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PLANS  and 
Speculations 

/       .A"'***«*»=  This  city  is  being  faced 
i      with  the  task  of  re-routing  sewer 
i      lines    and   constructing   a  ^sewage 
\      disposal    plant    sometime    in    the 
\     nejrt    year   becaase   of  the    State 
\    ruling  prohibiting  dumping  of  un- 
\  treated     sewage     into     California 
^treams  after  January  1. 
oOo 
Alameda:  The   county   board   of 
supervisors  is  stymied  as  to  where 
the    new   million    dollar   detention 
home    should    be    located.     Each 
time  a  suitable  site  is  found  neigh- 
bors or  real  setate  promoters  file 
protests    with   the   board    seeking 
ways  to  divert  the   location  else- 
where. Thomas  E.  Caldecott,  chair- 
man, said  definite  action  to  chose 
a  site  will  be  taken  soon. 
oOo 

Berkeley  :  Emphasizing  the 
shortage  of  competent  public 
health  officials  within  the  state, 
Dr.  Walter  H.  Brown,  University 
of  California  Public  Health  School, 
said  the  $750,000  appropriation  for 
a  public  health  school  building  on 
the  campus  is  most  urgent.  \ 

oOo 
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WAA  Broadens  Local  Office  Powers  to 
Speed  Up  Sales  of.  Surplus  Property 

To  speed  disposal  of  snrplas  property.  War  Assets  Administration 
last  week  gave  Its  33  regional  offices  broad  powers  to  cut  paper  work 
and  speed  sales.  The  agency  announced  the  following  changes  in  policy 

and  procedure,  designed  to  decen-  * ~ 

tralize  authority  and  speed  up  op- 
erations: 

1. — Regional  directors  are  being 
given    authority    to    initiate    sales 

of  surplus  property  up  to  $1,000,- 

000   without   detailed    Washington 

approval,    compared    with    $25,000 

previously. 

2. — Regional  directors  are  being 


SAN  FRANCISCO.  MONDAY   apdii    ,    ,94^ 

New  Representative 
For  Youngstown 


PRICE  1 5  CENTS  PER  COPY 


'm^ 


FREE      PRESS 


The  hourly-changing  news  com- 
ing from  the  UNO  council  meeting 
being  held  in  New  York  over- 
shadows another  important  news 
story  bearing  the  hammer  and 
sickle  trademark. 

#     •     • 

In  Portland  a  Russian  official 
was    arrested    and    thrown    in    the 


given    greater    freedom    in    their 

Sacramento:  The  County  Farm  i  <^"hoice  of  methods  of  sale.  Among 
Bureau  board  of  directors  has  gone  !  the  more  important  methods  they 
on  record  as  backing  the  high  dam  "^^y  hereafter  use  are  fixed  price, 
at  Folsom  to  incorporate  irriga-  i  negotiated  price,  auctions,  site 
tion,  power,  flood  control  and  rec-    sales   and  spot  sales,  according   t<» 

reational   features.    Copies   of  the  i  what   type    the   Regional    Directx)r  \  TQ.  X^^th^  FBI  on  a  charge  of 
resolution  have  been  sent  to  Gov-    '»i»y  select  as  best  for  the  purpose.  |  espionage     The  R 
ernor  Warren  and  government  offi-  \      3. — War  Assets  policy  hereafter 
eials  in  Washington.  will  be  to  sell  as  much  of  surplus 

oOo  property  as  it  can  at  fixed  prices. 

VT  A   u       •  ,.    ,      ^  -^et    for   the    regular   trade    levels. 

Napa:  A  hearing  of  the  $080,000  I  The  agency  says  it  will  set  its 
^^\  ""nV  ^'7'^^^'^"  project, '  fixed  prices  to  be  fair  prices- 
which  call  for  widening  and  dredg-  ;  which  means  such  prices  will  re- 
ing  of  the  e^ntire  channel,  will  go  1  Hect  the  relative  ability  of  avail- 
before  the  House  of  Ropresenta-  able  markets  to  absorb  the  sur- 
tives  river?  and  harbors  commit-  plus  goods  and  at  the  same  timo 
^^.^..^''JJIu  -^ ''!?^'"'''^''^  ^^""^  ^P-    give   the  best   possible    dollar    re- 

proved the  project^  ifurn   to   the   Government. 

4. — Procedures    for    the    alloca- 

Salinas:    Widening    of    highwav^^^^   °^  surplus   items   among  dif- 

101    from    northern    to    southern  I  ^^F^^t  trade  levels  are  being  sim- 

Monterey   county  lines   was  advo-  !  P^^^^d.    The  agency  says  it  is  its 


S.  R.  Mathison  has  been  appoint- 
ed West  Coast  Manager  for  the 
Youngstown  Kitchens  division  of 
Mullins  Manufacturing  Corp.,  War- 
ren, Ohio,  after  having  served  as 
regional  manager  in  New  England 
since  1940.  His  headquarters  are 
at  1019  Iris  street.  Redwood  City. 

Mathison  has  four  distributing 
firms    in    his    territory.    They   are 


espionage.  1  he  Russian  Consul  at 
.San  Francisco  is  reported  to  have 
flown  to  Portland  with  $25,000  bail 
ninncv  for  his  little  playmate. 
k  if  it 
The  story  has  two  angles.  F'irst, 
It  checks  with,  the  customary  de- 
gree of  accuracy  with  the  state- 
ment made  three  weeks  ago  by  our 
State  Department  that  no  Russian 
spies  were  operating  in  the  United 
States. 

•     •     • 

Suppose    the    OGPU    should    ar-  | 

rest    an    American   official    in    Kiev  |  ,  ,    j     i^  . 

on  a  charge  of  espionage,   would  |  ^o"^^  4"^,"'"^'''^^'-  ^"^r    ^''^    '■^"" 

we    be    able    to    spring    him    from|??'es;  Devlin  -  Drew;  Co..    Fresno 


CoDstnictioa  Industries  Exposition  and  Home  Feature  Local 


Show  SM  for  July  in  Southern  California 

E.C.  MoUer,  president  of  tlie  Building  Contractors  Association 
of  California,  Inc.,  reports  that  many  members  of  his  organization 
individually  are  participating  in  the  first  annual  Construction  Indus- 
tries Exposition  and  Home  Show 


S.R.  MATHISON 

Industries,    Inc.,    Los 


cated   here   last   week   by    Charles  r"^^"^^°^  *^  m2.V<5i  such  allocations  { the  klink  by  supplying  bail  money  ?  i  Pioneer  Appliance  Co.,  San   Fran 

H.  Purcell,  California  state  direc- I  ^°^°^"^  as  closely  as  feasible   to' ...  -     .         ....^^.  r.^A  c^„,  t^i.„^_.„„,  r,„.j 

tor  of  public  works.    With  other   "^rmal  trade  practices. 


proposed  work  to  be  done  on  coun 
ty  highways,  over  2 '/I.  million  may 
be  spent  here  on  road  work. 
oOo 
Pleasanton:  Two  new  exhibit 
buildings,  replacements  of  those 
burned  last  year,  have  been  auth- 
orized by  the  state.  Estimated  cost 
is  $75,000.  Also  okeyed  was  addi- 
tional parking  area  for  automo- 
biles. 

oOo 
San  Rafael:  J.  S.  Peters,  gen- 
eral manairer  of  the  Marin  Mu- 
nicipal Water  District,  has  been 
authorized  to  draw  up  plans  for 
an  additional  water  main  which 
will  propably  run  from  Fairfax 
through  San  Anselmo  and  be  about 
2^  miles  in  length. 
oOo 


(This  supp'osition'is^pure  fantasy  j^'sco;  and  Saviers  Electrical  Prod 
as   no   American   official   will   ever    "cts   Corp..   Reno,   Nev. 


5.-— Liberal  provisions  are  being  j  go    to    Kiev    without    having    24- 


provided  for  effecting  leases  of 
surplus  property,  and  for  extend- 
ing loans,  credits  and  deferred 
payments  in  surplus  sales  trans- 
actions. 

Leland  C.  Dedo  is  Regional  Di- 
rector in  San  Francisco,  and  the 
War  Assets  office  is  at  30  Van  Ness 
Avenue. 


CATERPILLAR  EXPANDS 


hours  surveillance  on  all  six  sides.) 
•     •     * 


Nearly  all  of  Mathison's  busi- 
ness life  has  been  in  sales.  Be- 
fore joining  Youngstown  he  sold 
coke,  coal  and  allied  products  in 
New  England. 


This    isn't    advocating    that    we 

conduct    espionage    in    Russia.     It 

is  merely  talking  about  free  speech  }  ^ 

—one  of  the  cornerstones  of  this  1  RED  CROSS  NEEDS  HELP 


of  Southern  California. 

The  show  will  be  presented  by 
a  non-profit  organization,  com- 
posed of  15  building  and  allied 
trade  associations,  from  July  12 
to  21,  inclusive,  in  the  Pan  Pa- 
cific Auditorium,  Los  Angeles. 

It  is  designed  to  display  to  the 
pub  ic  a  complete  idea  of  what  the 
postwar  construction  offers  in  beau- 
ty, comfort,  utility  and  dollar  value. 

Commenting  on  the  show,  Mol- 
ler,  whose  organization  is  one  of 
the  association  participating  op- 
erators, said: 

"There  will  be  much  about  the 
show  of  vital  interest  to  every 
contractor  and  to  every  potential 
home  builder. 

"It  is  my  belief  that  our  or- 
ganization .should  be  well  repre- 
sented in  the  show.  We  in  the 
contracting  business  have  a  good 
story  to  t«'!l  about  postwar  build- 
ing, the  show  gives  us  the  op- 
portunity to  tell  that  story  thru 
dramatic  displays." 

Although  the  opening  of  the  ex- 
position is  some  time  hence,  so 
widespread  is  the  interest  in  it 
that  more  than  60  per  cent  of  the 
available  displaj'  space  has  been 
reserved.  Already  those  who  have 
arranged  for  exhibit  space  include 
the  Los  Angeles  City  Department 
of  Water  and  Power,  the  Natural 
Gas  Bureau,  principal  electric  and 
gas  stove,  appliance  and  heating 
manufacturers,  a  wide  assortment 


SLUM  RELIEF  PLANNED 


The  Caterpillar  Tractor  company 
has  announced  the  biggest  expan- 
sion in  its  history  with  word  of  a 
$50,000,000  building  project  to  be 
completed  within  the  next  two 
years  at  the  East  Peoria,  III.,  plant. 


SUMMERBEli  MOF  STHUCTOilE 

17A6  Thirteenth  St..  Oakland.  Calif, 


Frorr.  San  Francisco 
ENterDnse  10930 


rWinoaks  3622 


Republic 

•  •     • 

This  column  has  advocated  the 
observance  of  price  ceilings  and 
other  Government  regulations — and 
has  been  just  as  free  in  criticizing 
some  of  the  seemingly  weird  reg- 
ulations of  OPA  and  other  govern- 
mental bureaus.  I  have  not  hes- 
itated to  ask  "what  goes"  with 
the  diplomatic  double-talk  employ- 
ed by  the  State  Department  and 
high  government  officials. 

•  •    *  j 
Russia,  too,  has  free  speech.    A  I 

writer  in  any  of  the  Russian  pub- 
lications ia  free  to  write  anythinfr 
the  Supreme  Soviet  wants  or  wifi 
permit  written. 

•  •     • 

Any  time  a  Russian  steps 
out  of  bounds  in  his  printed 
remarks,  he  isn't  penalized 
five  yards  fmr  being  off-side 
.  .  he  is  remembered  as  a 
guy  who  once  had  a  job. 


Red  Cross  drives  in  many  cities 
and  towns  need  just  one  more 
"heave-ho"  to  enable  them  to  go 
over  the  top  in  their  1946  mem- 
bership drive. 

Remember,  the  Red  Cross  is  one 
unit  which  faithfully  served  the 
Armed  Forces  overseas  and  at 
home.  Every  contribution,  no  mat- 
ter how  little,  is  one  way  of  say- 
ing "thanks". 


of  firms  making  other  important 
home  products,  and  several  large 
banks  engaged  in  financing  con- 
struction. Other  exhibits  will  show 
new  uses  for  brick,  flagstone,  orna- 
mental iron  and  glass,  while  still 
others  will  show  new  developments 
in  paints,  plaster,  roofing  and  hard- 
ware and  plumbing  fixtures. 

Model  homes  will  be  rpen  on 
the  grounds  surrounding  the  vast 
auditorium,  and  outdoor  exhibits 
will  demonstrate  bow  best  to  lo- 
cate swimming  pools,  barbecue  pits, 
sports  courts  and  outdoor  living 
rooms  so  tbev  may  fit  harmon- 
iously into  a  general  landscaping 
plan. 

.Secretary  of  the  show  is  Law- 
rence B.  Gibbs,  an  official  of  the 
Los  Angeles  chapter.  Building  Con- 
tractors Association  of  California. 
Inc.  The  Tabery  Corporation  will 
stage  the  exposition.  Reservations 
for  display  space  mav  be  made 
with  this  firm  at  .344.3"  So  ith  Hill 
street,  Los  Angeles  1.  TdMephone 
is  PRospect  1264. 


Federal  Housing  Administration 
has  announced  establishment  of  a 
new  FHA  unit  to  work  with  cities 
planning  programs  to  redevelop 
blighted  or  slum  areas.  The  new 
unit  is  called  the  Urban  Redevelop- 
ment Uunit,  and  its  chairman  is 
Donald  Alstrup.  Administrative 
Officer,  FHA  Field  Operations  Di- 
vision. The  units  will  be  located 
in  Washington.  Several  requests 
for  FHA  participation  in  plan- 
ning redevelopment  programs  have 
been  received  by  FHA,  the  agency 
said. 


S.  F,  To  Process  AD 
Cal.  BuOding  Permits 

All  applications  for  commercial 
building  in  California  will  be  pr<J- 
cessed  through  the  local  board  to 
be  known  as  the  District  Construc- 
tion Review  Committee,  according 
to  Gilbert  Kneiss,  assistant  to  the 
regional  administrator  of  the  Ci- 
vilian Production  Administration 
and  manager  of  the  local  office. 

So  far  no  consideration  has  been 
made  for  other  offices  within  the 
state,  Kneiss  indicated. 

Persons  interested  in  making  ap- 
plication for  building  shoulld  apply 
at  CPA  headquarters,  13155  Mar- 
ket street. 


Architects'  Home 
Design  Nationally 

Three  prominent  San  Francisco 
architects  receive  recognition  of 
their  outstanding  achievement  in 
home  design  in  the  current  issue 
of  "Architectural  Record",  nation- 
ally circulated  publication,  which 
tells  the  story  of  planning  and 
developing  a  sprawling  home  for 
Mr.  and  Mrs.  Richard  P.  Minor, 
San  Mateo. 

The  firm  responsible  for  the  dc 
sign  is  Wurster,  Bemardi  &  Em- 
mons, located  at  402  Jackson  Street 
and  comprised  of  Wm.  W.  Wurs- 
ter, Theodore  C.  Bernardi,  and 
Donn  Emmons. 

The  six-page  spread,  lavishly 
illustrated  with  interior  and  ex- 
terior photographs,  reveals  how 
thorough  planning  can  make  a 
home,  where  three  children  live, 
an  adequate  playground  through 
the  use  of  wide  corridors,  plenty 
of  glass,  and  conscientious  design- 
int:. 

Mr.  Wurster.  commenting  on  the 
plan,  said,  "It  is  an  unstylwl  house 
an    untortured   house. 

"Perhaps  it  best  illustrates  the 
feeling  that  houses  are  frames  for 
living;  what  goes  on  inside  gives 
the  flavor  and  color,  not  tricks  by 
clever  pencils. 

"All   we  did   was   to   think   of  a 
large  family,  turn  them  loose,  and 
out  came  this  plan,"  Wurster  said. 
# 

ARCHITECT  TO  FHA 


Howard  P.  Vermilya,  research 
director  of  the  John  B.  Pierce 
Foundation,  has  joined  the  staff  of 
Housing  Stabilizer  Wilson  Wyatt 
as  consultant  on  technical  prob- 
lems. An  architect  by  profession, 
Vermilya  was  with  Federal  Hous- 
ing Administration  from  1934  to 
1944.  With  FHA  he  was  respon- 
sible for  development  of  sub-di- 
vision standards,  property  stand- 
ards, minimum  construction  re- 
quirements and  the  examination  of 
new  materials,  eciuipment  and 
methods  of  construction. 


BURKE  FORM  CLAMPS 


«NAP   TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      Sai^  Francisco       ■       Phone  GArfield  8768 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


fRUirn  Pflinis 

o'"    l.j*r, -c.  t^  r--     r  jotr  >lled 
Hioh    Strndards 

iRiuin  PRinr  company 

4th  P,  Add. son  Sts    Berkeley  2,  vul.f. 
\  Phone:  3Erk<^lev  3'''40 
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All  sUss  used  is  a  full  7/32  inch  thick.  Doors  are 
Equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  S've  Fuller 
shower  doors  extra  strength  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  avilabte-— 
one  (or  every  style  bathroom.  Ask  (or  folder  showing  att 
•details.  ^,  -^_r:';*:A 
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WAR  8URPLU8 

JUST  RELEASED  tOfi 

CIVILIAN  USE 

* 

NEW  6-INCH  I2.GAUGE  STEEL  PIPE 

20-FOOT  LENGTHS  WITH 
QUrCK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  LINES 


PRICED  RIGHT- 


-IMMEDIATE  DELIVERY 


For  Full  Information  Contact  Your  Nearest  Dealer 

PACIFIC  PIPE  COMPANY 
Soa  Fraecltce  or  OeUoed 

DULIEN  STEEL  PRODUCTS.  INC. 
SMtH*  md  Lot  Aeg^lea 

MORSE  IROi.illAafttiiRY 


WIRE 
FABRIC 


SEKVICE       -       INTEGRITY       -       RESPONSIBILITY     | 


PRODUCTS 

Steel  Window*  and  OMn 
Welded  Fobric  •  Reinfofcin^  Steel 
Metal  loth  Product*  •  Sfeel  Fonti» 
Expended  Metal  •  Stucco  htetting 
Fobricottd  Steel  •  Mtrchonl  Stee 


For  Heinforclpg 

FLOORS  •  ROOF  SLABS 

STUCCO  •  COLUMNS 

ARCHES  •  BEAMS 

PAVEMENT 

SOULE 

STEEL  COMPANY 


Safety  FINLENITE  Tread 


Stept,  Nozinim  PUtfonm,  Sidewalk  Boxes 

Alt  T]r#e«  Gray  Iron  Castinfft 

SAN    FRANCJSCO    IRON    FOUNDRY 

(EAN  FRANCISCO  IRON  WORKS) 

260  JOWNSEND  STRjEET - Pb  me  DOaglaa  1175 


WESTERN 
ASBESTOS 


New  Telephone  Nciffcer 

DOuglas  4657 

FLOOR  COVtjIINOS 
ACOUSTICAL  MATERIALS 
BUILDING   MATfeRIALS 


THE 
KMAN 


Cabots  Gloss  CoUopakes 

Differ  frotn  ordijaary  paints  in  that  tha  pigfmtotm  mrf 
broken  down  c<f  micraaa^  6ntm  and  coUoidalh' 
diaperaed  in  cnjatHl  oib— no  fillcn  an  uaed— juat 
putt  pigBMnCa  aM  cO*.  Coloes  mmy  brii^  and  ftcA 
for  many  year*  cHren  under  mott  aevcrc  wealfaar  condi- 
tiona.    Rne  for  i«aih  and  trim. 

GUNN  CAkLE  AND  COMPANY 

20  POTRERO  AVBNUB  SAN  FRANOSGO,  CALIV. 

^JNdcriiill  54M 


COMPIIIlY 


SAN  nUNCISCO  6.  eAUFdWlA 
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■■Jt        «^-Wt         lliL*. 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  1.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

iMu«d   Ev«ry  Morning.  Exc«pt  Saturday,  Sunday  and  Lagal  Haliday* 

"^^in^^?  gYg^,;?^  ^  ^«  P»?°««-  con.trucuon  dally  of  the 
«»vLrin^^n  **"^^^i°S  a  complfct*  news  reporting  •an'ic* 
^ns^HHL,£f^'''P**   building   and    engineering   projecte; 

•^^^J^^.^^P^*^-  ^  ^K»«  Newspaper  of  gen- 
eral elrculAiion  aj^  defined  by  the  Superior 
.-  ;  .  Court  of  Sua  Francisco  County. 
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Architects — Reynolds  &  Chamberlain, 

3833  Piedmont  Ave.,  Oakland. 

The  following  contractors  axe  fig- 
uring plans: 

A.  J.  Hopper  Co.,  243  Langton  St, 
San  FYancisco. 

Johnson,  Drake  &  Piper,  1736 
Franklin  St.,  Oakland. 

Anderdon  &  Haglund,  Inc.,  219  41st 
St,  Oakland. 

Lewis  Construction  Co.,  516  18th  St, 
Oakland. 

Moore  &  Roberts,  693  Mission  St, 
San  Francisco. 

De  Luca  &  Son,  1745  Filbert  St, 
San  Francisco. 


Construction  of  new  hospital.  j 

Owner— Tulare   Hospital    District    F.  !  18.19 RELIGIOUS  BLDG6. 

J.     McCarthy,     president,     Lindsay  i  

Highway,  Tulare. 


4/1/46 
A  special  meeting  of  the  <UrectorB    preparing   PLANS 


1  9 


will  be  called  soon. 


I 


U 


4/1/46 

PLANNED 

REMODEL,  HOSPITAL. 

TULARE,  Tulare  County,  Calif.  West 

Tulare  HospitaL 
Remodeling   and   expsmsion    uf   West 

Tulare  HosgitaL 
0^\^ler— Dr.   P.   J.   Greenwell,   139   E. 

Tulare  St,  Tulare. 


,  CHURCH  Cost  $55,000 

RICHMOND,  Contra  Costa  Co.,  CaL 

SW  Comer  37th  St  and  Roosevelt 
Construction  of  frame  church  bldg. 
Owner — St   Edmund's  Episcopal  Ch., 

Rev.  J.   S.  Doron,   Pastor,  10th  St 

and  Barrett  Ave.,  Richmond. 
Architect — Raymond    W.    Jeaua,   1S24 

San    Pedro    St,    Berkeley. 


loss;    8te|el   truss   rafters,   asbestos 
roofing. 
Owner— Yoilo   F.  &   A.   M   Lodge   No. 
81,   H.  B|   Hayden,   Master.   Yolo. 


22-26— RESIDENTIAL 
iBUILDlNGS 


^UILDII^G  SECTION 


4/l/f6    .  ••    9 

PREPARING  PLANS 

SCHOOL  BUILDING       Cost  $148,000 

AiERCED,  Calif. 

Construction  of  new  school  building 
consisting  of  nine  classrooms,  ad- 
ministartion  offices,  auditorium, 
etc. 
!  Owner -— Merced  Union  Elementary 
School  District,  W.  Max  Smith, 
superintendent,  Merced. 

Architect— E.  G.  Ernst,  561  E.  Hard- 
ing Way,  Stockton. 
Federal     advajice    planning    funds 

have  been  allotted. 
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4/1/46 

Dr.    GreenWeil    recently    purchased  pi_ANS  COMPLETED 

the  hospital  and  plans  the  remodeling  cHURCH  BUILDINGS                             ^ 

as  soon  as  conditions  permit  BERKELEY,  Alameda  County,  Calif,  j 

■ Corner   of    Washington   and  <3ixrtis  I 

4/1/46                                                  ••     U  streets.                                                         i 

^^^°\^^^P^OPRlATED  Construction  of  two-story  church  edi-  ; 

WASHirsGTON,  D.  C— Funds  have  h^q  and  community  house,  modem  i 

been  appropriated  to  the  U.  3.  Veter-  Gothic  architecture,  church  to  seat  I 


aus'  Administration,  Munitions  Bldg., 
Washington,   D.   C,   for  construction 
of  the  following  projects : 
California 
San    FrancLsco— Veterans'    Facility, 
42nd   Ave  and   Clement   St,    occupa- 


.0)0  111  the  vave,  22  in  choir  and  48  j 
in    balcony   community    house    will  i 
have  classrooms  on  first  floor,  com-  * 
munity  hall  on  second  floor,  high 
ceiling,  no  posts,  modern  kitchen  in 
wing  between  buildmgs. 


4/1/46  ••     23 

TO  START  WORK 

MOTEL         Est  Cost  $90.000-$100,000 

YREKA,  Sliskiyou  Co.,  Calif.  300  N. 
Main  St 

Constructidn  of  modem  mctel  with 
47  bedroom  units  and  37  individual 
i^arages,  0f  hollow  tile  construction, 
fireproof. 

Owner  an4  Builder— Stephen  Joyce, 
1531  Frank:isco  St,  San  Francisca 

Plans  Ay  ci.  L  Noel,  building  super- 
intendent 
Construction    is    expyected    to    start 

within  the  next  few  weeks. 


Construction  of  modem  truck  station 
(60x70 1,  to  have  400-foot  frontage 
on  boulevard  and  two  and  one- 
third  acre  paved  parking  area,  other 
euipment  to  include  drivers'  air- 
conditioned  lounge  room,  sales  and 
display  room,  truck  tire  ser\'ice  and 
light  repair  work  equipment  60-ft 
truck  scales,  nine  special  type  high 
capacity  truck  fueling  pumpe  fed 
by  three  12,000-gaIlon  gasoline  stor- 
age tanks. 

Owner — Tide    Water    Associatad    Oil 
Co.,  806  K   St,  Sacramento,  K   V. 
Black,  district  sales  manager. 
Work  will  start  shortly. 


•• 
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9-1 0— EDUCATIONAL 
BUILDINGS 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs. 1-  8 

Educational   BIdgs. 9-10 

Hospitals    .'. 11 

Industrial    BIdgt. 12-13 

Public   Buildings 14-17 

Religious   Buildings  18-19 

Social,  Recreational  BMgs.  20-21 

Residential    Buildings   ~  22-26 

Transportation   BIdgs.  27 

Miscellaneous   BIdgs. 28-30 


1.S— COMMERCLU.  BLDGS. 

4/1/46  ••     6 

PREPARING  WORKING 

DRAWINGS 

STORE  BLDG.  Approx.  Cost  $35,000 

CONCORD,   Contra  Costa  Co.,  Calif. 

Construction  of  one-story  and  mez- 
zanine steel  frame,  reinforced  con- 
crete store  building  ,32x115  ft),  with 
wood  floors. 

Owner — Sylvester  Enea. 

Architect — Philip  D.  Tomasello,  605 
Washington  St,  San  Francisco. 


4/1/46  ••     „ 

TO  START  CONSTRUCTION 
WAREHOUSE  Cost  $40,000 

FRESNO,  Calif.  3045  Hamilton   St 
Construction  of  warehouse. 
Owner — Republic  Supply  Co. 
Contractor — Trewhitt,  Shields  &  Fish- 
er, Pacific  Southwest  Bldg.,  Fresno. 


4/1/46 

COMPLETING   WORKING 

DRAWINGS 

STORE  AND  OFFICE  BUILDING 

Estimated  Cost,  $30,000 
SAN   JOSE,    Santa  Clara   Co.,   Calif. 

Lincoln  Ave.  near  Minnesota  St 
Construction  of   two-story   store   and  '  Los^AneeUss" 

office  building,  plate  glass  vitrolite  ^^le   District 

front,  asphalt  tile  floor. 
Owner — C.  F.  James,  c/o  architect.        '4/1/46 
Architect— Donnell   E.   Jaekle,   Build-lp.pp    lOS^ 

ers'  Exchange  Bldg.,  201  S.  Market 

St.,  San  Jose. 
Contractor  —  Ernest 

1275  Glen  Eyrie  Ave 


14/1/48  •     •    9 

BOND    ELECTION 

{      LOS    ANGELES.    Calif.— Voters    of 
I  the  Downey  Union  High  School  Dls- 
I  trict    will    hold    an    election    April    5 
•  to  vote  on  the  proposition  of  issuing 
and   selling  bonds  in   the  amount  of 
_  ,  $525,000,    which,    is    approved,    would 
°  I  be   used   to  finance   the  purchase  of 
I  additional   lots,   building  or  purchas- 
I  ing  additional  buildings,  making  ad- 
ditions  to   present,  buildings,    repair- 
ing other,  buildings   and   permanent- 
ly improving  the  high  school  grounds. 
Allison  &  Rible,  650  S  Grand  Ave., 
are   the    architects    for 


tional  therapy  shops,  $20,000;  cellular   Q^^ner-St  Albans  Episcopal  Church. 


pastor.    1445 


Randolph     C     Miller. 
Euclid  Ave.,  Berkeley. 
Architect  —  Arnold     Constable, 
Spencer  Ave.,  Sausalito. 
Work  will  start  6is  soon  as  building 


955 


20-21^SOCL\L  AND 
RECREATIONAL  BL£>GS. 


type  construction  sUde  area,  $50,000 

±^alo  Alto — Veterans'  Facihty,  hy- 
dro therapy  building  No.  137,  $35,000. 

Livei-more— Veterans'  Facility,  din- 
ing facilities,  $275,000;   conversion  of  __ 
dining  hall  for  occupational  therapy  ,  conduiTjnsairow 
facilities,  $100,000. 

Los  Angeles  —  Veteran.-}'  Facility, 
mess  building  No.  157  (revise),  $200.- 
000;  occupational  therapy  shops.  $75,- 

0(X) ;    clinics   in   Wads\^orth   Hospital,  ' 

$75,000;  dietetic  system  in  Wadsworth    4/1/46 

Hospital,   $60,000;    recreational  group    PLANNED 

at  Veterans'  Facility,  $50,000.  .VETERANS'  COMMUNITY  BLDG. 

Utah  Estimated  Cost,  $20,000 

Salt  Lake  City— Veterans'  Facility,  '  YREKA,  Siskiyou  Co.,  Calif.  South- 
addition  and  alterations,  kitchen  and  .  east  comer  01  Main  and  Miner  Sta. 
dining  hall,  $125,000;  500-bed  iiOspital,  (instruction  of  veterans'  community 
$5,111,416.  i      building     (60x120    ft),    with    wing 

Idaho  measuring  40x50  ft 

Boise— Veterans'    Facility,    occupa-    Ouner— American  Legion,  c/o  Emest 
tional  therapy  shops  building,  $15,(X>0.        Cooley,  committee  member,  412  W. 
Montana  !     Center  St..  ""Yreka. 


4/1/46 

PLANNED 

SACRAMEKTO,  Sacramento  County. 
Calif.  St<>ckton  Blvd.  and  Fruit- 
ridge  Rd. 


•• 
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4/1/46 

WORK  UNDER  WAY 

RESIDENCE 

L^VRKSPUR,  Marin  County,  Calif. 
Comer  of  FYancis  and  Kentfleld- 
Larkspur  Rd. 

Construction  of  two-story  residencd 
and  swimming  pool  (40x20),  eight 
feet  deep. 

Owner  and  Builder — Charles  Green- 
berg,  3116  23rd  St.  San  Francisco. 

Plans  by  owner. 
Ground    is   now    being    broken    for 

construction. 


PLANS  ON  FILE 


The    foDlowing    list    of    plans    and    spaoifications    for    construction 

prajaot*  are  now  available  for  inspection   at  the  office  of  DAILY 

PACIFIC   BUILDER,  465  Tenth   Street,  San    Francisco. 


WsHc 


Location 


Bid  Oponing  Data 
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Stilling 
Spec.  1178 


Bakln 
78 


Central  Valley  Projoat 


4.  t 


Kings  Rive^  Wasteway,  Etc. 
Specification   1181 


Fresno 


4-10 


Fort  Harrison — Veterans'  Adminis-  1 


9 


DELANO,  Kem  Co..  Calif.— B^re  re- 
[  cently  destroyed  a  portion   of  Pond- 


tration,    occupational*  therapy    shops. 
$75,000. 

Wyoming 
Sheridan — Alterations,  main  kitchen 


20 


8 


4/1/46  •• 

PLANS  BEING  FIGURED— BIDS 
CLOSE  APRIL  5,  4  P.  M. 
REMODEL  STORE 
SACRAMENTO,  Calif.  8th  and  K  Sts. 
Remodel  interior,  main  floor  and  bal- 
cony and  new  front  on  K  St  side 

of  store  building. 
Owner — Eagleson -Hawkins  Co.,  801  K 

St..  Sacramento. 
Architect  —  Gordon    Stafford,    Forum 

Bldg.,  Sacramento. 

Plans   are    being    figured    by    the 
following  selected  list  of  contractors: 
General  Construction 

Transwestem  Construction  Co.,  1402 
Front  St,  Sacramento. 

Otto    Stelnbrenner,   1625    8th    Ave., 
Sacramento. 

Holdener  Construction   Co..  2608  R 
St.,  Sacramento. 

Cabinets  and  Fixtures 

Capital  City  Planing  Mill,  1812  9th 
St.,  Sacramento. 

California  Manufacturing  Co..  Inc., 
1716  Alhambra  Blvd.,  Sacramento. 


4/1/46 

TO   START    CONSTRUCTION 

WAREHOUSE 

SACR.\MENTO,   Calif.     1725  24th    St 

Construction  of  reinf.  concrete  ware- 
house. I 

Owner— B.  L  Lancaster  Co.,  1800  18th  : 
St.,   Sacramento.  ! 

Contractor— Kaiser    Bros.,    1211    16th  ! 
St.,   Sacramento.  j 


A.    Hathaway.,— -Erem;;i;rr>'%7hoT  six    mile;    ^^-"'i-,^'    '""f^  V  "''"S.'JSS*^^'o'i!e;  '  ^f- 
..San  Jose.         j^.^g^    ^^    Delano:  Harry   H.    Kossow  !  ^P>■ /J^^Pf^^'^^^^S'    ^'^'    ^o^^^r^w 
,     ,     -    is  the  principal  of  the  school,  which    P^**?^-  ♦^w.uin;^ 


1/1/46 

BIOS  WANTED 

SAN   FRANCISCO.— Until   April  3, 
1  -.45  P.  M.,  informal  bids  will  be  re-  i 
ceived   by   the  Department  of   Public 
Torks,   Room  282  City  Hall,   for   re- 
;  roofing     clubhouse     at     Rossi     play- 


serves   the  Pond  and  Hamlin  school 

^     i.     >rr  /vr,/^   dltsrlcts.  Thc  loss  was   estimated   at 
Cost,    $55,000    eicArtn 


9 


4/1/46 
PREPARING    PLANS 
SCHOOL  ADDN.  Cost,  $274,830 

SALINAS,  Monterey  Co.,  Cal.    Sher- 
wood School, 


ground. 

Specifications  obtainable  from  the 
office  of  Superintendent  of  Buildings 
A.  Chisholm,  490  11th  St 


(Jheyenue — Veterans'  Facility,  ad- 
ministration building,  $235,000;  occu- 
pational therapy  shops.  $75,000. 

Arizona  '  R 

Tucson — Veterans'     AdminiBtration.  j  

occupational   therapy   shops,   $25,000;  14/ 1/46 

addition  to  main  kitchen.  $125,000.        'bOND    ELECTION 

Whipple — Veterans'    Facility,     tele-    j^vV'xMMliNG  POOL 
phone    switchboard,    $16,000; 


20 


SUB  -  BIDS  Wanted 


General  cor|tractors  desiring  sub-bids  on  any  Job  are  Invited  to  make  kno^n 
their  raqul^ments  in   this  column.    There   Is   no   charge  for  this  aarvloa. 

■  -  -  - 

Office  and   Lab.  Bldg.  and   IndustrUI    Relations   Bldg..  California   Raaaarch 
Corp.,   ftichmond;    Bids  open   April   12 
E.   S.   McHlttrick   Co.,   610   16th    Street    Oakland    (TWln    Oaks    5070) 
Swlnertoii  &  Walberg  Co..  226  Bush  St.,  San  Francisco   (GArfleld  2980) 
Barrett  ^  Hilp,  918  Harrison   Stre  et   San  Francisco    (DOuglas  P700). 
M  &  K.  d^orp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7824) 
Carrico  At  Gautier.  365   Ocean   Avenue,    San    Francisco    (JUnlper   4-8081) 

1 , — . - — 

Ferry  Bldg^  Addition,  Embarcadero,  San  Francisco;  Bids  open  April  4.  2  PM. 
Peter  SaHorio.  262  Clementina  St.  San  Francisco   (GArfleld  8317). 


4/1/46 
BIDS    IN- 
HELD    UNDER    ADVISEMENT 
OFFICE  BLDG.  Approx.  Cost,  $75,000 


Cost  $75,000 
altera-  i  saN  ANSELMO,  Marin  County,  Calif. 
Construc"tion"  of    classrooms,    toilets,  |  '^^^^'  kitchen  and  dining  hall,  $25,000.  !     Kast  and  adjacent  ot  playground  of  | 
auditorium,    gymnasium,    etc.     To 
be  added  to  the  present  Sherwood 


on    Sir    Francis 


I     School  Plant 

i  Owner — Salinas  City  School  District. 


R.  D.  Case,  Supt.,  102  Salinas  Na- 
tionkl   Bank    Bldg.,    Salinas. 
Architect — Chas.   E.    Butner,   7   Win- 
ham   St.,   Salinas. 

Owner-Shippers'   Development,   ^ric., '^    ^^-^^P^^J^^^-^^^^^ 

101  Highway,  South  Salinas.  j  Pia"">ng   tunds   nave    been   allotted. 

Architect — Chas.   E.    Butner,   7   Win- 
ham  Street,  SaUnas. 


SALINAS.    Monterey    County,    Calif.  ; 

Owner's  site. 
Construction  of  six  separate  1 -story 

frame  and- stucco  office  buildings. 


6 


4/1/46 

TO   START  WORK 

STORE  BUILDING 

OAKLAND.    Alameda   County,   Calif. 

49th   and   Broadway. 
Construction  of  store  building,  canopy 

to  facilitate  drive-in  service. 
Owner — Marshall  Steel  Co.,  Marshall 


Ave.,  Oakland 
Work   is    expected    to   start  imme- 
diately. 


6 


4/1/46  • 

TO  START  WORK 

STORE  BLDG.  Est.  Cost,  $56,000 

PITTSBURG,  Contra  Costa  Co.,  Calif. 
Between  Railroad  Ave.  and  Cum- 
berland St 
*  Construction  of  two-story  and  base- 
ment store  building  (180x125),  with 
freight  elevator,  to  be  finished  In 
tile  and  Carrara  glass  on  the  Rail- 
road Ave.  front  and  Ftucco  on  Cum- 
berland St.  side;  Inside  walls  of 
plaster,  fluorescent  lighting. 

Owner— Sal   R.  Russo,   1287  Railroad 
Ave.,  Pittsburg! 

Contractor— Stolte.  Inc.,  8451  San  Le- 
andro  St.,  Oakland. 


14/1/46  9 

'PLANS    COMPLETED 

SCHOOL  BLDG.  Cost  $50,000 

4/1/46  •     7:taHOE   valley.    El   Dorado   Co. 

STARTING  WORKING  ! Construction    of    frame   school    bldg., 

DRAWINGS  incl.    3    classrooms    and     enclosed 

STOR  EBLDG.  Est.  Cost.  $l(5,uOV  j     playroom 

SAN  FRANCISCO.  19th  and  Taraval.  ;  Owner— Lake  Valley  School  District 
Construction    of    one-story    concrete  ,     Tahoe  Valley, 
block  grocery  store  building  (32  VjX  j  Architect— Gordon     Stafford.     Forum 
60),  wood  roof.  j     Bldg.,  Sacramento 

Owner — Mr.  Millelholtz,  c/o  Architect  °  

Architect— John  G.  Kelley,  319  Grant.  ; 

Owner    will    take    segregated    bids  14/1/46  ••     10 

when    plans   are   completed.  i  BIDS  WANTED— TO  CLOSE 

I  APRIL  11,  8  P.  M. 

4/1/46  8  ;  MAINTENANCE  BUILDING 

LOW   BIDDER  1 KENTFIELD,    Marin    County,    Calif. 

SHOP  BLDG.  Est.  Cost.  $12,000  j     Marin  Junior  College  Campus. 

SAN  JOSE,  Santa  Clara  County,  Cal.  I  Construction    of    one-story    concrete 

244  West   Santa   Clara   Street.  l      block  maintenance  building. 

Construction  of  one-story  shop  build-   Owner— Marin  Junior  College  District 
ing.  steel  frame,  brake  walls.  ■     Ada  M  Fusselman,  secretary.  Kent- 

Owner — Smith  Bros.,  c/o  Architect.      ^     field. 

95 
Spencer  Ave..  Sausalito 
Specifications   obtainable  from  the 


Oregon  j     Red    Hill    School 

Klamath  Falls— Veterans'  Hospital  1     Drake  Blvd. 
(200  beds),    $3,002,347.  IConsiruction  of  war  memorial  swim- 

Roseburg — Addition  to  kitchen,  $85,-  !     ming  pooL 
000.  Owner— :City    of    San   Anselmo.    city 


RIchfield-DavIs     Bldg.,    SSth    and     Telegraph,    Oakland;     No    definite    bid 
opening!   date   set 
A.  Fame«  Blair,  No.  9  Main  Street  San  Francisco   (YUkon  0390) 
R.   A.  Ciillen,   478   Jackson    St.,    San    Francisco    (SUtter   1951). 

Medical  Bldg.,  Summit  near  30th  St,  Oakland;   Bids  open  April  11,  11  A.  M. 
A.   J.   Ho:|)per  Co.,   243   Langton   St,   San    Francisco    (MArket   7070). 


Washington 


clerk,  San  Anselmo. 


Spokane — 200-bed    hospital.    $3,002,-    Architect — Not  ajinounced 
347.  i     The  city  will  vote  June  4  on  a  pro- 

American  Lake — Veterans'  Facility,  i  posal  to  issue  bt)nds  to  finance  above 
kitchen  and  remodel  dining  hall,  $75.-  I  project 
000;  remodel  refrigeration,  $45,000, 


Walla  Walla— Addition  to  kitchen, 
dining  hall  and  refrigeration.  $120.000 ; 
additional  boiler.  $15,000. 


11 


Steel  Jr..   manager,   5427  Telegraph    Architects?— Kress  &  Gibson,  515  First  I  Architect— Arnold     S.     Constable, 


National    Bank   Bldg.,    San    Jose 
Low    Bidder— Emest    A.    Hathaway 


4/1/46  -  •' 

CORRECTION— BIDS  OPENED 
HOT  WATER  RISERS 
SAN     FRANCISCO.     Health     Center 

Bldg.,    Southwest   comer   Polk  and 

Grove  Sts. 
Replacement  of  hot  water  risers  and 

branches;  Job  No.  502. 
Owner — Department  of  Public  Works, 

Room  282  City  Halt 
City    Architect  —  Dodge    A.    Riedy. 

Room  265,  City  Hall.  thttatre 

Low    Bidder— Herman    Lawson    Co.. '|THii.AiK^ 

465  Tehama  St,  $8793. 

O'Mara  &  Stewart  Ltd.,  San  Fran- 
cisco, at  $8975.  submitted  only  other 
bid. 


4/1/46  ••     20 

PLANS  COMPLETED 

YOUTH  CENTER      Est  Cost  $50,000 

OAKLAND,   Alameda   County,   Calif. 

1120  7th  St 
[construction  of  youth  center  building 
(100x58  ft)  to  house  complete  gym- 
nasium equipment  and  small  stage. 

Owner— St.  Joseph's  Church,  1120  7th 
St.  Oakland. 

Architect— E.  O.  Cerrutl,  427  13th  St, 
Oakland. 


4/1/46 
PLANNED 


2  1 


12-13 — ^INDUSTRIAL 
BUILDINGS 


1275  Glen   Eyrie   Ave..   San   Jose      |  junior    College    office    upon    deposit  i  */l/^® 
Bids  held   under  advisement.  !  „*  j25.  BID  C 


8 


WORKING 


(Of  $25 

4/1/46 

BIDS  WANTED— TO  CLOSE 
APRIL  17,  2:30  P.  M. 
INTERIOR  PAINTING 


8 


41/46 

PLANNED 

STORE   BUILDING 

PETALUMA.  Sonoma  Co.,  Calif.  Exl 

tends  from  3rd  to  4th  St..  frontage 

on  B  St. 
Construction   of    l-storv   frame   store 

bulldin  ;   (50x100).   mezzanine  fl. 
Owner— R.  x    Hardware    Co..    Emest 

Robbie.    Mgr.,    premises. 
Plans  are  being  prepared  and  build- 
ings  will   get   underway   as    soon   as 
materials  are  available. 


8 


4/1/46 

PLANNED 

OFFICE   BLDG. 

REDDING.  Shasta  Co.,  Calif.— Shas- 
ta Street  across  from  fire  station. 

Construction    of    2-story    reinf.    cone, 
commercial  and  office  bldg.  (50x56) 

0\vner — Dr.  Harry  J.  Schuchert.  1511 
Market  St.,  Redding. 
Work  will  start  as  soon  as  mate 

rials  are  available. 


4/1/46 

COMPLETING 

DRAWINGS 

STORE  AND  OFFICE 

QAM  TnQTT    <?Antji  Clara  Couritv    Cal  i  SAN  FRANCISCO.   Samuel  Gompers 

Owner-^E.  W.  McPherson.  c/o  Arch.  .     itect,C,ty  Hall.  San  Francisco. 
Architect-Donnell  E.   Jaekle.   Build-  .     Specifications   obtainable   from  the 
Exchange    Bldg,   201   S.    Mar-  1  o^f^ce  of  city  architect  upon  deposit 


ers 


ket  St,  San  Jose. 
CJontractor- E.     A.     Hathaway, 
Glen  Eyrie  Ave.,  San  Jose. 


12751 

i 


of  $5. 


4/1/46 


•  * 


4/1/46 

CONTRACT   AWARDED 

TRUCK  TERMINAL 


••     2  i  BIDS  WANTED— TO  CLOSE 
■APRIL  17,  2:30  P.  M. 

J  FLUORESCENT  LIGHTING 
a  ATM    TTT?  A MrT^r-n    fi7S  Brann&n  St  i  ^^N   FRANCISCO.   Samuel  Gompers 
Con''st^S?^''of  ?einforc?d'^co^re^te  !      Trade  School.  22nd  and  fartlett^ 

class  C  truck  terminal  building  Tn^'^'n  tf.i'^^^'"^    ^^"^^"^    *°    *^ 

Owner   -   Oregon-Callfomla-Nevada  '     ^ '°«r  <ii-«""»f  ^oojn 

Fast  Freight  Lines.  675  Brannan  St  '  ^'^"^^-P/P"  "^t?S°^  ^"^"^  ^orks, 
Architect— W    D     Peugh,    333    Mont-  |      ^°°™  282  City  Hall. 

eome^  St  "  Architect-Dodge  A.  Riedy,  city  arch- 

Contractor  -  Carrico   &    Gautier,   365!     »tect.  City  Hall 
'   Ocean  Ave.  • 


Specifications  obtainable  from  the 
I  office  of  city  architect  upon  deposit 


4/1/46 

PLANS  BEING   FIGURED— BIDS 
OPEN  APRIL  11,  11   A.  M.       , 
MEDICAL  BUILDING  ' 

BERKELEY.  Alameda  CcJunty.  Calif. 

Summit  nfear  30th  St 
Construction      of     two-story     frame 

medical    building    to    contain    9500 

sq.  ft.   of  floor  space. 
Owner — Dr.    S.    H.    Babington.    2301 

Ward  St. 


♦,     ^jOf  $5 


for 

STUCCO 

THE 

HiW 

IMPROVED 


.  ^  -U-'lciUi 


STUCCO   CEME 


More  Yords  P%r  Sock  •  Spreads  ffoslor  •  LmssShHnluige 
PACIFIC    PORTLAND    CEMENT    COMPANY 


11— HOSPITALS 


4/1/46  ••     11 

PLANNED 
HOSPITAL 

TULARE,  Tulare  County.  Calif.  Site 
not  selected. 


••12 
OPENING   DATE    POSTPONED 

UNTIL    APRIL  12,  4   P.    M. 

NEWSPAPER  PLANT 

OROVILLE.  Butte  County,  Calif. 

Construction  of  one-story  office  and 
shop  building  of  reinforced  con- 
crete walls  and  floors  and  wood 
roof   (62x126  ft) 

Owner — Mercury-Register.  1835  Rob- 
inson  Street  OroviHe. 

Architect  —  E.  Geoffrey  Bangs,  605 
Market  Street,  San  Franciaco. 
Postponed  from  March  28. 
Following   contractors    have   taken 

out  plans: 
Daw.son   Constr.  Co..  1453  Huntoon 

Street,    Oroville. 
Unifrled  &  Son.  Route  3.  Box  69A, 

Oroville. 

Robert   Taylor,   Box   665,   Oroville. 
Ellis  W.   Barker  Co..  302-S03   Ness 

Bldg.,   Salt  Lake  City,  Utah. 


14-17— PUBUC  BLDGS. 


15 


4/1/46 

PLANNED 

FAIR  BUILDINGS 

SUSANVILLE.  Lassen  County.  Calif. 

Construction  of  two  new  modem  fire- 
proof fair  buildings  (40x100)  for 
Lassen  County  Livestock  Show; 
steel  construction. 

Owner — Lassen  County  Fair  Advisory 
Board.  Susanville.  Lassen  County. 


Use  "Buflderads"- 
They  Bring  Results 


Est.  Cost.  $75,000 
SANTA  CRUZ.  Santa  Cruz  Co..  Calif. 

Soquel  and   Seabright  Avenues. 
Construction    of   stadium   type    rein- 
torced  concrete  motion  picture  the- 
atre. 

Owner  —  Pacific  States  Amusement 
Co..  985  Market  St.,  San  Francisco. 
Barney  Gumett  local  manager, 
Del   Mon^e   Theatre,   Santa  Cruz. 

4/1/46  2  0 

PLANNED 

LODGE  BLDG. 

LODI,    San    Joaquin    Co.,    Cal.      SW 

corner  Pine  St  and  Pleasant  Ave. 

i80xl70). 
Construction  of  modem  2-story  lodge 

building. 
Owner— Lodi  Lodge  No.  259,  I.O.O.F.. 

Boyd  Mitchell,   trustee,   1118  South 

Pleasant  St,   Lodl. 


21 


4/1/46 

TO  START  WORK 

DRIVE-IN  THEATER 

Estimated  Cost,  $170,000 

CORTE  MADERA,  Marin  Co.,  Calif. 
East  of  Corte  Madera  101  Highway 
intersection. 

Construction  of  modem  drive-in  the- 
ater to  Include  fountain  and  short- 
order  counter,  theater  to  accom- 
modate 600  cars  on  macadam  ramps 
built  In  semi-circular  order  around 
the  stage,  slant  for  front  car  to 
be  14  inches  lower  than  car  behind, 
stage  90  feet  high,  with  screen 
39x60,  bottom  28  feet  from  ground, 
separate  sound  apparatus,  individ- 
ual microphones  equipped  with  vol- 
ume regulators  for  each  car. 

Owner  and  Builder— James  J.  O'Neil. 
president  of  American  Theater  In- 
vestment Corp.;  Walter  V.  Hart 
vice-president  408  Stockton  St,  San 
Francisco. 
Work    is   expected    to    start    within 

30  days,  to  begin  operation  by  August 

15,  1946. 

All    sub-contracts    will    be    let    to 

Marin  companies. 


WtlDING  SERVICE 

Portable  (Day  or  Contract) — General  Repair 
I  TRAILER  CONSTRUCTION  TO  ORDER 

Hansen  and  Wagner  Welding  Co. 

569  SEVENTH  STREET,  SAN   FRANCISCO 
Bus.  'Phone:   MA  9668— Res.  'Phones:   MA  9692,  EL  1002 


CLAY  PRODUCTS 

Specify  QUALITY  Matcrialt 

N.  CLARK  &  SONS 

lOth   &  iOivision   Streets   -    SAN    FRANCISCO    -    KLondike   2-0462 
Main  OflSce  &  Factory,  401  Pacific  Ave.,  Alameda  -  LAkehurst  2-S377 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
I  HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


666  Harrison  St 


Dossaa 


San  Fraaebw 


GAMERSTON  &  GREER  LUMBER  60. 

LU 


WhoIeMile  and  Jobbing  Yards 
MBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


Sar    Francisco 
1800  ARklY    STREET 
ATvk^aLter  1300 


Oakland 
2001    LIVINGSTON    STREET 
KTEIlog  4-1884 


4/1/46 

TO    SEtECT 


2  0 


ARCHITECT 


MASONIC  HALL.       Est  Cost.  $25,000 


EAGLE  ROCK  WOOL 


INSULATION 


BATTS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEilog  2-3688 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


I  YOLO,  Yolo  County,  Calif. 

j  Construction  of  2-story  concrete  Ma- 

!     sonic    hall    (40x70)    to   replace    fire 


HELP  WANTED 


FOREMAN  AND  LAYOUT  MAN 

for 

ELECTRIC   WELDED   TANK 

SHOP 

Good    Salary — Permanent    Poeltlon 

Reply  Box  330 

c/o  Daily  Pacific  Builder 


NATIONAL  EXPANSION  JOINT  CO. 

MANVPACrURER  AftD  DISTRIBUTOR 

FIBER  BOARD— FELT-SIDED  ASPHALT   AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

O  I  tT  Ml  BO  TQM 

MARVEL-KOTE — Concrete  Curing  Compound 

SEALZ — Expansion  Joint  Sealing  Compound 

Complies  With 
Federal  Specifications  SS-F-336 
,  FOR  CONCRETE  CONSTRUCTION 

333S«««nthSt    UNderbia7172    Saa  Fraadaeo  3,  C^if . 


ROOF 
TRUSSES 


sTRUcrmiSs 

INCORPOaATED 

220  MoatgouMi  J  St. 

San  Francisco  4,  Calif. 

YUkon  0407 

SACRAMENTO   OFFICE 
1014  ath  8t^-^Phone  Sac  38543 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEU 
SANp  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTINQ 
I     METAL  LATH  -  PLASTER  BOARD 

I  Distributers  for 

J.  S.  GUERIN  &  COMPANY 

720  FbUSOM  STREET  -:-  Phone:  SUtter  459i 

I  CERTAIN-TEED  ROOFING  PRODUCTS 


Cimiii  Gun  Construction  Company 

— t  i 

GUNTTE,  SAND-BLASTING,  CONCRETE  CUTTING 
j  CONTRACT  or  RENTALS 

Pboae:GRrfield7663    -    24  Calif  omia  St.,  San  Frandbco 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plants 


650  Walts  to  15  KW 


AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  SL 


Comar  of  Mataoia       pk    MArkflt  IttU 


MONDAY,  APRIL  1.  1946 


HAILY    PACIFIC     BUILDfV 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 
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4/1/46    ^.  * 

PLANNED 

APARTMENT  BUILDING 

Estimated  Coat,  $50,000 
OAKLAND,    Alameda    County,    Calif. 

1335-41  E.  28th  St. 
Construction  of  two-story  apartment 

house  building. 
Owner  — Thomaa    T.    Laughlln,    2643 

Carlsbrook  Dr.,  Oakland. 


2  2 


4/1/46 

TO    START   WORK 

AGUA  CALIENTE,  Sonoma  Co.,  Cal. 
Agua  Caliente   Springs  hotel. 

Remodeling  of  Agua  Caliente  Sprirg.«i 
hotel,  incl.  redecorating  of  Inter- 
ior, refurnishing  of  rooms  and  lob- 
by, enlargement  of  bar  facilities, 
and  construction  of  new  bathhouse 

Owners — Edward  H.  Levitt  and  Thos. 
Aleccia,  c/o  Agua  Caliente  Hotel. 
Work   will   start  immediately. 


2  6 


4/1/46 

PLANNED 

RESIDENCES 

BELMONT    PARK,    San    Mateo   Co.. 

Cal.     Site    of    former    Belle    Monti 

Country   Club  golf   course   west   of 

Belmont. 
Cont^truction    of    200    homes    in    new 

Belmont    Park,    the    initial    100    to 

co.^t  $10,000  each. 
Owner  and  Builder — Secric  Cunning- 
,    ham,    1    Devonshire,    San    Carlos. 


■ , . ,       _--T 

Engineering  Section 


NEWS  INDEX 

For  convanlent  reference,  new* 
reports  In  this  section  are  classi- 
fied as  follow*: 

Water  Supply  and  Sewaga 

Disposal   Plants  31-32 

Bridges    _.._ _ 33 

Dams,   Reservoirs   and 

Dredging    .'...._ 34 

Docks,  Piers  &  Harjsors.—.  35 
Parks,   Airperts   and 

Piaygrsunds    . 36 

Railroads,  Subways  and 

Tunnels   _ 3/ 

Electric  Lighting  and 

Transmission   Lines 38 

Sewers 3y 

Streets  and    Highways 40 

Cas.   Water   an'd   Oil    Pipe 

Lines  41 


(A) 

(1) $1200.00 

(2) 600.00 


rS) 

(4)- 

(5) 

(6) 

(7)._ 

(8) 

(9) 

(10) 

(11) 

«12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27' 


1.00 
5.00 

i.oo 
.01 

1000.00 

2.30 

27.00 

33.00 

.33 

3.00 

45.00 

2.50 

120.00 

5.00 

2.50 

5.00 

1500.00 

6.00 

30.00 

2.00 

1.00 

.05 

.03 

25.00 

1500.00 


(B) 

$  400.00 

5000.00 

1.10 

4.00 

.74 

.03 

250.00 

1.88 

22.00 

31.00 

.17 

2.50 

41.00 

3.80 

200.00 

5.67 

2.50 

3.60 

1000.00 

7.85 

28.00 

2.00 

1.25 

.05 

.025 

50.00 

1000.00 


(C)       State  of  Washington,  Department  of 
$1000  00   Fisheries,   Smith   Tower,   Seattle,   for 
4000  00   construction  of  fish  rearing  facilities 

J-JS   ^^  Si  "ef south  ff^^ulS^'^'^    ''''■. Z-   f'^-i-  -^.rbe-"r^e.C3;  5y   .he 

.03   above  office.    ^  ,  rubber-insulated    power   and    control 

1000.00  I  •  cable  fob  shipping  point  and/or  Co- 

2.00   4/1/46  •    36    '"^^n.    Shasta    Power    Plant,    Central 

20.00    PROSPECTIVE  BIDDERS  |  Valley  Project 

30.00        NEEDLES.      PRESCOTT,      WINS-  ;  - 

42 


iinc  u^A..^^^  •    •    *2iSupplies.    270    City    Hall,    u.dler    Bid  ;  hours  of  work  each  te  aMrin,  Napa 

rWry?^^^^^  i^'o    3508  for  furnishing  and  <|leltver-  !and  Sonoma  CounUes : 

>i     u    '    Calif.— Until    April   11,    2    ing    two    chlorination    machirtes    for 


the  San  Francisco  Water  |)epart- 
ment : 

Everson  Mfg.  Co.,  $1714.35|  each; 
30  days  net;  30  day  delivery .| 

Wallace  &  Tieman  Sales  Cotp.,  $4,- 
912  complete :  30  days  net :  60  ^ay  del. 


4  2 


4/1/46 

BIDS   OPENED 
SAN   FRANCISCO.— The   folllowing 


.20   L.OW,   Arizona.— The    following    con-  4/1/46 

3.00   tractors  have  taken  out  plans  for  re-  CONTRACT  AWARDED 

60.00   location   of  beacons  on   the   Needles-  SAN    FRANCISCO— A.    L.    Toung  '  submitted   bids   to   the   Purchiiser  of    under  Inv.  D-33.27S-A  for  furnishing 

4.00  winslow  section  of  the  Los  Angeles-  ^lachmery  Co.,  1301  Howard  St.  San    Supplies.    270    Citv    Hall,    under    Bid    electrical    equipment,    f.o.b.    shipping 

150.00   Amarillo  ai^^vay,  for  which  bids  will  Francisco.  At  (1)  $41.72,  (2)  $37.11,  (3)    No.  3510  for  furnishing  and  lleliver-    point  and/or  Tracv  (items  1.  2,  10  and 

5.00   be  opened  April  8.  lu  A   M.,   by  the  *-6.40,  net  30  days,  awarded  contract    ing   200   rolled    Pteel    car   whejels    for    11>-  Sacramento   litems  3,  4,  6,  6,  12 

3.00  Civil  Aeronautics  Administration,  1500  "^J'    the    Purchaser    of    Supplies,    270    the   Municipal  Railway: 

4.00   4th  St..  Santa  Monica:  City  Hall,  under  Bid  No.  4406  for  fur-  I     Edgewater  Steel  Co*,  $40  eAch;    i.^ 

Fisher  Contracting  Co.,  516  S.   7th  "'&^hing    and     delivering     refills     for   of  1  ^rc  30  davs;  deliver>- Octob<r.  1946. 

St.,  Phoenix,  Ariz.  ;  street  sweepers  for  the  term  May  1,    Baldwin  Locomotive  Works,  MO  ea 

Petersen  Engineering  Co.,  4126  26th,  1946,  to  April  30,  1947.                                 K^'r    30  davs;   50  davs   net;   120  day 


700.00 

8.00 

30.00 

2.00 

1.00 

.05 

.05 


31-32— WATER  SUPPLY  & !  34^DAMS,  RESER V 
SEWAGE  DISPOSAL;  DREDGIN 

PLANTS 


San  Francisco, 

Schanche  Construction  &  Engineer- 
ing. St.  Louis,  Mo. 
Theo.  Scott,  4405  S.  Normandie  Ave., 
20.00   Los  Angeles. 
1000.00       Shipyard     Construction     Co.,     2659 

jcherrv  Ave.,  Long  Beach. 
^^^ —  !     Wickes  Engineering  &  Construction 

Co.,  Des  Moines,  Iowa.  ,  golf  courBe, 

Ocean    Constructors,    135    Stockton  ' 


42 


delivery- 
Bethlehem  Pacific  Coast  Stelel  Cor- 
poration, $40  each;   %%   10  diiys;  30 


4///46 

BIDS  WANTED  .  .   _. , 

OAKLAND,    Alameda   Co.,   Calif.— i  days  net;   delivery-  Oct..  1946. 

Until   April   4,   5  P.   M.,  bids  ^'W   be  J  

received    by    the    Oakland    Board    of  I ~ 


A.    J.    Springer.    $3,515    per 
$4.14-%   P**"  hour  overtime. 

Brown-Ely.    $3.70    i)er    hour; 
overtime. 


hour; 


$4.33 


4  S 


4/1/46 

BIDS   POSTPONED 

CENTRAL  VALLEY  PROJ.— Until 
Apr  17.  2  P.  M.  (postponed  from  Mar. 
271  bid.s  will  be  received  by  V.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 


(1> 


Playground  Directors,  City  Hall,  for  j  43 MACHINERY  AND 

'>ne   cash    register  for  Lake  Chabot  j  EOUIPMENT 


St..  San  Francisco. 


•• 


42 


•  • 
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Est.  Cost,  $8000 
Oakdale     Ave., 


4/1/46 

PLANNED 

RESIDENCE 

SAN      FRANCISCO. 

1400  Block. 
Construction  of  one-story  frame  and 

stucco  residence. 
Owner — Harry  Lowe,  c/o  architect 
Architect— John  G.  Kelley,  319  Grant 

Ave.,  San  Francisco. 

The  owner  has  selected  a  contrac- 
tor. 


27-— TRANSPORTATION 
BUILDINGS 

4//46  ••     27 

PREPARING  PRELIMINARY 
PLANS 

AIRPORT  Est.  Cost,  $500,000 

SAN  MATEO.  San  Mateo  Co.,  Calif. 
East  of  Bayshore  Highway  at  19th 
Ave. 

Construction  of  airiwrt,  hangars  of 
steel  frame,  with  corrugated  gal- 
vanized aluminum  or  Iron  siding, 
to  include  administration  building, 
business  office  of  wood  construc- 
tion, di.splay  building  and  machine 
shops,  steel  frame. 

Owner — Company  headed  by  Dr.  Jo- 
seph Lorenz,  118  Occidental  Ave., 
Burlingame;  E.  C.  Watson,  vice- 
president  and  manager;  E.  Bell  St, 
San  Mateo;  Cecil  R.  Smith,  secre- 
tar>'-treasurer. 

Architect — John  G.  Kelley,  319  Grant 
Ave.,  San  Francisco. 
The   first   of   the   four   runways   is 

being  filled  in.  The  owners  will  take 

segregated  bids. 


4/1/46 

4/1/46  ••     32    LOW    BIDDERS  ' ' 

PLANNED  '      DAVIS    DAM    PROJ.,    Ariz.-Nev.- |  33 ELECTRIC     LIGHTING 

SEWAGE  PLANT  Cost,  $60  000    Rockwell     Engrp. ,  Co.,     Chicago,     at; 

SUSANVILLE,  LasSen  County   Calif     (Schedule    1)     $2080,    and    American  1 


Construction  of  .sewage  disposal  plant.  Bridge  Co.,  Denver,   at    (Schedule  2) 

Owner— Susanville-Milwood    Sanitary  ?53.249  submitted  low  bids  to  the  U.   ^ 

Districts,  Susanville.  S     n-.-^^"    "f    T?«r.inTnnfinn.    Denver.    , 
Engineer — Not  announced 


TRANSMISSION  LINES 
EQUIPMENT 


Bureau    of    Reclamation.    Denver,    4/5/45 
under   Spec.    120.5   for  furnishing  and    gjQg   POSTPONED 


The  districts  are'asking  the  county  :  <i^"vering   fob   cars   at   the   shipping;     MISSOURI     BASIN 
supervisors    to    allocate    $30,000   with    R"*'^*    or   fob    cars    at    V^^^^e.    Arlz^  j^Yyon,ing_until   April   29,   10   A   M.    above  office 


! 4/i/46 

i  BIDS   POSTPONED 
;      PHOENIX.    Ariz.— Until    April    17, 
12  P.  M.  (postponed  from  March  27), 
j  bids    will    be    received    by   the  U.   S. 
.;  Bureau    of    Reclamation,    Denver    2, 
j  Colo.,  under  Inv.  C-44,235-A  for  coup- 
ling capacitors,  line  traps,   etc.,  f.o.b. 
shipping  point  and/or  Phoenix,  Tuc- 
son   and    Coolidge,    Ariz. ;    Phoenix-  . 
I  Tucson  transmission  line.  ! 

PROJECT,  ,      Specifications   obtainable  from   the 


43 


38 


the   understanding  that  the   districts  ^^'>^ee    gate    frames    and    anchorages ,,,  p^g^pyned   from    April    8),   bids   will 
would  raise  the  remaining  half  '^^^  ^^^  50x50-ft.   spillway  regulfiting  1  j^^   received  by  the  U.  S.   Bureau   of    4/1/46 

!  gates    for    Davis    Dam,    Davis    -Dam  | pjg^.jg^jjjj^tion,     Denver,     Colo.,     under    BIDS   OPENED 

4/1/46  •     3  2  iF*roJect,  Ariz.-Nev. 

PLANNED  I      Bids   were:  ; 

VALLEJO.   Solano  Co.,  Calif.-The  1     I^ckwell   Engrg.   Co.,  Chicago, 
.Solano  County  Board  of  Supervisors.  ;  ^^^80. 


4  2 


Court   House,    Fairfield,   has   author-  I    ^^I|]|'^*'^"    ^^^^^   ^°'   ^«"^^^' 
Ized   the   county   engineer's   office   to  ^^?;^^®- .^^    _.     ,     „        TD^^io«rt 
open   an   Immediate   survey   for  con- j  ^.,S^^hmidt    Steel    Co..    Portland, 
.struction  of  a  sewage  disposal  plant.  ;  't'^^^*"  •    ^f^   s^oo.^ou. 


33 — BRIDGES 


33 


35 — 


John  Cassaretto  Co. 

Slnc«   1886   -    -    and   SW    Active 

BUILDING  MAT^UALS 

READY-MIX   CONCRETE 

ROCK-8A>JO-a  RAVEL-LIME 

CEMENT-PLASTER-MORTAR 

WETAL   LATH-WOOD    LATH 

STUCCO-W  IRE- NETTING 

SERVICE  UNEXCELLED 


i 


BUNKERS 
Phon«:    OArfi»id    3798 
6th  end  Charvnai.  San 


4/1/46 
COMPLETE   BIDS 

SAN   DIEGO    COUNTY,   Calif— As 
previously'  reported.    Oberg    &    Cook, 

2106   W.    93rd    St.,    Los    Angeles,    at — " 

S87.433,    submitt«d    low    bid    to    State   4/1/46  « 

Division   of  Highways,  G.   T.  McCoy,    BIDS  WANTED— TO  CLOSE 
state  highway  engineer,   State  Bldg.,    APRIL  19.  10  A.  M. 


I  Spec.  1200  for  the  construction  of  the  |      SACRAMENTO,     Calif.— Following 
.-'transmission     lines    and    distribution  |  submitted    bids    to    the    State    Pur- 
^^'  }  ."system    for   the   Boysen    Pnit,   Wyo.,  '  chasing  Agent,  Sacramento,  for  ma- 
_.  .Missouri  Basin  Project,  as  follows:      :  terials  as  follows: 
^^'  I      <a)  Approximately  12  miles  of  34.5-  iQUO.  43707;   Req.  E47836: 
...v  'kv.  transmission  line  from  a  tap  con-  1     Granite  Rock  Co.  and  Central  Sup- 
^  '    necting  to  the  existing  34.5-kv.  Pilot  j         ply    Co..    bid    same,    total,    $8000: 
o*     ,   ^       Tkifii     Butte-Thermopolis    transmisison    line  disc.    10c    ton    10th.     Awarded    to 

Lakeside   Bridge  &   Steel  Co..   Mii-,^^  ^j^^  proposed  construction  substa- !         Central  Supplv. 
waukle.   (2)  $57,447.  ,.,  ition  at  the  Boysen  damsite.  iQUO.  4389;  Req.  76436: 

Kelly    Steel    Works.    Chicago,     (i)        (b>  Appro.ximately  li^  miles  of  2300       El    Rio   Rock   Co..   $6800:    disc.    20c 
$2320.  I  volt  line  from  the  construction  sub-  \         ton   25th    prox.     Awarded. 

~" 1  station  at  the  Boysen  damsite  to  the    QUO.  44375;  Req.  76288: 

,  proposed  Boysen  government  camp.  Azusa    Rock    and    Sand    Co.,    $160: 

I      (c)  The  distribution  system  for  the;         item   (1)   $576;  item   (2)   disc.  20c 


proposed  Boysen  government  camp. 


DOCKS,  PIERS  & 

HARBORS  .    . 

Copies  of  the  standard  forms  and 

85  of  the  specifications  may  be  obtained  1 

'  from    the    following    offices    of    the  j 

!  Bureau   of    Reclamation :    Walker   R  1 


' 4/1/46 

COMPLETE   BIDS 

;  GILA  PROJECT,  Arizona.- ks  pre- 
viously reported.  Peerless  Concrete 
Pipe  Corp..  Santa  Ana,  Calif. ,|  at  U) 
$84,000,  (2)  $47,200,  submitted  low 
bid  to  the  Bureau  of  Reclajmation, 
Denver,  Colo.,  under  Spec.  1J199  for 
furnishing  and  delivering  I68J0OO  lin. 
ft.  14-in.  inside  diameter  regullar  un- 
reinforced  concrete  irrigation  pipe, 
tongue  and  groove  Joint,  3-ft  laying 
lengths,  and  16.000  units  ofl  14-in. 
turnout  headwalls  for  Yuma-Mesa 
predevelopment,  Yuma-Mesa  Division 
Gila  Project.  Arizona,  f.o.b.  'storage 
yaiy,  approximately  five  mileij  south 
of  Yuma. 

The  bids  received  were: 

Peerless  Concrete  Pipe  Corpi,  Santa 
Ana.  Calif.,  Sch.  1,  $84,000,  |Sch.  2, 
$47,000.  I 

Concrete  Conduit  Co..  Coltorl,  Calif., 
(1)  $93,710.40,  (2)  $61,904  (all  oi- none). 

Seattle  Concrete  Pipe  Co.,  Seattle, 
(1)  $95,760,   (2)   $62,880.  ! 

Utah  Concrete  Pipe  Co.,  Saft  Lake 
City,    (1)    $107,520,    (2)    $54,400, 

All  the  above  prices  f.o.b.  (jiestina- 
tlon. 


•• 


Los  Ang"eles,  "for  construction  of  two    KIGHT  PIERS  .  i  Young,  chief   engineer    U_S.  Custom  ; 

TONGUE    POINT,    Astoria,    Oregon.  ,  House,  Denver  2.  Colo. ;   H.  D.  Com-  ; 
Tongue  Point  Naval  Station.  stock,    regional    director,    P.    O.    Box  1 


bridges  and  approaches  across  Sam 
agatuma  Creek  and  Descanso  Creek 


ton  2r)th. 

Graham  Bro.s..  $121.25;  $472.50;  net. 
Arrow  Rock  Co.,  $146.25;  $526.50; 
20c  ton  25th. 

Consolidated      Rock     Co,,      $146.25: 
$526.50:  20c   ton  25th. 
Pacific   Rock      Gravel   Co.,   $161.25: 
$684;  20c  ton  20th. 


i 


PIPE 

PIPE  -  VALVES  -  FirriNGS 

Facilities  for  pipe  bending 
and  manifvldn 

Write  for  Prices 

Pacific  Pipe  Co. 

1^0  Spear^St..  Saa  Francisco 


near  Descanso,  San  Diego  County 
The  work  Involves: 

(1)  remove  bridges: 

(2)  clearing  and  grubbing; 

(3)  30,000  cu.  yds.  roadway  excava- 
tion; 

(4)  425   cu.   yds.   structural   excava- 
tion ; 

(5)  9200  cu.   yds.   ditch  and  channel 
excavation ; 

(6)  135,000  sta.  yds.  overhaul; 

(7)  develop   water   supply  and  fur- 
nish water  equipment; 

(R)  1050  M  gallons  apply  water; 
<9)  17  sta.  finish  roadway; 

(10)  63  tons  liquid  asphalt  SC-2  or 
3  bituminous  surface  treatment; 

(11)  6400  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
facing treatment; 

(12)  253  lin.  ft  timber  railing; 

(13)  400  cu.  yds.  class  A  portland  ce- 
ment concrete ; 

(14)  1300  lin.  ft.  furnish  concrete 
piles ; 

(15)  26  each  drive  piles; 

(16)  37   each    monuments; 

(17)  100  lin.  ft  laminated  guard  rail- 
ing; 

(18)  39  each  guide  posts; 


4  2 


SACRAMENTO,     Calif.— Bids     will 


Construction    of    8    piers,    reinforced   2130,   Billings,   Mont.;   Paul   H.   Berg,  ^ 

concrete  deck  and  precast  concrete   engineer,   P.   O.  Box  658,  301  Federal    4/1/45 
pile    construction    with    approaches   Bldg.,    Cheyenne,  Wyo.,   and   Michael  :  Q,pg   WANTED 
of    reinforced    concrete    deck    and   w.   Straus,   commissioner.  Bureau  of  ' 

precast  concrete   piles.   Spec.   17478.    Reclamation,    Washington    25,    D.    C.    ^     received  bv  the  State  Purchasine 
Alternates  Im^lude  (a)  timber,  bear-    Prospective  bidders  desiring  to  visit !  ^^/.l^llr^J^^J'^i^^^^Z?^^^^^ 
ing  and  brace   pile   and   reinforced    the    site    of    the   work    should   com- 
concrete  deck  construction  of  seven  ■  municate  with  the  engineer, 
piers  and  one  pier  of  concrete  con-  I     No     charge    for    specifications     to 
struction  as  per  basic  bid  (b)  omis-    prospective   bidders;   to  others,   $1.25, 
sion   of  four  piers    (c>   omTssion   of   not  returnable. 

one  pier  (d)  substitution  of  steel  H  |  

piles  in  place  of  precast  concrete  j  

substitution     of    treated 
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piles     (e) 


piles  In  place  of  untreated  timber.  ;  40—' 
Bearing  and  brace  piles,  approaches  ■ 

will    be   constructed    of    reinforced  ; _^__ 

concrete  deck  and  precast  concrete  ' 

pile    construction    of    steel    «    P»«  !  b,dS  WANTED 
construction    in    all   cases    whether  1  BIDS  wanted 
the  piers  are  constructed  according       SAN  F^NCISCO 
to  basic  bids  or  alternates.  Fender   f^'S*'  ^^  _^- 


STREETS  AND 
HIGHWAYS 


Agent,     Sacramento,     for     materials 
,  and   equipment  as  follows : 
;  April  3 

jQUO.  44989;  Req.  12211:. 

140   bb!s.    fuel    oil,    to    be    used    m 
asphalt   plant   boiler  at  Crescent 
1         City. 

QUO.  44992;   Req.  12214: 
'      100  tons  liq.  asph.,  MC-5,  fob  Cres- 
I         cent  City  Mtce.  Station. 
iQUO.  44990;   Req.  12212: 
j      140  tons  MC-3  liq.  asph.,  fob  C-es- 
cent  City  Mtce.  Station. 


4/V46 

BIDS  WANTED 
BOULDER     CANYON     PROJECT, 

Arizona-California-Nevada. — As  pre- 
viously reported,  until  April  |l5,  2  P. 
M.,  bids  will  be  received  by  tlfie  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1245  for  furnishing  and 
delivering  f.o.b.  cars  at  the  ^hippl^g 
point  or  f.o.b.  cars  at  Coachellla,  Calif, 
(changed  from  Yuma,  Ariz.),  three  li- 
ft by  12-ft.  9-in.  radial  gajtes  and 
three  float -o|>erated  gate  hoists  for 
wasteways  1,  2  and  3.  statiojn  4782+ 
01.6,  5401+30.4  and  5716+2512;  two 
10-ft  by  11-ft  radial  gates  And   two 


and  13),   and    Coram    (items   7,   8,   » 

and  14^  as  follows: 

Schedule  No.  1 
6  each  coupling  capacitors  with 
potential  devices  with  carrier- 
current  accessories  for  DeltA 
pumping  plant; 
(2)  3  each  do  without  carrier-cur- 
rent accessories  for  Delta  pump- 
ing plant : 

4  each  do  with  carrier-current 
accessories  for  South  Sacramen- 
to substation; 

2  each  do  without  carrier-cur- 
rent accessories  for  South  S«<;- 
ramento  substation : 
4  each  do  with  carrier-urrent 
accessories  for  North  Sacramen- 
to substation ; 

2  each  do  without  carrier-cur- 
rent accessories  for  North  Sac- 
ramento substation ; 

2  each  do  with  carrier-current 
JBicccssories  for  Keswick  power 
plant : 

4  each  do  without  carrier-cur- 
rent accessories  for_-Keswlck 
power  plant; 

tdt  1  each  coupling  capacitor  with 
carrier-current  accessories  for 
Keswick  power  plant; 
Schedule  No.  2 
1  each  line  trap,  double  fre- 
quency, 800-ampere,  for  Delta 
pumping  plant : 

4  each  line  trape,  single  fre- 
quency. 800-ampere,  for  DeltA 
pumping  plant; 

4  each  line  traps,  single  fre- 
quency, 800-ampere,  for  South 
Sacramento  substation; 
4  each  line  traps,  single  fre- 
quency, 800-arapere,  for  North 
Sacramento  substation ; 

3  each  line  traps,  single  fre- 
quency, 800-ampere.  for  Keswick 
power  plant. 

Specifications  obtainable  from  the 
above  office. 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(10) 


(11) 


(12^ 


(13> 


(14) 


Prospective  Bidders 


Inner  Breawatcr,  Crescent 
City  Harbor,  Calif. 


-♦ 


BIDS:     U.    8.    Engineer    Of  fee,    74 

New  Mnotgomery  St.,  San  Francleoo; 

5000-lb.  capacity  hand-operated  radial  j  Serial     No.    04-203-46-6;     April    10,    2 

gate  hoists   for   the   check    structure  I  P.  M. 


••     40' 

QUO.    44093;    Req.    12215: 

Until  April  17,1      228  tons  liq.  asph.   SC-4; 

bids  will  be  received  by        160  tons  liq.  asph.  MC-3. 

Public    Works,  1      delivered    into    State    trucks    D'.st. 


;ne7  in  aH"cas;s  wTir  be  untreated  ,  '^^^^l^^'^.f'^^^,  forreconstruc-  i      L  Uklah 


Own'erlVJieau  of  Yards,  and  Docks,  ition   °f,,?-y^St.,  north   one-half   be^ 
Officer  in   Charge  of  Construction,  ;  tween  137.5  feet  and  168  feet  west  of 

ISth  Naval  District,  Exchange  Bldg.,   Mason  St 

'The  work  involves:  { 

tw©- course    concrete  ; 


Seattle,  -Wash. 
The      following 
taken  out  plans: 

Gilpin    Constriction  Co 


contractors     have  Id)   4000    sq.    ft 


QUO.    44982:    Req.    15503: 
'      Two   nine-foot   material   spreaders, 
1  Buckeye     or    equal;     four     extra 

draw  bars  for  above,  fob  Stock- 
ton. 


(19)  0.36  mile  new  property  fence; 

(20)  96  lin.  ft  36-in.  CM^  12-gage; 

(21)  3  each  spillway  assemblies;  -      ^  ,,. 

(22)  66  lin.  ft.  8-in.  CMP  downdralns,    San  Francisco  8,  Calif. 
16-gage-  ;     Case   Construction   Co.,   P. 


One    pneumatic    tired,    wheel    type 


sidewalk  (reconstruct) ;  i  rvitr*    akqkt  ■  ^t^^IiK^ 

.     .,„p...   ..»..™. 4830  NW.i(2)  200  sq.  ft  asphaltic  macadam  side- I  QUO  4^J^^Req.  4152 

1  Front,  Portland,  Ore.  T!^     '         *♦      .a».»,oU»/.     alH^walk  i  tractor,   fob  Redding  via  freight. 

Pacific  Bridge  Co.,  333  Kearny  St..  !(3)  100     «q.     ft     aaphaltlc     sidewalk        ^^^    ^^^^^   ^^^  ^^    ^^^  Stockton. 

O     Box'      Sp^eci?icatfonsobtainablefromCity    QUO.  45858;  Req.  .178: 

1  TCnpineer     Ralnh     Wadsworth      City        *^"®    pneumatic    tired,    wljeel    type 

(23)  96   Un.   ft    salvage   existing  pipe.  6.  San  Pedro.  Calif.  ■fcr„..v«t    Hall    unon  deposit  of  $10.  '  i  tractor,    fob    San    Luis    Obispo, 
culverts;                                    e   f  f-        ^^^    ^    Gerwick,    Inc.,    112   Market  .nan,  upon  aeposit  01  »xv.                          |  QUO.    45-359;    Req.    6136: 

(24)  75.000  lbs.  furnish  bar  relnforc- ,  St,  San  Francisco  11^    ^     ^  _    ^^^  ;  ,     Two    pneumatic    tired    wheel    type 


ing  steel ; 


Kaiser   Co.,    Inc.,    P.    O.    Box    1632,  ' 


4/1/46 
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(25)  75,000  lbs.   place  bar  reinforcing  .  Richmond.  Calif.  ^,„„,,    BIDS  WANTED 
steel;                                                       ;     Marine   Contractors,  Inc.,   Portland,      g^^TTLE.    Wash.— Until    April    4, 

(26)  8    each    portable    timber    barri-    ^' J^^^- .         „^     , ^_      , ti«««    10    A.    M.,    bids   will    be    received    by 

cades;  --.--■.---.- 


tractors    with     %-c.y.    front    end 
loader,    fob    San    Bernardino. 


(27)  miscellaneous  Items  of  work. 

The  total  bids  received  were: 
(A)  Oberg  &  Cook,  $87,433. 
(B>  M.    H.   Golden    Construction    Co. 

$92,634.29. 
(C)  Carroll  &  Foster,  $102,643. 

The  unit  bids  were: 


Morrison-Knudsen    Co.,    Inc.,   Hoge  ;  ^^^^  Board  of  Public  Works,  County 
Bldg..  Seattle.  Wash.  ■^^,  g,^       Seattle,  for  paving  of  35th  I 

The  Arund«/Corp.  and  L.  E.  Dixon  ,  ^^^^  ^^  "^^    Estimated  cost,  $90,617.      I 

Specifications   obtainable   from   the  : 
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SCOOPMOBILE 

#  Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

#  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

#  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MIXERMOBILE 

Ferfable  Concrefe  &  Elevating  Plmt 

BUGGYI4OBILE 

Powered  Coscrct*  Baggy 

SCOOPMOBILE 

Scoops,  Lifts,  I4ev«s  oad  Loods 


94  cubic  yard  Hop- 
per (or  transport- 
ing, elevating  and 
pouring  concrece. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blodcs. 

Lifting  arms,  with 
six  detachable  arms. 

Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHOBIS  &  JAMIESON,  Ltd. 

BUIL&fNG  MATERIALS    •     READY  MIXED  CONCRETE 
Foot  of  23rd  Avemi*  OAKLAND  KEIlog  3-5225 


'Co..  609  S.  Grand  Ave.,  Los  Angeles. 

i      Port  of  Astoria,  Astoria.  Ore. 

I     Port    of    Portlamd,   SpAldlng   Bldg., 

;  Portland. 

:      Puget    Sound    Bridge    &   Dredging 

!co..  2929  16th  SW.,  Seattle. 

General  Construction  Co.,  3840  Iowa 
■Ave.,  Seattle. 

I     Sound    Construction    Co.,    1403    W. 
45th.  Seattle. 

Guy  F.  Atkinson,  807  4th,  Seattle. 
Manson  Construction  Co.,  821  Alas- 
kan Way.  Seattle. 


above  office. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 
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4/1/46 

BIDS  WANTED 

SEQUIM.  Wash.— Until   ApHl  25.  3 
P.,  M.,   bids  will  be  received  by  the 


4/1/46  * 

BIDS  WANTED 

SOUTH  SAN  FRANCISCO,  San 
Mateo  Co.,  Calif.— Until  April  16,  4 
P.  M.,  bids  will  be  received  by  the 
Housing    Authority    of    the    City    of 

.  I  South  San   Francisco,  J.  E.   Rlccoml, 

!  !  executive  director,   200  Victory  Ave., 

471/46  ••     40    Lindenville,  South  San  Francisco,  for 

CONTRACT  AWARDED  :  furnishin   gand  Installing  three  flre- 

LOS  ANGELES  COUNTY,  Calif. —  ,  alarm    boxes    In    Lindenville   housing 

'  Griffith   Co..    1060   S.  Broadway,   Los    project. 

Angeles,  at  $128,126,  awarded  contra/:t ;      Specifications   obtainable  from   the 
by    State    Director   of    Public   Works    above  office. 

C. 'H.  Purcell,  Sacramento,  for  about  i  

1.1  miles  In  length  to  be  graded  and  j  4/1/46  •♦42 

1  paved     with     asphaltic    concrete     on  I  BIDS  WANTED 

;  cement-treated     base     on     Rosemead  i      CENTRALLY  ALLEY  PROJ,  Calif. 

Blvd.,  between  Huntington  Blvd.  and  •  —Until    April    10.    2    P.    M.,   bids   will 

Colorado  St.  (VIII-LA-168-C),  in  Los  |  be   received  by  the  U.   S.   Bureau   of 

■  Vngeles  County.  j  Reclamation,   Denver,  under  Inv.  D- 

("  !33.287-A,  for  fumishing   (1)  three  10- 

i  !  inch    100-lb.    flanged    twin    strainer, 

iand    (2)   three  10-inch  250-lb.  do.  fob 
1  shipping  point  and/or  Coram.  Calif. ; 
'  Shasta   Power   Plant,   Kennett    Divi- 
sion, Central  Valley  I*roject. 


at  station  5401-1-39.65,  and  tvjo  10-ft. 
by  11-ft.  radial  gates  and  two*  5000-lb. 
capacity  hand-operated  radial  gate 
hoi-sts  for  the  check  structure  at  sta- 
tion 5717+25.  Coachella  Can(al,  AU- 
Amerlcan  Canal  System.  Boulder 
Canyon  I*roject,  Arizona-Csullfomia- 
Nevada.  The  gates  and  hoists  will 
be  installed  by  the  govemnient.  No 
charge  for  copies  of  the  specifications 
to  prospective  bona  fide  bldlders-,  to 
others.  $1.25,  not  returnable,  i 
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4/1/46 

BIDS  WANTED 

ELK  GROVE,  Sacramettto  Co., 
Calif.— Until  April  11,  8  P.  M.,  bids 
will  be  received  by  the  Elk  Grove 
Union  High  School  District,  B.  Henry 
Kloss,  clerk.  Elk  Grove,  for  dne  tran- 
sit ty|>e  school  bus  seating  73  school 
students. 


4/1/46      3^  ••     43 

BIDS  WANTED 

ROSEVILLE,  Placer  Co..  !  Calif.— 
Until  April  10.  5  P.  M.,  bldsl  will  be 
received  by  the  City  of  itosevllle, 
R.  W.  Terry,  city  clerk,  Cl|ty  Hall, 
for  furnishing  one  automobll0  for  the 
police  department 


Macco     Constr.    Co.,     Freight    and 
Ferry  Sts.,  Oakland. 

Fredrickson  &  Watson  Constr.  Co., 
873— 81st  Ave.,  Oakland. 

Basalt  Rock  Co.,   Inc.,  900  Sth  St., 
Napa. 

Ben    a    Gerwick,    Inc.,    112   Market 
St..   San   Francisco. 

Piombo  Bros.  &  Co.,  1571  Turk  SU, 
San    Francisco. 

Heafey- Moore    Co..    344    High    St.. 
Oakland. 

Healy-Tibbitts  Constr.  Co.,  1100  Ev- 
ans Ave.,   San   Francisco. 

Duncanson-HarrelBon  Co..  deYoung 
Bldg.,  San  Francisco. 


I     Excaration  of  Hyperion 
I  Activated  Sludge  Plant  Site, 
i  Etc,  Los  Angeles 
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BIDS  WANTED 

SACRAMENTO  COUNTY.  Calif.— 
Until  April  12.  8  P.  M.,  bids  will  be 
received  by  the  Florin  Sch(t>ol  Dis- 
trict, C.  R.  Thomas,  clerk,  Jfloute  1, 
Box  7,  Florin,  for  rental  of  school  bus. 
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Madiinery  &  Material 


WANTED 

FOPSALE.  FOR  RENT 

iiStV  EQUIPMENT 
ANL    MATERIALS 


FOR  SALE 

NEW  &  RECONDmONED 
DIMENSION  LUMBER 

TIMBERS,  wallboarda,  plambing, 
pip«.,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
itocks  of  "hard  to  get"  itens. 

Wire,  writ*,  or  'phone 

CLEVFILAND   WRECKING  CO. 

29m  TUird  St.      -      VAleacU  4977 

FOR  SALE 

TRAILER-14-ft    x    7-ft    portabl* 
I  Field  Office 

;      TWO  BUILT-IN  DmAFTINQ  TA- 
iBLES. 

BUILT-IN  DESK. 
LARGE    FLUORBSOENT     FIX- 
TURES. 

Comar   Ehigrineertng   Co.,    Ill    New 
Montgomery   St   Phone   YUkon   1925. 


NEWS  INDEX 

For  convenient  reference,  newe 
reports  in  this  section  are  classi- 
fied as  fellows: 

Misc.  Suppllee  A  Materials  42 
Machinery  and  Equipment        43 
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; 4/1/46 

j CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— Contract- 
ing Engineers  Co.,  2310  ^4  W  Vernon 
Ave.,  LoH  Angeles,  at  $127,632  award- 
ed  contract   by   C.   H.   Purcell,    State 


I  Director     of     Public     Works     Sacra 


;  men  to.  for  construction  of  two  over- 
head crossings  and  retaining  walls 
on  Santa  Ana  Parkway  over  Ramona 
Parkway  Ramp  4  in  Los  Angeles. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


FOR  RENT 


4/i>46  ••     42 

i  NOTICE  OF  SALE 

j  SAN  FRANCISCO.— Until  April  11, 
1 10  A  M.,  bids  will  be  received  by 
'  the  Navy  Material  Redistribution  and 

Disposal  Office,   785  Market   St,   Sam 

Francisco,  under  Sales  No.  B-346-46 
f  for  sale  of  mooring  lines,  ramps  and 

braces,    door    track,    etc.,   located    at 
1 9th  Ave.  Pier,  Oakland. 
i  

4/1/46  ••     42 

NOTICE  OF   SALE 
SAN  FRANCISCO.— UnUl  April  12, 
j  10  A    M.,    bids   will   be   received    by 
'  the  Navy  Material  Redistribution  and 

Disposal  Office.  785  Market  St,  San 
1  Francisco,  under  Sales  No.  B-348-46 
'  for  sale  of  salvage  lumber,  located  at 
:9th  Ave.  Pier,  Oakland. 

'4/1/46  ••     42 

1  BIOS   WANTED 

I      SAN  FRANCISCO— UnUl  April  15, 

3  P.  M.,  bids  will  be  received  by  the 
i  Purchaser  of  Supplies,  270  City  Hall, 
;  under  Bid  No.  3520  for  furnishing  and 
I  delivering  cast  manganese  track  spe- 
'  cial  work  for  the  Municipal  Railway. 
Specifications   obtainable  from  the 

above  office. 


4/1/46 

BIDS  WANTED 

SOUTH  SAN  FRANCISCtO.  San 
Mateo  Co..  Calif.— Until  Apriti  3,  7 :30 
P.  M.,  bids  will  be  received  by  the  ^^jf^ 
South  San  Francisco  Unified  School  '"'^ 
District.  L  D.  McLeod,  cleitk.  High 
School  Bldg.,  501  Spruce  Ave..  South 
San  Francisco,  for  two  new:  Wayne 
transicoaches.  Model  TR-40449-A,  66- 
high  school  pupil  capacity  eltch,  one 
bus  only  equipped  with- baggaige  rack. 


BIDS:  Los  Angelee  Board  of  Pub* 
lie  Works,  15i3  City  Hall,  Loe  An- 
geles, April  10,  10  A.  M. 

Case   Construction   Co.,   P.   O.  Box 

109,  San  Pedro. 

Natnan  A.  Moore,  2951  W.  Valley 
Blvd..  Alhaiiibra. 

Guy  F.  Atkinson  Co.,  IIOS  E.  Oar- 
vey  Ave.    San  Gabriel 

Gunthyjr  &  Shirley  Co.,  714  W. 
Olvmpic  Blvd.,  Los  Angeles. 

J.  E.  Haddock.  Ld.,  3538  E.  Fpot- 
hltl   Blvd.,   Pasadeoa.  ic 

Morrison  -  Knudsen  Co.,  810  Title 
Guarantee  Bldg.    Los  Angeles. 

Pacific  Bridge  Co.,  333  Kearny  St, 
San  Francisco. 

R.  A.  Watson  Co.,  5528  Vlneland 
Ave.,  North  Hollywood. 

Western  Dredg^ing  &  Construction 
Co.,  315  Park  Central  Bldg.,  Loe  An- 


4/1/46  I      ••     43 

BIDS  WANTED  I 

SALINAS,  Monterey;  Co., '  Calif.— 
Until  April  4,  1  P.  M.,  bids  will  be 
received  by  the  Salinas  Unibn  High 
School  District.  R.  D.  Case,  secretary, 
102  Salinas  National  Bank  Blldg..  Sa 
llnas,  for  two  school  buses  with  73 
passenger  capacity. 
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BIDS    OPENED 

SAN   FRANCISCO.— The   following 
submitted   bids   to   the   Purchaser  of 


4/1/46 

BIDS    OPENED 

MARIN.    Napa    and    Sonor^a    Cos., 

Calif. — Following    submitted    bids    to 

I  the    State   Division    of    High-fvays.    J. 

i  H.    Skeggs,    District    Engln^r,    2001 

4  2    Van   Ness   Ave.,   San   Francisco,   for 

rental    of    one    or    more    pneumatic 

tired   dump  trucks   of  not   l^ss   than 


Rhoades  Bros.  &  Shofner,  3869  Med- 
!  ford  St.  Loe  Angeles. 
!      W.   E.    Kier  Construction   Co.,   1462 
'  N.  Stanley  Ave.,  Los  Angeles. 

Peter  Klewit  Sons  Co.,  650  S.  Grand, 
1  Room  505,  Los  ^ngeles. 
I     R  H.  Fllcklnger,  5017  S.  Cimarron 
Ave.,  Los  Angeles. 

N.  E:arl  Roche.  1667  Rancho  Ave, 
Glendale. 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bldg.,  Oakland. 

Macco  Construction  Co.,  815  N. 
Paramount  Blvd.,  Clearwater. 

Clyde    Wood,     Inc.,     6900    Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly\i'Ood. 
San  Francisco  Bridge  Co.,  503  Mar- 
ket  St,  San  Francisco. 

Bressl  &  Bevanda  Construction  Co., 
Inc.,  417  S.  Hill  St,  Room  764,  Loa 
Angeles. 

Case  Construction  Co.,  P.  O.  Box 
6,  Berth  109.  San  Pedro. 

Barnes  &  Delaney,  615  E.  Willow 
St.,  Long  Beach. 

Co.,    Forum    Bldg., 


George    Pollock 
Sacramento. 
Winston   Bros. 


Co..  411  W.  5th  St, 


4   c.y.   level   capacity  for  approx.   250  .  Los  Angeles. 


SANTA  FE  DAM,  LOS  ANGELES  COUNTY 


LUMBER      HANDLING      BQUIP- 
MENT :      CARRIERS,      STACKERS, 
i  TRUCKS.   Call  Mac,  Pacific  Carriers. 
lOaWand.    KE  4-1651. 

WANTED 


RAILROAD     SPIKE     MAULS, 

TRACK  SHOVELS  and  other  TRACK 

i  TOOLS,    new    or    seeond-hand.     Call 

TRinMad  1789.  (te  4/1/46) 
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BIDS  OPENED 

KNIGHTS  LANDING.  Yolo  Co., 
Calif— Lester  L  Rice,  605  14th  St, 
Marvsville,  at  $2.90.  submitted  low 
bid  'to  the  U.  S.  Engineer  Office, 
•Wright  BWg.,  Sacramento,  under 
!  Spec.  429-0  for  5000  tons  cobblestones 
at  Knights  Landing. 

Other  bids  were: 

Lord  k.  Blflhop.  $2:96. 

L.  G.  Lenta.  18.12. 


LOS  ANGELES,  Calif.— As  previ- 
ously reported.  Guerin  Bros.,  649  S. 
Olive  St..  Los  Angeles,  at  $483,431, 
submitted  low  bid  to  the  U.  S.  Dis- 
trict Engineer  Office,  751  S.  Figueroa 
St.  Los  Angeles,  for  the  completion 
of  embankment  and  spillway,  Santa 
Fe  dam,  Los  Angeles  County;  Serial 
150.  The  site  of  the  work  Is  on  the 
San  Gabriel  River,  3%  miles  south- 
west of  the  City  of  Azusa. 

The  work  Involves  completion  of 
embankment  of  the  dam  to  final 
grade  and  section,  requires  filling 
with  impervious  core  material  ob- 
tained from  an  existing  stockpile; 
filling  with  pervious  material  of 
varied  grading  obtained  from  a  bor- 
row pit  and  from  excavations,  and 
grouted  stone  ramps  for  service  roads, 
walks  and  curbs.  In  the  spillway 
portion   of   the  dam,   the  new   work 


(1) 

(2)„.i.-... 

(3).., 

(4)..„ — 

(5) 

(6) — 

(7) 

(8) 

(91 


I  consists  of  completing  the  boncrete 
ogee  and  placing  derrick  stinne  be- 
low the  stilling  pool.  The  recorder 
house  shall  be  completed  above  the 

'  existirsg  constnrctlon  joint 

The  bids  will  be  taken  as  follows: 

(1)  2000  cu.   yds.  stripping; 

(2)  28,300  cu.  yds.  stockpile  excava- 
tion; 

(3)  218,300  cu.  yds.  borrow  excaTa- 
Uon; 

(4)  125.000  cu.   yds.   of   construction 
ramp  excavation ; 

(5)  18.600  cu.  yds.  aone  I  fllj; 

(6)  16,3a^cu.  yds.  rone  II  fill; 

(7)  160,700  c\x.  yds.  zone  HI  fill; 

(8)  54,800  cu.  yds.  zone  IV  nil; 

(9)  31.900  cu.  yds.  zone  V  fUll; 

(10)  16.500  tons   of   spillway   derrick 
stone; 

(11)  370  cu.  yds.  grouted  stone  ramps, 
stairways  and  curbs; 


(12)  20,100  cu.  yds.  ogee  concrete; 
(IS)  2250  sq.  ft.  94 -In.  expansion  Joint 
filler; 

(14)  4  tons  water  stop  material; 

(15)  27.000  bbls.  portland  cement; 

(16)  144  Mn.  ft  fencing; 

.(17)  Inmp  sum  recorder  house  super- 
structure. 
The  total  bids  submitted  were: 

(A)  Guerin  Bros.,  $483,431. 

(B)  Baslch  Bros.,  $486,497.30. 

(C)  Bressl   &   Bevanda  Constructor*, 
Inc.,   $510,463. 

(D)  Winston  Bros.,  $555,550.50. 

(E)  Morrison-Knudsen  Co..  $555,651.50. 
(F»  Hubert  H.  Everist  Sr,  $574,806.20. 
(G)  Vinnell  Co.,  $594,782.50. 

(H)  Grafe-Callahan  Construction  Co., 

$649,829. 
(I)  Guy  F.  Atkinson  Co.,  $687,912. 
fj)  (Jovemment   estimate,   $511,065.17. 
The  unit  bids  submitted  were: 


aO) 

(11)-.- 

(12)..„ 

(18).... 

(14)..„ 

(15)„. 

(16).... 

(17).._. 


(A) 

(B) 

(C) 

(D) 

(E) 

1         07 

$        .18 

$        .30 

$        .15 

$        .48 

.46 

.46 

.40 

.90 

.42 

.86 

.46 

.55 

.60 

.52 

.06 

.06 

.15 

.15 

.29 

Jl 

.26 

.18 

.22 

.26 

XL 

.26 

.18 

.22 

.26 

.14 

.1» 

.18 

xn 

.06 

.12 

46 

.12 

.25 

.22 

.12 

.30 

.12 

.25 

.15 

5.50 

4.35 

4.50 

4.50 

4.30 

14.50 

25.00 

25.00 

15.00 

20.00 

6.35 

7.00 

&00 

10.00 

9.50 

.20 

.25 

.40 

.25 

.65 

200.00 

U&OO 

200.00 

25aoo 

80.00 

2J0 

2.40 

'2.20 

2.55 

Z60 

1.75 

LTO 

L50 

1.50 

2.00 

sooaoo 

6000.00 

8500.00 

5000.00 

12000.00 

(F) 

(G) 

(H) 

(I) 

(J) 

'  s 

$        JO 

%        3& 

$        -38 

%        J3 

.54 

.35 

SS 

JO 

m 

.74 

.35 

.60 

.48 

ax 

.» 

.14 

.26 

J4 

jt 

.2S 

JO 

J3 

J3 

J6 

.23 

.40 

J2^ 

M 

JS 

.10 

.48 

J6* 

.11 

XI 

.10 

.42 

JO 

.30 

n 

.16 

.43 

JO 

.17 

6.10 

4.60 

&00 

5J0 

4J6 

20.80 

23.50 

22.00 

10.00 

16.88 

7.80 

9.00 

12.20 

13.00 

8.04 

.28 

.23 

.50 

JO 

J4 

220.00 

100.00 

35.00 

75.00 

111.00 

2.60 

2.25 

2J0 

2.15 

2J5 

L80 

2.00 

100 

L50 

1.06 

M66l60 

loooaoo 

4000.00 

4600.00 

3263.00 

;h:^^^4^rW«4'-.j 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  I.  1946 


BiMldfoigr  PermittSy  Confr acIs^ R^^corded  Notices 


BUILDING  PERMITS 

Applications 


floor,  new  fixtures  and  cases  to 
bakery  store,  |2000;  200  Powell  St; 
owner,  Hubert  J  Jukens;  contrac- 
tor, Jos  L.  Barnes,  752  Folsom   St. 


OAKLAND 


SAN   FRANCISCO 


ALTER,  $2000;  3306  Grand   Avenue; 
owner,  Riviera  Co,  c/o  cntr;  con- 
tractor,   Henry    Arlan    Conatr    Co,  j 
4142  Geary  Blvd.  S  F. 


comp.    roof,    |55.000;    1725   24th   St ;    RESTAURANT    »40000;   ptn   Lot  SO, 
owner,    B    L   Lancaster,    1800    18th'     "—         r^A^*'  ♦*^.'"^'_»^  ,      


CLASS  "B"  DRUG  BUILDING,  |130,- 

000;   NW  4th  and  Clementina  Sts; 

owner,  S  E  Massengill  Co,  240  4th  ''  DWELLINGS,    two    2-8tory    6-room, 
St;  builder.  E  S  McKlttrick  Co,  610  !     ®311  Castlewood  St,  |6300;  9321  Cas- 
16th  St,  Oakland ;  architect,  Howard  !     tleywood,  |6000 ;  owner  and   build- 
Sweeting,  101  Post  St  I     er,   Richard   H   Uneoln,    1352   «2nd 
ALTER    WAFFLE     SHOP,     $30,000;  I     Avenue. 
914-16  Market  St;   owner.   Bunny's  ^^ORE.    l-story    frame,    $9473;    6126 
Waffle   Shop,    prem ;    buUder,  Mills  i     Medau    Place ;     owner,    Henry    La 
Construction  Co.  605  Market  St         |     ^P^rgue,    Oakland;     contractor, 
APARTMENTS   (2-8tory  frame)    (2).  I     J^"^cettl,  4121  Lusk  St 
116,000   each;    W    18th    Ave   200   S.-^^^^,  $700;  646  Kennedy  St;  own- 
Lincoln  Way;  S  Lincoln  Way  107%       f^-  ^^y  Cities  Box  Co   prem;  con- 
W   16th   Ave;    owner   and    bnUaer,  ]  ,^^°'' ^J^^^^^^^o^^^^^^ 
C  T  Lindsay,  Inc.  824  TaravaL          .ALTER,     $40,000.     1801-03     l^anklm 

'St;  owner  and  contractor,  J  Rossi  i 
2840     Claremont,     Berkeley;     engi- 
neer,   John    A    Blume.    68   Post   St. 
Sao   Francisco. 


FLATS  (2-8tory  frame)  (20),  $10,000  i 
each ;  SB  38th  and  Irving  St ;  Si 
Irving  45  E  48th  Ave;  E  44th  Ave  ,1 
50  N  Anza ;  NE  44th  Ave  and  Anza ;  { 
SE  42nd  Ave  and  Cabrlllo ;  S  Ca-  i 
brillo  47.6  E  42nd  Ave ;  NE  17th  and  ' 
Stanyan  Sts ;  SE  Rivoli  and  Cole  ; 
Sts;  S  Rivoli  50  E  Cole;  SE  44th 
Ave  and  Clement;  S  Clement  60  E  i 
44th   Ave;   NW  Cole  and   Carmel; 


ALTER.  $75,000;  1220-26  Washing- 
ton St;  owner,  Angerman  Co,  c/o 
cntr;  contractor.  Mills  Constr  Co, 
605  Market  Street,  San  Francisco; 
architect,  Wm  E  Schirmer,  Broad- 
way  Bldg. 


St;    contractor.   Kaiser   Brothers 

DWELLINGS,  three  5-room.  stucco 
and  wood  shingle,  $5000  each ;  3801. 
3646  9th  Ave,  3200  38th  St;  owner, 
S  J  Garfinle,  2820  24th  St;  con- 
tractor, California  Western  Bldrs. 
2820  24th  St 

CLINIC  bldg  and  offices,  two  bldgs, 
$20,000;  2201  O  St  and  1427  22nd 
St;  owner,  Dr  R  J  Simmonds.  Cal- 
ifornia State  Life  Bldg;  contrac- 
tor. Frank  Mead.  Jr,  4452  Francis 
Court 

DWELLING,  five-room,  frame  and 
stucco,  $7000;  1981  36th  St;  owner. 
L  8  Suchetta;  contractor,  Mark- 
wart,  Ahem  and  Spear  Sts. 

DWELLING,  five-room,  frame  and 
*^{  shingle.  $7450;  1409  55th  St;  owner. 
E  Halloway;  contractor,  Mark- 
wart   Co,  Ahem   and   Spear   Sts. 

DWELLING,  5-room,  frame,  stucco, 
wood  shingle,  $5550;  1961  57th  St; 
owner,  K  Wiggleworth;  contractor 
Markwart  Co,  Ahem  and  Spear. 

DWELLING,  5-room,  frame,  stucco, 
wood  shingle,  $6642;  1921  57th  St; 
owner,  Ross  Little;  contractor, 
Markwart  Co.  Ahem  and  Spear. 


36th  and   El   Camino  Real;   owner, 
La    Horre    ft    Bramante;    builder, 
Conway  &    Culligan,    37th    and    BU 
Camino  ReaL 
ALTER  STORE,   $2000;   2327  El  Ca-  I* 
mino;     owner.     Walter    A     Burke;  i- 
builder.    Cunningham    Construction  i 
Co,  1162  Bryant  St  San  Francisco,    - 


Lkais  Filed 


SACRAMENTO  COUNTY 


SAN  CARLOS 


Recorded  Amount 

Mar  21.  1946— SE  COR  HOLLY  Dr 
and  Twin  Oaks  Ave.  Citrus  Hgts 


Dist    Sterling   Lumber  Co   vs   F      {st..  San  Francisca 


Woetem  Dredging  ft  Coouitructkm  475  SW  comer  Williams  and  Men- 
Co ,  315  ra*  Central  Bidg.,  Los  An-  i  dell  Ave;  owner.  L  E  Nile*  Co  o«b- 
«®j"*-         ^  {t»5actor,  At]^  Elec  ft  Ene  Co-    ' 

Hydrautic  Dredging  Co.,  Ltd.,  Id  i     476     25th   Ave  and  Geary  '  ownen 

^•S^"*'  ST^.A^-  2*''»*»»-  P«t™»   Corp;    contractor.   At'laJ^SS 

Peter  Kiewit  Sons  Co.,  442  Po«t  St.    A  Engrg  Co;  motors. 

S^  Frandaco.  i     477     G«ary  and  Collms  SU ,  owner 

0«org«   PoUock   Co.,   Fonun   Bldg,  j  Petrol   Corp;    contractor.   Atlas   Elec 

Sacramento.  ift  Engrg  Co;  motors. 

Granite  Rock  Co.,  Box  151.  Watson-  '     .478      Geary    and    Stelner;    owner, 

^"1«-  I  Petrol   Corp;   contractor.   Atlas   Eleo 

Franks  Dredging  Co.,  360  Calif omla  ' &  Kngrg  Co;  motors. 


DWELLING,  $7000;  1975  Arroyo  Ave;  j 
owner  and  builder,  W  S  Melvllla      i 

STORAGE  TANK  (gas).  $100;  lUl  i 
Eaton  Ave ;  owner  and  buUder,  > 
Howard  Overby,  1131  Baton.  | 

DWELLING,  $10,000 ;  2335  St  Francis  > 
Way ;  owner  and  builder,  Edwin  W 
Wills. 

DWELLING,  $7000;  2001  Eucalyptus 
Ave ;  owner  and  builder,  Gould  Con- 
struction Co,  680  Laurel  St 


M  Harold - ^..$1138^ 


479     1336  Grove  St;   owner,   Petrol 


Rdeaie  of  Liens 


M«a 


SACRAMENTO  COUNTY 

Recorded  Amount 

IMar  19,   1946— N   %   LOT  22.  Rich 


N"cam.el'  50  W  Cole;  SW  Sh.ader  !  ^'^O^'  ^^^*°^'' ii^l «^^f  ?^j 


and  17th  Sts ;  N  17th  St  50  E  Stan- 


owner,    E   W    Stetson,    1907    102nd 

yan;  NW  Hth  St  and  Cole;  S  17th  '     j^YfJ    «^^«^'   ^   Flener.   3866  May- 

St  50  E  Belvedere;  SE  17th  St  and  ;  *  t  T'ttt?    ST-^n  •   iru  iifi,   Qt..^o*  •  ^r^ 
Belvedere;  S  17th  St  50  W  Shrader;  ^  ^^^^^'  ^^^^  •  ^^  "^*^  ^^""^^^^  °^- 


PALO    ALTO 


N  17th  St  50  W  Cole ;   owner  and  ' 

builder,     Henry     Doelger,     Builder,  ! 

Inc.  320  Judah.  I 

^LATS     (2-story    frame)     (4),    $9200 ; 

each ;  SW  12th  Ave  and  Kirkham ;  j 

S  Kirkham  30,  60.  90  W  12th  Ave; 

owner  and  builder,  Atlais  Realty  Co,  j 

1500  Judah. 
FLATS    (2-story    frame)    (2),    $8500  • 

each ;  N  Silver  278.9,  309  E  Mission ;  ! 

owner,    Alemany    Construction    Co,  '■ 

43,11    Mission ;    builder,    Martire    &  I 

McKinney.  4277  Mission, 


er.  Donick  Hall  Assn,  prem;  con- j 
tractor,  Chris  Pedersen.  667  Chet-  ! 
wood  St. 


SAN   MATEO  COUNTY 
Unincorporated 


APTS.    $18,000;    Lots    E    and    F    Blk 

23,   Chadboume  Ave,  Milbrae  Villa 

Tract;   owner,  W  V  Lawrence,  721  i  4/^*0  "k,Toj„^»c,     \.\a^ 
r->,«Hho„.^«     TWiiihro^      ^oT,tnoot«^  .ALTER     busmess     bldg 


MOTEL,  l-story  type,  6  units  and 
residence,  $21,000;  3220  El  Camino 
Real ;  owner  and  builder,  A  L  and 
F  H  Currier.  3095  Middlefield  Rd; 
plans  by  A  B  Goff,  389  Margarita. 

RESIDENCE  and  garage,  $10,000; 
234  Madrone  Ave;  o^vner,  Marie 
Howard,  Stanford  Univ;  contrac- 
tor,   Sunlite    Homes,    446    Emerson. 

RESIDENCE  and  garage.  $10,000; 
1145  Lincoln  Ave ;  owner.  W  F 
Klay,   175  Primrose  Way. 

ALTER  business  bldg,  $1500;  356 
Hamilton  Ave;  owner,  C  S  Quayle; 
contractor.  W  P  (joodenough,  49 
Wells  Ave, 

$5000;     433 


land  Tract  Calvin  C  Hamill  to 
Wm  H  Bryant  (labor  and  mate- 
rials)      _ - $1024 


CLASS  "C"  BUILDING,  $18,000;  1166-  | 

1178    San    Carlos    Ave;    owner,    Mj 

Berganton ;  builder.  Charles  Peder-  j 

san.  333  Occidental  Ave.  Burlingame 
DWELLING.  $8000;  248  Garnet  Ave; 

owner   and    builder,    Arvil    Larsen, ! 

530  Chestnut  St  | 

QUONSET  HUT,  $2000 ;   1001   Indus-  ■ 

trial  Way ;  owner  and  builder,  Fred  1 

Hiatt 
DWELLING,     $8000;     1720     Belmont  j 

Ave ;    owner,  M  Pref  takis  ;   builder,  ,  —       --  — — 

Dal  Engineering  Co.  \^^Jh  ^^^^^l   ^^^^   ^^"^   ^^- 

CLASS   "C"   BUILDING,   $20,000;  776'     TOMA  ST.    John,  Siranoush  and 
Laurel  St ;  owner.  Henry  «Uccl.  1978  !     Hrant    Avakian    as    to    improve- 


T.  K.  C«t)nnoUy,  461  Mariket  Bt,  Ban  i  Corp ;  contractor,  Atlas  Electric  and 

Francisco.  i Engrg  Co;   motors. 

I     Standard  Dredging  Corp.,  800  Oma-  [     480     Franklin  and  Elite  Sts ;  own- 

tfal  Bldg.,  Los  Angelaa  «r.    Petrol    Corp;    contractor.    Atlaj 

I     American  Dredging  Co.,  1419  Broad-    Elec  ft  Engirg  Co ;  motors. 

way,  Oakland.  I     481     FranKtin  and  Oak  Sts;  owner. 

{Petrol  COrp;   contractor,   Atlas  Eleo 

I  ■♦• ■♦•   ft  Engrg  Co;   motors. 

Sanitary  Trunk  Line  Sewert  I        ^^     Sacramento  and  Dmmm  Sta: 

^nftm  Rr«M    CmMt  owner.   Petrol   Corp;    contractor,   At- 

aanta  KOta,  Caht.  [  .  i^.  mec  &  Engrg  Co;  motora. 

^  '  ▼  .      4^     5th   and   Harrison   Sts ;   owner 

BIDS:    City    of    Santa    Roea,  City  Petrol  Corp;   contractor.   Atlas  Eleo 


Non-Responsibility 


SAN    FRANCISCO 


Hall,   Sanita    Rosa,   April   2,  •   P.   M 
Plans    by    City    Engineer    Walter    P. 
Adam*,  Santa   Rosa. 

John  Peistana.  16411  E.  14th  St.  San 
Leandro. 

Undergi*ound  Construction  Co.,  76th 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land. 

Freethy -Fogelberg  Co.,   14S8 
ney  St,  1^\  Cerrito, 


ft  Engrg  Co ;  motors. 


OAKLAND 


I  30499  4325  E  14th  St ;  o^Kxer,  Babes 
I  Play  Haven ;  contractor.  Manning  ft 
{Whitaker:   sign. 

I  36500  685  12th  St;  owner.  Curtis; 
I  contractor,     Manning     ft     Whitaker; 


Chadbom^e     Mlllbrae.     contractor,  Emerson   St;    owner,   W   D   and   A 

San   Matio                            Ellsworth.,  ^  Wasson.   151   Lincoln  Ave:    con- 

DWELLING   (l-story  frame).  $7200;!addn  to  bakrrv    S1500-    Tot   2   Bik  tractor,  W  P  Goodenough,  49  Wells. 

SMolton  St  167  ESteiner;  owner.  ;^?,^;^l^^^^^^  apt    $2000;    729    Waverley; 

Albert    Tiel    2248A   Greenwich   St;  :     ^^.^er  and  builder,  John  Camodetti 
builder,  H  JuhUn,  3044  Fillmore  St 


Millbrae. 


owner,   Glenn   Kenyon,   877   Lincoln 
Ave ;    contractor.   Aro   &   Okerman. 


A.LTER   CLOTHING   STORE.   *7000;    j^eSIDENCE 

138    Kearny    St ;    owner.    Hirsch    ft ,' 

Price,  prem;  builder,  Chas  O  Jones,  : 

49  Zoe  St 
DWELLING   (l-story  frame).   $6000;  j 

W  34th  Ave  250  N  Rivera;  owner 

and  builder.  W  Falvey,  3196  Wash 

ington  St 
DWELLINGS     (l-story    frame)     (2) 

$6000   each;   S   Kirkham   82.6.   107.6  1     ^ino  Real.   Burilngame. 

W  46th  Ave;  owner  and  builder,  J  i  MOVE    restaurant.    $6000;     Lots    20. 

Warda.  1574  45th  Ave.  1     21  Blk  15,  Skn  Francisco  Blvd,  Sa- 


Box  433. 


Carmelita   Dr;    builder.    J    Betten 
court.  422  San  Anselmo,  San  Bruno.  ; 

CLASS  "C"  BUILDING.  $50,000;  873-  ; 
891  Laurel  St;  owner,  Jesse  Davis,  i 
1415   Lagruna,   Burlingame ,    builder,  , 
EUingson  &  Mitchell. 
I  DWELLING,     $9000;     17    Belvedere; 
owner.   Keith   Byers ;   builder.   Bat- 
ton  Co.  ! 

DWELLING,  $7000;  310  Pearl  St;  ; 
owner  and  builder,  Richard  Deluc-  j 
chi.  420  San  Mateo  Ave.  Ssui  Bruno,  j 

ADDITION,  $1000 ;  161  Fairmont  Ave ;  j 
owner,  John  McCormick ;  builder,  1 
Fred  Peacock,  7lS  Laurel  Ave. 

DWELLINGS  (2),  1521  Cedar  St  I 
$8000;  1701  Howard  Blvd,  $9000;  1 
owner  and  builder,  R  Alessandri,  ! 
4001  Alemany  Blvd.  San  Francisco.  | 

10     Molton 


ments  on  property. 
Mar  28.  1946— W  VAN  NESS  Ave 
100  S  Filbert.  Edwin  Hover, 
agt  for  H  M  and  H  D  Berbst  a? 
to    improvements    on    proi>erty. 


SACRAMENTO  COUNTY 

Mar  22,  1946— NE  COR  Tract  land 
in  SLS  96.  D  D  Jackson,  Minnie 
H  Ryan  and  Ethel  M  Schiller  as 
to  ipiprovements  on  property. 


Guy  F.  Atkinson  Ca,  Orange  and   switches. 

Railroad  Avee..  South  San  Franciaca  ,     36501     24th  and  Union ;   owner,   W 

Stolte.   inc.,  8451  San  Leandro  St,  j     H  Pollard  Co ;  contractor,  Spott  El 

Oakland.  ;  Co ;  5  Ooutlets ;  20  switches ;  fixtures ; 

Bechtel  Bros.  &  McCone,  220  BusH  '  50   plugs. 
St.  San  Il*rancl8ca  '      36502     535  E    14th    St;   owner,    Jas 

C.  Dudl«y  DeVelbiss  Co.,  Bastshore    Arnett  &  Sons;  contractor,  Spott  El; 
Highway  and  Huntington  Ava,  Rich-    20  outlets ;  18  switches ;  20  fixtures ; 
Imond,  1^^  plugs. 

Edward   Green.  3001  Coolldge  Ave..!      36503      593   98th    Ave;    owner.    Ris- 
JLoe  Angeles.  |  don ;    contractor.    Marelco,    Inc;    out- 

I     Wm.    D,    Rapp.    705    Bennett    Ava,    lets ;   switches ;   fixtures ;    plugs. 


Santa  RotMu 


$9000;    Lots   E.    F  and  '  ^^ajj^^jlpE  and  earaire   S6000-  2681    ALTERATIONS,     $1400; 
G   anp   tn    of   H,    Blk    B,    Altschul    «^S1U1!.ivcil  ana  garage,  $bUUO,  £Wi  \      ^_     ^  ^,,.,^^ 

Ave,  Menlo  Park;  owner.  Col  W 
Scott  Smith,  Rte  1,  Box  742,  Men- 
lo Park;  contractor,  W  P  God- 
enough,  49  Wells  Ave,   Palo  Alto 


Cowper    St;    owner,    T    L   Wlllard.  |     f^^e;  owner  and  builder.  Paul  But- 

1215    Alma    St;    contractor,    Philip '*®5Uc  ..am..  t>ttxt -r^-nvTr^    «i«;nnn.  777 
Darr,   131    Park   Blvd;   plans   by   H    CLASS  "C"  BUILDING,  *15.0«>'^77- 
TJpisnn    Mtn   Vipw:  '         I     791   Laurel   St;    owne^  H    O   Wal- 

ters ;  builder,  Louis  T  Bleily. 


Dismamtling,  Demolition  and 

Removal  of  Temporary 
Bmlditigs  and  Government 

Property,  Premises  of 
Chevrolet  Motor  Co.,  10626 
E.  I4tti  St,  Oakland,  Calif. 

y , -^ 

BIDS:    U.    S.    Engineer    Office,    74 

New  Montgomery  St,  San  Francisco; 

BIDS:    Board   of   Education,  Stock- I  Serial     N*.    04-203-46-12;     April    9,    2 


ProspectiYe  Bidders 


Hazeltcm  Elementary  School  I 
Additicm,  Stockton,  Calif,      i 


DWELLING    (l-story  frame),   $6000; 
W  34th  Ave  225  N  Rivera;   owner 


I     lada    Beach ;    owner    and    contratc- 
tor,  Ray  T  Higglns,  Sharp  Palk 


erett   Ave;   owner,   J   T   Jordan,   et 
al,  903  Ramona  St 
BUSINESS  bldg,  type  3,  l-story.  $12- 
000;  1935-37  El  Camino  Real;  own 


and   buUder.   L  Huffaker.    1269  7thiREsiDENCE.    $7«W;    Lot    2    Blk    8.!      r,!'    ^    »    and    A    B    Mertltt.    Los 


Ave 

DWELLINGS  (l-story  frame)  (2). 
IseOO  each ;  S  Maynard  169.74,  199.74 
E  Mission ;  owner.  Alemany  Con- 
struction Co,  4277  Mission;  builder, 
Martire  &  McKinney,  4277  Mission. 

DWELLING  (l-story  frame),  $5000; 
E  Edinburgh  25  N  Brazel;  owner 
and  builder.  F  H  Thorinson,  1608 
Ocean. 

ALTER  COPPER  WORKS,  $4625;  60 
13th  St;  owner.  Zaft  &  Behnke, 
prem ;  builder.  Rademann  -  Giusto 
Co.  40  Ringold  Ave. 

DWELLINGS  (l-story  frame)  (2). 
$4000  each ;  N  Lakeview  125.  150  W 
Faxon;    owner.    Atlas   Realty,    1500 


Altos. 


^^*?    t^?,..  ^i^'i^'y^/'^res  ;    owner  ,  RESIDENCES  and  garages,  five.  732 
and     builder.     A     Meneguzzi.     249  {     ^._,„„h     r^r     $78M;    740    Garland, 


Goettingten    St,    San    Francisco. 

ADDN,  $2000;  Lots  1  and  8  Blk  10, 
Regents  and  Cornell,  Princeton ; 
owner  and  builder.  E  Souter.  P 
O  Box  123,  Moss  Beach. 

STORE,  $12,000;  Lot  10  Block  12, 
Broadway,  Millbrae  Hlds;  owner. 
Walter  Blvins.  217  La  Cruz.  Mill- 
brae; contractor,  W  C  Akard,  225 
Cervantes    Blvd.    San    Francisco. 

DIAL  PHONE  office.  $2000;  County 
Road,  La  Vista  Union  School  Dist; 
owner.  Pacific  Tel  Tel  Co.  S  F; 
contractor.  A  H  Oppen.  P  O  Box 
24,   Halfmoon   Bay. 


Judah    St;    builder.    Pacific    Coast  J  RESIDENCE.    $25,000;    Lot   9   Blk    5, 


Construction,  1500  Judah, 

ALTER  APARTMENTS  AND  FLAT,  \ 
$3000;  2126  Broderick;  owner.  Miss 
Miller.    2124    Byde;    builder,    John 
Clyde.  3011  Fillmore  St 

ALTER  FLAT.  $2850;  108  Waverly 
PI;  owner.  Wayne  S  Chinn.  prem; 
builder.  Morris  J  Lee.  151  Waverly. 

ALTER  SAUSAGE  FACTORY,  $2500; 
2943  Mission  St;  owner,  Andrew 
Piazza.  3288  Folsom  St;  not  let  \ 

ALTER  LIQUOR  STORE,  $2000 ;  974  j 
Geneva  Ave ;  owner,  M  Castelli,  i 
prem ;  builder,  E  J  Lehman.  61  I 
Sharon  St  | 

ALTER  FLATS.  $2000;  2977  Clay  St;  ' 
owner.  Peter  Uyin,  2301  Divisadero;  j 
builder.  Geo  C  Todhunter.  1088  Ash 


Lakeview  Dr,  Woodside  Heights; 
owner,  H  Armstrong,  c/o  Standard 
Oil  Co,  S  J?';  contractor,  J  B  Os- 
wald, 527  Carmel  Circle.  San  Ma- 
teo. 
RESIDENCE,  $6500;  Ptn  Lot  12  Blk 


Garland  Dr, 
$10,250;  731  Garland,  $10,250;  760 
and  770  Garland  Dr.  $11,000  each; 
owner.  Coastwise  Constr  Co,  2499 
Middlefield  Road ;  contractor,  E 
Comblum.  2106  33rd  Ave,  San  Fran- 
cisco; architect,  W  E  Huson.  475 
24th   Ave.    San   Francisco. 

SAN   BRUNO 


BLDG,  concrete,  $200,000;  1101  San 
Mateo  Ave ;  owner.  Pacific  Tel  &. 
TJel  Co,  140  New  Montgomer>'  St, 
San  Francisco ;  contractor,  Din- 
widdle Constr  Co,  Crocker  Bldg, 
San  Francisco;  consulting  struc- 
tural engineer,  John  J  Gould,  Fi- 
nancial Center  Bldg,  San  Fran- 
cisco. 

ALTERATIONS  at  Tanforan  race 
course,  $500,000. 


Remmet  Construction   Co,    1526  W 
7th   St.   Los  Angeles. 
113   homes   to   date    (1946) ;    $1,558,- 
850  building  avluation  to  date  (1946). 


ton  Unified  School  District,  Adminle* 
Stoci<ton,  April  tap.' 
Architect  J.  U.  Clowda« 
Bldg.,  Stockton. 
&  Co.,  819  Klks*  Bldf., 


I  P.  M. 


Combs  Bros.,  Box  97.  San  Leandro. 
Haas    Construction    Co..    320    Mer- 


36504  480  10th  St;  o'wner.  Van 
Bokkelen  -  Cole ;  contractor.  Roberts 
Lighting  Fixture  Co;   repairs. 

36505  S428  Dowling  St;  owner.  G 
Smith  ;  contractor,  James  Anderson ; 
outlets;    switches;    fixtures;    plugs. 

36506  3019  Monticello;  owner.  Gam- 
ble; contractor.  James  Anderson; 
outlets;    switche.^;    fixtvire.s;    plugs 

36.T07  NE  Cor  Holly  and  90th  Ave; 
owner.  Pacific  TAT;  contractor,  F 
l?chmits;   outlets:   fixtures;  alter. 

36508  SE  Cor  5th  and  Market  Sts; 
owner,  Andrewsen :  contractor.  Fred 
Schmits  ;  outlets  ;  switches  ;  fixtures ; 
motors. 

36509  NE  Cor  25th  and  Grove  Sts; 
owner,      Thrams;      contractor,      Fred 


Stockton. 

a   C.   Giles 
Stockton. 


chants'    Ejxchange  Bldg.,    San    Fran-    s^^^mits ;   outlet.s  ;■  switches;  fixtures. 

^^^?-    .       ,     ,^  »«ir  m,     ,    *  o*    I      36510     3800  Woodruff;    owner.   Cv- 

Charies  K  Harney,  625  Market  St,  l^pi^ttj.   oonlractor,  Dimond  Electric; 


Furnace  Permits 


I 


Co..  319   BIkfl   Bldg..  I  San  Francisco. 

*         J.  D.  Bellinger  &  Co..  1905  Cyp; 
-f   St.  Oaklaind. 

DC  r»         1  t_*        !  Vm.        I    1     George  Petersen  &  Son.  1841  Ban 

-3  Uanal  tJCtension,  tic,  |    i  croft  Ave..  San  Leandro. 


OAKLAND 


I 


,5  plugs. 

j  36511  830  E  14th  St;  owner,  Beck- 
lett  &  Federighi;  contractor.  Cllf- 
I  ford  Elec  ;  service. 

^>  -,   ,,  .«   ..*  1    ; -■ ,  ^  ,      1      36512     2946  Bona;  o^sTier,  Waistrom 

Grass  Valley,  CaLf .  |   |     Whalln  Bros.,  2943  23rd  Ava,  Oak-  ■  contractor,   Clifford   Elec ;    saw. 

land.         ^  „      «^         36613      5812    Buena    Vista:    owner. 

Nevada    Irrigation    DIetriet,  I  _  P«ter    Sorensen,    927    Arguello   St,  j  d^  Pond;   contractor,  Clifford    Elec; 

outlets ;     switches ;     fixtures ;     plugs ; 
alterations. 

i     36514     6145  Estates   Drive;    owner. 

i  California     Constr     Co;     contractor, 

Clifford    Electric    Co;     outlSls;    fix- 


I 


8032     MacArthur 


I      BIDS 
**"!  Grass  Valley,  April  1,  2  P.  M.  Plane  1  Redwood  City. 
~|by    Consulting    Englneera    Blaekie   4 1     H-     R-     Randall, 
Wood.  544  Market  St.,  San  Franoleoo.  j  Blvd..  Oakland. 
Wlxson  &  Crowe.  Box  799.  Redding.       K.  R  C.  Construction  Co..  2068  AU 
C.  M.  Syar.  Box  1431,  Vallejo.  j  ston  Way,  Berkeley, 


1925  104th  Ave;  owner.  Van  Ness;  i____ 

dealer,  Harer  Furnace  Co;  floor.  |     Draper" &   Adams.  315  Walnut   St,'     Charleis  Wait  666  Mission  St,  San    tur"^'.    switches;   plugs. 

3618-20-22-24    High    Street ;    owner.  ;  ^^  Bluff.  i  Francisco.  j     36515     E  Cvpress   St  60  S   18th  St ; 

Stifle;    dealer.    Harer    Furnace    Co;  j     George  F.  Grant  Vlaalla.  Herman    Misrack.  575  6th   St,   San  I     owner.   Special   Site  Sign   Co;  con- 

central.  I  .  Nevada     Construction     Co.,     Reno,  1  Francisco  j  tractor.  Paramount  Elec  Co ;  outlets ; 

2733     Rawson;     owner.     Peterson ;  j  ^^^^  i     j.  HenrJ' Harris.  2657  9th  St,  Berk- I  gign. 

dealer.   Bay   Cities   Htg  &   Vent  Co;        ^     Dudley    De    Velblss.    Eastahore  ;  eley.  I     36516      4920    Telegraph;    owner.    P 

central.  «  .r.  >*        'and  Huntington  Ava,  Richmond.         i     Stolte,   tnc,  8451  San  Leandro  Bt,iTlra;    contractor,    Paramount    Elec; 

1843  E  38th   St;  owner,  M  Carter;,     ^   ^    McE^wen,    Box    1017.    Sacra- 1  Oakltuid.  i7%-hp  motor;   alter;   fixtures. 


dealer,  M  E   Santos;  floor. 


Plumbing  Permits 


4,  10th  Ave,  Friencflv  Acres   No  2 ;  i  ADDN  to  store  bldg,  $1500 ;   715  San 
owner    and    builder,"   H    Williams,  j     Mateo   Ave ;    owner.   M   Nutml.   715 
651    Page   St.   Redwood    City. 
MOVE  residence.  $1000;  Lots  31  and  i 
36  Blk   16.  Paloma  Avenue.   Salada 


Beach ;  owner  and  contractor,  Ray 
T  Higgins.  San  Francisco  Blvd. 
Sharp  Pj^rk. 
MOVE  restaurant,  $1000;  Ptn  Lots 
14  and  15  Blk  9.  Carmel  Ave,  Sa- 
lada Beach ;  owner  and  contrac- 
tor.   Ray    T   Higgin.'',    Sbarp    Park. 


San  Mateo  Ave;  contractor.  Al 
'  Magnusen,  Redwood  City. 
DWELLING,  frame  and  stucco,  $20- 
000;  owner  and  builder.  F  Porrieri, 
443  San  Mateo  Ave;  plans  by  Wm 
B  Merryman,  443  San  Mateo  Ave. 

SOUTH   SAN    FRANCISCO 


OAKLAND 


3306  E  14th  St;  owner,  Merle;  con-  i 
tractor.  H  Lass;  2  gas  op.  ' 

9703   Plymouth    Ave;    owner,    J    E 
Eck;    contractor,    same;    6  pi    fix;    4; 
gas  op. 

322  5th  St;   owner,  Sam  Lee;  con-  ; 
tractor,  H  Weber;  5  pi  fix;  3  gas  op.  I 

845     32nd     St ;     owner.     McTarlon ;  ,; 


mento.  Clevelarid    Wrecking   Co.,   2800   8rd  i     36517     w   San   Pablo  50   S   Ocean ; 

I     Chittenden  A  Chittenden,  Box  846,  '  St.,   SaJi    ]tYanclsco.  i owner.    Doe;    contractor,    Paramount 

; Auburn.  '<     Dolan  Building  Supplies  &  Wreck-    Elec    Co;    sign. 

ling  Co.,  6&39  Mission   St.  San  Fran-  |     36518    4730  E  lt4h  St;  owner,  Hans 

■  Cisco.  ;  Rhodde ;  contractor,  Paramount  Elec 

I      Symon    Bros.    WreckLi:g   Co..    1485  ;  co ;  fixtures ;  alterations. 

Market  St.,  San  Francisco.  1     36519     575   84th    Street ;   owner,    W 

I      Lewis    Construction    Co.,    616    18th    Brownlee ;    contractor.   Crescent  Klec 

St.  Oakland.  1  Co ;  3  switches  ;  1  fixture ;  3  plugs. 

Monson  pros..  475  6th  St.,  San  Fran-  1     36520      564    Apgar    Street ;     owner. 


E.  E.  Lowell.  Box  148,  Vallejo. 

Michael  O'Hair.  Box  278.  Colusa. 

Barney  H.  Stoutenberg,  Hawthorne, 
Nev. 

M.  J.  Ruddy  &  Son,  922  Jay  St, 
Modesto. 

Andrew  Bryne.  Nevada  City. 


1740  Folsoifn  St.,  San  Francisco. 


D.  Gerald  Bing,  2440  Marshall  Way,  ,  Cisco. 
Sacramento.  \     Cut  Rate  Wrecking  &  Lumber  Co. 

J,  P.  Breen,  Box  183.  Sacramento. 

George  F.  French,  Box  807,  Stock- 
ton. 

Fred  W.  Kocider.  Colusa. 

Miles  &  Bailey. 

S.  A.  l^arshall.  2653  13th  St.  Sacra- 


I  Breslou ;     contractor.     Crescent     Elec 
I  Co ;  7  switches ;  1  fixture ;  4  plugs. 
36521     3071  Curran  Avenue;  owner, 
Joe  Ciatitl.  1756  Quesada  Ave..  San    pacquli ;    contractor,    James    Ander- 


Francisco. 


bury  St  GARAGE.  $1000;  Lot  13  Blk  6.  Divon  I 

ALTER      DWELLING,      $1900;      925  j     Way,    Kensington     Square;     owTier  [ 

Woolsey;  owner.  Mr  Mouller.  prem;  «     and  builder,  G  C  Foster.  3406  Divon  j 

builder.  E  J  Lehman.  51  Sharon.        I     Wav,   Redwood    City 
ALTER  STORE,  $1500 ;  461  Post  St ;  i  HANGARS,  $25.000 ;   286.562  acres   on 

owner,  Lillian  Smith;  prem;  build-!     Embarcadero  Rd.  Raven s wood *Sch  i 


SHEET    METAL    Bldgs,    three    steel  I  contractor.  H  Weber;  4  pl  fi*-  mento. 

frame.    $8200;    Lots    27.    29.    31,    33,!     1841  E  19th  St ;  owner,  J  VPereua .  ;     r  T.  Haas  Co..  Box  411.  San  Mateo.  ! 

El  Camino  Real;   owner,  J  W  Er-  .contractor,    P    Silva;    5   pi    "^  1     Shlnnock  Co.  ! 

win,  217  El  Camino  Real;  contrac-  j     257  Knoll  Ave;  owner,  E  J  Weber.  .     Huntington  ft  Huntington.  ; 

tor.  Michel  &   Pfef f er  Iron  Works,    contractor,  V   L  Aikens ;   4   pi   fix  jj^   Earl   Parker.   12th   and   F   Sta.,  1 

10th   and   Harrison    Streets.    S    F.  3265  Market  St;  owner,  Y  M  C  A      Marysville. 
contractor,    J    Tancredy ;    22    pi    fix. 


Electrical  Penuts 


•  son  :    1   outlet ;    1    switch  ;    1    fixture ; 

2  plugs, 
i     36522      5215    E    12th    St;    owner    .F 

Miller;   contractor,   Roberts   Lighting 
I  Fixture    Co ;    motors. 


$ 


ti^ 


FRANCISCO 


EMPLOYMENT  SERVICE 


I 


er.  Chas  O  Jones.  49  Zoe  St.  1 

ALTER  STORAGE   ROOM,   $1000 ;   E  j 


Landers  Pl  200  N  15th  St ;  owner,  j 
Land  Development.  364  Bush  St;  | 
builder.  Mills  Construction  Co,  605  ' 
Market  St.  \ 

ALTER  SERVICE  STATION,  $1000 ;  i 
NW  Silver  and  San  Bruno;  owner. 


Park. 
ALTER  DWELLING.  $1000 ;  2253  28th 
Ave;    owner.    Mrs   Maloney.    prem; 


Dist;  owner,  Palo  Alto  Airport. 
Ea,st  Palo  Alto;  contractor,  C  W 
Lane,  Palo  Alto. 


SAN   MATEO 


.4  gas  op. 


SACRAMENTO  COUNTY 


•  alter  CHURCH.  $25,000;  Lots  2,  3 

I     and  4.  Block  7B.  Hacienda;  owner. 

San    Mateo    Presbyterian     Church; 

blunder,  Geo  Arthur  &  Sons. 

STORAGE  AND  STORE  BUILDING, 

_    _  i      $60,000;     1743    S    El    Camino    Real; 

Joseph    L   Castro,    c/o   contractor ;' i  STORE  BUILDING  (frame  and  stuc- ;      owner,    Vem    Gould;    builder.    Geo 
builder,    John    Miinson.    140    South)     co^.  $3500;  Lot  6,  Block  8.  Del  Paso  j     Arthur  &  Sons. 

,  Heights :  ov,Tier  and  builder,  Orlin  STORE,  $20,000 ;  Lot  24,  Block  8,  25th 
SHOP  AND  SHOWROOM  (steel),  }  Ave  owner,  San  Mateo  Investment 
$2500;  Lot  4,  Block  23,  Fair  Oalcs;  co  builder,  Peninsuia  Home  Build- 
owner  and  builder,  P  C  Elliott  |      ers.  2562  El  Camino  Real. 


BUILDING    CONTRACTS 

SACRAMENTO  COUNTY 


A.  Telchert  &  Son.  Box  U33.  Sacra-  j  SAN  FRAN  ELECTRICS  i      '"«'"  *"'7;^f^*"**r'"**i*"   ^.^^^ 

•  mento.  Cr^**»r'  ^S'^l^r^!*?! "' T^i    Po»'t'o"»  •♦«*•<*  ^'^^^  this  oKweifkje- 

'  '  Tie --fi^  ^  Toot ann-    nwnor     Oo*»inln    tlon   address   Newton   D.   Cook.   Man- 

9n- 
nel    Service.   57   Post    St..    San    Fran- 


Baker  Corfu,  i     418      84    Jackson;    owner.    Oceanic  c        ♦»     -   d 

R.  M.  Taylor,  Box  207.  Cottonwood.  !  Hotel;  conltraetor,  Byington  Electric;  j  ■»f '    E-nfllneering    sewettes     V 

George   E.    Murray.    1702   E.    Marl-  ; . 

15116   Folsom    St;    owiler.   Sun 


Mar  13.  1946— NEAR  BEN  ALI. 
Southern  Pacific  Co  with  A  Tei- 
chert  &  Son.  Inc  (grading  and 
construction    of    roadbed) $3350 


posa   Rd.,   Stockton. 

William  A  Smith  Co. 

F.  E.  Young.  599  Colusa  Ave..  Berk- 
eley. 

J.  E.  Reeves.  Box  1072.  Sacramento. 

J.  E.  Johnson. 

Peter    Sorensen.    927    Arguello    St, 


419 
Fruit  Co ;  contractor.  MacCabe  Elec 
trie ;  motors 

420 
dale   Ave ;     owner.    The    Ruegg    Co ; 
contractor,      MacCabe     Electric     Co; 


Cisco. 


STRUCTL.   DESIGNER  or  drafta- 
E   iBrookdale   Ave   150   Blyth-    man.    for   misc.    work.     SaL    dependa 


'day  work.  ,  ,  .      

ALTER  DWELLING.  $950"  2115  21st '  MOTEL     (restaurant     storage     shed  '  STORE,  $12,000;  SW  35  ft  of  Lot  27, 
Ave ;    owner.    C    R   Agrusa     prem  •        and    retail    sales    stores    of   frame  ;     Block  8,  25th  Ave ;  owner,  San  Ma- 

'        construction),    $100,000;     400    ft     Nj      teo    Investment    Co;    builder,    Pen 
Fruitridge  Rd  on  west  side  Stock-  |      insula  Home  Builders. 


Completion  Notices 


SAN    FRANCISCO 


builder.  E  J  Lehman,  51  Sharon  St  i 
ALTER    BAR.    $900 ;    339    Eddy    St ;  j 
owners,     P    Belshan    &    Kerrigan,  i 

prem ;    builder,    E    J    Lehman.    51  i  „  - 

Sharon  St  I  DWELLING   (5-room),  $3250;   Lot  18  |      Ave;    owner,    San    Mateo    Lnvest- 

ALTER    BAR,    $650;    250   Eddy    St;!     and  T4  Lot  21.  Oakva4e  Subdivision'     ^ent  Co;   builder  .Peninsula  Home 
owners,    P    Belshan    &    Kerrigan',  j     No  2 ;  owner  and  builder,  Margaret  f     Builders. 

prem;     builder,     E    J     Lehman.     51  <      Kellerman.  ' ALTER  DWELLING,  $1000;  2650  Edi- 

Sharon  St  i  ADD  TO  WAREHOUSE,  $6000:   6329        gon ;  owner  and  builder,  Robt  Lippi. 

ALTER    RESTAURANT,     $600;     840 '     Eastern    Ave;    owner   and    builder.'     premises. 
Great  Highway;   owner.   Whitney's       Bingham  Construction  Co.  Route  2,  ]  DUPLEX.     $15,000;    150     22nd     — ...         „.     ,-^-     o    o-.~^r.    irr«W 
-        -       -  "^  Box  5975.  owner   and   builder.    L  Milani.    1951  j  Mar.    28,    1M6— S    9^™f°_%^to«, 

DWELLING  (6-room  frame,  stucco),  j     palou  Ave,  San  Francisco. 
$5000 ;  S  %  Swanston  Acres ;  owner  ;  GARAGE.  $800 ;  1520  Cypress ;  owner 
and    builder,   J    R    Sheean.    Fulton  |      g^^^j  builder,  W  F  Kramer,  premises 


'Redwood  City 

i      Walsh  &  Pacretti.  '  of      Commierce ;      contractor. 

R.    A.    Farish,    50    Hawthorne    St,  ;  Electric ;  ^2  outlets ;  12  plugs ;  motors. 
'   San  Francisco. 

^      Mark  C.  Walker.  412  First  NaUonal 
Bank  Bldg..  Santa  Ana. 
A.    H.    Famularo.   2740   W.   1st   St, 


on   ability.    San  Francisco.    S-Cf4. 

ELEC.     SUPT.,     exper.     on     dlesel 

,  plant  operation,  general  construction 

42r"867  Market;   o^-ner.   Chamber    and    maintenance    (native    language 


Abbett  is  Greek).  Report  single.  3  yr.  con- 
tract Salary  $325-350  mo.  Apply  by 
letter.    Foreign.    S-651. 


422  181fi(  Polk ;  owner.  Jesters ;  con 
tractor,  Bi^acon  Electric;   1  switch. 

423  1815  Polk ;  owner.  Jesters ;  con- 
__     __ ...    —    — ,    tractor,   Beacon  Electric;  1   outlet;   1 

ton  Blvd;  owner  and  builder.  Law- I  STORE   AND    OFTICE,   $36,000;   SWlHecord^^^^  Accepted    santa  Ana.  j  switch. 

rence   Construction   Co.  3020  V   St  !      15  ft  Lots  25  and  26,  Block  8.  25th    Mar.  28.  1946— Lot  10.  Block  D.M14-  w.  H.  Brown,  1123  Clora  Place,  El  i     424     716  Kearny;  owner.  Yen  Yen; 

sion   St  Land  Co.  John  E.   Nunn        Monte.  :  contractor,    O'Keeffe   the   Fan    Man; 

to  whom  it  may  concern j.  Henry  Harris,  2657  9th  St,  Berk-  ,  motors.  ^^        .^ 

Mar.  27  1946   eley.  425    94  ikcAllIster ;  owner,  Joseph's ;    30-  ,^-^^^«°™«  "PJ!;;      ^.^    „^ 

Mar.   13.  1946— S   CJolden  Gate  Ave      !     George  R  Stacy.  1021  H  St.  Sacra- !  contractor.    OKeeffe    the   Fan    Man;    piping   details.     Perm.     Salary    open 

40    W    Webster.    Douglass    Bros.      ,  mento.  motors.  ^*°  Francisco.    S-668. 

printers,  to  Barrett  &  Hilp - '     T.  Henderson,  407  S.  Pine  St,  San  |      426     228  Powell :  owner.  New  Pow 


!  MARINE  ENGR.  30-40  yrs.  old 
;and  Chiers  ticket,  for  sales  work. 
j  Perm.  Salary,  expenses  and  bonua. 
i  San  Frandsco.     S-679. 

!      MEX:HL.    DRAFTSMAN,    not    over 

for  bollen  and 


at    the    Beach,    8400   Cabrillo;    day 
work. 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


Ave ;  i     - Feb.  1,  1946   Gabriel. 


Ave. 


DWELLING,  $12,000;  425  Fairfax 
Ave;  owners  John  L  and  Irene 
Hardman;  builder,  Hardiman  Con- 
struction Co.  1537  Drake  Ave.  Bur- 


Douglass.  E  G  and  Alva  Schary 

to  Peter  Gavazza. Mar,  25,  1946 

Mar.  28,  1946— Underground  ducts. 
Ocean  Ave,  Junipero  Serra  Blvd, 
15th  Ave.  Wawona.  17th  Ave  and 
Kirkham  St.  Pacific  Gas  &  Elec- 
tric to  Lowrie  Paving  Co 

„.„ „ Mar.  21,  1946 


MARCH   29.   1946 


DWELLINGJb:.  four  l-story  fr,  $5700 
each;  W  Moscow  175.  225,  250.  275 
9  France;  owner,  S  M  Kovacik; 
contractor.  Modem  Home  Build- 
ers, 4103  24th  St  .„„ , 

DWELLINGS,  four  l-story  fr,  $5500^ ADD  TO   STORE.   $2500;   1729  L  St; 


each;  E  Brookdale  Ave  150.  175. 
200,  225  S  BIythedaleJ  owner.  The 
Ruegg  Co;  plans  by  B  D  Dobko- 
wit»,  425  Monterey  Blvd.;  con- 
tractor, owner.  604  Russ  Bldg. 


DWELLING.   $800;   Lot   31.   Garden- 
land  No  2;  owner  and  builder.  Jas 
A  Gray. 
DWELLING,  $350;  Lot  18.  Block  22,  1     nneame  „,.  t..^«^ 

Del  Paso  Heights;  owner  and  build-    store   $5000;  40  E  39th  Ave;  owner  .Mar.  29,  1946—4208  and  4214  ifvmg. 
er.   Floyd   C   Cantrell.  516   Undsay  I      and  builder.  A  Nordien.  | 

DWELLING.    $7000;    750    Ensenada;  1 

owner  and  builder,  John  M  John-J 

son.  220  Hazel  Ave.  Millbrae.  i ^«,,kitv 

DWELLING.    $7000:    2515   Ensenada;:  ALAMEDA  COUNTY 

owner  and  builder.  John   M  John 
son,  220  Hazel  Ave,  Millbrae 


Ave,  North  Sacramento. 


SACRAMENTO 


I        Alter  Ferry  Brnlding,      I 

I        San  Francisco,  Calif. 

4 ^ 

Peter  Sartorio.  262  Clementina  St, 
San  Francisco. 

Adam  Arras  &  Son.  116  New  Mont- 
gomery' St..  San  Fraoclsco. 

Bernard  L  Lewis  to  whom  it  may      |  

concern Mar.  29,  1946  '  "t 


ell;    contractor.    O'Keeffe    the    Pan    .   "^^^^  ^=^f ^?^^ '^Pf'^l.^/X' 
Man;  2  outlets;   1  switch;  motors.  '^^  dies   SJid  fixtures  for  Ugbt  mfg. 

427    653  Commercial;  owner,  Weiss:  ^e™     Salary   open. 

contractor,    O'Keeffe  the   Fan    Man ;  t  ^'P*°- 

motors. 


San   Francteco 


I      428      1069    Market;    owner.    Studio; 
contractor.  O'Keeffe   the   Fan  Man; 


429  N  Thrift  150  W  Plymouth; 
owner.  Pacific  Coast  Construction; 
contractor,  B  J  Doherty; 


ADD    TO    BUILDING,    $10,000;    4311 

Stockton  Blvd ;  owner  and  builder,  1  DWELLING,   $7000 ;   2509  Ensenada ; 

John  Loddick.  owner  and  builder,  John  M  John- 

DWELLING  (4-room  frame  and  rus-  I     ^^^  22O  Hazel  Ave,  Millbrae. 

Kroy  Way ;  owner  and  builder.  B  M  !  DWELLING.    $7000 ;    2413   Ensenada ; 

Van  Ostin.  6415  14th  Ave^  _     J     owner  and  builder,  John  M  John- 

son, 220  Hazel  Ave,  Millbrae. 


tic.    composition    roof),    $7000;    8842  .  Qp^jjj^g^ AND,  $100 ;  Bay  Meadows ; 


owner   and    builder.    Ira   H    Lewis, 
1462  33rd  St 
REMODE^L.   STORE    FRONT.    $1000; 
725   K    St;    owner.  Goldstein   Bros; 


owner  &  builder.  California  Jockey 
Club,  premises. 

DWELLING.  $7000;  2517  Ensenada; 
owner  and  builder.  John  M  John- 
son, 220  Hazel  Ave,  Millbrae. 

STORE  AND  APARTMENT,  $27,000; 
106-108  25th  Ave;  owner,  John 
Riley;   builder,  Wilfred  H   May,   R 

^    --,   .,. ,     t" I     F  D  140B,  San  Mateo. 

?***.=    .^    Brookdale    Ave    250,    275    ADD   TO   LAUNDRY  BLDG..  _$1000 ;  '  s.j.oRE    AND    DWELLING,    $11,000; 

'    ~  1000  N  Idaho;  owner,  John  Minatto; 

builder,  Richard  Deluchi  &  Co,  420 
San  Mateo  Ave.  Sa  nBnino.  I 

SHOP  AND  WAREHOUSE,  $35,000; 
401-403  4th  Ave;  owner.  H  E  CJoss.  1 

DWELLING,  $15,000 ;  803  Parrott ;  ' 
owner  BxiA  builder,  J  H  Delaney. ! 
509  Cairistrano  Way,  San  Mateo. 

RESTAURANT.    $4000;    4060   El   Ca 


MFB    bidg.   Class    C   extract    $5000 ;  ■     builder,  Royal  Show  Case  Co,  San 
1777  Folsom   St;   owner.   King  Ex-'     Francisco. 

tract  Co ;  contractor,  Barrett  and  REMODEL  CAFE.  $5000 ;  1114  11th 
Hilp,    918    Harrison    St  j     St ;  owner  and  builder.  Buddy  Baer, 

DWELLINGS,   two  l-story  fr.  $5500       premises 
each ;    E    Brookdale    Ave    250.    275    ADD   TO 

S    Blythedate;    owner  and    builder,  I      2509  16th    St;    owner,    Fred  Corfee. 
The    Ruegg    Co,    604    Russ     Bldg;!      prem;    builder.    F    S    Cannon.    1732 
plans  by  B  K  Dobkowitz.  42  5Mon-  i      Kenwood,   North    Sacramento, 
terey  Blvd.  lAUTO    SHOP.    $6000;    213    24th    St; 

NEW  front  and  marquet  for  restau- 1     o\i-ner.    W    E    Bumes,    2314    C   St; 
rant   and   cocktail   bar,   $2500;    1436       builder,  C  E  Porter,  721  24th  St 
Polk   St;   owner,   Clifford   Gamble;    ADD  TO  BUILDING,  $6000;  2005  28th 

T^^l""**-^  "^^  ^®^  '     St ;  owner  and  builder.  Belle  East- 

DWELLJLNG,  l-story  fr.  $.. . ;  s  Mon-  i     burn.  1005  8th  St 

terey  Blvd  100  W  Edna  St;  owner,  ADD  TO  BUILDING,  $15,000;  1103- 
Basll    Malta ;     contractor,    Modem  i     ii05  Alhambra  Blvd ;    owner.   Carl 

.x^Ji'®  BWrs.  4103  24th  St.  i     Panattoni;   builder,  Ray  Raymond. 

ALTER  restaur&nt.  $4000;  387  Geary!      2I6  N  12th  St 

St;  owner,  A  F  Andrews;  archi- i  WAREHOUSE,  steel  ,$6000;  3300  P 
tect.  Hertzka  &  Knowles,  85  Post ;  !  st ;  owner  and  builder,  A  V  Wor- 
con  tract  or.  Van  Bokkelen -Cole  Co.  i     ley.   2512   Broadway. 

Aft^^      .^^  ^*  REMODEL     restaurant     $5000;     919 

ALTER    store    room,    $4000 ;    715    La  ' 


Recorded                                      Accepted 
Mar  29,   1946— SW  COR  PIER  and 
Ferry  Streets,  Oakland.    General 
Petroleum   Corp   of  Calif   to   In- 
dependent  Iron   Worfts.   Ltd 

...  :. J4arch   28,   1946 

iMar    28,    1946^62    CLIFTON    ST. 
■     Oakland.     Shirley    B    Madsen    to 

F  M  Ireland         .March   14.  1946 

Mar  28,    1946-3868   HOWE    Street. 
Oakland.    E  C  and  Charlotte   R 

Jeffreys  to  Hugo  Muller,  Jr 

_ March  22.   1946 


Ferry  Builcling  Additions, 
San  Francisco,  Calif. 


!     BIDS:  Board  of  State  Harbor  Com- 

!  mlMioners,    Ferry    Bldg.,   San    Fran* 

j  Cisco,  April  4,  2  P.  M. 

I     Metropolitan  Constr.  Co.,  Ill  Mont- 

•  gomery  St,   San  Francisco. 

I     Fred    J.    Eearly.   Jr..   369   Pine   St. 

;  San   Francisco. 

j     Monson    Bros..   475   Sixth    St,   San 

Francisco. 
I     S.    J.    Amoroso    Constr.    Co.,    2100 

Oakdale  Ave.,  San  Francisco. 


MECHL.  ENGR.  exper.  on  beating 
and  ventilating  and  steam  power  gen- 
eration, for  responsible  charge.  8aL 
$600-$800  mo.    San   Francisco.    S-SSS. 

ENGINEER,  with   exper.  ae  chief 

432     1763  22nd  Av:ro^eVrii«ivel    ^"fSTml*"' sSScf u^Si"^^)^.*^ 
Home  Builders;  contractor.  B  J  Doh-    !^:t*^«^**i^i^5!"™i  f^^     " 
erty:     12     outlets;     11     switches;     15   q"^'-^'-     »^  Francisco.    8-646 

plugs:  serHce. 
433-37      5150-54-58-70-74   25tb    Ave; 


owner;   Pacific    Coast    Construction ;    P;^JJ,~"°^    «'    »>''»•    '°^    "'»« 


MARIN    COUNTY 


Playa;  owner,  Whitney's  at  the 
Beach;  engineer.  J  J  Gould, 
ADD  sun  room  and  bath  to  dwell- 
ing, $1800;  2814  14th  Ave;  owner. 
Dr  W  S  Cappaller;  contractor,  H 
J  Davies  Co.  3934  GeaVy  Blvd 


K  St;  owner.  Harts  Restaurant, 
premises;  contractor,  A  J  Fischer; 
(  engineer,  Ernest  Francis. 
STORE  and  apts,  frame,  stucco  with 
comp  roof.  $30,000;  2125  16th  St; 
owner  smd  builder.  Peter  Peletta. 
2131  16th   St 


REMOVE    floor    and    InstaU    new   WAREHOUSE,  grocery,  relnf.  cone. 


Recorded                                    Accepted 
Mar  28,  46— FAIRFAX.    Emil  Scar- 
bo  to  whom  It  may  concern 

„ Marcb    22.   3946 

Mar  27.  1946— HOMESTEAD  Val- 
ley, near  Mill  Valley.  Jan  and 
Marregina  de  Lange  to  C  C  Mil- 
ler  .March   30.   1946 


Airport  Eztennon  Fill,  Pare* 
ment,  Rdated  ConshticUoM, 
San  Francisco 


CONSTR.   ESTIMATOR,  exper.   oa 

con- 

I  ■  .        o   T  Tx^v,»^,r.  19  /M,tiA*«-    ""VM^.B.     Sal.    $600    Mo.     Saa    Fran- 

I  contractor,   B  J  Doherty:   12  outlets.    ^^     g  ^4       ^^ 

111  switched;  15  plugs;  service.  1  •    q  «**■ ^ 

438-443  2139-43-47-51-55-59  24th  Ave: 

owner.    Palclf  ic    Coast    Construction ;  | 

contractor,  B  J  Doherty:   12  outlets; 

11  switches:  15  plugs;  service.  

444  48th  Ave  and  Cabrillo;  owner 
and  contrafctor,  Whitney  Bros ;  15  out- 
lets :  motors. 

445  746  Creat  Highway ;  owner  and 
contractor^  Whitney  Bros;  4  outlets; 
1  plug;  moltors. 

446  56fl    Commercial    St; 


Classified  AihrertisiBg 


!     *446      56fl    Commercial    St;     owner, 
'Wagner;   contractor.  Smith  Electric;    ^ 


HELP  WANTED 


SACRAMENTO  COUNTY 


San  Francisco. 


mino  Real;  owner  and  builder,  Ekn-  ,„         .  .         ^  ^ 

ersonMurfee.  S^*=°^.^  „^     Accepted 

ALTER  DWELLING.  $3500;  625  Dor-  ^\  20.  1946~BOUNDED  on  S  by 
Chester;  ov,-ner.  John  Cockroft;  Main  St.  on  East  by  Flonn -Elk 
builder.   Wm   S  Spivock.  j     Grove  Road.  15-acre  ^pus.  Elk 

DWELLING,  $11,000;  1101  Mt  Diablo;       ?'"°^«  ,^"^0"    High    School    Dist  ,;vo«of.n« 

owner.  Ken  Mon  Jow.  i  „^°  Capital  Roof ing  Co    .Jan  ^  1946  !  fv.^  San  Francisco. 

RESTAURANT,  $13,000;  3920  El  Ca-        , J  ZL  1946— W  50  FT  L«X  7.  1  J, 

mino  Real;  owner,  M  Voras;  build-  j     J,*   V'^}^    ^*^  *"«  ^^^  *"**   ^*' 

"  "    I     Co  to  Foster  &  Kleiser  Co 


8  outlets :  4  switches  ;  6  plugs ;  service 
447    819  Harrison;  owner,  M  Moor: 
«»ftn tractor    Smith   Electric;   service; 
BIDS:  Public  Utilltlee  Commlerton,  ^  J^  »nuui    c. 

Room  287  City  Hall;  Contract  Na.  B;    ""^i^^sw  cor  Alameda  St  and  Treat 
April  9.  3:00  P.  M.  ,  ^^^ .  ^^^^^   ^J^y  and  County  of  San 

Guy  F.  Atkinson   Co.,  Orange  and    pranclsco ;  contractor.  Department  of  •■ 
Railroad  Aves.,  Soath  San  Francleco.    public  Works ;  6  plugs ;  service ;  mo- 

Unlrn     Paving     Oo.     ,212     Babeodt    xorn.  I 

Bldg..  San  Franclsoa  j     449    28OO  Alameda  St ;  owner.  City  , 

San  Francisco  Bridge  Co.,  SOS  Mar-    ^nd   Countv   of   San   Francisco:   con-  ; 
ket  St,  San  Franxrfaco.  I  tractor.  Department  of  Public  Works: 

Macco    Construction    Co^    ^"^S^^  i  service ;  moton.  1 

and  Ferry  Sts..  Oakland^ !     ^yj    corner  24th  and  Utah:  owner, 


LUMBER  YARD  FOREMAN  and 
ASSISTANT  MANAGER  Moat  be 
experienced.  Ex-servicemaa  prefer- 
red. Good  opportunity  for  advance- 
ment.    Phone   YUkon   W72. 

(ta  4/4/46^ 


POSITION  WANTED 


DRAFTING     SERVICE 

Piombo  Bros,  ft  CO,  1571  TuA  St,    .^7  ^nd  County  of  San  Francises :    ^^  ^^'js^^  ^T  D^ng 
,^   jr M^  contractor,     Department     of     Public   s^rrice.   1211   Stannage   Ave..   Barke- 


Olymplan  Dredging  Co..  525  Market  :  worics :  4  «.utlets ;  1  switch.  j^y  ^  ^j.  .phone  Berkelev  723S-W 

451  to   4!70     Various   locations  and      •"  '^  .      ^^  tw. 


St..  San  Francisco. 
Hubert  H  E^rerist  Sr.,  604  Mission  !  owners ;  contractor.  Apex  Electric  Co ; 


Co.,    Box    416, 


er.    Tho   EUingson.   3008   Macienda.  <  »,-„».   us    la^i; 

San  Mateo  '     - March  lo,   ±v*x> 

RESTAURANT,    $25,000;    Lot   3.   20th  ,  ^J^.^I^^^^Jf  ^  3,  Al^mon^^^^ 

and  El  Camino  Real;   owner,  Mc- i      xr  tTe  ,*^^^  ^^'  i-r^h %  me 

E°-l^L,y"i-  *  ^™P!':  buUder,  niJ  %^^ip:i:"^i:i^i'1  ^  T 

and  23.   Hkrold  C  Kausen  to  Chas 


McDonald,     Young    &    Nelson,     127 


Montgomery  St,  San  Francisca 


Guth.. 


._Mardi  26,  1946 


Caee    Construction 
i  Alameda. 

Ben  C.   Gerwlck,   Inc,   112   ICarket 
St,  San  Francisco. 

Charles  L.  Harney,  825  Market  St, 
San  Francleco. 

Pacific  Bridge  Co..  333  Kearny  St, 
San  Francisoo. 

Eaton   ft    Smith,    715    Ocean    Ave, 
San  Francisco. 


221    lat    St;    owner.   Young's; 


sipns 

471 
contractor.  Lynch  Electric 

472      278  Post;    owner,    Hoffman; 
cor  tract  or,  L>'nch  Electric 


FOR  SALE 


CONTRACTORS'  SURPLUS" 
EQUIPMENT 


^     „^  ^  ,  o   "tiw,"  '  TRUCK  CRANE.  P  &  H  TRENCH- 

/^  J^.''^^'^''  "L^^fJ;.^^  ^;;    E^-   COMPRESSORS,   two  30  CATS. 
Cisco  Elevator  Co;   contractor,  J^t^    IjqggIJ^G    DOLLY.     GAS     TRUCK^ 

^'I,'**^'*^s  V^^'vi^Av   mmm^  ; PLASTER  MIXER    etc.     McGulre   ft 

G^ ^  E^^^n-^Jr^^^^ 

EHec  ft  KDff  CO ;  I  __^^ 


v^ 


-^ 


^W^=fP^' 


\ 


^ 

-^^ 


PLANS  «ind 


WMhington,  D.  C:  Construction 
of  a  half  billion  dollar  supersonic 
regearch  center  somewhere  in  the 
Northwest  is  bein^^  considered  by 
■CTeral  govemmenta!  bureaus,  ac- 
•ordinu  to  Senator  Cordon,  (Ore.) 
The  tunnels,  the  senator  saia,  wiU_ 
be  Urire  enough  to  accommodati  ht     o  ii  •• . 

2^1*  ^-i^tS'seives  instead  of  pre^io  dorvey  Hawauaii 

TiooAlj  used  muuAtures  and  models. 
#0o 

ftan  Mateo:  Dr.  H.  C.  Warren, 
•wner  of  a  Belmont  sanitarium, 
is  reportedly  negrotiating:  form  pur- 
«luuM  of  the  Benjamin  Franklin 
hotel  here.  IJ^mored  price  is  one 
aillioifi  doQarg. 

oOo 

Henlo  Park;  Mayor  Charles  P. 
Buiigess  said  he  believed  the  city 
eouneil  was  planning  to  attend  the 
next  riieetlng  of  the  iSe<iuoia  Union 
High  school  board  to  make  a  plea 
for  construction  of  secondary 
school  facilities  in  this  area. 
oOo 

Lindsay:  Representatives  of  the 
Camber  of  commerce,  Lions  club, 
and  veterans  committee,  will  meet 
tonight  before  the  city  council  to 
mrge  a  civic  improvement  program. 
A  swimming  pool  heads  the  ten- 
tative list. 

# 
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PIETRO  BELLUSCHl 
FEATI  IP  ED  SPEAKER  HERE 


Architect  Pietro  Belluschi,  AIA, 
Portland,  Ore.,  was  guest  of  honor 
and  principal  speaker  at  the  North- 
em  California  Chapter  meeting  of 
the  American  Institute  of  Archi- 
tects  held  at  the  Palace  hotel  Fri- 

Mr.  Belluschi  dwelt  upon  the 
problems  facing  the  profession  in 
their  education  of  the  public  in 
the  need  for  and  use  of  the  urban 
redevelopment  programs  for  our 
•ommunities.  He  is  a  member  of 
the  Institute's  committee  on  com- 
munity planning  and  has  left  for 
Washington  where  he  will'  discuss 
this  matter  with  the  leading  au- 
thorities of  the  nation. 

On  Thursday,  Mr.  Belluschi  was 
the  speaker  on  'The  House  I  Want" 
program  which  has  been  given  un- 
der the  auspices  of  the  Women's 
Architectural  League. 


Smpfau  Materials  for 
West  Coast  Needs 

Secretary  J.  A.  kmg  announced 
today  that  the  Department  of  the 
Interior  is  taking  immediate  steps 
in  Hawaii  to  expedite  the  return 
to  the  States,  after  the  Territory's 
pressing  needs  have  been  met,  of 
war  surpluses  which  are  in  crit- 
ically short  supply  on  the  main- 
land. 

J.  M.  Barringer,  director  of  the 
Department's  Surplds  Property 
Office,  informed  Secretary  Krug 
that  he  has  requested  the  terri- 
torial surplus  property  <^ce  in 
Honolulu  to  enlist  the  cooperation 
of  territorial  and  local  government 
officials  and  representatives  of 
trade  and  industry  in  the  islands 
to  make  a  quick  survey  of  Hawaii's 
needs  for  the  critical  items  during 
the  next  six  months  ip  a  year. 

On  the  critical  list  are  items  in 
new  or  serviceable  condition  in 
several  categories,  including  many 
building  materials,  such  as  lum- 
ber, asphalt  roll  roofing  and  cop- 
per wire  mill  products;  automotive 
maintenance  equipment,  trucks, 
tractors  and  earth  moving  trucks, 
chinery;  work  clothing  and  some 
electrical   goods. 

# 

SALES  MANAGERS  MEET 


The  San  Francisco  Sales  Man- 
agers association  will  meet  Thurs* 
day  night  at  6:30  in  the  Empire 
Room  of  Sir  Francis  Drake  hotel 
to  listen  to  Colonel  Alexander  R. 
Heron,  vice  president  of  Crown 
Zellerbach  corporation,  and  for- 
mer State  Director  of  Reconstnlc- 
tion  and  Reemployment.  His  topic 
will  be  "Shifts  in  population  as 
they  aflFect  California".  Dinner 
starts  at  6:15  p.  m. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thijtci.-itli  St.,  Oalcland,  Calif. 

* 


From  San  Francircc  Fr 

ENterprise  10930  TWinoaks  3622^ 


BURKX:  FORM  CLAMPS 


TIMBER   RINGS 
COLUMN   CLAMPS 


CUR«1>JG    COMROUNQ 

SC9£ED   SUPPORTS 

REINFORCio    PAPER 


SNAP   TIES 
EXPykNSION   JOINT 
THREADED    RODS 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  bCtRKE  &  CO.,  Inc. 

7^  Bryant  Street      -      Sag.  Francisco      -       Phone  GArBeld  8768 


EXPECT  NEW  BUILDING  ORDER  TO 
UMIT  HOME  CONSTRUCTKMI  TO  $6,060 

SnCIAL    VBOM    TBI    DAttY  l^^^^'i., 

Buiu)M'«  WASHINGTON  BUREAU 

Thr^e  impartant  facta  regarding  buildinf  con«tructl«i  #ere  tlttt>wii 
onto  the  table  Ust  week  by  John  D.  Small,  Administrator  of  the 
arilian    Prodnetion    AdminitftratioB.    which    eerve    to    gJTe   bniMere 

important  clues  as  to  the  trend  of  ^ "^  ~~ 

der  could  be  scrapped  by  the  end 
of  the  year. 

pf  coarse,  he  added,  fall  pro-' 
duction  of  building  materials  could 
be  delayed  by  a  number  of  things, 
including  a  coal  strike. 

But  over-all,  he  was  hopeful 
that  not  only  the  construction  lim- 
itation order  but  also  CPA,  itself, 
coiJd  be  done  away  with  by  Christ- 
mas. 


For  Better  Eaildiiig 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 


new  building  during  the  remainder 
of  1946. 

They  are: 

L — ^The  new  oonstraction  limi- 
tation oraer  announced  last  week 
to  save  materi^s  for  veterans' 
housing  may  defer  the  beginning 
of  $2,600 ,000,000  worth  of  other 
new  construction  which  otherwise 
might  be  started  this  year, 

i. — New  orders  to  be  issued  by 
National  Housing  Expediter  Wil- 
son Wyatt  shorUy  will  trend  to 
limit  the  bulk  of  new  homes  to  be 
erected  for  veterans  to  units  cost- 
ing less  than  $6,000  and  renting 
for  $50  a  month  or  uAder. 

3. — If  production  of  building  ma- 
terials expands  as  hoped  during 
the  next  few  months,  the  chances 
are  good  that  the  construction  lim- 
itation order  announced  this  week 
can  be  revoked  by  the  end  of  1946. 
the  current  year. 

To  curb  demand  for  materials, 
the  construction  limitation  order 
was  issued.      f 

There  will  be  only  one  clasg  of 
priorities,  known  as  the  HH  pri- 
ority. 

Priorities,  Small  emphasized  will 
not  be  issued  for  housing  other 
than  veterans'  housing,  or  for  non- 
housing  construction  such  as  in- 
dustrial and  commercial  building 
and  public  works,  even  though  the 
projects  are  considered  essential 
or  non-<ieferrable.  Builders  of  all 
except  veterans'  housing  struc- 
tures will  have  to  shop  around 
for  such  critical  materials  as  are 
unused  by  veterans  housing  proj- 
ects. 

FHA  AND  CPA  POWERS 
In  connection  with  the  pro- 
gram, CPA  this  week  transfer- 
red to  the  National  Housing 
Agency  the  authority  to  approve 
applications  for  all  housing  con- 
struction, non-veteran  as  well  as 
veteran.  This  means  that  here- 
after NHA  will  handle  all  hous- 
ing authorizations  and  CPA  will 
handle  all  non-houi»ng  vuthor- 
izationa. 

NHA  will  handle  issuance  of 
allprioritiea. 

Tlie  CPA  district  offices  to 
handle  applications  for  authoriza- 
tions of  non  -  housing  construc- 
tion are  to  be  ooened  in  all  citicB 
where  there  are  NHA  district 
offices. 

The  locations  of  these  field  of- 
fices will  be  announced  shortly. 
They  are  just  now  being  set  up. 
It  was  not  until  late  last  we^ 
that  CPA  received  money  for 
the  field  operations. 

DURATION  OF  ORDER 

How  long  will  the  construction 
limitation  order  last?  CPA  Chief 
Small  said  the  whole  limitation  or- 


CONSTRUCTK)N  BUREAU 
ORDERED  BY  CPA 

Formation  of  a  new  construc- 
tion Barean  in  CPA  to  admin- 
ister the  new  construction  lim- 
itation order — Veterana  Housing 
Program  Order  1 — has  been  an- 
nounced by  CPA  Administrator 
John  D.  SmalL 

Working  with  NHA,  this  new 
Bureau  will  watch  supplies  of 
critical  building  materials  in  ma- 
jor geographical  areaa.  It  will 
recommend  action  mi  the  chan- 
neling of  materials  to  specific 
shortage  areas,  when  necessary. 
It  also  will  recommend  expansion 
of  production  facilities  for  con- 
struction materials  when  needed 
to  meet  essential  construction  re- 
quirements. 

In  addition,  with  the  advice  of 
CPA  operating  bureaus  and  di- 
visions, it  will  collaborate  with 
Housing  Expediter  Wyatt  "in 
evolving  such  production  incen- 
tive plans  as  may  be  designed  to 
increase  production  of  scarce 
building  materials." 

Clarence  A.  Woodruff  has  been 
named  acting  director  of  the  new 
bureau.  He  is  Director  of  the 
CPA  Bureau  of  Field  Operations 
and  will  continue  in  that  post 
while  serving  as  acting  director 
of  the  new  bureau. 

The  new  Bureau's  first  job. 
however,  will  be  to  establish 
standards  and  criteria  for  mak- 
ing decisions  on  applications  for 
authorizations  to  start  construe 
tion  jobs  under  the  new  order. 
Th«  Bureau  also  will  pass  upon 
appeals  frt>m  4«*^9ktfK.'  on  an- 
thorisatiim  applications  made  in 
the  field  by  CPA  district  man- 
agers. 


EASY  TO  INSTALL,  this  new  light-weight  cabinet  gives  added  storage 
space  by  using  areas  which  awmally  are  forgotten  when  the  kitchen 
is  planned.  Inset,  lower  right  of  photo,  shows  how  it  will  accoikimodate 
spices,  jams,  and  small  packages  which  the  housewife  considers  fssential 

Cabinet  Utilizes  Space  Nonnafly  Wasted 

A  new  **rolliBK  ?do<M^  cabinet,  designed  to  stiliie  waste  space 
under  regular  wall  cabinets  In  kitchens,  and  other  rooms  if  desired, 
is  being  offered  by  the  Youngstown  Kitdiens  division  of  llullins  Man- 
ufacturing  corporation,    according  ' .— — 


.    .   rAND  THEN  FRY 
TRBM   in   BUTTER." 

During  the  SO's  there  was  a  for- 
em  mental  settlement  proj|e«t  ia 
the  Matanuska  Valley  of  Alaska, 
where  refugee*  from  the  Dust  Bowl 
were  given  a  new  agricultural  and 
•eonoxnic  start. 

*    *    <* 

News  now  comes  from  Hatan- 
uska  that  the  farmers  will  loss  a 
large  part  of  their  1945  potats 
crop  —  hixidreds  of  tons  will  be 
dumped  in  the  river  for  laA  of  a 
market. 

it    *    * 

You  can  stand  on  the  shores  of 
Suisun  Bay  or  Puget  Sound  and 
cotxnt  cargo  ships  by  the  dozens 
or  hundreds.  Ships  that  have  been 
anchored  out  in  neatly  spaced  rows 
to  await  disintegration  by  tiaiet 
weather  and  rust. 

♦  ♦    ♦ 
I  seem  to  recall  reading  some* 

where  that  the  people  of  Europe 
are  hungr>'  and  we  must  tighten 
our  belts  in  order  to  share  food 
with  these  distressed  nations. 

•  *    ♦ 
— but.  perhaps,  what  I  %m 
thinking    is    too    simple  I 


jlOth  &  Division   Streets  -   SAN   FRANCISCO 
'Main  Office  &  Factory,  401  Parific  Ave.,  Alameda 


KLondike  2-0462 
LAkehurst  2-3377 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.  OF  CAUFORNIA 


to  announcement  of  Chas.  A.  Mor- 
row, vice  president  in  charge  of 
sales. 

The  new  cabinet  has  two  shelves 
which  provides  adequate  storage 
space  for  small  articles,  such  as 
spices,  salt  and  pepper,  which  the 
lousewife  needs  close  at  hand  while 
preparing  foods. 

Made  of  enamel,  it  has  a  door  of 
burnished  steel  strips  which  slide 
up  and  back  out  of  sight,  like  a 
roll-top  desk.  The  door  stay«  open 
or  closed  without  any  hooks  or 
catches  and  is  made  in  18-  and  24- 
inch  widths. 

S.  R.  Mathison,  1019  Iris  street, 
Redwood  City,  is  the  local  sales 
manager.  The  cabinet  is  distrib- 
uted by  these  West  Coast  firms: 
Pioneer  Appliance  Co.,  San  FiriBui- 
cisco;  Devlin  -  Drew  Co.,  Fresno; 
Saviers  Electrical  Products  Corp., 
Reno;  and  Gough  Industries,  Inc., 
Los  Angeles. 


HENDY  BUYS  WAR  PLANT 

The  Government  -  owned  war- 
built  facilities  of  the  Joshuia  Hendy 
Iron  Works,  Sunnyrale,  h<ive  been 
declared  surplus  and  apprbved  for 
sale  to  the  Hendy  company  for 
$565,000  cash  and  other  liabilities, 
the  U.  S.  Maritime  Commission  an- 
nounces. The  sale  is  subjebt  to  the 
approval  of  the  War  Assets  Cor- 
poration. 


TO  OPEN  NEW  READY.MIX 
CONCRETE  PLANT  IN  S.  F. 


.i«l  '%ik     ii!^ 


iRijjinpqmTcornpRnv 


MAKF' 


FcnEPninT 


Galvanized,  Bright, 
Annealed,  Bethanized 

• 

Strand  and  Tie  Wire, 

Silver  Star  Bale  Ties, 

Barbed  Wire, 

Sf>nitg   wfn^ 


12  X  12  X  Yz;  %;  and  %-In. 

NOW  AVAILABLE   IN 

LOCAL   STOCK 

ACOliSliCAC  CONTRACTofe     1 
*  ENGINEERS 

1«9    SACKAMEK70  ^ 


CONFIDENCE 


WELL     PLACED 


BETHLEHEM   PACIFIC 

COAST         STEEL         CORPORATION 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 
CLEMENTINA  GO. 

2277  jfeRROLD  AVENUE 
Phone  Mlaaion  1636 -OTSS 


Oenerol  OiRccs:  San   Francisco 

District  Officii  .•  SeottU,  Portlortd,  los  Angeles,  Salt  Loke  City 

Sfee/  Plants :  Seattle.  South  San  Froncisco,  Loi  Angeles 

Fabricating  Works :  South  San  Francisco,  Alomeda,  lo«  Angeles 

Miff  Depofs;  Sec'tl«,  Pcrtlo-id   Son  ha^cinzo,  los  Angeles 


CONVEATft 

FLUOt€SCmT' 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 
SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  CFFICENT  SERVKX  IS 

ATLAS  ttBAtlMG 

AND 

VENtlLAtlNC  CO.,  l*t«. 

I  SAN  FRANCISCO  OiOBLAND 


(^i<.ji<Ur%iijiiJi  nhfifiuM  jrtifiUi 


Fluorescent  ProductjCc. 


n^ 


FlBERGLAS* 


A  new  ready-mix  concrete  plant 
will  begin  operation  about  Ajml 
16,  at  the  575  Berry  street  loca- 
tion of  the  (Tonsiuners  Rock  and 
(dement  €o.,  company  official*  an- 
nounced today. 

Al  Popkin,  former  Navy  •om- 
mander,  who  served  overseas  dur- 
ing the  invasions  of  Two  Jima  and 
Okinawa,  will  be  general  manairer 
of  the  new  facilities.  Popkin  hiis 
had  wide  experience  in  the  eon- 
Crete  field  and  is  well  -  known 
amonjT  local  construction  men. 
■>- ■ 


'2; 


HCATfitisiDl 
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•  Efficient-Firesafe 

•  light  Weight 

•  Easy  to  Apply 


OTHfA 

F/SfRGLAS 

USiS: 

SHIP  INSUUTION 

FILTER  CLOTin 

COLD  INSULATION 

SOUND  DiADf  NING 

iLECTRICAL  INSULATION 

nRfSAH  FABRICS 

DUST  STOP  FIITLRS 

LAMINATE  rE'NFORCiNG 


NOW  AVAfiABLE  AT  rOUR 

INSUlA\nON    SUPPLY   HOUSE 

...  OR   CALL  .  .  . 


John  Cassaretto  Co. 

8lnc«  18M  -   -   and  Slffl     Active 

BUILIHr4G  MATEIUALS 

REAOY-MIX  CONCRETe 

»^OCK  SANOOnAVCL-l-tWI^ 

CFMENT-PLASTER-MOWTAR 

METAL    LATH-WOOD    LATH 

8TlJCCO-WmE-W€TTIMO 

SERVICE  UNEXCELLED 


Phon*     GArff*ltf   87M 
«h  mn*i  Ch«ni»*i.  San  Fmnoiw 


SAFETY 
•STRENGTH 
•  PERMANENCE 


In 


Safety  FINLENITE  Tread 


Steps,  NoztTffs,  Platform*,  SidewsA  Bom» 

Afl  Typ«s  Gray  Iron  GiHlA|» 

SAN    FllANClSCO    iftON    FOUNDRY 

(SAN  FRAJ^CISCO  IRON  WORKS) 


260  TOWNSEND  STREET 
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P»3nc  PQ»gi—  1176 


Michel  &  Pfeffer 
METAL  HAND  RAILS 


* 


iMMM 


|/'|a%%dl|    Tke  Caiifrefl«tf  fiififlofor 
IXIIII9UI    of  Cold.  Heof  and  Sound 

Dm  to  Hs  "Uyr  Upea  L«y*r"  t—t*rm*Hom  H  allMl- 

■•tot  WMk  tpeto  oad  f««roato«s  mttona  lil«li 

lasittotlB^  rmhm  tor**9k««t. 

Tr*«torf  Agahta*  Plf,  M«lstor*.  ¥Tmlm  mmd  lw€H 
ffwmifl.  U§kf,  f  My  to  Hmadl*  maS  fa*toN 

GUNN     CARLE    AND    CO. 

20  POTRUO  A¥l.         I  OM.  B4M  lAM  FRANCtSCO 


Merat 


AtflJTOM 


Michel  &  Pfeffer 
Irdn  Works,  Inc. 

Tenth  and  Hcirrison  •  Son  Francisco,  CoKforaia 
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METAL  TOILET  | 
PARTITIONS 

NOW  AVAILABLE! 

SEND  IN  YOUR  INQUIRIES,  MENTKW  THEM  II 
YOVR  SPECIFICATIONS. 

PRiCE  BUILDING  SPECIALTIES  CO. 

BUY  SAFWnEEL  MADE  W  SAN  MAMaBOO 
35  fiok^i*  »  UN.  €939 
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PAILY    PACIFIC    BUILDER 


TUESDAY.  APRIL  2. 


ADVAMCE  COMSTRPCTIOM  REPORTS 


D4iLT  PACIFIC  BUILDER 


<B«la>tnh«d  UM> 
lMu«d   Ev«ry  ■«ming.  Except  8«fturtey«  9un4»^  and  Lafal  H«M«y« 


9AK«r  PJ 


«Kml 


ia  the  pi«i«ar  o*a«tnMtioii  telljr  of  the 

tAtaing  a  roaiplato  umrm  rapertiac  BTThse 
1  buildine  an4  mmgiu^etrng  pr»|ecta; 
"LJUPMa'B  Adi 


ry  2,  1 
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®''????*?^f'  RapertB.  A  Li^g*l  Newspaper  ef  («a 
^i«*on  w  dAfhied  ky  tb«  B«p«rior 
^  or  San  Franclaee  Oounty. 


„^  ...  SUBSCRIPTION  RATES: 

f3.00  pei  Month;  $30  per  Year  (Payable  In  Advanoe).  Single  Cepy.  18e 

^teced  as  8«oond-Claae  matter  July  21.  1807,  at  the  post  office 
at  San  Fraaclaeo,  California,  under  the  Act  of  March   S.  1879 

PaUubedW 
STARiCRATH  PRfff HNG  Sc  PUBUSHDfG  CO.     "<^ 
Under  a  BuuMif ement  afrMBMal  wilk 
F.  W.  DODGE  CORPORATION,  OivMr 

G.  E.  McGAVRAN.  Editor  J.  E.  ODQER8,  Adveftletng  Manager 

468  Tenth  St,  San  Francisco  3  TaLi  MArkat  7110 


two    other    private    buildings    Into 

medical  units  for  doctors'  offices. 
Owner— Mt.  Zion  Hospital,  J.  D.  Zel- 

lerbach,   president;   Dr.  J.  A.   Kat- 

zive,  superintendent 
Architect— Timothy   L.   Pflueger,   580 

Market  St,  San  Francisco. 


•« 


BUILDING  SECTION 


^ 


NEWS  INDEX 

For  c«nv6nl»nt  reference,  newt 
ra^rts  In  Hile  •ectlon  are  elasti- 
fili  as  fellows: 

Commercial  BIdga.  1-  8 

Educational  BWgs. 9-10 

Keepttale 11 

Indeatrtal    BMfs. 12-13 

Puhtle   Bulldleta 14-17 

BollfllAua    Bulldknfs    1«-19 

Reor&a«l«Mil   BlUga.  20-21 

lenttal    Buil^ims   aK-Z« 

•pertatlon  BtQls. 27 

Mis— ffcneous    BMgS.  _.. W-aO 
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4/2/46 

PREPARING  WORKING 

DRAWINGS 

STORE  BUILDING 

SANTA  ROSA,  Sonoma  County,  Calif. 

Construction  of  one-story  reinforced 

concrete    building    (75,000    sq.    ft), 

with  mezzanine. 
Owner — Sears-Roebuck,  c/o  architect. 
Architect — Clarence  Caulklns,  Rosen- 
berg Bldg.,  Santa  Rosa. 

The   preliminary    plans    have    been 
approved. 


4/2/46 

BIDS  WANTED— TO  CLOSE 

APRIL  18,  7:30  P.  M. 

SCHOOL.  BUILDING 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 

2700  Middlefield  Rd. 
Construction  of  the  South  Palo  Alto 

school  building. 
Owner — Palo  Alto  Unified  School  Dis- 
trict, Albert  M.  Davis,  secretary, 
543  Channing  Ave.,  Palo  Alto. 
Architects — Birge  M.  Clark  and  Wal- 
ter Stromquist,  310  University  Ave., 
Palo  Alto. 

Specifications  obtainable  from  the 
office  of  the  architects  upon  deposit 
of  |25.  Each  bid  must  be  accom- 
panied by  cashier's  or  certified  check 
or  bidder's  bond  for  5%  of  the  amount 
of  bid. 


General  Contractor— Central  Califor- 
nia Construction  Co.,  Inc.,  116  Erie  j 
St,  San  Francisco.  i 

Low  Bidder— Luppen  &  Hawley,  Inc.,  i 
3126  J  St,  Sacramento.  |12,O0L  \ 

Other  bidders  were:  ( 

M.  R.  Carpenter,  Sacramento.  $12,'  i 

333. 

Walter    M.    Dunphy    Sheet    Metal 
Products,  Sacramento,  »15,427, 


lUii  ;^; 


Section 
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22-26— RESIDENTIAL 
BUILDINGS 


26 


12-13— INDUSTRLKL 
BUILDINGS 

••     43 


4/2/46  * 

PLANS  COMPLETED 

RESIDENCES 

Estimated  Cost,  r7000-$8000  Each 

CONTRA  COSTA  COUNTY,  Calif, 
Sun  Valley  Elstate. 

Construction  of  six  5-  and  6-room 
frame  and  stucco  residences,  tile 
baths,  hardwood  floors,  gas  heating, 
wood  shingle  roofs. 

Owner  and  Builder — Ganiats  &  Tay- 
lor, c/o  architect 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  201  Market  St, 
San  Jose. 


NEWS  INDEX 

For   convenient   reference,   news 
reperU  in  this  section  are  classi- 
fied as  feUews: 
Water  Supply  and  Sewage 

Disposal    Plants 31-38 

33 

M 


Bridges 

Dams,   Reservolre  a/id 
Dredging 


Decks,  Piers  4  HarlMrs — 
Parks,  Airports  and 

Playgrounds    : 

Rel heads.  Subways  and 

Tunnels    

Electric  LigtiMoejand 

■  Tranemieelen  llnoe 

Sewers 

Streets  and    Highw«|^s 

6«e.   Water   aoS   •»    Pl^ 

Unee 


37 


41 


•tmcturoa; 
'(»  3S.500i  cj.   roek   excav.   for  do; 

(3)  216.500  c.y.  all  classes  of  excar., 
in  tulnnel; 

(4)  48.000c.y.   backfill: 

(5)  3,500    c.y.    oompacted    backfill; 

(6)  8,1S0  c.y.  concrete  in  structures; 

(7)  43,400  cy.  concrete  in  ttumel 
linta^; 

(8)  placing  2,570,000  lbs.  reinf.  bars; 

(9)  fumiahing  and  installing  4,000.- 
000  lbs.  permanent  steel  tunnel 
8upp<|irtB : 

(10)  fumijihing  and  instailing  938  M 
ft   b..  timbering  in  tunnel  sup- 
ports; 
I  (11)  erecting  10  M.  ft.  bm  of  timber 
in  siphon  bulkhead; 
(12>  installing    600    lbs.    of    blowoff 
!  valve  and   connections: 

]  (18  placing   160  l.f.    of    rubber   water 
Btope; 
(14)  placing  25,600   Ibe.   metal  do: 
!  (15)  installing  3.400   lbs.   misc.   metal 
!  work; 

'  (16)  drilUAg   1.200  Lf.   of   grout  holes 
i  not  more  than  10  feet  deep; 

I  (17>  placing   1000   lbs 


25 


9-ia_EDUCATIONAL 
BUILDINGS 


4/2/46  " 

BIDS  WANTED 

BREMERTON,  Wash.— Until  April 
23,  11  A.  M..  bids  will  be  received  by 
the  Public  Works  Office,  Bldg.  78, 
Puget  Sound  Navy  Yard,  Bremerton, 
Wash.,  under  Spec.  17569  for  furnish- 
ing three  britfge  cranes,  including  the 

4/2/48  ••    g  !  services  of  an  erector,  at  Bremerton, 

BONDS  VOTED  *  I  Wash, 

SCHOOL  BUILDING        Cost,  |13,000  '     Specifications  obtainable  from  the 

BUTTE  COUNTY,  Calif.  i  above  office  upon  deposit  of  |10. 

Construction  of  school  building.  !  *■ 

Owner— Pleasant  Valley  School  Dls-  ',  4/2/46  ••     18 

trict  of  the  County  of  Butte.  BIDS  WANTED 

Architect— Not  announced.  PORTLAND.   Ore.— Until  April   18, 

The  district  voted  bonds  March  22  !  2  P-  M.,  bids  will  be  received  by  the 

in  the  amount  of  |13,000,  proceeds  of  i  Bonneville      Power      Administration, 

which    will    finance    the    above   con-  !  ^^OO   NE,   Union   Ave.,   Portland,   for 

struction,  installing   tile  floor,   wainscoting   for 

-  [  units  7,  8,  9  and  10,  and  N.   erection 

4/2/46  ••     9 1  '''^y    ^^^    generator    room    of   power- 

PREPARING  PLANS  ; house  at  Bonneville  Dam. 

SCHOOL  BUILDING        Cost  ^6,000 1  


MERCED,  Calif. 

Construction  of  new  school  facilities 
consisting  of  three  rooms,  kinder- 
garten rooms,  teachers'  room  and 
office,    s.    1 

Owner  —  MSreed  Union  Elementary 
School  District  W.  Max  Smith, 
superintendeat,  Merced. 

Architect- E.  O.  Ernst  561  E.  Hard- 
ing Way,  Stockton. 
Federal    advance    planning    funds 

have  been  allotted. 


4/2/46  ••     4 

STARTING  WORKING  DRAWINGS 

MEDICAL-DENTAL  BUILDING 

Cost,  $20,000 

WALNUT  CREEK,  Contra  Costa 
County,  Calif. 

Construction  of  one-story  medical- 
dental  building,  wood  siding  on  ex- 
terior, wood  sash,  linoleum  floors, 
hot-air  heating  system,  etc. 

Owner— Withheld. 

Architect- J.  Clarence  Felclano,  4010 
Monteclto  Ave.,  Santa  Rosa. 


4/2/46  •     12 

SUB-CONTRACTS    AWARDED 
INDUSTRIAL  BLDG. 

Contract  Price  $152,234 
SAN  FRAN£!ISCO.  Tennessee  Street 

near  20th   Street. 
'  Construction    of   one-story  and   mez- 
zanine, steel  frame  industrial  bldg. 
Owner — American  Meter  Co..  471  11th 

Street. 
Architect— John   H.   Devitt,  580  Mar- 
i     ket  Street 
..^..^  ,        jContractor—FVed  W.  SchelU  666  Mis- 

ill  Moe    AVA/ADocn  8*0"   Street 

ENGLEWOOD,  Arapho.  Co..  Colo.     |  ^'^^"'^^  r65^hama  ¥t 


Construction     of    new    grade    school^ 


with   cafeteria   and    auditorium.    4- 


■  Electric  Wiring— Buzzell  Elec  Works 
130-132  8th  St. 


classroom  addition,  and  new  senior   ^^^^^   Metal-W.    T.    McKune    Metal 


•* 


4/2/48 

CONTRACT  AWARDED 
CREAMERY  Est  Coat  $25,000 

CONCORD,  Contra  Costa  Co.,  Calif. 

Willow  Pasa  Rd. 
Construction   of    one-story   creamery 

(64x70   ft),    concrete    block,    steel 

sash,    concrete   floor   and    built-up 

roof. 
Owner — ^Matt-Sons. 
Architect— Clarence  J.  Felclano,  4010 

Monteclto  Ave.,  Santa  Rosa. 
Contractor  —  John    Hansen,    Concord 

Blvd.,  Concord. 


high  school  unit. 
Owner — Englewood    School    Dlst..    R. 
D.   Jenkins.   Supt.   of   Schools.   En- 
glewood. 
Architect— Temple  H.   Buell.   Denver. 
The  Bureau  of  Community  Facili- 
ties,   FWA,   2223   Fulton    St.,    Berke- 
ley, Calif.,  Jias  awarded  funds  In  the 
amount  of  $22,500  to  assist  in  prep- 
aration of  plans. 


10 ; 


Products.  266  Tehama  St 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion  Street. 

Steel — Schrader  Iron  Wks,  Inc.,  1247 

Harrison   St. 
Brick  and  Stone  Work,  and  Hollow 
Tile— W.    A.    Rainey,    323   Clemen- 
tina   Street 
Lumber— Rolando    Lumber    Co..    301 

I     Berry  Street 

iMill  Work— Herring.  Nutting  and  Le 

i     Page  Planing  Mill,  750  Florida.  St. 

I  Hardware— E.  M.  Hundley  Hardware 
Co.,  6<S2  Mission  9t 


4/2/46 

FUNDS   AWARDED 

SCIENCE   BLDG.  Est.   Cost,   $262,600 

TEMPE,    Maricopa    Co..    Ariz.     An- '  ^a^j^^^      ^^^    Plastering    -    waaiey 
zona    State     College,     Lemon     and  j     piagtering   Co..   1266  Howard   St 
College   Avenues.  g^^^,  Rolling  Doors— Klnnear  Manu- 

Constructlon  of  new  Science  Bldg.      ,     ,acturlng   Co..   1742   Yosemite  Ave. 

Owner — Arizona    State   College,    Col-  I  "        , 

lege  and  Lemon  Aves.,  Tempe.  j 

Architecte-Leacher    and    Mahonery,  |  ^^^^___p^jgj^j^  ^j^^^^^ 


Idaho. — 


of  grout  pipe 
_  ,__^  *°^  Connections; 

31-32 WATHR    SUPPLY    Jk.tlS)  2.000  cf.   pressure  grouting; 

SEWAGE  MlPOibU-l^"^  ^'"^^iSiiTu^'NlT  "'^ 

PLANlS  '  !  Main  Canal 

;  Sta.  204   i^ius  58  to   Sta,  430  plus   00 

32  ^    (1)  2(X).0(]iO    c.y.    common    excav     for 
canal; 


4/2/46 

BIDS   POSTPONED 

MINIDOKA     PROJECT, 
Until    April   23,    10   A.    M.    (postponed    4/2/46 

from  April  8)     bids  will  be   received    BIDS  WANTED  ) 

by  the  U.  S.  Bureau  of  Reclamation.  COCO  SOLITO,  Canal  Zone.-UntU 
Buriey,  Idaho,  under  Spec.  1216  for  April  23,  11  A.  M  bids  will  be  re- 
construction of  two  4-room  residences  ceived  by  the  Public  Works  Office, 
at  Minidoka  Dam,  Minidoka  Project  \  15th  Naval  District  Balboa,  Canal 
Idsiho  Zone,    under    Spec.    17520    for   recon- 

The  work  involves*  '  struction  of  sewerage  system  at  Coco  ' 

(1)  600  cu.  yds.  excavation,  all  classes   Solito,  Canal  Zone.  | 

(2)  70  cu.  yds    concrete;  !     Specifications  obtainable  from  the 

(3)  construct  two  type  7  4-room  rest-  '  Officer   in    Charge    of    Constnwjtion,  , 
dences  District    Public    Works    Office,    15th 
No    charge   to  prospective    bidders  ,  Naval   District,   Balboa,   Canal   Zone,  | 

for  copies  of  the  specifications  and  I  upon  deposit  of  check  or  money  order 
drawings ;  to  others,  $2.75  per  copy.  ;  for  $10,  payable  to  the  Chief  of  Bu- 
not  returnable.  I  '"e^u  of  Yards  and  Docks. 

Copies  of  the  standard  forms  and  i  ' 

of  the  specifications  may  be  obtained   4/2/46  82 

from    the    following    offices    of    the    BIDS  OPENED 

Bureau    of   Reclamation,    Walker    R.       GRANDVIEW,  Wash.- Amazone  of 


(2)  615,0(K)  c.y.  rock  excav.  for  do; 

(3)  5,400    c.y.     common     excav.     for 
drainage  channels  and  dikes; 

(4)  2,700   c.y.   rock   excav.   for  do; 

(6)  2,900    c.y.     common     excav.     for 
road    relocation ; 

1 6)  3,400  cy.  rock  excav.  for  do; 

(7)  500  ciy.   common   excavation  for 
strucitures; 

(8)  150  c4y.  rock  excav.  for  do; 

(9)  72,006  sta.   c.y.   overhaul; 

(10)  450  ay.    backfill; 

(11)  310  c|y.  concrete  in  structures; 

(12)  placing  20,000  lbs.  relnf.  bars; 

(13)  erecting  200.000  lbs.   stnic.   steel 


The  work  involves: 

(1)  SO  acres  of  clearing  canal  right- 

of-way  ; 

(2)  20  acres  grubbing  canal  right-of- 

way; 

(3)  80,000  cu.  yds.  canal  excavation. 
Plans  by  Blackie  &  Wood,  consult- 
ing   engineer,    544    Market    St,    San 
Francisco. 

Complete  bids  follow: 

Elmer  J.  Warner,  (1)  $14,350,  (2> 
$5500,  (3)  $18,400;  total,  $38,150. 

D.  Gerald  Bing,  Sacramento,  (1) 
$18,000,  (2)  $6000,  (3)  $23,200;  totaL 
$47,200. 

F.  E.   Young,  Berkeley,   (1)   $18,000, 

(2)  $7000,   (3>   $22,800;  total.  $47,80a 
M.  W.   Brown,   U)    $9000,    (2)  $4000, 

(3)  $36,000;  total,  $49,000. 

A.  Teichert  &  Son,  Sacramento,  (1) 
$7250.  (2)  .$6500,  (3)  $33,600;  total. 
$61,350.         X 

M.  J.  Ruddy  &  Son,  Modesto,  (1) 
$12,000,  (2)  $6000,  (3)  $34,ly0;  total, 
$52,400. 

J.  Henr>'  Harris.  Berkeley.  (1)  $17,. 
130.  (2)  $10,140,  (3)  $30,000;  total,  157,- 
270. 

A.  R.  McEwen  and  C.  M.  Syar,  (1) 
$24,000.  (2)  $12,000,  (3)  $21,600;  total. 
$57,600. 

T.  Earl  Parker,  Marysville,  (1) 
$22,500,  (2)  $12,000,  (3)  $33,600;  totaL 
$58,100. 

George  E.  France,  (1)  $20,250,  (2) 
$8500,  (3)  $27,200 ;  total,  $65,950. 

Walsh  &  Pasettl, '  (1)  $28,500,  (2) 
$13,000,   (3)  $30,400;  total,  $71,900. 

C.  Dudley  De  Velbiss.  Richmond. 
(1)  $19,980.  (2)  $7780,  (3)  $45,200;  total, 
$72,960. 

George  E.  Murray,  Stockton,  (11 
$18,600.  (2>  $7400,  (3)  $60,000;  totaL 
$86,000. 

Peter  Sorensen,  Redwood  City,  (1) 
$21,000,  (2)  $9000,  (3)  $52,000;  totaL 
$92,000. 

A.  H.  Fanulara,  (1)  $19,800,  (2) 
$7700.  (3)  $96,000;  total,  $123,500. 


4/2/46 


Young,    chief    engineer.    U.    S.    Cus-  '  Oregon.   SE.  8th   and   Madison,   Port- 

tom   House,   Denver  2,    Colo.;    R.    J.  i  land,    at    $87,000    (400,000-ganon    per    (I6)  1,000  c.y.    riprap.  Caiu— until    April   9,   5   P.   It.    bid* 

Newrell,  regional  director,  P.  O.  Box  .day  capacity),  $107,000  (500,000-gallon  No  chafge  to  prospective  bidders  will  be  received  by  the  Moss  Land- 
937.  Reclamation  Bldg.,  Fair  Grounds,  !  per  day  capacity),  submitted  low  bid  for  oopleS'  of  the  speclficatlotis  and  ing  Harbar  District  c/o  M.  I*  Qrlf- 
Bolse,  Idaho;  S.  R.  Marean,  superin-  j  to  the  City  of  Grandview,  City  Hall,  [drawings;  to  others,  $3.00  per  copy,  fin,  president,  Monterey  Co.  Bank 
tendent   Buriey,   Idaho,  and  Michael  1  for  construction  of  sewage  treatment  ,  not   returnable  ,  I  Bldg.,     Castroville.     or     c/o     H.     J. 

W.   Straus,   commissioner.  Bureau  of  j  plant  for  City  of  Grandview.       _  |     Copies  of  the  standard  tormm  and  {  Brunnier.     structural     engineer.     fiOt 


in   raiilroad   bridge ;  -,_,.., 

(14)  erecting    63    M.    ft    bm.    timber  j  Bl'bs' WANTED 
„,,  i^^'^^ges;  MO;?S    LANDING.     Monterey 

(15)  3.000  s.y.   dry-rock  paving:; 

(16)  1,000  c.y.    riprap. 
No    charge   to    prospective   bidders 

for  oeples'  of  the  specifications   and 


i   .•     3  4 


Co., 


Reclamation,  Washington  26,  D.  C.  1  Plans  prepared  by  Consulting  Engl-  ,  ef  the  specificatjons  may  be  obtaln- 
Prospective  bidders  desiring  to  visit '  neer  James  W.  Carey  &  Associatesv  j  ed  from  tllie_f  olio  wing  offices  of  the 
the   site    of    the    work    should    com-  !  Alaska  Trade  Bldg.,  Seattle,  Wash         ~  -    _     .  - 


municate  with  the  superintendent 


27— TRANSPORTATION 
BUILDINGS 

4/2/46  ••     2-8 1 

WORK  UNDER  WAY  I 

AUTO  SHOWROOM  Cost,  $43,000 

SAN  RAFAEL,  Marin  County,  Calif. 
Construction    of    reinforced    concrete 

auto  showroom   (100x100  ft),  steel 

frame. 
Owner — Not  given. 
Contractor— E.  P.  Merritt  102  Rlalto 

Bldg.,  San  Francisco. 

Foundation  work  Is  under  way. 


Other  bids  were: 

Clyde  E.  Philip,  $109,148. 
James  Construction  Co.,  $112,000. 
Hall  Atwater  Co.,  $119,4S5L 
Nettleton-Baldwln,  $137,500. 


I 


33— BRIDGES 


4/2/46 

BIDS  WANTED 

LAKE  COUNTY,  Calif  .—Until  May  ,  ^  ,        ,.    _ 

1,  2  P.  M.,   bids  will  be  received  by  '  Pervislng   HSngtneer 
the   State  Division   of  Highways,   G.  ' 


Bureau  of  Reclamation :  Walker  R. 
I  Young,  Chiiof  Engineer,  U.  S.  Custom - 
j  house,  Dentver  2.  Colo. ;  R.  J.  NowelL 
Regional  i>irector.  P.  O.  Box  937. 
'  Reclamatiowi  Building.  Fairgrounds. 
I  Boise.    Idaho ;    F.    A.    Banks,    9up«r- 

j  vising  Engineer.  Ooulee  Dam,  Wash. ; 

and  Michael  W.  Straus,  Commission- 

!  or.    Bureau    of    Reclajnatlon.    Wash- 

•     Si'  iJigtoa  36,  t>.  C.    Prospective  bidders 

I  desiring  to  visit  the  site  of  the  work 

should    communicate    with    the    8u- 


T.   McCoy,   State  Highway  Engineer, 


4/2/46 


34 


V2/4e  ••6 

WORK  UNDER  WAY 

ALTERATIONS  TO  BUILDING 

Estimated  Cost  $26,000 

SAlf  JOSH,  Santa  CHara  C?o.,  Calif. 
Market  and  Post  Sts. 

Improvements  to  Garden  City  Billiard 
Parlor,  restauant,  cigar  and  ciga- 
rette departments. 

Owner — Frank  Bolgano,  c/o  archi- 
tect 

Architect — Donnell  El.  Jaekle,  Build- 
ers' Exchange  Bldg.,  202  S.  Market 
St.,  San  Jose. 

Contractor— Albert  Bolel,  164  Vine  St, 
San  Jose. 


Pheonlx. 

The  Bureau  of  Community  Faclli- 


•• 


14 


•• 


4/2/46 

WORK   UNDER  WAV 

ALTERATIONS  TO  MARKET 

Estimated  Cost,  $20,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Market  and  St.  James  Sts. 

Alterations  to  market,  including  re- 
modeling of  existing  building,  con- 
struction of  new  liquor  department 
and  restaurant  and  alterations  to 
meat  department,  delicatessen,  bak- 
ery and  grocery. 

Owner — Frank  Aiassa,  c/o  architect 

Architect — Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St,  San  Jose. 

Contractor — Gene  Achille,  911  River- 
side Dr.,  San  Jose. 


,tles,    FWA,   2223    Fulton    St.,    Berke- !  4/2/46 
lley   Calif.,  has  awarded  funds  in  the    BIDS  WANTED—TO  CLOSE 
amount    of    $8400    to    asslt    In    prep- I  APRIL  12,  11  A.  M. 
aratlon  of  plans.  i  MEMORIAL  STADIUM  Cost  $500,000 

-  SEATTLE,  Wash.  Between  Harrison 

'     and  Republican  Sts. 
4/2/46  •     •     9   Construction    of   reinforced    concrete 

BIDS  WANTED —  ';     stadium,    reinforced    concrete   roof, 

TO  BE  OPENED  APRIL  15,  8  PM.         approximately  12,000  seating  capa- 
PUBLIC  WORKS  BLDG.  city  for  part  of  building  to  be  built 

Cost,  $4:>,000 :     now ;    eventually    to    have    seating 
BURLINGAME.  San  Mateo  Co.,  CaL  i     capacity   of   25,000    (108x270) ;    field 

Primrose  Road,  In  rear  of  city  hall  i     house,  sales  booths,  etc. 
Construction  of  two-story  reinforced  '  Owner — Seattle  School  District  No.  1, 
concrete,    with     brick    veneer    and  J     Frank  M.  Brock,  secretary,  810  Dex- 
some  structural  steel,  public  works  ;     ter  Ave.,  Seattle, 
bldg.  (53x50  ft.)  to  house  engineer-  -     Specifications  obtainable  from  the 
Ing   dept,    building   Inspector's  of- 'above  office  of  the  district  secretary 
fire,  water  dept.   and   park  dept.      jupon  deposit  of  $50  for  general  con- 
Owner — City  of  Burlingame.  ;  struction  plans  and  $20  for  mechani- 
Archltects — Sharps   and   Brown,   1477  |  cal  and  electrical  plsms. 

Burlingame   Ave.,   Burlingame.  \  

Bids  will  be  received  until  5  P.  M.,    4/2/46  •* 

April  16,  and  opened  at  8  P.  M.,  by  1  BIDS  OPENED 


the  Supt  of  Public  Works. 


PAINTING,  ETC. 


•• 


4/2/46 

BIDS  WANTED 

MONTEBELLO,  Los  Angeles  Co., 
Calif.— Until  April  16,  1  P.  M.,  bids 
win  be  received  by  the  Montebello 
City  Unified  School  District  George 
M.  Schurr,  business  manager,  1600 
Whittier  Blvd.,  Montebello,  for  con- 
struction of  a  one-story  frame  and 
stucco  double  U-shaped  administra- 
tive building  and  a  one-story  rein- 
forced concrete  warehouse  at  Monte- 
bello and  Whittier  Blvds.,  Montebello. 

Plans  are  being  prepared  by  Archi- 
tects Marsh,  Smith  &  Powell,  Archi- 
tecU'  Bldg.,  816  W.  8th  St,  Los  An- 
geles, and  will  be  available  at  their 
efflce  March  29  upon  deposit  of  $26. 


Plans  and  specifications  may  be  ,  SAN  FRANCISCO.  Old  Mint  building, 
obtained  from  the  office  of  the  arch-  ',  interior  painting  and  ref inlshlng  of 
Itects  upon  deposit  of  $15.00.  ;     floors. 

'Owner — Federal  Works  Agency,  Pub- 

'    ■-  •  ' ■■■  ■  ■        lie  Buildings  Administration,  office 

II HOSPITALS  of  *^^«  district  engineer,  838  U.  S. 

^  ^ _^  t     Appraiser's  Bldg.,  San  BYancisco. 

4/2/46  ••11    Low    Bidder — Larry    ,815    Greenwich 

PREPARING  WORKING  I     wlch  St,  $600. 

DRAWINGS  Other  bidders  were : 

HOSPITAL    Estimated  Cost.  $250,000  .     Deemer  &  Deemer,   San  Francisco, 


UKIAH,  Mendocino  County,  Calif. 

Remodeling  of  tuberculosis  hospital 
and  construction  of  reinforced  con- 
crete hospital  proper,  custodial  wing 
and  detention  home. 


1878. 

Patterson  Bros.,  Oakland,  $895. 
'     E.  Solve,  San  Francisco,  $1087. 
I     W.    G.    Thompson,    San    Franclaco, 
1 $1175. 


Owner— County  of  Mendocino,  Uklah. )     J-  Friedman,  San  Francisco,  $1285. 
Architect— Clarence  Caulklns,  Rosen-       A.  Quandt  &  Son,  $1439. 

berg  Bldg.,  Santa  Rosa.  I     Robert  G.  Meyer,  $1747. 

-  I     GlampoUnl   &    Co.,    San    Francisco, 

4/2/46  ••  ' »1875. 

PLANNED  1  

ENLARGE  HOSPITAL  t ' 

^  Approximate  Cost  $3,00(),000  ,  2^^1 SOCIAL  AND 

SAN  FRANCISCO.   Site  bounded   by  1      DC/^Inr  ATiniMAI     RI  nr'C 

Divisadero.  Sutter,  Scott  and  Post  i     RtA.'K£Al  ION  AL  1SLXIU5. 

Streets. 


Eight-story  addition  to  Mt  Zlon  Hos- 
pital to  Increase  capacity  from  163 


4/2/46 

BIDS  OPENED 


21 


iLim^n^^i'riui^nn  sTtra^an^^lSAa^  Sacramento  County, 

apartment  house  on  Scott  St  and  ,     ^^^.^    ^  g^  between  12th  and  13Ui 

Streets. 

Heating  and  air  conditioning  in  con- 
nection with  Studio  Theater,  now 
under  construction. 

O-wTier — Leonard  Giorando. 

Architect  —  Leonard  F.  Starks,  416 
Native  Sons'  Bldg.,  Sacramento. 


Haaahoa  Elcmanfary  School 
AadilioB,  Stocktoa,  CaKf . 


BIDS:  Board  of  Eduoatlon^  Steek- 
ton  Unified  Sohool  District,  Adminis- 
tration Bldg,  Stockton,  Aprt<  2,  •  P. 
M.  Plans  by  Architect  J.  U.  Clowds- 
ley,  Exchange  Bldg.,  Stockton. 

S.  C.  Giles  ft  Co..  119  Blks^  BMg., 
Stockton. 

&  C.  Giles  a  Co.,  319  Kiks  Bldg., 
Stockton. 


John  D.  McLaughlin 

AND    ASSOCIATES 

CONSULTING   ELECTRICAL 
ENGINEERS 

1641    RUSS  BLDG.— EXbrook  5712 
920  Junipers   Serra  —   DE   10197 


Public  Works  Bldg.  Sacramento,  for  I  BIDS  OPENED  „        .        ^ 

construction  of  two  bridges,  one  _  ^.^-^^^  VALI^Y,  Nevada  Co., 
across  Robinson  Creek  and  the  other  ^*'"— ^'™«f  J-  Warner,  1103  Syca- 
across  Scott  Creek  between  one  and  more  St,  Stockton,  at  $38,150,  sub- 
two   miles    suoth    of    Upper    Lake   in    JV  ^*^ '°^y  ^'^  fo  "»«  Ne^*<*»  I"^8»- 

tion  District,  Elizabeth  Johnson,  sec- 

[  retary,  Grass  Valley,  for  construction 
of  the  D-S  canal  extension,  clearing 


Lake  County 
Work   involves: 
(li  1,500  c.y.   struc.   excav.; 

(2)  885    cy.    Class    A    portland    ce- 
ment  cone,    footing    blocks ; 

(3)  980    c.y.    Class    A    portland    ce- 
ment cone,   struc; 

(4)  377,000  lbs.  furnish  struc.  steel; 

(5)  377,000   lbs.    erect   do; 

(6)  1,300  If.  furnish  treated  Douglas 
fir  piling; 

(7)  5,810  Lf.  furnish  untreated  do; 

(8)  700  l.f ." furnish  concrete  piling; 

(9)  192   each   drive  timber  piles; 

(10)  20   each   drive   concrete   piles; 

(11)  139,000     lbs.     furnish    bar    relnf. 
steel ; 

'(12)  139,000  lbs.  place  do; 
i(l3)  910  Lf.  tee-rail  bridge  railing; 
(14)  misc.  Items  of  work. 

The  State. win  furnish  all  tee- rail 
in  connection  with  Item   (13. 

Specifications  obtainable  from  the 
above  office. 


and  earth'wiork.  The  propKjsed  work  is 
located  about  three  milee  east  of 
Grass  Valley  and  involves  approxi- 
mately 4.5  miles  of  canaL 


engineer. 
Sharon  Bldg.,  San  Francisco,  for 
construction  of  levees  for  the  pur- 
pose of  impounding  the  spoils  from 
dredging  operations  to  be  performed 
by  the  U.  S.  under  Plx)Ject  Serial 
No.    04-203-40-5. 

The  location  and  extent  of  the 
areas  on  which  the  spoils  are  to  be 
dispu.sed  are  shown  as  No.  2.  3  and 
6  respectively,  on  U.  S.  Engineer  Of- 
office  Drawing  Sheet  No.  1,  and  2, 
File  No.  14.  Division  1.  Project "  S, 
and  are  estimated  to  have  a  com- 
bined capacity  of  approx.  200.000  cy. 
when  filled  to  Elev.  plus  14.00  above 
MLLW. 

The  levees  may  be  constructed  with 
borrow  material  from  inside  the  pro- 
pu.sed  fill  areas.  Imported  borrow 
material  ot  a  satisfactory  character 
may  be  used. 

The  levee  shall  have  a  minimum 
berm  of  12  feet  and  a  minimum  top 
width  of  8  feet  and  a  side  slope  of 
the  angle  of  repose  of  the  material, 
but  not  steeper  than  a  slope  of  2  to 
1.  The  freeboard  shall  be  at  least 
one  foot  above  the  level  to  whldi 
the  areas  are  to  t>e  filled. 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  wallboard^,  plumbing, 
pipe,  nillwork,  and  other  building 
matoria's.  SALE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St.      -      VAlenda  4977 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACaCERS, 
TRUCTCS.  Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-1651. 


HELP  WANTED 


34^DAM6,  RESERVOIRS  & 
DREDGING 


34 


PURCTHASING  AGENT  for  Build- 
ing  Materials    Firm,    thoroughly   fa- 


4/2/46 

FUNDS  AWARDED 

WATER  STORAGE  RESERVOIR 

Estimated  Cost  $90,000 

i:lWOOD,  Utah. 

Construction  of  water  storage  reser- 
voir of  150,000-gallon  capacity,  to- 
gether with  a  distribution  system 
of  approximately  70,000  linear  feet 
of  2-inch  to  6-inch  pipe  with  all 
allied  appurtenances. 

Owner — Elwood  Town  Corporation,  R. 
W.  Hunsaker,  mayor,  Elwood,  Utah. 

i^ngineers — Caldwell  &  Richards,  Salt 
Lake  City,  Utah. 

The  Bureau  of  Community  Facill-  ; 
les,  Federal  Works  Agency,  2223  Ful-  j 

ton  St,  Berkeley,  Calif.,  has  awarded  ^ 

funds  in  amount  of  $3000  to  assist  in  j 

preparation  of  plans.  j 

4/2/46  •     3*  ! 

BIDS  POSTPONED  ' 

COLUMBIA     BASIN    PROJECT,  I 
Washington.- Until  April  30,  10  A.  M.  ! 
(postponed  from  April  15).  bids  will  ! 
be   received  by  the  U.   S.   Bureau  of 
Reclamation,  Coulee  Dam,  Washing- 
ton,  under  Spec.    1236,   for  construc- 
tion of  earthwork,  canal  lining,  tun-  1 
nel  and  structures,  main  canal,  sta-  1 
tlon  24  plus  00  to  station  430  plus  00,  ! 
Columbia  Basin  Project  Washington,  i 
The    work    is   situated    near    Coulee 
City,  Wash. 
Principal  items  are  as  follows: 
SCHEDULE  No.  1 
Main   Canal 
Sta.  24  plus  00  to  Sta.  93  plus  00 
(1>  15.000    cy,    common    excav.    for 

canal: 
(2)  1.240,000  c.y.  rock  excav.  for  do; 
(3j  800  cy.   compacted  embankment 

(4)  preparing  32,700  s.y.   rock  foim- 
dations  for  concrete  lining; 

(5)  5,450  cy.  concrete  in  canal  linmg 

(6)  placing    393,000   lbs.    reinf.    bars 
in  canal  lining; 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


Phone:  DElawarc  7313 


. 


!   WELDING  SERVICE 

l^ortable  (Day  or  Contract) — General  Repair 
TRAILER  CONSTRUCTION  TO  ORDER 

flansen  and  Wagner  Welding  Co. 

569  SEVENTH  STREET,  SAN  FRANCISCO 
Bus.  'Phone:  MA  9668— Res.  'Phones:  MA  9692,  EL  !»•£ 


I        ROOFING 

INDUSTRIAL  AND  COMMERCIAL   BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

•       •       • 
Estimates  gladly  submitted  to  General  Contractors  on 
-\-  any  type  new  Construction 

DONNELLY  ROOFING  CO. 
652  FULTON  St.,  SAN  FRANCISCO       -       Phone  WAlimt  WS6 


miliar  with  Lumber.  Permanent.  State  j    (7)  constructing  2,000  l.f.  of  under- 
exp.  and  salary  expected.  Reply  Box  I  drains   with   uncemented  joints; 


42,  c/o  Daily  Pacific  Builder. 

4/2-3-4-5/46 


■y/»r--i^    > 


CRAFT 

CONSTRUCTION 


HACnFIC  PO'RIiaRKCltttNr  COMPANY 

ns;roV.V;°  coASTwiDE  serWc:,,  "?";tur 


AMPLE  STOCKS  FOR  SPEEDY  DELIVERY- 

KickPlaiel 

Frank  Ashby,  iMonoging  PorlrMr 

NATIONAL  STEEL  FABRICATORS 


(8)  laying   450   Lf.   sewer   pipe   with 
cementer  joints. 

SCH£:DUL.E  No.  2 

Main  Canal,   Sta.  93  plus  00  to   Sta. 

204  plus  58  (Bacon   Siphon   and 

Bacon   Tunnel) 

(1)  1,000    cy.     common     excav.     for 


OVERHEAD  GARAGE  DOORS 


tFS'0f',1.f.  i 


:  MMfE  ca  I 


OVERHEAD  DOOR  CO. 

PtiofM  Olympk  631 2 

5420   San    Pablo   Ave.,   OAKLAND 

Phone  JUniper  4-7897 

S731   Mission,  SAN   FRANCISCO 


STEELFORMS 


STEELTUBE  CONSTRUCTION  TOWERS 
1  HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

66e  Harrison  SL  DO  55S3 


£ 


is 


GAMERSTOR  ft  GREER  LIMBER  GO. 

i  Wholesale  and  Jobbinf  Yards 

LUMBER  .  TIMBERS  -  TIES  .  FIR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 


Sar  Frsnclsco 
1800  ARMY   STREET 
ATwater  1300 


Oakland 
LIVINGSTON    STREET 
KEIloa  4-1B84 


Associated  Wood  Products  Co. 

\    Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

BwfcUij  8317         IMS  aOCTH  aT„  ■■M,j  I,  CJt 


i 


!yUESDAY,  APRIL  2,  1946 


PAILY    PACIFIC    BmLPaa 
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HDVANGElBONSTRUCTIOM  REPORTS 


D^CKS,  PIERS  & 
HARBORS 


4/2/46  ••     35 

CONTRACT   AWARDED 

PACIFIC  OCEAN  AREA.— Pollock- 
Stockton  Shipbuilding  Co.,  Stockton, 
awarded  a  negotiated  contract  by 
the  U.  S.  Navy,  Bureau  of  Yards  and 
Docks,  Washington,  D.  C,  for  in- 
art  ivation  of  dr>'docks,  Pacific  Ocean 
Area;  NOy  13531. 


35 


4/2/48 

BIDS  WANTED— TO  CLOSE 

APRIL  22,  11   A.  M. 

PIERS 

BREMERTON,    Wash.    Naval    Ship- 
yard. 
Construction    of    two    concrete    piers 
and    ten  steel    sheet   pile   moorings 
and  access  trestles;  Spec.  17430. 
Owner— Public   Works   Office,   Naval 
Shipyard,  Bremerton,  Wash. 
Specifications   obtainable  from   the 
Public    Works    Officer,   Naval    Ship- 
yard, Bremerton,  Wash.,  upon  deposit 
of  check  or  postal  money  order  for 
S30.  payable  to  the  Chief  of  Bureau 
of  Yards  and  Docks. 


approximately  46  miles  in  length,  be- 
ginning at  proposed  dam  near  De- 
troit, Ore.,  and  running  In  westerly 
direction  to  point  near  Stayton  and 
thence  northwesterly  to  Chemawa. 

Other  bids  were : 

W.  S.  Kelton,  Seattle,  $55,848. 

Sprague  &  Starbird,  Bremerton, 
$73,541. 

Beasley  &  Stoehr,  Portland,  $77,200. 

Civil  Engineering  Servicea,  Inc., 
Portland,  $84,460. 

James  Carey  &  Associates,  Seattle, 
$84,942. 

Wayne  Jaccoby,  $126,850. 


4/2/46 

BIDS   WANTED 


*  ^  1  f nrT?t^'*™*^*°°'    ^«°v«r.    Colo-    'or  insulated,   *>ab)a  range,   lOO/jWO-   to 
HUMBOLDT  CO.,  Cal.-Untll  Apr    atThe  shfnn^l^t  ^l^.^^f    k"'**"  "^  jS-ampere.  single-phase,  60-cycte,  cmt- 
94    2  P    M.    bids  will  be  received  hv  I  tr«     ♦  snipping  pomt  or  f.o.b.  cars  at  !  door    type    current   transformers    for 
the  State  Division   of  Highways    G  !  of  Th^ "l.?i'°'^'  ^^^"^  *^  ^^  °P"°°  1^**^  construction  substaUon;  six  (6) 
T    McCov    State  Highway  Eng^'ee^*  1  fLi  ^^^^^'■'    one    60-ton,    single-    5000- volt -insulated.   2400-   to  120-volt. 

?ubYic  Works  Bldg..Sacrimentr  for   S^^^  overhead  !  single-phase,    60-cycle,    outdoor    type 

ir?out35[  miles  surfacing  with  %iSJ  ll^^"iX'^%r"'.*.'^-'°°  '"i"-  I  P^^^^^i^l  transformers  for  Estes  con 

!_i <•»„!,,»  r.n  imnortPrt  Ko=^^_    1°"^    "°'°'-   ^or   the   Anderson   Ranch 

power   plant,    Boise    Project,    Idaho; 
(9)  construct   8303    s.f.   3%-ln.   cone!  the     plant     mix     surfacing     i.^^^.^^^    ±^,t}''J?:.T''^''^^^'^^  "^'^  ^  ^- '^^^  ch^^^^ 


(3)  1780  Lf.  concrete  curb  and  gut- 
ter.  Cut    No.    6   to   constr; 

(4)  7  gutter  drains  No  7  to  deliver 
to  Corp  Yard ; 

(5)  place  6  gutter  drains.  No  11; 

(6)  100  l.f.  6-in.  VI  sewer  pipe; 

(7)  2   Y   X  6  X   4   inch  VI   wyes   to 

place;  !;;,5»o,frfarin?  on  imported  basp' mo    'Z*''    """""    ^"*^   "^®   Anaerson    Kancn  ;  siniction    substation.    The  apparatus 

'''  complete*    '    '°""''    ""'^^      'iTeHarir'd'ayying^^ial'?^^^^ 


walk; 
(10)  place  6230  s.f.  5%-in.  asph.  cone. 

■pavement,  seal  coat. 
Specifications   obtainable   from  the 
above  office. 
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4/2/46 

BOND    ELECTION 

SEWER    SYSTEM 

BELVEDERE,   Martn   County,   Calif 

Construction   of   sewer   system,   most 


4/2/46 

BIDS    OPENED 
SACRAMENTO.  Calif. 


4  0 


Patrick's  Point  and  Big  Lagoon, 
I      Work    involves : 

;    (1)  181  sta.  scarifying  and  reshap- 
ing existing  roadbed; 
'    (2)  develop   water  supply   and   fur- 
'  nish  water  equipment; 

;    (3)  420  M.  gals,  apply  water; 

(4)  11,650    c.y.    import    base    mtl.; 
I   -(5)  55    tonsliq.    asph.    SC-2    pnme 


R  Fled-  ! 


ler,    3000    Broadway.    Sacramento,    at  [ 


$1896.55  submitted  low  bid  to  the  city  ^ 

of  Sacramento,  city  Clerk,  City  Hall,  j 

Sacramento,     for     improvement     of 

of    sewage   will    be   collected    from  i  alley  between     and  K  Sts.,  from  21st  ' 

Belvedere  and  all  of  It  from  Corm-  \iq  22nd  Sts.  ! 


3e—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


4/2/46  •     36 

CONTRACT    AWARDED 

SANTA  CATALINA  ISLAND,  Los 
Angeles  Co..  Calif.— N  M  Ball  Sons, 
r>4y  S  Olive  .«?t.,  Los  Angeles,  at  $96,- 
125  submitted  low  bid  and  awarded 
contract  by  the  Santa  Catalina  Is- 
land Co..  606  S  Hill  St..  Los  Angeles. 
March  22.  for  surfacing  present  nm- 
way  with  bituminous  mix  and  In- 
stalling electric  ducts  for  future 
lighting  system.  Buffalo  Springs  Air- 
port, Santa  Catalina  Island. 

Plans  w«o  prepared  by  A.  H. 
Benedict,  consulting  engineer,  606  S 
Hill  St..  Los  Angeles. 

Bids  were: 

N.  M.  Ball  Sons.  $96,125. 

Clyde    Wood,    Inc..    $108,046.25. 

J.  E.  Haddock.   Ltd..   $172,387.25 

37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 

4/2/46  •     3  7 

CONTRACT   AWARDED 

COLORADO-Big  Thompson  ProJ., 
Colo. — Loudermilk  Bros..  Denver,  at 
$1,864,822  awarded  contract  by  the 
Bureau  of  Reclamation.  Denver,  for 
the  construction  of  excavation  and 
cone,  lining.  Rams  Horn  and  Pros- 
pect Mountain  tuhnels.  power  canal 
No.  1,  Colorado-Big  Thompson  Pro.1., 
Colo.;  Spec.  No.  1167.  The  work  is 
situated  from  one  mile  south  to 
four  miles  southwest  of  Estes  Park, 
Colo. 


thian   and   Hilarita,   procesed   in   a 
central    primary    treatment    plant, 
and    then    disposed    of    through    a 
main   line  to   Blanding's   Point. 
Owner — City  of  Belvedere,  c/o  H.  A. 
Estabrook,  Corinthian  Island,  Bel- 
vedere. 
Engineer — Clyde  Chas.  Kennedy,   604 
Mission   St.,   San   Fraacisco. 
The  city  of  Belvedere  will  hold  an  j 
election  April  9  on  a  proposal  to  Is-  I 
sue   bonds   in   amount   of   $160,000   to  | 
finance  above  construction.  i 


coat; 

(6)  250   c.y.    sand    prime   coat; 

(7)  58  tons  asph.  emulsion  seal  coat 

(8)  590  tons  screenings  seal  coat; 

(9)  5,200   tons   min.    agg.   plant   mix 
surfacing ; 

(10)  260  tons  pave  asph,  do; 


stalled  by  the  government.  No  charge  [  tions    to   prospective  bona   fide    bid 
for    copies    of    the    specifications    to    ders ;  to  others,  $1.50,  not  returnable. 

prospective  bona  fide  bidders ;  to  oth-  >  i 

ers,   $2,  not  returnable.   For  particu-  '  4/2/46  [  ••     4S 

lars,  address  the  Bureau  of  Reclama-  i  NOTICE  OF  SALE  i 

,  tion,  Denver,  Colo.  ,      MONTEREY  COUNTY,  Calij'.— Un-  1 

'i/o/^«  *"  ^^^^  ^5-   ^^  ^   ^■'  b*ds   Ivill   be 

llfi}^ .  86    43    receivedS.  by    the    State    Division    of 

I     ^yy,'^'^"'"^^  I  Highways.  U  H.  Gibson,  district  en- 

COLUMBIA    BASIN    PROJECT,  ;  gineer,    60    Higuera    SL,     Saik     Lul« 

I  vyashmgton.— Until  May  2,   2   P.   M.,  j  Obispo,  for  furnishing  one  8-t(>n  tan- 
bids    will   be   received   at   the   office    dem  2-wheel  roller  for  approxi|mately 
of  the  Bureau  of  Reclamation.  Den-  j  20  days'  use  in  Monterey  County, 
ver,  Colo.,  for  furnishing  and   deliv-        Specifications   obtainable  fri)»m  the 
ermg  f.o.b.  cars  at  the  shipping  point  '  above  office. 
or  f.o.b.  cars  at  Odair,  Wash.,  at  the  1 


te^,  and  a  report  of  approved  modrt 
tests  as  prescribc-d  by  paragraph  S4 
of  the  specifications,  and  (b)  bix 
vertical  -  shaft,  centrifugal  pumps, 
each  having  a  capacity  of  not  1«M 
than  767  cu.  ft,  per  second  at  a  pump- 
ing head  of  197  ft  and  a  speed  of  180 
r.p.m.,  for  Installation  In  the  Delta- 
Mendota  pumping  plant.  Central  Val- 
ley Project,  California.  The  pumpa 
will  be  direct-connected  to  sjTichro- 
nous  motors  which  will  be  supplied 
under  another  contract.  All  of  tha 
apparatus  will  be  installed  by  tha 
government. 


The  work  involves; 


11     75  each  ^move   and   reset  ner-    k^^^^"  °^  ^^^  ^*'***^'*'  °^«  «*««!  work  *  4/2/46 
(11)  75   eacn    remuvo _Af?^'^   P«*^- ! barire.    w  thout    revolving-    pr»n*»   Andio.ncr 


43 


,fr«f^a:fr  concrete  ..dewam  an.,  ^T'cuVS^'maSIrs^"'''  P"- i  gf  Wl^.ThreTr  ".^^oTJ  SS  i  "'T°#H^Sr"cSuNTT,    CMU.^UnU, 


aprons,  remove 

(2)  21  lin.  ft  fence  to  remove; 

(3)  173  cu.  yds.  excavation  and  ^rad-   above  officf 

Ing;  i 

(4)  1  f lusher  manhole  to  remove;       '4/2/46 


Specifications   obtainable  from  the  1  f°v '"^^^•,  maneuvering    lines,    swivel    April  8.  2  P.  M.,  bids  will  be  received 
^  fair    lea  18,    sheaves,    window    glass,  ;  by   the   State   Division  of   Hig|hways, 


4/2/46 

BIDS  POSTPONED 


•• 


RIO  GRANDE  PROJECT,  New 
Mexico— UntU  April  24,  2  P.  M.  (bid 
opening  date  postponed  from  April  4), 
bids  will  be  received  at  the  office  of 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Engle.  Las  Cruces,  Ala- 
mogoitio  and  Socorro,  N.  M.,  at  tha 
option  of  the  bidder,  three  sets  of 
carrier  -  current   telephone  apparatus 


insulating  material,  transit  linlni  and    1657  Riverside  Dr.,  Redding,  folf  rental    ^°^  InsUllaUon  in  the  Elephant  Butte 
f  fastenings   and   lavatory  for   control    of  one   truck   crane  with  shovel  at-    Po^er  P^a^t,  tbe  Las  <-J""ces^fi*3>sta- 


cabin,    for   maintenance    of    spillway    tachment,  10-ton  capacity,   H-tcu.  yd. 
Inicket.   Grand   Coulee   Dam,   Colum-    bucket,  gasoline  or  diesel  engirie  pow- 


,  ^^ProTp^rNo   FAC  F?"  fw^  "ot    returnable.    For    particu- 

^""^^  ^  ?r  m     SofctSX     Piini  '  '^'■■^'  ^^d'^^^  the  Bureau  of  Reclama- 
i^"?  _^--J?„ifI'    "trfl.'^tilS.^^l^ion.  Denver,  Colo. 


38-- ELECTRIC  LIC|HTING 
TRANSMISSION  LINES 
EQUIPMENT 


(5)  3   gutter    drains    cut   No    11    to    BIDS  WANTED 

(8)  1  jBBanhole  to  construct;  highway    projects    m    Bannock    and   pg^^       ^ona  fide  bidders-  to  other*. 

4/2/46                                                .•    39     '''  ''  ^'^^^  "•  ^'^P^^^^r  ^°^' =  t.  '  ^\"^.  T^'t^^^'^rvV^^"'!^.:   S  Vol  "Jetimabl'e'^For'^p^rti'cu  • 
4/2/46  ""     3»    (iQj  j^20    cu    yds.    class    D    concrete ■'   *"*  T^r-r^toois  ivo.  *A(,.Trn  an  ta\    .  f 

^•ps.^t^l^^     ^   ,        ,        ,      ^  pavement  eariy  hardenlrg.  , 

SAN  FERNANDO,  Los  Angeles  Co.,    (^^     q^^^^  .  j^      Fielder      Sacramento,    and  specifications  are  available  from  _ 

Calif  .—Until   April   9,   2    P.    Ml,    bids  j         jjgQg  55  i  t^e  above  office  or  from  the  district ! 

will  be  received  by  the  U.  S.  Depart- i  (B)   ^    Teichert  &  Son,   Sacramento,    engineer    office,    Pocatello,    for    the   l^.^;!!*... .  *     ** 

ment  of  Agriculture,  Division  of  Pur-  j         $194985  i  Bannock    County    Job    and    Lewiston  ^'°S  WANTED 

chase.  Sales  and  Traffic,  Washington  I  (C)    LeoG    Lent;    Sacramento,   »1,-    for  the  Latah  County  job.   upon  de- '    ^^^^^^^^      RAPIDS      PROJECT, 

25.  D.  C,  under  Inv.  515-46  for  con-  )         97334     "  'posit  of  $5.  A  guaranty  in  5%  to  ac-  i  Montana.— Until    April    30,    2    P.    M., 

struction  of  Irrigation  system  at  Soil    /r\<    tt.'  iji    xinHnpH     (^nf^rampnto    12-  '  oomnnnv  all  bids  1  bids  will  be  received  by  the  U.  S.  Bu- 

^^\foJ-  "•"**"*•   Sacramento,   91.    .  <^°"?If  °y  ^e^^^^  reau   of   Reclamation,   Denver.   Colo.,  I  men ts  and  tax-supported  Institutions. 

(D)  I     Bannock  County  '(FAG-FG-60  (8)— '""'*«'"  Sp«c.  1276  for  furnishing  and  [April  9  and  10;  veterans,  April  11  and 

1.10  ;  Consists  of  construcUon  of  a  378-ft  ( delivering  f.o.b.  cars  at  the  shipping  1 12,    and    dealers,    April    29    through 

50   steel    and    concrete    overhead    struc-  1  P°^°'^  °^  ^■^■^-  cars  at  Fallon,  Mont,    May  3. 


Conservation    Service    Nursery,    San 
Fernando. 

Specifications  obtainable  from  the 
above  office. 


Specifications   obtainable  fri|)m   the 
above  office. 

,  4/2/46  I  ••     43 

1  NOTICE  OF  SALE 

I      SAN     FRANCISCO. —War    Assets 

I  Administration,  Consumer  Go<>d8  Di- 
vision. 30  Van  Ness  Ave..  San  Fran- 
cisco 2,  announces  sale  of  motor 
vehicles,  located  in  Califomlla  and 
Nevada,  for  federal  agencies,  Mon- 
day, April  8;  state  and  local  govern 


tion  and  the  Alamogordo  substation, 
Rio  Grande  Project,  New  Mexico; 
Specification  1218.  The  apparatus  will 
be  installed  by  the  government  NO 
charge  for  copies  of  the  specif icationa 
to  prospective  bona  fide  bidders ;  to 
others,  16.75,  not  returnable.  For  par- 
ticulars, address  the  Bureau  of  Rec- 
lamation, Denver,  Colo. 


4/2/46  •     89 

FUNDS   AWARDED 
WATER  SYSTEM      Est.  Cost,  $23,300 
HEBER  CITY.   Wasatch  Co.,   Utah. 
Improvements  to  the  culinary  water  i 

system.  ' 

Owner— Heber  City,   Ralph  F.   Giles 

Mayor,   Heber  City. 
Engineer — Hugo   Price,   Provo,    Utah 

The   Bureau   of   Community   Facil-  1 4/2/46 


(A) 
*.10 
.35 
1.00 
8.00 


(1) 

(2) 

(3) 

(4)..... 

(5) 16.00 

(6) 1.25 

(7) 10.00 

(8) 4550 

(9) 2.25 

(10) 12.50 


(B) 

$.10 
.25 

1.30 
10.00 
15.00 

1.25 
10.00 
50.00 

2.25 
12.50 


(C) 

$.12 
.50 

1.30 
10.00 
1500 

1.30 
10.00 
60.00 

2.50 
12.50 


1.55   ture  over  the  Union  Pacific  Railroad  I  ^*  ^^®  option  of  bidder,  one  motor- 

2.50   near  Topaz  on  U.  S.  20  North.  (driven   pumping  unit  for  installation    4/2/46 

14.00        Latah  County  (FG-75  (4)— Consists  *  ^"  ^^«  Fallon  pumping  plant  Buffalo  ,  BIDS   WANTED 

1.25    of     constructing    a     126-f t.    concrete  I  I^apids  Project,  Montana.  The  pump-  ,     CENTRAL     VALLEY     PR(!)JECT, 

5.50   bridge  widening  the  W.  I.  &  M.  Rail-    ^"S  ""'<^  *'*"  ^^  Installed  by  the  gov-    California.— Until  May  6,  2  P.  M.,  blda 

65.00   road  overhead  and  widening  and  sur-    emment.    The    specifications    do   not    will    be    received    by   the    Buneau    of 

2.50   facing  0  567  mile  of  P.  S.  95  between    contain    a    provision    for    liquidated    Reclamation,  purchasing  agent.  Room 

12.65    Potlach  Junction  and  Viola.  i  damages    for   delay.    No    charge    for    416,    U.    S.   Customs    House.    Denver. 

.  i  copies  of  the  specifications   to  pros-  ,  Colo.,  under  Spec  1192  for  furbishing 

'  4/2/46  ••40   P^ctive  bona  fide  bidders ;   to  others,  ,  and  delivering  f.o.b.  cars  at  thie  ship- 

*     *^   CONTRACT  AWARDED  '^^'    °o^    returnable.    For   particulars,    ping   point  or   f.o.b.    cars    at    Tracy, 

SAN   BERNARDINO  CO.,   Calif .—  ' ^^^dress  Bureau  of  Reclamation,  Den- ,  Calif.,    at   the   option    of   the   bidder, 

'^  '  ithe  following   (a)   assembly  pind  de- 

1  tail  drawings  as  prescribed  by  para- 
I    26    graph  33  of  the  specifications^  model 


itles,   FWA,   2223   Fulton   St,    Berke-:B1DS  WANTED  _ 

ley,  Calif.,  has  awarded  funds  in  the  '     SACRAMENTO,  Calif.— Until  April  jyiati'ch    Bros..    Box    390,    Colton,    at  >«r.  Cola 

amount  of  $670  to  eisslst  In  prepara-  j  19,  5  P.  M.,  bids  will  be  received  by  -^^g  203  75   awarded   contract   by   the  '  

tion  of  plans.  [the    Sacramento    City    Council,    city  g^^^'g   Director  of   Public   Works,   C.   4/2/46 

clerk.  City  Hall,  Sacramento,  for  Im-  -^     Purcell     Sacramento,    for    about ,  TO  START  CONSTRUCTION 


4/2/46  ••     a 

CONTRACT   AWARDED 

CENTRAL  VAT  J. FY  PROJECT, 
California.— Bethlehem  Pacific  Coast 
Steel  Corp..  20th  and  Illinois  Sts.,  San 
Francisco,  at  $75,412.90,  awarded  con- 
tract by  the  Bureau  of  Reclamation, 
purchasing  agent  Room  400  U.  S. 
Customs  Bldg.,  Denver,  Colo.,  under 
Spec.  1160  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Coram  and  at  Red- 
ding, Calif.,  at  the  option  of  the  bid- 
der, fabricated  structural  steel  fof 
the  230-kv.  switchyard,  Shasta  power 
plant,  and  230-kv.  switchyard  and 
230-kv.  transformer  circuits,  Keswick 
power  plant,  Kennett  Division,  Cen- 
tral Valley  Project,  California.  The 
structures  will  be  erected  by  the  gov- 
ernment The  specifications  do  not 
contain  a  provision  for  liquidated 
damages  for  delay. 


4/2/46 

FUNDS  AWARDED  'No.  6. 

SEWER  SYS.  Est.  Cost,  $110,842  I     The  work  involves: 


39Jprovement   of   Swanston   Palms   Unit   57  mUes  of' grading  and  paving  with  i      LOS     ANGELES,    Calif .  — Western 


•• 
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4/2/46 
COMPLETE  BIDS 

ALAMOGORDO,  N.  M— Reynolds 
Electric  &  Engineering  Co.,  El  Paso, 
Texas,  submitted  the  low  bid  to  the 
Bureau  of  Reclamation.  Denver,  Colo., 
March  15,  at  (la)  $159,659.59,  (lb) 
$158,920.50.  (2a)  $178,621.44,  (2b)  $182,- 
083.41.  for  the  construction  of  (1)  the 
Alamogordo-Holljrwood  and  (2)  the 
Elephant  Butte-Socorro  115-kllovolt 
transmission  lines.  Rio  Grande  Proj- 
ect, New  Mexico;  Specification  1170. 
The  work  Is  situated  in  approximate- 
ly the  central  portion  of  the  State  of 
New  Vexfco. 

The  bids  were  taken  on  the  follow- 
ing basis:  (a)  aluminum  conductor; 
(b>  copper  conductor. 
The  total  bids  submitted  were: 
Reynolds  Electric  &  Engineering 
Co.,  (la)  $159,659.59.  (lb)  $158,920.50, 
(2a)  $178,621.41,  (2b)   $182,083.41. 

H.  H.  Walker  ,Inc.,  Lo  sAngeles, 
(la)  $165,769.70,  (lb>  $166,582.10.  (2a) 
$228,738.  (2b)  $229,838. 


SOMERTON.  Yuma  Co.,  Calif.  • 

Improvements    and    developments    to  ' 
sewer  system,  Incl.   various  collec-  i 
tion    lines    within    the    town    limit,  j 
oxidation    bed   and   chlorinator. 
Owner — City  of  Somerton,  J.  M.  Greer 
Mayor,   City   Hall,   Somerton.  | 

Engineers — ^Hedman,     Ferguson     and 
Carllle,    Phoenix.  j 

The   Bureau   of  Community  Facil-  | 
Ities.   FWA,   2223   Fulton   St,   Berke- 
ley,'Calif.,  has  awarded  funds  in  the 
amount  of  $4750  to  assist  In  prepara- 
tion  of   plans. 
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(1)  43  lin.  ft  curb  alone  to  take  out; 

(2)  3799    cu.     yds.     excavation    and 
grading ; 

(3)  581  cu.  yds.  fill  grading; 

(4)  5  old  gutter  drains  to  deliver  to 
corporation  yard; 

(5)  16  gutter  drains  cut   No.  11   to 
place ; 

(6)  4    manholes    to    reconstruct    to 
grade; 

(7)  10   manholes    complete   to    con- 
struct ; 

(8)  1747  Un.  ft  8-in.  V.I.  sewer  pipe; 

(9)  851  lin.  ft  6-ln.  V.L  sewer  pipe; 

(10)  7    6x6x4-ln.    V.L    pipe   wyes    to 
place ; 

(11)  17  street  monuments  to  place; 


SUB  -  BIDS  WANTED 


Portland    cement    concrete   and    con-  ■  Defense  Housing  Co.,  1041  E.  Green  1 

structing   relnf.    concrete    bridge    be-  j  St,    Pasadena,   will  start  work   soon  ; 

tween  Vineyard   Ave.   and  Etiwanda  !  on    the    construction    of    a    new    all- 

Ave.,  San  Bernardino  County.  { rental  housing  project  to  accommo-  1  5as««5«j5i:«i^«s;a3a«?5;5^!tfte?^5i5:«^«^^ 

—  [date  1000  families  m  furnished  apart-  1  General  contractors  desiring  sUb-bids  oo  any  job  are  Invited  to  make  known 

•^  i  ments   on   a   62-acre   site   at   Avalon  !  their  requirements   In  this  odiumn.    There  Is   no  charge   for  this   eervloa. 
'  i  Blvd.  and  234th  St,  Wilmington  dls-  ' 


Machinery  &  Material 
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4/2/46 

BIDS  OPENED 

PORTLAND,  Ore. — General  Engi- 
neering Co.,  Centla  Bldg..  Seattle,  at 
$47,814.  submitted  low  bid  to  Bonne- 
ville Power  Administration,  1300  NE. 
Union  Ave..  Portland.  Ore.,  under 
Inv.  3605  for  surveying  location  of 
Detrolt-Chemawa    transmission    line, 


4/2/46 

FUNDS    AWARDED 

SEWER9  Fst.   Cost,    $83,200  Ul2)  6408  lin.  ft.  curb  and  gutter  No. 

RATON,  Colfax  Co.,  N.  M.  i  13  to  construct; 

Construction  of  sewer  facilities,  incl.  1  (13)  28,836  sq.  ft.  3% -in.  concrete  side- 
disposal     plant    and    outfall    lines,  i  walk  to  construct; 
and    relocation    of    existing    sewer  j  (14)  3308  tons  asphaltic  cement  pave- 
llnes.                                                           '           ment  seal  coat  and  screenings ; 
Owner— City  of   Raton,  City  Hall,   J.  I  (15)  20  im.  ft  concrete  curb  and  gut- 

R.   Bastler,  Mayor,  Raton.  j  ter  alone  to  construct; 

Engineer  not  selected.  (16)  1   6x8-in.   6-m.   V.I.   pipe  tees  to 

The  Bureau  of  Community  FaclU-  '  place; 

ties,    FWA,    2223    Fulton    St.,    Berke-  j  (17)  42  cu.'yds.  6-ln.  concrete  to  place, 
ley,  Calif.,  has  awarded  funds  in  the  :  includln  gexpanslon  joints ; 

amount  of  $3,200  to  assist  in   prep- 
aration of  plans. 


NEWS  INDEX 

For  convenient  referenoe,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        44 


trict,  for  the  Avalon  Village  Co,  Of 
'the  1000  units,  -500  will  be  single 
I  apartments  and  the  other  500  double 
!  apartment^ ;  all  apartments  to  be 
I  furnished  and  provided  with  a  cook- 
'  ing  range  and  refrigeration  units. 
'■■  Total  estimated  cost,  $4,500,000. 
I  The  Western  Defense  Housmg  Co. 
iwill  take  bids  In  about  a  week  for 
!the  site  development  work,  including 
I  street     paving,     curbs,     gutters     and  '  p^p^y  Bldg.  Addition,  Embarcadero,  San  Francisco;  Bids  open  April  4,  2  PM. 

cross-gutters.  .     t...     *  i      Peter  Sartorio,  262  Clementina  St,  San  Francisco   (GArfleld  83«D. 

I     Plans  were  prepared  by  Architect  j ^ , 

John  N.  Douglas,  1941  E.  Green  St.,  ,  |,,j.,,fl^,j.Q3^,g    gldg^    35th    and    Telegraph,    Oakland;     No    definite    bid 


Office  and   Lab.  Bldg.  and  Indust^hif  Relations  Bldg.,  California  Researoh 
Corp.,   Richmond;    Bids  0||>en   April   12 
E.   S.   McKlttrick  Co.,   610  16th   Street   Oakland    (TWln   Oaks   5070) 
Swlnerton  &  Walberg  Co.,  2l25  Bush  St,  San  Francisco   (GArfleld  2980) 
Barrett  &  Hilp,  918  Harrison   Stre  et,   San  Francisco    (DOuglas  0700). 
M.  &  K.  Corp.,  200  Ftoanclal  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Carrico  &  Gautler,  365   Oceisin   Avenue,   San   Francisco    (JUnlper   4-8081) 
Moore  &  Roberts,   693  Misfillon   St.,   San  Francisco    (GArfleld  8579). 


Pasadena 


42—  MISC.  SUPPLIES  AND 
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opening   date  set 
A.  Famell  Blair,  No.  9  MaHn  Street,  San  Francisco  (YUkon  0390) 
R.   A.  CuUen,  478  Jackson   St,   San   Francisco    (SUtter  1951). 


40—' 


STREETS  AND 
HIGHWAYS 


BIDS  WANTED 

4/2/46  ••42 

SAN    FRANCISCO.— Until    Apr.    17,  |  4/2/46  ••48 

2  P.  M.,  bids  will  be  received  by  the!  BID   OPENED 
U.  S.  Treasury  Dept.,  821  Market  St,  I      SACRAMENTO,  Calif. — A.  A.  Ties- 


I  Medical  Bldg.,  Summit  near  3lOth  St.,  Oakland;   Bids  open  April  11,  11  A.  M. 
I     A.  J.  Hopper  Co.,  243  Langton  St,   San  Francisco   (MArket  7070). 


4/2/46 

BIDS   WANTED 


(18)  2  8-ln.  flushers  cut  No.  15; 

(20)  Lt'^lec\ro^^er"svs"tli2°'  ^^'  '  under  Inv.  SF-2902-46  for  galvanized  ,  ,au,    1220    Eastshore    Highway,    Ber 

^  specif icaUonso^^^^^^^  from  the  !  ^"J«f-/  '^^  ^an  Francisco  and  LoslKeley     at    $19.40;    $5    per    hour    for 

aKnvo  off lp«»  Angclcs.  |  spreading,  submitted  only  bid  to  the 

aoove  oiiite.     ,  state   Purchasing  Agent.   Sacramen- 

4/2/46  •     •     *  aito,  under  Quot  44433,  Req.  12191. 

•     40    BIDS  WANTED  • 

1      SAN    FRANCISCO.— Until   Apr.   17,  I 


Moore  &  Roberts,  693  Mission   St.,   San  Francisco    (GArfleld  8579). 
Anderson -Haglund,   Inc.,  2^9  4l8t   St,  Oakland   11   (OLymplc   tlOS). 


14/2/46 


4  0|FUNDS    AWARDED 


1 4/2/46 


STREET TmPTS.   Est   Cost,   $241,572    2  P^  M-.  bids  wiU  be  received  by  thelB,Ds  WANTED 
SACRAMENTO,  Calif.— Until  April  ,  gREYBULI..,  Big  Horn  Co. 


43 


NATURAL  GAS  h  now  working 


19,  5  P.  M.,  bids  will  be  received  by  I  street    improvements,    incl.    grading 
the    City    of    Sacramento,    City    Hall,  j     and   paving,    curbs    and   gutters. 


it    «241572    2  P.  M.,  bids  will  De  receivea  oy  me  IbIDS  WANTED  /*  « 

Wvo  U.  S.  Treasury  Dept,  821  Market  St.  I      kp^MMLING,    Colo. -Until   April  I      fOr   VOU   Ut   nCW 

".    grading '  under    Imv.    SF-2901-46   for   markmg   23,  2  P.  M.,  bids  will  be  received  by  I     •'  -^ 


Sacramento,    for    improvement    of    H    Owner — Town    of    Greybull,    Geo 
Street  from  Monterey  Terrace  to  53rd  1     Clark,   Town   Treasurer 
Street 


hatchets,!  fob   San  Francisco 


•• 


Work  involves: 

( 1 1  402  c.y.  excav.  and  grading ; 
(2)  15  c.y.  fill  gradmg; 


i  the    U.    S.    Bureau    of    Reclamation,  i 

'  Denver,    Colo.,    under   Spec.    1270   for  j 

**  •  furnishing  and  delivering  f.o.b.   cars  i 

at  the  shipping  point  or  f.o.b.  cars  at  > 


4/2/46 

Engineer— T.  H.  Baldwin,  Cheyenne       B'DS  WANTED  _ r-t— -o  r 

,  The  Bureau  of  Community  Facili-  i  PH:(^ENIX,  Ariz.— UnU  April  15,  2  Kremmling  and  Loveland,  Colo.,  one 
.ties  FWA  2223  Fulton  St.  Berke- '  P-  M.,»  bids  will  be  received  by  the,^,  200-kv-a.,  66,000  to  2400/7200-14,- 
i  ley,' Calif.,  has  awarded  funds  in  the  U.  S.  Bureau  of  Reclamation,  ^^f^y®^  i  400-volt,  single-phase,  60-cycle,  oll- 
!  amount   of   $8,705   to   assist   in   prep-    Colo.,  under  Inv.  7237-A-l  for  115,000 .  jj^jj^g^sed.    uelf -cooled,    outdoor    type 

aration  of  plans. 


COST 


^^ 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  op)erations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

MOBILE 

MOVES  AND  LOADS 


4/2/46 

BIDS   WANTED 

SACRAMENTO,  Calif.— Until  April 
19,  5  P.  M.,  bids  will  be  received  by 
the  City  of  Sacramento,  City  Hall, 
Sacramento,  for  Improvement  of  al- 
ley between  U  and  V  Sts.,  from  22nd 
to  23rd  Streets. 

Work  involves : 

(1)  remove  70  l.f.  hedge; 

(2)  176  c.y.  excav.  and  grading; 

(3)  13  c.y.  fill  grading; 


lin.  ft  5/16-mch  diameter,  3-wire  gal-    transformer   for   use   as    a    spare   at 

'  vanlzed  wll-e  strand,  etc.,  f.o.b.  ship-  :  ^he  Shadow  Mountain,  Troublesome,  1 

ping  point  and/or  Phoenix,  Ariz.,  and/  1  Qranby  or  Hot  Sulpher  Springs  sub-  : 

4  0   or  points  between  Phoenix  and  Tuc-  ;  stations ;   two   (2)   2400-volt  72-kv-a.,  < 

'son,  Ariz.  j  single-phase,    60-cycle,    oil-immersed,  , 

I  automatic,   induction  voltage  regula-  ; 
••     40  ;  tors,  suitable  for  outdoor  service,  for 
i  Estes    construction    subststlon;    two 


4/2/46 

'  ^'a°^^SS5ISo.  N   M.-UnUl  April  ;  (2)     157-^  ^-P^t  i 

15,  2  P.  M..  bids  will  be  "-eceived  by  [p;^|'«J57    •  construcUon  sub- 

ithe   u.    s-    «"«•«»"  ,°^^^^^^^g?\"?„";,s^^^^^^^ 

'  Denver,  Colo.,  under  Inv.  C-8562-A  for  ;  single-throw,  outdoor  type  oU  j 

13,000    suspension   type,    high -voltage  ,  ^^PfJ^  brokers   foi^  Estes  construe-  ' 


42 


— „  „.  insulators  f.oJb.  shipping  point  and/or  ,-.^^-^^^^^^^.^^.    ^^^^^   ^g^    5000-volt- 

(4)  1  manhole  reconstruct  to  grade;    Alamogordo.  N.  M,  ' 

(5)  place  2  gutter  drains.  No  11; 
<6)  12  l.f.  6-ln.  VI  sewer  pipe; 

(7)  place  96  l.f.   con<*   curtain  wall; 

(8)  16%x6x"20-ft    expansion    joint; 

(9)  120  c.y.   Class  D  concrete  pave- 
ment,  early   hsirdening. 


SCOOP 

SCOOPS  . . .  LIFTS  . . 


BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

MIJX^ERMOBILE 

PORTABLE  gONCRETE  AND  ELEVATING  PLANT 
'  For  Complete  Information  Call 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS    •  READY  MIXED  CONCRETE 


' 4/2/46 

BIDS  WANTED  j 

i     MEDICINE  BOW,  Wyo.— Until  Apr.  I 
15,  2  P.  M.,  bids  will  be  received  by  • 
I  the    U.    S.    Bureau    of    Reclamation, 
Specifications'  obtainable   from  the    Denver,  Colo.,   under  Inv.  C-22,349-B  , 
above  office.  '  for  1000  suspension  type  high-voltage  I 

I  Insulators,  f.o.b.  shipping  point  and/ 

4/2/46  •     •     4  0  '  or  Medicine  Bow,  Wyo. 

BIDS    WANTED  !  

ORANGE    COUNTY,     Calif.— UnUl 
April   25,   2    P.    M.,   bids   will   be   re-i4/2/4<> 


Classified  Advertising 


HELP  WANTED 


•  •     42 


LUMBER    YARD    FOREMAN    and 
ASSISTANT    MANAGER     Must    be 
IDS  WANTfeu  „  i  experienced.     Ex-serviceman    prefer- 

ways,   G.    T.    McCoy,    State    Highway,      BRUSH,    Colo.— Until    April    15.    2  ,    ^|     ^^^^  opportunity  for  advance- 
Engineer,    State    Bldg.,    Los    Angeles,  ;  P.    M.,    bids   will   be   received   by   the  j  ^^^^     Phone   YUkon   1372. 


celved  by  the  State  Division  of  High-  !  BIDS  WANTED 


Foot  of  23rcl  AvenHc 


OAKLAND       KEII09  3-5225 


for  about  2.3  miles  resurfacmg  with  ;  U.  S.  Bureau  of  Reclamation,  Denver, 
plant    mix    surfacing    and    widening  :  Colo.,  under  Inv.  F-46,145-A  for  16,000  j 
shoulders  with  Imported  borrow  smd   suspension  type  high-voltage  insula-    , 
applying    bituminous    surface    treat-  ,  tors,     f.o.b.     shipping     point     and/or  I 
ment  thereto  between  Los  Patos  Ave.    Brush,  Sterling  and  Holyoke,  Colo, 

In    Sunset    Beach    and   2nd   St.,    Seal  I  

Beach,  Orange  County.  4/2/46  ** 

Work    Involves:  I  BIDS   POSTPONED  »_,,,-- 

(1)  4,500  tons  Import  borroy;  DENVER,   Colo.— Until  April   15,  2 

(2)  250  tons  liq.  asph.  SC-3  bit.  surf.  'p.  M.   (postponed  from  April  3),  bids 
treatment ;  will  be  received  by  the  U.  S.  Bureau 

(3)  30,000  s.y.  prepare,  mix  and  shape   of  Reclamation,  Denver  2,  Colo.,  un- 
surf.,  bit  surf,  treat;  jder  Inv.  A-20.413-B  for  13  each  200,- 

(4)  7,300   tcps    plans    mix   surf.,    base,ooo-lb.  compression  testing  machines, 
;  course;  ! f.o.b.    shipping   point  and/or    (one  to 

(5)  2,500   tons   plant   mix   surf.,  surf.  |  each   of   the  following  destmatlons) : 

course;  i  McCook,    Neb.;    Billings    Mont     Bls- 

(6)  55   tons    rock   dust;  mark.    N.    D.;    Hot    Springs,    S.    D.; 

(7)  23  tons  asph.  paint  binder.  Thermopolls.  Wyo.;  Coachella.  CaUf.; 
Specifications  obtainable  from  the'^cAllen,  Texas;  Monte  Vista,  Colo. ; 

office   of   the   State   Highway  Engl-    Kingman,  Ariz.;  Idaho  Falls,  Idaho; 

neer,  Public  Works  Building,  Sacra  -  ■' 

mento. 


(to  4/4/46) 


POSmON  WANTED 


QUANTITY  SURVEYOR,  ARCH  , 
DRAWING,  ESTIMATING.  FIELD 
SUPERVISION.  Have  20  yrs.  exp. ;  } 
want  connection  w^lth  contractor,  > 
painting  contractor  or  home  builder  j 
in  San  Francisco.  Phone  JU.  4-2499  ■ 
or  reply  Box  43,  c/o  Dally  Pacific  ; 
Builder. 


4  U 


Specifications   obtainable  from  the 
above  office. 


4/2/46 

BIDS  WAtJTED  14/2/46 

RIVERSIDE  COUNTY,  Cal— UnUl  3,05  WANTED 
April  25,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  Hlgh- 
wavs,  G.  T.  MCCoy.  State  Highway 
Engineer,  State  Bldg.,  Los  Angeles, 
for   about   10.4   miles   surfactog   with 


•• 
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LOVELAND,  Colo.— UnUl  April  18. 
2PM     bids  will  be  received  by  the 
IT   S   Bureau  of  ReclamaUon,  Denver, 
Colo:,  under  Spec.  1268  for  furnishing 
_.    .  and  delivering  f.o.b.  cars  at  the  ship- 

road  mix  surfacing  and  applytog  seal  ■  pj^g  point  or  f.o.b.  cars  at  Levelled 

coat  thereto  between  6  mlleseast  of    golo.,  at  the  oP"°°  °' JJ*  ^l^'*?'  °?; 

—  09,000-volt,    800-ampere,     3-poie, 


Desert  Center  and  Hopkins  Well,  In 
Riverside  County. 
Work    involves : 
j  (1)  13,400    c.y.    min.    agg..    road    mix 
I         surf. ; 
'  (2)  1,135   tons   liq.   aaph.,   SC-3  or   -4 

road  mix  suriF. : 
j  (3)  10.5  miles  mix  and  compact  road 
I         mix  surf.; 

!  (4)  165    tons    asph.    emulsion,    prime 
coat  and  seal  coat; 
Specifications  obtainable  from  the 
office   of   the   State   Highway   Engi- 
neer,  Public  Works  Buildfhg,  Sacra- 
mento 


ilnele-throw,  outdoor  type  power  clr- 
eui  tbreaker  with  automatic  reclos- 
toe  equipment.  The  apparatus  will  be 
installed  by  the  government.  No 
charge  for  copies  of  the  sp^lcationa 
to  prospective  bona  fide  bidders;  to 
others.  10.75,  not  returnable 

4/2/46  ••43 

PLANT  BOISE  PROJECT,  Idaho.— 
UntU  May  2.  2  P.  M^  bide  will  ba 
received  at  the  office  of  the  Bureau 


FOR  SALE 


coj^TrtACTORsns  u  R  pcur 

EQUIPMENT 
TRUCK  CRANE.  P  &  H  TRENCH- 
ER, COMPRESSORS,  two  30  CATS. 
LO(5GING  DOLLY.  GAS  TRUCK, 
PLASTER  MIXER,  etc.  McQuIre  * 
Hester,  796— 66th  Avenue.  Oakland; 
■Phone  TRinldad  7676.         (to  4/12/46) 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

FaeiUtica  for  pip«  bendinf 
and  manaitflds 


WHte  for  PrI 


Facific  Pipe  Co. 

IM  Sp«uvSU  Sui  Francttc* 


With  the  new  low  Natural  Gas  rates  in  eflfea  you 
should  plan  to  trsodernize  or  build  a  new  home 
for  the  fullest  use  of  gas  appliances  for  modem 
living.  You  can  |>ut  in  a  larger  water  heater— 
of  30  or  40  gallon  storage  capacity.  \bu  can 
modernize  your  kitchen  with  a  new  automatic 
Gas  Range  and  a  dependable,  quiet,  carefree 
Gas  Refrigerator.  And  you  can  have  Gas  heat 
at  low  cost  from  a  modem,  blower-type  fur- 
nace. You'll  be  pleased  when  you  learn  how 
little  the  operating  costs  of  modem  gas  appli- 
ances are  undef  the  new,  low  Natural  Gas 
rates.  Come  in  and  ask  about  average  monthly 
operating  costs. 

%9k  yovr  dmolf  or 


»ACiriC    SAS    AII«^iiiCfll«    COMPAMT 


ai4*W— >44« 


Ik 


f 


■Jt 


PAjsms 


CtMitracli^ 


Applic&Hdii 

6AN  FRANCISCO 

AlrfTElB  dance  studio,  |21,000;  625 
■utter  St;  owner,  U  and  Barbara 
Richards,  1266  Waibipgtoa  Street; 
contractor,  R  S  Silrerberg,  753 
Larch  fit.  ,  ,    ^    i»«  , 

F[*A.TS.  four  2-8tdit  tnxnii  flOfiOO 
eaob;  NB  19tli  Are  |uid  Pacheco^ 
B  19th  Ave  25.  60,  T5  If  P9;Checo; 
owner,  E  and  Dorothj  Mancuso. 
fr  Urbano  Dr;  contractor.  Pacific 
Coast  C<mBtr  Co,  1500  Jud&h  ipt 

DWEUUNG.  .  1-story  flraaae,  fOSM; 
NW  Cor  Aufuata  and  Blmlra;  own- 
er, H  and  K  Papp««,  1860  Bayshore 
Bird;  contractor,  O  O  Bendon,  2195 
t2nd  Are. 

FUkTS,  2-8tory  frame,  |0200;  B  48th 
Ave  75  Etouth  Judah;  owner,  Atlas 
Realty  Co,  1500  Judah;  contractor, 
Pacific  CocMt  Constr  Co,  1500  Ju- 
dah St. 

FLATS,  three  2-8tory  frame.  $9200 
each;  SB  4Sth  Are  and  Judah;  £ 
48th  Ave  25,  50  S  Judah;  owner, 
Atlas  Realty  Co.  1500  Judah;  con- 
tractor, Pacific  Coast  Constr  Co, 
1500  Judah  St 

DWBIX.1NQS,  four  1-story  fr.  $6500 
each;  W  20th  Ave  200,  225  N  Quin- 
tara;  E  20th  Ave  250.  275  South 
Pacheco;  owner  and  builder,  A  J 


1900;    818  Washington    St:    owner,   FLATS    (2-8tory    lO-room),    $10,800;       guel  Way ;  owner.  A  W  Wagner  Jr ; 


TUESDAY,  APRIL  Z.  IV46 


^rn 


C  C  Dong. 

COVER  front  and  back  wills  of  a 
dwelling  with  asbestos  siding  shin- 
gles. $535;  owner,  Albert  J  CuUl- 
gan;  contractor,  United  Roofing  ft 
Siding  Co.  2906  Mission  St 

ALTER  partitions,  instafl  acous- 
tical celling  amd  lighting  of  office, 
|!iOOO;  417  Montgomery  St;  owner. 
EJoctrux  Corp;  oon tractor.  Joe  L 
Skmes.   752  Folsom  St 

ADt)  room  to  residence,  flOOO;  2260 
Geary  9t;  owner,  Mrs  J  LAbbiurA; 
contractor,  Geo  T  Robinson,  48 
Milan  Terrace. 

DWELLINGS,  threet  l-etory  frame. 
<9000  each;  B  Juttin  Dr  86.  112. 
138  NE  Alemanr  Blvd;  owner,  U 
Barber  &  Son,  280  Justin  D^;  plana 
by  owner. 

REPAIR  ceilings  and  roof  of  dwell- 
Ing,  13000;  800  Terba  Buena  Are; 
own^r.  W  J  Ani^eraoo;  contractor, 
A46lph   Anderson.   230   Uazelwood. 

STUCCO  front  of  flats  and  store, 
8»)0;  8925  24th  St;  owner.  M  A 
Menarini;  contractor,  O  PoUdoro 
Co,   1360  Green  St 

REMOVE  brick  partitions  and,  pro- 
vide stlAnb  etc,  for  dept  store,  |lO,- 
000;  1837  Polk  St;  oHwner,  Miller; 
architect,  Silvio  L  Barovetto,  820% 
Eye  St,  Sacramento ;  contractor. 
Erbentraut  Sc  Summers,  446  6th  St 
A^PRIL  1,  1946 

ALTER  partitions,  basement  first 
floor  and  mezzanine  floor  of  of- 
fice bldg^  $1000;  SW  Cor  Sutter 
and  Montgomery  Sts;  owner.  Dean 
Witter  &  Co;  architect.  Kent  and 
Hass,  Underwood  Bldg;  contrac- 
tor. Oostlund  &  Johnson,  1901  Bry- 
ant Street 


Herzlg,  3200  Ocean  Ave- 


2512-14  8th  Ave;  owner,  Domar  In- 
vestment Co;  builder,  Phil  Heraty, 
3625  MacArthur  Blvd. 

FLATS  (2-story  10- room),  $10,500; 
2518-20  8th  Ave;  ow^er,  Domar  In- 
vestment Co;  builder,  PhU  Heraty, 
3625  MacArthur  Blvd. 

FLATS  {2-story  10-room),  $10,000: 
2542-44  8th  Ave;  owne^  Domar  In- 
vestment Co;  builder.  Kill  Heraty, 
8625  MacArthur  Blvd. 

FLATS  (2-8tory  10-room),  $10,500; 
2548-50  8th  Ave;  owner,  Oomar  Xn- 
T#stment  Co;  bunder,  Phil  Heraty, 
3«25  Ma^rthur  Blvd. 

APARTMENTS  (2-Btory  20-room), 
$20,000;  2520-22-34-26  Montana  St; 
owner,  Nancy  If  Grady.  $419  Suter 
3t;  huilder,  Edward  F  Grady,  8419 
SUtet  St 

D^JOCLLING  (l-8tOi7  6-room),  $0800; 
a^  Purtrl^ge  Aye;  owner.  P  T 
Walker.  1239  ISth  Ave;  builder, 
tVacker  Construction  Co,  1289  litb 

ALTERATIONS,  $730;   lOW  8rd   St; 

owaer,  Ed  Kenealey^  1085  8rd   St; 

builder.  Jack  Reno.  4172  Broadway. 
ALT8R    AND    REPAIR,    $790;    888 

105tix   Ave;    owner  and   buUder,   8 

Glorannelli,  401  105th  Are. 
ADDITION.   $7«0;    3342  Kansas    St; 

owner,   Gabriel   M^rclsl.   premises; 

builder,    Charles    M    Maurer,   8063 

^ftniMW  St. 
BRIDGE.    $600;    6940   Thomhlll   Dr; 

owner.  Frank  H  Bowles  Jr;  builder. 

Lester  O  Peterson.  3626  Rhoda  Ava 
ELECTRIC  SIGN,  |700 ;  1200  Clay  St ; 

owner.   Best   Music   Co.   premises; 

builder.    Spott    Electrical    Co,    576 

22nd  St 


contractor.    Peace   Bros,   1028   58th. 


SAN  BRUNO 


40th  Ave  150  3  Kirkham;  owner 
and  builder.  Herbert  Crocker,  682 
Market  St 

DWELLINGS,  five  1-story  fr,  $6000 
each;  SW  11th  Ave  and  Ortega; 
W  nth  Ave  25,  50,  75.  100  South 
Ortega;  owner,  Heyman  Homes. 
il38  Geary  Blvd;  contractor.  Hey- 
man  Bros.   5128   Geary   Blvd. 

DWELLING,  1 -story  frame,  $6000; 
W  Vienna  125  S  Brazil;  owner,  S 
Campus,  674  Vienna;  contractor, 
A  Midile,  954  Brunswick. 

DWELLING,  1 -story  frame,  $6000; 
NW  Rutland  and  Tucker;  owner, 
Carl   Rime,   521 -A   2nd   Ave 


BERKELEY 


DWELLINGS     four    l-sto"^    fr    85-    STUCCO  exterior  of  residence.  $2000; 
DWELLINGS,    four    1  story   ir.   fo.         ^^^  Puiton  St;  owner.  Archbishop 

of  S  F;  contractor.  Frank  Connell. 
275  Diamond  St 


175  S  Irving  St ;  owner.   Sala  and  ! 

Corbell ;  contractor.  Corbell  Realty  |    ^   ^  .  ■    .  r»«,K«.  «.«m*,  •>«♦>, 

r-r.   ST^  Trvino-  «5t  | ROOF,  $900;  2716  Derby;  owner,  20th 

D^V^LINGS     eight    1-story    frame,!     Century  Women's  Club.  1716  Derby; 
$^  eac? ;   E  f?ewharsi>24.   49!       buUder   Atlas  Roofing,  5000  B  14th 
74.  99.  124,  149.  174,  199  N  Topeka;       St,  Oakland, 
owner  and  builder,  G  Carraro  and 
Sons,  700  Felton  St 

SEIRVICE  station,  steel  frame,  $8,- 
000;  SB  Cor  Ocean  Ave  and  Onon- 
daga; owner,  Hancock  Oil  Co; 
plans  by  H  T  Gettina  Co,  235  Bay 
Shore  Blvd ;  contractor,  Aetna  Con- 
struction Co,  1730  24th  Ave. 


600   each;    S   Los    Palmor   603,  790. 

829.  866  W  Lulu  Alley;  owner  and 

builder.  Andre  Thorsen,  53  Danton. 
DWELLINGS,    two    1-story    fr,    $5,- 

SOO  each ;  E  Prague  100,  126  North 

Russia;    owner    amd    builder,    B    C 

Hoecker,  371  Prague  St 
DWELLING.    1-story    frsLme,    $5400; 

W  89th   Ave  75   N    Irvtog ;    owner, , 


SHOP,  $13,000;  928  Gilman;  owner, 
Fred  Walker,  436  Pullman,  Rich- 
mond; builder,  C  Overaa,  2005 
Roosevelt,  Richmond. 

ADD  AND  ALTER.  $12,000;  162  Pan- 
oramic Way;  owner  and  builder, 
Dr  D  A  MacFarlane,  162  Panoramic 
Way;  architect,  Howard  Malse,  71 
Panoramic  Way. 

ALTERATIONS,  $600;  2822  Garber; 
owner,  Eva  Blanchard,  2822  Garber ; 
builder.  A  W  Sorenson.  1622  Buena 
Ave. 

ALTERATIONS,  $2000;  3009  Russell 
St;  owner,  St  Clement's  Episcopal 
Church,  3009  Russell;  builder,  Carl 
Franzen,  158  Santa  Clara  Ave,  Oak- 
land ;  plans  by  N  G  Baumann. 


DWELLING  (stucco),  $5900;  T48  Elm 

Ave;  owner.  „ ;  builder,  R  De- 

lucchi,  420  San  Mateo  Ava 

DWELLING  (stucco),  $5009;  TSfl  Elm 

Ave;  owner, ;  builder,  R  De- 

lucchl,  420  San  Mateo  Ava 

GARAGE.  $15,000;  655  El  Camlno 
Hsal;  owner,  Tom  Chapman,  San 
Bruno;  builder,  Geo  WllU«ms  Co, 
10  California  Dr.  Burllngame.. 

DWELLING  (stucco).  $5800;  TBO  Elm 

Ave;  owner, ,«_;  builder.  R  De- 

lucchi.  420  San  Mateo  Ara 


PALO  ALTO 


OAKLAND 


Irving   St 

DWELUiNG,  1-story  frame,  $5250; 
E  Justin  Drive  50  NE  Alemany; 
owner  and  builder,  H  Barber  and 
Son,  280  Justin  Dr. 

ALTER  doctor's  office,  $3500;  2299 
Sutter  St;  owner,  Dr  Craig  Mor- 
ris, prem;  contractor,  Nunn  Imp 
Co,  860  Oak  St 

ALTER  dwelling.  $2564;  635  Joost; 
owner,  aMrian  Roth,  prem;  con- 
tractor, E  Solhelm,  670  40th  Ave. 

ALTER  flats.  $2500;  183  Greenwich; 
owner,    A    J    Abballo,    premises. 

ALTER  flats,  $2000;  290-2  Guerrero; 
owner,  Helen  Caputo,  131  Newman. 

ALTER   dwelling,    $1900;   418   Banke 


GARAGE  and  mazzaine  and  remodel 
store   front   of    drug    store,   $4445; 
4494    Mission    St;     owner.    Central 
Drug   Co;    contractor.    Regal    Mfg 
Co,  1310  Fulton  St 
EXTEND  foundations  above  present 
r^laT  Corbell"  823  ^tVTnV  Sti^T' I     grade   of   dwelling,   $500;   34   Shore  ]  DWELLING  (5-room).  $6000;  232  Ac 
^o^tra^ctS^cfr'beTR^SIu;  Sl^lk]     ^^.-ner.^i^H   %^^,:    T.k       ^^  =  -?,T. ^^l^""^^''  ^°^^°  ^* 

Clement  St                               ^    ^  .   ^  .. 

ADD    one-story    to    present    2^tory  owner  and  builder,  Moore  «  Rob- 

bldg   $15,000;  1516  Folsom  STfown-  ^rts,  633  Mission  St,  San  Francisco, 

er.  ETGO  Corp;  architect,  Wellon  DEMOLISH,    $500;     2840    Claremont 
Smith,  1045  Sansome  St ;  engineer,  ■     giyd ;  owner,  John  Rossi.  8030  Re- 

L   H   Nlshklan,    1045   Brannan    St;  gent;  demolisher,  V  N  Jensen.  678 

contractor,  Barrett  &  Hilp  918  Har-  Joaquin  Ave,  San  Leandro ;  archi- 

rison  St.  tect.  D  P  Smith,  68  Sutter  St,  San 

RE-ARRANGE  partitions  on  second  Francisco. 

floor    to    form    two   apts    with   of-  ALTERATIONS,  $828 ;  2390  Prospect ; 

flees  in  front  of  bldg  and   stucco  owner,  Nicholas  Johnston.  1101  Bu- 

upper  half   ot   store   front.   $5000;  ^lid;  builder.  Imperial  Engineering 

4507  Mission  St ;'  owner.  Mrs  Jose-  (^q^  2356  San  Pablo, 

phine    Keane;     plans    by    builder;  ALTERATIONS,  $500;  477  Arlington; 

contractor,  Bosnoe  Constr  Co,  4666  owner  and  builder,  Geo  D  Whittle, 

roiiiUK     .xwv     ••j.o   *.»*x*«,     Mission  St  ,„,  477  Arlington, 

at    owner  F^' Bande'm.  nremises     OFFICE  bldg.  two-story  frame,  $21- t  ALTERATIONS,    $1500;    2100   Ward; 
SAtrlctor,  ?^a?uso    SbllS^om:  1     460 ;  N  McLea  Court  85  E  9th  St ;        owner.  Van  Winckle,  2777  Shattuck ; 

ALTER  flats.  $1000;  942  Clayton  St;  I  <'^«rJ^^^*fLLf''l  KwfS  85 
owner.  John  Kazanjlan,  premises;!  archlt^t  Hertska  &  ^!l^«fj_r 
contractor.    Scott   &    Williams,    250       Post    St;     contra^or,     Rademann 

Glusto,  40  Rlngold  St  , 

MOVE    office    to   new    location    Mid 

construct  shed.  $5000;  end  Plet  92; 

owner,  J   D   Packing  Co;   contnic- 

tor,   Wellnltz  &   DeNarde,   316   6th. 
REARRANGE     partitions,     etc.,     of 

service  bar,  447  Powell  St;  owner. 

Yankee     Doodle    Bar;     contractor. 

Wellnitz  &  DeNarde,  316  6th  St 
ALTER  and  add  two  bedrooms,  ga- 
rage  and   living  room   to   dwelling. 

12500;   640  University;    owner.   S   J 

Koralewski;   architect  Clarence   M 

Baker;  contractor,  owner. 
INSTALL     glas      front,      bulkheads, 

concrete,  etc.,  to  photography  shop 

$1000;  137  Kearny  St;  owner,  Brady 


RESIDENCE  AND  GARAOB.  $18,- 
000;  441  Newell  Rd;  owner.  J  H 
McClaln,  299  Tennyson  Ave.  build- 
er. W  P  Goodenough.  49  Wrils  Ava 

ALTER  BUILDING.  $1000;  511  Alma 
St ;  owner.  Dr  A  Hampton ;  builder, 
Nichols  A  White,  ISA  University 
Ave;  architect,  L  I  Nichols,  156 
University  Ave. 

BUILDING  (1-story,  type  ih  .$18.000 ; 
2233  El  Camlno  Real ;  owner,  Gran- 
ville &  Edna  Wood,  2000  Bl  Camlno 
Real :  builder,  W  P  Goodenough,  49 
Wells  Ave ;  plans  by  W  F  Hempel, 
514  Bryant  St 

ALTER  BUILDING.  flOOO;  529  Ra- 
mona  St ;  owners,  M  E  Hughes  and 
E  J  Kennedy.  332  Forest  Ave ;  build- 
er, W  P  Goodenough,  49  Wells  Ava 

BUILDING  (1 -story,  type  3).  $4500; 
541  Bryant  St ;  owner,  Paul  Hansen, 
1006  Forest  Ave ;  builder,  Nichols  & 
White,  156  University  Ave. 

RESIDENCE  AND  GARAGE,  $14,- 
000;  444  Southampton;  owner,  J  A 
Aplln,  San  Pedro;  builder,  W  P 
Goodenough,  49  W^lls  Ava 

ADD  TO  RESIDENCE,  $1000;  111 
Pitman  Ave;  owner,  W  L  Felt; 
builder,  W  P  Goodenough,  49  Wells. 

BUILDING  (l-story,  type  3),  $20,- 
000;  440  California  Ave;  owners, 
Granville  and  Edna  Wood ;  builder, 
W  P  Goodenough,  49  WeUs  Ave; 
W  F  Hemoel,  514  Bryant  St 

BUILDING  (1-story,  type  3),  $10,- 
000 ;  775  Alma  St ;  owners,  A  L  and 
C  A  Atwater,  1184  Hamilton  Ave; 
builder,  W  P  Goodenough,  49  Wella 

ALTER  RESIDENCE,  |lfl00:  660 
Coleridge  Ave;  owner,  Fenton 
Kaufman,  San  Francisco;  builder, 
Aro  &  Okerman,  Box  433,  Palo  Alto. 

GARAGE,  $2000;  152  Seale  Ave;  own- 
er, A  L  Dom ;  builder,  W  P  Good- 
enough,  49  Wells  Ave. 

ALTER  BUILDING.  $5000;   483  Em- 
erson St;  owner,  W  D  Wesson,  151 
vldson.  2336  Banor.  Lincoln   Ave ;   builder,  W   P  Good- 

ALTERATIONS,    $1000;    124^    Fifth;        enough,  49  Wells  Ave.    ^^ 

-    -  ALTBR    RESIDENCE,     $2000;     3020 

Webster  St;  owner,  D  B  Haight; 
builder,  Nichols  &  White,  156  Uni- 
versity Ave. 

ALTER  RESIDENCE.  $400;  567  Lin- 
coln Ave;  owners,  Andrew  and 
Mary  Aro ;  builder,  Aro  &  Okerman. 


8865  Greenwood  Ave;  owner,  J  K 
Gunter;  dealer,  Alsuldin  Heating;  3 
gas  outlets. 

2367  San  Pablo  Ave;  owner.  Owl 
Cafe;  dealer,  T  L  Morrill;  7  fixtures. 

628  12th  St;  owner.  Wolf;  dealer, 
J  R  Pierce ;  3  fixtures ;  3  gas  outlets. 

1648  16th  St;  owner,  Oakland  Lan^^ 
Works ;  dealer,  M  Maiollno ;  8  flxturee 

264  Monte  Vista  Ave;  owner,  Gari* 
sop;  dealer,  J  R  Pierce;  4  fixtures. 

8212  E  14th  St ;  owner,  Jean  Maters, 
Inc,  dealer,  J  R  Pierce;  3  gat  outleta 

92nd  and  San  Leandro  Bltd;  vwuer, 
Pacific  Pumping  Co;  dealer,  W  B 
Picard ;  9  fixtures. 

Grand   and  Buclid    Area;    owner, 

Foster  Wedu;  dealer,  W  H  Pleard; 
20  fixtures. 

Hobart  and  Broadw^;  owner,  Nor- 
man OgilvU ;  dealer.  W  H  Plbard ;  3$ 
fixtures. 

2717  EUth  3t;  owner,  Ben  Kemper; 
dealer,  ^en  Kemperj  3  gas  ouUeta 

1455  8th  St;  owner,  Williams;  deal- 
er, John  Neal;  4  fixtures;  4  gas  out* 

1089  8rd  St;  owner.  Pacific  CheeM 
Co;  dealer,  Frank  Plaineo;  «  flx- 
turee 2  gas  outlets. 

1946  11th  Ave ;  owner.  Wta  Buchan- 
an; dealer,  B  J  Hoerst;  1  fixture. 

3258  Kansas  St;  owner.  N  B  Irvlat 
dealer.  E  J  Hoerst;  1  fixture. 

9424  D  It;  owner,  Pulliam;  dealer, 
Flnsel;   5  fixtures;   3  gas   outlets. 

1947  81st  Ave;  owner,  H  Pulliam ; 
dealer,  Flnsel;  5  fixtures;  $  gas  out- 
lets. 

9706  D  St;  owner,  Puuliam;  dealer, 

Finiel;  5  fixtures;  3  gas  outlets. 

9430  D  St;  owner.  Pulliam;  dealer, 
Finzel;  6  fixtures;  3  gas  outlets. 

1817  Rosecrest  Ave;  owner.  Taylor; 
dealer,  P  Barbln ;  1  fixture. 


FariKe  Penfeits 


^1" 


OAKLAND 


350  50th  St;  owner,  Otlovlch;  deal- 
er. Atlas  Heating ;  central  f umaca 

2^60    Morcom;    owner.    Van    Nes 
dealer.  Harer  Furnace;  central  fur- 

371  98th  Ave;  owner,  Mrs  Rlckos; 
dealer.  Walter  Mork;  floor  fmnace. 

3475  Lynde  St;  owner  an^rdealer, 
A  J  Mecedo ;  floor  furnace.  »■ 


8AN  MATEO  COUNTY 


— ( 

Mar.  25.  1946— Lots  14.  15  and  19, 
Bloc  k6.  Redwood  iVlla.  Tract 
Henry  V  Cowan  to  whom  It  may 
oomcem.^-, Mar.  35.  1946  1 

Mar.  25. 1944— Lot  21.  Block  6,  North 
Redwood.  Harry  L  Heiherg,  et  al. 

to  whom  It  may  concern ...«» 

, Mar.  23.  1948 

Mar.  25.  1946— Ptn  LoU  9  and  10. 
Block  31,  White  Oaks.  Ranto  Alee- 
sandri,  et  al,  to  whom  it  may 
concern Mmt.  90.   1946 

Mar.  25,  194$— Lots  11  and  12,  Block 
1,  North  Redwood.  M  K  WMght. 
et  al,  to  L  Bleily„.„ Mar.  20,  1946 

Mar.  25.  194$— San  Cazjoa.  Southern 

Pacific  Co  to  J  C  aBteman 

^^  lli^r   H.  194i 

Mar.  2^  19^-1280  Whipple '  Boad. 
Fenton  J  Zelmer  Jr  to  Hans  P 
Dobkowltl         ,    ■ Mar.  36.  1946 

Mar.  26.  1946— Pta  Lots  35  and  3$, 
Blcttk  18.  Baywood.  Gunnar  Kllnt 

to  whom  k  may  concern^ 

Mar.  36,  1»4« 


contractor,  F  H  Tattenham;  aJtera- 
tions. 

517  62  1st  St ;  owner.  Mejreni ;  con- 
tractor. Crown  Electric;  8  outlets;  t 
swltchea 

61S-22  Various  locations  and  own- 
ers: contractor.  QRS  Neon  Co;  signs 

533  E  St  Charles  900  S  Alemany; 
owner.  Sterling  Bldg  Co;  contractor. 
Arc  Elec  Co;  - — 

524  140  Cotter  St;  o-wner.  G  Gee- 
glan;  contractor.  Arc  Elec  Co;   19 

ouUets;    10. switches;    14  plnga. 

525  233  Downey  St;  ownec  Fra»- 
cisca;  contractor.  Arc  Elec  Go;  MX 
outleU;  4  awttchea;  4  pluga. 

526  414  Grant  Are;  owner.  Knbla- 
Kattn;  contractor,  M  Schlmetaehtl»; 
1  |»lag;  motora 

537  1488  S4th  Ave;  owner.  Altaaa; 
coBtractor.  Bylngton  Elec; 

528  46  Darren  PI;  ownet,  Ltqr 
coin:  contractor,  Bylngton  Blee;'! 
outlets;  $  awttchee;  4  pluga 

539  S3  Post  St;  owner..  Ocange 
Bowl;  contraetor,  Bylngton  BleotrSe; 
alteratlona 

530  1647-B  Poet  St;  owner.  Har- 
vey; contractor,  Bylngton  BleeCne; 
alterationa 

531  1921-23  Bills  St;  owner.  WhlU: 
contractor.  Bylngton  Blec;  3  eatlets; 


_ _— Lot  18,  Block  36,  San  Mateo 

Terrace    George    A    Gregory    to 

Peninsula  Home  Builder^. __ ..  . 

, Mar.  22,  1H%  , ,     ., 

Mar.  26,  194tt— Lots  9  and  10,  Block       4  swltdk^:  8  plnga 

29.    San    Mateo    Terrace.    George     I     532     167  Ellington  Ave;  owaer,  ...; 

Rachmacher,  et  al.  to  Peninsula     Vcontractor,  Crwln  W  Culver:  serrlce. 

Home  Builders JCar.  25.  1946  j     533    3434  Irving  St;  owner. 

Mar.  26,  1946— Lots  4  and  5  on  N      icontrabtor.    Meyer  Levin;   8  eiiCSets; 


BIdorado  St  between  Indiana  and 
Santa  In#»  Ave.  Henry  Volker, 
et  al,  to  whom  It  may  concern — 
Mar.  25,  1946 

Mar.  27, 194i— Lot  9L  Subdivision  of 
Beresford    Park    No   3,    Behnont 

J  O  Kolbum  to  E  C  Baker 

u .Mar.  26.  1946 

Mar..,27,  1946— Lots  26  and  28,  Car- 
melita  Mainor  near  Redwood  City. 
Clara  Holder  to  David  Holder 


2  swltchea 

534  2640  24th  St;  owner.  Orey 
Cella;  contractor,  American  Btootrte 
Constr  Co;  aJteratlona 

535  1198  Howard  St;  owner.  Bel 
Bi^>ok  Dairy;  contractor.  Amevleaa 
Elec  Constr  Co;   alterations. 

539     1808  Pulton  St;  owner.  Regal 
Mfg   Co;    contractor.    American   Klee 
Constr  Co;   18   outlets;   5  pluga 
537     NW  Cor  Cahf   and   Battery: 
..Mar.  21,  1946   owner,  Cahlll;  contractor.  f^xitH  m 
Mar.    27.    1946— Ptn    LoU   1    and    2,       &  Meqji  Co;   service. 
Block   7.   Nash   Tract   near  Palo  538     2901    Diamond;    «^n«^-.  "^ 

Alto.  A  G  and  Estheij  F  Frykman       of  America ;  contractor,  f  a<^"'<)  *»*• 

to  whom  It  may  concern. 8c  Mech  Co.  37  outlets:   19  8>Mtches. 

Mar.  27,  1946  16  plugs;  service;  motors. 

539  1755  Polk  St;  owner,  Droetc  s 
contractor,   Malm  &  Welter;  

540  2600  G^arv:    owner _  ;  eoo- 

tractor.  Frank  F  Goodman;  49  out- 


Mar.   27,   1946— Lot  27.   28,   Block  1, 
Bayview  Heights,  Belmont  Louis 

8  Morton  to  Baker  &  Morton 

., Jlar.  26,  1946 


Liens  Filed 


BUILDIlf G  COfCTRACrS 

ALAMEDA  COUNTY 


SAN    JOSE 


Flood    Ava 

ALTER  store,  $660;  121  New  Mont- 
gomery; owner.  Bouquet  Cohn,  121 
New  Montgomery  St;  contractor. 
Architectural  Porcelain  Construc- 
tors,  Oakland. 

ALTER  ap.,  |650;  849  Corbett  Ave; 
owner,  M  Lenzini,  prem;  contrac- 
tor, Colonial  Bldg  Co,  225  Eklna  St. 


ItTILDlNG  PERMITS 

Granted 


builder,   J   D   Anderson,   485    Stow 

Ave,  Oakland. 
DRUG  STORE.  $20,000;  1849  Solano; 

owner,  Stanley  Bolton,  1888  Solano; 

builder.    Fred     D    Alexander,    1727 

Franklin  St,  Oaklemd ;  plans  by  Bob 

Dillon. 
DWELLING     (4-room).    $3500;     2798 

Shasta    Rd ;    owners    and    builders,  I 


RESIDENCE,  1 -family,  $7000;  1225 
Malone  Road;  owner  and  builder. 
F   L.  Forsyth,   1181  Pine  Avenue. 

DWELLINGS,  two,  1 -family.  1209 
Malone  Road,  $8,000;  1217  Malone 
Road,  $7,000;  owner  and  builder, 
F  L  Forsyth,   1181   Pine  Aye. 

ALTER  buelnes  bldg.  $2500;  512  W 
Santa  Clara  St;  owner,  Nash-Bl- 
glehardt  Co;  contractor.  Lew  Jones 
Constr  Co,  965  Terra   Bella  Ave. 

RBSHDENCE.  J-family,  $6500:  1816 
B  San  Fernando;  o^vmer  and  con- 
tractor, Frank  J  Patania,  427% 
Vino   St. 


CONTRA  COSTA  COUNTY 


Recorded                                      Amount 
Mar.  26,  1946— Lots  31  and  32,  Her- 
man   Addition,    Richmond.    Tim- 
mons  &  Berk  vs  Isabelle  M  Lock- 
wood,   etl  8 $329.00 


Rdfeaseof  UeM 


FURNISHING  and  erecting,  structur- 
al steel  frame  work  for  addition 
and  alterations  to  Tribune  Bldg. 

12th  and  Franklin   Sts.  Oakland. 

Ovnoer^Tribune  Publishing  Co. 

Archltect-E  T  Foulkes.  357  12th  St,  ^ONTftA  COSTA  COUNTY 

Oakland.  _     .    ^      ... 

^--^'^-.^--^er'^.?,?..''^'^^  ''°'  "    Recorded 


of  Adeline  St,  Oakland 
,   Filed,  Mar  29,  1946.   Dated.         .. 

Monthly  payments  of w^ 

30  days  after  completion l»l» 

Cost,  $0,137  per  lb.  based 
on  computed  weights  AI3C  Code  of 
Standard  prices;  wlmlt,  40  to  50  daya 
Plans  and  specifications  filed. 


Amount 
.—Lot  108.  Moraga  Wbodlands. 
Unit    No    2,    near    Orinda    Peter 
Sieber  to  Curley  A  Wright,  also 
known  a$  Albert  Wright,  et  aL.. 


lets;   13  switches;  37  plugs. 

641  Laguna  Honda  Home ;  awher. 
City  of  S  F;  contractor.  K  F  Good- 
man; 2  outlet*;  2  switches. 

542  199  First  St;  owne^  Vpjoha 
Co;  contractor,  Geo  F  Brayer;  sso- 
tors;  service. 

543  9  Main  St:  owner.  Edw  Kmnp 
Co;  contractor.  Geo  F  Brayer;  eerv- 
ice;  alterationa 

544  939  Larkin  »;  owner,  Oabora 
Machine    Co;    contractor,    Geocga    F 

Braver ;   service :   motors. 

64S  6B0  Montgomery  St ;  (Mvner, 
Cory  A  Joslln :  contractor,  Pred  D 
Wilson   Co,   Inc;   , 

546-8  64-66-70  Tioga  St;  owner. 
Wilder;  contractor.  Bnreka  Bleo;  11 
outlets;   9   switches;   10  pluga 

549  E  17th  Ave  200  S  Irving  8t ; 
owner.  nUlted  Housing;  contractov. 
Richmond   Elec;    servlca 

OAKLAND 


EXTENSION   OF  TIME   OF 
BUIIi-DING   CONTRACT 


SAn    FRANCISCO 


tinasia  i«i;  "7"'="  _'^t;i'  .V""-'*^  !  MORTUARY,  $60,000:  ^2  S  2nd  St; 
C  C  Sutherland  and  J  W  Allen,  l!»i  ""^^nerknd  builder.  Rancadore  and 
Tamalpals  Rd.  }      Aiarn^A    730  s  2nd  St 

GARAGE.  $1300;  1114  Amador;  own- (^l^gljJ^^^OS^"'^,^^^^^   ^^,   gan 
er,  M  Rouse,  1114  Amador;  builder.    *'^''  "  — 

J  C  Twelgle,  331  43rd  St.  Richmond. 

OFFICES.  $725,000;  1977  Center;  own- 
er. State  Farm  Mutual  Auto  In- 
surance Co.  Bloomlngton,  111 ;  build- 


Fernando;    owner    and    builder,    F 
J  Patania.  427  %  Vine  St. 
DUPLEX,    $7000;    838-40    Spring    St; 
owner  and  builder,  Lewis  E  Smith, 


;;,' Parker.   StettlnsJ.  ^^^^%.^^    RESIDEScE.^l-family.   $5000:   865   6 
South  Park,   San   Franclnco;  plans'"  •'         - 


SAN   FRANCISCO 


MARCH  29,  1946 


Equipment  Co,  3275  San  Bruno  Ave. 
ADD  two  bedrooms  and  bath  to 
dwelUng,  $3000;  2131  35th  Avenue; 
owner,  J  Von  Nostiz;  architect,  c 
W  Claudius;  contractor,  R  L  Cou- 
DWELLINGS,    eight    1 -story    frame,  .^    jlOO  Taraval  St. 

85400  ea. ;   SW  Cor  of  Ordway  and    jX^   wood    floor- and    partition    off 

Girard;  W  Girard  St  25.  50,  75,  100,    ^^^  ~""'    '"**• 

125,     150    S     Ordway;     owner    and 
builder.    Geo    B    Belcher,    3330    San 
Bruno  Ave. 
REPAIR   and    alter    dressing    rooms, 
kitchen    and    exits    of    restaurant,  j 
115.000 ;  NE  Cor  Balboa  and  Great  | 
Highway:     owner.     Beach     Enter- i 

prises.    Inc ;    architect.    A    R    Wil-    sTEEL  Vrame    foundation    and    slab 
liams;    contractor.    W    C    Talt    Co.       ^^^  g^^^p    $1874;   E   Shotwell  150  N 

•     461  Market  St.  '  "       " *'    """ 

ADDN  to  repair  shop.  $500;  730  La 
Playa:  owner,  Whitne's  at  the 
Beach. 


$1000;  137  I4.earny  oi,  uwuc»,  "j^'^^j  i     by  Josepn  .fiacncK.  i 

&  Luhn ;   contractor,  K  Beal  Store  ,  q^fiCE,  $7800 ;  2123  Addison  ;  owner,  j 


6th   St;   owner  and   builder.   Floyd 
Merrell. 


EXTENSION.   2-story  to  warehouse. 

FOURT  Hand  Madison  Sts,  Oakland. 

Ownei^We^^tem  Pacific  Railroad  Co.  , 

Archltect-Not  Given.  | 

Contractor-A   M   Hardy.   736   Clem- 
entina St,  San  Francisco. _^— . 

Filed.  March  29.  1946.    l^»^~^;,^g    p^iNTING  freight  claims  office  de- 

5™*  Sfclo8";d' ~'XZi::  3548.75        panmeat 

n^^^r-tton  T ;i,248.76!66  MARKET  STREET. 

S«  ^ftva  iSter  "TOmpietion  ..  3.248.75  \  O^-ner— Southern   Pacific  Co.  prem. 
86  days  '^^^^^^sT.  812S95.OO    Contractor-J  H  Mohr.  Inc. 

Bond    $12  995     Sureties,  Great  Amer-  ',      Specifications  filed.  March  22,  1946. 

lean   Indemnity   Co.    Limit.   June   15, 

1946.    Plans  and  Spec,  filed. 


36523     NE  Cypress   and   13th  Bts; 

, $1,866.63  [owner  and  contractor,  Foster  ft  Klels- 

Mar.     80,     1946— Lot     108,     Moraga  er  Co;  8  outlets;  1  switches ;  t  fU- 

Woodlands,  Unit  No  2,  near  Or-      Itures. 
Inda  Oliver  De  SUva  to  Curley  A     !     36524    NE  Srd  and  Adeline  St;  oera- 

Wright,  et  aL $306.60  ;  er,  Rawleigh  ;  contractor.  Mateea  Hlea 

'Co;  38  fixtures. 

!     86525     1043    62nd   St:    owner.    Lee; 
contractor.  Collins  Electric  Oe;  eot* 
lets;  switches:  flxturee:  plnga 
S6S26     S916  MacArthur  Blvd;  own- 


NM-RespMsibility 


Electricil  f  ennk 


i"*^ 


SAN    FRANCISCO 


P  C  Mllla,  2031  Shattuck ;  builder,  ^ 
W  F  Farris ;  architect,  John  Huds- 
peth, 391  Fairmount.  Oakland. 
FACTORY,  $20,000;  2100  Fifth;  own- 
er, Roland  &  Hilton.  695  37th  St; 
builder,  C  H  Thrams,  1100  6th  Ave; 
^„     ., -  ^^        architect  Truman  Johnson.  449  Mac- 

room  In  basement.  $750;   2031   19th  ;     ^^hur  Blvd  West 

Ave;  owner.  R  Reed.  .ALTERATIONS,     $1400;     659    Ense-  

ALTER  third  floor  of  residence.  f»,-        nada-    owner,    Duncan,    659    Ense-  j "      ~" 

006:     2133    Lyon     St ;    owner.^Drs       JJ°^:    ^^ji^^;.     3    C    Becker,    1457  j  DWELLINGS,    11.    $J00<>    e»^»»:„  lf„^ 


SOUTH  SAN  FRANCISCO 

APARTMENTS,  three.  $13,000;  600- 
604-608  Pine  Terrace;  owner  and 
builder,  A  Planca,  609  Pine  Terr. 

SAN   MATEO  COUNTY 

(Unincorporated) 


i     484    501  Potrero  Ave ;  owner,  Petrol 


er.  Bourden:  contractor.  OoUteir 
trie  Co;   outleta;   switches;   ftctures; 
plugs. 

39627  6Srd  and  Lowell  Bts;  oemer. 
Paper  Box  Corp;  contractor,  Oalifor- 
nia  Electric;  alterations. 
I  S6828  NW  41st  and  Lindea  SU; 
owner.  General  Interiors  Co;  oootrae- 
\  tor.  California  Electric  Co ;  20  otfUeits ; 
10  switches;  20  fixtures;  19  plage; 
motora 

i     36529      1614    FrankMn    St;    owner, 
i Rucker-Fuller   Co;    contractor,  CaM- 
jfomia  Electric  Co;   6  outlets;  9  fix- 
tures. ^ 
36530     2431   Peralta;   owner.   Keroo 


SAN   FRANCISCO 


Jack  and  Edgar  Lazarus :  arc  hi 
tect  Hertzka  &  Knowles.  85  Post 
St;  contractor.  Erbentraut  &  Sum- 
mers, 446  6th   St. 


Marin.  Albany. 

DUPLEX,  $1!),000;  1330-32  California; 
owner  ajid  builder.  Chas  Issackson, 
1395  Rose. 

SHOP.  $27,500;  830  Bancroft;  owner, 
Berkeley  Pump  Co,  6th  and  Ban- 
croft: builder,  Ensor  H  Bevel,  2111 
West. 

AUTO     SHOP     AND     SALESROOM, 


15th   St;   owner,  Jo^n   Mowat;   en- 

eineer.   Richard   and    Russell.    1630 

Webster    St.    Oakland;    contractor, 

,        .„,     ,      Mariposa  Constr  Co.  $45,000;    2351-58    Shattuck;     owner, 

RESTAURANT.     1 -story    fr,     $24,- ,  ^^^jj    '^oom    to    bakery     and     Hvtog       |j  ^     „'    Patterson,    2354    Shattuck; 
000;  NW  Cor  26th  Ave  and  Geary;  ^rters.    $1500;    678    Chenery    St;       ^  j,^        g^oUe,  mc;    plans  by  J  J 

owner.  C  Straub;  contractor,  Wat-        p^^ii^j^j^ 


owner,  B  Leighton;  architect  S 
Heiman,  605  Market  St;  contrac- 
tor. Cramer  Co,  345  Vermont  St. 

RESIDENCE,  2-story  fr,  $6000;  S 
Kirkham  St  107.6  E  28th  Avenue ;  j 
owner.s.  Mr  and  Mrs  F  G  Des- 
mond; plans  by  B  K  Dobkowltz, 
426  Monterey  Blvd ;  contractor,  J 
Newton,   2029   Kirkham    St. 

ADAPTING  of  existing  onsite  utili- 
ties to  relocated  bldgs,  providing 
walks,  yards  and  landscaping  to 
emergency  housing;  SE  comer  of 
Judson  and  Phelan  Aves;  owner, 
S  F  Board  of  Education  by  S  F 
Housing  Authority,  agent;  con- 
tractor, Robt  McCarthy,  1363  14th 
Avenue. 

DWELLINGS,  two,  1 -story  fr.  $5750 
each;  N  Rivera  76.  101  W  20th 
Ave;  owner,  N  W  Anderson;  con- 
tractor, same.  614  Taraval  St.  j 

DWELLINGS,  six.  1 -story  fr.  $5400 
each:  E  35th  Ave  168  N  Noriega; 
E  44th  Ave  100  S  Quntara;  E  43i-d 
Ave  150.  175.  200.  225  N  Ortega; 
owner  and  builder.  Superior  Bldg 
Co,  1496  Noriega  St;  plans  by  B  K 
Dobkowltz.  425  Monterey  Blvd. 

ALTER  store  into  tavern,  $9000;  1232 
Noriega  St:  owner,  Mary  and  Tony 
Bargloni;  plans  by  Ward  Thomas. 
Ill  New  Montgomery  Str^contrac- 
tor,  A  Conrad  Johnson,  1294r  32nd 
Avenua  \ 

REPAIR  fire  damage  to  flats.  $917; 
362  Mississippi;   owner.  J  Martlnei 


1  Blk  1,  Bay  Road;  Lots  8,  9.  10, 
11,  12  13.  14,  15,  16  and  ptn  of  17 
(2)  Del  Norte  Ave,  Belle  Haven 
City:  owner  and  builder,  D  D  Bo- 
hannon. 
DWELLINGS,  la  $7000  each;  Lot  1 
Blk  5,  Ketch  Hetchy  Way;  Lots 
3.  8.  9,  10  and  11  Blk  8;  Lots  21,  20. 
19  and  15  Blk  6  Tehama  Ave,  all 
in  Belle  Haven  City;  owner  and 
builder  D  D   Bohannon 


Mar  29.  1946—881-883  MARKET  St. 
S  F  H61ding  Co  as  to  Improve- 
ments on  property. 

Mar  28.  1946-420  SUTTER  Street. 
Lewis  M  Norton  as  to  Improve- 
ments on  property. 


ALAMEDA  COUNTY 


Mar.  29,  1946— Lot  4.  Block  2080, 
Map  Estate  of  John  Evoy.  Oak- 
land. Calif.  Isidore  and  Sophie 
Schonwald  as  to  Improvement*  on 
property. 


ter  Mfg  Co,  Belmont 


REDWOOD    CITY 


ALTERATIONS,     $1000;    1301     Alca- 


ADD  ne^  toileTand  office  to  cock    |-ViSr^^e^^Ma?ie  0^1^130^1-    ADDN  ^to    bldg,    ^^'JH^^^^Z 

tall   bar.   $2836;    1068  Hyde   St«et         ™^     ^^^^^^^    ^   ^  ^^^^    ^^       „.,.   „„.. .,    n.«n.r*l  Petro 

owner.    Nelson    «awk3 :    architect.  |  Richmond. 

R  H   Bickel.   582   Mar^cet   St '    *=°"-  ^  SHOP    ^^    GARAGE,    $7500;    2323 


tractor,  Moore  &  Madsen.  365  Do 
rantes  Ave 


San  Pablo;  ov^-ner,  Nick  Jacoblttl, 
2437  Tenth;  builder.  Herman  Krusi, 
100  Duncan  Way,  Oakland. 


field  Road;  owner.  General  Petrol 
Co;  contractor.  J  H  MoFarland. 
17  Marcella  Ave,  San  Francisco. 
ADN  to  dwelling.  $3000;  HM  Clinton 
St:  owner  and  builder.  F  Koyal, 
premises. 


Corp;  contractor.  Atlas  Elec  A  Eng   Nordstrom;  contractor,  Pacific  Ble#> 

Co ;  motora.  ■  trie  Motor  Co ;  alterations. 

i     485     3rd    and    Revere    Sts ;    owner,  ;     36531     4047    Sequoyah    Rd ;    owner. 

Petrol  Corp;  contractor.  Atlas  Elec  A  ,  Peterbtlt  Motors;  contractor,  Paclfle 
Eng. Co;  motors.  | Electric  Motor  Co;  alterationa 

486  Mission  and  Avalon  Sts ;  own-  l  36532  49th  Ave  and  E  12th  St ;  own- 
er. Petrol  Corp;  contractor.  Atlas  ;  er,  Mor.se  Starrett;  contratcor,  Pa- 
Elec  &  EnU  Co ;  motors.  '<  elf  ic  Electric  Motor ;  outlets ;  switches 

487  Ullofe  and  Claremont  Sts ;  own-    fixtures;  plugs, 
er.    Petrol     Corp;    contractor.     Atlas  1      36533    Railroad  and  Kennedy;  own - 
Elec  &  Eng  Co ;  motors.  i  er.   National  Auto  Fibre ;   contractor, 

488  896  Sutter;  owner.  Pre  Tropou-  '  Pacific  Electric  Motor  Co;  18  motora 
las;  contraictor.  Atlas  Elec  A  Eng  Co;  ;  36534  3098  E  10th  St;  owner,  Nor- 
2  plugs.  I  ton ;   contractor.  Pacific  Electric  lio- 

489  167   Hayes;    owner,   AAA  Ga-  i  tor  Co;  2  pluga 

rage;    contractor.  Atlas   Elec    &   Eng! 

Co:   3  outlets:   2  switches;  3  plugs,      j  BERKELEY 

490  323   Geary   St;    owner,    Gunst;. . 

contractor,  Galvln  Bros ;  3  outlets ;  1 }  34  2315  Shattuck ;  owner,  B  H 
switch;  3  plugs.  Hoffman;  contractor,  Richmond  Sign 

Recorded  Labor  Ceased       491      2070   Bryant;    owner,    .™ ;   Co;  sign. 

Mar  25  1946 NW  cor  Orange  and  contractor.  Enterprise  Engine  AFoun- j  35  616  San  Miguel;  owner.  Love- 
Greenwood  Sts.  San  Carlos.  Irma  jdn,-:  ,  [land;  contractor.  A  E  Hess;  blower. 
Brand  to  Tom  StraneLFeb.  20.  19461  493  645  18th  St;  owner,  Priestley:  ;  36  1762  Solano;  owner,  L  Ander- 
ijrana  10  ium  p                                       contractor.  Associated  Elec  A  Mech   son;  contractor.  El  Cerrito  Electric; 

Co :    ( 4  circuits. 

;  owner,  R  Booth ; 
A  Berii;   7  out- 
plugs;   2  olrouits. 
University  and  Fourth ;  owner. 


SAN  MATEO  COUNTY 


^              |_  j^             lM     l2        •  ***    ^*^^  Octavla ;  owner,  Herlue  A       37    1230  Monterey ; 

COniPiCtlMl     IIO1IC6S  I  Hay  Cleaners;   contractor,   J   Phills;  j  contractor,  Timman 

.  »  1 1  switch  ;  2  plugs ;  motors.                        :  lets  ;    7   fixtures  ;   8  ] 

"             ««».    J-n\^i^.or^n  493      625    Monterey     Blvd ;     owner,  ;      38     University  an< 


SAN    FRANCISCO 


„         ,    ,  A n/»»T.t Art 'Safeway;    contractor,    Lee    Electric;) ;  contractor,  Bradshaw  Bieetrie 

Recorded  Accepiea  .  '  •  \m-  i»i«m 

T  AVR        - _  1*^0,  sign. 


REPAIRS.  ,1500;  1536  Hannan;  own-    ^^^^^^^-^^g^S^  a"^  ^Sly! 

DWELLING  and   garage.   4-')4-roon^ 
$6000;    426    Sapphire:    owner    ana 


er,  C  Wilson,  1536  Harman ;  builder, 
J  V  Adams.  744  65th  St.  Oakland. 
aT^TERATIONS.   $1000;    1431   Broad- i  ALTERATIONS,    8875;    2104   Grove; 
way  owner,  Mr  Yost.  1431  Broad- 1      owner,     J    L    Leger,     leasee,     1282  ir  OAldos 


vatlng  Co,  2144  San  pablc 

B         2929  Otis   St; 


5977  MaJesUc  Ave 
REPAIRS,    $500;    4039    Magee    Ave 
owner  and  builder,  Carl  P  Relnald 

son,  3623  Magee  Ava  _       ,^  ^  ,  ,      ^ 

AT  TTTRATIONS    $1000;   1507  Peralta  1     Pablo,  Oakland 
sTf^S^^er    Tom  Bacihe.  premises ;  j  ALTERATIONS,   $1100 ;  2765  Doher; 


builder,  U  S  Bulldtog  A  Modemlx 

Ing  Co,  1630  Webster  St. ^ 

ALTORATIONS.   $2600;   1522  9th  St;  , 

owner.  M  Mayes,  premises ;  builder, 

J  V  Adams.  744  65th  St. 

ALTER  TO  APT.  BUILDING.  $4000 


er.  S  Bright;  contractor,  Peter  sor- 
ensen,   927   Arguello    St 


owner,  .  2765  Doher;   builder, 

J  V  Adams,  744  65th  St,  Oakland. 


CITY    OF    SACRAMENTO 


APT  HOUSE,  frame  amd  stucco.  $5,- 


1420-26  101st  Ave;  ovmer  and  build- j.------^  ^^^^^  ^^ 

er.  A  Salel,  10035  E  14th  St  j     ^^i^ll^Y^^^ Ferris,  Route  2,  Box 

DWELLING  (l-8tory  B-room)    $70W.  ,     mma  ^  ,4). 

4031     ^^^^^t/"T  l^nl    SS  i  DWELLING,  ^rame     stucco,     wood 
builder,    Hennlng    A    Edlund,    iw»       ^w,^,-.  ,« 


7th  Ave 
ALTERATIONS,  $2000:  ««-23  Foot- 
hill Blvd ;  owner  and  builder,  Marry 

o«*  «..oo.«..Hp. ,   ^ A  Leader.  3148  San  PabloAva 

contractor,     Ira    W    Cobum.    2048   ALTER  AND  REPAIR,  $960;  7701  BJ 


Market  St 
REPAIR    fire    damage    to    dwelling. 

$2500;   1306  Oilman   St;   owner,   Mr 

Alllone;  contractor,  Ira  W  Cobum, 

2048  Market   St 
DWELLING,  2-8tory  frame.  $21,000; 

S  Pacific  Ave  80  E  Spruce;  owner. 

Richard    Walberg;    architect,    J    F 

Ward  and  John  S  Bolles;  contrac 


14th  St;  &vraeT  and  builder,  Dunn 

McAdams,  2413  l09th  Av^  „   .-      . 
STORE  (1-story).  $«» •  »»58  Medf ord 

Ave;   owner  and  builder.  Alfred  a 

Roach.  991%  Medford  Ave. 
ALTER    AND    REPAIR.    $1480;    1437 

90th  Ave ;  owner  .H  R  Jackson,  1437 

90th    Ave:    builder.    J    P    Ehrman, 

3244  Montana  St 


shingle.  $8000;  1971  8th  Ave.  own- 
er, M  Brodovsky,  1579  10th  Ave; 
contractr.  Pred  Kaiser,  1211  leth. 
DWELLING,  8-room  frame,  stucco, 
wood  shingle,  $7000:  1341  Perkms  j 
Way ;  owner  and  builder.  O  N  Has 
let.  2201  9th  Ave. 


DWELLING.  5-room.  and  garage. 
$6000;  1611  Vera;  owner  and  con- 
tractor, H  Reeder. 

STORAGE  vault,  relnf  cone,  »rf7,- 
000:  900  Spring  St;  owner.  Cani 
Pacific  Title  Co;  contractor.  S^o'^® 
Inc,  8451  San  Leandro  Street  uaK- 
land. 

DWELLINGS,  two  5-room  and  ga- 
rage, $5000  ea:  516  and  624  Quartz: 
nwaer,  A  Flgone;  contnictro.  Con- 
way A  Culllgan,  Monadnock  Bidg, 
San  Francisco.  .,   ., 

TRIPLEX  bldgs,  two,  $18,000;  4fi-4^ 
45-47-49-51  Duane  St;  owner  w 
Wellbanks;  contractor,  >  M  wei- 
banks,  15  Jeter  St 


''rz^i>n^^^i»y"?l^^u!:     1     iM    «»  Ocea.  Ave ;  owner  Pea.... 
seau  to  whom  it  may  concern 


39   -2026    Virginia;    owner,    — ; 

Inc;  contractor,  Tvmnel  Electric  Co;  !  contractor,    Bradshow   Electric,   mrw 


March  29,   1946 
Mar    26,     1946—1122-28    TARgA.VAL 
St.     EMouard  Oppenheim  to  Mc- 


ALAMEDA  COUNTY 


motors.  1  service. 

496    SW  cor  Van  tNess  and  Clay ;       40    2041  Ashby ;  owner,  A  Pansons ; 

_  _  owner,  St  Luke's  Church  ;  contractor.  '.  contractor.  Jones  Electric ;  17  outlets ; 

Keon'con^r'cV." March"26,  i946  j  Malm  A  Welter;  2  plugs.  |l5  switches;   17   plugs;   4   circuits;   1 

I     497     937  Post;  owner,  Antajen  In-  'motor. 

jdustriee;  Contractor,  MaUn  A  Welter;  !     41     1562    Shattuck;   owner,  Btarl   F 
!  7  outlets.  j  Donovan ;  contractor,  PJones ;  4  out- 

498  119  Banks;    owner,  Mclntlre;  nets;  9  switches;  3  flxturee;  8  plugs; 
i contractor,    Eureka   Electric;   altera-    new  service;  4  circuits. 
'tlona  ;     42      3025    Millegase;    owner,    W    D 

499  160    Benton;    owner,    Pappas;i      Morgan ;  contractor.  Jones  Electric; 
'contractor.  Eureka  Electric;  service,  'i  outlet;  1  8wlt>ch ;  1  fixture;  9  plugs; 

500  426  Bryant ;  owner,  H  R  Bosse ;  ]  new   eenrlce ;  1  circuit 
contractor,    Central    Electric   Co;    19;     4s     1636    Channlng;    owner.    M    B 
outleta;  7  switches;  3  plugs;  service;  <  Grass;    contractor,    P    Jonee;   T    ftx- 
alterationj|>.  ^  '  turee. 

501  2456  Mason;  owner,  Larson  A  ■     44    2031  Ashby;  owner. ;  eon- 
Larson;  contractor.  Central  Electric ;    tractor,  Jones   Electric;   2  outteU;   7 


Recorded  Accepted 
April  1,  1946— Lots  12  to  16,  inclu- 
sive; Lots  26-29,  inclusive.  Tract 
711,  Oakland,  Calif.  Schultz  Con- 
struction Co  to  whom  It  may  con- 
cern         Mar.  80,  1946 

April  1.  l»4*-2606  99th   Ave,  Oak- 
land,   Calif.    Thonoas   and    Ulisse 
Bevilacqua  to  whom  It  may  con-      : 
cem...--^ M»r.  90  ^946  | 


REMODEL   dwelling   Into   two   apts,    DWELLING.     6-room.     and     K*^^; 

$14,000;    715    Arlington    St;    o^^ner 

and    builder,    N    M    Welbanks,    15 


tor.    Swinerton   &  Walberg  Co.   225  '      ^.^^  ^quSE.  $500;  9800  Lawlor  St 


Bush   St 

ADDN  to  rumpus  room,  maid's  rm, 
and  install  shsower,  $1500;  2151 
15th  Ave;  owner.  H  L  Michaels; 
architect.   Bill  Huson. 

REPAIR  fire  damage  to  dwelling. 
$1000;  2301  25th  Ave;  owner.  Mrs 
Kelly;  contractor,  Ira  W  Cobum, 
2048  Market  St 

REPAIR  fire  damage  to  dwelUng, 
$2500 ;  3814  FuUon  St :  owner  «Ada 
M  Martin;  contractor,  Fred  J 
Early.    Jr.   Co.   369   Pine   St. 

SERVICE    station,    steel   frame.    $1,- 

"^SO;  SE  15th  St  86  Guerrero;  own- 
er ,Thos  J  and  Alden  Howard; 
contractor,  Michel  A  Pfeffer  Iron 
Works.    10th   and   Harrison    Sts. 

REMOVE  partiUons  and  paint  store 


owner.   R   Somersett   Jr.   7645   77th 
Ave;  mover,  A  Casqulno,  2072  82nd 

Ave 
ALTERATIONS.  $900:  32R-30  ISth  St; 

owner.    Jack    Block.    330    ISth    St; 

builder.   Ben    F  Kopf,    845    Pacific 

Ave.  Alameda. 
STORE    (1-stor    yconcrete).    $13,500; 

3430    Telegraph     Ave:    owner    and 

builder,  G  E  Stall,  1300  Webster  St ; 

p^.iM  by  Leonard  H  Ford,  1350  Main 

St.   vVainut  Creek. 
ADDITION    (2-story >.   $2000;    8509  E 

42th  St;  oYmer  agoid  buIldeJ,  Gilbert 

G  Tavlor,  premises. 
ALTERATIONS.  $850:  500  Union  St; 

owner,    John    B    Lewis,    premises; 

builder.  Crown  Roof  Co.  2386  Mar- 
ket St 


$1500;  2307  Q  St;  owner.  J  Friccia, 
1419  Q  St:  contractor.  Tom  An- 
gello. 

DWELLING.  5-room  frame,  stucco, 
wood  shingle,  $6770;  3509  12th  Ave; 
owner  and  builder.  Nick  A  Cherry. 
3401   12th  Ave. 

REMODEL  dwelling,  frame  A  stuc- 
co, comp  roof.  $1500;  3008  17th  St; 
owner.  B  L  Sharpless.  premises; 
contractor.    Mike   Furtado.    1819   W 

Street 
DWELLING.  4-room  frame  and  rus- 
tic,  comp   roof.    $3900;    3425    Santa 


Jeter  St 


PlembSng  Permib 


'^k?Jnd**^5'^k'Ses^*SS^li      !f  outlets;  5  switches;  3  plugs;  altera-    'i-tur^l2  p^gs^^ew^ej^ 

'^iLn^'c^S'^r^wii^    jTIo       Behr;   contjactor.    Frank   A   Kllmm: 

O  L  HeSnkamp.-!! Mar.  26.  1946    16  Plugsj  alterations 

Mar.   29.   1946— Ptn   LoU  7  and  8. 


contractor.  Atlas   Heating;   1  meter. 
46     1612   Hearst;   owner,    F   Abra- 
ham;    contractor.     Service    Heat     A 
503     699  Market ;  owner,  Dr  Roes ;  I  power ;  tnm^sf ormer. 
contractor,  Frank  A  Kllnmi;  4  out-  |     47    2827  Regent;  owner,  E  Judklns; 
i  lets    alterations.  1  contractor.  Rochester  Electric ;  2  oot- 

!     504    304  Davis ;  owner.  Golden  Gate    lets ;  2  sw  Itches ;  2  fixtures ;  8  P*t*C"/ 
i  Sausage    Co ;     contractor,    Frank    J   new  service ;  1  circuit 
«»'«'-6  i     i8     796  Cragmont;    owner. 


8  ptufSl 

{ 


Moore  Co 


BERKELEY 


3141  College;  owner,  1— :  dealer, 

M  J  Schmltt ;  sprinkler  system. 
1825  Channing ;  owner,  Jas  Carmwi ; 
,    ^    „^        _    dealer,  Berkeley   Plumbing;   8  water 
Cruz  Way:  owner  and  builder,  D    closets;  wash  basin;  bath  tub;  sink; 


Block  9,  Map  Block  9  and  ptn  3 
and   8,   Thousand  Oaks  Helots, 
Berkeley,  Calif.  John  D  and  Bar- 
bara  J   Webster,   Jr,   to   WhaUn      ,  ~      it       ti 
lJ^2i~liiiP^~^^c^^  ^^^^"^  Mriortocatlons  and  ^«;j-  i contractor,  Ro^esUr  Electric;  S  te- 

^^.jaif^cSS^^^^ig^^  ^--/V-  ^    Virginia;   owner,    Beo    W 

_Mar.  29,  1946   Pr^^ucts^Co^^si|ns  ^^^^^    ^^^^   of  j  Arnold;   contr^tor,    Rochester  Wec- 

I  California;   contractor,   Ets-Hokln  A  .trie;  18  outlets;  18  switches;  23  plugs; 

.  Galvan ;  Service.  .  '  6  circulta  ,    » 

Accepted;     508     20  Norwich;  owner,  Smith  Ai     50    2327  Shattuck;  owner,  J  Arm- 
1 —  J  Bremner ;  contractor.  Strom  A  Smith ;  j  strong ;    contractor,   Rochester   Elec- 

CONTRA  COSTA  COUNTY  5  outlets;  4  switches;  4  pluga  :tric; 

CONTRA  i^woi/*  www  ■     509    33414  Steiner;  owner con-  [     51     2108   Addison;    o^Tier,    Kason- 


SAN    FRANCISCO 


Recorded 


Recorded  Accepted  ;  tractor,  P  A  J  Electric  Co ;  6  outlets ;    McDuffle;  contractor  Rochester  Elec 

194e-Lot   No.    12.   Con^rdls  switches;  2  plugs;  service.  .trie;  1  outlet;  5  fixtures;  5  pluga 


Mar.    26,    -  ^ 

Heists,  near  Concord.  William  E 

Snelson   to  Elmer  Miller. 

..Mar.  25.  1946 


Herrick,  3500   Santa  Crus  Way. 

GARAGE  bldg,  cement  blocks,  comp 

roof,    60x35-ft    $6000;    2500    Sutter- 

ville   Road;    owner,   L*©   G   Leotz; 


Mar.  27,  1946— Lot  5  and  ptn  Lot  4, 
wash  tub-  shower  1     Cerrito   Park   Tract,   Bl    Cerrtto. 

S24    Blaker«^«,    F    R    Peake;  |     Wilbur  H  Asqulth  to  -«lf--, 
dealer,  Shret  Plumbing;  5  water  cloa^  . 


Mmx.  25.1946 


sets;  5  wash  basins;  4  bath  tubs;  6 


contractor.   F  A  Hadler.   1418  30th.    sinks;  wash  tub;  shower. 
DWELLING.    6-room  frame,   stucco,!     151J  Arch-  owner,  Prestrude;  deal- 
comp  roof ,  $7200 ;  5433  T  St ;  owner,  1  er,    Ehret    Plumbing;    water    closet; 
James   E    Hafrts.   3000   11th    Ave;    wash  basin;  shower, 
contractor,    T    B    Thompson,    1564        i230  Monterey  owner,  R  R  Booth: 


Mar.  27.  1946— Lot  17,  Block  128, 
Amended  Map  City  of  Rl<^mond. 
Alfred  C  Pretel  to  R  F  Johxison 
ASon 


510  1933  Taravkl ;  owner,  McKeon ;       u     2a29  Shattuck ;   owner, . 

contractor     E^dison    Electric ;    «    out-  ;  contractor,  Rochester  Electric ;  1  out- 
lets   8  switches;  3  plugs;  service.       jlet;  6  fixtures;  16  plugs;  2  motora 

511  sil    Irving;     owner,    Eddy's;     53    2904  San  Pablo;  owner,  ; 

Fruit  Sldre-  contractor,  Edison  Elec-  ;  contractor.  White  Electric;  1  motor, 
trie    motJoKs.  i     54    1022  Colusa;  owner, ,;  con- 

512  S  Taraval   107  W  83pd  Ave :' tractor,  White  Electric;  8  ouUets;  T 
McKeon ;   contractor,    Edison    switches ;  8  fixtures ;  7  plugs. 


o^ner. 
Electric ; 


56    aOK  Blake ;  owner. 


con- 


49th  St 

DWELLING,   5-room    frame,    stucco, 
wood  shmgle,   $6000;   252   San   Ml- 


dealer,  Timmons  A  Berk;  Co  water 
closet;  wash  basin;  bath  tub;  sink; 
wash  tub. 


Mar.  29,  1946— Ptn  LoU  15^  16  and 
21,  Rancho  Laguna  De  Los  Palos 
Colorados,  Lafayetta  Jack  Lloyd 

to  Charles  J  Krattenmaker. 

Mar.  29, 1946 


513-514     Civic   Anditorfnm;   owner;    tractor.  White  Electric ;  3  motors. 

^Mar.  26,  1946  i   „     „•   contractor.  C  J  HolimueUer;  .     54      2521    Benvenue ;    ownet,    L.    O 

iLowel,  contractor.  White  Electric;  2 


515     T(  samtlton    60    8    Burrows;  outlets;  1  switch;  2  ftxtures;  1  pint: 

owner,    A   Nelson ;    contractor,   F  H  new  service. 

Tattenham ; 67    1400  Scenic ;  owner.  Partridge ; 

616    977  LomlATd;  owner,  StendeU;  contractor.  White  Electric;  8  fbctareai 


\ 


STAT 


Buirney:  Carson  Estates  has  do- 
nated a  150  X  800  foot  lot  for  a 
vet*eans  memorial  hall  to  be  erect- 
ed by  the  local  VFW. 
oOo 

fikn  Bafael:  Two  firms,  one  a 
■heet  metal  plant  and  the  other 
gn  inlranta  we^  manufacturing 
TOa,  lure  reported  as  interested 
m^ClMtosy  sites  here,  the  chamber 
of  commerce  announced. 
oOo 

Woodland:  At  a  joint  meeting 
of  the  city  council  and  school  trus- 
tees, a  site  for  a  veterans  housintr 
tract  was  approved.  The  lots  will 
adjoin  the  ball  park,  which  fronts 
on  -Walnut  street,  and  be  available 
only  to  veterans. 
oOo 

Richmond:  The  city's  present 
zoning  ordinance  is  no  longer  ade- 
quate, according  to  Albert  C.  White 
assistant  director  of  public  works. 
White  has  offered  a  plan  to  the 
city  council  for  sui-veying  the  needs 
of  the  city.  It  will  require  a  bud- 
get of  $45,000,  and  six-man  staff 
to  prepare  plans  and  reports. 
oOo 

Fairfield:  Members  of  the  board 
of  supervisors  and  water  councils 
of  Solano  and  Yol^o  counties  have 
declared  their  unqualified  support 
of  the  promotion  of  the  proposed 
Monticello  dam  on  Putah  creek  for 
the  purpose  of  irrigation  of  land 
in  Solano  county  and  for  flood  con- 
trol in  Yolo  county. 
,  oOo 

San  Leandro:  Negotiations  for 
land  chosen  for  the  site  of  the  new 
high  school  have  run  across  sev- 
eral anags  as  homeowners  fought 
the  proceedings.  Resolutions  for 
condemnation  proceedings  are  be- 
ing prepared. 

# 

LADDER  SALE  COMING 

The  War  Assets  Administration, 
Washington,  D.  C,  has  a  quantity 
of  surplus  ladders  located  in  var- 
ious parts  of  the  country,  which 
will  be  offered  for  sale  by  regional 
offices,  it  has  announced. 

Ceiling  prices  have  been  estab- 
lished for  them.  Inquiry  should  be 
made  to  your  local  office  of  the 
WAA. 

# 

ELECTRICL«U»4S  CODE  TALK 


^ailg  Pacific  lluiwer 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


CompUto 

Building  asd 

Engin^erixtS 

News  Service 


mtmmm 


George  Kimball,  sui>ervi8ing 
electrical  engineer  of  the  division 
of  industrial  safety.  State  of  Cali- 
fornia, will  lead  discussion  tonight 
during  the  meeting  of  the  Inter- 
national Association  of  Electrical 
Inspectors,  room  228,  city  hall, 
civic  center.  The  meeiing  will  be- 
gin at  7:15  p.  m.  and  members, 
associates,  and  interested  members 
of  the  electrical  industry  are  in- 
vited to  attend.  The  1946  edition 
of  the  national  electrical  code  will 
be  discussed. 
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PRICE  1 5  CENTS  PER  CQjY 


Fot  fiettej  Bmldiiig  •  .  . 

fiustproof  Plastic  Screeimg  Material 


A  new  home  beautifier,  tinted 
plastic  filament  screening  is  be- 
W  introduced  this  Spring  by  The 
Frrestone  Tire  A  Rubber  Company. 

Made  from  Velon,  a  plastic  fila- 
ment also  bang  used  in  uphol- 
stery, millinery,  footwear  and  fash- 
ionable dresswear,  the  new  screen- 
ing already  is  in  the  hands  of  deal- 
ers and  wholesalers  throughout  the 
country.  Production  since  the  end 
of  the  war  has  been  doubled  and 
by  midsummer  another  100  per 
cent  increase  in  output  is  expected 
to  help  fill  the  demands  of  the  hun- 
dreds of  thousands  of  home-own- 
ers who  prefer  the  beauty  and 
economy  of  Velon  plastic  screen- 
ing. 

Velon  screening  will  not  rust  or 
corrode,  is  stronger  than  metallic 
screens  of  similar  weave,  blocks 
out  less  light  than  metallic  screen- 
ing, costs  no  more  than  bronze  or 
copper  screening,  but  it  will  out- 
last both. 

Introduced  on  a  limited  scale 
during  the  early  part  of  the  war 
to  civilian  consumers,  Velon  screen- 
ing already  has  seen  three  years 
of  home  service  without  a  com- 
plaint. 

To  help  combat  malaria  in  trop- 
ical Pacific  isles  from  1943  to  1945, 
the  military  services  requisitioned 
all  proluction  of  the  material  and 
used  it  extensively  in  ,the  humid 
tropics  with  sudi  effectiveness 
that  the  Surgeon  General's  office 
attributed  a  large  part  of  the  suc- 
cess of  the  Army's  anti-malaria 
campaign  to  the  ruggedness  and 
durability  of  Veloji  screening  at 
army  outposts. 

No  tests  could  have  been  more 
severe  than  this  use  of  screening 
in  the  blistering,  broiling  hunaid 
heat  near  the  equator. 

Today,  with  all  production  again 
flowing  into  civilian  channels,  Ve- 
lon screening  is  appearing  on  more 
and  more  homes,  adding  beauty 
with  its  soft  tone  tint. 

The  advantages  of  Velon  screen- 
ing are  many.  Because  it  will  not 
rust  or  corrode,  no  ugly  streaks 
will  stain  screen  frame  or  wood- 
work. Because  Velon  plastic  is 
impervious  to  salt  air,  acids  or 
alkalis,  as  well  as  sun,  heat  and 
moisture,  Velon  screening  will  not 
deteriorate  and  will  give  longer 
service    than    metallic    screening. 


Because  the  color  tint  is  inte- 
grated with  the  molecules  that 
n^ake   up   the   plastic,  it  will   Bot 


Underwater  Tubes 
And  Causeway  May 
ICarry  Bay  Traffic 

Construction  of  a  causeway  and 
series  of  underwater  tubes  to  car- 
ry Bay  Area  traffic  was  proposed 
,;-     ,   —        -   f       nn.'  i»ito  the  Board  of  Supervisors  Mon- 

discolor  or  fade.    There  never  is    ,  alternative  to  building 

a   need   for   repainting   it   and   aj     ^      ^^  "^ 

garden   hose   will   wash   away   all ;     ^        j  ^  submitted    by   L.    H 
iX  nn"?hA?r.*^/.*  ^^^^  »~^°^"- 1  NishkiaS,   ^;ddely-known   en^eTr, 
v.?    *5f  «*'*f^-,  ,  „„.,  I  calls  for  the  building  of  a  huge 

Velon  filaments  also  are  elastic      »  ^y^-^^  will  divert  trX 

Resistmg   denting,   nuivctures   and  f        ^    ^  ^^  ^^^    desiSed 

'aSJi^'t^ltfJ^fpr^ttre  fe^^r^Lns^  tS^n&^- 
an  impact  strength  six  times  great-  Jf  ^LS'"^'  *"'*'^  ^""^  *"^™«- 

Smf^gauS'*^'  screening  of  the  'ten^h  of  the  tubes  is  estimated 
^This^SSkual    screening    offers  to  be  about  ^000  feet  and  would 

all-weather,  all-climate  protection  ^''^''^  ^^TrSt^^hL^A^  J^t 
to  every  home  from  inSects  and  causeway,  a  P«^"t*^°"\  2,000  feet 
blends   into   the   color   scheme   of !  ^^sjiore  from  Oakland  to  the  Ala- 

the  home  decoration.  I?^«l^  ^'^T^Lin  onTli,"?^'  ''^''^^ 

Each  filament  is  opaque,  there- 1  ^e  buried  deep  enoi^h  to  permit 

by  reducing  glar^  common   to  f agoing  vessels  of  all  4escnption 

bronze  and  copper,   yet  it  allows  '  ^o  pass  overhead. 


mm 


Plan  Apprentice  TrainiDg  Program  to 
Recndt  Labor  tor  Consbiiction  Indostry 


light  to  pass  through  into  the 
room.  Heavy  screen  shadows  which 
solid  wire  screens  cast  are  elim- 
inated. 


The  causeway  plan  won  the  sup- 
port of  some  members  of  the 
board,  although  the  local  board  of 
supervisors  was  told  the  Alameda 


Although  Velon  now  is  being  county  board  would  not  approve 
supplied  in  only  one  standard  col-  ^^e  plan.  Action  on  the  current 
or— a  cool  green-there  is  no  lim-  '^"'^^ey  appropriation  needed  to 
it  to  the  variety  of  tints  that  may  (Complete  the  traffic  survey  for  the 
be  offered  in  the  future  when  pro-  i  second  span,  was  delayed 
duction  facilities  are  further  ex- ;  weeks 
panded.    Present   Firestone   Velon 


four 


-#- 


screen  extrusion  and  fabricating  j  P|^Jj|*«  StIlQ  VamisheS 
plants  are  located  at  Long  Island 

City,  and   Patterson,   N.   J.     Skles  '  C!-^^!*!:^^  J    D-o^^i^A 
are    being    made    through    wHole- :  ^lUipilllCa    iraCUCe 

sale  hardware  jobbers,  Firestone^  Printed  copies  of  Simplified 
stores  and  dealers,  and  building  practice  Recommendation  R144-45, 
supply  manufacturers  throughout  j  paints.  Varnishes  and  Related 
the  country- 


■#- 


Surplus  Truck  Sale 
Starts  April  8 


(Products,  are  now  available,  ac- 
cording to  an  announcement  of 
jthe  Division  of  Simplified  Prac- 
itice  of  the  National  Bureau  of 
.Standards. 
'     This  revision  supersedes  the  war 

emergency    revision    of    1943,    the 

m.     TXf       A       4.     AJ    ■   •  *     4.-       i purpose   of  which    was   to    enable 
The  War  Assets  Admmistration    5^/i„du8try  to   contribute   to   the 

^I^^lSlL^^J^Lt^^t.?^^^^  ^ar  effort  hy  a  reduction  of  33  per 
Van  Ness  Ave  has  announced  the ;  ^  j  the  number  of  colors  for 
future  sale  of  nearly  200  trucks  i.»,„  „„^„„o  „_rw^„„fe  «*  *^^a  Jr.^,-a 
and  former  military  vehicles  adapt-  i*^!  ^^'^T.^^'iHin^  ^fh^tif.^fi 
able  to  heavy  work.  The  sa.le  is  to  iL^JJ^i^L^lTi^f.^"^^^^^"^ 
be  conducted  starting  April  8. 
A  complete  list  of  all  trucks  can 


YEAR  OF  DSaSION 

Perhaps  no  Govenunantal  war- 
time bureau  has  had  a  job  mors 
important  to  our  domestic  economy 
than  the  Office  of  Price  Admin- 
istration. It  is  doubtful  that  any 
bureau  has  dewloped  more  weird 
and  confusing  regulations  than 
OP  A.  Some  <rf  ita  rulings  and  in- 
terpretations have  caused  as  many 
pains  and  aches  as  a  caterpillar 
with  corns. 

*    ir    It 

Soon  comes  midnight  of  June 
80th,  beyond  which  OPA  must  be 
extended  or  it  will  then  die  and 
be  buried  under  tons  of  red  and 
blue  ration  point  tokens. 
ie    -k    it 

Once  a  Governmental  agency 
mounts  its  horse  and  rides  off  in 
all  directions,  it  is  very  difficult 
to  again  get  it  in  the  corral.  Con- 
sider OWI.  That  bureau  has  ceased 
to  exist,  and  while  a  few  of  the 
sweating  elves  in  the  bottom  wage 
bracket  may  h'"*>  been  returned 
to  civilian  status,  a  dozen  or  a 
hundred  times  that  many  were 
transferred  to  the  State  Depart- 
ment for  the  purpose  ^of  estab- 
lishing a  world-wide  propaganda 
agencv. 

•    •    • 

One  way  might  be  to  let  OPA  die  j  the  production  goal  of  tie  housing 
and    have    another    price    control  I  program. 

agency  ready  to  take  over  at  that  j  The  program  calls  for  the  pro- 
moment  with  very  specific,  restrict-  \  duction  of  2,700.000  medium-  and 
ed  and  definite  limitations.  low-priced  dwellings   for  veters.is 

it    "k    it  •  by  the  end  of  1947  at  an  aggre- 

gate  cost  of  around  111,300,000,- 
000. 


Sraoiu,  imtm  the  Daily  PACiric 
BuiLnrs  WASHINGTON  BUR&AU 

Pkms  for  a  broad  niHMrentice  training  prtcimii  to  provide  addi- 
tional on-  and  off-site  oMiati  uetion  workers  for  the  veterans'  esMr- 
fency  lioasing  profram  are  crystaUxirig  in  WasUngton  this  woek. 

It  is  ssHmatod  tiuU  UAwmm  1«OM,4)00  and  l.SOO,«M  new 

skilled,  semi-skilled — will   have  to 


be  added  to  the  construction  labor 
force  this  year  if  goals  of  tiis 
housing  program  are  to  be  met. 

Five  bureaus  of  the  Department 
of  Labor  will  bear  the  cihief  Gov- 
ernmental responsibility  for  the  ex- 
panded manpower  program,  but 
the  fundanoental  work  will  be  done 
by  around  6,000  local  labor-man- 
agement committees  set  up  to  han- 
dle throughout  the  nation  appren- 
tice training  mechanics  at  ground 
levels. 

A  chief  aim  of  the  program  will 
be  to  provide  apprentice  training 
for  returning  war  veterans  at  an 
accelerated  rate. 

Labor  Secretary  L.  B.  Schwel- 
lenbach  and  National  Housing  Ex- 
pediter Wilson  Wyatt,  the  two  top 
key  figures  most  interestted  in  the 
program,  both  reason  that  the 
more  war  veterans  have  good-pay- 
ing jobs,  the  more  of  them  will  be 
I  in  a  position  to  buy  the  2,700,000 
(veterans'    new    homes    set    up    as 


materials  for  containers. 

The  current  revision  represents 
k«  ^v*^»;.,«j  #«^w,  *i»«  WAA  «m/.o  i«n  effort  to  adapt  the  recom- 
5!  f?^>.T^,-52S  aS.y^.^«  °J?ff;   mendation    to    the    postwar    needs 


SUMMERBF.LL  aOOF  STRUCIiJRf-'i 

1746  Thirteenth  St,  Oakland.  Caiif. 


From  Son  Francisco 
ENterprisc  10930 


'^ro'Ti  other  excnanors 
TWinoaks  3622 


or  at  the  District  Office.  236  West 
First  street,  Reno.  Trucks  are  lo- 
cated at  various  Army  bases  with- 
in California  and  Nevada. 

Truck  types  included  are  dump, 
panel,    weapon    carrier,    pickup, 
soixii  -  trailer,      ambulance,     cargo,  j 
stake,     truck-tractor,     scout,     com-  >. 
raand  reconnaissance,  armored  car,  \ 
and  many  others. 


of  consumers.  In  general,  it  will 
increase  the  number  of  colors  for 
some  products,  add  small  sizes 
and  a  2-gallon  container  for  cer- 
tain items  and  will  eliminate  cer- 
tain portions  of  the  text  of  the  pre- 
vious *«Ha«  wbi»*»-..nwr»  <tssencial 
to   the  emergency   program. 

Copies     of     Simplified     Practice 


Principal  objection  to  this  would 
be  that  we  would  probably  have  no 
price  control  as  the  pressure 
groups  would  walk   in  and  agree 


Construction   of   1. 200^,000  home 
units  is  called  for  this  year,  and 


that  price  controls  were  nice  for  i  this  work  will  require  employment 
all  groups  except  their  own.  of  j^iproximately  2,000,000  on-  and 

ir    ir    ^  off-site,    skiled,     semi-skilled    and 

Price  controls  can  retard  or  slow  j  unskilled  workers,  or  nearly  three 
up  inflation— they  cannot  prevent  times  the  present  force  of  700,000 
inflation.  It's  so  simple  it  seems  1  workers  employed  at  housing  sites 
trite  to  repeat,  but  the  only  thing  j  or  producing  home  building  mate- 
that  will  prevent  inflation  is  full  •  rials. 

production.  j  •  Nearly  1,000,000  of  tiaese  work- 

ir    k    k  jers  will  be  emplos^ed  om  building 

„,    -         ,  .    ,  ...  „^ !  sites,  with  the  second  1,000,000  en- 

We  have  tried  everything  except  ig^gg^    i„    production    o-f   building 

the  simple  and  obvious.  '  supplies    at   the    peak    of   activity 

*    *    *■  ithis  year  if  the  1946  goal  of  1,- 

President     Truman,     Mis- '  200,000    new    h  o  m  e  s    is    to    be 

souri's  only   contribution   to  achieved.  Tt.       ^        . 

the  White   House,   has  said       Moreover,    Labor    Department 


"This  is  the  year  of  deci 
aion".    Trouble  is,  Washing 


ing   what   to  decide. 


^Hh 


BURKE  FORM  CLAMPS 


SNAP  TIES 

EXPANSION 
THREADED 
All 


780 


a  iiidny  "^'l*;"-    ^    ,^^     nx,^^^  i  Recommendation   R144-45   may   be 

,  J^^^^  wM?f  r  M  r  R.S  ^'  i  obtained  from  the  Superintendent 
let,  Ford.  White.  G.M^C.,Reo  Fed-  ^j  Documents,  Government  Print- 
eral    and  others.    Some  diesels  are,.        ^^        Washington  25,  D.  C, 

included  in  the  lot.  j_Z ■ 

Sales  will  be  made  according  to  j — 

the    following    schedule:    April    8, 
federal   agencies;   April  9  and  10, 
state  and  local  governments,  tax- ; 
supported    institutions;     April     11 ; 
and    12,    veterans;    and    April    29 1 
through  May  3,  dealers.  I 


tRium  PHinTs 

art    L  c  t  -  '  o  t  C'  r  I    C  o  n  t  r  o  1 '  e '? 
•o    Protesiionol   Foi  (iters' 


and  NHA  officials   say,  that  rate 

of  employment  must  be  maintain- 

ton'i^  ha^ng\r^ble" d^id-  ed  throughout  1947  to  attain  next 

inlr   wliAt   *J^ A^^eiAf  'year's  goal  of  1,500,000  additional 

homes. 

Labor  Department  officials  say 
that  skilled  workers  and  foremen 
will  comprise  three  oul  of  every 
five  of  the  on-site  construction  em- 
ployees. 

]  For  the  housing  program  alone, 
I  one-site  skilled  workers  required 
j  include   320,000   carpenters,   80,000 


painters,  50.000  plumbers,  neariy 
40,000  bricklayers,  30,000  electric- 
ians and  30,000  plasterers.  Semi- 
skilled workers  needed  for  on-site 
work  will  total  around  40,000,  and 
unskilled   workers   325,000. 

The    foregoing    manpower,    the 
Labor   Department   emphasised, 
will  be   required  in  the   construc- 
tion of  new  homes  only.    Aroun* 
1,200,000  more  on-site  workers  wilf 
be   needed  for  construction   other 
than  housing  —  hospitals,   schools,, 
highways  and  other  essential  pub- 
lic and   private  construction  pro5' 
ects,  and  another  1,200,000  for  ox- 
site  work  when  broadened  postwar 
construction  hits  its  crest,  and  t^e 
limitations   to    save   materials    for 
veterans'  homes  are  off. 

# 

Engineers  Discnss 
New  BdUing  Code 

The  new  proposed  Building  Code 
of  San  Francisco  was  discussed 
before  the  members  of  the  Struc- 
tural Engrineers'  A5«sociation  of 
Northern  California  at  the  Engi- 
neers' Club  last  night.  The  Code 
was  prepared  under  the  direction 
of  Harry  C.  Vensano,  Director  of 
Public  Works  of  the  City  of  San 
Francisco,  and  a  membw  of  the 
Association. 

Based  upon  discussion  at  the 
meeting,  recommendations  will  be 
presented  to  Vensano  from  the  As- 
sociation members,  which  include 
the  most  prominent  structural  en- 
gineers in  Northern  California 
and  represent  the  most  advanced 
developments  in  structural  engi- 
neering. 

Professor  Clement  T.  Wiskocil, 
of  tire  Department  of  Civil  Engi- 
neering, IJniversity  of  California, 
and  a  member  of  the  Association, 
presided   at   the    meeting. 

# 

ARCHITECTS'  MEETING 


The  regular  monthly  meeting  of 
the  San  Francisco  Arcl  "tectural 
club  wi>l  be  held  tonight  a  8:15  p. 
m.  in  the  Builders'  Exchange,  666 
Mission  stneet. 

The  planned  seminar  and  the 
educational  courses  will  be  dis- 
<us.sed  and  important  announce- 
ment made  concerning  both. 

Dinner,  starting  at  6  p.  m.,  will 
precede   the   meeting. 


JiRii""'"'ir,„l 


TIMBER    RINGS 
COLUMN    CLAMPa 


CURiNG    COMPOUNQ 
JOINT     COLUMN   CLAMPa  SCREED   SUPPORTS 

RODS  -  REINFORCED    PAPER 

Types  of   Concrete   Construction  Specialties  i 

W.  J.  BURKE  &  CO.,  Inc.  | 

Bryant  Street       -       San.  Francisco       •       Phona  GArfield  8768  I 


i 


CELOTEX  INSULATION  PRODUaS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotex  Hardboards 

Harbor  Plywood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Francisco 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


siSiSn^i^ 


H'icb    Standards 

4Th  S.  AdOisoii  Sts    Berkeley  2,  Calif. 
Phone:  Bfrkde/  3440 


iba* 


CONTRACTORS:  see  us  refum  \im  bid/ 

We  twill  finance  sound 
Improwement  llistrlct  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purcliase  price  ot  the  warrant  when 
issued.  Contact  "us  earh-  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  aiMl  1915  Act 

BONDS  and  WARRANTS  •  boujUu  •  quoted  •  sold 

Phonecoiuct  STONE  &  VOUNGBERG 

SutUr5460     •     850   RVSi    BUILDING    •    SAN    tRANCISCO  4 


WARD  MAYER 


STRUCTURES 

INCORPORATED 

220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 

SACRAMENTO    OFFICE 
1014  8th   St.— 'Phone  Sac.   38543 


this  cleaner  removes 
old.  furdeneo  panit 
ngiit  10  tlie  iieei  .  .  . 


Cabot's  Brush 
Oeaner 

Distributed  by 

Gunn  Carle  &  Co. 

20  Potrero  Ave., 
San  Francisco 

UNderhill  5480 


SAVES 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


SCAFFOLD 


MANUMCTURED    BY 


A 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  Ail  Kinds 
CLEMENTINA  CO. 

2277  JERROU)  AVENUE 
Phone  Mission  1636  ■•755 


i 


DUIllBUiniTERS 


ELEYRTORS 


BEATTY-SAFWAY  SCAFFOLD  INC. 

41S    SRYAWT    STRCfT,    SAN    FRANCISCO    •    YUk.ii  0250 
6»1    27fh  fTREET,    OAKLAND   •  TWinoaVi   1086 


STATIONARY  .  SWING  •  ROLLING  TOWERS 


I 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  mUTB  ST.  •  SAN  FRANCSSOO  3  -  Phone  BXbrwik  1940 


Insukitiiig  Booriis 

asbestos-cement  boards 
hard  boards 


WESTERN 
ASBESTOS 


-  j  ^•.  P  ^  N  ': 


1 


/in  -*fia 


SERVICE 


INTEGRITY 


RESfONSIMUTY 


New  Tefepfcone  Number 

bOuglos  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
•  Uli0ING   MATERIALS 


THE 

BROOKMAN 

COMPANY 

Ls  MAIN  STREET 
SAN  FRANCISCO  5.  CALIFORNIA 


•M*MB*««Uk^- 


A  NEW  Organiiatloi  of  EXPERIENCED  M«» 


mm 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  APRIL  3.  1*946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


(EaUbtishad  1«0) 
iMued  Every  Morning,  Except  Saturday,  Sunday  and  Lagal   Helldaya 


DAILY  PACIFie  BUILDER  ia  the  pioneer  construction  dJdIy  of  the 
Pacific  Coast,  Ifftintaining  a  complete  news  reporting  aervlce 
covering  all  principal  buildine  and   engineenne  projects; 
consoiidaied  January  2,  1930,  with  LA.r8en'a  A<Svmnc« 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulatiuu   as  defined  by  the  Superior 
Court  of  San  Franclaco  County. 

SUBSCmPTION   RATES: 
$3.00  nei  Month;  |30  per  Year  (Payable  In  Advance).  Single  Copy,  15e 

Entered  as  Second-Class  matter  July  2t.  1907,  at  the  post  office 
at  San  Franclaco,  California    under  the   Act   of  March   8,   1879 


Published  by 
STAMCRATH  PRIKHNG  A  PUBLISHING  CO. 

Under  a  management  ati  eti— t  witb  * 

F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  Editor  J.  E.  ODGERS.  Advertising  Managar 

465  Tenth  St.,  San  Francisco  3  TeL  t  MArfcet  71 10 
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PREPARING  WORKING 

DRAWINGS  ^ 

BIN  STORAGE  BUDLDING 


-i>^ 


4/3/46  "  ••    9        Olof  Nelson  Construction  Co.,  Lo- 

BOND   ELECTION   PLANNED  ;gan,  Utah.  ^     ,_,     ^      „,  ,^^ 

SCHOOL  BUILDING      Cost,  1199,628 '     Scott-Buttner  Electric  Co.,  634  20tli 
,  ALTO.  Marin  County,  Calif.  i  St.,  Oakland.  ^,  '_,     ^       ,^  „ 

Approximate  Cost,  |70,000  \  Construct   new  school   building   con-        A.  S.  Schulman  Electric  Co.,  537  S. 
SANTA  CLARA,  Santa  Clara  County,  I     taining  eight  classrooms,  assembly  ,  Dearborn  St,  Chicago,  IlL 

Calif.  room,     administration     office     and       Petersen  Engineering  Co.,  4126  26th 

Concrete  and  wood  frame  storage  bin  '     teachers'  room  and  pave  recreation    St.,  San  Francisco. 

building  (50x200  ft).  area,  etc.  '  Samuels    &    Franklin,    contractors. 

Owner— Santa  Clara  Walnut  Growers'  '  Owner— Mill    Valley   School    District,    Box  1349,  Ddtiver,  Colo. 
Association,  1777  Lafayette,   Santa       Mill  Valley  ■ 

Clara.  i  Architect— Alfred    W.    Johnson,    681    4/3/46  ••    12 


of  the  district  engineer,  838  U.  S. 

Appraiser's  Bldg.,  San  Francisco. 

Specifications  obtainable  from   the 

above  office  of  the  district  engineer 
.  or  from  the  custodian  of  the  building 
I  at  Port  Angeles,  Wash. 


•• 


16 


Structural  Engineer  —  Preston  M. 
Jones,  2514   Woolsey   St,   Berkeley. 

4/3/46  ••     4 

CONTRACT    AWARDED 

OFFICE  BUILDING        Cost,  $800,000 

BERKELEY,  Alameda  County,  Calif. 
1977  Center  St,  near  Milvla. 

Construction  of  six-story  office  build- 
ing containing  approximately  17,- 
000  sq.  ft  of  office  space  for  each, 
floor. 

Owner — State  Farm  Mutual  Auto  In- 
surance Co.,  Bloomington,  111. ;  Nor- 


Market  St,  San  Francisco.  CONTRACT  AWARDED 

The   district  will  vote  in  the  near  MOTOR  PARTS  DEPOT  Cost  $775,000 

future  on  a  proposal  to  issue   bonds    SEATTLE,   Wash.   4th  Ave.    S.   near 

in  the  amount  of  $225,000  to  finance       Spokane  St 


ab).  p  con.struction  and  various  proj 
ected  improvements  at  other  schools 
In  the  district 


4/3/46  •     9 

SCHOOL   IMPROVEMENTS 
SACRAMENTO   COUNTY,   Cal.    Cit- 
rus Heights. 
Construction  of  two  additional  class- 
rooms and  two  washrooms. 


val  P.  Goelzer,  vice-president,  2054    Owner— Sylvan   School   District, 


BUILDING  SECTION 


University  Ave.,  Berkeley. 

Architect — James   W.    Plachek,   Mer- 
cantile Bldg.,  Berkeley. 

Contractor   —    Parker,      Steffens      & 
Pearce,  135  South  Park,  San  B'ran- 
cisco. 
Demolition  work  on  the  site  is  now 

under  way. 


The  school  district  voted  bonds  re- 


construction of  brick  and  steel  one- 
story  motor  parts  depot  (400x225 
ft.),  large  plate  glass  showroom  in 
front,  etc. 

Owner— Ford  Motor  Co.,  W.  C  Pat- 
terson, Northwest  manager,  North- 
em  Life  Tower,  Seattle. 

Architects— Giffels  &  Vallet,  Inc.,  and 
L.  Rosetti,  Detroit,  Mich. 

Resident  Engineer  —  Eldon  Hedeen, 
c/o  Ford  Motor  Co.,  Northern  Life 
Tower,  Seattle. 


cently    in    Ihe    amount    of   $24,000    to   Contractor — General  Construction  Co., 


3840  Iowa  St,  Seattle. 


HEWS  INDEX 

For  convenient  reference,  news 
rieperts  In  this  section  are  classl- 
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Educational   BIdgs.  _. —    9-10 

Haspitals    ..._ . 11 

Industrial    BIdgs. 12-13 

Public   Buildings   14-17 

ReiJglous    Buildings   16-19 

Social,   Recreational   BIdgs.  20-21 

Re#idential    Buildings   22-26 

Transpertation   RHgs.  27 

Miscellaneous   BMgs.   28-30 


l.a— COMMEROAL  BLDGS. 

4/3/46  ••     8 

PREPARING   WORKING 

DRAWINGS 

STORE  BUILDING 

SAN  FRANCISCO.    San    Bruno   Ave. 

Remodel    liquor  store   building;   car- 

rara  glass  front,  neon  sign,  etc 
Owner — John  Perez,  c/o  architects. 
Architects — Clarence  O.  Peterson  and 

Wendell  R.  Spackman,  604  Mission 

St.,  San  Francisco. 


BUILDINGS 


corrugated  iron  warehouse  (110x150    9-10 EDUCATIONAL 

feet).      . 
Owner — ^Walnut  Growers'  Association, 

c/o  structural  engineer.  1  ~ 

Structural     Engineer  —  Preston     M.  j  4/3/46 

Jones,   2514   Woolsey   St,    Berkeley   '  ^0^^°   ELECTION 


4/3/46  ••     I 

PLANS   BEING   FIGURED— TO 

CLOSE  APRIL  26      (t- ^, 

REMODEL  DEPARTMENT.  STORE 


:  ALTER  SCHOOLS  Cost,  $610,000 

!SAN  RAFAEL,  Marin  County,  Calif. 
^  Rehabilitation 

I     School     and     alterations    and     Im 
;     provements    to    elementary   schools 

roflt   42  non  nno  i     ^"**  ^^^^  school. 
oTr.Afiw„TT:.   T,r     v  '-^°"' *^'"'*"'"""  ,  Owner— San  Rafael  Board  of  Educa- 

SEATTLE,  Wash.  !      tion,  Oliver  R.   Hartzell,   secretary. 

Expansion  and  modernization  of  de-        jjj  j^  school  Bldg.,   E.   Mission   St, 

partment     store    involving     partial  ,     g^^^  Rafael 

''P"J5w"S^*°''   °{  sixth,   seventh  and  ;^    jjit^^_cari    f.    Gromme,    1010   B 

eighth    floors,    installation    of    wide  i      g^     g^^^^  Rafael 

excalators,  fast  self -leveling  eleva-  |  Engineer-Harold  M.  Engle,  110  Sut- 

tors,  removal  of  certain  partitions,  ,     j°j.  g^    g^^j^  Francisco 

new   lighting   and   venUlating   sys-        ^he  district  will  vote  May  14  on  a 

tern  formain  floor.  I  proposal  to  issue  bonds'in  the  amount 

Onwre— Frederick  &  Nelson    William    ^^     $280,000     to     finance     elementary 

S    Street,  president,  Seattle.  .  ^^,^,^01  additions  and  remodeling  and 

Architects— Skidmore.Owmg8&  Mer-    5230,000  to  finance  high  school  addi- 

nll,  Chicago.  111.,  and  John  Graham,  |  ^^^^3  j^^^j  remodeling. 

Dexter  Horton  Bldg.,  Seattle.  ■ 

Plans  for  the  $2,000,000  first  phase  < 
of    the   $5,000,000  expansion   program    4/3/46  ••     9 

will  be  figured  by  a  sefected  list  of  ;  BONDS  VOTED 


1  2 


4/3/46  • 

PLANS    PREPARED 

WINERY  Approx.  Cost  $55,000 


finance  school  improvements. 

4/3/46 

CONTRACT    AWARDED 

REMODEL   CAFETERIA 

Contract  Price,  $21,255   WATERFORD,  Stanislaus  Co.,  Calif. 
FRESNO,  Fresno  Co.,  Calif.    Heaton  (Construction   of  winery. 

,  Owner — Waterford    Winery,    Ina 
Architect— Wards  &  Bolles,  369  Pine 
I     St,  San   Francisco. 
;  Structural  Engineer — John  Crould,  Fi- 
nancial   Center    Bldg.,    San    Fran- 
!     Cisco. 


School. 

Remodel   cafeteria. 

Owner— Fresno  City  Schools. 

Architects — David  H.  Horn  and  Mar- 
shall D.  Mortland,  Rowell  Building, 
Fresno. 

Contractor — J.  W.  Jolly,  1028  Prince-  '■  Mechanical  Engineer — Paul  Nash,  369 
ton   St.,  Fresno.  j     Pine  St.,  San  Francisco. 

Other  bidders  were :  

of  present  West   End  |  W.  H.  Irwin $21,615   4/S/46  •     •     13 

Larsen  -  Ratto 23,490    BIDS    OPENED 

1      SAN     FRANCISCO.  —  O'Mara    and 


!  4/3/48 

,  BIDS  WANTED— TO  CLOSE 

I  MAY  2.  2  P:.  M. 

i  PAINTING,  ETC. 
BEND,  Ore,  U.  S.  Post  Offica 

'  Interior  and  exterior  painting,  roof 
,  repairs,  nfew  hollow  metal  entrance 
doors  and,  certain  miscellaneous  re- 
pairs. ] 
Owner — Federal  WoAs  Agency,  Pub- 
lic Buildiitigs  Administration,  office 
of   the  district  engineer,   838   U.   S, 

j      Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtainable  from   the 

:  above  officf  of  the  district  engineer 

'  or  from  thej  custodian  of  the  building 

'  at  Bend,  Orie. 

1  • 

I 

14/3/46  I  ••     16 

i  BIDS  WANTED— TO  CLOSE 
MAY  1.  2  P.   M. 

j  HEATING  JBOILER,  ETC. 

j  WILLOWS.  Glenn  County,  Calif.  U.  a 

j      Post  OfficJe. 

'  New  heating  boiler,  oil-burning  equip- 

i      ment  andjgas  water  heater. 

\  Owner — Fedjeral  Works  Agency,  Pub- 

I      lie  Buildiikgs  Admir^tration,  office 

I      of  the   district   engineer,   838  U.    S. 

,      Appraisers  Bldg.,  San  Francisco. 

j      Specifications   obtainable   from   the 

j  above  officfl-  of  the  district  engineer 

I  or  from  the  custodian  of  the  building 

!at  Willows. 


4/3/46  ••     17 

BIDS  WANTED— TO  BE  OPENED 
JUNE  17,  2  P.  M. 

DETENTION  HOME       Cost,  $125,000 
SACRAMENTO,  Calif.  V  Street 
Construction   of  one-   and  part   two- 
story  reinforced  concrete  and  steel 
county   detention   home  to   accom- 
modate   40    juveniles    and    provide 
small  second  story  section  for  liv- 
ing   quarters    for    the    guards    and 
administrative  personneL 
Owner — County  of  Sacramento,  Court 

House,  Sacramento. 
Architect— Harry  J.  Devine,  1012  Jay 
I     St.,  Sacramento. 

I      Bid   opening    date    postponed    from 
I  April  29,  10  A.  M.,  to  June  17,  2  P.  M, 
^lans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $25. 


4/3/46  ••     U 

BIDS  OPENED 
t  PAINTING 
KINGMAN,  Ariz. 
Exterior    and    Interior    painting    and. 

miscellaneous  repairs  at  U.  S.  Post 

Office. 
Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 

of  the  district  engineer,  838  U.  3. 

Appraiser's  Bldg.,  San  Francisco. 
Low  Bidder — Gaytan  Engineering  Co., 

2728  E.   Florence  Ave.,  Huntington 

Park,  $2660. 

Other  bidders  were: 

Dan  Sullivan,  Santa  Monica,  $3384. 

Deemer  &  Deemer,  $3713. 

Grohne,  Inc.,  Decatur,  111.,  $4122. 


16 


11— HOSPITALS 


11 


Stewart,  Ltd.,  218  Clara  Street,  at 
$1827  submitted  low  bid  to  the  Public 

:  Utilities  Commission,  Room  287,  City 
Hall,  under  Water  Dept.  Contract 
No.  413  for  furnishing  and  installing 

j  hot  water  storage  tank  and  altera- 
tions in   boiler  room  of  Water  Dept 


4/3/46 

BIDS  WANTED— TO  CLOSE 

fIS^H?C?H^%.  Marine  Ho,-  i  BSS,.„«=,  «--„«»-« 

pital. 
Construction  of  new  elevator  cables. 
Owner — Federal  Works  Agency,  Pub-  , 

lie  Buildings  Administration,  office  , 

of  the  district   engineer,   838  U.    S.  ,  4/3/45 

Appraiser's  Bldg.,  San  Francisco.        '  PLANNED 

Specifications  obtainable  from   the   MANUFACTURING  PLANT 


Other  bids  were 

Herman   Lawson  Co $2047 

U.  S.  Pipe  &  Mfg.  Co — 2350 


12 


4/3/46  • 

BIDS  WANTED— TO  CLOSE 

APRIL  29,  St  P.  M. 

PAINTING,  ETC. 

BURLEY.  Maho.  U  .S.  Post  Office, 

Interior   and    exterior    painting    and 
miscellaneous  work. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildli)igs  Administration,  office 
of  the  district   engineer,   838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtainable  from   the 

above  offic^  of  the  district  engineer 

or  from  the  custodian  of  the  building 

at  Burley,  tdaho. 


4/3/46  ••17 

TO    ASK    BIDS 

SANITARY   FACILITIES 

Approx.  Cost,  $5.0<K> 

STOCKTON,  San  Joaquin  Co..  Calif. 
Channel  and  San  Joaquin  Streets. 

Enclosure  with  steel  plate  of  open 
area  bet  cell  block  and  adjoining 
Bureau  of  Identification  building 
to   house   sanitary    facilities. 

Owner — County  Board  of  Supervi- 
sors,   Courthouse,     Stockton. 

Architect — Jos.  Losekann,  Elks  Bldg., 
Stockton. 

Plans  have  been  approved  and  bids 
I  will  be  asked  soon. 


above  office  of  the  district  engineer. 


contractors. 


3 


4/3/46  " 

BIDS  WANTED 

SAN  DIEGO,  Calif.— Until  April  16, 
11  A.  M.,  bids  will  be  received  by 
the  U.  S.  Navy,  Public  Works  De- 
partment 11th  Naval  District,  San 
Diego,  under  Spec.  17590  for  construc- 
tion of  signal  tower  atop  the  No.  6 
freight  elevator  penthouse  on  build- 
ing No.  12. 

Specifications  obtainable  from  the 
officer  in  charge  of  construction. 
Public  Works  Department,  1220  Pa- 
cific Highway,  San  Diego  30,  upon 
deposit  of  check  or  x>ostal  money 
order  for  $15,  payable  to  the  Chief 
of   the  Bureau  of  Yards  and  Docks. 


4/3/46  • 

BIDS  OPENED 
ELECTRICAL  WORK 
OAKLAND,   Alameda   County,   Calif. 

Oakland  Municipal  Airport 
Construction    of    electrical    work   to 


CLASSROOMS  Est  Cost,   $63,000 

;  CLAYTON,  Contra  Costa   Co.,   Calif. 
2  !      Clayton  Valley  School. 
i  Construction  of  additional  classrooms 
•Owner — Clayton  School  District,  Clay- 
{     ton. 

Architect — Ernest    J.   Kump  Co.,   251 
Kemy  St.,  San  Francisco. 
The  city  voted  bonds  March  29  to 


LODI,  San  Joaquin  County,  Calif. 
Lockeford  Extension  and  Turner 
Rd.,  20-acre  site. 

Construction  of  five-acre,  six-story 
cereal  manufacturing  plant 

Owner — Sperry  Flour  Co.,  Edward  O. 
I  Boyer,  president  local  branch,  180 
New  Montgomery  St.,  San  Fran- 
cisco. 


PLANS  ON  FILE 


addition  to  hangar  2D. 
Owner  —  Oakland    Port    Commission,    the    amount    of    $63,000,    proceeds    of 

foot  of  Grove  St.,  Oakland.  j  which  will  be   used   to   finance   con 

Plans  by  owner.  *"  '  struction. 

Low  Bidder — California  Electric  Co., 


3015  Adeline  St..  Oakland,  $477a 
Other  bids  were: 
Del  Monte  Electric  Co.,  $5005. 
T.  L  Rosenberg  Co.,  $5497. 
Abbett  Electric  Co.,  $6280. 
Scott-Buttner  Electri  cCo.,  $6789. 
Bids  held  under  advisement. 


4/3/46 •....•-...4 

CORRECTION- 
PLANS    BEING    FIGURED^— BIDS 
OPEN    APRIL  11,  11    A.   M. 
MEDICAL  BUILDING 
BERKELEY,  Alameda  County,  Calif. 

2340  Ward  Street. 
Construction   of   2-story  frame   med- 
ical building  to  contain  95(X)  s.f.  of 

floor   space. 
Owner  —  Dr.   S.   H.   Babington,  2301 

Ward  St.,  Berkeley. 
Architects — Reynolds  &  Chamberlain, 

3833  Piedmont  Avenue,   Oakland. 

The  following  contractors  are  fig- 
uring plans: 

A.  J.  Hopper  Co.,  243  Langton  St, 
San  Francisco. 

Johnson,      Drake     Sc      Piper,      1786 
Franklin  St.,  Oakland. 

Anderson  &  Haglund,  Inc.,  219  41st 
St,  Oakland. 

Lewis  Construction  Co.,  516  18th  St, 
Oakland. 

Moore  &  Roberts,  093   Mission   St., 
San  Francisco. 

De    Luca   &   Son,    1746   Filbert    St., 
San  Francisco. 

Correction  to  location  of  building. 


4/3/46  ••     4 

PREPARING   PLANS 

MEDICAL- DENTAL  BUILDING 

SAN  FRANCISCO.  22nd  and  Bartlett 
Streets. 

Five  -  story  and  basement  medical- 
dental  building  to  house  approxi- 
mately 100  medical  men. 

Owner  —  Nathan  Kobllck,  Atherton, 
owner  of  Perfection  Curtain  Clean- 
ers, 3121  17th  St,  San  Francisco. 

Architects— John  C.  Funk  and  Joseph 
A.  Stein,  21  Columbus  Ave.,  San 
Francisco. 


4/3/46  •     •     2 

WORK    UNDERWAY 

MOTOR  REPAIR  BUILDING 

BERKELEY,  Alameda  County,  Calif. 
Haste  Street  near  Shattuck  Ave. 

Construction  of  one  -  story  reinforced 
concrete  motor  repair  building  (34x 
78  ft.)  wood  trusses  and  composi- 
tion roof. 

Owneiv-Webb  Motor  Co.,  2471  Shat- 
tuck Ave.,  Berkeley. 

Architect— James  W.  Plachek,  2131 
University   Ave.,    Berkeley. 

Contractor— Willis  F.  Lyn^n,  1040  Fol- 
ger  Ave.,  Berkeley. 


4/3/46  ••     8 

PREPARING   WORKING 

DRAWINGS 

WAREHOUSE  Approx.  Cost,  $105,000 


MODESTO,  Stanislaus  County,  Calif. 

One-story  and  basement  frame  and  1  year  In  Peninsula  towns  and  cities 


4/3/46  •     •     1  0 

;  BIDS  WANTED— 
:tO   be   OPENED   APR.  25,  8   PM. 
REMODEL    CAFETERIA 
FRESNO,   Fresno  Co.,  Calif.    Fresno 

High  SchooL 
'  Remodel  cafeteria. 
Owner  —  Fresno   City   High    School 
!      District,    L.    L    Smith,    Secty.,    2348 
fi  !     Mariposa  St.,  Fresno. 
:  Architect — David     H.     Horn,     Rowell 
Bldg.,   Fresno. 

Bids    will    be    received    until    April 
Alterations  to  ground  floor  of  Sutter '  25,   5   P.    M.,   and    opened    by   owner 
Hotel,    convert   4    stores,   tocludmg  i  at  8  P.  M. 

portion   of    lobby,    into    men's   fur-  '      Plans    and    specifications    on    file 
ni.shing  store.  j  with    the    Secretary    of    the    District 

Owner — Hirsch  &  Price,  c/o  architect  ■  and  the  architect. 

Architect— J.  Lloyd  Conrich,  593  Mar-  •      Each  bid  must  be  accompanied  by 

ket  Street  j  bidder's    bond    or   certified    check   In 

Demolition — Adam  Arras  &  Son.  116  :  amount  of  not  less  than  10%  of  bid. 

New  Montgomery  Street 


4/3/46 

CONTRACTS    AWARDED 

STORE  ADDN.         Est  Cost,   $85,000, 

SAN    FRANCISCO.      Kearny   Street.    ', 


Plumbing — A. 
lejo  Street. 


Ramazotti,    1473    Val- 


4/3/46  •     •     9 

BONDS   VOTED 

SCHOOL  BUILDINGS 

Approx.    Cost,    $113,000 

SELMA,  Fresno  Co.,  Calif.  Jeffer- 
son School,  Thompson  Avenue  bet. 
Sylvia  and  Young   Streets. 

Construction  of  six  classroom  school 
buildtog. 


43/3/46  •     1 

CONTRACT    AWARDED 
BANK  BUILDING  Cost    ,$50,000 

SOUTH    PALO    ALTO,    Santa    Clara 

Co.,   Calif.    Comer  California   Ave. 

and  El  Camino  Real.  ^ 

Construction  of  one-story  bank  build-  '  Owner— S  e  1  m  a    Elementary    School 

ing  with  concrete  walls,  wood  roof  !     District,   Selma. 

construction    and    tar    and    gravel  [  Architect — Not  Announced. 

surface,   air   conditioning   sys.,   etc.  ;     The    school    district    voted     bonds 
Ownet^— Bank  of  America,  300  Mont-  ;  recently  in  amount  of  $65,000,  which, 

gomery   St,   San   Francisco.  |  together  with  $48,000  funds  on  hand, 

Architect — J.  Lloyd  Conrich,  593  Mar-  j  will  be  used  to  finance  construction. 

ket  St.,  San  Francisco.  . 

Structural  Engineer — L.  H.  Nishkian, 

155   Sansome   St.,   San   Francisco. 
Mechanical   Engineer — G.   M.    Simon- 


•• 


4/3/46 
PLANNED 
son,  625  Market  St,  San  Francisco,  i  SCHOOL  ADDITION       Cost,  $150,000 
Contractor— Wells  P.  Goodenough,  49  :  LE  GRAND,  Fresno  County,  Calif.  • 


Wells  Ave.,   Palo  Alto. 


j  Construction  of  classroom  addition. 
'  Owner— Le  Grand  Union  High  School 
6       District,  Le  Grand. 
<  Architect — Not  given. 

The  district  will  vote  May  31  on  a 


4/3/46 

TO   BE   DON-E   BY    DAY'S  WORK 

STORE   BUILDING 

SAN  FRANCISCO.  Valencia  St.  north    proposal   to    raise   $150,000   by   direct 

of  Duboce  Avenue.                                 ;  taxation  to  build  classroom  addition. 
Construction  of  one-story  frame  and  ;  

stucco  store  building   (50x90  feet), '4/3/46  ••    9 

glass  vitrolite  front  iSITE  SELECTED 

Owner— Kunst  Bros.,  1033  Mission  St  j  HIGH  SCHOOLS  Cost,  $800,000 

SAN   JOSE.    Santa  Clara  Co.,   Calif. 
44-acre   tract   on   Cottle   Ave.,    ap- 


12-13— INDUSTRIAL 

BUILDINGS 

» 

4/3/46  •• 

STARTING  WORKING   DRAWINGS 

STORE  BLDG.         Est  Cost  $120,000    Plans    by  engineering  department  of 

SAN  MATEO,  San  Mateo  Co.,  Calif.       owner,  Minneapolis,  Mton. 
B  Street  1  

Construction    of    two-story    building  •■10 

(100x100  ft)  at  the  rear  of  the  pres-   ™-*^_  or.a-Dicr-rcrp»  ^ 

ent  store,  and  expansion  in  the  first    ^b:it    ^      !v^Z^JJr^ .^ 

floor  of  the  Union   Hotel   buildtog.  ;  OFFICE  AND   SHOP   BLDG. 

Owner- Loewe  &  Zwierleln,  317  B  St,  '        ^     .^    „         ^^^°^A  ?^^\F.^'^ 
San  Mateo  ;  FRESNO,  Fresno  Co..  Calif.    3900  So. 

Architects  — Sharps     &    Brown,    1477 '     "99"    Highway. 

Burlingame  Ave.,  Burltogame.  1  Reinforced   concrete   structural  steel 

"  __!__  ■     and    corrugated    steel    office     (40x 

4/3/4g  •*     13!      100-ft)    and   shop    (80x210  ft) 

BIDS  WANTED  i Owner — Utility  Trailer  Sales  Co.,  2900 

Near  SAN  DIEGO,  LONG  BEACH,  1  ^  South   -99"   Highway    Fresno. 
DAGGETT,      BAKERSFIELD      an  d  !  Structural    Engr.— Preston    M.    Jones, 
FRESNO.    Calif.— As    previously    re-!     2514   Woolsey   St.,   Berkeley. 

ported,   until  April  9,  10  A.  M.,   bids  | — — — 

will   be   received  by   the  Civil   Aero-  1  _  ,»..«« 

nautics   Administration,   1500   4th   St,  j  14-17 PUBLIC  BLDGS. 

Santa  Monica,  for  the  construction  of 


The    following    list    of    plana    and    specifications    for    construction 

projects  are  now  available   for  Inspection   at  the   office  of  DAILY 

PACIFIC   BUILDER,  465  Tenth  Street,   San    Francisco. 


Wo 


sr 


Location 


Bid  Opening  Date 


Stilling  Basto 
Spea  1178 


Central  Valley  Project 


4-  8 


Kings  Rivet  Wasteway,  Etc. 
Specification    1181 


Fresno 


4-10 


radio  range  stations  near  San  Diego,  i  4/3/46  ••     16 

Long     Beach      (Huntington     Beach), ,  BIDS  WANTED— TO  CLOSE 
Daggett,     Bakersfield     and     Fresno,  |  MAY  6,  2  P.  M. 
Calif.  INTERIOR  PAINTING,  ETC. 

The  work  inve«n«i^l  consists  of  ,  ROSEBURG,  Ore.  U.  S.  Post  Office. 
fencing  the  site,  construction  of  an  j  Interior  painttog,  new  w^ood  flooring, 
access  driveway,  erecting  a  16x28-ft '  new  exterior  entrance  doors  and 
sectional  steel  frame  building  on  con-  '  miscellaneous  repairs. 
Crete  foundation,  erecting  a  30-f t  [  Owner — Federal  Works  Agency,  Pub- 
steel  tower  with  36-ft  diameter  coun-  :  iic  Buildings  Admtoistration,  office 
terpoise,  and  a  12x12  antenna  shelter }  of  the  district  engtoeer,  838  U.  S. 
on  top  ajid  incidental  work.  Proposal  j  Appraiser's  Bldg.,  San  Francisco. 
No.  6-46-200.  i     Specifications   obtainable  from  the 

The     following     contractors     have  ;  above  office  of  the  district  engtoeer 
taken  out  plans :  I  or  from  the  custodian  of  the  buildtog 

M.  H.  Cxolden  Construction  Co.,  8485  ,  at  Roseburg,  Ore. 


SUB  -  BIDS  WANTED 


General  conjtractor*  desiring  sub-bidb  on  any  Job  are  Invited  to  make  known 
their  requlrementa  In   this   column.    There   Is   no   charge   for   this   service. 

I  Office  and   Lab.  Bldg.  and   Industrial   Relations  Bldg.,  California  Reaearoh 
Corp.,  Richmond;    Bids  open   April   12 
E.   8.   McKlttrick   Co.,   610  16th    Street.    Oakland    (TWln   Oaks   5070) 
Swtoertoh  &  Walberg  Co.,  225  Bush  St,  San  Francisco   (GArfield  2980) 
Barrett  ^  Hllp,  918  Harrison  Stre  et,   S«ui  Francisco    (DOuglas  (^700). 
M.  &  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EDCbrook  7634) 
Carrico   At  Gautler,   365   Ocean    Avenue,    San    Francisco    (JUnlper   4-8081) 
Moore  &  Roberts,  693  Mission   St,   San   Francisco    (GArfield  8579). 

Ferry  Bldg.  Addition,  Embarcadero,  3an  Francisco;  Bids  open  April  4,  2  PM. 
Peter  Bartorto,  262  Clementina  St,  San  Francisco   (OArfleld  8317). 
Adam  Arras  A  Son,  116  New  Montgomery  St.,   San  Francisco   (OA  8381) 


Architect— J.    J.    Foley,  770  5th   Ave 
The  owner  will  take  bids. 


proximately  1100  feet  south  of  the 
j     Pine  Ave.  intersection. 
"    *  !  Construction  of  Willow  Glen  Junior 
!     High    School    plant,    cost    $350,000, 
j     and    construction    of    Willow    (jlen 
Calif.       Senior     High     School     plant,     cost 
and  ;     $450,000. 

\  Owner — San  Jose  Board  of  Education, 
Ralph  R  Fields,  superintendent  of 
schools,     Auzerais     and     Almaden 


4/3/46 

PLANNED 

DIAL  'PHONE   BLDG. 

SAN    JOSE,   Santa   Clara   Co., 

NW  Comer  of  Almadeh  Ave. 

W   San   Fernando   St. 
Construction  of  new  dial  central  of- 
fice building.  • 
Owner— Pacific    Telephone    &    Tele-  ,       Aves.,  San  Jose. 

graph    Co.,    140    New    Montgomery  !  Architect— Not  selected, 

St.,   San  Francisco.  \ 

Expenditure  of  $3,900,000  is  plan-  1 
ned  to  convert  San  Jose  and  Santa  ! 
Clara  to  the  dial  system ;  similar  dial 
projects  aire  also  being  planned  for 
Redwood  City  and  South  San  Fran-  i 
Cisco.  The  company  will  expend  $2,-  ' 
000,000     for     new     construction     this  ! 


Noell  St.,  S«ta  Diego 

Charles  J.  Dorf  main,  124  N.  La  Brea 
Ave.,  Los  Angeles. 

Kashner-Bender,  Inc.,  704  S.  Spring 
St.,  Los  Angeles. 

N.  P.  Van  Valkenburgh  Co.,  8609 
San  Vicente  Ave.,  South  Gate. 

R.  A.  Wattson  Co.,  5528  Vlneland 
Ave.,  North  Hollywood. 

California  Lead  Cable  Splicing  Co., 
12012  S.  Atlantic  Blvd.,  Compton. 

Newbery  Electric  Corp.,  1038  Venice 
Blvd.,  Los  Angeles. 

Alcorn  Fence  Co.,  3340  San  Fer- 
nando Rd.,  Los  Angeles. 

United  States  Construction  Corp., 
Ill  E.  Chartres  St.,  Anaheun. 

Shipyard  Construction  Co.,  2659 
Cherry  Ave.,  Long  Beach. 

Anchor  Post  Fence  Go.  of  Califor- 
nia, 616  S.  Anderson  St,  Los  Angeles. 

Howes  &  Whitaker,  3313  Union  Pa- 
cific Ave.,  Los  Angeles. 

Theodore  Scott,  4405  S.  Nonnandle 
Ave.,  Los  Angeles. 

Wlckes  Engineering  &  Construc- 
tion Co.,  1441  2nd  Ave.,  Des  Motoes, 
Iowa. 

Phoenix  Construction  Co.,  P.  O.  Box 
906,  Bakersfield. 

R.  Goold  &  Son,  516  S.  El  Dorado 
St,  Stockton. 

Whalln  Bros.,  2942  23rd  Ave..  Oak- 
land. 

Wixson  &  Crowe,  Box  799,  Redding. 

C.  B.  Tuttle,  268  Belmont  Ave., 
Long  Beach. 

Frank  Electric,  505  Mato  St,  Hay- 
ward. 
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BIDS  WANTED— TO  CLOSE 
MAY  3,  2  P.  M. 

ROSEBURG,  Ore.  U.  S.  Post  Office. 

New  heating  boiler,  etc 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district   engineer,   838   U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtatoable  from  the 

above  office  of  the  district  engineer 

or  from  the  custodian  of  the  buildtog 

at  Roseburg,  Ore. 


Richfield -Diavls    Bldg.,    35th    and    Telegraph,    Oakland;     No    definite    bt« 
opening)  data  sat 

A.  Famell  Blair,  No.  9  Main  Street.  San  Francisco  (YUkon  0390) 

R.   A.   Cullen,   478  Jackson   St,   San   Francisco    (SUtter   1951). 

1 1,  ___ 

Medical   Bldg.,  2340  Ward   St.,   Berkeley;    Bids  open    ApHI   11,   11    A.   M. 

A.  J.   Ho)>per  Co.,   243  Langton   St,   San   Francisco   (MArket  7070). 

Moore  &  Roberts,   693  Mission   St.,   San  Francisco    (GArfield  8579). 

Anderson -Haglund,  Inc.,  219  41st  St,  Oakland  11   (OLympic  9103). 


16 
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BIDS  WANTED— TO  CLO^ 

APRIL  2S,  2  P.  M. 

DRAINAGE  PIPING 

PORT  ANGELES,  Warfi.  U.  S.  Post 
Office.  t 

Ccnstruction  of  new  dratoage  piptog, 
etc. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Admtoistration,  office 


John  D.  McLaughlin 

AND   ASSOCIATES 
CONSULTING   ELECTRICAL 

ENGINEERS 

1641    RUSS   BLDG.— EXbrook   5712 
920  Junipera   Serra  —   DE   10197 


for 

STUCCO 

THE 

new 

IMPROVED 

1/    ni 


c^m  -u^uiUi 


STUCCO   CEMENT 


More  Yards  Per  Sack  •  Spreads  f  osier  •  loss  Sfirfnkogo 
PACIFIC    PORTLAND    CEMENT    COMPANY 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL  BUILDINGS 
COMPOSITION  AND  CORRUGAIED  IRON  ROOFS  REPAIRED 

ii       it       -k 

Estimates  gladly  submitted  to  General  Contractors  on 

any  type  new  Construction 

DONNELLY  ROOFING  CO. 

652  PULTON  ST^  SAN  FRANCISCO       -      Phone  WAlnut  3836 


WANTED 


USED  EQUIPMENT 
AND    MATERIALS 


TO  HOME  BUILDERS 


Now  is  the  time  to  secure  your  choice  of  building  sites  in  a 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  in  the  city  of  San  Mateo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  They  range  from  (/^  acre  to  4  acres;  priced 
from  $2,750  to  $13,600  including  improvements. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
pletion of  improvements:  when  unsold  sites  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
wate'  system;  work  is  scheduled  to  start  during  May  of 
this  year. 

Property  can  be  inspected  by  appointment  by  caUing 
Frook  Ashby.  Owmt.  of  MArkot  1230 


FOR  SALE 


NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  wailboarda,  plambiBC 
pipe,^miliwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of  "hard  to  jret"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St.      -      YAleneU  4977 


FOR  RENT 


!  LUMBER  HANDLING  EXJUIP- 
MENT :  CARRIERS.  STACKERS. 
TRUCKS.  Call  Mac  Pacific  Carrtera. 
Oakland.    KB  4-165L 


HELP  WANTED 


1 1 .  PURCHASING  AGSarr  for  Build- 
ing Materials  Firm,  thoroughly  fa- 
miliar with  Lumb«r.  Permanent.  State 
exp.  and  salary  expected.  Reply  Box 
42,  c/o  Daily  Pacific  Builder. 

1 1  ^  4/S-8-4^/M 


CONTRACTORS 


We    handle 
1911  Act 


See    us    regarding    Improvement    District    jobs, 
collections;  buy  Warrants  or  Bondn  on  all  1915  or 
Districts.    Telephone  GArfield  8000. 

HANNAFORD   &   TALBOT 

619  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


CONTRACTORS— Save  Money  and  Time 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         •         SUtter  8361         •         SAN   FRANCISCO 


PREPARED   BY 


LeROY    SERVICE 


SK 


UNITE;D  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufacturers  of 
Wire  Cut,  Represaed   pav-     D  DIP  If       Hollow    Build- 
ing,  Acid   Resisting,   Face,     t)i\li;l^       *"K'     Partition 
Fire  Clay,  and  Fire     .     .     .  and  Quarry  .  . 

Office  and  PUnt— POINT  RICHMOND 
Phone  Ridunond  226 


TILE 


STEELFORMS 

BTEELTUBE  CONSTRUCTION  TOWERS 
IHEAVY  DUTY  SWINGING  SCAFFOLDS 

StEELFORM  CONTRAaiNG  CO. 


666  Harmon  St. 


DO  55A3 


GAMERSTON  &  SREEN  LIMBER  60. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Sar   Francisco  Oakland 

1S00  ARMY  STREET  2001    LIVINGSTON    STREET 

ATvMater  1300  KEIIeg  4.1184 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berfcdley  S317         1335  SIXTH  ST.,  Berkeley  2,  CaW. 


555K 


Boilers-High  Pressure  and  Heating 

:     NEW      AND      REBUILT 
All  Siaes  and  Types  of  Steel  Tai^ 

OCEAN  SHORE  IRON  WORKS 


550 


St  -  Phone  UNderhffll  4glO  -  Saa 


W^ 


'fi'^mim 


I IIIIJIIIHI  ■ 


kSSmh 


■  •^MfidKiSat 


nVEDNESDAY.  APRIL  3,  1946 


nAIT  Y     PACIFIC     BUILDER 
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ADVANCE  CONSTRUCTION  REPOllTS 
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BIDS  OPENED 

PAINTING,  ETC. 

KELLOGG,  Idaho,  U.  S.  Post  Office. 

Interior  and  exterior  painting,  point- 
ing and  masonry,  sidewalk  repairs 
and  miscellaneous  repairs. 

Owner — Federal  Worits  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's    Bldg.,    San    Francisco. 

Low  Bidder— <rPohne,  Inc.,  Decatur, 
111.,  $2655. 

Other  bidders  were: 
R.   A,   Newman,   McMinnvllle,   Ore., 

^710. 

Dan  Sullivan,  Santa  Monica.  |3240. 
Bert  W.  Newson,  Des  Moines,  Iowa, 

$3316.       ■*" 
Lewis     Construction     Co.,     Seattle, 

Wash.,  $3690.  ^ 


$195,519,    (Sch.   2] 


amount  to  be  deducted  for  eacn  ;  "mji   """'";    ♦   r«oiifnmi«   t»,«»  ,T  •         ^/o/^^ 
building  if  ^ood  toilet  partitions  ,  Valley  Projec.^^^^^^^^  ^3^.6 


2)    $198,205,  submitted    (San   Pedro);    Spec.    No.   17296.   NOy    bolts    ^^^^^  "jetton  bSt?for^*  i :: 

low  bid  to  the  T).  S.  Bur^u  of  Rec-  ,13122.  h.^^?*f,"  ^n  tSrSLdem  Snal  outlet"    ^O-^ 

lamation,  Kingman,  Ariz.,  under  Spec!  (1>  price   for  the   entire   work,   com-    stallaUon  in  the  Maaeru  c^al  o^^ 

1206  for  the   construcUon    of   7   six-   plete;  '  ^^^  *^M;.«r^nt  Dam    Cental  ■ 

room    residences    and    13    five-room  i  (2;  amount  to  be  deducted  for  each  '  nyeroutlet^^at  ^ani^^ 

residences  at  the  Davis  government 
camp,  Davis  Cam  Project,  Arizona- 
Nevada.  The  work  Is  situated  about 
30  miles  west  of  Kingman,  Ariz. 

Second  and  third   low  bids  follow: 

George  B.  Thatcher,  North  Holly- 
wood, (1)  $235,382.  (2)  $239,382. 

Charles  J.  Dorfman,  Los  Angeles, 
(1)    $254,565,    (2)    $256,445. 


STREETS  AND 
HIGHWAYS 


building  if  wood  toilet  nartltlons  \  vaney  inuj^^v--,  "'""".v         -""-  •  — '^o    -^^  ^^J  •*     40 

are  usIlln^S-d  of  me?al  parti-    will  be  installed  by  the  pvemment    BIDS  WANTED 

are  used  Instead  of  metal  part     ^     ^^^^^^  ^^^^^  j^^„  ^  ^  ^^_       COWLITZ,  CHELAN  and  SKAGIT 

(3)  deduct   fiWm    (1)    if   all   work    in  jket  St..  San  ^^S^^^^/g^f  \/>  *JJ- '  f  ^^^^  Washington.-UnUl  Apr. 

connection  with  sewage  pumping    112.  (Sch.  2>  «374.m  (Sch    3)  $47,063.    16.    10   A.    M..    bids   will   be    received 
(alternate)    is  omitted:  "^'''^'^  "  ^'""^f  ,.^n    s!^^!    Co.,    by  the  director  of  highways.  Olympia,  I 

(a)  for  building  on  Pier  No.  1;      1  Birmingham,    Ala..    (D    $100,024,    (2)    Wash.,  for  highway  improvements  as  ' 

-      -       _.       —      «  $332,202,    (3)  $48,423.  i  follows- 

Bolidated  Steel  Corp.,  Box  6880,  ! 


1  construction    of   14.211   miles   I*TOject 
Arizona   FH-17-B7.    Showlow-Plnetop 
Highway.  Sitgreaves  National  Forest, 
Navajo  County,  Arizona- 
Second  and  third  low  bids  follow: 
Wallace  &  Wallace,  $128,897. 
J.  E.  Skousen,  Mesa.  $147,MB. 


4/3/46  ••40 

BIDS  WANTED 

NEAR  VALLEJO.  SolanQ  Cc^.,  Cal. 
— UnUl  April  18.  2  P.  M..  bidk  wlU 
be  received  by  the  County  of  Solano. 


TT    «*   Treasury  Dept..  821  Market  St.. 
under^SF^2911-46  for  filing  case. 
fob   San   Francisco. 
Sp^icatlons  obtainable  from  the 

above  office. 

•  •     42 

4/3/46 

LOW    BIDDERS  „^      .  . 

BOISE  PROJECT.  Idaho.— The  fol- 
lowing submitted  low  bids  to  «• 
Burea  uof  ReclamaUon.  Denver.  Colo^ 
under  Spec.  1222  for  furnishing  thr^ 
2000-kva..     68,000-     to    2400-volt,     60- 


Angeles.'  (b)  for  building  on  Pier  No.  2;        $332,202.   (3)  $48,4«.  jfoUo-As:  jbe  received  by  the  County  of  ^olano.    2000-kva..     68,000-     to    24W->oii,     w- 

^1  (c)  for  building  on  Pier  No.  3;  CjiBolidated  Steel  Corp     Box  6880,!     Cowlitz  County^-Grading  sad  sur-    county   Clerk.   Courthouse.   Fairfield.  !  cycle,  oil-immersed,   self -cooled,   out- 

(4)  deduct  from    (1)   for  omitting  allEalTLos   Angeles  »^ch,   I^s   An- 'facing  on  1.986  miles  of  primary  state  |  for  improvement  of  Nebraska  Street  '  door    type    transformera.    each    wjui 

•     •     26  work    at    or   in    connection    withigeles,    U)    $130,779,    (2)    $484,245,    (3)    highway  No.   1,   Rocky  Point  to  Os- I  near  Vallejo.  I  i  lightning  arrester  for  69,000- volt^un- 

'  Pier  No.  1.  ;  $43,575.  ;  trander  in  CowUtz  County;  FAP  No.  •     Work    involves:  I  I  grounded  neutral  circuit  mounted  on 
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BIDS  OPENED 

INTERIOR  PAINTING,  ETC. 
TUCSON,  Ariz.  U.  S.  Post  Office  and 

Courthouse. 
Interior    painting   and   miscellaneous 


4/3/46 

PLANNED  Pier  No.  1. 

RESIDENCES  Cost.  $10,000,000        Bids   were :  \ 

SAN    FRANCISCO.  North    of    Lake'.     Alco  Constr.   Co..    (1)    $239,312;    (2)1 
Merced.  j*     ;   (3a)   $5638;   (3b)   $7017;   (3c)  $7,-1 

Construction    of    700  two-story    resi- j320;   (4)  $75,626 


dences  ($10,000  to  $50,000  each)  and        A.   Famell   Blair,    (1)    $269,400;    (2)  1 

complete  business  district.  $170;  (3a)  $6000;  (3b)  $7500;  (3c)  $7,-  : _, 

Owner  and  Builder  —  Pacific  Coast  ,500;    (4)   $80,300.  '4/3/46 

Constr.  Co.,  Carl  Gellert,  President.  ;     C.  W.  Driver,  Inc..  (1)  $260,406;   (2)     preparing   WORKING 

1500  Judah  Street.  .$250;   (3a)  $7282;   (3b)  $8930;   (3c)  ^r  <  Qp^fi,^/^^t^GS 

Plans  by  owner.  j930;   (4)  $82,500.  i  ATHLETIC   FACILITIES 

The  public  works  department  and  I     M.  H.  Golden  Constr.  Co..  (1)  $260.-  - 

the    city    planning    commission    have;  350;    (2)   $..    "    '"' ^    •«»/»-.'»-    /1I-^ 


„ ^   ..^.   .,   Rocky  Point  to  Os-    near  Vallejo.  I  i  lightning  arrester  for  69.000- volt^un- 

trander  in  CowUtz  County;  FAP  No.  >     Work    involves:  I  I  grounded  neutral  circuit  mountea  on 

FI-32  (7).  ;  U)  925   C.V.   salvage    road   surfkcmg;  ^e;  one  69.900- volt.  «00-ampere.  out- 

,     Chelan  County— Grading,  ballasting    (2)  1551    c.v.    roadwav    excavalllon ;        door  type  disconnecting  *?'*"^°,^Tr 

— T iTTovc     ATDPODTc~«L~  '  *"^    constructing    an    asphaltlc    con- !  o)  1793  tons  crusher  run  bas^;  "'  '"" 

36—  PAKRD,  _'^tf\r'-'*\* ^  *  ;^'"^t«  pavement,  type  I-l,  on  0.855  mile  ]  ,4)   16.000  gals,  water; 


door  type  aiscouu«rv.i."6  -• -,„^-_ 

manually -operated  grounding  blades, 
and  three  69,000-volt,  200-ampere,  out- 


PLAYGROUNDS  '°^  primary  state  highway  No.  2,  Wen-  I  (5)  11.4  tons  liquid  f^ph.  SC-1  [prime  1  door  type   expulsion-fuse  <i»8CO°f^«!^ 

_, __!atchee  West  in  Chelan  County;  FAP  coat;  ing  switches,  each  complete  with  two 

•     •     3  5 'No-  U-149  (7)  and  state  project.  (6)   1070  tons  asphalt  concrete]  j  f use    units,    for    the    "C"    line    caJiai 

I     Skagit   County— Grading,    uraining.  1  a)  3  catchbaslns;  1  pumping     plant.      Payette     division, 

[surfacing  and  constructing  light  bitu- !  (8 (  30  l.f.   18-in.  reinf.   concrete  pipe.  J  Boise   Project.   Idaho,  <*^"^*^t*!-Wr 
iminous    surface    treatment    on    6.738  j     Specifications  obtainable  from   the  j  cars   (a>   shipping  point   or   (b)    a^m 
T^t^^ir.,.    r.o5r>Hr,or    anrJ    Tni^ppllftneous        The  puDUC  worKs  uepartmeut  anQ  I     m.  n.  v^omen  v_onsir.  ^.u..  ia>  ♦iiw.- ,  Approx.  Cost.  $125,(X)0   '""'^^    ^^    secondary    state    highway  ,  of f ice     of     County     Surveyor     John  ■  mett.  Idaho. 

^TiL^  misteiia  e  ^^^   ^^^^    planning    commission    have    350;    (2)   $....;   (3a)   $7077;    (3b)   »8725 ;  j  CONCORD,  Contra   Costa  Co.,  Calif.  !  ^o-  17- A.  Hamilton  vicinity  and  con-    Bumham.  Courthouse.  Fairfield,  up-  i  Schedule  No.  1 

nXn^^-!^*.ripral  Works  Aeencv  Pub-    approved  a  tentative  map  of  the  sub-  i  (3c)  $8725;    (4)   $81,436.  ^^    Diablo  High   School.  K^ete  to  Fibers  Ferr>'.  Skagit  County;  ,  on  deposit  of  $5.00.  j      General  Electric  Co..  Denver,  coio^ 

^^'?^^r^.^.l"*\Y^'!^f„*"tf.^"«^'«f«^^  V  W.  C.  Smith,  Inc.,  (1)  $265,770;   (2)iA5;jetic   facilities.    Work   to   Include  '  ^^   Nos.   S-8   (1)    and   S-8    (2)    and; UgilS;   $30    per   day    engineer;    $22.50 

•$650;    (3a)    $6650;    (3b)    $8300;    (3c)  1     „ub-surtace   drainage,    grading  for  !  ^*^*^e  project.  ;  4/ .3/46  .  •     40    p^r  day  mechanic 

$8500;    (4)   $84,000.  j     football     field,     bleachers,     locker  I .    Whitman  County— Grading,  surfac- 1  BIDS  WANTED  ~"        * 


lie  Buildings  Administration,,  office  j  division, 
of   the  district   engineer,   838  U.   S.  ' 
Appraiser's  Bldg.,  San  Francisco. 
Low  Bidder— Gayton  Engineering  Co., 
2728  E.  Florence  Ave.,  Huntington 
Park,  $15,260. 
Other  bidders  were: 
Ace  Painting  Contractors,  Inc.,  $l?i- 

668. 

Dan  Sullivan,  Santa  Monica,  $18,735. 

R.  A.  Newman,  McMinnville,  Ore., 
$19,186. 

Deemer  &  Deemer,  San  Francisco, 
$22,325. 

Arizona  Paint  Co..  Tucson.  Ariz., 
$27,500. 


^ 
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BIDS   WANTED— TO    BE    OPENED 

APRIL  10,  2  P.  M. 

DIRECTORY  BOARDS 

SAN  FRANCISCO.  U.  S.  Appraiser's 
Bldg. 

Furnish  and  in.stall  directory  boards. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the   district   engineer,   838   U.    S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtainable  from  the 

above  office  of  the  district  engineer. 

20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


2  2 


Cost.  $1,250,000  ; 


500;    (4)   $84,000.                                           football     field,     bleachers,     locker  I     Whitman  County— Grading,  surfac-    BIDS  WANTED  1     wagner  Electric  <Jo.,  aui-«u« 

Geo.  B.  Thatcher,   (1)   $267,700;    (2)'      mourns    night   lighting  system,   etc  '  ^"^-    constructing   type   I-l  asphaltic  .      UTAH.— Until    April    12,    2    P.    M.,  ijig,i29;    $30    per    day    engineer 
.•    (3a)   SS.tOO:    (3hl   S6980 :    (3c)   $6.-'^ '»»♦     T-»ioV.in  Tin     Hitrh    «r>r,r.r»i    concrete  navement.  constructine  a  re- '  hida    will    be    received    bv    the    Utah    .hoc;  v. it  .suddIv  services  of  mec 


and 

doe."^  not  .supply  ser^•ices  of  mechanic. 
Allls -Chalmers   Manufacturing  Co., 


4/3/46 

PREPARING    PLANS 

HOTEL  v;osi;,  ^i,zou,uuu '*•-•- ,    v«ia.»   ^o-jw,    \.ou/   ^uoov.  \.ov-^   *v.,-    Qy^^er Mt.   JJiaoio    uu.  xiign  acnooi  , '^"""-"='-'=  t*>'»"="^'="'-> '-•-'""•-^"'-"-"'s  •* '■^"  '  "«u»    «iii    uc    i«r«.c»>^r«.    ^J^     n.^ 

SAN  JOSE    Santa  Clara  Co.,  Cal.    n:980;   (4)  $83,500.  |     District  unforced  concrete  T-beam  bridge  36.31  i  State    Road   Commision,    State    v;a,.         Aiua-v-ucinu^.*.   — . w  "  in 

First   Street.  j      United    Constr.    Co,     (1)  $239,153;  i^j.^.j^j^gpjg_Reynolds  &  Chamberlain 'ft-  lo*»g  on  1.644  miles  of  the  Campus    itol.  Salt  I^ke  City,  for  constiuction    jig.isS;  $20  engineer ;  $18  mechani^^ 

Construction  of  250-room  hotel  bldg.  f  (2)   $..•,.  (3a)   $6389;    (3b)   $7802;    (3c)        ,fi„  Pipdmorit  Ave.,  Oakland.  ;  Loop  Rd..  State  College  of  Washing-    of   approx.    14.723   miles   of   2-l|n.    hit.  !  Schedule  No^2 

Owner  —  Newcomb  Hotel   Interests,  i  $8701;   (4)   $70,483. 
c/o   Carl   J.    Seneker,   Hotel    Sainte  i      (* )   All. 


Wagner  Electric  Co.,  St,  Louis,  Mo^ 


Claire,  Market  and  San  Carlos  Sts. 

San  Jose.  ' 

Architect — Francis   H.    Slocombe,   131  1 

Monte  Cresta  Ave.,  Oakland.  ! 


I  Loop  Rd..  State  College  of  Washing-  I  of   approx.    14.723   miles   of   2-l|n.    hit.  ,  «,*...««— r-  1     • 

;ton    in    Whitmsin    County;    a    state  ;  surfaced   road  in  Washington  Coun-        (jeneral  Electric  Co..  Denver,  Coio., 

I  project.  <  tv.  Section  of  S.R  18  between!  Saint  j  ^    g    Qhamce  Co. ;  Bowie  Switch  uv- 

S6I     Federal  funds  have  been  allocated    George  and   Veyo,   Federal   Ai|l   Sec-  L.^gjon,    San    Francisco;    Railway    « 

'for  the  first  three  projects;   guaran-  i  ondary  Project  No.  S-24  (4).     |  ,  industrial   Engineering    Co..    Greens- 

at  (3) 


•  14/3/46  • 

^■^—^ ^^^— '■^— — ^^*^*^ '  B I  PS  POSTPONED                                   !  f or  the  first  three  projects;   guaran-  i  ondary  trojeci  wo.  s-^4  v«;.    j  i  industrial    Kngineeruig    v^v^  - 

W%         •               *          O        »*                   SAN  FRANCISCO— Until  April  16,  ; tee  of  5%  to  accompany  bids;   plans  ;      Specifications   obtainable  fwjm  the  'burg,  Pa.,  and  Pacific  Electric 
M  |||Y|||AAlf*||}|y  ^^^wmn        3PM     (postponed    from    April    9).  |  available  from  the  above  office  upon  ;  abovp    office   upon   deposit    of  :  $2  00.    J  faciiiring  Corp..  San  Francisco, 
Idlr^llWTvIilig   UCvilUll      I  bids  will  be   received  by  the   Public :  payment  of  $2  for  each  set.  :  -"--    "'  "o^  •«>    submitted  id 


26 


4/3/46 

CONTRACT   AWARDED 

RESIDENCES        Est.  Cost,  $2,000,000 

BELMONT  PARK,  San  Mateo  Co., 
Calif.  Site  of  former  Belle  Monti 
Country  Club  golf  course  west  of 
Belmont. 

Construction  of  200  homes  In  new 
Belmont  Park,  the  Initial  100  to 
cost  $10,000  each. 

Owner — Sedric  Cunningham,  1  Dev- 
onshire, San  Carlos.  ; 

Contractor— Stolte,  Inc.,  8451  San  Le-  ; 
andro  St.,  Oakland.  1 

Work  will  start  immediately  on  the  ' 
first  100  homes.  I 


iBB 


•• 
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PREPARING  WORKING 

DRAWINGS 

BOWLING  ALLEY  BUILDING 

Approximate  Cost,  $40,000 
CONCORD.  Contra  Costa  Co.,  Calif. 
Construction  of  1-story  frame  bowl-  1 

ing  alley  building  (50x150  ft),  wood 

trusses,   carrara   glass   front,  eight 

alleys. 
Owner— Withheld. 
Architects — Clarence  O.  Peterson  and 

Wendell  R.  Spackman,  604  Mission 

St..  San  Francisco. 
Mechanical  Engineer — James  Gayner, 

260  California  St.,  San  Francisco. 


NEWS  INDEX 

F«r  convenient   reference,   news 
raports  in  this  section  are  classi- 
fied as  ioflows: 
Water  Supply  and  Sewage 

Disposal   Plants 31-32 

Bridgee    ~ 33 

Dams,   Reservoirs  and 

Dredging    _ 3* 

Docks,  Piers  &.  Harbors —         3b 
Parks,   Airports   and 

Playgrounds    36 

Rallreaiis,  Subways  and 

Tunnels   _ 37 

Electric  Lighting  and 

Transmission    Qnes   

Sewers    

Streets  and    Highways 

Gas,   Water   anti   Oil    Pipe 

Lines 


—  i  Utilities  Commission,  Room  287,  City 
""   Hall,  under  S.  F.  Airport  Contract  No. 

82    for   airport   extension,    fill,    pave-  \  4/3/46 


40 


38 
39 
40 

41 


1 4/3/46 

!  BIDS  WANTED  , 

4  0        BEAR    LAKE    COUNTY,    Waho.—    4/3/46 


faciunng  curiJ..  c«*"  -      "  T  ij'  „ti-oi 
$1018,   (4.  $303.50.  submitted  identical 


',  bids. 

i 


••     42 


;^/u/^v»  -     -  OJK.tVi^        J_l.n.x»-iii        x.,v.rv^*,  •    .»,        — p •  ,4/3/46 

I  BIDS  WANTED  i  Until  April   12,  2  P.  M.,   bids  ivill  be  ;  g.^e  vVANTED 

I     PLUMAS    COUNTY.    Calif .  — Until  ;  received    bv   T.   Matt   Hally.  <])irector  1     g^vCRAMENTO,  Calif. —Bids  will 

;  April   23.    2    P.    M..   bids  will   be   re- ]  of  highways.   Boise.   Idaho,  fdr  con- j  ^^^^j^.g^j    by    the    State    Purchaal 


^^  be 

by    the'  State    Purchasing 
era 

-    -  "*    h\i\i-  ,  e  "uipment  as  follows : 

minous   surfacing   on    4.805   mliles    of  ,    ^     '^  Anrll  S 


April  5 


2  0 


4/3/46 

TO  START  WORK 

SHOP  AND  RESIDENCE 

Estimated  Cost,  $40,000 
PITTSBURG,   Contra  Costa   County, 

Calif.   West   of   the   rajlroad    over- 
passes between  Pittsbjf^rg  and  Home 

Acres.  / 

Construction  of  one-story  frame  and 

stucco  cabinet  3hop(^(100x62  ft.)   to 

cost  $34,000,  forward  part  of  office 

and   salesroom  finished   In   plaster,  ; 

parking  space  In  front  of  building,    4/3/46 

and  five-room  residence  ($6000).  BIDS  WANTED 

Owner— Dominic  S.  Caruso,  c/o  Atlas        SHARP    PARK,     San    Mateo     Co., 

Cabinet  Shop,  45  E.  8th  St.,  Pitts-  ;  calif.— Until  April   17,   8  P.   M.,   bids 

burg.  will  be  received  by  the  North  Coast 


ment  and  related  construction  at  San  \  ^'P^^^yy^i^T^P 
Francisco  Airport* 

Work  involves:  iApru   zs,    'Z    r.    m..    diqs   win    oe   re- [  of   highways.   Boise,   laano.  iqr  con- ;  ^.^^gj^.g^j    by     the     State     r^ri;u»o»"B 

Proposition    A:  Iceived   by   the   Public  Roads   Admin.,  I  gtmcting    roadbeds,    drainage    struc- ,  ^'j    gacramento.  for  materials  and 

(1)  6  000  000  c.y.  dry  fill;  i Charles    C.     Morris.    Dh-ision    Engi- |  t^res   and   applying  plant   mi:J:    ^'*"- '  equipment  as  follows: 

'    (2)  420000    s.y.    compacting   to   95%,neer.    720    Phelan    Bldg.,    San    Fran-  .     .         —     .0^,    _,;,._    ^      ^     r  .... 

dt-rirftv  !  Cisco,  for  construction  of  11.056  miles 

(3)  25  000  M.  gals,  watering  (unit  Is    Project  Calif.  FH-20  B2,  D2.  E2.  F3 
1000  gals  )  •  G3,     J,     Almanor,     Plumas     National 

Proposition    %'.  '  \^%lf^^;  ^»"™^«  County. 

(1)  450.000   c.y.   dry  fill;  7^°,'^."'''''  , 
(la)  5  550  000    c.y.    hydraulic   fill;          !    (1>  3000  c.y.  unclass  excav. ; 

(2)  lioOOO    s.y.    compaction    to    95%!    ^2)  15  c.y.  unclass  excav.  for  struc. ; 
density    '  |    (3)  4500   c.y.   do  for  borrow; 

•    (^)  5000   M.'  gals,   watering    (unit   is  I    (4)   15,000    sta.    yds.    overhaul; 
'  1000  gals);  '    ^5'  1*^^  ^y-   n^iJes  special   overhaul 

-  .    .      _.  ..I  of  borrow; 


U.  S.  30.  north  of  Georgetown  Sum-  guo  45258,  REQ.  61475: 
mit  in  Bear  Lake  County,  a  Federal  ,  ^  20  000  gallons  asphaltic  emulsion. 
Aid  Project  No.  F-65  (2).  Plans  and  ;  penetration  type,  delivered  into  stat* 
specifications  are  available  f rdm  the  [g^^ks  or  drums  at  vendor's  plant, 
above  office  or  from  the  district  engl-  ' 


Fresno. 


neer  at  Pocatello  upon  deposli  of  $5.  i  quo.  45264,  REQ.  76476: 

A  guaranty  in  5  per  cent  of  *,mount  •  ^  _qq^      callons     emulsified     asphalt, 

"^'^-  'penetration    type,    f.o.b^    LOS    Flores 

I  maintenance   station.    District  No.    7. 
IqUO.  45028.  REQ.  A111425: 
,16.000    lbs.    21-30    penetration    air- 
,  refined  asphalt  In  100- lb.  paper  car- 


i^ 


OuantiUes  for  Items  4  to  31  are  the  I  V^   uuiruw.  ,  —        J^g,    %i/ai<i?D    aM#^  f\tt 

samrfor  ProposlUons  A  and   B  ,  (6)  11.056   miles    fine   grading,    sub-  ,  41 GAS,  WATER  ANP  OIL 

<4)  125  000  cy    rehandling;  '         grade  and   shoulder;  •  __ — -\ 

(5     125'000  cy,  misc.  excav.;  I  (7)  2000   M.   gals,   watering;  ;  4/3/46  !  ** 

(6)  4,0()0  8.y.   sub-base   preparation;!  (8)  lump    sum,    provide    and   mam-    glDS  OPENED  j  quo  46071,  REQ.  4215: 
(7    16  000  tons  crushed  rock  base;                tain    water   plant    or  plants;        =     SAN  FRANCISCO-Fred  T.  IFairey,  ;  ^f  ^^^   g.   ^^   g-cylinde 
— ,    (r\  bo' teas  Drirae  coat;  <8»  37.500    tons    crushed    gravel    or    1574     25th     Ave..     San    Francisco,    at 

31.32— WATER  SUFPLY  &    ^®^  ^  *       ^       ■     ■         -    ■  "  —  ^"-  —■        • — 


\,  itons,  f.o.b.  Oceanside. 
*    ,  April  8 

UO.  46071,  REQ.  4215: 
One    6-   or   8-cyllnder    %-ton    light 


(9)  600    toas    plant-mix   surfacing; 


,  1874     25th     Ave.,     San    Francisco,    at  ^    Redding. 

;  $5647.15,    submitted    low    bid    to    the  ,  '^'^^'^""  ^     „  9 

T>..K1i;r.      TTf4IU4<i<>       r"nmTnis.<jinn.      R(K»m    ' ~     w^t:^^     iot. 


__        !  crushed   st9ne   base   course;  .»oo'»<.io,    jsuuimi-tcu    .«.»     ../•>.   -«    — 

SEWAGE    DItfOSAL   (lO)  206  s.y.  bit.  seal  coat ;  '      ;  dO)  230  tons  medium  curing  cutback  j  public    Utilities    Commis.sion.,  Room  |  j^^;  ^g^  . 

KU\NTra^  ^^"^  810.000  s.f.  portla-nd  cement  con-L^     ffP^*!L*°^P'"A™^_^_°fAL*„    ,..-1287.  City  Hall,  under  Water  _t>ej>ari-  ^  Q^*;^^^  ^^j^;    ^"^.^^  ^^ 


Crete   pavement; 


•• 


4/3/46  • 

BIOS    WANTED— 

TO  BE  OPENED  APRIL  4.  10:30  AM 

REPAIR  BUILDING  

FRESNO.   Fresno  Co..   Calif.    Corner  ,  rials  are  available 

Inyo  and  A  Sts.  (Ball  Playgrounds) 
Repairs  to  recreation  building. 
Owner — City    of    Fresno,    City   Clerk. 

City  Hall. 

Plans     and     specifications     obtain- 
able from  the  office  of  the  city  clerk. 


"jurg-  ^,^    will   DC  receivea  oy  t.ne  iNonn  \joasi,  •    -,.  i,,_-,  a,,n 

Architect— Philip  D.  Tomasello,  RFD    county     Water    District.     Flrehouse,    ^"^  J"™P  J|,, 

1.  Box  411,  Mill  Valley.  1  sharp  Park,  for  construction  of  water    ....  XnrT,  f   ft 

Contractor— Bernard  E.  Enes.  RFD  1,    distribution    system    for    San    Pedro    ^^*'  ti^J  J.*^ 


77  I  (12)  none — portland    cement    adjust    1     „      ^„  ^  ^.  ,  *».  „i, 

'^  ment    price,    to    compensate    for  j  (12)  160  tons  medium  curing  cutback 

change    In    requirement   for   ce-  |  asphalt  for  seal  coat ; 

ment  m  concrete  as  provided  ini(13)  15,500   tons   plant   mixture; 

Se   specifications;  '(14)  700  tons  asphalt  for  plant  mix- 

sum,  drainage  of  existing!  ture; 


j  asphalt  for  prime  coat;  ,287,  City  Hall,  under  Water  Depart-  |*^X,_^   ._,'    power  brooms,  mounted 

1(11)  1300    tons    cover    aggregate    f or  |  ^g^t    Contract    No.    418.    ^o^^  laying  !  ^^^^^JJ^JJ^^'j^^jj.^^   4-wheel   trailers. 


seal  coat; 


*    •  i,««^^f  :on    pneumatic-tired   4-wheel    trailers. 

6-    and    8-inch    cast    iron    mjiins    In  v  4.cyiinder  gas  engine  not 

Quintara   Street    and    4l8t    A>enue.      .f"^*';^^^^     jg  ^p.,    Rough    Universal 

Work   Involves:  [  i  Mr.ri«.i    F    or   eoual     fob.    San    LuU 

(1)  1920  l.f.  excav    and  backfill:  '  ^^^^1.         °^    *^"*'' 

(4a)  920    If.    install     6-in.     b+11    ^"^  ^^'^^.e^O,  REQ.  6134 : 

'     One    only,    power    broom,    mounted 


Box  480.  Pittsburg. 

Construction    is    expected    to   begin 


distribution    system    for    San    Pedro 
I  Terrace  area. 

The  work  Involves; 


v^onsirucLiuii    la    cAt-c^icu    cv/   i/<=6*^       -i-ug  worK  invoives :  I  MR^  unn  1  f   18  inch 

within  a  few  weeks  as  soon  as  mate-    (j)  24OO  lin.  ft.  6-ln.  O.D.  welded  steel    [JlJJ  JJJ  if.  n-lncl 


v«.»s,  I  spigot  cast  iron  pipe; 

area;  i  <15)  16    Lf.    corru.    galv.    sheet   metal    (4b)  1000  l.f .  install  8-inch  do  :  1  on'^'nneumatlc-Tlred  Vwheel    trailer, 

in.  sale  glazed  vitrified  I    ,^^  culvert  pipe;  !    (5.  2800    lbs.    install    fitting^,    g^^^  ^",  J7"^Xder    gas    engine,    15   hp.. 

rlav  Dine-  (16)  2  each  remove  and   reset  head-  ,  valves,    etc.;  .    S"v.r>,   TTwlversal  Model  E  or   equal, 

(15)  5Ml.fl5-ln.relnf.  concrete  pipe  i  avails;  i  (6a)  260    l.f.    make    bell    and|    spigot  _  Hough   Ur^^vej^al^Modei  «q 


22-26— RESIDENTIAL 
BUILDINGS 

4/3/46  ••     22 

PLANNED 

REMODEL  HOTEL  Cost,  $300,000 

SAN  MATEO.  Calif.  Benjamin  Frank- 
lin Hotel.  44  3rd  Ave. 

Modernization  of  hotel  plus  addition 
of  two  wings  with  100  more  rooms 
at  the  rear  of  the  hoteL 

Owner — Dr.  H.  C.  Warren.  California 
Sanitorium.    Ralston   Rd.,   BelmonL 

Lessee — Barney  Vander  Steen. 

Immediate  plans  call  for  expansion 

of    the    hotel;    future    plans    Include 

construction  of  a  "Top  of  the  Mark" 

cocktail  lounge  on  the  rooftop,  patio 

row  of  shops,  etc. 


(17)  400  l.f.  21-lnch 

(18)  1,100  l.f.  24-lnch 


do; 
do; 
do; 


27— -TRANSPORTATION 
BUILDINGS 


P  P     •  f  1  fZ)    1   1  no     1  T      ^4-lIlCQ  00 '  •  ^»  •    •-..*■-  -- —  —  , 

(2)4430    lln.    fL    4-ln.    translte    PlP«    no^  an  1  f  '21-ln    corru    metal  pipe;    1(19)24    each    timber    guideposts 
(pipe  furnished  by  district) ;  \tZ'.  Ti    .1    ii/.l^^  ^^.    ^  ^  Snecifications   obtainable  from 


.(17)  ib  each  timber  culvert  markers;  '  '"**'  folnts'for'pVpe  and   flttibg^ ;         !  fob.  San  ^^"^*^'"^','?°-, 

i(18)  124  each   remove  and  reset  cul-  ,    (g,  74  each  install  %-in.  scretw  taps;  I  JM> 

i  — -^  — '•i--~  '    (9)1840   Lf.    Install    %-»nch  |  service    QUO.  45613.  Rli|Q.o"^ 


vert  markers ; 


e  lurnisnea  oy  aistnci; ;  ■  .nn-.  an    1  # 

(3)  600  lin.  ft.  3-in.  galvanized  steel    J*JJ  l^^^i 
pipe ; 

(4)  1  6-ln.  pressure  reducing  valve; 


24-inch 


2  7    (5)  6-in.,  4-in.  and  2-in.  gate  valves; 
:  (6)  60  %-ln.  service  connections. 

Plans  and  specifications  obtainable 


,    ,^     ,«  ..,.-„  do-  Specifications   obtainable  from   me 

each  21-i  automatic  drainage! above  office   upon   deposit  of   $10.00 

(22)  1   each  24-lnch  do;  A/'i/Afl  **     40 


<23)  350  Lf.  21-ln.  corru.  metal  PlP«'   tioyJcp 

furnished  by  city,  to  be  Installed  j  "^^jsKIYOU  COUNTY,  Callf.-A  rep 


,     One  only!  portable  roller.  Uttleford 

(A>    Materials    furnished    «}»    serv"  !  ^„_     ..-,„    REO    16^8- 

L-;t.,-an?75VcaT  ^''' ^0^^^^^ 
complete  bids  follow  :_^    !  J^er     f  ab     l^or^h    HoUy^ood    via 


:t)(.°x,'l!:'T^i'T°^"  '^'^''  '     Plans'and  specifications  obtainable    ,,.,  l^  ?  24 Z    coV^^    metal  pSJ       SISKIYOU  COUNTY  Callf.--A  rep-  ;      -^7^.  Falrey.  (1)  $0.49,  (4ja)  $0.23.    loader 

TERMINAL  ,f  ff^         f^    p    wilsey    district '  ^^*^  ^      vA  k      ?fJ^'  ^  ^'    resentatlve  of   the   district   office   of  1  ^^S   (5)  $0.04.  (6a)  $0.7<^.  (8)  $1,    freight 

SAN   FRANCISCO.    Fremont  Street.  ,  ^^°'J^°;"^^°J^^f  furnished  by  city;  •  ^^     Division  of  Highways  ^^^^    liV J  ^iaO)  ZdeLVB  A 

Construction     of    new     motor    coach  ,  |?rfke1%o.  upon^epo^t  of  %  |  <26)  1    each^  21-in.  ,a">9"?»"°  .J"^^*    meet  prospective  bidders  for  the  pro-  ;  '^^^^^J^r^iciio  wlt«r  Department.    QUO.  i 

terminal  (186x27-ft.)  steel  and  glass,  *^^*^  ^^°'  upo     deposit  ot  ♦o.  gate  furnished  by  city,  Loged  project  in  Siskiyou  County  (II-  I  af  $0  60^4a)   $0  20,    (4b)    $0.25,    (5)  !      One 


April  15 

jiiicci.  pxuoH^^".-  — Mr-  San  Francisco  Water   Department.  .QUO.  45610.  Rfi.Q.  f^"''^^.,„  ^.-^ 

posed  project  m  Siskiyou  County  (II- I  f*Jo  ™4^)  ^.20,  (4b)  $025,  (5)  One  ^as  -  powered,  pneumatlc^tired 
^  !si8-72-B,C).  for  which  bids  are  to  bf  ,  iii>4* "St)  fO.70,  (8)  $1.  (9)  $(f.30,  (10)  wheel-type  tractor,  f.o.b.  Eureka  via 
''received   in   Sacramento  on  April  !«•  |  25  davs  •  total,  $5837.65.  I  .freight 

1946.  '  I  '  RH:Q.  26515% : 

iwAiXL.x^.   oiox^x«  V..V,.,..,    ^w.w/v,  ;  v*«/  ^  ^.- -— .  c-jjj  representative  will  meet  pros-    _    _     -  -  ,  -         -    :      q.^^  gas-powered,  pneumatlc-iirea, 

Ident  lORANGEVALE.  Sacramento  Co.  Cal.    (29)  11  each  removal  of  Inlets;  I  pective  bidders  at  the  service  staUon    --        -  ,  O    If     ■        •    1    wheel-tvpe  tractors,  f.o.b.  Willits  via 

Architect— B.    Reede   Hardman,    2068  ! improvements    to    water    system    in-    (30)  60  each  reinstalling  Inlets ;  •>'     Couear.  about  16  miles  northeast  |  IUM/»|ifnAW*17   Xr    fVltltPiri^ll    freight." 

AUston  Way.   Berkeley.  I     volving  Installation   of   three  miles  i  (31)  iY^P,.«'i^v''!^H°''4-''*    drainage  jat  ^^'^J^^^^^^^ay,  April  12.  1946.  at  \  IfiaCllUlCry   (X   IfUllCl  W  I      Note:  2  tractors  on  Req.  26515%  to 


age  gate  furnished  by  city; 
(26)  1  each  24-lnch  do; 

•     31!  (27)  700  l.f.   salvaging  21-  and  24-ln. 
corrugated    metal    pipe; 
Cost,    $35,000  i  (28)  4  each  new   InleU ; 


structure,   4  sliding  doors  at  front  , 
of  building.  4/3/46 

Owner — Key  System,  1106  Broadway,    PLANNED 

Oakland,  Alfred  J.  Lundberg,  pres-  j  WATER   SYSTEM 

!" 

r 

Contractor— Monson  Bros.,  475  6th  St  I     of  24-and  12-inch  mains.  )  oy"^-"'^°  '^KTri^oVi-  *«,«,   fh«ll0-30  A  M 

'  Owner— Orangevale    Water    District,       SpeclflcaUons   obtainable  from   the  ii^-^  ^  ^ 

•     •  Orangevale,    Sacramento   County.      ;  cashier's  office,  6th  floor   425  Mason  | 

*      _-•     _.  'street,  upon  deposit  of  $10.00. 


structures  X  and  Y. 


4/3/46 

BIDS  OPENED  , Engineer— Not  Given 

TERMINAL   ISLA'ND,    Los    Ange-  

les    Co.,    Calif. — Bids    were    received  ;  4/3/46 


i  Street,  upon  deposit  or  $io.w.  '4/3/46  ** 

;     Following   contractors    have   taken  j^^^/^^  prinTS  AVAILABLE 

1   out  plans-  ^       ^     >        a\     SACRAMENTO,  Calif  .—State  High 

Guy   F.   Atkinson   Co.,  Orange  and  1     's-^-'-xwv"^*-    ^'  ^      . 
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4/3/44J  « 

LOW   BIDDERS 

DAVIS  DAM,  Arizona-Nevada.— W. 
S.   Ford.  Kingman,  Ariz.,  at   (Sch.  1) 


by  the  U.  S.  Navv.  Public  Works  Of-  ,  CONTRACT  AWARDED  !     Guy   F.  ^-^tklnson  J^o  .Jjnmge   ami    ^^.       Engineer  G.  T.  McCoy  announces 

flee  U.  S.  Naval  Base  .Terminal  '  SAN  FRANCISCO.-N.  O.  Wiseth,  Railroad  Aves.,  Soutii  San  ^^j!,^^  cost  of  b:ue  prints  now  available  for 
Island  (San  Pedro),  March  26.  for:711  McAllister  St.,  at  $1575  awarded.  Union  Paving  Co..  ziz  ijaococa :  ^^^^^^  ^^^  ^.^.^^^  ^^^^  ^jjj  ^^^  opened 
the   construction   of   three   two-story  .contract  by  the  Public  Utilities  Com-    Bldg.,  San  *^^c»?\°:  _-,  «...  '  in  Sacramento  on  April  17  and  in  Los 

reinforced  concrete  service  buildings  .  mission.   Room  287.  City  Hall,   under,     San  Francisco  Bridge  Lo.,  ooj  Jxiar     j^^^^^^^  ^^  ^p^n  ig; 
on  Piers   Nos.   1,  2  and  3.  at  the  U.  Igpec.  411-A,  for  construction  of  Lin-  jket  St,  San  J^ancisco.  ™-Pl«rht       II-Plu-523,  across  Hamilton  Branch, 

S    Naval   Shipyard.   Terminal   Island  '  coin   Park  pumping  station   building.,     Macco     Construction     «..o.,     '""B""- ;  j^^j^^^gj^    gj      Meadows    and    Lassen 

and  Ferry  Sts.,  Oakland  i  county   line:   Plans    (Including   sales 

Piombo  Bros.  &  Co.,  1371  Turk  o*-.    .    „.    iigo.  .... 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  cjlassl- 
fied  as  follows: 


Misc.  Supplies  &  Materials 
Machinery  snd  Equipment 
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ATTENTION,  CONTRACTORS! 

Immediate  Delivery 


FINEST  QUAUTY 


Concrete  Blocks 

Peninsula  Concrete  Products  Co. 

SAN  MATEO,  CALIF. 
3991  Pacific  Blvd.     -     -     -     Phone  San  Mateo  5-1438 


33~-BRIDGES 

4/3/46  ••     32 

BIDS  OPENED 

BURLINGTON.  Wash.  —  Thorburn 
&  Logozo.  4608  36th  St.  SW.,  Seattle, 
submitted  the  low  bid  to  the  City  of 
Burlington,  Wash.,   March  20  at    '*' 


tax),  11.23;    cross-sections    (including 
San  Francisco.  *  !  «aies  tax)  :  total  cost  plans 

Olympian  Dredging  Co.,  525  Market .  ^ale«tax)_...;°j»^         ^P^    ^^, 

St.,  San  Francisco.  ci  9q  i 

Hubert  H.  Everist  Sr.,  604  mission   »L«^^^g         ^^  ^^^^^  ^^^^   ^^^^^. 

San  Francisco.  


-,  be  equipped  with  sultabTe  power  take 
I :  off  to  operate  Model  DW-SO  BE  GU 
2-yd.  hydraulically  operated  scraper. 

'4/3/46  ••     « 

BIDS    POSTPONED 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada.— Until  April  19.  2  P.  M.  (post- 
poned from  April  5),  bids  will  be  re- 

'  ceived  by  the  Bureau  of  Reclamation, 
Denver,  Colo.,  for  furnishing  f.o.b. 
shipping  point  or  Phoenix  and  Tuc- 

'  son,  Ariz.,  electrical  equipment  for 
the  Phoenix  and  Tucson  substations, 


ilng    T^        MTCr     CI Tppf  ICC    AND    '  Davis  Dam  Project,  Arizona-Nevada; 

and    4Z—  '^'^^'^^ySll^i^^J^'^^"   ispec.  1211;  1  self-cooled  transformer. 

MATEKlALIp  '  15,000-kva.,  66.400/115,000  y  to  13,000 

— ^   delta-volt,  3-ph«use,  60-cycle,  outdoor, 

„  '  oil  immersed,  and  with  3  single-pole 

lightning  arresfers  for  13,800-volt  un- 

—  •• irx"-  ^  ,       J      .r,.L     4  '  grounded -neutral    circuit;   4   outdoor 

'^"'^^^-    r^        t.^r    Tnr      112   Market '  $4.3T;  "iotal    cost    plans    and     cross-        COLX)RApO.  -  Colorado    Cjhnstruc-    f  ^  circuit  breakers,  115,000-volt 

Ben   C.   CJerwlck,  Inc..   112   Market   *^^o^^^^^    (including  sales   tax),   $5.69.    tors.  Inc.,  Denver.  Colo.,  at  $705^228.50,    fl^.„^„^r«   with  automatic  recloslnj 


St., 


;.,  San  Francisco.                              .,«     Plans     (Includine    sales    tax),    $1.38;    4/3/46 
case    ConstrucUon    Co..    Box    *^^  .^^^^iJ^.toT^nc^^^^^  LOW  BIDDERS 

Alameda.  '     


of       Ben   C.   Gerwlck,  inc..   iiz   ^'^^''V^  Sections    (including  sales   tax),   $5.69.    tors.  Inc    Denver.  Colo.,  ''^^  ^^^^^^'    eOO-ampere,  with  automatic  recloslng 

(1)    St.,  San  Francisco.       ^„^  „    ,    *  o*         Tl.Si3-72-BC    between  Cougar  and    submitted  the  low  bid  to  A.  F.  Hewitt,    eQuipmenf  1  outdoor  type  oil  circuit 

$210,669.    for    concrete    pipe    and    (2)  ^^^arles  U^Harney,  625  Market  St.  ^  ^H^S^^^^  is.OOO-volt.    1^-ampere.    3 


I2  oS  for  cW  pipe  "fo"  the  con-  San  FrancUco^  !  available.  _  '  ^'^'^^ni'vlp  No  S  (^  (1)  Unit  ^'••'^«'^'^^^^*"K  switches,  115,000-volt, 
struction  of  a  sewer  system  and  a  ^  Pacific  Bridge  Co.,  333  Kearny  St.. .  ^jj.l.^.26.L.A,  on  Ramona  Free-  ;  combined  FAP  Na  ^-G  O^;  Unit  ^,^^^^^^  ^^^  manually-gang  op- 
sewage  treatment  plant  at  Burling-  ^an  Fran^sca  ,  between  Macy  St.  and  1°^  ^^  j!^,/'^"*^  P'^J^^*  Jlf^^^  ground  blades;  miscellaneous 
ton.   Wash.    Plans   and   specifications  Eaton    &    Smith,    715    Ocean    A^«-. ,  g^fpj^^g  (including  sales  tax),  $1.23;  '  Unit   No.   2    a  grading   proj^^^^^ 

were  prepared  by  Engineer  Harry  H.  ^an  Francisco                &  ConstrucUon  '  total  cost  plans  (Including  sales  tax).  ,  miles  Jong    located  b^^^^                                    switches;    miscellaneous    15,000- 

Sisler    221  First  St..  Klrkland.  Wash.  Western    ?r^^^5;°g  &  9°"8^^          .^  23.                                                               '  ^"^   Durango   on   S.   H.   No.   19.  San  ^^^^  disconnecting  switches  and  cur- 

The  bids  received  were:  Co    315  Park  Central  Bldg..  Los  An-   *i.^^.^^^^   ^^^    ^^    ^^^^    ^^^^^^    *>«    ^HS"  ?v,""*^in^    hMH.r«  we«*.               '  ^ent    transformers;    2    outdoor    type 

Thorburn  &  Logozo,  (1)  $210,669,  (2)  geles.                     _,^„„  o„     r  tA     imi    made  payable  to  the  Department  of  ',     The  three  low  omaera  wer^.               i  potential  transformers,  15,000- volt  and 

$210  m         *       S      •  ^  ^  *      •      ■  ,     Hydmulic  Dr^ging^j^  Ltd..  1221  ^  ^^^^^^^^^^^^  j,,^,,,^^  of  Highways.  :     Colorado    Constructors,  In«^.,   $706.-  ,  ^^^^.n^^^ous  lightning  arresters  and 

C.    V.   Wilder,    Bellingham,    Wash.,  Central  Ba^nk^Bhi^g^.  ^^                                       ^^^^^^  accompany   the  order  to  ^  288.50^_  ^  ^_  ^    Monaghan  ^  Asso- j  otber  electrical  eqm^^ 


this  office. 


in  Francisco.  Rp„uesS  for  the  above  plans,  sped-  ,  ciates,  Denver.  $832,395.60. 

George   Pollock   Co..   Forum   Bldg..   ..^^t^^l'^f nH  n7onSS  fo?m  must  be  i     Northwestern  Engineer . 


,  (1)  $214,558,   (2)  $221,493. 

Matt  Malaspina  &  Co.,  Seattle,  (1)   "^"I^^v- nrf^drine  Co..  260  Caiifomla!  Sacramento,  CaUf.  i4/d/4o 

$261,579.  '        '™J1KS  JJICUB»"6  I  r»l,,^     niHntQ     nf 


I  to  prospective   bidders  for  specific - 
tions ;  to  others,  $1.50. 


••     42 


!  4/3/46 
42  '■  BIOS  WANTED 

SAN  FRANCISCO.— Until  April  13. 


icram^uiu,  ^-»"i^■  .♦' nine  WANTED  

:»>i,o'».                                                         Icf    Q«n  Francisco                                ■           Blue   prints    of    plans    are   sold  at    ^ '°%j7^r''    GALLEY     PDiOJBCT.  1 3  P.  M..  bids  will  be  received  by  the 
•Possible    error   in    schedule;    total  jSt^^  San  Fr^an^cisco.^^  ^^^^^  ^^   ^^^   ^^^  returnable  for  re-        CENTRAL     VALLEY     PItOJBCi. ^ „ „_    o,n  r^^*«  «... 


subject  to  revision. 


:  fund. 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4696 

CERTAIN-TEED  ROOFING  PRODUCTS 


'  l4*T'll.TlciSCO 

I     standard  Dredging  Corp..  800  Cen- 
S8  '  tral  Bldg..  Los  Angeles.  1 4/3/40 


Calif  ornia-UntirA^ril  16.  fiP.  M..  Purchaser  of  Supplies.  270  City  HalU 
bWs  A^llbe  wcelvS  by  the  U.  S  ^  under  Bid  No.  3521  for  furnishing  and 
Bureau  of  RecUmlTSi.  Denver,  Colo.  !d^  drafting    tables  and    fllea 


0/-XU                                                               '  under   Bid   No    A-48  764-A-1   for    (1)  i  f or  the  San  Francisco  Airport 
DNTRACT  AWARDED                          JS 000    pieces   %-ln.    'round   deformed       Specifications  obtainable  from  the 
TEHAMA    COUNTY,    Calif.  •-  OH-    ^^^^    gj  f^^  g  mches  long,  and    (2)  ■  above  office. 
i._     m _i.t_^     r^r\      onri      wnoenix        ^  -' .  ,      ..    .-.^    , ■._     »^\%.   •  - 


•  •     ^ 


^/^^'*®„*^^   *v*.Aor,.r«                              Amlricain  Dredging  Co.,  1419 Broad-  ;  CONTRACT  AWARDED 
CONTRACT  AWARDED                           i      "'^^^  ,^*  ^  ,      ttthama     COUNTY.     < 

SAN  RAFAEL.  Marin  Co..  Calif .--;  way,  Oakland. !  f ieTS^^ckiSg     Co:    'and"  Phoenix    ^Ts^-Veces   do  31  feet  To^g.   f.o.b.  ; 

S°'-7«.^^«     "".m'oTt   sS45?;u^;  'Construction    Co.,    Box    751     Bakers- ,  J15^^p*^f^«,  ^//^,  p^ant.  Central  • 

Bonita  St.,   Sausallto,   at   $2458,   suD- atS508  837  32,  awarded  contract    ?i' »(^^^^  ^f"  roiifornia.  ;  4/3/46 

mitted  low  bid  and  awarded  contract !  -———=r  '  bv   c    H    Purc«lt    state   director   of  ;Vane>   Project,  California.  ^  WANTED 

by  the  City  of  San  Rafael,  city  clerk.    39 bbWISKa ,  oy   k.^  «..    r^u         •  ^      f^^  about '  ..     42       VALLEJO.  Solano  Co..  Calif.— Until 

City  Hall,  San  Rafael,  for  construe- TTZ^^f^irslnlen^hto  be  graded  and    ^f/^^^  ^F  SALE  .April   10,   10   A.   M.,   bids   will   be  re- 

tion     of     concrete     bridge     structure   4/3/46     ^  ^^^^.^^^  **  I  Lrf^ced  witHSnt  mix  surfacing  on  ;  ^ OTIC 


$4146.90. 


3  3; 


Hall,    San     Rafael,    f<fr    Sun    Valley 
■  drainage  improvements. 


•• 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plants 

From 
Q50  WatU  to  15  KW 

Generate  Your  Owb 
Electricity  Right  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  SL  ^slTViASS^i     Ph.  MArbet  1651 


^OjFrancisco    under  Sal^"   No.  B- 3^-46    »n|s^^^^^^^^^   obtainable  from  the 
*  "    for  sale  of  salvage  building  materials  ^     office 

, _.    .  land  supplies   located  at  the  Chicago  j  above  office.     

I     AI^MEDA.   Alameda   Co.,   Calll.— 1  g^j^      ^  j^on  Co.  plant.  Eureka.  '.,,,.-  ••    42 

39    Gallagher  &  Burk,  900  73rd  Avenue,  ^  ;  ^3/46  « 

OaklWid.    at    $10,564.30    awarded    con-  I      3/^g  ..     42     BIDS  WANTED 

i._  _      i->..v.iin     Drkorla      Anmm-   • -. 


;  4/3/46 
CONTRACT    AWARDED 


4/3/46 

BIOS    WANTED  4/3/46 

birt^rbT'rUw^'i'   by    the^'utah    PLANNED'  ;  Oak^d.   ^^^'^'^^ ^oT^rJici^Tn- \'^^^4^^.  ^^  ^^^^  i     "     ^  j  "aXk  FIRi^cIsCO.-UntU  April  12. 

State    Road    Commision.    State   Cap-        FRESNO.  Calif -The  City  of  EYes- ,  tract   bj    V?h««C     Morris     division    '^^Tif  l^^lMT^^ro     Until   Anril  16  3  P-  M.,  bids  will  be  received  by  the 

ftoi    Salt  LaKf  City,  for  construction    no  plans  the  sewering  of  Fresno  Por-    istratlon.    Chaa    a    Morris^                ,n^t^  J^w^^l^i?  1^  rw^ewJd    by  Purchaser  of  Supplies.  270  City  Hall, 

of  ^ncrete  Sd  st^eel   bridged  Em-  ;  tals.  etc.  Hearing  of  protests  «<^b«<i- !  ^"^"'^"•/^^^^Si'^S'  0T71   mne      «    NaJll^SriZ^  L^tJSSron  and  under   Bid    No.    3522    for    fumUhlng 

Uf^d^a.    Pederal^Aid    Project    No.|^6^^^^^^    _         _      _       :\^  ,^!^\^^\^}^^-^\T^  obtainable  from  t.. 


••     43 


A.  1  Francisco.  ^  !  10  A.  It,  bids  will  be  received  by  the 

2    War  Assets   Corp.,   Consumer   Goods 
Division,  30  Van  Ness  Ave.,  San  Fran- 


____^_^___^—   '$4111.15     2'^r    117   aa>».   Buumiiieu    uniy:»/o/»o 

0^M       rk  ^  mao     ncoiTD-i/rkrDC  .A.   hid  to  the  U.  S.  Bureau  of  Reclama- ,  LOW  BIDDERS         „      »    ,         . 
34 DAMS,  RESERVOIRS  &  ^Id  to  tne  ^  sacra-       NAVAJO    COUNTY,    Ari^--A. 

DREDGING  '  •      --       ----  t«-    r^-vn^A  #«,  »«*_  iTU-^-tin    «t  Sl.«i4.841.  submitted  low 


•• 


4/3/46 
LOW  BIDDERS 
CENTRAL     VALLEY     PROJECT,    4/3/46 


!  r„'.o°w    ^°llrT„rD-r5l  for^T.  I  Mi-^^.-.^lM'^C  -bmlSea  low  bid  |  ,,3,,, 

'  SSc«on'or..wer  «.d  water  i,y.t«n  '  .0  the  PubUc  Ro^a  Aamm.^r.tio=. ,  BIOS  WANTED 


t    " 


34   for  Tracv  trailer  camp. 


^  W.  JefTe«on  "sT.  Phoenix.  Ariz..  ;  "'v^^L^oT  S°  ano  Co..  Cailf.--Un-  ;  ^^-^ -<JjJ  ^ales  Na  45^  f or  st«jl 
I  for   the   construction    of    4.527    ndl«..    .jj  ^  ^1  19.  10:30  A.  M.,  bld^  will  be    ^"f^f^^/JJ  ^f *^**|"NavS  MrBuT- 
••     »' Project    Arizona     FH-30-A3.     Globe- .^^^j^^    ^y    Vallejo    Unified    fchool  ;  g^^).  located  at  U.  S.  Navai  Air  m» 
Ca^if^r^iX-The'f^li^ng'submTtted    erbs  WANTED  1  Show  low    Highway.    Sitgreaves    Na- I  jj-^^rtct.    john    R.    Alltucker;,    Secre-    Uon.  Moffett  Field. 

fow  b^s^o  the  U^  Burlau  of  Rec-  j  ^  MODESTO    Stanislaus  Co.,  Calif.-   tional   Forest,    Navajo   County    Ariz.  ^    Carolina _  St. ^  Vai  ejo     for  i 


.  l^maUon.'Denver.'  Colo.rundeV  si>ec  1  AsTr^>^ousTy  reported^ntir April  24,  !      Second  "^dOiirt  low  bids  foUow : 
iNo.  1173  for  furnishing  and  deliver-  17.30  P.  M.,  bids  will  be  received  by       Wallace  &  Walta^e,  $179.00-4. 

ingr  f  o  b.   cars  at  the  shipping  point    the  City  of  Modesto,  Rex  E.  Gallfus,  ;      Law  &  Law,  $179,OM. 

I  or  f.o.b.  cars  at  Friant,  Calif.,  at  the  I  citv  clerk,  717  10th  St.,  Modesto,  for  1  „     ^ 

■  option  of  the  bidder,  two  SS-lnch  In-    construction  of  two  concrete  digesters    4/3/4« 

terior  differential  needle  valves  with    (flO-ft.  In  diameter  and  21-ft  deep);    LOW   BIDDERS 


furiilshing  approx.  60,000  gal*   of  fuel    ^/« 

oU  to  the  vi^?"^'«=!2g*  »°;^%*'S)'  !      ColSi^if  FALLS,    Mont-Untll 
trict  from  Jply   1,    1946  to  June  30.  .  ^^^^  ^^2  P.  M.  bids  will  be  receired 

***^"     .*      ..»  w*^<...KiA  Hmm   the    by  the  U.  S.  Bureau  of  Reclamation, 

Specif icaUons  obtainable  from  the  ;  oy  me  ^^^^^^      ^^^^^^  ^^^^ 


control  stands,  paradox  controls,  sup-  j  cost,  $30,000. 
ports  and  anchor  bolts,  and  erection  )      Specifications   obtainable   from  the 
equipment ;    eight   96-lnch   hoUow-Jet  1  office    of    City    Engineer    Frank    J. 
valves,    with    valve    controls.    Inter-  !  Rossi,  Modesto, 
'mediate  shafU.  anchor  brackets  and  — ■ 


NAVAJO  COUNTY.  Ariz.— Biggs 
Contracting  CO.,  Phoenix,  Ariz.,  at 
$128,233:25,  submitted  low  bid  to  the 
Public  Roads  Administration,  SOS  W 


4/3/46 

BIDS  WANTED 

^uuc  ,w«u»  ^^^ .  ^    •  SAN  FR^CISCO.-Until  April  18, 

Jefferson  St.,  Phoenix.  Ariz.,  for  the  2  P.  M-.  bids  will  be  received  by  the 


above  office. 


4  2 


Custom  House,  Denver  2.  Colo.,  under 
Inv.  No.  80,a25-A  for  distribution 
transformers,  etc.,  fo-b.  shipping 
point  and/or  Columbia  Falls,  Mont. 

(Centiniied  on  Page  Four) 


■■■■ 


f 


'i"ijl*fcii 


PAAI4 


PAJLY    #AWJF4C    ^  U.1  JLP^J^ 


WEDNESDAY.  APRIL  3,  If4i 


PerM>iig,  Ccwi|hrAc!iii^ 


BUILDING  PERAOTS 

AppJjcatioBji 


•/SH  FRANCi^CQ 


East  Palo  Alto;  builder,  Axo  * 
Okerman,  Palo  Alto. 

RESIDENCE,  H500;  Lota  36  and  87, 
Block  16,  Paloma  Ave,  Salada 
Beach;  owner,  F  L  Newton,  600 
Market  St,  San  Francisco ;  builder, 
R  T  Hale.  1470  California  St,  San 
Francisco. 

RESIDENCE,  $6000;  Lot  22,  Block  6. 
Bayview  Ave,  Lomlta  Hills;  owner 
and  builder,  Sherwood  Roman. 

RESIDENCE,  f6600;  Lot  6.  Block  56. 
3rd  Ave,  Belle  Haven  Subdivision 
No  2;  owner.  Royal  E  Mol^ea; 
builder.  H  G  Peterson. 

RESIDENCE  AND  GARAOE,  96000; 
Lot  23,  Block  406,  Temeecal  Way, 
Highlands  of  Elmerald  Lake  No  4; 
owner  and  builder.  Mack  Wade.  110 
S  Claremont,  San  Mateo. 

RESIDENCE,  $6000;  Lot  5.  Block  6, 
Lomita  Ave.  Lomlta  Hills;  owner 
and  builder,  Sherwood  Roman,  662 
Stanyan  St,  San  FrancUco. 

RESIDENCE.  $9000;  Lot  W,  Block  4. 
Laurel  Ave,  Nort|i  Palo  Aito;  own- 
er and  builder.  Thomas  J  Carleton, 
318  Laurel  Ave,  Palo  Alto. 

WATER  TANK,  $1200;  28.538  acres, 
South  San  Francisco  School  Dis- 
trict;   owner  and    builder,   Adolph 


DWELLINGS  (l-story  frame)  (8), 
16600  each ;  S  Alemany  80,  106.  18^ 
155  E  Congdon;  N  Trumbull  80, 
105,  130,  155  E  Congdon ;  owner  and 
builder,  David  Burton.  678  Vienna. 

ELECTRIC  SIGN,  |2M0;  2  Geary  St; 
owner,  Granville's  Jewelry;  prem; 
builder,  Electrical  Product  Corp. 
«10  -Harrison  St 

ALTER  DWELLING.  $1200;  U9  Val- 
ley St;  owner  and  builder.  L  M 
Black,  108  Congdon. 

ALTER  DWELLING.  91000;  291  Sur- 
rey; owner,  Mrs  Keller,  premises; 
builder.  Ja<^  Callaifhan,  900  Clay- 
ton. 

ALTER  DWELLING.  91000;  43  Milan 
Terrace;  owner  and  builder,  Geo  T 
Robinson,  premises.  ! 

ALTER  BANK  OFFICES,   9900;   464  i     Schenone,  Route  1,  Box  488.  Colma. 
California;  owner,  American  Trust  I  WAREHOUSE.  $12jD00:  540.569  acres. 


REMODEL,    97000;    2550  El  Caminoi 

owner  and  builder,  L  F  Bribnetti 
DWELLING     and     garage,     9l0/)00; 

1035  Grand;   owner,   O  A  Osborne; 

contractor,  B  L  Osborne. 
DWELLING,     7-room,     and     garage, 

912,000;    103   Eaton    Viliace   Place; 

owner,  J  £  Taytor;  contractor.  A 

L  Davinroy. 
DWELLING,   five-room   and   garage, 

^8000;     416    Alameda;     owner,     Mr 

QloQOvooni;    contractor,   P  D    Sca- 


/    e07    Turk  St  150  W  Webster ;  owner. 


SAN    MATEO    COUNTY 


Recorded  Accepted 

Mar  28,  lft46— LOT  22  BLK  407, 
Highlands  of  Emerald  Lake.  Robt 
£    Berringer    to    whom    it    may 

concern... .March   28,   1946 

Mar  28.  1946— LOT  17  ptn  Lot  18 
Blk  22,  White  Oa^w-    Kenneth  H 

^eucus,  etc  to  P  J  Murphy 

.ji^rch   28,   1*46 


tena,  1269  Shafter  Ave,  San  Fran-    Mf\r  28.  1946— LOTS  41  and  42  Bay- 

c*»co-  I     view*  Heights.     Louis    S    Morton 

REMODEL  store.  95000;  2666  .Broad-  I     to  Baker  &  Morton  .J«arch  26,  1946 

wayj^  owner   and    bulkier,    Baird's    Mar  28,  1946— LOT  15,  Selby  Lane 

Acres.    Luke  Rizxeto,   etc  to  Jos 

F  Millett.  Jr Jiarch  ;23,  1946 

Mar  38,  1*46— LOT  12  Blk  3,  San 
Mateo  Villa  Park.  Oscar  Rims- 
l^lk,  etc  to  whom  it  may  concern 

L M^rch  21.   1946 

Mar  28.  1946^l6t  18,  l>evereux 
Manor.  Frank  Tavares.  etc  to 
A  R  Schmidt _March  19.  1946 


Co,  premises;  builder,  Swinerton  A 

Wajberg  Co,  225  Bush. 
ALTER  FLATS.  9800;   3080  Market; 

owner  and  builder,  Frank  Nevares, 

premises. 
ALTER   DWELLING.    9600;    1481-41 

Broderlck;   owner,  Henry  DenuKm, 

premises;  not  let 


Bayshore  Highway,  San  Bruno 
School  District ;  owner  and  builder. 
United  Air  Lines,  P  O  Box  3000. 
South  San  Francisco. 

RESIDENCE,  96000;  Lot  23?  owner 
and  builder,  Sherwood  Roman. 

RESIDENCE,  96000;  Lots  46  and  47, 
Myrtle  St,  Faber  Subdivision ;  own- 


ALTER  DWELLING.  9520;  371  Lon-  i     er  Leon  P  Crapuchettes,  1664  Green- 
don   St;  owner,  Joseph  Packer.  871  j      wood   Ave,   San  Carlos. 
London  St;  builder.  United  Roof  ing  I  residence.  93700;  Parcel  17.  Coun-  i 

•   &  Siding  Co,  2906  Mission  St. 

ALTER  STORE.  9500;  819  Valencia; 
owner,  J  B  Cash,  prem;  builder, 
Fred  M  Kimball.  218  9th  Ave. 


DWELLING,  six-room  and  garage, 
f7000;  1324  James;  owner  and  con- 
tractor, L  F  Bourquin,  128  Iris  St. 

STORE  bldg  and  living  qtrs,  cone. 
418^000;  2806-11  Mtddlefield  Road; 
owner  and  builder.  J  J  Boccalero. 
^12  Laurel 

BLDQ.  concrete,  95000;  411  lAthrop; 
owner  and   builder,   Fcank   Cuddy,  i 

APT  Building,   three,  98000 ;   77-79-81 1 
James ;   owner  and   builder,  G  Gi- 
gliutti. 


FRESNO 

STORE  and  service  hldg,  943,000; 
0660  Broadway;  owner.  Diamond 
T  Sales  and  Service;  contractor, 
Trewhitt.   Shields   &   Fisher. 

DUPLEX,  97000;  1295  Linden;  own- 
er,  Dan   J   Shorb. 

DWELLING  and  garage,  ,97000 ;   1^30  j 
Klette;   owner,  John  D  Corsaro.     ; 

OFFICE,    95000;    431    Olive;    owner.; 
Lewis  Ins  Agency;  contractor,  Wm 


36576    6040  San  Pablo  Ave;  owner,    1/3/46 

-  BIOS   WANTED 


City    of    San    Francisco;    contractor,    Scheuster,    contractor,    M    F  J^<*/ (  ®t°®   ™/l^" 
Frank    F    Goodman;    53    ouUets;    28  12  outlets;  1  switch;  2  fixtures;  1  pi.        CENTRAL  VALLEY 
,wlSes:  21  nluKS.  36577    1425  100th  Ave;  owner.  SulU    UnUl    May   1,   2   PM. 
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PROJECT  — 
bids   will   be 


608     4&    cSuSJiiia;    owner.    Com-    contractor.  Collins  Ellc  Co;  outlets;    received  by  the  U.  &  Bureau  of  B^- 
mercial    Club;    contractor.    Columbia  :  switches ;   fixtures;    plugs;   alter.  ;  UixnatiQn.    Denver,    under    bpe<:     1356 

eSSSc    moU^rs.  i     36678     23^   Market   Street;    owner,  1  for    furnishing    and    deUvenng     fob 

"^'^""'44:^  Balboa;  owner.  Ameson;  !  Ciit>'t«ch ;3trac^r    S^u  Electric   ^^j:^^^J^^,^,^^:t..VJ'^'^.? 
contractor,  Richmond  Electric;  8  out-  ,Co;   1  outlet;  1  switch,  «gQ 
leu    8  switches;  8  plugs;  service.         i     36579    NE  8th  Ave  and  E  llth  St; 

610  298  Gough ;  owner, ;  con-    owner.   Conlunercial    Sales;    codirac- 

tractor,  G  H  Armstrong;  tor,  T  L  Rosenberg  Co;  moton. 

611  230  Washington ;  owner.  Chra-  ■     36580      4909    Broadway ;     owner. 


selU   Bros ;    contractor.    Pacific  .Elec  ,  Christenson    and   Lyons ;    contractor, 
&  Mech;  2  ouUets;  1  switch;  motors.    T  L  Rosenberg  Co;  24  outlets;  nx- 


^pi 


(AN  FRANCISCO 


ALTER  DWELLING,  9500;  619  Wis- 
consin St;  owner,  Joe  Noto,  prem; 
builder,  Myron  A  Johnson,  321 
Foerster  St. 


Hopkins   Sc.   Son. 
MXiJ^^i;.^^.*o.w,  .rarcc.  i.^uuu-    DWELLING  and  garage,  95000;  1351 
try ^lub  Park:  owner  and  builder,    ^^er  owner.   Chas   R   TUden. 

MM   Moreno,    Route   1,    Box    ^n. '^^^^^^    ^^op,    95000;    2406    Rail- 

c^ToSpE  qWEn    M000-Lot4    Block'       ''"^^  =    *'^°®'''    ^^    ^"^^    ^°''    *^"" 
STORAGE  SHED,  98000 ,  Lot  4.  Block  ■      tractor,    Masgett    Constr    Co. 


8.  Old  County  Rd.  North  Redwood    r^-u^i  t  tntp      s^AOft       24^^     Harvev     -A-pril    2,     1946— LOTS    11    and    12, 
City:  owner  and  builder.  J  SErvlne..^Wm.mNG,^^^  '^"' ""'"^'""     "''''^- 

Ti^iin^7r% \mM?-^lS''w^'B\oclc\^^^^^^  «^«^^-  ^^'  ^  Broadway; 
RESIDENCE    910.000,   Lot  10,  ^l^\ov^ner.  S  S  Jermagian. 

5,    Dexter   Ave.   Dumbarton   Park,  1  DUELLING.  92500;  832  Geary;  own- 


BUILDING  PERMITS 

Granted 


^       owner  and  builder,  Charles  A  Wieg 
I     man.   2765    El    Camino  Real,   Red- 
}     wood  City. 

RESIDENCE.  96500;  Lot  5,  Block  57, 
!     3rd   Ave,   Belle   Haven   Subdivision 


April  2,  1946—881-883  MARKET  St. 
S  F  Holding  Co  and  Wm  H 
Voodfjeld,  Jr,  Albert  Ichelson 
and  David  R  Eisenbach  as  to 
iiQprovements    on    property. 

April  2,  1946— NW  ELLIS  &  Pow- 
ell Sts.  Wm  F  Humphrey  and 
F  Sanford  Smith  trustees  estate 
Alice  Butler,  deed,  as  to  im- 
provements on  property. 


612  566  Kearny ;  owner.  Capital  Co ; 
contractor,  Pacific  Elec  A  Mech  Co; 
alterations. 

613  2550  Mission;  owner.  New  Mls- 
slQn  Theater:  oontractor,  JPacUic 
Elec  &  Mecb  Co ; 

^4     656  Townsend;  owner.  ; 

contractor.  Pacific  Elec  ^  yLaeh  Co; 
2  plugs. 

615  Comer  8th  Ave  and  Fulton; 
owner,  £1  Portal  Apartments;  con- 
tractor. Pacific  Elec  &  Mech  Co;  6 

plUSB> 

6i6  2536  Noriega;  owner,  Silvar- 
berg;  contractor.  Liberty  JJlectric  Co; 
motors.  I 

617    35  Oak  Grove ;  owner.  _ — __ ;  j 


tures;  4  switches;  2  plugs. 

36661     I8U1   and   Campbell ;    owner,  , 
Herrick    InDn    Works;    contractor.    T 
L  Rosenberg  Co;  alterationa 

36582  20f6  ^th  Ave;  owner,  Ol- 
son; contractor.  Special  Owner;  al- 
terations. 

36583  416  Darien;  owner,  Geoi^e 
Pittner;  cototractor,  S{>ecial  Owner; 
service ;   raifige. 

36584  1821  Woodhaven  Way;  own- 
er. C  Kleiser ;  contractor  Special  own- 
er ;  outlets  swltchee  ;  fixtures  ;  pi ; 
alterations. 

36585  S266  Grand  Avenue;  owner, 
Stephens;  contractor.  L  R  Wallace. 
Jr;    1    fixture. 

NW    2t8h    and    Broadway; 


contractor,  Pacific  Ga|H**lec^'ic  Co;  j     3<586  ,       ^       ♦     ^       ^««f«.^ 

'  ^^  I  owner.    Empire   Constr   Co;   contrac 


ALAMEDA  COUNTY 


er,  Mose  Sutter 
ADDN  to  dwelling,  91000 ;  153  Clark ;  ; 

owner.  Mrs  L  T  Murphy. 
ADDN   to  dwelling,  $1000;   2321   Fig:  | 

owner,  David  Jones 


College  Tract,  Berkeley.  Rebec- 
ca Roth  as  to  improvements  on 
property. 
April  2,  1046—6533  and  6535  TELE- 
GRAPH AVENUE,  Oakland.  A  C 
Karski  as  to  improvements  on 
property. 


SAN  FRANCISCO 


No   2;    owner.    Royal    E    McShea ;  :  ^^j^^^'g    jiooo;   1147  Fresno;   own 


builder,  H  G  Peterson. 


MENLO  PARK 


APF^IL   1,   1946 


DWELLING.  5-room  and  garage,  97,- 
!     000;  893  Roble;  owner  and  builder, 
A  G   Backlund. 


er.  Carlo  Cetti,  Sr 
ADDN  to  store,  9900 ;  1329  B  Street ;  I 

owner,   V   Damiani.  1 

ALTER  winery,  9600;  2310  Railroad; 

owner,  W  P  Bensen. 
ALTER   dwelling,    9500;    751    Abbey; 

owner,   Harry    Bouchoukian 


lien  Filed 


Maduiiery  &  Material 


MACHINERY  AND 
EQUIPMENT 


at  Coliisa,  Antioch,  Modesto,  Friant. 
KeoUley,  Lindsa\-,  VlsaUa.  Delano, 
Bakersfield,  Reddmg  and  Chico,  Cal., 
at  the  option  of  the  bidder,  2U  two- 
and  74  three-bedroom  prefabncateo, 
or  precut  houses  for  Govemipent 
camps  on  the  Central  Valley  Proj- 
ect. Houaee  framed  aad/<M'  f|ali^- 
ed  >Mib  metal  and  ol  equivalent 
construction  will  be  considered.  The 
houses  will  be  erected  by  the  Gov- 
ernment. No  cliarge  for  copies  of  the 
spectfications  to  prospective  bona 
fide  bidders;  to  others,  :l&SO.  not  re- 
turnable. For  .particulars,  address 
the  Bureau  of  Reclamauon,  I>eQYer. 
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4/dM6 
BIDS  WANTED 

6AN  LU4S  OBISPO.  Calif.— Unui 
April  ^  2  P.  M..  hkls  wiU  be  re- 
ceived by  the  State  Division  of  Higb- 
wa>'s.  L.  H.  Gibson,  District  Engi- 
neer, SO  m^era  St,  San  Luis  Obis- 
po, for  furnishing  oil  {UsUributore  of 
(1>  1200-gal.  capacity;  U>  1200-^1.; 
{3)  2300-gai.  capacity  and  tank  tran- 
ers  of  U)  «2P0-gal.  capacity-;  (5>  2200 
gaL  capacity ;  (6)  2600  gaL  capacity 
and  tank  trucks  of  t?)  ;aoo  geu.  ca- 
StfWrtty,  (8;  3600-.gaL;  {,»)  3600-gal. 
capacity,  for  approx.  80  days'  vww  in 

'Santa    Barbara,    San    Luis    Obispo. 

;  Monterey  and  San  Benito  counties. 


ALAMEDA  COUNTY 


ALTER  store  front,  94000 ;   73  West  ,     A  G   Backlund.  owner    Harry    Bouchoukian.  Recorded  Amount 

Portal    Ave;    owner    ,G    McKelvle ;!  DWELLING,    7-room    and    garage,  1  j^^p^jj^  dwelling,  9500;    1528  C  St;    April  2.  1946— 2119  WEST  STREET 

architect,  John  il  Devitt,  502  Mar-!     914,000;  440  San  Mateo  Dr;  owner  |     Q^^^er   Chas  Volpe.  Berkeley.    Lincoln  Lumber  Co  vs 

ket  St;  contractor.  Wm  Horstmey-  1     Mr  and  Mrs  R  Nichols;  contractor,  |  '  -     Rose   Mason   9207.22 

er  Co,  23  Mars   St.  \     Joe   Parrish.  !  __ ■  I  April  1,   1946— LOT  5.   Sterling  Tr, 

INSTALL    plumbing    and    electrical   Nature  of  work  omitted.  98.000;   239  1                       PALO  ALTO                       I     Alameda.   W  R  Peak  vs  Ruth  E 
work  in  store,  92000;  72  West  Por-  !     Felton  Dr;  owner,  W  Corbu^ ;  con-  \ _ . j     f^^   Linton  W   Knight 9865.00 


"einiso  Army;  owner,  San  Fran-  jtor.  Scott  feuttner  Elec  Co;  outlets; 
ci^  War  Housing;  contractor,  Cen-  switches;  fixtures;  plugs;  temp,  mo- 
tral  Electric;  8  outlets.  tors. 

619  77  Candlestick  Cove  Rd ;  own- 
er. Candlestick  Housing  Authority; 
contractor,  Central  Electric  ;8  out- 
lets ;  3  switches ;  9  plugs. 

620  815  Battery;  owner.  National 
Biscuit  Co;  contractor.  Central  Elec- 
tric ;  28  outlets ;  motors.  j  ■i^'.— 

621  69  Piedmont ;  owner,  Dr  Rap-     

paport ;  contractor,  Grandi  Electric ;  1    43— 
outlets;  3  switches;  2  plugs.  [ 

622  88  West  Clay  Park ;  owner,  Joe  1 

Koret ;    contractor,    Grandi    Electric ;    

alterations.  4/2/46 

623  2189  20th   Ave;    owner,    N   W    qiq^;  VVANTEO 
Anderson;    contractor,    Adams    Elec-,      cOLORADO-BIG    THOMPSON 
trie ;  12  outlets ;  10  switches ;  12  plugs ;  i  projeCT,  Colorado.^UnUl  April  IX, 
service.  i2  P.  M.,  bids  wUl  be  received  at  the  '  st^yc-^,'^'^  'i^],'  ^aval    District.    Ex- 

624  1000  Rivera;  owner,  N  W  An-    office  of  the  Bureau  of  Reclamation,    chanae    Bldg.    Seattle,    Wash.;    Speo. 
derson;  contractor,   Adams   Electric;  ,  Denver,  Colo.,  for  furnishing  and  de-  117478.   April  19   IDA    M  " 

19    outlets;    15    switches;    22    plugs ;' nvering   f.a.b.   cars   at   the   shipping  ^     Giipin  Construction  Co.,  4880  NW. 
service.  •  point  or  f .O.b.  cars  at  Granby,  Colo.,    pront    Portland   Ore, 

625  626  Divisadero;  owner,  Exclu-  |at  the  opUan  of  the  bidder,  (1)  15.000-  I     pacific  Bridge  Co     333  Kearny  SL 
sive     French     Laundry;     contractor,    volt.  600-an!ipere,  3-pole,  single-throw,    gan  Francisco  8   Calif 
Malm  &  Welter;  1  outlet;  1  switch ;•  outdoor   type   power    circuit    breaker 
motor.  jwith  automatic  reclosing  equipment; 

626  1528  Fillmore  St;  owner,  S  F  i  (i)  2^ -element.  3-pha8e.4-wire,  watt- 
Bank  ;  contractor.  Malm  &  Welter ;  1  '  hour  recording  demand  meter  with 
outlet:  1  switch. 


•• 
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Pros^iective  Bidders 


Eight  Piers, 
Tongue  Point,  Oregon 

BIOS:    Officer  In   Charge  of  Cofi- 


tal  Avenue;  owner.  Southwestern 
Development  Co;  contractor,  Wm 
Horstmeyer  Co.   23   Mars   St. 

ALTER  and  addn  of  a  two-family 
dwelling  to  3-family  dwelling,  9500; 
80  Pierce  St;  owner  and  builder, 
Andrew    Bach^ls.   80   Pierce   St. 

CEMENT  floor  in  tavern.  9500;   1200 


92000;  138  Yale;   owner  and  build- 

er,  Dr  and  Mrs  L  H  Lowell. 

Webster    St ;    owner.    W  '  R    Cald-  }  DWELLING  and  garage.  99000 ;  1115 
well.                                                                Santa    Cruz;    owner    and    builder, 
EXTEND  mezzanine  bet  1st  and  2nd       Lorenzo  Gugllelno. 
floors  of  mfg  bldg,  91724;  110  Mln-    DWELLING,  frame,  and  garage,  911- 
na  St :  owner.  Koret  of  California ;  |     000 ;  ;   owner,  Mr  and  Mrs 


tractor,     Lindley     Constr     Co,     202  |  resjj^eNCES    and   GARAGES    (3),  ,«,^ 
Felton  Dr.  j     9850O   each ;    881,  887,   891   Oregon ; 

DWELLING,    six-room    and    garage,  1     owner,     Sherman     Comblum,     2499 
$11,000;   1400  Middle;    owner,  R  H       Mlddlefield    Rd;     builder,    Edward 
Heppe ;    contractor,    Walter   Basye.        comblum,  2499  Middlefield  Rd. 
DWELLING.flve-room  and  ,g&ragt.  'RESIDENCE  AND  GARAGE,  90760; 

1245  Greenwood  Ave;  ow^er,  Sher- 
man Comblum,  2499  Middlef  Uld  Rd ; 
builder,  Edward  Comblum.  2499 
Mlddlefield  Rd. 


Icimseof  Lieas 


ALAMEDA  COUNTY 


contractor.    Hill   &    Smale,    586   6th  j     Fred  Butow ;  contractor,  W  Basye. 

Avenue.  j  DWELLING,  five-room  and  garage,  I  DWELLINGS  (4-room,  stucco,  frame 


SACRAMENTO 


Recorded  Amount 

April  1,  1946— PTN  U)TS  46  and  47. 
map  Crocker  Oaks,  Oakland.  C 
V  Rogers  to  Morton  J  and  Thel- 
ma  Gaba  , j91,329.75 


REMOVE  front  and  Install  new  front  •     911.000 ;    San    Mateo    and    Garden 
front  to  store,  9800 ;  686  Harrison ; '     Lane ;    owner,    O'Connell ;     builder, 
owner  and  contrattor,  H  W  Loskot !     Walter  Basye. 
43  Milan  Terrace.  iADDN  of  frame  gai|ige  to  dwelling. 

DWELLING,   2-story   fr,  and   stores,       91200;  1070  Pine;  owner  and  bulld- 
918,000:    NE    Cor   Balboa   and   36th       er,  Louia  Ledesma. 
Ave:  owner  and  builder  E  A  Wach-    STORE    bldg,    concrete    block,    925,- 
ter,  862  28th  Ave;   architect.  Cha«.  |    .000;   728   Santa  Cruz;    owner,   R  H 


Qecbidferiib 


and  composition  roof)  (2),  95000 
each;  3225.  3215  56th  St;  owner  and 
builder,  Robert  S  Morris,  2240  ""♦^  | _         _,_    ,. 

Street  1  g^N   FRANCISCO 

DWELLINGS  (5-room,  stucco,  frame 


Claudius,  2443  47th   Ave. 

SHOP.  1 -story  frame,  and  office  bldg 
9800 ;  S  Lawton  St  75  E  27th  Ave : 

owner  and  builder,  Emil  Solve,  862  [  DWELLINGS.    14,    6-room    and    ga- 
42nd  Ave;  architect,  C  O  Clausen. 

ADD  letter  frames  against  present 
steel  in  theatre,  93000;  942  Market 
St;  owner,  Mr  Lippett;  contractor, 
Brumfield  Elec  Sign  Co,  965  Fol- 
som  Street 

SIGN  above  marquee  of  theatre,  9890 
942  ^larket  St ;  owner,  Mr  Lippett ; 
contractor,  Brumfield  Elec  Sign 'Co, 
965  Folsom  St  ..^^  i  RESIDENCE,  98750;  409  Hedding  St;  '. 

DWELLINGS,  two  1-story  fr,  95600  j  o^ner  Raymond  T  Carroll;  con- 
each  ;  E  Head  104,  79  S  Randolph ;  ,  tractor,  Jackson  Hull.  554  Rutland, 
owner  and  builder,  I  Baldwlnson,  :  RESIDENCE  and  garage,  96000 ;  994 
801    Randolph    St  j^-  2nd   St;   owner,   Robert  C   Ross; 

CHANGE  and  add  windows  in  dwell-  I     contractor,  Roy  F  Odell,  961  N  6th. 
ing,   partition    rear  hall   and   paint  1  RESIDENCE,    912,500 :    1435   Hedding 
Interior,    92000;    2977    Clay    Street;;     court;   owner,   B  C   Ledyard;  con- 
owner,    Peter   llyin;    contractor,   G]     tractor.  Chas  Harris 
C   Todhunter.    1088   Ashbury    St. 


and  composition  roofs)  (4).  96000 1  55Q.57  Various  k>cations  and  own- 
each;  6658,  6650.  5640.  5630  8th  Ave;  i^^.  contractor.  Apex  Electric;  sl«n. 
own^r  and  builder,  Robert  S  Morris.       ^^     ^^^^    Market :    owner, ; 


Chamberlain;  contractor,  Peninsula  1      ^oAfi  Kiat  St  \ ^^-^^f^,   tt^^^  •u.^r^-a,ar»- 


Case  Construction   Co.,  P.  O.   Box 
6,  San  Pedro,  Calif. 
Ben   C.  Gerwick,   Inc.,   112   Market 

-       ,     ,  ^.        ,    St.,  San  Francisco  11. 

:30-mmute    interval,    in    weatherproof,     Kaiser    Co.,    Inc.,    P.    O.    Box    1683. 
case,  for  installation  in  Granby  Dam  ,  Richmond,  Calif, 
j  substation,    Colorado  -  Big  Thompson       ^^^  Contractors,  Inc..  Portland 

^^  I  Project,    Colorado ;    Spec.    1262.    The  '  g    Qre 

————————— — .^.,  ^^^~  '.apparatus    will    be   installed    by    the.    '  Morrison -Knudsen    Co.,   Ina.   Hoge 

36535     17  Rio  Vista  (rear) ;  owner,    government  No  charge  for  copies  of    „. .       Seattle   Wash 
Larson;  contractor.  Shea  Electric  Co;  jy,e  specif idations  to  prospective  bona   «  »*«  -  -^"^  ^    ,  « 
outlets ;   fixtures.  i  f j^e  bidders ;  to  others,  90.75,  not  re- 


OAKLANP 


36536  1550  34th  St ;  owner.  Bar-  tumable.  For  particulars,  address  the 
raco;  contractor,  Spott  EJlectrical  Co;  Bureau  of  ]fteclamatioii.  Denver,  Colo, 
service.  ]  

36537  6650   Foothill   Blvd ;    owner, 

McKinney ;  contractor,  Spott  Electri-    4/3/46  **    *S 

cai;  serviQa  'cOMPLETlE  BIDS  ^^«„ 

36538  5809    College    Ave ;    owner,  ■     CENTRAL     VALLEY    PROJECT. 


'She  Arundel  Corp.  and  L.  B.  Dixon 
Co.,  609  S.>  Grand  Ave.,  Los  An^^las. 

Port  of  Astoria,  Astoria.  Ore. 

Port   of   Portland,  Spalding   BlOg., 
Portland. 

Puget    Sound    Bridge    A   Dredging 
Co.,  2929  16th  6W.,  Seattle. 

General  Construction  Co.,  3840  Iowa 
Ave.,  Seattle. 

Sound    Construction    Co..    1406    W. 
45th,  Seattle. 

Guy  F.  Atkinson,  807  4th,  Seattle. 

Manson  Constructi<m  Co.,  821 
kan  Way,  Seattle. 


Wyble;   contractor.  C  A  Langlais;  1   California.— Pacific   Coast    Engineer 
fixture  iing  Co.,  Inc.,  Drawer  E.  Alameda,  at 

36539  5239  College  Ave ;  owner,  '  981.250,  sub(mitted  low  bid  to  Bureau 
Morris;  contractor.  C  A  Langlais;  lof  Reclamation,  Denver,  Colo.,  xmder 
fixture.  I  Spec.  No.  1165  for  furnishing  and  de- 

36540  94tli  and  MacArthur:  owner, '  liverlng  f.o.b.  cars  at  the  shipping 
Alderman ;  contraxitor,  Johnston  Elec-  '  point  or  f  .d.b.  cars  at  Coram,  Calif ., 
tiric  Co;  outlets;  switches;  futures;  two  complete  hydraulic  gate  hoists 
plugs.  iwlth    accessory    equipment    and,    in 

36541  10938     WacArthur;    owner,  |  addition  thereto,  miscellaneous  Pa^ts 
Doe:    contractor.   Jobhston    Electric;  .and  accessory  equipment  for  one  ad-  (   j 
floodlights.  '  ditional  hydraulic  gate  hoist  to  alter  j   I 

36542  6608  San  Pablo;  owner.  Lucky  '  and  complete  a  hydraulic  bo*»t  ^o^  i      BIDS-   Lee  AnaeUs  Board  of  ^ub 
Bait  Shop;  contractor.  Conrad  ^Uec- ,  o^;ned  by  the  government  Th^h^^^ 

trie;  motors.  will  be  used  to  operate  •«.oxi».oo-ii.  •    la    10  A.  M 

36543  1601  Broadway;   owner.  Ca-    penstock     ooaster    gates    at     ShasU ,  oe^ej.  Apni  ijj^  lo^  p^ 
hill    Bros ;    contractor.    Matson    Elec-  ,  DTm.  Kennett  Division,  Central  Val-  ,  ,oft^'^^?55j5"*"~    *^    '^■ 
trie :  alteraUons.  ■  ley  Project.  The  penstock  coaster  gate  1  ^w,  »an  *-earo. 


I    >Excavation  of  H3rp«rioa 
Activated  Sludge  Plant 
£tc,  Lo6  Angeles 


36544    6304  Raymond ;  owner.  Rose ;    hoists   and    hoist    equipment   will   be 


SrrstrrnefSfXK^C^  ^STJu^SrS-p.^r""'  "  °''""''   co^^to7rirtir„™E,^«^;"S^  ^  ^^£^y  S^^^-^f^ 


'^•3Ji'  ?«??. ''^Jn^r^'p^AinJ  I^STAURANTBLDG.  ^mentfl(^r    s^^,^.  contractor.  G  H  Armstrong; 


560    1176  (Jolden  Gate  Ave;  owner, 


Natnan  A.   Moore.  2961   W.   Valley 
Blvd.,  ADuualbsa. 
Guy  F.  Atkinaon  Co.,  1106  E.  Oar- 


Rosefield  Tract;  owner.  Pacific 
Homes  Inc:  contractor.  Peninsula 
Pacific  Constr  Co,  Chestnut  and 
Spring  Sts,   Redwood  City. 

SAN   JOSE 


composition  roof),  92000;  1929  3rd 
St;  owner  and  builder,  D  Dudley, 
1927  3rd  St 


661  1244  MaAet;  owner.  Victory 
Spaghetti;  contractor,  O'Keeffe  the 
Fan  Man ;  2  plugs ;  motors. 

562     601    France   St;    owner,  Cecl; 


Plumbing  Permits 


alterations  Complete  bids  follow;  ^    _ 

36545  444    24th    St ;   owner,    Blllne  \     Pacific  Coast  Engineering  Co.,  Ala-  j  vey  Ave..  San  Gabriel 
Motors ;    contractor,    Matson    Electri-    meda.    Calif.    Item    lA,    967.780,    and  ;      Gunthisr    A    Shirley     Co..    714     W. 
cal;  outlets:  switches;  fixtures;  plugs    item   IB   through  IJ,  inclusive,  Jljj- .  oiv-mplc  Blvd..  Los  Angelas. 

36546  1940  Franklin;   owner,  Rup-i470;  no   shipping  days  given;   226.U00  |     j.  e.   Haddock,   Ld.,   3538  E   FV»ot- 
pert;  contractor,  Scott-£uttner  Elec-    lbs. ;  f.o.b.  Alameda;  terms  net;  total,  hm   Blvd.,   Pasadena. 

trie :  alterations.  '.  bid.  981.250.  Morrison  -  Knudsen    Co..    810    Title 

36547  2860    Morcom ;    owner.    Van;     McKieman -Terry    Corp.,    Harrison,   Guarantee  Bldg..  Los  AngeU 


contractor,   O'Keeffe   the   Fan    Man;  jj^^^^.  contractor.  Marer  Furnace  Co;    N.  J.  Item  lA,  970,326,  aniVitems  IB-  ,     Pacific  Bridge  Co..  333  Kearny  St. 


OAKLAND 


'  service :  motors. 

!     563    835  Market;  owner,  Summer  A 

,1  Kaufman;    contractor,     O'Keefe     the 

Fan  Man ;  alterations. 
1     564    211  Valencia ;  owner,  Valencia ; 

contractor,    O'Keefe    the    Fan    Man; 


motors. 


IJ,  inclusive,  916,364;   ship  1  hoist  In    san  Francisco. 


ALAMEDA 


1426  Wood  St ;  owner,  H  Peterson 
plumber,  G  Murray 

R426    Shattuck    A 
'RESIDENCE,    94,000;   330  Hull   Ave;    Sales  Co;  plumber, 
!     owner  and  builder,  Robt  L  Talbot.  ■      6385    Dana    St^;_owner,^  W    Wood^ 
:  LAUNDRY,  969,135;   35  Delmas 


36548  5404   Foothill    Blvd;    owner,  i  230  davs,  1  more  in  260  days  and  com-       r.    a.    Watson    Co.,   5628   Vlneland 
Ward;  contractor,  Collins  Electric  Co;  !  plete  shipment  of  items  IB-IJ  »n  200    Ave.,  North  Hollj-wood. 

outlets;     switches;     fixtures;     plugs;    days;   item  lA,   177,000  lbs.  and  bal-        Western    Dredging   A   Construction 
alterations.  :  ance  52,000  lbs. ;  f.o.b.  Harrison ;  terms  |  co.,  315  Park  Central  Bldg.,  Los  Ab- 

36549  5825  Margarido;  owner.  Par-  jnet;  total  bid.  986,690.  ^  _      gelee. 


owner.    Exchange     Linen     Service;    gas  op. 


tlbot  ■     6385    ^^X,    o-Toole     6   nl   fix     3  '  Wagon ;  contractor.  O'Keefe  the  Fan 
Ave;    plumber,    Wm    O  Toole .    6    pi    fix,    ^  b_ 


DWELLING,    $6200 ;    1406    Third    St ;  ,     j^^^.  ^^.^ 

owner   and    builder,   Edward    Berg,  ;  RESIDENCE,     94500 : 


Man ;  motors. 
I      owner,    ji.a.4;ihjuibc     j-uuch     ^c:»..v-c,    gao  ^t"  ^     ,  t  '.      HKT     R02   6th    St-    owner.   M   Berco- 

•"     contractor,  O  E  Anderson.  3^  Men-  Ipif^H^'/i'^.J^;;  "j^™?  ,iJr»  |  ri"'   con.rac.o?  St^e&Ryal.  Elec 


350     Hedding  !  gas  op 


98th  and  San  Leandro  Blvd;  own- 


Itric;  .XI. 

568  52  6th  St ;  o-wner.  Leader  Lunch ; 


er 


"Xt^r  l^ckinFcor  ?lti;;i,er:H'co„tmctor,    Stone-Byals   Electric; 
-     -  '  outlets 

573      305    Powell    St;    owner,    Has- 


3411   Adeline   St,   Berkeley.  ;     street;  owner  and  builder,  J  Apon, 

CHICKEN  HOUSE.  91000;  28  Garden  1  ^L,^,j.p^  ^^^^  ^Idg   (addl   permit)   94. 

Road;  owner  and  builder,  David  S  - 

Mitchell.    28   Garden   Road 
STORE.  $12,000:   2711  Encinal;   own- 
er, Abraham  Jaber,  1359  Pearl  St 

contractor,   Sarri   Lee,  3006  Thomp- , '"Q^^gj.^     Don"  Hawiey  ;     contractor,  ' plumber,  H  Jensen;  4  pi  fix. 

son.  ;      F   W    Winninger,   1216   Pine   St        •     4233    Coolidge    Ave;    owner  r-oi,.o^.  «  ^i„„o 

DWELLING.     $7,000;     1728     Chapin ;  ^j^^    ^^    residence,    $1200;    1036    O'-    well:    plumber,   H  Lass;   6  pi  fix;   3   &Gal\an,  6  plugs 

owner,    A    H    and    L    H    Rahlves.        Rrien    Court ;    owner    and    builder,    gas  op. 

1630  Webster  St ;  contractor,  owner       james    A    Sanderson,    premises.        \      2364    E 


36550  3124  Hollis :   owner.   Bonner  '  A.ngeles ;  terms  net ;  total  bid.  993,685.       peter  Kiewit  Sons  Co..  650  S.  Grand, 
&     Newman;     contractor.     California  Kopper-s     Co..     Bartlett -Hayward    Room  505.  Los  Angeles. 

Electric:  1  plug;  motors.  Division,    lUaltimore,    Md.    Item    lA,  ,      r.  h.  Flickinger,  5017  8.  Clmantm 

36551  Tunnel  Rd  and  Ashby ;  own-  980.000,    andi    items    1^-^'    *^*^3^®'    Ave.,  Los  Angeles. 

pr.      Claremont     Hotel;      contractor,  916,000;    ship   260  days;  235,000   lbs. ;  ;     n.  Eari   Roche.  1667   Rancho   Ava^ 

White  Electric;  alterations.  f.o.b.  Baltirtiore;  terms  net;  total  bid,    Glendale. 

36552  1911  62nd  i)k.ve ;  owner.  Walk-  995,400.          j                            „.    .         „_        Hydraulic  Dredging  Co.,   Ltd.,   1221 
contractor,    Dilmond    Electric;    S 


}5  4UU.  i  nyurauiic   i^reu($iuK    v^vi.,    t-tv 

Joshua    Hendie    Iron    Works,    San    central  Bank  Bldg.,  Oakland 


er;     contracior,    tj^mona    Hiiecinc;     oi      " — ■ ,.       «,/»»ooa  -  >.,         »..     &> 

m^-    lid    «i    iHt    St-    owner     Moss    C  Hastorf  •  128  pl  fix.  luuueia  !  fixtures  J  i  Francisco,    Calif.    Item    lA,    flOO^,  ;      Macco     Construction     Co..     819     N. 

'     S?Sres     contractor   MuXribg^  I     2221   ^^^^  owner.   Calif   Iviry  '     573      305    P^^"    ^t  •    ^T^^^'i  ^^I       S^  Ld  Lowell ;  owner,    and    items    IB-IJ,    inclusive     916.M0:  .  paramount  Blvd,  Clearwater 

■•     W^ilschSrSa^B^ancisco.*! Equip;  plumber.  H  Jensen;   6  pi  fix.    tmgs ;   contractor,  Ets-Hokm  &  Gal     ^  ^^^^^  Co?feontractor,   Shea    ship  1  hoist  in  230  days  and  1  more        ciyde    Wood,     Inc      «OpO    T"j„nga 

;    aS'ER   bar,   9i0.000;    189   S    1st    St;!     U  Jef_ferson  St ;  owner,  W  Tane ;,  van .  ...^^.^.^^^^^^^^^  ,,,,,^^    ^^.,,,^,,.^  ''-- I'^.^Z'^^.i^T^^^^ 

ket  St,  San  Francisco. 

-  r  -o  .r.  ^  .     nnhtrarinr    T  RuRhman  Electric  Co- i     Watertovrti     Arsenal.     Watertown,       Rressi  &  Bevanda  Construction  Co^ 

,     575  77  Summer  Alley;  owner.  Pete's  contractor,  T  Bushman  Electric  ««>•  i  ^^atenown^^    ^^^^^     ^^    items    i„c..   417  S.   Hill   St.   Room  764.   Lo. 

1.5th    St;    owner.    Bay   Dr;l  Place;   contractor,   Wonderlite   proa-  •  ^^^^  ^^^     owner,  Ame  '  IB-IJ.  IncHisive,  $15,203;  no  shippmg    Angeles. 


k**    I       __  1 

574    444  Battery:  owner,  California 


Max-    Type  Foundry:  contractor,  Ets-Hokin    ^^Jgg^  P'^*pa„o„  gt.   ^^^^^    Chan;  !  net;  total  »id,  9122,270. 


ALTER,   9500;   1512  Park   St:   owner,    ^^jjj^     ^^    residence.     $2000;    854    6  plumber,  H  Lass;  6  pi  fix;  4  gas  op.    ,  "^.^f'.^°V?^ons  locations  and  own- 

John   Golub,    premises;    contractor,  i     ^^^  g^     ^^^^^,^  h  A  Schmidt;  con-  2916  Courtland  Ave:  owner.  R  Ber-  '     576-82    Various  j?^"?"^.    Electric 

Pen  F  Kopf,  845  Pacific  Ave.            :     t.-actor,  C  E  Jorgensen,  24  N  21st  nard ;  plumber.  D  Watson;  2  gas  op.    ers;    contractor,    Brumfield    li-iecinc 

ALTER.  $3,385;  2930  Lincoln ;  owner,  ^^^TER    residence,   92000;    1411   Hed- ;      3015    School     St;     owner     parrish ;  ,  Sign  Co ;  si^s.  Dr  Mc- 

J     C     Hoover,     prem;     contractor.       ^„      g^     ^^.^g^  and   contractor,  E  plumber,  A  H  McKown;  2  pi  fix;  2  ,     583     251  28th  ^^^'J^^^^I;.^{^,ric 

Pioneer    Builders,    516    San    Pablo,     j  j^nks,  1411  Hedding  St  ias  op.                                                ,       .    } Naught ;  contractor.  Century  Electric 

Ave.  Albany.                                               ADDN    to    business    bldg    and    re.«ji-  3351  Guido;  owner  Johnson ;  plumb- j  Co;  &  plugs. 

ALTER,   $900;    1347    Park   St;   owner  |     ^^          ^qooO;  140  W  San  Carlos  &t;  er,  P  Silva;   6  pi  fix;  3  gas  op.            !     584     1636  ^^ivisadero     owner,  v^ 

and  contractor,  Russell  Frank.  1349  I     o^ner,    Dr   W   H   Hueachell;    con-  ^  ^  Yard ;    contractor.   Century   Electric, 

Park  St  .»    j     tractor.  E  Nommensen,  315  S  I7th.  ; -^ ~ -^ ——i  alterations. 

ALTER,  $1200;  2225  Pacific  Avenue;  ;apdn  to  residence.  91500;  296  Brook- 
owner,  J  Armuda,  premises;  con-,  j^^^  g^^.  ^^.ner  and  builder,  Donald 
tractor,  U  S  fildg  &  Modem  Co.      .     x)elaney,  296  Brooklyn   Ave. 

TIRE  SHOP.  $13,000;  1719  Park  St;  resuj^eNGE,  $6000;  421  N  2l8t  St; 
owner.  Frank  Musso.  2829  San  Jose  ;     ^^^.^^  and  builder,  F  Bailey. 


Furnace  Permits 


O.    Box 


Forum    Bldg., 


Ave :  contractor,  Peter  Sieber,  2200    RESIDENCE.     98750 ;     419     Hedding 
Clinton  Ave.  gt;   owner,   E  D   Carroll;    contrac- 

ALTER,    9500 ;    2100    Alameda    Ave ;  1     ^^^    j  ^  ^^^^^  554  Rutland   Ave. 
owner,  Carlos  H  Gates,  prem;  con-  ; WAREHOUSE,    $19,000;    1090    S    6th 
tractor.  Salsbery  Bros.  1030  Taylor.  1      g^.  ^.^yner  and  builder,  E  A  Hath- 

away,   1275  Glen  Eyrie  Ave 


OAKLAND 


j  585  Masonic  and  Hayes;  owner, 
'  Lowell  High  School ;  contractor,  Cen- 
'  tury  Electric ;  motors. 

586     1482  Sutter  St;  owner,  Shlr^X- 
Young;  contractor. 


motors. 

687     468  Pine  St;  owner,  Shumate; 
1  contractor.  Century  BUectric;  altera- 


OAKLAND 


2830  E  9th  St;  owner,  SUva;  deal- 
er, C  &  M  Stove  Shop;  floor  furnace,  j-^'^*^"^' 
1080  69th  Ave:  owner,  Slonk:  deal-:  •  Filbert  St;   owner,  Goaa 

'^'  ^,*oS,T\^^°^Jir  'LuTolm     Pl^bli^cSt?^?^^^^  century  Blec- 
1143    92nd    Ave:    owner,    L.umpKin,  ,^^^^ o^   ^ 

5»»   1004  Treat  Ave ;  owner,  J  Gaeh- 


OFFICE  and  sales  bldg,  91200;  276  ^^aler  H  Lass;  fk>or  furnace  .vkq  mrvi  t..«  t  av*.- owuc*  -  ««— 
.  ;  S  Montgomery  St;  owner  and  con-  33^  portwood;  owner,  J  Kail;  deal-  ?^/^^J"«*^^^  jsn^c 
•        ii-o^trvr     Trtfi   rr  Rmu-L  ^^  « ««.   *l,^«I.  r.imn^rp  AMier,  Contractor,  £>con  ^"«-"         


De  Mort ;  contractor.  Fox  Electric  Co ;    days  given ;  252,285  lbs. ;  f-?-b-  Water-  Case   ConstnictiMi   Co.,   P. 

outlets;     switches;     fixtures;    plugs;    town;   tenrts  net;   total   bid.  9124.691.  e.  Berth  IM,  San  Pedra 

alterations.                                   •    f    »   -  ,     bardie  -  tynes   Manufacturing   Co.,  Barnes  &    Delaney,  615   B.    Willow 

36556  4481   E  14th  St ;  owner.  Ag-  \  Birminghailn.    Ala.    Item    lA,    *^-2J2.    St.  Long  Beach, 
rella  &  Temey ;  contractor.  Fox  Elec- ,  and    items    IB-IJ.    Inclusive    ^L^OO,  George     Pollock    Co., 
trie;  1  outlet                                               iship  260  days;  240.000  Ibe.;  ^f:**-  B**^"  Sacramento 

36557  2348  E  14th  St;  owner.  Dutra:    mingham ;  terms  net;  total  bid.  9180.-  ,     Winston   Bros.  Co..  411  W.  5th  St. 

contractor.  Fox  Electric;  1  outlets;  1    652.  ,  _     ...^  \^^^  ^^^f^'     ,..^0    «       ^  i^ 

g.^itch  j     Isaacson      Iron      Works.      Seattle.  1     Griffith  Co.,  1060  S.  Broadway,  Los 

36558  1363  E  36th  St;  owner,  Mr; Wash.,  submitted  telegraphic  ^JJ  ^<^'  Angeles^  .  ,  ,^  ,,«  w-rir-t 
Soonam;  contractor,  Fox  Electfic  Co;  litem  L^,  $94,200,  and  Items  IB-IJ.  Ben  C.  Gerwick,  Inc..  112  Market 
3  outlets.                                                         1  inclusive,  |ll4,081;  ship  260  days;  f.o^.    St.    San   Francisco. 

36550     6020   Foothill    Blvd ;    owner,  '  destination ;     no     terms     or     welgnt 


cintury  Electri^ Goush ;   contractor.   Fox  Electric  Co;    given;  total  bid.  91C8.281. 


\   outlets ;  switches ;  fixtures ;  plugs. 


4  3 


DWELLING.   1-story    6-room,   98000;;     tractor.   Jos   F  Rose. 

8000  Crest  Ave:  owner,  D  T  Shaw.  j^^pleX.  914.000;  1448  Shortridge 
1012  Foothill  Blvd;  contractor,  F,  ^^g.  ovruer,  Julia  Semetha;  con- 
A  Cosca,  7934  Crest  Ave.  tractor,  Frank  Rose. 

DWELLING,  1-story  5-room,  $5800,  twtt.attt.r  (addl  permit)  9120,000; 
and  1-story  garage,  9350;  3811  Ma-  j  ^qj^  e  Santa  Clara  St;  owner.  Fox 
drone  Ave:  owner  and  builder,  Ot-  1  ^^^^  Coast  Theatres;  contractor, 
to  Rlnkert.  3330  Vale  Ave,  [     Kaiser  Engineers. 

ALTER,  92400;  2611  San  Pablo  Ave;    reSJJDENCB,   97600;   114  £  Mission; 


owner,    Frank    BetU^   prem:    con 

tractor,   Branden    Constr   Co,    1630 

Webster  St 
ADDN    and    Alter,    938.000;    Oakland 

Airport;    owner.   Port  of   Oakland, 

Grove    St    Pier;    contractor.    C    H 

Thxfims.  1100  6th  Ave. 
STORES,  l-story,  915,000;  4248  JteC" 

Arthur  Blvd;  owner,  Dan  Shearer. 


owner,  Leo  Monte;  contractor,  T 
A  Younger.  2334  38th  Ave. 
ALTBR  business  bldg,  91OOO;  386  W 
S^ta  Glata  St;  owner.  Henry  Ar- 
tana;  contractor,  Brid.ges  Constr 
Co.  1071  Pine  Ave. 


er,   O  Hanson:  floor  furnace. 


■<*.^T 


Compktion 


36560  10216-1(«22  Pearman ;  owner,  \  4/3/46 
Silvers  :  contractor.  Pine  Electric;  30  .  BIOS  WAfMTED 
outlets:  20  switches;  plugs;  motors.      I     VALLEJO.  Solano  Co.,  Callf^un 

36561  24th  and   Campbell :   owner,    til  April  4,  9  A.  M.  bids  will  *>«  J^"  ; 
Raymond  Concrete  Pile  Co ;  contrac-    oeived   by   the   City   of   Vallejo.   city  ; 
tor,  Spott  Electric ;  outlets ;  switches :  i  Hall,   for    fuminhing    two    1946   Kora 
fixtures;  plugs.  i2-door  sedans.  : 

36562  15th  and  Franklin  Sts ;  own-  I      Specifications   obtainable  from   tne  • 

j  service ;  motors.  !      ' —   -  —    —    ^^    .-.  ^  _    Sa^^^iab 

690    E  Head  100  S  Randolph;  own- 
ler,  Baldwinson;  contractor,  Strom  * 


Classified  Advertismg 


POSITION  WANTED 


1  Smith ; 
591-94 


1733-35; 


4»l      QUANTITY     SURVEYOR,     ARCH 


8AN  FRANCISCO 


REDWOOD   CITY 


3569  Jordan  Rd ;  contractor.  A  Hoi-  gTORE  bldg,  feinf  concrete  and  ce- 
yoake.  2839  East  Ave.  Hayward ;  ^^^^  block,  913.000 ;  1862  El  Ca- 
rchitecta,  Anderson  A  Simonds.  339  '     xnino  Real;  owner,  A  Klang;   con- 


Rocorded  Accepted 

April    1.    1946-LOT    145,    SPRING 

Valley   Hd     A   H   Blkington    to 

whom   it  may   concern 


36563      E    Lorenzo    St    75    S    Suter ;  1 4/3/46  .       _,_^, .  ..r^T^n,     ^mm 

owner.  Tribune   Pub  Co;    contmctor.  i  NO  BIDS  WECEIVED         „^^^       ;  DRAFTING,    ESTmAlWO,   FIBLC 

Paramount    Elec    Co;    3    outlets;    1       BOULDKR  CANYON  PROJECT^   SUPERVISION     Have   30   yrs.   «p^; 

t<r»i  M-    Rwitrh-   3  fixtures.  No  bids  were  received  April  1  by  tne    want     connection     with     contractor, 

ii7i.  17    n  "^^'^A    il^'^eJ    O    Mi     3toM'    701  Broadway;  owner.  Call- , Bureau   of    I^if;"^«'»°Aj^'^*^„,^    painting   contractor  or  home  b«Uder 

11715-17    Greenwich   St .    o^*^- ^JJ  L^J^j^  ^         Store;  <intractor.  Par- '  Young,  chief  engineer,  Denver ^o^^   in   Sen  F«nci«co.   P^""  ^y -^JS 

'S5«'"*^Jr  I  amount  Electric  Co;  fixtures.  under  Spec.  No.   1168  f or  f uniishto*   or   reply   Box   43.   c/o   Dally    PmIM 

36566     4435   Piedmont   Ave;    owner,  land  delivering  fob.  cars  at  the  snip- ^  Builder  ^^ 

Stark :  contractor.  Piedmont  Electric  .  ping   point  or  f.o.b.  »r»  at  ^^}^f  ■ ^-^___ 

wT.   Tnotora.  •  Citv    Nev ,  at  the  option  of  the  bid-  1  WANTED 

434    10th    St;    owner.    Little    der.    two    annunciator   groups,    each;      STRUCTURAL  ENGINEER.  RBO- 


I  S^rr'ouileu '^'^iwitch^T^  ^  !  amount  Electric  Co ;  fixture..  under  Spec. 

I     595     2841-43   Gough ;    owner,    O    M 
i  Rousseau ;  contractor,  Strom  *  snuui 
Co;  30  outlets;  26  switches;  32  V^^S^- 


..April    1,   1946 

April  2.  1946— S  LAWTON  57-6  E 
SOth  Ave.  Frederick  and  Julie  L 
Pollatschek   to   P   Helseth 

_„ „-.. February  28,   1946 


15th  Street 


SAN  MATEO  COUNTY 


tractor.  Remmet  Constr  Co,  1526 
W  7th  St.  Los  Angeles. 
DUPLEXES,  ten.  97,000  each;  112- 
112A,  114-114A.  116-116A,  118-118A, 
120-120A.  122-122A.  124-24A,  126- 
126A.  128-128A,  130-130A  Vera  St 
in  Vera  Ave  ViUas  Subdiv;  owner, 
C  De  Petria:  contractor,  F  L  Fjeld- 
heim  and  J  C  Bdwman.  644  60th  St, 
Oakland. 


RESIDENCE.  94500;   Lot  6,  Block  6.  I 

Laurel  Ave.  North  Palo  Alto;  own-  I 

er   and   builder,    A    J   Pflug,  Marin  ; 

City. 
ADD  GUEST  HOUSE,  92000 ;  Lots  58  '      

to  55.  Block  8,  Selby  Lane.  Oaklelgh   DWELLING,   two- unit,   with   garage 

Park;  owner,  Mrs  E  Saunders.  1254  ji2,000;  1021-25  Hudson;  owner.  D. 

Selby  Lane.  Redwood  City ;  builder,  j  l.   Noe;    contractor.    B   L    Osborne, 

A   C    Goodman,   1137   Albem,   Palo  Route  2,  Box  3210H. 

Alto.  DWELLING,   one- unit   with   garage. 

RESIDENCE,  $6000 ;  Lot  21.  Block  6,  |5,ooo ;   1031   Hudson   St ;   owner.   D 

Bayview  Ave,  Lomlta  Hills;  owner  ^   Noe;   contractor.   B   L   Osborne. 

and  builder.   Sherwood  Roman,  652  |  Route  2.  Box  3210H. 


ALAMEDA  COUNTY 


596    S  Palo  Alto  Ave  ij^  W^en    ,  ^^J^  «»  .  Taloff;    group   consisting   of   a   12-unit  lamp   isTERED.  Mechantoal  and  etoclJM 

brook  Ave ;  owner.  City  and  C»^y  i  o™^^^  '  'iasembly,     one    common     lamp,     two    engineers  seek  structural  aseodate  t© 

of  San  Francisco;  contractor,  DepaxT- j  1536  Franklin  Street ;  owner.  !  push-button    switches    and    accesso-   form  consulting  engineering  firm.  Bay 

ment  of  Public  Works;  1  outlet,  mo  contractor.   Jos   Taloff;    ries;    six    annunciator    relay    *«fem-    Area.  Reply  Box  46.  c/o  Daily  Padflc 

tors.  _, 'futures  blies  as  fallows:  two  "B"  assembUes.    Builder  4/8-4-5-«-9/4« 

36568  1812  Telegraph  Ave;   owner,  I  each  for  eperathag  four  annunciator 

Yager      contractor.    Jos    Taloff;    six  I  lamps    an6    containing    the    common^ . 

fixtures  •  equipment  fo  rone  annunciator  group. ; _ — _ 

36569  Ist  and  Linden  Sts;  owner.  '  and    four    "T"    assemblies,    each    for,  HELP  WANTED 

Recorded  Accepted  I  contxactor,    Cimino    l!iieciri«^    v,«,    —   National  Auto  Fibre;  contractor.  Pa- [operating    four    annunciator     lamps., __ 

Anril  2    1946— LOTS  24  and  26  Blk       outlets;  3  switches;  9  plugs.  ^f.     Electric  Motor  Co;   motors.  |and  two  steel  cabinets,  each  for  hous-       sHINGLE  and  SHAKE  ROOFING 

15  Resubdiv  of  townaite  Fitch-  ,  601  E  Fremont  ^^^^  ^t!^-  36570  662  Spruce  Street;  owner,  ing  one  "B"  and  two -T' annunciator  FOREMAN  and  SUPT.  Capable  oT 
biire  Oakland.  Howard  S  Pul-  i  and  Howard,  owner,  State  01  ^^  1  ^^^^^^^  ^^^  Federtghi;  contractor,  relay  assemblies,  for  tnstallaUon  at  vvortilng  with  and  supervising  crew 
liam'to  whom  it  mav  concern  '  tomia ;    contractor,    Cimino    jj.ieci«w,        ^jj,ford  Elec  Co;  outlets:  fixtures;    Boulder  power  plant  Boulder  Canyon      f  f^,^  5  to  18  shinglers.  PeoinsuU 

March  29,  1946 :  20  outlets ;  7  plugs.  _,.        '  g^tches ;    plugs ;    alterations.  Project     I  resident  preferred  Good  opportunity. 

Anrifr  1946—9095  MADISON  Ave.  602    417  Montgomery ;  of^~  •  ^  3^571     1115   Underbill :    owner.    La-  .  I  Reply     Box     44.     c/o     Daily     Pacific 

Havward.    W^m    A   Fassnacht   to      i  trolux  Corp ;  contractor,  cimmo  zw*^  _  contractor.  Clifford  Electric  Co ;    4/3/46  **  1  Builder. 


.  597.99  Various  locations  and  own- 
[ers;  contaictor,  Foster  A  Klei^r  Co, 
i  aigns.  ^ 

I     600     121  Beale   St;   owner,  --T-r' 

Electric    Co ;    in 


Stanyan  St,  San  Francisco. 
ADD  TO  RESIDENCE,  93000;  Lot  18, 
Cooley  Ave,  Woodland  Place;  own- 
er, W  W  Crawford,  1917  Cooley  Ave, 


STORE  bldg.  add  2nd  story.  915.000; 
234    Marshall;    owner,    Cosmo    Fal- 
cone;    contractor,    A    Cattlch,    429 
MyrUe  St. 


Hollie  J  Demberger._ _ _     Uric;  45  outlets;  10  ^^^^^^„    r^^-   2  ouUets. 

3700  California;   o;«^nerj^^v^^^  ,     ^^^     ^^^    ^^^    ^^g.    owner,    De 


Buzxell 


March   29,   1946  1     603     

April        .    1946— LOTS    375-A    and        dren's    Hospital;    contractor 

376-A  Resubdiv  of  ptn  El  Portal.      ;  i^lectric ;  motors.  inajMmt 

Eden  Twp.    Harold  O  Bean  to  J      1     604     746  Natoma ;  ow-ner,   « '■f?^_ 

Floyd  Perr>- March  28,  1946  I  Chemical ;    contractor,   Buraeu  js**^ 

April  1,  194«^PTN  LOTS  14  and  15      jtric;  motors.  unnett 

V    Subdiv  of  Ramos  Bungalow   Pk,  605      942    Market;    °"*''^^'Jr^ZiA 

Ha>-ward.    J   E  Warren  to   Ber-       Pix    Tbeater;    contractor,    Brunui«*» 
nard  Huber April  1,  1946   Electric  Sign  Co;  sign- 
April   1,    1946—1515  HOPKINS    ST 


36572 
Costa;    contractor.    Fluoro    Elec    Co; 
fixtures. 

3^73     9427  E    14th    Street ;    owner. 


4/3-4-6-8-9/46 


LOW  BIDDER  «««,n«, 

CENTRAL  VALLEY  PROJECT. 
California  —  Tuttle  A  Bailey.  New 
Britain,  Ctonn.,  at  (Sch.  2)  9585.70  and 
942.55.  submitted  low  bid  to  the  U.  8. 


FOR  SALE 


Franklin    contractor,  i^oro  Electric   Bureau   of    Reclamation.   Walker   R. 
Co    fixtures.  Young,  chief  enginy,  Denver.  Colo., 

36574     370  llth  St;  owner.  Harbor    under  Sp^   1175  ror  furnishing  and 
Marine    Supply:     contractor.     Fluoro 


CONTRACTORS'    SURPLUC^ 
EQUIPMENT 


Berkeley.    W  M  Farisa  to  whom 
it  may  concern Jiarch  30,  1946 


lElec  Co;  flxturea 


606  795  22nd  St;  oyfner,Sa^f^\  35575  6429  Telegraph;  owner.  Mat- 
Bels;  contractor.  Electric  Products  j^.  contractor,  Fluoro  Electric  Co, 
Corp;   sign.  futures. 


.  TRUCK  CRANE.  P  A  H  TRENCH. 

delivering    louvers,   dampers,    grUles,   er,   cOMPREISSORS,   two  99  CATS, 
registers   said  diffusers   for   installa-  ^  LOGGING     DOLLY,     GAS     TRUCK, 


tion  in  Shasta  power  plant,  Cwtral 
Valley  Project  California,  f-o.!).  ship 
ping  point  and/or  Coram.  Calif. 


PLASTER  MIXER,  etc.  MoOuIra  A 
Hester,  796— 66th  Avenue,  Oakland; 
'Phone  TRinidad  7676.         (to  4/11/46) 


V 


-ft  ^- 


PLANS  and 
Speculations 


^»co:  A  possible  reduction  of 
♦207,300  in  the  appropriation  for 
the  ►State  College  dormitory  fund 
was  indicated  last  week  when  Got. 
Warren  slashed  the  bill  to  provide 
facilities  for  state  coll^re  dormi- 
tories. Chico  will  probably  receive 
only  f472,700  instead  of  $660,000 
previously  earmarked  for  the  build- 

oOo 

Oakland:  The  city  council  has 
finally  agreed  to  pay  Paul  A. 
Schmitt,  artist,  the  sum  of  $2,600 
for  preparing  a  model  of  the  12th 
street  dam  plan.  The  model  now 
resta  in  the  city  hall. 
»  oOo 

San  Rafael:  The  Marin  CJounty 
Medical  society  has  added  the  in- 
fluence of  its  55  member  doctors 
to  the  drive  for  a  county  hospital. 
The  proposed  100-bed  institution 
is  also  backed  by  veterans  gn'oups. 
oOo 

Eureka:  Humboldt  county  veter- 
ans assembled  here  last  night  in 
the  Veterans'  Memorial  building  to 
urge  the  location  of  a  veterans  hos- 
pital here.  Included  on  the  com- 
mittee is  State  Senator  Irwin  T. 
Quinn,  who  is  i^orking  with  Con- 
gressman Clarence  F.  Lea  to  get 
the  Humboldt  site. 
oOo 

Anderson:  The  chamber  of  com- 
merce has  voted  to  back  the  build- 
ing of  a  new  swimming  pool  here. 
Chairman  Homer  D.  Bruce  of  the 
veterans  housing  committee,  was 
asked  to  make  a  survey  of  vet- 
erans' needs. 

oOo 

Chico:  The  board  of  education 
has  asked  Professor  Frank  Hart 
of  the  University  of  California  to 
arrange  a  definite  program  for  the 
high  school  building  program.  The 
request  was  made  to  expedite  the 
plot  plavming  of  the  project. 

SLASH  FIR  PRICES 


^mlu  Pacific  lluil^eir  le 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST  '  ' 


CoinpI< 
Budding  amd 
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SAN  FRANCISCO.  THURSDAY  appii   a    1945 


PRICE  15  CENTS  PER  COfY 


For  Better  BuiMiiig  -  - 

Pwer  Trowel  Speeds  Concrete  Patchii^ 


The  retail  lumber  yard  handling 
charge  of  $5  per  1,000  board  feet 
in  sales  of  Douglas  fir  lumber  and 
related  species  has  been  reduced 
to  %4  per  1,000  board  feet,  effective 
as  of  March  29,  OPA  announces. 
The  reduction  is  made  to  require 
retail  dealers  to  absorb  $1  per  1,- 
000  board  feet  of  the  increa.se  in 
mill  ceiling  prices  averaging  |2.56 
per  1,000  board  feet  on  Douglas 
fir  items  handled  by  retail  yards. 
The  mill  price  increase  was  put  in 
effect  March  6. 

# 

INCREASE  NAIL  PRICES 


Ceiling  prices  for  nail  kegs  are 
being  increased  two  cents  per  keg, 
effective  April  9,  OPA  announces. 


Restoration  of  disintegrated  con- 
crete is  now  as  simple  as  A,  B,  C, 
with  the  new  International  power 
trowel  which  speeds  repairs  to 
bridges,  bridge  decks,  abutments, 
highways,  floors  and  buildings. 

Of  incredible  lightness  and  pow- 
er for  its  size,  the  unit  is  powered 
by  an  air  turbine  built  into  the 
base,  and  can  attain  10,000  vibra- 
tions per  minute  to  make  possible 
the  restoration  of  cement  work. 

Practical  examples  of  how  it 
works  have  been  demonstrated  by 
the  Cleveland  division  of  the  Ohio 
department  of  highways  where 
units  were  used  to  skin  patch 
local  pavement  areas  which  had 
scalled  from  excessive  use  of  chem- 
ical used  for  ice  control. 

One  instance  was  the  resurfacing 
of  a  concrete  bridge  deck  on  Bulk- 
ley  boulevard  in  Cleveland.  The 
scalled  surface  was  taken  down 
about  1%  inches  with  pneumatic 
pavement  breakers. 

The  exposed  surface  was  then 
blown  dust-free  and  lightly  sprink- 
led with  water,  taking  care  that 
no  pockets  of  water  formed. 

Mortar  was  applied,  consisting 
of  3%  gallons,  1-2  mix  using  a 
sharp,  coarse  plaster  sand,  which 
when  put  down  was  just  dry 
enough  to  border  on  the  crumbly 
stage  and  be  fairly  workable  un- 
der vibration. 

The  mortar  was  first  vibrated 
on  the  old  concrete  to  form  a  bond 
between  old  and  new  materials. 
Then  additional  materials  added 
and    the    vibrator    mounted    on    a 


O.  K.  BRICK  INCREASE 


Manufacturers  of  sand  lime 
building  brick,  effective  today,  may 
sell  the  brick  at  their  March,  1942 
ceiling  plus  $2  per  1,000  bricks, 
OPA  announces.  The  action  does 
not  effect  ceiling  prices  of  manu- 
facturers who  already  have  been 
given  individual  increases  of  |2 
or  more  per  1,000  bricks  over  their 
March  1942  levels.  Resellers  may 
pass  on  to  buyers  any  dollar-and- 
cents  increase  in  their  costs  of 
brick  resulting  from  the  action. 


Plans  for  State  and  State-Fed- 
eral highway  improvements  to  cost 
steel  strike-off  screen  to  simul-  $864,467,000  had  been  completed 
taneously  vibrate  and  finish  the ;  by  April  1,  and  blueprints  are 
new  surface  to  the  required  grade.  ;  being   prepared  for  an   additional 

Sample  of  mortar  resurface  thus '  $2,6^,000  worth  of  road  work  to 
placed,  when  later  taken  out  of  jbe  done  in  the  next  four  or  five 
the  pavement,  showed  that  a  prac- !  years,  the  Public  Roads  Admin- 
ticafly  perfect  bond  is  obtainde  by  jistration  reports. 
the  above  method.  The  new  sur-  The  completed  plans  include  rur- 
faces  have  shown  satisfactory !  al  highway  projects  to  cost  $654,- 
wearing  qualities  under  the  ex- 1 630,000  and  urban  projects  to  cost 
trera^y  heavy  boulevard  traffic.     1  $199,837,000. 

Some  patches  were,  made  with  |  Plans  now  in  the  survey  stage 
vinsol  resin  cement,  others  with  or  on  the  drawing  board  call  for 
normal   Portland  cement.  Upending  of  $1,699,164,000  on  rural 


?*trs^SiS  ^^"^^^-^^   Lt  Gen.  Wheeler  Codiides  Personal  Sarvey 

!•  COM  ♦<»l,WW,UUW       Around    innnnn    ,^^^u,^    "-*  Af  D„  J  P    l!f     1  P       •  n       •       » 

in  Proposed  lain.  Army  Engmeers  Projects 


Around  100,000  complete  neir 
lamp  assemblies,  the  type  with 
wire  net  guard  used  by  electrical 
contractors  for  outdoor  and  lae- 
tory  installitions,  is  being  offered  j         Fifteen  floM  eoBtrcl  prvlaets  are  re^iy  for  construction  here  in 

disposal  sale,  the  War  Assets  Ad- 1  Wheeler,  chief  of  Om  Army  enffiBeen»  said  Tocaday  is  a 

press  conference  here. 


mimstration  annomices.  The  as- 
semblies, which  are  Army  sur^ 
plus,  will  be  sold  in  lots  at  a  fixed 
price  of  $1.62  each.  The  lamps 
are  now  located  in  five  War  Assets 
depots.  They  will  be  sold  through 
the  35  regional  oflBces  of  War  As- 
sets. San  Francisco  office  is  at  80 
Van  Ness  avenue. 


Because   of  the  compaction  and  |  roads  and  $968,920,000  on  streets    worth  of  st^l  i^  i^'^J^S^ 
early  strength  obtained,  the  patch-  and  highways  in  urban  areas.  g^v^d  w^iaTS^^I^  bS^' 

ed  areas  could  be  walked  on  im- 1     state  highway  departments  dur-   ^^"'"^^^  ^'  jaspaned  and  bronze, 
mwliately    without    shoe    imprint,  |  i^g  January  and  February  award- 
and  were  openedOotraffic  within  \^  contracts  for  608  highway  proj- 
teu  hours.  ^^v         .,  I  ects  that  will  cost  $54,600,000.    Of 

A  similar  but  smal%  vibrator  i  this  total,  299  were  Federal -aid 
IS  used  to  make  repairs  \to  bridge  projects  involving  improvements  on 
walls,  and  other  vertical  surfaces. !  1,567  miles  of  roadway,  at  a  cost 

of  $47,653,500. 

# — . 


Local  distributor  for  the  Inter- 
national power  trowel  is  Eldmund 
P.  Cadle,  472  20th  street,  Oakland, 
telephone  HIgate  7288. 

# 


MIHAILOVIC 


SACRAMENTO  ENGINEER 
I  FORMER  S.  F.  MAN 

i     L.  Glenn  Hall,  former  assistant 

jcity  planner  of  San  Francisco,  yes- 
terday took  over  the  duties  of 
planning  engineer  for  Sacramento. 

r     He  succeeds  the  late  Edward  E. 

i  Welch     who    died     last    October. 

'Adolphus  J.  Sager  has  been  act- 
ing   city    engineer    since    Welch's 


in  various  meshes  and  widths,  is 
now  <m  sale  in  a  nation-wide  con- 
tinuous sales  program. 

# 

OKAY  VALVE  INCREASE 


Increases  averaging  10  per  cent 
in  ceiling  prices  for  valves  and 
fittings  of  the  sizes  required  in 
plumoing  and  heating  woric  on  new 
housing  were  authorized  by  the 
Office  of  Price  Administration  last 
week  so  that  price  would  not  be 
an  impediment  to  expanded  pro- 
duction for  the  housing  program 


Some  of  these  proiects  mn  mnl- 
tiple-purpose  reservoirs,  «rhidi  will 
be  uBi&d  for  pow^,  irriiratioB  and 
flood  control,  Wheeler  said. 

General  Wheeler  has  Just  com- 
pleted a  tour  of  inspection  nHiich 
took  him  to  sites  of  proposed  dams 
in  Central  Valley,  Southern  Cali- 
fornia, Los  Angeles.  He  inspected 
sites  for  the  Farmington,  Iron  Can- 
yon, Folsom,  Isabella,  Success, 
Terminus,  Pine  Flat,  and  Friant 
dams,  and  the  Big  Dry  reservoir. 

In  the  Los  Angeles  area  he  also 
viewed  the  Los  Angreles  river  chan- 
nel, and  the  proposed  Whittier 
Narrows,  Santa  Fe,  Hansen  and 
Sepulveda  dam  sites. 

The  Isabella,  Success  and  Ter- 
minus jdams  are  authorized  for  con- 
struction by  the  Army  engineers. 

While  in  Sacramento,  General 
Wheeler  conferred  with  Governor 
Warren,  whom  he  termed  "one  of 
the  best  informed  public  officials 
I've  ever  met". 

General    Wheeler  expllained  the 


Did  You  Knew  That 


CPA  has  asked  for  an  increase  of '  function  of  his  corps,  saying  they 
60  per  cent  in  the  output  of  heat-  ;  operate  as  consulting  engineers  for 
ing  and  plumbing  valves  and  fit-  the  people,  and  are  called  in  to  sur- 
""^^-  vey.  jobs   and   make   recommenda- 

Increases  averagmg  11  per  cent  tions  only  after  Congreslsional  di- 
in  ceilmg  pnces  for  around  40  cast  |  rection  has  been  requested  by  resi- 
iron    plumbing  ^  drainage    staples  1  dents  of  areas  wanting  flood  con- 
were  also  announceu  last  week  byitrol,  or  other  benefits  of  engineer- 
ing construction. 

Army    plans    and    recommenda- 
tions are  submitted  to  Meal,  state 
and   federal    agencies   and   grroups, 
including  the  Bureau  of  Reclama- 
jtion,  before  they  become  final.  Cur- 


OPA. 


James  "Monk"  Moscrip,  Stanford  All-American  end,  is  back  from  irently,  Governor  Warren  is  study- 
Naval  service  and  busy  as  sale^  representative  of  L.  Sonnebom  Son,  ling  the  comprehensive  water  plans 
Inc.,  manufacturers  of  building  matenais.    Products  are  distributed  1 
locally  by  Western  Asbestos  Co.,  San  Francisco,  Yancey  Company  of ; ' \ 


SUMMERBFLL  ROOF  SIRUCIURI 

tM5  Thirteenth  ^f..  Oak\ane    C^!jf 


From  San  Frannsfo 
ENterpns£l09iO 


f  roTi  other  exchans**^ 
rWinoaks  3622 


"  -f«   -,  -♦ 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCf?EED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street  Sag  Francisco       •       Phone  GArfield  8768 


When   in    1941    the    Nazi   goons  ijeath 

nrJ^i^M/w'i.^"^.°^'?1^'.P^u-n^^  i     City  Manager  Elton  B.  Sherwin 
Uraga  Mihailovic  took  to  the  hills.  jo^nninfpH  WnTi  nnrtn  +>io  ii«or,;Xv,!!,V 
Drnwincr  fr^   "nn  TioiV"    v,«.  ^«««„   lappomtea  nail  upon  tne  unanimous 
ii^^nf.l.    ^^P^'^  •  ^,f  °'«^?^-!  recommendation  of.  the  city  plan- 
ized  and  operated  a  guerrilla  resist-  ^^     commission.  ^  ^ 

ance  army  that  was  of  untold  aid 
to  the  Allied  cause. 

•  •    * 
Later,   the   effectiveness   of  this 

Chetnik  Army  was  indicated  by 
the  fact  that  American  Military 
Personnel  were  attached  to  Mihai- 
lovic's  staff. 

ir    -k    it 
It  is  of  record  that  nearly  500  i  ^^^^V  ^y  western  AsDestos  Co.,  San  Francisco,  Yane 
American    airmen    who   had    been  I  Sacramento,  and   Valley  Insulation   Company,   Fresno 

shot   down,    were    cared    for    and  i  *     u*    *  ir-       *•    j  t  "77^  .,    ^.  ' 

evacuated  through  the  Chetnik  un- '         Architect  Kingsford  Jones,  45  North  First  street,  San  Jose,  has  , 
derground.    Later  the  communistic  '  ??",?   ^"^°   business   for   himself.     He    was   fonneriy    with    Stone    & 
influence  in  Belgrade  indicated  that '.  MuUcy  of  SaB  Francisco.  ] 

Marshal  Tito  was  their  fair-hair-  j         ^   ^t   ^  «,  •    ,.  7"^^~  ! 

ed  boy.  In  an  act  of  shameful  ap- 1  C*'  Collamer,  civilian  employee,  has  replaced  Lt.  W.  G.  Newton  1 
peasement,  we  threw  Mihailovic  I  *®  "^***  ®'  *^®  contract  section,  Public  Works  department,  Twelfth  i 
overboard.  1  Naval  District,  Marshall  Square  building.  j 

•  •  •  i  — o— 

We    should    have    pinned    Tito's  1         Bruce  M.  Dack,  2115  G  street,  Sacramento,  has  opened  offices  to  j 
ears  back  and  said  to  him,  "Listen,  I  practice  structural  engineering. 

chum,  Mihailovic  is  not  a  collab-  j  — O—  ' 

»«^*''J;:;;^Lt  fighting  on  our  side—  jhe   State   Personnel   Board   wili   conduct   examinations    May    18, 

and  you  behave  yourself . '  for  the  following  jobs  at  stated  salaries:  Building  maintenance  man,  { 

i^of^.^    ,„«  ,.»•<.        4.1   rr,-^     V      '♦170;  jackhiunmer  ^v^^Uor,  prevailing  rate;  and  powderraan.  prevail-  ! 

instead,  we  wait  until  Tito  has  j  ing  rate.   Application  blanks  may  be  obtained  by  writing  to  the  board,  ' 
arrested    Milhailoyic    and    is    now   1015  "L"  street,  Sacramento,  and  must  be  filed  by  May  2. 
holding  him  for  trial  as  a  war  cnm-  ' 
inal. 

•  -k     it 

At  this  late  date,  otir  State  De- 
partment sends  a  dainty  little  note 
to  the  Yugoslav  government,  ask- 
ing if  they  will  please  tell  us  when 
and  where  the  trial  will  be  held,  I 
as  we  might  like  to  testify  in  Mi- 
hailovic's  behalf. 

•  •    • 

If  there  was  ever  a  case 
of  "too  little  and  too  late"— 
this   is  it! 


for  the  San  Joaquin  and  Sacramen- 
to river  vallejrs.  Warren's  report. 
General  Wheeler  said,  will  be  con- 
sidered carefully  before  the  final 
Army  engineer  report  is  made  to 
Washington. 

General  Wheeler's  department  is 
also  responsible  for  the  construc- 
tion of  Veteran's  Administration 
works.  They  will  construct  52  hos- 
pitals, costing  $188,5^0.000,  thru- 
out  the  country.  Two  of  them  will 
he  located  in  California,  one  at 
Fresno,  and  the  other  at  San  Fer- 
nando. \ 

"Materials  for  the  Central  Val- 
ley construction  look  good,"  Gen. 
Wheeler  said.  "We  have  analized 
our  needs  in  view  of  the  housing 
requirements  and  it  was  condtided 
that  materials  that  went  into  our 
flood  control  projects  would  not 
effect  the  housing  program,"  he 
said,  pointing  out  that  they  don't 
use  bath  tubs  in  dam  construction. 

When  queried  about  the  possi- 
bilities of  changes  in  engineering 
requirements  due  to  "nuclear  de- 
velopments". Gen.  Wheeler  admit- 
ted there  might  be  changes  in  wa- 
ter dam  construction  for  power, 
but  that  dams  would  still  be  neces- 
sary for  flood  control  and  irriga- 
tion. 

^Gen.  Wheeler  left  by  airplane 
Tuesday  night  for  Washington, 
where  he  will  c^»ntinue  investiga- 
tion and  surveys  of  California's 
water  needs.  He  visited  with  Col. 
George  Mayo,  district  engineer  for 
the  western  states. 


STUCCO 


THE 


Hew 

IMPROVED 


TASGON-The  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  3aving  Time  and  Labor 

GUNN  CARLE  AND  CO. 


20  POTRERO  AVE. 


UN.  5480 


SAN  FRANCISCO 


iRium  pRmr  (ompnnv 


MAKES 


FinE  PRinr 

4fh  &  Addison  Sts  ■  Beikeley  1,  Culif 
Phone:  BErkeley  3440 


FULLER 

SHOWER 

DOORS 


/4e  ^W 

4fOU  OOH  VM4f! 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers  -  High  and  Low  Pressure 

Steam  Traps  -  Valves  -  Strainers 

Fans    -    Blowers    -    Heating    and 

Cooling   Coils 

Phone  MArket  2921 
"Tell  Us  Your  Problems" 

323    10th    ST..   SAN    FRANCISCO 


Concrete  Cutting 
Compressors  Rented 

PPRTABLE  WELDERS 

Air  Tool*  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  .  0755 


Restore  Worn  and  Damaged  Concrete 

(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC. 

International  Concrete  Vibration  Co. 

EDMUND  P.  CADLE,  Distributor 
472  Twentieth  St.,  Oakland      -  -      Phone  HI.  7288 


More  "iof^i  Per  Sack  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


All  slass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  give  Fuller 
shower  doors  extra  strensth  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  avcriiable— 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
Jetails. 

UJPFULL€R  £.  CO- 


301  Mission  Street 
S59  Tenth  Street 


S«n  Francisco 
OekUnd        • 


EXbrool(7151 
GLencourt0167 


l^i^^^i^!^ 


■V».l 


DO  usiot 

(All  [  5050 


12  X  12  X  •/,.,  %.,  and  %-ln. 

NOW  AVAILABLE   IN 

LOCAL   STOCK 


^'^^^f'S^m^^ 


NOISE 

RfDUaiON 

AMO 
ACOUJTICAl 
COKRKTIOIj 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  Rianirolda 

Write  for  Price* 

Pacinc  PipeCPe 

16«  Spear  St^  San  l^^nciac* 


WE   HAVE 


MATERIALS  FOR  SPEEDY  DELIVERY  OF 

PIPE  RAILINGS 

STEEL  STAIRS 

WINDOW  GUARDS 

LADDERS 

LIGHT  STEEL  FRAMING 

MATERIAL  RACKS 

AND  MISCELLANEOUS  IRON 

Froak  Askby.  Moaogiaf   f«rfaer 
70  Clesfey  St.     •     MArkmf  1230 

NATIONAL  STEEL  FABRICATORS 

(ForaMrfy  Moffoaol  Oraoaieafsf  Iroa  6  Iroaia  Ca.l 


FLUTiO  OR  ABRASIVE  SURFACES 


Michel  A  Pfefler 
Iron  WorkSy  Inc. 


A  ff  IS  TON 


f>rocucrj 


Tenth  ond  Harrison  •  Son  FronciscO/  Colifomki 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  4.  1 946 


ADVANCE  CONSTRPCTIOM  REPORTS 


DAILY  PACIFIC  BUILDER 

(fisUbtishcd  IMO) 
iMued  Every  M«rning,  Except  Saturday,  Sunday  and  Legal  Helldaya 

^•^J  ,fi^^^9  BmUDER  U  the  pioneer  conetrucUon  daUy  ot  the 

i-acuic  coast,  ARiintalRing  a  complete  news  reportlnff  service 

covering  all  principal  building  and  enelneermg  proJecU: 

consolidated  January  2,  1930,  with  Larsen'e  Advance 

Conatructlon  Reporte.  A  Legal  Newspaper  of  geo- 

eral  circulation  as  defied  by  the  Superior 

Court  of  San  Fraodaco  County. 

.,^  ..  SUBSCRIPTION  RATES: 

WOO  oei  Month;  |30  per  Year  (Payable  In  Advance).  Single  Co^,  Ito 

Entered  as  Second-Class  matter  July  2t,  1907,  at  the  post  office 
at  San  Pranclaco,  California,  under  the  Act  of  March   3,  1879 


PnblUhedby 
STARK.RATH  PRIKHNG  Sc  PUBLISHING  CO. 
Under  a  numagement  agreeHMol  vritk 
F.  W.  DODGE  CORPORATION,  Owmt 

G.  E.  McGAVRAN,  Editor  J.  E.  OOQERS,  AdvertMng  Managar 

465  Teath  St.,  San  Francisco  3  Tel.s  MArUt  7110 


tendent,  120  N.  Ellsworth  Ave. 
Architects — Thomas  M.  Edwards  and 

George  Wiemeyer,  704  Market  St. 

San  Francisco. 

The  school  board  of  trustees  last 
week  signed  contracts  with  the  archi- 
tects for  plans  and  specifications. 


4/4/4«  ••     a 

BONO    ELECTION 

SCHOOL  BUILDING       Cost,  $157,000 
LAFAYETTE,  Contra  Costa  County, 

Calif. 
Construction  of  additional  school  fa- 

duties. 
Owner  —  Lafayette     School    District, 

Lafayette. 
Architect — Not  announced. 

The  district  will  vote  May  17  on  a 
proposal  to  issue  bonds  in  the  amount 
of  $157,000  to  finance  the  above  con- 
struction. 


Construction    of   wood   frame   school 
bldg.    to    include   eight    classrooms  j 
and  assembly  hall  to  seat  200.  I 

Owner — Sunset  Jewish   Institute,   c/o  ' 
architect.  j 

Architect— J.  Uoyd  Conrich.  593  Mar- 
ket Street 
The  owner  will  take  bids  shortly. 


4/4/46  •     .     » 

BOND    ELECTION 

SCHOOL  ADDN.  Cost.   $185,000 

SANTA  CLARA  CO.,  Calif,  Law- 
rence Road  and  Reed  Lane  bet. 
Santa  Clara  and  Sunnyvale.  1  mile 
north  of  Highway  lOL 


Calif.  800  Asilomar  Blvd.     • 

Alterations  to  20  club  buildings  to  I 
include  remddeling  of  dormitory 
buildings  to  individual  room  style,  | 
redesigning  of  dining  hall  and  ad-  | 
ministratiun  and  office  building,  I 
ledecoration  of  main  lobby  and  i 
social  hall,  and  construction  of  some  . 
new  buildings.  i 

Owner — Y.   M.  C.   A.,  c/o  Mrs.   Maud  i 
Gill,  Asilomar  Blvd.,  Pacific  Grove.  ■ 

Architect — Ernest   J.   Kump   Co.,   2^1 
Kearny  St,  San  Francisco.  i 

Contractor  —  Harold    C     Geyer,     787 
Munras  Ave.,  Monterey. 
Work  is  already  under  w-ay  on  some 


the   A.A.IF.    Intransit    D^pot, 

meda ;  Serial  No.  04-203-46-7. 
Owner— U.  S.  Engineer  Office,  74  New 

Montgomery  St,  San  Francisoa 
Plans  by  ou-ner, 
Contractor—Combs  Bros.,  Box  97,  San 

Leandro.  i 


•• 


16 


14/4/46  ••     9 

■CONTRACT   AWARDED 

!  SCHOOL  BUILDING 

Contract  Price  $209,800 
I  PORTLAND,  Oregon. 


Addition  to  Jefferson  Elementary  of  the  buildings  and  will  be  started 
School  to  consist  of  three  separate  on  others  as  soon  as  plans  are  com- 
units   as    follows :    two   units    of    5    pleted. 

classrooms  each,  and  a  large  cafe-  

teria  and   multi-use   room.  — — 

Owner— Jefferson  Union  Elementary    22-26— RESIDENTIAL 
School  Dist,  P.  O.  Box  397.  Santa 
Clara. 

Architect— E,  J.  Kump  Co.,  251  Kear- 
ny St.,   San   Francisco. 
The  school  district  will  vote  April 


BUILDINGS 
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30   on   a  proposal   to   issue   bonds   in 


BUILDING  SECTION 
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4/4/46  ••     6 

PLANS  BEING  FIGURED 

RESTAURANT  Est  Cost  $10,000 

SAN  FRANCISCO.  Valencia  and  Tif- 
fany Sts. 

Construction  of  wood  frame  restau- 
rant, tar  and  gfravel  roof,  redwood 
exterior. 

Owner — Joe  Kelly,  c/o  architect 

Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 
Plans    are    now    being   figured    for 

the  owner  by  a  selected  contractor. 


of  Highways,  G.  T.  McCoy,  state 
highway  engr.,  Public  Works  Bldg., 
Sacramento,  f6r  about  4.7  miles  in 
length,  shoulders  to  be  widened  with 
imported  borrow  and  untreated  rock 
surfacing  bet  Lost  Hills  and  "Wasco, 
Kern  County. 
Work   involves : 

(1)  15,000   c.y.   imported   borrow; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  900  M.  gals,  upply  water; 

(4)  251    sta.    finish   rdwy. ; 

(5)  2,700    c.y.    untreated    rock    surf.; 
(6>  21   tons   liq.   asph.    SC-2   penetra- 
tion treatment. 

Total    bids   follow: 
(A)  Oilfields  Trucking  Co.  and  Phoe- 
nix Constr.  Co.,  Bakersfleld,  $22,- 
351.00. 


I  Construction  of  grade  school  building  I  the  amount  of  $1S5,000  to  finance  the 

at  Parkrose.  !  above  construction 

Owner  —  Multnomah     County    School 

District  No.  3,  Mrs.  M  Bloim,  clerk, 

10630  NE.  Wygant  St.,  Portland. 
Architect— Wolff  &  Phillips,  509  Pear- 
son ^Idg.,  Portland. 
Contractor — E.   E.   Settergren,   Henry 

Bldg.,  Portland. 

Other  bids  were: 

W.  C.  Smith,  Inc.,  Portland,  $219,-  j 
442.  I 

H.  J.  Settergren.  Portland,  $221,846.  ; 

Charles   Schmiedeskamp,    Portland,  I 
$228,274.  I 

Waale-Camplan,  Portland,  $231,222 


j  4/4/46  ••     9 

[architect  SELECTED 

[SCHOOL  ADDITIONS 
JSAN  MATEO,  San  Mateo  Co.,  Calif. 
{     Laurel  School,  Laurel  Creek.  Addi- 
;     tions  to  new  eight -classroom  steel 

frame  school  building. 
I  Owner — San  Mateo  Elementary  School 
f     District,    Albion    Horrall,    superin- 
I     tendent,  120  N.  Ellsworth  Ave. 
Architect—Ernest   J.    Kump  Co.,   251 


12-13— INDUSTRLVL    • 
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PLANNED 

ALTERATIONS  TO  BUILDING 

Estimated  Cost,  $75,000 
OAKLAND,    Alameda   Coimty,   Calif. 
1723-25  Broadway  to   1720-24  Tele- 
graph Ave. 
Alterations   and  modernization   of  2- 

story  and  basement  building. 
Owner — C.    H.    Baker,    5201  Congress 
St..  Oakland. 

Work  will  be  done  as  soon  as  build- 
ing conditions  permit. 


4/4/46  * 

WORK   UNDER  WAY 

SUBDIVISION       Est   Cost  $2,300,000 

I  WALNUT  CREEK,  Contra  Costa  Co., 

Calif.  104-acre  site  three  miles  north 

!      of  Walnut  Creek,  between  Highway 

'     24  and  Pleasant  Hill^Rd. 

Construction  of  248-house  subdivision 
I  project  to  be  known  as  Pleasant 
i  Acres,  ranch-type  homes,  two  and 
!     three  bedrooms  each    ($8250-$9950). 


4/4/46 

BIDS  OPENED 

PAINTING,  ETC. 

GLOBE,  Ariz.  U.  S.  Post  Office  and 

Courthouse. 
Interior    and    exterior    painting   and 

miscellaneous  repairs. 
Owner — Federal  Works  Agency,  Pub- 
lic Bullditugs  Administration,  office 

of  the  district  engineer,   838  XJ.   S. 

Appraiser's  Bldg.,  San  Francisco. 
Low  Biddei< — Gaytan  Engineering  Co., 

2728  E.  ihorence  Ave.,  Huntington 

Park,  $55160. 

other  bids  were: 

Ace  Painting  Co.,  Denver,  $6677. 

Dan  Sulljvan,  Santa  Monica,  $6677. 

R  A.  Netvman,  $8469. 

Deemer  4k  Deemer,  San  Francisco, 
$9600.  i 


Owners-Federal  Public  Housing  Au- 
thority,  Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Shumaker  &  Evans,  4007 
W  6th  St,  Los  Angelea 


2  6 


4/4/46  • 

PROCEED    ORDER 

DWELLING   UNITS        Cost.  $250,520 

TUCSON,    Pima   County,   Ariz. 

Construction  of  124  family  dwelling 
units;  Ariz-V-2403:  compleUon  by 
August  2. 

Owner — Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— Del  E.  Webb,  Box  4066, 
Phoenix. 


2  6 


•• 


16 


4/4/46 

BID  OPEMED 

CHECKS  qN  ELEVATOR  DOORS 

S-\N    FRAlNCISCp.    Federal    Office 

Owner    and    Builder— C.    Dudley    De  !  _  ^"»'<^*»K- 

Velbiss,  Eastshore  and  Huntington  '■  ^^'^^'  <^heck^  on  elevator  door  opera- 

Ave.,  Richmond,  and  Dan  C.  Pea-    ^  ^*'"- 

cock.  I  O^^'nc— Federal  Works  Agency,  Pub- 

Architect— Guy   Rosebrook,   1701   San  I      '»9  Buildihgs  Administration,  office 


4/4/46 

PROCEED    ORDER 

DWELLING  UNITS         Cost  $49,508 

TEMPE,  Maricopa  Co.,  Ariz. 

Construction  of  66  dormitory  and  16 
family  dwelling  units;  Ariz-V-2404: 
completion  by  June  16.  ' 

Owners-Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco.   . 

Contractor— Del  E.  Webb,  Box  4t>60, 
Phoenix. 


I^andro  Blvd.,  San  Leandro. 


4/4/46 

WORKING    DRAWINGS 

COMPLETED 

ALTERATIONS  Est 

SAN  FRANCISCO.  Cumberland  St 

Alterations  to  house  involving  add! 


of   the  ditJtrict   engineer,   838   U.   S. 
Appraisei*'8  Bldg.,  San  Franciaca 
••     24'      ^"'y    Bidder  — Pacific    Elevator   St 
I  Ekjuipment    Co.,   45   Rausch    St,    S«n 
1  Francisco,  1^704. 
Cost  $4,000  ; 


4/4/46  ••24 

PREPARING    WORKING 

DRAWINGS 

RESIDENCE  Est  Cost  $11,000 

MORAGA,  Contra  Costa  Co.,  Calif. 

Construction     of     5-room     residence. 

redwood   siding,    shingle   roof. 
Owner — Withheld. 
Architect— John    HMd*I>eth.    427    13tll 

St.,  Oakland. 


lions  of  rooms  and  bath.  etc. 
4/4/46                                                          ••    Owner— C.  M.  Nelson,  c/o  architect 
PLANS  BEING  FIGURED                        Architect— J.  Lloyd  Conrich,  593  Mar- 
INDUSTRIAL  PLANT      Cost  $75,000       ^gt  St..  San  Francisco. 
SAN  FRANCISCO.  Third  St  east  of  


'•  week  signed  contracts  with  the  archl- 
&    Baun.    Fismo  ■  ^^^.^     f^j.     plans     and     specifications 


Redwood    City, 


I  Work  is  now  under  way  on  the  new 


_„,.,,  ^  •     Kearny  St.  San  Francisco. 

(B)  Williams    Constr.    Co..    Los   An-  j     rp^e   school   board   of   trussess    last 
geles,   $22,938. 

(C)  Brown.    Doko 
Beach,   $24,970. 

(D)  W.    C.    Railing, 
$26.21& 

(E)  Volpa   Bros..   Fresno,   $28,135. 

(F)  Griffith  Co.,  Los  Angeles,  $28,439. 

(G)  Jessie  S.   Smith,  Glendale,  $28,- 
675.00. 


i  Laurel  School  by  C.  F.   Parker, 
'Monterey  BKd.,  Saji  Francisco. 


1644 


18th  St  14/4/46  ••     26 

Construction  of  steel  frame  Industrial    proceED  ORDER 

building,  concrete  walls,  wood  roof   DWELLING  UNITS  Price  $36,048 

construction,    tar   and   gravel    roof,   CLAREMONT,  Los  Angeles  Co.,  Calif.  . 
two  3-ton  cranes.  Construction    of    24   family    dwelling  ' 

Owner— Weaco   Machinery   Manufac-       units,   Calif.  V-4448,   at   Claremont  i 
turing  Co..  Frank  W.  Brady,  presi-  ,     college;  completion  May  16.  | 

dent  921  Bryant  St  Owner— Federal  Public  Housing  Au-  1 

thority,  Humboldt  Bank  Bldg.,  San  j 


; 4/4/46  ••26 

PROCEED    ORDER 

DWELLING   UNITS  Cost   $72,096 

I  YUMA,    Yuma    County,    Arizona. 

Construction  of  48  family  dwelling 
!  units;  AiIiz-V-2400;  completion  by 
I     June  17.   I 


Use  ''BuUderads"- 
They  Bring  Results 


PLANS  ON  FILE 


-J.  Lloyd  Conrich,  593  Mar- 


4/4/46  ••     9 

ARCHITECT   SELECTED 

.T^.    ,.T  T    -B.  .,   ,     XT  «*u    TT  1.         SCHOOL  ADDITIONS 

(H)_Norman^I^^Fadel,  North  Holly-  ig^j^  MATEO,   San  Mateo  Co..  Calif. 

Sunnybrae  School.  S.  Delaware  and 


Architect 
ket  St 
The  owner  is  now  taking  bids. 


4/4/46  ••     S 

TO  STAR^T  WORK 

LOCKER  AND  STORAGE  PLANT 
Estimated  Total  Cost  $50,000 

SAN  LEANDRO,  Alameda  Co.,  Calif. 
On  northeasterly  comer  of  Parrott 
St.  and  San  Leandro  Blvd. 

Construction  of  quick-freeze  public 
locker  and  storage  plant  (40x80), 
2500  all-steel  lockers  of  7  cu.  ft 
capacity,  two  parking  lots. 

Owner — Freezall,  Inc.,  Wayne  Jewell, 
president. 

Contractor — Zaballos   Bros.,  850  Soto 
St.,  Hay  ward,  $11,500. 
Work  is  expected  to  get  under  way 

by  the  middle  of  April. 

Cost  of  equipment  amounts  to  ap- 
proximately $39,000. 


wood.  $28,382 
(I)  Geo.  E.  France,  Visalla,  $30,292. 
Unit   prices   follow: 

(1)      (2)     (3)        (4)      (5)      (6) 

(A)      $.85  500.00  2.50     8.50  L65  12.50 

(B)  90  500.00  1.55  8.00  1.95  15.00  1 

(C)  85  500.00  2.00  10.00  2.55  25.00  ; 

(D)  1.04  500.00  1.90  6.00  2.40  20.00 

(E)  95  500.00  2.50  10.00  3.00  25.00  , 

(F)  1.23  800.00  1.50  3.00  2.50  16.00  I 

(G) J..00  500.00  2.50  10.00  3.00  15.00  : 

(.H)     1.00  500.00  2.00  12.00  3.00  20.00  ! 

(I)      98  300.00  2.95     8.00  3.75  24.00  i 


Birch.     Additions     to     elementary 
school. 
Owner— San  Mateo  Elementary  School 
District,    Albion    Horrall,    superin- 
tendent, 120  N.  Ellsworth  Ave. 
Architect — Ernest   J.    Kump   Co.,    251 
Kearny  St.,  San  Francisco. 
The  school  board  of  trustees   last 
week  signed  contracts  with  the  archi- 
tect for  plans  and  specifications. 

*""  ••     ft 


4/4/46 

PREPARING   WORKING 

DRAWINGS 

FACTORY 


12 


Francisco. 
Contractor— Shumaker  &  Evans.  4007 
W.  6th  St,  Los  Angeles. 


The    following    list    of    plans    and    specifications    for    construction 

project*  are   now  available  for  Inspection   at  the  office  of  DAILY 

PIACIFIC  BUILDER,  465  Tenth  Street,  San   Francisco. 


WeHc 


Location 


Bid  Opening  Date 


26 


Stilling  Basin 
Spec  1178 


Kings  Rivelr  Wasteway,  Etc 
Specification    1181 


•  • 


i  4/4/46 

ARCHITECT  SELECTED 
•  SCHOOL  ADDITIONS 
I  SAN  MATEO,   San  Mateo  Co.,  Calif, 
i     Lawrence   School,    Third    Ave   and 
'     Fremont   St    Additions   to  elemen- 
tary school. 


4/4/46  ••     5 

PREPARING    PRELIMINARY 
PLANS 

COCKTAIL  LOUNGE  Cost,  $20,000 
LAKE  TAHOE,  Placer  County.  CaUf. 
Construction  of  1 -story  frame  cock- 
tail lounge. 
Owner — Mr.  Hirsch,  c/o  architect 
Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 


4/4/46 

PREPARING   WORKING 

DRAWINGS 

GROCERY  WAREHOUSE 

Estimated  Cost  $130,000 

construcuon    ot    o-f.-story    concrete      D'bWA  ^^'^^^j,  HJ^'  ^^T"^ 
?S^2ff  t  r""  ^^''^  w^ehou.e  ,  ^;™S:_^„t  j.  Kump  Co.,   251 


Hoover  Ave.,  Oakland. 


I  tect  for  plans  and  specifications. 


i 


4/4/46  ••     4 

ADDITIONAL  SUB-CONTRACTS 

AWARDED 

OFFICE  AI«)  WAREHOUSE 

Estimated  Cost,  $3,000,000 
LOS  ANGELES,  Los  Angeles  County. 

Calif.     Beverly     and     La     Cienega 

Blvds. 
Construction    of    two-story    class    A 

reinforced  concrete  office  and  ware- 
house. 
Owner — United-Rexall   Drug   Co.,   431 

S.  Fairfax  Ave.,  Los  Angeles. 
Contractor — Louis    C.    Dunn    Co.,   417 

S.  Hill  St,  Los  Angeles. 
Piling — Raymond    Concerte   Pile   Co.. 

816  W.  5th  St,  Los  Angeles. 
Concrete — Security  Building  Materials 

Co.,     1131    N.    Highland    Ave..    Loa 

Angeles. 
Reinforcing    Steel  —  Judson-Paxiific- 

Murphy     Corp.,     Reinforcing    Steel 

Division,     22nd    and     Pennsylvania 

Sts.,  San  Francisco. 
Air     Conditioning     and     Centrifugal 

Compressors — York  Corp.,  5061  San- 
ta Fe  Ave.,  Los  Angeles. 
Elevator — Pacific  Coast  Elevator  Co., 

4031  Goodwin  Ave.,  Los  Angeles. 
Dumbwaiter — Sedgwick  Machine  Co., 

610  S.  Broadway,  Los  Angeles. 
Vault    Doors— Shealy    Safe    Co.,    944 

Main  St.,  Los  Angeles. 
Plumbing— Lohman  Bros.,  1449  S.  San 

Pedro  St,  Los  Angeles. 
Steel   Sash  — Detroit    Steel    Products 

Co.,  816  W.  5th  St.,  Los  Angeles. 


14/4/46  "     » 

2    ARCHITECT  SELECTED 
•  SCHOOL   ADDITIONS 
iSAN   MATEO,  San  Mateo  Co.,  CaUl. 
i     Beresford    Park    School,    28th   Ave. 
SACRAMENTO.  Calif.  Stockton  Blvd.  !     Additions  to  elementary  schooL 

and  Frultridge  Rd.  jOwner— San  Mateo  Elementary  School 

Construction   of   truck   terminal  and 


4/4/46  •• 

PLANS  BEING  FIGURED— BIDS 
CLOSE   APRIL  8 
TRUCK  TERMINAL,  ETC, 


i  4/4/46 
.   -,,«/wvrv    PROCEED   ORDER 
Est  Cost  $150,000   DWELLING  UNITS  Price  $37,550 

BERKELEY,  Alameda  County,  Calif.  '  mayWOOD,   Los  Angeles   Co.,  Calif.    

Fifth  and  Potter  Sts.  ■  construcUon    of    25    family    dwelling  ,'  vH«nt  T<-..rh   r-o^oi 

Construction     of     one-story     factory,     ^^jt^.     calif.     V-4446;     completion  I  *™;,;^f,7„  ^^*' 
building  (140x350),  steel  frame  and       j^jg^y  ^g 

corrugated  iron.  J  Owner— Federal  Public  Housing  Au-  1 

Owner— Withheld.  ;     thority,  Humobldt  Bank  Bldg.,  San  | 

Architect— Edward  O.   Blodgett,   1989  |     Francisco  ' 

Hoover  Ave.,  Oakland. 


Central  Valley  Project 


4-  8 


Fresno 


4-16 


Speclficatidn    1204 


Central  Valley 


'4-10 


SUB  -  BIDS  WANTED 


4/4/46 
PLANNED 
FLOUR  MILL 
LOS  ANGELES,  Calif. 
Construction    of   flour  mill 
vator. 


Contractor — Shumaker  &  Evans,  4007 

i     W.  6th  St.,  Los  Angeles.  |^  .  

12  !                               I  General  contractors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 

,4/4/46                                              •     •  2  6  j  their   requl^msnts   In   this   column.    There   Is    no    charge   for   this    service. 

TO    START    CONSTRUCTION  |  ^ . 


I. 


and   ele- 


service   station. 
Owner — Associated    Oil    Co,    79    New 

Montgomery  St,  San  Francisco. 
Plans   by   engineering  department   of 

owner. 

Plans  are  being  figured  by  the  fol- 
lowing selected  list  of  contractors: 

Lawrence  Construction  Co.,  3020  V 
St,  Sacramento, 


District,    Albion    Horrall,    superin- 
tendent, 120  N.  Ellsworth  Ave. 
Architect— Ernest   J.   Kump   Co.,   281 
Kearny  St,  San  Francisco. 
The   school   board   of   trustees   last 
week  sigi  ed  contracts  with  the  archi- 
tect for  plans  and  specifications. 

4/4/46  ••     • 

;architect  selected 


Bingham  ConstrucUon  Co.,  4825  Jay  |  SCHOOL  ADDITIONS 
St     Sacramento  'SAN  MATEO,  San  Mateo  Co.,  Caltt. 

Transwestem  construction  Co.,  1402  i     Borel  School,  Bameson  Ave.  Addi- 
Front  St,  Sacramento.  :     ^ions  to  elementary  school. 

Markwkrt    Co.,    Box    2071.    Sacra- '  Owner-San  Mateo  Elementary  Sc^^^^ 
mt^nto  District    Albion    Horrall,    superln- 

l°oUe,  inc.  8451  San  Leandro  St,  '     tendent,  120  N.  Ellswor^  Ave. 
Oakland  j  Architect— Ernest   J.    Kump   Co., 

Fred  X  Early  Jr.,  369  Pine  St.,  8..  !     5^--^^„«^V  go^^a'^r.'Ss.e.e  last 


RESIDENCES 

SACRAMENTO   CO.,    Cahf.    Beyers 
ford  Heights. 
0\\Tier— General  Mill,  Sperry  Division.  !  Construction  of  residences. 

Minneapolis,  Minn  1  Owner  &  Builder— Craft  Bilt  Homes. 

Plans   by   engineering  department  of  }     Inc.  1445  Bush  St.,  San  Francisco, 
owner.  ; 

" ,'4/4/46  "     2« 

iMim       niTEki  1/^  Df  ru^C  ;  PROCEED  ORDER 

14-17 PUBLIC  BLDGS.  dwelling  units        Price  $190,800 

■ ISAN    JOSE,    Santa  Clara   Co.,   Calif. 

4/4/46  •     •     1  5  j  Construction   of   100  family  dwelling 

BIOOPENED       L.  units;     Calif.     V-4374:     completion 

FIRE  DRILL  TOWER  May  31. 

ALAMEDA,    Alan)«te   County,   Calif. 'owner — Federal   Public  Housing  Au- 

Bay   Farm    IsiSJ»^  I      thority,  Humboldt  Bank  Bldg.,  San 

Construction   crt-^J^drHl   tower.  j     Francisco. 

Owner— City  of  Alameda,  City  Hall.  ;  contractor  —  Robert    McCarthy    Co., 

Alameda.                                                     j     loso  Kirkham  St,  San  Francisco. 
Architect— Kent  &  Hass,  525  Market  j  . 

Street,  San  Francisco.  i 

Only  Bidder— Royal  R.  Randall,  6820  j  4/4/46  ••    26 

Morse   Drive.    Oakland.    $22,473.  PROCEED  ORDER 

DWELLING  UNITS         Price  $18,024 

4/4/46  •     •     1  5  j  REEDLEY,  Fresno  County,  Calif. 

BIDS   OPENED  i  Construction    of    12    family    dwelling 

SAN    FRANCISCO— Giampolini    &!     units-     Calif.     V-4439;     completion 
Co..   1445  Bush  St,  at  $2206  submit-       j^^y  16 


Cost,    $147,(K)0  1  Office  and   Lab.  Bldg.  and   Industrial   Relations  Bldg.,  California  Raeeareh 

"~ "  Corp.,   Richmond;    Bids  open   April   12 

E.   S.   MdKIttrlck  Co.,   610  16th   Street,    Oakland    (TWln   Oaks   5070) 
Swinerton  ft  Walberg  Co.,  22S  Bush  St.,  San  Francisco   (GArfleld  2»») 
Barrett  A  Hilp,  918  Harrison  Stre  et   San  Francisco    (DOuglas  0700). 
M  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (BDCbrook  7684) 
Carrlco  St  GauUer,  366  Ocean   Avenue,    San   Francisco    (JUnlper   4-8061) 
Moore  ft  Roberta,   693   Mission   St,   San   Francisco    (GArfleld  8579). 


Ferry  BIdgi.  Addition.  Embarcadero,  San  Francisco;  Bids  open  April  4,  2  PM. 
Peter  Sartorlo,  262  Clementina  St.  San  Francisco   (GArfleld  8817), 
Adam  AJras  ft  Son,  116  New  Montgomery  St.,  San  Francisco   (OA  8381) 


Richfield -Davis     Bltfg.,    9Bth    and     Tslegraph,    Oakland;     No    dsflnlts    bM 
opening   date  set 
A.  Fametl  BlaJr,  No.  9  Main  Street  San  Francisco   (TUkon  0390) 
R.   A.   Cullen,   478   Jackson   St,    San   Francisco    (SUtter   1951). 

Medical   Bldg.,  2340  Ward   St.,   Berkeley;    Bids  open    April   11,   11    A.   M. 
A.  J.  Hopper  Co.,  243  Langton  St,   San   Francisco   (MArket  7070). 
Moore  ft  Roberts.   693  Mission    St,   San   Francisco    (GArfleld  8579). 
Anderson -Haglund,   Inc..  219  41st   St..  Oakland   11    (OLymplc   9108). 


251 


ted  low  bid  to  the  Department  of 
Public  Works.  Room  282,  City  Hall, 
under  Job  505  for  interior  and  ex- 
terior painting  of  S.  F.  Fire  Dept. 
engine  No.  36—3736  Sacramento  St 
Other  bids  were: 

W.   Q.   Thompson  _..-,..$3178.00 

Robert  G.   Meyer.... .  •  3447.00 

Russell    Hinton - ~i-.  3557.79 

Reliable    Painting   Co 3750.00 


Francisco. 


4/4/46 

PREPARING  WORKING 

DRAWINGS 


•• 


8 


week  signed  contracts  with  the  archi- 
I  tect  for  plans  and  specifications. 


4/4/46  ••     6 

CONTRACT    AWARDED 
REMODEL  STORE 

Approximate  Cost,  $100,000 
FRESNO,  Fresno  County,  Calif.  1162 

Fulton  St. 
Interior  and    exterior   remodeling   of 

store  building. 
Owner — Not  given. 
Contractor  —  Midstate    Construction 

Co..  1299  Bush  St,  San   Francisco 


2  6 


4/4/46  • 

PROCEED    ORDER 

dweij:>ing  units       cost,  $54,072 

FLAGSTAFF,   Coconino   Co.,    Ariz. 

Construction  of  36  family  dwelling 
imits,  Ariz-V-2406;  completion  by 
June  1. 

Ownei^-Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Del  B.  Webb.  Box  4066. 
Phoenix. 


8 


4/4/46  • 

BIDS  OPENED 

KERN  COUNTY.  Calif.— Oilfields 
Trucking  Co.  and  Phoenix  Constr. 
Co.,  Box  751,  Bakersfield.  at  $22,351 
(bid  to  be  referred  to  attorney)  sub- 
mitted low  bid  to  the  State  Division 


, 4/4/46  • 

BOND    ELECTION 
REMODEL  STORE  Est.  Cost  $20,000    SCHOOL  BUILDING 
BERKELEY,  Alameda  County,  Caiif.  Estimated  Ccst  $40,000- $50,000 

1§17  Shattuck  Ave.  EDGEWOOD,  Siskiyou  County,  Calif. 

Remodel  men's  clothing  store.  J  Construction     of    three-room     school 

Owner — ^Withheld.  bulidlng. 

Architect— John    Hudspeth,    427   13th  | owner — Butteville  Elementary  School 

St.,  Oakland.  |     District  Harold  A  Lemos  and  Earl 

I     Slingsby,  trustees,  Edgewood. 

4/4/46  ••     6'     The   Butteville   Elementary   School 

CONTRACT  AWARDED  !  District    will    hold    a    bond    election 

STORE  BUILDING  '  May  17  In  amount  of  $25,000  to  assist 

OAKLAND,    Alameda   Coxinty,   Calif,  j  in   financing  the  above  construction. 

Montclair  District.  j  The  remainder  of  the  amount  will  be 

Construction  of  one-story  frame  store   received  from  a  county  appropriation. 

building.  ^' 

Owner — Henry  La  Forgue.  1 4/4/46  **     ® 

Architect— Chester    H.    Trelchel,    696  ;  bids  WANTED — TO  CLOSE 

Cleveland  St,  Oakland.  'APRIL  17,  2:30  P.  M. 

Contractor  —  Frank     Puccetti,     4121  <  roOF  REPAIRS 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


Lusk  St.,  Oakland. 


S-IO— EDUCATIONAL 
BUILDINGS 


4/4/46  •• 

BONDS  VOTED 

BEARDSLEY,    Kern     Co.,     Calif. 
Voters  of  the  Beardsley  School  Dis-  i  upondeposVt  of  $5. 
trlct    of   Kern   County  recently   ap-  ' 
proved    the ,  Issuing    and    selling    of 
bonds   in   the^  amotmt  of   $250,000  to 
finance    additional    buildings    at    the 
school. 


SAN      FRANCISCO.     GalUeo      High 
School,  Van  Ness  and  Francisco  St 

Repairs  to  roof  of  high  school  build- 
ing. 
1  Owner— Department  of  Public  Works, 

I     Room  282  City  Hall. 

I  City  Architect— Dodge  A  Riedy,  City 

I     Hall. 

i     Specifications  obtainable  from  the 

i  office  of  the  city  architect,  City  Hall, 


9 


4/4/46  ••     21 

PERMIT  GRANTED 

COLD  STORAGE  PLANT 

Cost  $270,000 

YUBA  CITY,  Sutter  County,  Calif. 
Between  Reeves  Ave.  and  Bridge 
St.  along  Sacramento  Northern 
tracks. 

Construction  of  cold  storage  plant 
364x86  ft.),  with  concrete  founda- 
tion and  floors  and  concrete  and 
cork  walls. 

Owner— Yuba  City  Refrlgewitlng  Co., 
Gene  Morrison,  president  J  A  D.  At- 
terburj',  vice-president,  736  Bridge 
St,  Yuba  City. 

Plans  by  owner. 

Contractor— McCoy  &  Butler.  1128  F 
St.  Marysville. 


Owner— Federal  Public  Housing  Au-  ; 
thority,  Humboldt  Bank  Bldg.,  San  i 
Francisco. 

Contractor— M.    &   K.   Corp.,   200    Fi- 
nancial Center  Bldg.,.San  Francisco 
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Price  $45,050 


4/4/46 

PROCEED  ORDER 
DWELLING  UNITS 
SAN  FRANCISCO. 
Construction    of    50    family    dwelling 
units:     Calif.     V-4372;     completion 

May  31. 
Owner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 

TT^faon  £k  I  g  o  O 

Contractor  —  Robert    McCarthy    Co., 
1050  Kirkham  St,  San  Francisco. 


I  WELDING  SERVICE 

Portable  (Day  or  Contract) — General  Repair 
I  TRAILER  CONSTRUCTION  TO  ORDER 

flansen  and  Wagner  Welding  Co. 

569  SEVENTH  STREET,  SAN   FRANCISCO 
Bas.  'Phone:  MA  966S— Rea.  'Phones:  MA  9692,  EL  1602 


4/4/46  ••     26 

PROCEED  ORDER  .„«  «.n  . 

DWELLING  UNITS         Price  $30,040  ; 

BELL,    Los    Angeles    County,    Calif,  i 

Construction  of  20  family  dwelling 
units:  Calif.  V-4447;  completion 
May  16.  ,   ' 

Owner— Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Ti^nuxc  1b  c  o 

Contractor— Shumaker  &  Evans,  4007 
W.  6th  St.,  Los  Angeles. 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Superior  Rock  Coknpany 

248  McAdam  St.»  Oakland  11,  CaUf.  Olympic  1636 
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4/4/46 

•PROCEED  ORDER  .^„«,- 

^,^,^^  „     oil  DWELLING  UNITS         Price.  $12,016 

*/*/**  -»  »*.*w  j  WILLOWS.  Glenn  County.  Calif. 

FOUNDATIONS  UNDER  WAY  ^j^„    ^^    g    family    dwelling 

THEATER  Approx.  Cwt  $75.000 ,  ^o^Yt^^     ^^^      V-4365:     compleUon 

RIVERBANK,   Stanislaus   Co.,   Calif.       Jfay  16. 

Highway  and  Third  St  !  owner— Federal  Public  Housing  Au- 

Relnforced  concrete  and   frame  and  i     ^^^^^^^^   Humboldt  Bank  Bldg.,  San 

stucco   theater  building.  i     -nvflnrisco 

Owner-William  Peters,  c/o  architect.,  ^™^^^^j^    ^   K.    Corp..    200   Fl- 

i     nanclal  Center  Bldg.,  San  Francisco 


GAMERSTOR  &  GREER  LRMBER  €0. 

I  Wholesale  and  Jobbinf  Yards 

LUMBER  -  TIMBERS  -  TIES  -  HR  •  REDWOOD 


^  rONDEROSA 

8ar.   Francisco 
1600  ARMY   STREET 
ATiSfster  1300 


SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KEIlog  4-1884 


Architect — Otto   A.    Delchmann, 
Market  St,  San  Francisco. 

Contractors — Moore    &    Roberts, 
Mission  St.  San  Francisco. 
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4/4/46 

ARCHITECTS  SELECTED 

SCHOOL  ADDITIONS 

SAN  MATEO.  San  Mateo  Co.,  Calif. 

Tumbull   School,   Poplar  Ave.   and 

Delaware. 
Additions    to    elementary    school    of 

two    classrooms,    alter    auditoritim. 

separate  cafeteria  from  auditorium 

and  enlarge  kitchen. 
Owner — San  Mateo  Elementary  School 

District,    Albion    Horrall,    superln- 


4/4/46 

PLANS   COMPLETED 
SCHOOL  Est.   Cost  $40,000 

SAN  FRANCISCO.    NE  Comer  22nd 
Avenue  and  Quintara   Street 


4/4/46 

WORK  UNDER  WAY 

REMODEL  CLUB  BUILDINGS 

Estimated  Cost,  $200.000 , 
PACIFIC  GROVE,  Monterey  County,  ' 


EACLE  ROCK  WOOL 


INSULATION 


lATTS  .  ILANKET  ft  RLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Tftlepkoiie  KEII09  2-3488 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 

Mirror  Manufacturers,  i 

! 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Go. 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


Phone:  DElaware  7313 


4/4/46 
I  PROCEED  ORDER 
••  :  DWELLING  UNITS         Price  $30,040 
iCASA  GRANDE.  Pinal  County,  Ariz, 
i  Construction    of    20    family    dwelling 
units:      Ariz.     V-2390:     compleUon 

May  16. 

Owner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— Del   E.   Webb,  Box   4066, 

Phoenix,  Arls. 

4/4/46  "     2« 

PROCEED  ORDER 
DWELLING  UNITS        Price.  $30,040 
MONTEREY  PARK,  Los  Angeles  Co., 

CaUf. 
Construction    of    20    family    dwelling 
units:    Calif.    V-4466;     completion 

i     May  16. 

I  Owner^Federal  PubUc  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

i  Contractor— Shumaker  &  Evans,  4007 

!     W.  6lh  St.  Los  Angeles. 

'4/4/46 

CONTRACT  AWARDED 
.DISMANTLE  HOUSING.  ETC 
1  Contract  Price  $2,900 

I  ALAMEDA.  Calif. 

.Dismantling,  demolition  and  removal 

j     of  partially  completed   housing  at 


John  D.  McLaugUm 

AND   ASSOCIATES 

CONSULTING   ELECTRICAL 
ENGINEERS 

1641   RU8S  BLDG.— EXbroek  6712 
•20  Junlpara  Serra  —  DE  10167 


Si 


Associated  Wood  Products  Co. 

I    Fabricators  and  Erectors  of 
I        TIMBER  TRUSSES 

BwiMleySSl?  1335  SIXTH  ST.,  Berkeley  2,  CiJtf. 


CLAY  PRODUCTS 

Specify  QUALITY  Matcriab 

I        N.  CLARK  &  SONS 

lOth  &   Division   Streets  -   SAN    FRANCISCO   -   KLondike  2-0462 
.Main  Office  &  Factory,  401  Pacific  Ave-  Alameda  -  LAkehnrat  2-S377 


r 


NATIONAL  EXPANSION  JOINT  CO. 


MANUFACTURER  AND  DISTRIBUTOR 

FIBER  BOARD— FELT-SIDED  ASPHALT   AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

ouriiioroi 

MARVEL-KOTE— Concrete  Ouing  Compoancl 
SEALZ — Elzpaiuion  Joint  Sealing  Compound 
I  Complies  With 

I  Federal  Specifiaitioiu  SS.F-336 

,  FOR  CONCRETE  CONSTRUCTION 

333  Se^cntb  St.    imderUl  7172    Sui  FmeiMo  3,  Calf 

~  "  ~~"~~t— '  —  —  —  —  —  —  —---■  —  —  —  --  -_--  -      .  - 


^ 
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DAILY     PACIFIC    BUILDER 


ADVANCE  GONSfRUCTIdN  REPOfitS 


EngineeriM  Section 


NEWS  INDEX 

For  convenient  reference,  newt 
reports  ki  this  section  are  classi- 
fied as  foHows: 
Water  Supply  and  Sewage 
Disposal  Plant* 31-32 


Bridges 

Oanns,  Reservoir*  and 

Dredging   

Docl(s,  Piers  &  Harbor*..^^ 
Parl<s,  Airports  and 

Playgrounds    

Railroads,  Subways  and 

Tunnels   

Electric  Llgliting^  and 

Transmission    Lines   ~ 

Sewers   _ 

Streets   and    Highways 

Gas,   Water  and   Oil    Pipe 

Lines  — 


83 

34 
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S7 

88 

39 
40 
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Bureau  of  Reclamation :  Walker  R. 
Young,  Chief  Engineer,  U.  S.  Cus- 
tomhouse, Denver  2.  Colo. ;  R.  J. 
Newell,  Construction  Engineer,  P. 
O.  Box  937,  Reclamation  Bldg..  Fair- 
grounds, Boise,  Idaho,  and  Michael 
W.  Straus,  Commissioner,   Bureau  of 

I  Reclamation,    Wasnington    25,    D.    C. 

[Prospective  bidders   desiring  to  visit 
the    site    of    the    worlt    should    com- 

':  municate  with  the  Construction  Bn- 

•  gineer. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  $3.75, 
not  returnable. 


(21)  drilling  2500  lln.  ft.  grout  hole*  j  ^  ^HiTn!-^'^  ^^^^^^  °' 


•p  a 


„ „ ^^        ^i,„TT-  60   4/4/4«  ••    89    state     highway    project     in     iPlumas    4/4/46 

in   stage  between   depths   of  35      ,_^  ^V.„        «fi^  iin    ft    „^,  *  v  ,      I CONTRACT   AWARDED  [County   (U-Plu-528),   for  which  bid*  I  NOTICE  OF  SALE 

ft.  and  60  ft;  |  <!<«)  fnll  ng  ^^O  Un-Jt  Jjrout  holes       OAKLAND.   Alameda   Co..   Calll.-  are  to  be  received  in  Sacram«ito  on       SAN  FRANCISCO.-UntU  Apnl  17, 

(22)  drilling  1600  lin.  ft  grout  holes  *"  ^^^P.^Tt  ^^  °'  ^^^  "^  "^""^^  ^arria.  2657  9th  St,  Berke-  April  17.  liKH  10  A.  M.,  bids  will  ^e  received  by 
in  stage  between  depths  of  60  ^^,^  SS,r°  i ann  lin  ft  .^w.  ♦  v  ,  ^®^''  *'  ^^^^SS.  awarded  contract  by  Said  county  engineer  will  meet  the  Navy  Material  Redismbuuon  ana 
ft  and  110  ft;                                    '  <103)  driUmg  l«^j!^-  '*;,pout  holes    the   U.    S.   Engineer   Office.    74    New  '  prospecUve    bidders    at    Club    West- 1  Disposal  Office.  785  Market  St    San 

(23)  drilling  800  lin.  ft.  grout  holes  ^/"\  P^'l'i^  ,Ka  »,  »'  ,  i  Montgomery  St.  San  FrancUco,  for  wood  in  Westwood  on  Friday.  April  ;  Francisco,  under  Sales  No  B-a^"*" 
in  stage  between  depths  of  110  1  <1W)  placing  4500  lbs.  grout  pipe  and  additional  drainage  at  Oakland  Army  ,  -19.  1946,  between  10  A.  M.  and  4  for  sale  of  fuel  oil  tanks.  located_a» 
ft   and  160  ft.  •                                   '             f ittmgs ;  Base.  '  P    M 

(24)  drilling  2500  lln.  ft.  grout  holes  |  '105)  11^  cu.  ft  PresBure  grouting;  

*  *  (106)  1000    cu.    ft   pressure    grouting   4/4/46  •• 


3  1 


■  4/4/46  •      • 

;  BIDS  WANTED 

I      COLORADO  -  Big  Thompson    ProJ., 
Colo.— Until  May  10,   10  A.   M.,   bids 
•will  be  received  by  the  U.  S.  Bureau 
;  of    Reclamation.    Customhouse,    Den- 
I  ver,    under   Spec.    1243   for   construc- 
tion of  the  Granby  Pumping  Plant, 
'  Colorado-Big   Thompson    Proj.,   Colo. 
'  The   work   is   situated   near   Granby. 
Colo.  v^ 

;     The    principal    items    of   work   and 
'estimated  quantities  involved  will  be 
given   shortly. 

._  ;     Copies  of  the  standard  forms  and 

oi    oo Vl/ATFP     mTPPIY    Jtr^ol     the     specifications     may     be     ob- 

''*"*^^~~„u/aAV    r^lM/^CAI   gained  from  the  following  offices  of 

SEWACit    DISrUsAJL '  the  Bureau  of  Reclamation:   Walker 

PLANTS  ■  R-  Young,  Chief  Engineer.  U.  S.  Cus- 

• .  ;  tomhouse,    Denver    2.    Colo. ;     E.    B. 

^/^/^Q  •     •     3  1    Debler,    Regional   Director,   501    Con- 

BIDS   WANTED  |  tlnental    Oil    Bldg..    Denver;    C.    H, 

B(3LSE  PROJECT,  Idaho.  —  Until  i  Ho w.il,  Project  Engineer  Estes  Park 
April  29,  10  A.  M..  bids  will  be  re-  i  Colo. ;  and  Michael  W.  Straus.  Com- 
ceived  by  the  U.  S.  Bureau  of  Rec-  mi.ssioner,  Bureau  of  Reclamatjon, 
lamation.  Boise.  Idaho,  under  Spec.  Washmgton  25.  D.  C.  Prospective 
1240.  for  the  construction  of  "C"  Line  I  bidders  desmng  to  visit  the  site  of 
Canal  Pumping  Plant,  Earthwork  ■  the  work  should  communicate  with 
and  Structures  "C"  Line  Canals  East  !  the  Project  Engineer, 
arid  West  and  Concrete  Weir.  Con-  ,  Specifications  obtamable  without 
way  Gulch  Lateral.  Station  1  plus  ,  charge  to  prospective  bidders ;  to 
50.    Payette   Division,    Boise    Project,    others.    $3.25.    not    returnable. 

Idaho.     The   work   is    situated   about  :  — — ^—        

9  mile.s  wfest  of  Emmett  Idaho.  i 

The    principal    items   of    work    and  ,  33^ BRIDGES 

the  estimated  quantities  Involved  are  i 

as  follows:  ;  4/4/46  **     33 

SCHEDULE  No.  1  I  BIDS  WANTED 

Pumping    plant   and    "C"    Line   Canal  j      pi^ACER     COUNTY,     Calif.— Until 
east,  sta.  2  plus  50  to  sta.  9  plus  00    ^prii   25.   2   P.    M..    bids   will   be   re- 
il>  23.tjOO  c.y.   excav.  for  struc. ;  |  ceived  by  the  Public  Roads  Adminls- 

(2)  unwatering   foundations ;  ;  tration.    Charles    C.    Morris,    division 

(3)  6.600  c.y.   backfill ;  \  engineer,  720  Phelan  Bldg.,  San  Fran- 

(4)  140  c.y.   gravel  fill   in   filter  bed    cigco,  for  construction  of  bridge  over 
and    gravel    surfaces ;  ;  north  fork  of  middle  fork  of  Ameri- 

(3)  3,000  c.y.  compacting  backfill;      \,g^^    River,    Tsihoe    National    Forest 

(4)  1,200    c.y.    concrete    in    pumping    pi^cer    County.    Bridge    is    approxl- 
plant  substructure;  '  mately  500  ft  long. 

(7)  350    c.y.     concrete     in     pumping    ,jj  jqqq  ^^   ^^g    unclassified  excava- 
plant  superstructure;  ,  tion  for  structures; 

(8)  1.170  c.y.  concrete  in  structures;    ^g)  $5000     force     account     approach 

(9)  placing   450,000   lbs.    reint    bars;  grading- 

(10)  placing    750    l.f.    metal     sealing  |  ,3,  fgg  ^.^^^j^   ^^^ncrete; 
"trips;  ;  ,4)  79000  lbs.  reinforcing  steel; 

(11)  placing    7,500    lbs.    metal    water  ,  ^5^  g^j  ^^  ,^g   3^^^.^^^^^  gtee, 

''tops;  !     Specifications   obtainable  from  the 

(12)  placing     150     l.f.     rubber    water    ^^^^^  ^^^j^.^  ^  deposit  of  »10. 
stops ;                                                                                         . 

(13)240    s.y.     dampproofing     outside '^^^^^g  •«     33 

walls  of  building;  i  CONTRACT   AWARDED 

(14)  placing  2,200   sX    roofing;  g^j^     DIEGO     COUNTY,     Calif.— 

(15)  constructing    120    l.f.    of    control    o'Rourke    &    Parker.    2779    Jackson 
joints;       ,^„„    .^       .     ^  ,,       ;  Ave.,  Garvey,  at  $39,344,  awarded  con - 

(16)  driving    6,520    l.f.     umber    pUes.    ^^^^^    ^y    Stkte    Director    of    Public 
vertical;  K„»f....^H.      |  Works  C.  H.  Purcell,  Sacramento,  for 

17;  driving  2.970  l.f.  ^'i.";. ^^^"'i'^.ef'    .!  construction    of  ■  reinforced    concrete 

(18)  erecting   100  l.f  .timber   railing ,  ^  ^^^^^^  Matagual  Valley 

(19)  constructing  septic   tank;  creek      cfanada     Verde     Creek     and 

(20)  installing    8,300    lbs.     trashrack    J;««k.  ^Can^^^^a^^  V^erde  ^^e^^  ^.^^^ 

sections;  north  of  Morettis  (XI-SD-78-D,E),  in 

(21)  in.stalUng  8.400  lbs.  flap  gates,  nieiro  Countv 

(22)  installing  14.000  lbs.   crane  rails  ,  =^^"  "'®K°  *"°""T 

(23)  installing  430   s.f.   metal  doors.    \^^,^f.  •     •     3  3 


with  percussion  drills; 

(25)  placing  3500  lbs.  grout  pipe  and 
fittings ; 

(26)  9000  cu.  ft  pressure  grouting; 

(27)  1000    cu.    ft    pressure    grouting 
with  packers; 

(28)  800  cu.  yds.  concrete  in  footings 
of  embankment  cutoff  walls; 

(29)  800    cu.    yds.    concrete    in    em- 


with  packers; 


LOW  BIDDERS 


i/4/4«  ••    40 

CONTRACT   AWARDED 

SISKIYOU  COUNTY,  C^allf.— Clem- 


Wagner  Tank  &  Manufacturing  Co, 
530  E.  4th  St.,  Reno.  Nev. 


4/4/46 


(107)  drilling  600  lin.  ft  weep  holes;'     SANTA  ROSA.  Sonoma  Co.,  Calif  _____                                _ 

(108)  40   cu     yds    concrete   m    trash-  ,-Bechtel  Bros.-McCone.  220  Bush  St.  ents  &  Co.   and  MUo"  X  Bro^7'Box  BIDS  OPENED 
rack  structure  and  transition;       San    Francisco,    at    $218,262.46.    sub-  277.    Hav-Avard     at    SlM^sS    awarded  I>EX\'EIi.    Colo. -The    Bureau    of 

(109)  1250  cu.  yds.  concrete  in  tunnel   mitted  low   bid    to    t£^e    Santi!  Rosa  contract' by  State  DiiSt^' o?^bSo  ^«^^*^*^^'^"-,S^.!.'^^  "Tf«  f^ff^'u^' 
""^"^'                                                    City   Council     citv    clerk.    City    Hall.  Works   C    H    Piirpoli    Phihilo  -WoHcb  Colo,  received  bids  March  ^6  lor  lur- 

(110)  60  cu^  yds.  concrete  in  gate ,  Santa  R^c^  for  Vnst'^ctiV  of  8.5  Sldg  '  sJ^rS^^o  t^^'^^sT^^,  n-hing  precast  reinforced  concrete 
o«u  cu.  yuB.  concrete  m  «m-,  ,^,^  wif  ,  ^^^^  rnnrrofo  i  ,  i  °^"*^  sanitary  trunk  sewers.  Plans  miles  in  length  to  be  surfaced  ^ith  > ^ "^^ert  pipe,  ^o-**-  **"Wing  P«*^V^ 
bankment    cutoff   walls,  except  i  <"!>  ]^  ^u.   y^^_^J°°Jf^te   ^  valve    by  City  Engineer  Walter  Adams.  City  imported  borrow  base  and  plant  mix  f-^^-    ^."^"'"^*^' ,£L)?i:   ^^^'^^^^ 


footings ; 


house  substructures ; 


(30)  1200  cu.'yds.  concrete  in  outlet    ("2)  40   cu.    y^f_fo«frete   In    valve 


surfacing,     portions,     between    Weed   i'r«^J«ct ;  Spec.  A-32990-A- 


conduit     upstream     from     gate!  house  superstructures; 

chamber-  *™     '     "^     «       j  (113)  50  cu.  yds.  concrete  m  pipe  sup- 

(31)  4000  cu.  yds.  concrete  in  outlet'  P^^s  and  anchors. 


conduit  downstream  from  gate 
chamber; 
(32)  1800   cu.    yds.  concrete   in   gate 
chamber  and  valve  house  sub- 
structures ; 


(114)  400  cu.  yds.  concrete  in  stilling 
basins  and   chute;  4/4/46 

(115)  600  cu.  yds.  concrete  in  footings    CONTRACT  AWARDED 
of  embankment  cutoff  walls; 

i  (116)  600  cu.  yds.  concrete  in  embank- 


Hall.  Santa  Rosa. 

Steve    P.    Rados,    Los    Angeles,    at '.  and  Yreka,  in  Siskiyou  CountV. 
$221,14^35.  submitted  second  low  bid.  ,  

Complete    bids    will    be    published   4/4/46  •• 

shortly.  CONTRACT   AWARDED 


40 


(33)  400    cu.    yds.    concrete    in    gate  i  naent  cut  off  walls,  evcept  foot- 
chamber  and  valve  house  sub-  i  Ings;         ^.^nnn.    ,w 
structures;                                          j  (117)  placing    246.000    lbs.    remforce- 

(34)  150  cu.  yds.  concrete  in   trash-  !  ro^nt  bars; 

(118)  installing  300  lin.  ft  metal  seal- 


SANTA  CLARA  COUNTY,  Calif.— J 

••     39  ,  Fredrickson   &  Watson   Construction  I 

;  Co..  873  81st  Ave..  Oakland,  alt  $379.-  1 

DOHENY  PARK.  Orange  Co.,  Calif.  (  441.54,  awarded  contract  by  Director' 

—Underground    Engineering   Co..   124    of  Public  Works  C.  H.  Purcell,  Public  * 


valve    houses, 


ing  strips; 

(119)  construction    of 
except  concrete; 

(120)  furnishing    and    placing    20.000 
lbs.  of  steel  tunnel  liner  plates; 

7000    lbs.    of   hollow- 


rack  structure  and  transition ; 

(35)  3500  cu.  yds.  concrete  in  stilling 
basin; 

(36)  placing   1,428,000   lbs.   reinforce- 
ment bars ; 

(37)  placing  420  lin.  ft  metal  sealing  , 
btrips;  ,(121)  installing 

(38)  placing  80  lin.  ft.  rubber  water  Jet  valves ;_ 
stops ; 

(39)  placing  580  lin.  ft  joint  filler;  ally  operated  gate; 

(40)  dampproofing    2300    sq 
concrete ;  1 

(41)  construction  of  valve  house,  ex-  !            paratus;                                             ] 
cept  concrete;  ,(124)  installing  800  lbs.  of  slide  gate: 

(42)  installing  114,000  lbs.  of  hollow-  and  hOist;  40_ 
jet  valves;                                           !  (125)  installing    2400    lbs.    of    trash- 

(43)  installing  146,000  lbs.  hydraulic-  i  rac^^  metal  work; 
ally    operated    gates   and    con- 


W.  4th  St.,  Los  Angeles,  at  $12,937.66,  Works    Bldg.,    Sacramento,    f<J.r    con-  , 

awarded  contract  by  the  State  Divi-  struction   of    a    separation    stlructure  ! 

sion    of    Architecture,    Anson    Boyd,  and     approaches     about     .6    riaile     in 

state  architect  Public   Works   Bldg.,  length  to  be  graded  and  surfacied  with 

Sacramento,  for  sewer  line  and  pump-  port  land  cement  concrete  and  jasphalt  ■ 


ing  plant  at  Doheny  Park. 
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4/4/46 

CONTRACT   AWARDED 

SAN    FRANCISCO.— M.    J.    Lynch, 

2251  Revere  Ave.,  at  $107,931.50,  was 

awarded  contract  by  the  Department 

(122)  installing  3650  lbs.  of  hydraulic-  ;  of  Public  Works,  Room  282  City  Hall, 

\  for    construction    of    Pine    St   sewer 
yds.    of  '  (123)  installing  1000  lbs.  of  hydraulic-  i  f rom  Van  Ness  Ave.  to  Divisadero  St 
'  ally   operated  gate   control  ap-  i  


concrete  on  crusher  run  base  dn  Bay- 
shore  Freeway  at  Santa  Clar^  St  in 

■  the   City    of   San   Jose,    Sant^   Clara 

I  County. 


•• 
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STREETS  AND 
HIGHWAYS 


4/4/46 

CONTRACT   AWARDED 

SAN  JOSE,  Santa  Clara  Cc|.,  Calif.  ' 
—A.    J.    Raisch  Paving   Co.,   900   W. 
'  San    Carlos    St.,    San    Francesco,    at 
;  $7106.  awarded  contract  by  the  City 
.  of  San  Jose.  City  Hall,  for  cdnstruc-  ; 
,  tion  of  curbs,  gutters  and  sidewalks  j 

and  1 


The  quantities  involved  are: 

(1)  1000   lin.   ft   reinforced   concret* 
pipe,    15-in.,   standard    strength; 

(2)  2100  lin.  ft  15-in.  same; 

(3)  1100  lin.  ft  24-in.  came; 

(4)  1000  lin.  ft.  >0-in.  came; 
(5>  2800  lin.  ft  36-in.  same; 

(6)  800  lin.  tu  48- in.  same; 

(7)  200  lin.  ft   GO-in.  same; 

(8»  80    lin.    ft.    reinforced   concrete 

pipe.  30-in.,  extra  strength, 
^9)  40  Un.  ft  36-in.  same. 
aO)  60  lin.  ft  48-ln.  same; 
(11)  48  lin.  It.  60-in.  same. 
a2)  500   only    15-in.    7 Vs -degree    con- 
crete elbows,  standard  strength; 

(13)  300  only,   18-in.   7 ii -degree   con- 
crete elbows,  standard  strength; 

(14)  150   only   24-in.   7 ^-degree   con- 
crete elbows,  standard  strength; 

(15»  SO    onlv    30-in.    7  Va -degree    con- 
crete elbows,  standard  siiength; 

(16)  180   only   36-in.    7^-degree   con- 
crete elbows,  standard  strength; 

(17)  20    only    48-in.    7Vs-degree    con- 
crete elbows,  standard  strength; 

(18)  19    only    60-m.    7Si-degree    con- 
crete elbows,  standard  strength; 


of 


°"''!!^47;[:^ 


lage 


duit  linings; 

(44)  installing  1000  lbs.  hydraulic- 
ally  operated  gate  control  ap- 
paratus ; 

(45)  installing  50,000  lbs.  crane; 
(46 >  installing  2300  lbs.  track  rails;  „„    ,^ 

(47)  installing   38,000   lbs.    trashrack    (129)  installing  4900   lbs.   miscellane- 
metal  work;  i  ^^^  metal  work;  ; 

(48)  installing  376.000  lbs.  of  outlet  ,  (130)  installing  800  lin.  ft  electrical; 
pipes;  '  metal  conduit  1^-in.  or  less  In  ■ 

(49)  installing  5700  lbs.  of  standard  ,  diameter;  | 
metal  pipe,  fittings  and  valves,  (131)  installmg  360  lbs.  of  electrical  ; 
less  than  6  Inches  in  diameter;  '             conductors  and  ground  wires;      I 

(50)  installing  3800  lbs.  pipe  hand- !  (132)  installing  1600  lbs.  of  electrical  ^ 
rails;  apparatus.  ; 

(51)  installing  20,370  lbs.  mlscellane-  Schedule  No.  4 

ous  metal  work;  i  Spring   Canyon    Dam  ! 

(52)  installing  1800  lin.  ft  eflectrical    (133)  68,000  cu.  yds.  excavation,  strip 
metal  conduit  1%-in.  or  less  in 
diameter; 

(53)  installing  50  lln.  ft.  electrical 
metal  conduit  1^-in.  and  2-ln. 
diameter ; 

(54)  installing  1800  lbs.  of  electrical 
conductors    and    groimd    wires. 
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(126)  installing  79.200    lbs 
pipe ; 

(127)  installing  800    lbs.   of    standard !  ^'°S  OPENED  „         „        ^ 
metal  pipe,  fittings  and  valves,  !     ALAMEDA,  Calif.-East  Bay  Con 
less  than  6  inches;                           ,  struction   Co., 

(128)  installing  2200  lbs.   pipe  hand- '  ^^^l^",^- ^J^.f}^^ 
rails; 


t  on    the    Spring.    Walnut.    Ire)ne „,     ^  ,„>,, 

iAsbury   St  frontage   of   Vict<^ry  Vll- I  (1»)  *0   only    42-m.    7Vdegre«    con- 
'  "  ^  .  Crete  elbows,  standard  strength. 

i     The  bids  were: 
4  0'.  Concrete  Conduit  Co.,  Colton,  ^o.b. 


4/4/46 

BIDS  OPENED 


"-^Colton.    (1)    $1.87,    (2)    $2.16,    (3)   $2.», 


tTM    oo„    T^o«H^«    Qt    '      SHASTA    COUNTY.    Callf.-f-W 

2L?r«,!fr^t?S  ,|^-    Railing.  27  Lowell  St..  Redwohd  City. 

K„*     .^     r^:       V  AJ     "f^^u^w-iTiat    $55  481.98    .submitted    low^  »^"^    ♦" 
bid  to  the  City  of  Alameda.  City  Hall  ^^ 


bid 


ping  borrow  pits ;  ! 

(134)  260.000  cu.  yds.  excavation,  all  1 
classes,  for  foundation  of  dam;  i 

(135)  600  cu.  yds.  excavation,  alll ' 
classes,  for  footings  of  em-  I 
bankment  cutoff  walls;  ! 

(136)  110,000  cu.  yds.  excavation,  all  \ 
classes,  for  equalizer  channel;    \ 

(137)  1,680,000  cu.  yds.  of  excavation,  j 
common,    in    borrow    pits    and 


Alameda,    for    reconstruction   of    En 
cinal    Ave.    from    Sherman    to    Oak 
St.,  etc.  Plans  by  City  Engineer  Carl 
Froerer. 
The  work  involves: 

(1)  45,000  sq.  ft  grading  No.  1; 

(2)  38,000   sq.   ft.    prepare   stabilized 
base  No.  1 ;         ^ 

(3)  450  tons  asphal|tic  emulsion  sta- 
bilized base  No.  2; 

(4)  4700  tons  asphal'tlc  concrete  sur- 
facing type  A; 

(5)  22,000    sq.    ft.    portlsind    cement 
concrete  sidewalk; 

(6)  35.000    sq.    ft    portland    cement 
concrete  gutter; 

(7)  3700  lin.  ft  portland  cement  con- 


C.  (  (4)  $3.77,  (5)  $4.98,  (6)  $7.63,  (7)  $10.66, 
(8)    $4.75.    (9)    $6.01.    (10)    $10.10,    (11> 
to    $13.38.    (12)     $29.96.     (13)     $34.78,     (14), 
the   State  Division    of    Highways.   G.    *40.02,    (15)     $4966.     ^l^'    »6p.34,     (17) 
E.    McCoy,    state    highway    etigineer.  '  $83.54.  (18)  $110.70.   (19)  $71.26;  6%  20 
;  Public  Works   Building,    Sacrjamento     days;  Zr'c  30  days. 

for   about   9.7    miles    in    length   to    be  |      Lock  Joint  Pipe  Co.,  Denver,  C^l^. 

'surfaced    with    plant    mix    sikrfacing ;  f.o.b.  destination,    (1)    $145,    (2)   $!.», 

i  between   4.5  miles   east   of  Ing;ot  and  '  (3)   $2.66,  (4)  $4.10,   (5)  $5,   (6)  *»'(■*> 

I  Montgomerv  Creek  in  Shasta  County.    $13.60,    (8)    $4.55,    (9)    $6.35.    (10)    \XU 

Specifications   obtainable  fi-om   the:  (11)   $16.40,  (12)   $4.50,  (13)   $5.50,   (14>. 

;  above  office.  '$7.    (15)    $10.    (16)    $14.    (17)    |27,    (18) 

Work    involves:  I  $45.  (19)  $18;  net. 

(It  9,000    tons    min.    agg.    plsnt    mix  1     Utah  Cement  Pipe,  Salt  Lake  City. 

i  surfacing;  f.o.b.    Salt    Lake    City,    (1)    $1.35,    (2) 

!  (2)   495   tons  processing  pavitig  asph.    $1.59,     (3)    $2.22,    (4)    $2.72,     (5)    $3-70, 

I         plant   mix  surfacing;         ;  i  (6)  $7.20,  (7)  $11.20,  (8)  $3.05,  (9)  $4J^ 

:  (3)  38  tons  processing  liq.  as^h.  RC-  j  (10)  $8.30,  (11)  $1275,  (12)  $10^80,  (IS) 

;  2  prime  coat;  ;  $12.72.     (14)     $17.76.     (15) 

,(4)  115    tons    processing    pav)e.    asph.  1  $29.60.     (17)    $57,60.     (18) 

seal  coat;  $42.32;  net 


$21.76, 
$89.60, 


ll«> 
(19) 


4/4/46 

BIOS    REJECTED 

LAKE  COUNTY.  Calif.— State  Di- 
rector of  Public  Works  C.  H.  Pur- 
cell. Sacramento,  rejected  bids  sub- 
mitted for  the  construction  of  struc 


(24)  Installing  555  s.f.   of  metal  sash 
windows  and  louvers; 

(25)  installing     16.00    Olbs.     of     misc. 
metalwork ; 

(26)  installing   18.500   lbs.   metal   pipe, 
fittings  and  valves;  ^  '  tViVar" steel     eirder    bridge    and    ap- 

(27)  erecting     4.500     lbs.     switchyard  .  ^'J^tehes     acSss     Kesley     Creek     at 

(28)  erZun^lSO    l.f.    ot    switcnyard  ,' Kel.seyvil.e.    Lake    County. 
/ence ; 

(29)  installing    28.000    lbs.    of    12-ton 
crane; 

(30)  installing    120,000    lbs.    of    main 
pumps ; 

(31  >  installing    7,000    lbs.    of    miscel.  ^ '. — 

machinery ;  1  4/4/46 


bankment; 
(141)  385,000    cu. 


yds.   rock    fines    in 


yds.  overhaul 


34— DAMS,  RESERVOIRS  & 
DREDGING  ' 


•• 


34 


(32)  installing   122.000   lbs.   of   motors  i  pL^NS  ON  FILE 
for  main   pumps   complete  with  •      CENTRAL     VALLEY     PROJECT, 
supports  ;  i  California. — Schedules,    specifications 

(33)  Installing  27.500  lbs.  of  cubicles,  1  and  drawings  for  earthwork,  concrete  i 
switchgear  and   test    rack;  i  lining    and     structures.     Friant-Kem 

(34)  installing  73,000  lbs.  of  power  ;  canal.  Central  Valley  Project,  for 
transformers :  j  which   bids  will  be  opened   April   10, 

(35)  installing  8,000  lbs.  of  misc.  elec-  !  -^q  a..  M.,  by  the  U.  S.  Bureau  of  Rec- 
trical   equipment ;  '  lamation,  Friant,  under  Spec.  1204  are 

(36 »  installing  2.000  l.f.  of  electrical  „„  file  for  examination  at  the  office 
metal  conduit.  l»4-in.  or  less  in  ^^f  DAILY  PACIFIC  BUILDER,  465 
diameter;  Tenth  St,  San  Francisco. 

(37i   installing   50    l.f.    do,    2-    to   3-in.  j  

in  diameter;  Aaja/a(i  ••     34 

(3S)   ln.sUllmg    550    l.f.     of    «l«c^"^*l    J.^*'  ?RACT   AWARDED 

nonmetalllc   conduits  3-  to  4-in.  1  CONTRAC^  AWARD E^^^^^^^^    ^^ 

(39)  Sstllnnlf  8^^  Ibs^  of  electrical  :  CalU^-San  ^-c^sco^Bridge^Co     «« 

conductors     ground    wires,    and    ^^^  ^   awarded  contract  by  the  U.  S. 

ground   rods;  TTncrineer   Office    74   New   Montgom- 

(40  >  installing  300  lbs.  plumbing  fix-  ;J,"/*jrsSiFrknciscor  under  Serial 

tures  and  appurtenant  hardware  ^y;4  ^^^    dredging    and     jetty 

^         Tit^^LlrJj"  ^^''^y- ,  construction    at   Moss    Landing  Har- 

'"'    SCHeSKIe  no.  2  i  b-.  -Monterey  County. 

"C"  Canal  east,  sta.  9  plus  00  to  sta 


Schedule  No.  2 
Soldier  Canyon  Dam 

(55)  70.000  cu.  yds.  excavation,  strip- 
ping borrow  pita; 

(56)  440.000  cu.   yds.   excavation,   all 
classes,  for  foundation  of  dam; 

(57)  750  cu.   yds.   of   excavation,   all 
classes,     for    footings     of     em- 
bankment cutoff  walls ; 

(58)  160,000  cu.  yds.  excavation,  all 
classes,  in  equalizer  channel; 

(59)  2,900,000  cu.   yds.  excavation  of 
No.  1  embankment  materials  in  j  embankment; 
borrow  pits  and  transportation  |  (142)  2,000,000  sta,   cu 
to  dam  embankment;                      i             of  rock  borrow; 

(60)  775,000  cu.   yds.  excavation  and  '  (143)  tamping    or    puddling  2000    cu. 
loading  No.  3  embankment  ma-  t  yds.  earth  fill ; 

terials;  1(144)  constructing    600    lln.    ft    8-in. 

(61)  transporting  3,100,000  yd.   miles  |  diameter  sewer  pipe  drains  with 
of  No.  3  embankment  materials ;  j  imcemented  Joints,  embedded  In 

(62)  2.450.000  cu.    yds.    earth    fill    in  *  gravel ; 
embankment;                                         1(145)   constructing   1000   lln.   ft   12-in. 

(63)  775.000  cu.  yds.  sand  and  gravel  '  diameter  sewer  pipe  drains  with 
fill  in  embankment;                         j  uncemented  Joints,  embedded  in 

(64)  47,000    cu.    yds.    riprap    on    up-  ''  gravel; 
stream  slope  of  embankment;      [  (146)  core  drilling  400  lln.  ft  5%-in. 

(65)  tamping    or    puddling    2500    cu.  |  diameter   holes  not   more 
yds.  earth  fill;                                    i  30  feet  deep; 

(66)  consti-ucting    700    lln.    ft    8-in.  '.  (147)  drilling  1700  lin 


Crete  curbs;  5(5)  1370  tons  screenings  seal  coat 

18)  4000  sq.  ft.  Portland  cement  con-  .      paving  asphalt  and   liquid  |  a.sphalt 

Crete  residential  driveways ;  ^.jjj  ^^  furnished  by  the  StAte. 

(9)  3600  sq.  ft  Portland  cement  con-  ,     .p^^^j   ^^j^^   follow;  T 

Crete  commercial  driveways;  ,  ^^^    ^     q     Railing,    RedwocW    City, 


r*« 
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i  NOTICE  OF   SALE 

SAN     FRANCISCO.  —  War     AsseU 
:  AdministraUon,    30    Van    Ness    Ave., 

sfl^e   of 


^„,„„.^ ,    .„     „wx»v..,     j«v«    »^«  ,     .»,    J      ,        I  (A)    W.    C.    Railing, 

transportaUon  to  dam  embank-    (10)  2700   lin.    ft    6-m.   vitrified   clay  I         555,481.98.  ,  , 

ment-  I  sewer  pipe  for  mains;  (Bi   E.  A.  Forde,  San  Anseldao,  $55.-    San   Francisco  2.   announces 

(138)  525.000  cu.  yds.  excavation,  rock,  !  "D  2900   Un.    ft     4-in     vitrified   clay  !         ^^^^                                     ^                 giow   lamps  to  priority   groups  April 
in  borrow  pits  and  transporta-  i  sewer  pipe  for  laterals;                   j  (o  g.  B.  Bishop.  Orland,  $56,692.20.    1 15-20  and  to  dealers  April  21. 
tion  to  dam  embankment;             i  (12)  7  each  manholes:  !  (D)   J.  P.   Brennau.  Redding^  $57,065.  i  

(139)  1,425,000   cu.    yds.   earth    fill    in  j  (13)  12  adjustable  naanholes;  i  (E)  Oilfields  Trucking  Co.  arid  Phoe- * 
einb^kmenf                                     i  d*)  2300  lin.  ft  30x3%-in.  part  circle)         ^^^  Constr.  Co.,  Bakersfi^ld.  $58.-  j 4/4/46  *• 

(140)  400,000  cu.  yds.  rock  fUl  in  em-  \  ^^  ^'^^^y^ij^  t1f",°°L^  oirH*  I         ^92.50.  ,  BIDS  POSTPONED 

(15)  1300  lin.  ft  30x3%-in.  part  circle  I^p,    f,    m.   Syar,  Vallejo,   $7^,339.  j  ^^,  „^,^,v., 

CMP  street  section ;  !      unit    prices   follow:  I      RIO     GRAND**     i-ROJECT, 


(16)  60    lin.    ft   36x5-in.    part    circle- 
CMP  sidewalk  section;  t  (j) 


(2) 


(17)65    lln.    ft    36x5-hi.    part    circle »  _ 
CMP  street  section;  1(3)... 

(18)  2500  lin.  ft  remove  and  salvage  j  (^)_ 
existing  culverts;  i  (5).... 

(19)  lump  sum.  miscellaneous  work;    . 

(20)  1  channelize  intersection ;  j 

(21)  6000  sq.  ft  grading  Na  2; 

(22)  3500  sq.  ft  grading  No.  8; 

(23)  360  cu.  yds.  ditch  excavation; 

(24)  6000    sq.     ft 


New 
(A)  (B)  (C)  (D)  IE)  (F)  .  Mexico.— Until  May  1,  2  P.  M.  (post- 
$4.71  $5.05  $4.67  $4.80  $js.20  $6.45  ,  poned    from    April    15),   bids    will    be 


3.59 

45.51 

6.99 

6.41 


1.50  6.16  4.00 
8.00  11.00  15.00 
8.00  8.00  15.00 
6.20     7.60     7.00 


4.50  5.00  1  received  by  the  U.  S.  Bureau  of  Rec- 
5.00  8.00  I  lamation,  Denver.  Colo.,  under  Spec. 
5.00  8.00  i  No.  1198  for  furnishing  and  deliver- 
7.00  7.00  ;  ing  f.o.b.  cars  at  the  shipping  point 
jor  f.o.b.  cars  at  Engle.  Alamogordo. 
\Tularo8a  or  Socorro.  N.  M..  as  Indl- 
••  ^Olcated  in  the  specifications,  electrical 
i  equipment  for  the  Elephant  Butte 
power    plant    and    the    Alamoj[ordo. 


diameter  sewer  pipe  drains  with 
uncemented  Joints,  embedded  in 
gravel; 
(67)   constructing  1200   lin.   ft   12-ln. 
diameter  sewer  pipe  drains  with 


! 4/4/46 

.'BIDS  WANTED 

)      SAN  FRANCISCO.— Until  April  17, 
prepare    stabilized  ;  2 :30  P.   M.,  bids  will  be  rectelved   by  1  Hollywood    and    Socorro    substallona, 
base  No.  2 ;  i  the    Department    of    PubUc    Works.  |  rjq  Grande  Project.  New  Mexico.  The 

(25)  75   tons  asphaltic  emulsion   sta-  i  Room  282  City  Hall,  for  improvement  ;  apparatus    will    be    installed    by    the 
than  blllzed  base  No.  2 ;  'of  streets.  •  government  No  charge  for  copies  of 

I  ^26)  140  lin.  ft  18-in.  reinforced  con-  |     Specifications   obtainable  from  the   the  specifications  to  prospective  bona 
ft   erout  holes  1  crete  pipe ;  !  office  of  City  Engineer  Ralph  Wads-  |  f j^g  bidders ;  to  others.  $2.25,  not  re- 

stage    between   dentha   of   0  '  (27)  2  each  redwood  catchbasins;  :  worth,  City  Hall,  upon  deposjlt  of  $10.    tumable.  For  particulars,  address  the 

-  -     -  *^  '(28)  3  each  adjustable  manholes;  ,  1  Bureau  of  Reclamation,  Denver,  Colo. 

(29)  150  lln.  ft  Portland  cement  con-  '  i  _    ,  


in 

ft  and  35  ft; 
(148)  drilling  1700  lin.  ft.  grout  holes  j  ^      ^ 

in  stage  between  depths  of  35  !   „^  cr^^^f  curb  return; 

ft  and  60  ft-  (30)  200  tons  asphaltic  concrete  sur- 

uncemented  joints,  embedded  in  i  (149)  drilling  1100  I'in.  ft.  grout  holes  \  facing  type  B ; 

gravel;  \  in  stage  between  depths  of  60    (31)  lump  sum.  clearing 


Machinery  &  Material 


4/4/46  ••     3* 

BIDS  WANTED  ,  „  „  «  »t 

COLORADO-BIG     THOMPSON 


1111  plus  78.  and  concrete  weir.  Con 
way  Gulch  laterial,  sta.  1  plus  50 

(42)  1,737,000   c.y.    excav.   for  c&nHls ;        ^^r^^;^— ^^^^^^^_yj^x.\\    May    6, 

(43)  80,000  c.y.  excav.  for  core  banks;  ;  Tq     »     M.  'bids    will   be    received    by 

(44)  10,000  sta.   c.y.   overhaul;  the    U     S     Bureau    of    Reclamation, 

(45)  10.000    c.y.   compacting    embank- .  ^^^^^^     ^^^^^   ^^der  Spec.    1275    for 
™®"*^  •  '  construction  of  Horsetooth  Reservoir, 

(46)  40,000    c.y.    excav.    for    drainage  ,  ^'^Jl^^o-mg  Thompson  Project  Col- 
channels  ;  .  ,    i  orado    The  work  is  situated  within  a 

(47)  95,000  c.y.  earth  lining  of  canal ;,  o^*^;^^^*^^^^^^^^^     approximately 

(48)  2,000  c.y.   gmvel  blanket   on   In- ;  ^^7°^jf//»J^i,    ^,J^    P^pomt   four 
side  slope  of  canal  embankment  ■       .  ^  p  ^  Collins,  Colorado. 

i49)  77.500  c.y.  excav.  for  structures;  , '"!i««^;^««\^Y„^^^^ 

(50>  50.000  c.y.  backfill;  |     ^^^  Sch«lule  No.  1 

(51)  14.000   c.y.    compacting   backfill:  ^^^    ^^    Satanka    Dike 

(52)  3,300  c.y.  concrete  in  structures;  ,  ",V! %cooo  cu   yds.  excavation,  strip- 

(53)  placing  495,000  lbs.   relnf.   hars:j      *1>  Iw  hnrrow  nits- 

(54)  3,200   s.y.    dry-rock    paving-  i  ping  borrow  pits, 

(55)  erecting    19    M    fbm    timber    in 


(68)  core  drilling  500  lin.  ft  5%-ln. 
diameter  holes  not  more  than 
30  ft  deep; 

(69)  drilling  2200  lin.  ft.  grout  holes 
in  stage  between  depths  of  0 
ft.  and  35  ft ; 

(70)  drilling  2200  lln.  ft.  grout  holes 
in  stage  between  depths  of  35 
ft  and  60  ft ; 

(71)  drilling  1500  lin.  ft  grout  holes 
in  stage  between  depths  of  60 
ft  and  110  ft ; 

(72)  drilling  750  lin.  ft  grout  holes 
in  stage  between  depths  of  110 
ft  and  160  ft ; 

(73)  drilling  2200  lin.  ft  grout  holes 
with  percussion  drills; 

(74)  placing  3200  lbs.  grout  pipe  and 
fittings ; 

(75)  8000  cu.  ft.  pressure  grouting; 


ft    and  110  ft  •                                    '  Total  bids  follow  . 

(150)  drilling  600  lin.  ft   grout  holes  (A)  East  Bay  ConstrucUon  Co    Loca- 

in  stale  between  depths  of  110  **°"„.^J'*T^    \'^-    S'^'mZ^; 

ft    and  160  ft  •  $127,287.75;     Location     B     (items 

(151)  drilling  1700  lin.  ft  grout  holes  \  21-31),  $12,170;  grand  total,  $139.- 
with  percussion  drills ;                    I  448.75.                  ,     „     ,    ,         x ««« 

(152)  Ijaotog  2500  .bs.  grout  pip.  and  <B,  ^  J.   ^'^^'^^"^^1^,^^, 

(153)  6000  cu. 'ft  pressure  grouting;  $9361;  grand  total.  *139'751. 

(155)  600   cu.    yds.  'concrete   in   foot-  $13,880;  grand  total.  $159,202.50. 
ings     of     embankment     cutoff ;  Unit  prices  follow  • 
walls ;                                                   !  ^^^ 

(156)  600    cu.    yds.    concrete    in    em-  \    (D 

bankment   cutoff   walls,    except      (2) 4- 

footings;  j    (3) ^^■ 

(157)  placing  33,000  lbs.  of  reinforce-  ^   (*> -• 

ment  bars.  I    (5) 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows:  j 

Mite.  Supplies  &  Material^  42 
Machinery  and  Equipment         43 


4/4/46  ••     4i 

BIDS   WANTED 

BERKELEY,  Alameda  Co.,  Calif.— 
Until  April  17,  10  A.  M..  bids  will  be 
received  by  the  City  of  Berkeley,  City 
Hall,  for  two  pumps  as  follows: 

(1)  furnish  and  install  deep  well 
water  pump  at  San  Pablo  play- 
ground ; 

(2)  furnish  and  install  pump  service 
on  Keith  Ave.  at  Euclid  Ave. 

Specifications  obtainable  from  the 
above  office. 


.36 

.40 

20.00 

5.20 
.20 
.30 

1.2S 
.25 
.30 

2.40 

1.00 


structures; 
(56 ►  laying   676  l.f.   15-in.  diam.   con- 
crete pipe; 

(57)  laying  136  l.f.  18-inch         do; 

(58)  laving  84  l.f.  24-inck  do; 
'    (59)   laying  741  l.f.  27-inch         do; 

(60)  laying  583  If.  30-lnch         do; 

(61)  laying  732  l.f.  36-inch  do; 
(«2i   laying  112  If.  48-inch         do; 

(63)  laying  1,130  If.  54-inch     do; 

(64)  placing   11,700    lbs.    metal   water 
stoi>s   in  joints; 

(65)  in.stalling   32,000    lbs.    gates    and  I 
gate  hoists ;  ' 

(66'   in.stalling  6,500  lbs.  miscel.  met- i 

a  1  work.  j 

SCHEDULE  No.  3  I 

*'C"  Canal  west,  sta.  1  plus  01. 5  to  end  : 

(67)  450.000  c.y.    excav.    for   canal;      j 

(68)  3.000  c.y.  excav.  for  core  banks;  : 

(69)  20,000  sta.   c.y.   overhaul;  j 

(70)  300     c.y.     compacting     embank-  ' 
ments :  ' 

(71)  5.500    c.y.     excav.    for    drainage 
channels ;  t 

(72)  1.000  c.y.   earth   lining  of  canal :  i 

(73)  500   c.y.    gravel    blanket    on    in- 
side slope  of  canal  embankment 

(74)  21,000   c.y.    excav.    for   struc; 

(75)  16.000  c.y.  backfill; 

(76)  5.200   c.y.    compacting   backfill: 

(77)  670  c.y.  concrete  in  structures; 

(78)  placing   48,000   lbs.    relnf    bars;    ^ 
(79 »  1,100  s.y.  dr>'-rock  paving;  i 

(80)  erecting  9  M   fbm   of   timber  in  I 
structures; 

(81)  laying  640  l.f.  15-ln.  diam.  con- 
crete pipe; 

(82)  laying  640  l.f.  18-inch  do: 
(88)  laying  296  l.f.  24-inch  do; 
(84)  laying  356  l.f.  27-inch  do; 
(86)  laying  176  l.f.  30-inch        do: 

(86)  laying  292  l.f.  36-lnch        do; 

(87)  laying  4.000  l.f.  39-lnch     do; 

(88)  laying  56  l.f.  54-lnch  do; 
(88)  Installing    6,700    lbs.    gates    and 

gate  hoists; 
(90)  installing  2.100  lbs.  misceL  met- 
alwork. 
Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtain- 
ed from  the  following  offices  of  the 


(2)  20(^000  cu.  yds.  excavation,  all 
classes,  for  approach  and  out- 
let channels; 

(3)  90,000    cu.    yds.    excavation,  all 
-classes,  in  open  cut  for  outlet 

works ; 

(4)  91,000  cu.  yds.  excavation,  all 
classes,  for  foundations  of  dam 
and  dikes; 

(5)  1000  cu.  yds.  excavation,  all 
classes,  for  footings  of  cutoff 
walls ; 

(6)  1,700,000  cu.  yds.  excavation  of 
No.  1  embankment  materials  in 
borrow  pits  and  transportation 
to  dam  and  dike  embankment*; 

(7)  350,000  cu.  yds.  excavation  and 
loading  No.  3  embankment  ma- 
terials i^.  borrow  pits ; 

(8)  transporting  1,050,000  yd.  miles 
of  No.  3  embankment  materials ; 

(9)  1.450,000  cu.  yds.  of  earth  fill  in 
embankments ; 

(10)  350.000  cu.  yds.  sand  and  gravel 
fill  in  embankments; 

(11)  20.000  cu.  yds.  backfill; 

(12)  tamping  or  puddling  2500  cu. 
yds  of  earth  fill; 

(18)  55.000  cu.  yds.  riprap  on  em- 
bankments; 

(14)  constructing  285  Un.  ft  4 -in. 
diameter  sewer  pipe  drains  with 
uncemented  Joints,  embedded  in 

g^ravel ; 

(15)  constructing  770  lln.  ft  6-ln- 
diameter  sewer  pipe  drains  with 
uncemented  Joints,  embedded  in 

gravel ; 

(16)  constructing  900  lln.  ft  8-in. 
diameter  sewer  pipe  drains  with 
uncemented  joints,  embedded  in 

(17)  foSIt^nicting  1100  lin.  ft.  12-in. 
diameter  sewer  pipe  drains  with 
uncemented  Joints,  embedded  In 
gravel; 

(18)  drilling  50  lin-  «t.,^«fP  J°^~' 

(19)  core  drilling  300  lln.  ft  5% -in. 
diameter  holes  not  more  than 

30  ft  deep;  .  ^  ,_ 

(20)  drilling  2500  Un.  ft  grout  hole* 
in  stage  between  depth  of  0  ft. 
to  36  ft; 


Copies  of  the  standard  forms  and  '    (6) 

(76)  1000    cu.    ft    pressure   grouting  ■  of  the  specifications  may  be  obtained  '    (7) 

with  packers;  from    the    following    offices    of    the'    (8) + 

(77)  750  cu.  yds.  concrete  in  footings  ;  Bureau    of   Reclamation:   Walker  R.  ^    (9) \ 

of  embsinkment  cutoff  walls;       Young,  chief  engineer,  U.  S.  Custom    (10 > r 

(78)750    cu.    yds.    concrete    in    em-.  House,  Denver  2,  Colo. ;  E.  B.  Debler,  i  (ID 

bankment   cutoff  walls,   except  i  regional  director,  501  Continental  OU  |  (12)  ft52 

footings;  ;  Bldg.,    Denver,    Colo.;    C.    H.    HoweU,  !  (13) 10.00 

(79)  placing  44,000  Iba  reinforcement  ,  project   engineer,    Estes    Park,   Colo., ',  (14) 6.65 

bars.  and  Michael  W.  Straus,  commissioner,    (15) ^~—-        *-o^ 

o«k.<4..t.  k.1.   «  Burea   uof  Reclamation,  Washington    (16) J 8.50 

DiSn  r»nin.  n-«  i25,  D.  C.  Prospective  bidders  desiring    (17) -; 915 

.fln>  o.;^         Canyon  Dam  ,  j    ^^      j^     ^j  ^jg  ^  ^^  s^iovCLd.   (18) 1«> 

'"''  S;TwJiU^.'*'^*"°°''''*P-' communicate  with  the  project  engi- j  d?)  200.00 


neer. 

No   charge   to   prospective   bidders 
ifor    specifications;    to    others,    $3.25, 
not  returnable. 


DOCKS,  PIERS  & 
HARBCMIS 


•• 
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ping  borrow  pits ; 

(81)  5000  cu.  yds.  excavation,  com 
mon.    In    open    cut    for    outlet ; 
works; 

(82)  12,000  cu.  yds.  excavation,  rock, 
in  open  cut  for   outlet  works ;  i . 

(83)  285,000  cu.   yds.   excavation,   all    og 
classes,  for  foundation  of  dam;  !  '*•' 

(84)  600  cu.    yds.   of  excavation,  all 

classes,  for  footings  of  embank-  !  —■ 

ment  cutoff  walls;  i 4/4/46 

(85)  2,400,000     cu.     yds.     excavation,   CONTRACT   AWARDED        r 
common,    in    borrow    pits    and        SAN    FRANCISCO.  —  The    General 
transportation  to  dam  embank-    Engineering  &  Drjdock  Co.,  foot  of 
ment;  Schiller   St.,    Alameda,   at   $137,818.45, 

(86)  675,000  cu.  yds.  excavation,  rock,  awarded  contract  by  the  U.  S.  Engl- 
in  borrow  pits  and  transporta-  neer  Office,  Room  402,  74  New  Moni- 
tion to  dam  embankment ;  gomer>'     St,    San     Francisco,    under 

(87)  2,000,000  cu.  yds.  earth  fill  In  Inv.  04-203-46-4  for  drydocking  and 
embankment ;  ;  overhauUng  the  U.  S.  dredge  Dan  C. 

(89)  500,000  cu.  yds.  rock  fill  In  em-  i  Kingman, 
bankment; 

(90)  500.000  cu.  yds.  of  rock  fines  in 

embankment ;  39 SEWERS 

(91)  2.000.000  sta.  cu.   yds.   overhaul , — 

[  of  rock  borrow;  [4/4/46  •!     •     3  9 

I    (92)  900  cu.  yds.  abckfiU;  'BIDS   WANTED 

I  (93)  tamping  or  puddling  2000  cu.  yds.  j 


(20) 750.00 


(21) ; 

(22) , 

(23) — 

(24) 

;(25) ~ 

•  (26).......;; 

I  (27)...-... 

;  (28) '. 

(29) ., 

(30)... 


JO 

1.10 

1.50 

.40 

20.00 

4.00 

125.00 

20.00 

1.50 

5.50 


(31) 200.00 


(B) 

$       .40 

.345 

25.00 

5.00 

.18 

.25 

.80 

.80 

.19 

8.8S 

2.00 

200.00 

30.00 

6.25 

7.90 

7.25 

9.00 

1.00 

250.00 

600.00 

.28 

.35 

1.20 

.345 

25.00 

3.40 

120.00 

30.00 

1.60 

6.00 

100.00 


(C) 


,^85  42— MISC.  SUPPLIES  AND 


.45 

25.00 

5.00 

.25 

.37 

.86 

.40 

.40 

4.15 

2.00 

225.00 

55.00 

4.60 

6.00 

&00 

6.50 
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4/4/46 

BIDS  WANTED 

FORT  PECK.  Mont.— Until  April 
23,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver, 

furnishing  and  delivering  f,o.b.  cam 
at  the  shipping  point  or  fio.b.  cars 
at  Frazer.  Mont,  and  Wiota,  Mont, 
three  (3)  34.500-volt  200-amj>ere,  sin- 
gle-pole, hook-operated,  outdoor  type, 
expulsion  fuse  disconnecting  pitches ; 
three  (3)  34,500-volt  200-amt>ere,  sin 


;  4/4/46  ••     41 

NOTICE  OF  SALE 
;     SAN     FRANCISCO. —  War    AsseU 
1  Administration,    30   Van    Ness    Ava, 
<  San   Francisco   2,   announces   sale   of 

hardware  on  April  11. 


4  2 


4/4/46 

BID   OPENED 
BERKELEY,  Alameda  Co..  Calif- 
Colo.,    under  "Spec.~"i27l"f or  '  Calif omia  Corrugated   Culvert  Com- 

'  pany,  7th  and  Paker,  Berkeley,  at 
(1)  $0,855;  (2)  $1,015;  (3)  $1.39,  sub- 
mitted only  bid  to  the  City  of  Ber- 
keley, City  Hall,  for  440  feet  of  weld- 
ed  .steel  pipe,  all   in   20-ft    lengths. 

Work  involves: 
(1)   160  ft  10-in.  welded  steel  pipe; 
gle-pole,  hook-operated,  outdoor  type, .  (2)  160  ft  12-lnch  do ; 

60  expulsion  fuse  disconnecting  Uwitchea;    '3)  izo  rt.  ii>-mcn 


4/4/46 

BIDS  WANTED 


500.00   two    (2)    5000-volt-in8ulated,    300-   to , 

760.00  5-ampere,  single-phase,  60-cycle,  com-  : 

•80  pound -filled,    through    type,    outdoor  j 

•*0   type   current   transformers ;    two    (2)  i 

1-00  sOOO-volt-insuiated,   75-    to   5-ampere, 

"^■^   single  -  phase,     60  -  cycle,     dfry     type, . 

25.00   ■wound  primary-,  outdoor  type  current  I 

*-00   transformers;  two  (2)  6000-volt-lnsu- 1 

lated.  2400-   to  120- vol  t  single -phase,  1 

60-cycle.   dry   type,   outdoor  type  po-  j 

tential   transformers ;    two    (2)    5000-  j 

volt-insulated.  2400-   to  120-Volt  sin-  \ 

gle-phase.  60-cycle,  dry  type,  outdoor ! 

type  potential  transformers,   one   (1)  i 

2-element,  3-phase.  3-wire,  watt-hour} 

indicating    demand    meter,    with    30-  ! 

in 


do. 


125.00 

55.00 

1.00 

5.00 

250.00 
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earth  fill; 

(94)  constructing  220  Un.  ft  4-ln. 
diameter  sewer  pipe  drains  with 
uncemented  joints,  embedded  in 

fiTT&Vd  * 

(95)  constructing    600    Un.    ft    8-ln. 


.^^ —  „  ^,,    .  minute      interval,      in      weatherproof  I 

,     KERN  COUNTY.  Calif —Until  Apr.    ^gg .     ^^^    ^j^    single-pole,    outdoor,, 

23,  2  P.  M.,  bids  wiU  be  received  vy    thyrite  or  autovalve,  distribution  type  ; 
the  State  Division  of  Highways,  B.  T.    jightning  arrester,  designed  for  base ' 
Scott   district  engineer,  comer  Car-   mountaing,  with  25.000- volt  maximum  , 
i  ruth  and  Olive  Aves.,  Fresno  15.  for  ;  permissible  r.m.s.  line-to-ground  volt-  i 
I  furnishing  and  installing  a  traffic  de-  \  ^^^   rating  and   suitable   fol-   use   on  ] 
fleeter    between    1.6   miles    and    1.25   ^^  neutral  of  a  33.000-volt  wye  con-  ■ 
!  miles    south    of    Grapevine     StaUon,    nested,    ungrounded.    3-pha«e    trans-  { 
i  Kern  Ojunty.  ]  former  bank,   for  instaliatioto   in   the 

i     The  work  involves :  existing    Fraxer    and    Wiota    substa- 

i(l)  2000   lin.   ft   salvage   metal   Pl»t«  .  tions.    Fort    Peck    Project    Montana. 
DUNSMUIR.  Siskiyou  Co..  C^aUf— i         guard  railing;  The    apparatus   will    be   installed    by 

Until  April  16.  2  P.  M.,  bids  will  be  '  (2)  2000  Un.  ft  traffic  deflector;  U^g  government  No  charge  to  pros- 

received    by    the^   State    Division    of    (3)  2  each  end  deflectors.  !  pective  bidders  for  specifications ;  to 

—     —       ■  Specifications  obUinable  from  the  ^  others.   $0.75,  not  returnable, 

above  office.  |  


fO>r  Mnupd  on  Paf*»  Four) 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
ANI)   MATERIALS 


FOR  SALE 


Highways.  F.  W.  Haselwood.  Dis- 
trict Engineer.  1657  Riversiue  Drive. 
Redding,  for  about  015  mile  instal- 
ling   an    18-lnch    reinforced    concrete 


NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  waiiboarda,  plnaibinf, 
pipe,  mjllwork,  and  other  baildinf 
tnateriaU.  SALE  PRICES.  Large 
•.tocks  «»f  "hard  to  get**  items. 


diameter  sewer  pipe  drains  with   pipe  storm  drain  and  connecting  ex-  1 4/4/46 


uncemented  Joints,  embedded  In 
gravel ; 
(96)  constructing  1000  lin.  ft  8-ln. 
diameter  sewer  pipe  drains  with 
uncemented  Joints,  embedded  in 
gravel; 


NOTICE 


isting  cross-drains   thereto  at  Duns 
muir,    Siskiyou   County. 
Work  involves: 

(1)  900  c.y.  struc.  excav.; 

(2)  10  c.y.   Class  A  portland   cement 
I         concrete    (structures); 

(97)  construcUng  1000  Un.  ft  12-ln.  |  (3)  24  cy.  Class  B  do  (curbs  and  gut- 
diameter  sewer  pipe  drains  with  '         ter) ; 

uncemented  Joints,  embedded  in  I  (4)  12   l.f.   12-in.   relnf.   concrete   pipe 
gravel ;  I         (standard  strength ) ; 

(98)  core  drilling  400  Un.  ft  5%-to. '(5)  744  If.  18-lnch  do:  ^ 

diameter  holes  not  more  than    (6)  60  Lf .  salvage  existing  pipe  cul-  j  bridge,    about    five    miles    south    of 
30  ft  deep ;  !         vert ;  Point    Arena,    on    Friday.    April    1* 

(99)  drilling  6600  Un.  ft  grout  holes    (7)  60  Lf.  re-lay  salvaged  corru.  met-  ji94«,  at  11  A.  M. 

al  pipe; 

(8)  800  lbs.  bar  reinf.  steel; 

4    each    cast    steel    frames    and 
covers 


'4/4/46  ••42  Wire,  write,  or  'phone 

*0   BIDS  WANTED  *   CLEVFLAND  WREfKING   CO. 

CASPER,  Wyo.— UntU  A*rU  15,  2  i  290O  Third  8t      •      VAI«iid«  4977 


MENDOCINO   (X)UNTY.   Oalif .— A  |  p.   M.,  bids  wlU  be  receive*   by   the 

representative  of  the  distinct  office  u.  S.  Bureau  of  Reclamation,  Custom 
of  the  State  Division  of  Highways  House,  Denver  2.  Ctolo..  under  Inv. 
WiU  meet  prospective  bidders  for  the  c-22,336-A  for  16.000  suspension  type 
proposed  project  in  Mendocino  Coun-  ,  high -voltage  insulators,  f^b.  rtiip- 
ty  (I-Men-56-A).  for  which  bids  are   ping  point  and/or  Casper.  Wyo 

I  to  be  received  in  Sacramento  on  April ,  . • 

17,  1946.  I 

Said  representative  will  meet  pros-  ,  4/4/46   ^  ^^  _  ^ ,  _ 
pective  bidders  at  SUck  Rock  Creek    NOTICE  OF  SALE 


FOR  RENT 


43 


in  stage  betwene  depths  of  0  ft 
and  35  ft ; 

(100)  drilUng  1800  Un.  ft  grout  holes 
In  stage  between  depths  of  36 
ft  and  60  ft ; 

(101)  drilUng  1200  Un.  ft  grout  holes 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACKERS. 
TRUCTKS.  Call  Mac  Pacific  Carrier*. 
Oakland.    KK  4-1661. 


(9) 


above  office. 


•• 


4/4/46 
NOTICE 
«^.«..-  ,     ^.  PLUMAS    CX)UNTT.    (Dalif.— A.  - ,    «,   _.         ^ 

Specifications  obtainable  from  the   Watsons,  county  engineer,  wiU  meet  j  Diesel    Engine    Co., 

prospecUve  bWdem  for  the  proposed   Oakland. 


SAN  FRANCISCO.— UntU  April  12, 

10  A.   M.,   bids   wUl   be   rectelved    by; 

the  Navy  Material  Redistribution  and 

Disposal  Office.  785  Maricet  St,  San' 

40 '  Francisco,    und^    Sale   Na    B-340,46 

i  for  sale  of  ferrous  scrap,  noa -ferrous 

J.   scrap,  etc  located  at  Atlas  Impwlal 

-  -        1000    l#th    Are., 


HELP  WANTED 


PURCHASING  AGBffrr  for  Build- 
ing Materials  Firm,  thoroughly  fa- 
miliar with  Lumber.  Ponancnt  State 
exp.  and  salary  expected.  Reply  Bos 
42.  c/o  DaUy  Pacific  Builder. 

i/a-S-4-6/M 


I 


i 


^m 


fAe£4 


DAILY    PACIFIC    BUILDER 


TFftJRSDAY.  APRIL  4.  IM^ 


BiMMMinq  PentiMts,  Contracfsi Recorde«l  IVotlces 


BUILDING  PERMITS 

Applications 


27-35  Twp  9 ;  owner,  Roland  S  Fed-        whom  it  mav  concern  -Mar.  26.  1946 

erspeil,  Cordova  Vinyard  Co,  MUls;  JMar.  29    194&-i^  215    216  and  217.  i     «73     616  O'Farrell;  owner.  Admiral 

contractor.  Paul  Prom.  SouthWood  No3  American  Homes      j  Cleaners;  contractor.  Malm  &  Welter; 


- 

8AN   FRANCISCO 

SAN  FRANCISCO 

Road;  owner,  Agnes  Peterson,  7127  , 

Weld  St;   contractor,  W  A  Peter-  ' 

son,  7127  Weld  St,  I 

ADDITION       $600;      10942      Apricot ;    DWELLING.    4-room    frame,    |2500;|      Dev7lo^^^^rrn  tTa^WWiin^      1 1  pJug. 

owner   and    builder,    D    A    McCoy.        Ptn  Lot  1  Blk  21,  North  Sacto  No  '     Co     ^^"^^""^  ^°  ]^rWm»'^     «74      650    Polk;    owner.    Anderson; 

Af  TF^^Sinnn    .>aot  o       r,  k,     .         1        '  ^J^J^fl  ^^  builder.  Wm  A  sap-  !  Mar.    30     iJjifiZL^'riS.    Block  '22.      I  contractor.  Malm  &  Welter;  motors. 
^Jff^' „*3^J..=??2.1  San  Pablo  Ave;  1     ^mgfield.  673  Eleanor  Ave..  North       Aragon    Mai^Jf  A  K^aSTIt  £  «75    2166  Market  St;  owner.  John- 

to  James  W  McCabe-.-Mar.  28.  1946    »«>n :    contractor.   Maim  &    Welter;    1 


ALTER  office  bldg,  |14,000;  85  Sec- 
ond St ;  owner.   Pacific  Tel  &  Tel 
Co,  140  New  Montgomery  St;  con-  , 
tractor.   N  H   Sio|»erg      Son.  Oak-  ! 
land. 

DWELLINGS,  two  1 -story  fr.  f6.- 
000  each;  N  Sliver  278.9,  303.9  E 
Mission;  owner  .Alemany  Constr 
Co,  4277  Mission;  contractor.  Mar- 
tire  Sc  McKlnney,  4277  Mission  SL 

ALTER  store  and  flats,  (3000;  1604 
Geary;  owner  and  contractor,  The 
Benkyo-So  Oo.  premises. 

DAIRY.  Class  B,  $2600;  W  Gilbert 
225  SE  Brannan ;  owner,  J  Carr 
and  M  S^amantas.  217  Kearny. 

ALTER  flats  and  store,  $1500 ;  1549  | 
Webster  St ;  owner,  Rafael  Yngojo  i 
1550  Webster  St. 

ALTER  dwelling,  $800;  76  Rey  St;  | 
owner,  P  Apel,  prem ;  contractor.  ! 
Coast    Constr   Co,    2172    Market   St.  ' 

ALTER  dwelling,  $700;  591  Vienna; 
owner.  Wm  Aimodova,  prem ;  con 


owner  and  builder,  Herman  Brown  i      Sacramento. 
.  ^S^^^.^t}^  .f}:.  !  OFFICE  and  shop  bldg.  frame,  $6000 

ADDITION    $800;  1037  87th  Avenue;!      Si^    of    N%    Sec    15.    Ranch*   Dei 
2^*  A         builder.  J  P  Robles.  10*7  j     Paso;    owner  and   builder.   Guy   F 
!«^IJ?^     ,*■  .  i     Atkinson   Co.  P  O  Box   179.   North 

STORE,    l-story    brick,   $50,000;    4431  !     Sacramento. 
E   14th   St  and  1237   45th   Avenue ;  |  DWELLING,    6-room    frame.    $6000- 
owner,   Mln»o   VaJlerga.   4501   Bast  |     Ptn  Lot  73.  Carmlcbael  ColonyNo  I 

2  J    owner    and    buHder,    PhlMp    q\ 
Benton.   1315  24th   St. 


outlet ;  1  switch. 


14th  St;  contractor.  D  M  Cotton, 
5042  Calaveras;  architect,  E  O 
Roseburg,    1950    Addison    St,    Ber- 

keligr. 


SAN   MATEO  COUNTY 
Unlncorpo  rated 


DWELUNG,  4-room,  tile.  $3000;  Ptn 
Lot  18  Blk  8,  North  Sacramento 
Sub  No  8;  owner  and  builder,  Paul 
B  Goodler.  2745  Rio  Linda  Blvd. 

^LDG,  concrete  block,  $20,000.  Stock- 
ton Blvd  bet  Perry  Ave  and  Fnilt- 
Hdge  Road;  owner  and  btiikler, 
Lawrence   Constr  Co. 

BLDG.    industrial.    $50,000;    Stockton 

Blvd  bet  Perry  Ave  and  Frultrtdge 

Road  ;  owner  and  builder.  Lawrence 

Constr  Co. 

{DWELLING,  3-room,  $2000;   Lot   110 


Mar.  30,  1946— Lot  5.  Blocks,  Eagle      ._„,,.,  „^  ,  „  .  ^ 

HiU  AddiUon    Henry  Wolf,  et  al.     |     «76    1146  Phelps;  owner,  Berwick; 
to  Alf red  A  Hlig     .- Jiar.  80.  1946  ,  contractor.  Arc  Electric;   11  ouOeU; 

Mar.  30,  1946— Lot  6,  Block  10,  Eaa-     i  12  switches ;  12  plugs, 
ton.  Anna  Heiniger  to  W  O  Nic-  677     1790  McKinnon ;   owner.   Ber- 

olaids  A  Son   In*      Jlar.  29,  1946   wick;    contractor.    Arc    Electric;    U 

outlets ;  12  switches ;  12  plugs. 

678  448  Anderson ;  owner,  Hoecher ; 
contractor.  Arc  Electric;  10  outlets; 
10  switches;  11  plugs. 

679  N  Silver  .^ve  150  W  Congdon ; 
owner,  Boyd  Lindsay ;  contractor.  Arc 
EHectric ; 


plant  or  plants;   37,500   tons   crushed    passenger,  4-door  sedan  tor  tlM  Clr* 
gravel  or  crushed  utone  base  course ;  J  chief. 

230  tons  ihedium  curing  cutback  as-        Specifications   obtainable  from   th« 
phalt  for  jprime  coat ;  1,300  tons  cov-  I  above  office. 

er  aggregate  for  seal  coat ,    160  tons  ] 

medium   curing   cutback  asphalt  for  ,  4/4/46  •*    4M 

seal  coat,  15,500  tons  plant  mixture;  i  NOTICE  OF  SALE 


ALAMEDA  COUNTY 


RESIDENCE,  HSOO;  Lot  11  Ridge 
Hoad,  Redwood  Heights;  owxrer 
and  builder,  John  Toppfano,  267 
Richland   Ave,   San   Francisco. 

RE^DENCE,  $8000;  Lot  1  San  Ma- 
teo   Drive.    Bro<Ad*le;    owner    and  I     Wrtght     Kimbrough   Tract  No  36^ 

?S    M  J7  pf  J      """'   ^  O  Box       ownet    and    bulldlr.    Glen    FarrJu 
562,    ^enlo   Park.  j     j^^g  g  g^jj  1469A. 

PACKING  House.  $13,000;  Ptn  LotjGARAGB.  frume.  $1000;  Lot  St 
1  County  Road.  Spanlshmtown  So;  I  wright  &  Kimbrough  Tract  36; 
owner.  Half  Moon  Bay  Growers'  ,  owner  and  builder,  I  L  Hight,  2809 
Assn,    20   Pacific    Ave,    S    F;    con-  j     24th  Ave. 

tractor.    A    H    Oppen.    Half    Moon  ;  DRtTG    STORE,    frame.    $5000;    Lots  i 
-,^5?^^™^,^™^      ^  I     23  and  24  Carmichael  COlony  No  2:  i 

tractor,  Coast  Constr  Co.  2172  Mar-    RESIDENCES,  three.  $6000  ea ;  Lots       owner  and  builder  Lloyd  R  Narra- 

14.  15.  16  Blk  10,  Oak  Ave,  Menlo  !     more,  Bo.x  394,  Fair  Oaks. 
Heights;    owner.    P    Dell    Aquila.      ! CHURCH,  frame,  $16,000;  Lots  9,  10  j 
,,„,,,  North  Sacramento  Sub  No  8;  own-  ! 

Mezes  Ranch.  Los  Lomitas   School       er.  North  Sacramento  Baptist  Ch ;  | 
Dist ;   owner,  R  W  Wright.  Ather-        contractor,    C    J    Hopkinson.  I 

ton ;  contractor,  Paddock  Engrg  Co   TRAILER    Court,    $1000;    Lot    155 A, 

"   "   *  Arcade   Park;    owner  and    builder, 

Rte  6,  Box  1413. 


680  963  Fillmore ;  owner,  L  8  Case ; 
contractor.  Arc  Electric;  2  outlets;  2 
switches. 


OAKLAND 


ket  St 

ALTER    dwelling,    $700;    61    Naples; 
owner,    R   Wilcox,   prem ;    contrac-  ;  SWIMMING  Pool.  $3000 ;  Ptn  Lot  38.  , 
tor,  Coast  Constr  Co.  2172  Market       "'  --.--. 

ALTER   dwelling,    $500;    474    Naples; 


owner.  Wpi  Graves,  prem;  con- 
tractor, Coast  Const  Co,  2172  Mar- 
ket  St. 


NoQ-Respoiisilulit 

y 

. 

SAN   FR^ANCISCO 

BUILDING  PERMITS 

Granted 


FRESNO 


SAN  FRANCISCO 


APRIL  2,  3,  1946 


7th   and   Bayshore.   San    Mateo 

I  RESIDENCE.  $7000;  ptn  Sub  4.  John- 

I     son  St,  Spanishtown  South ;   owner 

:      and     builder.     A     H     Oppen,     Half 

I     Moon   Bay. 

{TOOL  SHED  and  rumpus  room,  $1,- 

{     500;   Lot   11   San   Benito  Ave.   Bar- 

I     ney    Park ;    oAvner   and    builder.    J 

j     I  Jones.  212   San   Benito,   Redwood 

!     City. 

j  STORE.  $12.000 ;  Lot  10  Blk  7.  Broad- 
way, Millbrae  Gardens  No  1 ;  own-        ^^os.  i      on   prooertv 
er  and  builder,  J  and  G  Amando.  ,  ax,TER    STORE,    $8200 ;    1440  Pulton  1  f     ^      J 

l«i^  ^  Humboldt   St   San   Mateo,    l     gt;   owner.  Ted  Brix;   builder,  J  T ', •- 

.RESIDENCE.    $6000;    31.70   acres    on'     cowan.  I  ALAMEDA  COUNTY 


April  2.  1946—1021-1023  GOLDEN 
Gate  Ave.  Louise  R'  Heringhi 
as  to  improvements  on  pnjperty. 

April   2,    1946— SE    POWELL   AND 

■  j     Green   Sts.    David  J  Casa.ssa   in- 

ALTER  STORES,  $300,000;  860  Fulton  div  and  admr  est  Mary  Casassa 
St;  owner,  E  Gottschalk  &  Co;  ,  deed  as  to  improvements  on 
builder,  Trewhitt,  Shields  &  Fisher.  :  property 
i STORE,  $8500;  1102-06  Belmont;  own- I  April  2,  1946-1224  MARKET  ST. 
er,  J  Korajian ;  builder.  Pollard  ;  Oug  Kyriakis  as  to  improvements 
Bros. 


DIVIDE   4th   floor  of   loft   into   f  our  i     Pescadero  Road    Pescadero   School  j^DD   TO   STORE,  $7500;    1932  Echo;; 

units  and  install  toilets,  $1500;  62  |  ^l^^;  owner  and  builder.  Elsie  N  owner,  L  Patti ;  builder,  J  T  Cowan.  |  April  3,  1946—3917  TELEGRAPH 
First  St;  owner.  Belding  &  Hem-  |  Bloomqulst,  406  Hilton  St,  Redwood  DWELLINGS  AND  GARAGES  (2),  j  Ave.  Oakland.  M  J  and  Kate 
Ingway:    contractor.   G   P  W   Jen- |     City.  ,  _    „^    „.,.    „        7000  each;  3227,  3235  Piatt;  owner, 

sen   &   Sons.   Inc.  320   Market   St      i  RESIDENCE.    $5000 

CLASS  C  bank  bldg,  $38,000;  „.; 

owner.  Merchants  Realty  Co;  arch- 
itect,   J    Lloyd    Conrich ;    engineer. 


Lot    76    Blk    8, 


L  H   Nishkian,    1045   Sansome   St; 

contractor,   Moore   &   Roberts,    693 ' 

Mission   St.  ! 

ADD    room    to    dwelling,    $1830;    496 

Monterey  Blvd;  owner,  Mrs  E  Loh-  j 

meyer;     contractor,     Fred     Golben, 

3856  California  St.  j 

SHEETROCK   portion   of   basement,  { 

paint    interior   and   renovate    front  I 

of  dwelling,  $800;  1933  Taraval  St; 

owner,    Mr    Coleman ;     contractor,  i 

McKeon  Constr  Co,  550  Taraval.      i     _,,,     ,      .        „,  „,   w,      j     w 

ALTER  steps  and  landing  with  ter-  \     Wilmington   Way     Highlands  Em- 

razzo.  etc  -946;  237  Downey  Street;  I     If^Jd  Jf^^l,   °^"^/  ^f ,  ^"t^^^l- 
owner.    Katherine     Marsico:     con- I     R  B   Schwerin.   1576  Walota  Road. 

tractor.  Coast  Constr  Co,  2172  Mar-    ^i;^?^^;^^^"^;,,,^        ,       „ 

jjg^   gj  !  RESIDENCE,    $7000;     ptn    Hanscom 

REMODEL    store    front,    $3700;     687  j  1°   f°'«  t"^^^'   ^^|"^<>^^f<*°°^ 

Market   St;   owner,  M  A  Pressler;  ?*^*=  °^"^'";,5f '  5'^!,^f-  ^®  ^°'^- 

architect   M   A   Sheldon.   681   Mar- I  tola   Road.   Redwood   City, 
ket    St;    contractor     Wm    Martin.  :  ^DDN    to    residence     $1000 ;    L^ts    7 

666  Mission    St  ,  ^^'L*   ^^^.a  *r  ^outhdale   Way,   Est 

INSTALL    shelves    and    counter    in  !  f  EmeraW  Lake ;  owner  and  con- 
store.  $500;   1934  Lawton  St;  own-  I  tractor.  Gordon  Coryall.  729  South- 


Rutherford     Ave.     Oakleigh     F^rk 
No  2;  owner  and  builder,  G  Mau- 

tone.   680  Greenwich  St,  S  F.  I      Co-  builder   J  T  Cowan 

SWIMMING  pool,  $3000:  18.769  acres  ij^p^^jj^  DWELLING,  $2000;  1609 
on  Portola  Road.  Portola  School  |  patterson;  owner,  Wm  Fries;  build- 
Dlst;    «J^'ner,    G   E    Claburgh.   Mtn  |     ^^   ^  W  Morser. 

Home  Road,  Woodside;  contractor,  j^^ J)    j,q    DWELLING.    $1400;    1604 
Paddock  Engrg  Co,   7th   and   Bay-  j     ^ighon;  owner,  Roy  M  Cowan. 

REsTde&CE.'S!SS':  Lot  20  and  ptn  1  ^^^ow^eT^H  R "JurS"^  =  '''  "^''^ 

Lot  21  Blk  2.  Gordon  Ave,  Univer-        S''  °^'^®'''  ^  ^  ^""^ 

sity    Heights;    owner   and   builder, 

Alvin  Griiom,  3220  El  Camino  Real, 

Palo  Alto. 
RESIDENCE,  $10,000;  Parcel  6.  1  ac. 


er,     Anton     Meklsich ;     contractor, 
Myron  A  Johnson,  321  Foerster  St. 

DWELLING,  2-Btory  frame,  $10,- 
000;  S  Judah  St  32.6  E  4l8t  Ave; 
owner  and  builder,  Henry  Doelger 
;Bldr,  320  Judah  St 

DWELLING,    1-story    frame,    $8,000; 
SE    Cor  34th   Ave   and   Judah    St ;  I 
owner  and  builder,  Henry  Doelger,  , 
Bldr,  320  Judah  St.  i 

REMODEL  store  entrance  and  in-  , 
stall  new  show  windows.  $800 ;  720  i 
Post  St;  owner.  The  Hotallng  Est;  i 
architect,  Bliss  &  Fairweather,  580  | 
Market  St ;  contractor,  G  P  W  Jen 


dale.   Redwood   City. 

ADDN  to  residence.  $1500;  Lots  20 
and  21  Blk  17,  San  Bruno  Avenue, 
Visitaclon ;  owner  and  builder.  W 
Blythe,    Brisbane. 

RESIDENCES,  two.  $10,000  ea;  Lot 
5  Middle  Ave,  Lot  16,  Hermosa  PI, 
both  in  Brookdell  No  2 ;  owner.  Pa- 
cific Homes,  Inc.  P  O  Box  1070. 
Redwood  City;  contractor.  Pe- 
ninsula Constr  Co,  Spring  and 
Chestnut.   Redwood  City. 

SAN   JOSE 


Recorded  Accepted 

jApri  3.  1916—1330  LAKE  CHABOT 
Road,  San  Leandro.  Joseph  W 
and    Louise   Schonfeld    to    R   W 

I     Delguldice March  2,  1946 

April  3.  1946—3809  VALE  AVEN  -  -. 
Oakland.     DjJe    E    and    Patricia 
Long  to  Roy  L  Banks  ...Mar  30,  1946 
April  '8,   1946   —   1904   BANCROFT 
Avenue,  dan  Leandro.    Evelyn  E      i     »«587     4436  Piedmont  Ave;   owner, 
Mellencamp  to  E  H  Meljencamp..      jStrack;    contractor,   Piedmont    Elec- 

...April   2,   1946  j  trie;  motors. 

April    2,    1946^27    2nd    ST.    Hay-  36588     4220    Midvale;    owner.    Ed- 

ward.   RIna  Beyers   to  whom   it       wards;  contractor,  Clifford  Electric; 

may  concern         April  2,  1946  alterations. 

April    2.    1946— PTN    LOTS    3,    2,    3  36689    681  27th  St ;  owner,  Qui  Lung 

and  28,  Henry  Phillips  Tr.  Oak-      ;  Laundry ;  contractor,  Matson  Blectrt-  j 
land.    Ralph   H  Cutting  to  H  L     |cal;  motors.  | 

Risdon  &  Sons    -April  1.  1946  |     86690     379  30th   St;   owner.   Brack- 

strom;   contractor.  A   L  Bolari;   fix- 
tures ;  alterations.  i 

36501  2725  Fruitvale  Ave ;  owner, 
M  Gamble;  contractor.  James  Ander- 
son ;  4  plugs. 

86692     1^2  12th  Ave ;  owner,  Puc- 
cettl ;  contractor,  Collins  Electric  Co ;  I 
outlets ;»    switches ;    fixtures ;     plugs ;  ; 
alterations.  ! 

36593    1628  100th  Ave ;  owner,  Reis- 
jback;  contractor,  Collins  Elcitrlc  Co;  I 
'outlets;  switches;  fixtures;  plugs.        j 
I     36694    2068  Broadway ;  owner.  Em-  i 
ipire  Construction  Co;  contractor.  Ets-  i 
;  Hokin  &  Galvan ;   temporary  ser\'ice.  ' 
36595     1309.  1309A.  1311.  1311A  95th 
Ave ;   owner.  H  E  Edson ;   contrac- 
j  tor,  special  owner ;  outlets ;  fixtures ;  ' 
{service;  alterations. 

I  35596  430  13th  St ;  owner.  United  | 
i  Studios ;  contractor.  Spott  Electrical ;  ' 
i  outlets ;  switches. ;  fixtures ;  plugs ;  i 
I  alterations. 

I  36597  3956  Gardenia  Place;  owner, 
1 N  H  Miilenhouser ;  contractor,  special 
j  owner ;  3  outlets ;  1  switch  ;  8  fixtures. 
1  36598  705  Peralta  St;  owner.  Law- 
!  son  &  Cinn ;  contractor.  Payne  &  j 
! Burks;  service;  alterations.  I 

j  36599  3124  Harrison;  owner,  Lin- 
I  stadt ;  contractor.  James  Anderson ; 
'fire  repairs. 

!  36600  5715  Shafter  Ave  (rear); 
j  owner.Blert ;  contractor,  Piedmont 
I  Electric ;  2  plugs. 

86601      829    Slst    St;    owner,    L    J 

Stahey;  contractor,  special  owner;  1 

j  switch  ;  1  fixture. 

I     36602     447  25th   St ;   owner,  Ander- 
I  son ;  contractor,  Flagler  Electric  Co ; 
motors. 

36603  7744  Sterling;  owner,  Gran- 
j  than ;  contractor,  Johnston  Elec  Co ; 
•  outlets ;  s-wltches ;  fixtures ;  plugs ; 
I  motor  for  saw. 

j  86604  SW  6th  and  AHce  Streets; 
I  owner.  DeLucchi ;  contractor.  Para- 
!  mount  Elec  Co ;  outlets ;  switches ; 
'  fixtures ;  plugs ;  motor  for  saw. 
;  86605  2628  Poplar  St;  owner,  Gen- 
^  aral  Die  Casting  Co ;  contractor.  Far- 
"" ;  amount  Elec  Co ;  fixtures ;  alter- 
;  ations. 

36606      3344    38th    Ave;    ovjner,    De 
Costa ;    contractor,    Paramount    Elec 
-!  Co -^fixtures;    alterations. 
■      9OT07      1801   57th    Ave;    owner,   Ga- 

. jnem:  contractor,  Goss  Electric  Shop; 

[  service. 
569      N   Alemeny   Blvd    100  "W   San  !      36608     6676  E  14th  St ;  owner.  South 
Jose ;     owner,     Sullivan ;     contractor,   Sea    Tropical    Fish    Co ;    contractor, 

459-«l"68^  7th  St-   owner    Joseph  *  Pred  Johnson  Electric;  ...„ JDel  Monte  Elec  Co;  20  plugs;  alter. 

Sinia-  plumber   J  Tancredy;'8  pi  fix.  >     570     950  Fulton   St;   owner,  Miller;        36609     2444  19th  Ave;  owner,  Scan- 

2904    E    27th    St-    owner     Schultz ;    contractor,  M  Schimetschek ;  Ian;   contractor.   R  O  Deidrick;    two 

Dlumber    Finael  •   15  water.'  571      312    Mason ;    owner,    Virginia  ;  outlets ;    two  fixtures ;   two   plugs. 

3019    Montlcello-     owner.    Gamble ;  I  Hotel ;   contractor,   M   Schimetschek;.     36610     3917   Telegraph   Ave;    own- 
plumber.  Fingel;  5  pi  fix;  3  gas  op.    j ;  er.    Milltello;   contractor.    Clifford    EI 

6091     Castle     Dr;     own'^r.     Brass:  ■     572    477  San  Bruno ;  owner.  Daniels ;    Co;   alterations. 


700  tons  asphalt  for  plant  mixture; 
16  tin.  ft  C.G.S.M  culvert  pipe;  two 
moving  and  resetting  headwalls;  10 
timber  culvert  markers ;  124  moving 
and  resetiting  culvert  markers;  24 
timber  gijiide  posts.  The  minimum 
wage  pain  labor  employed  on  this 
project  shall  be  in  accordance  with 
the  classijfied  labor  rates  set  forth 
in  the  Special  Provisions.  Plans  and 
specifications    may   be    examined    by 


SAN  LUIS  OBISPO  OOUNTT, 
Calif.— UnUl  April  15.  10  A  M.,  bids 
will  be  received  by  the  division  engi- 
neer, Pacific  Division,  San  FrmncAaoo 
Real  Elstate  Suboffice,  360  OaBfoniia 
St,  San  Francisco  19.  for  sale  oC 
buildings  and  improvements  located 
on  the  former  laxt  city  portion  of 
the  east  garrison  of  the  Ciunp  Rob* 
erts  Military-  Reser\'ation.  San  Luis 
Obispo  Coxmty. 


prospective  bidders  at   the  P  u  b  1 1  c  i 

Roads     Administration     Offices.     723  '  4/i/46  •'43 

Phelan  Building,  San  Francisco,  and  |  NOTICE    OF    SALE 

516  Forurn  Building,  Sacramento,  and  I     BERKELEY.  Alameda  Co..  Calif.— 

at  the  A4«ociated   General  Contrac-  j  The   City    qjC    Berkeley    will   sell   at 


tors'  Offices,  216  Pine  Street,  San 
Francisco.  707  Architects'  Buildmg. 
Los  Angeles,  and  Hotel  Golden,  Reno. 
Nevada.  Where  copies  of  plans  and 
specifications  are  requested  a  de- 
posit of  ItlO  will  be  required  to  in- 
sure their  return.    If   these  are  not 


public  auction  in  the  Corporatioa 
xark  on  April  12,  9  A.  M,  a  seoond* 
hand    cab.    Chevrolet    1940    model. 


4/f/46  •     41 

BIDS  WANTED— TO  CLOSE 
APRIL  84.  •  P.  M. 
returned   withiiji   15  days  after  open-     WATER  STORAGE  TANKS 
ing  of  bids  th<  deposit   will  be  for-  I PORTERVILLE,  Tulare  Co,  CiRllf. 
feited    to    the  ^vemment.     Checiu  j  Furalshing  two  water  storage  tanka 
should    be   certified   and   made   pay- |  Owner — Portervilie  Union  High  School 

Althouse.    clerk. 


able  to  the  Treasurer  of  the  United 
States.  Plains,  specifications  and  pro- 
posals maty  be  obtained  at  the  of- 
fice  of  the  Public  Roads  Adtpinls- 
tration.  7&0  Phelan  Building,  Sui 
Francisco  2.  California.  CHAS. '  C 
MORRIS.    Division    Ekigineer. 

(Daily  Pacific  Builder)  ;  4/4/46 
I  (April  4.  1946)  ,  CONTRACT   AWARDED 


District    Irvin   H. 

Portervilie. 
Architect— W.  D.  Coates.  Helm  BMf^ 

Fresno. 

Specifications  obtainable  from  th« 
clerk  of  the  district 


4  t 


■■H*^ 


Machinery  &  Material 


43—    MACHIN^J^Y  AND 
I    ^JUIPMENT 


BERKELEY.  Alameda  Co..  Calif.— 
Evans  Constr.  Co.,  2744  Regent  Bt, 
Berkeley,  at  $1934.40  awarded  con> 
tract  by  the  Berkeley  City  Council, 
City  Hall,  Berkeley,  for  driving  81 
creosote  piles  30-ft  long.  The  work 
involves  930  l.f.  of  piles. 


Wl 


Kerins    as    to    improvements    on 

.llack  Kruzie.  i      property. 

REPAIR  STORE,  $3500;  1927-29  Fres- .April    2.     1946— LOTS    11    and     12, 

no    St;    owner,    Valley    Typewriter!      College   Tract,   Berkeley.    Rebec- 
ca Roth  as   to  improvements   on 


property. 

April  2,  1946—6533  and  6535  TELE- 
GRAPH  AVENUE,  Oakland.  A  C 
Karski  a^  to  improvements  on 
property. 


CITY  OF   NORTH   SACRAMENTO 


DWELLING,  $5000;  116  Grove  St; 
owner,  Mrs  J  Parrell;  contractor, 
F  C  Stabenaw. 


Lkbs  Filed 


CITY   OF   SACRAMENTO 


DWELLING,  5-room  stucco,  frame 
and  wood  shingle,  $6500;  2994  64th 
St;  owner  and  builder,  H  Jackson. 

Plombii^  Permits 


SAN  FRANCISCO 

Recorded  Amount 

April  8,  1946— N  CUMBERLAND 
230  W  Sanchez.  John  J  Creegan 
vs  Mr  and  Mrs  Geo  H  Schlicht 

$228.77 


OAKLAND 


1955  10th  Ave;  owner  and  plumber. 
G  J  McKean;  23  water. 


Elecbrical  Permils 


SAN  FRANCISCO 


4/4/46  \  ••43 

NO  BIDS  RECI^IVEO 

CENTRAL  VALLEY  PROJECT, 
California.— No  bids  were  received 
April  2  by  the  Bureau  of  Reclama- 
tion, Redding,  for  the  installation  of 
two  main  generators  in  ShSLSta  power 
plant,  Kenjiett  Division,  Central  Val- 
ley Projecit,  California;  Spec.  1226. 
The  power  plant  is  situated  at  Shasta 
Dam,  near  Redding.  The  work  con- 
sists of  installing  and  testing  two 
75,000-kv-a,,  unity  power  factor,  13,- 
800-volt,  3-^hase,  60-cycle,  138V4  r.p.m. 
vertical  -  shaft,  alternating  current 
generators  285  calendar  days  for 
completion. 


Prospective  Bidders 

Radio  Range  Statioiu  Ne«r 
San  Diego,  Long  Beach, 
i     Daggett,  BakersBdd  and 
!  Fresno,  California 


plumber;   Finzel;   6  pi  fix. 
4446    Tompkins ;     owner. 


contractor.  M  Schimetschek;  ;     366II  474  Fairmont;  owner,  Church 

Rinkert;  j      627     1293  Fillmore;   owner,   Dixon ;; contractor,  Cliffoid  Elec  Co;  outlets; 


sen  &  Sons,  Inc.  320  Market  Street.  ' WAREHOUSE.   $45M;    55    Sunol    St ;  j    ,^^^  ^.^  •  3  ^^  op.  j  contractor.  Malm  &  Welter;  1  outlet;  ig^-jtches;   fixtures;   plugs. 


INSTALL     neon     sign     in     cocktail  ; 

lounge.  $900;  105  Taylor  St;  owner, 

T     Bayalredes:     contractor,     Neon  ■ 

Mtce  Corp.   755  Davis   St.  1 

INSTALL    neon    sign    in    restaurant,  I 

$663 ;  479  Broadway ;  o^^'ner,  Adelio  ; 

Micor;  contractor.  Neon  Mtce  Corp        Eyrie    Ave 

755  Davis  St  j  RESIDENCE. 

INSTALL  face  signs,  $600;  901  Tar-  j 

aval  St;  owner,  N  J  Lipsett;  con-  ; 

tractor.  Neon  Mtce  Corp.  755  Davis. 
DWELLING.    1-story    frame.    $6500; 

NE   Evelyn  Way  Comer  Tereslt^i ;  ' 

owner  and  builder.  Theo  G  Meyer,  j 

200  Quint   St.  ! 

INSTALL  neon   sign  for  store.  $650;  1 

440  O'Farrell  St;  owner,  D  C  Law 


JS^^'onrmcX:   G'M""L^Ua.*r57r2465     W^ur;     owner.     Ungarettl; 

Rhodes  Ave  j  plumber,   Finzel;   6  pi  fix, 

STORE.  $100,000;  720  W  San  Carlos;  j     519   Pine   Street  .owner    Goerklch; 

nwnpr     Orchard     SuDDlv    Co •     con-    plumber.  Jaa   Smith;    10  pi  iix 

?acLr.'E  A  HatSy.  12?5  Glen ',      «T9  E   28th  St ;   owner    L  Thomas; 

s  plumber.  W   Rohde;  4  gas  op. 

c......x..,v.^.    l-familv,    $8000:.  1145  !      1501     50th     Ave;     owner      Nelson ;,  tractor,  Chas  A  Langlals ;  96  outlets ; 

Minnesota   Ave:   owner   and    build- I  plumber.  W  Rhode ;    l  pi  fix 

er.  Arthur  Lantz.  1115  Delmas  Ave!  ';      1*28    Wood    St;    owner     H 
RESIDENCE.     1-famlly,     $9000;     948    plumber.  G   Murray;   1   pi  fix 

Ellis    Ave;    owner   and    builder,    T        1660   15tb   bt;   owner 

H  Herschbach,   509  Twohy   Bldg.        er.  Huf .schmidt ;  3  pi  fix. 
ALTER  business  bldg,  $3000 ;  675  Em    .  ..^  ,,,   ,.  o   .,1  4-w 

orv  St;  owner.  Spray  Mfg  Co;  con-  .  plumber.  D  Watson ;   2  pi  fix 

tractor.  Calif  Spray  Chemical  Corp  !      41st    and     Piedmont    Ave 

675  Emorv  St  )  Key    Route;     plumber.    H    Clark 


H    Lewis 


owner,   ;   plumb 


3334  Rubin  Drive ;  owner,  T  Wallin 


2  plugs.  j     36612     1036-40  Fruitvale  Ave;  own 

628-643    Various  locations  and  own-  ,  g^    Terry ;    contraictor.   Matson   Elec- 
ers ;    contractor.    Neon    Maintenance  ;  Equip  Co ;   outlets ;   plugs.  j 

Corp ;    signs.  ;      36613     850  42ad  Ave ;  owner.  Clorox  1 

644     Comer  Powell  and  Sutter  Sts;    Chemical  Co;  contractor,  T  L  Rosen-  ' 
owner,  Sir  Francis  Drake  Hotel ;  con-    berg  Co ;   alterations.  j 

36614      NE    10th    and    Washington;! 
i7  switches;  81  plugs.  'owner,    10th   St   Store;    contractor,   tI 

!      645      20    O'Farrell;    owner,    Pacific       l.   Rosenberg   Cof  alterations.  | 

I  States    Savings   &   Loan   As.sn ;    con-  ;     36615     2408  Telegraph  Ave ;   owner,  | 
tractor.  Chas  A  Langlais  Co ;  1  out-    Youngins ;  contractor,  R  J  Peterson ; 
i  let ;  1  plug  alterations. 

i      646     678  Geary  St ;  owner,  G  Miri-       36616    5350  Grove  St ;  owner,  Corso ;  | 
i  ana ;    contractor,    Manning   &    Whit-  ,  contractor,    Electric    Novelty    Shop ;  1 
owner,    aker;  i  alterations. 


4/4/46  ••     *8 

BIDS  WANTED 

SAN  FRANCISCO.— Bids  will  be 
received  by  the  U.  S.  Department  of 
Agrlculturif,  Forest  Service,  447  San- 
some St.,  £an  Francisco  11,  for  ma- 
terials and  equipment  as  follows: 
April  10,  2  P.  M. 

Inv.  401 :  gasoline  engine  for  power 
grinder,  f.ob.  Santa  Barbara. 
April  16,  2  P.  M. 

Inv.  406:  250  bbls.  portland  cement 
f.o.b.  Trimhier  Camp,  Fresno  County. 
April  18,2  P.  M. 

Inv.  402]  sale  of  dump  trucks,  lo- 
cated at  Salinas. 

Inv.  403 :  sale  of  used  dump  trucks, 
located  at  Stockton. 

Inv.  404 :  sale  of  stakeside  truck, 
etc.,  located  at  Arcadia. 

Inv.  406:  sale  of  pickup  trucks,  lo- 
cated at  Bedding. 

4/4/46  •♦     *8 

BIDS  WANTED 

LOS  GATOS.  Santa  Clara  Co..  Calif. 
—Until  Apiril  9,  3  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  en- 
gineer, 2001  Van  Ness  Ave.,  San  Fran- 
cisco, for  riental  of  one  or  more  pneu- 
matic-tired dump  trucks  of  not  less 
than  4-cu.  yd.  level  capacity  for  ap- 
proximatel|y  300  hours  of  work  each 
In  vicinity  of  Los  Gates. 

Specifications  obtainable  from  the 
above  offi^^e. 


M.  H.  Golden  Construction  Co..  8488 
Noell  St..  San  Diego. 

Charles  J.  Dorfman,  124  N.  La  Brea 
Ave.,  Los  Angeles. 

Kashner-Bender,  Inc.,  704  S.  Spring 
St.,  Los  Angeles. 

N.  P.  Van  Valkenburgh  Co..  8609 
San  Vicente  Ave..  South  Gate. 

R.   A.  Wattson   Co..   5528  Ylneland 
Ave..  North  Hollywood. 

California  Lead  Cable  SpUdng  Ca, 
12012  S.  Atlantic  Blvd..  Compton. 

Newbery  Electric  Corp..  1038  Venice 
Blvd.,  Los  Angeles. 

Alcom  Fence  Co.,  3340  San  Fer- 
nando Rd.,  Los  Angeles. 

United  States  Construction  Corp., 
Ill  E   Chartres  St,  Anaheim. 

Shipyard  Construction  Co.  2eW 
Cherrv  Ave.,  Long  Beach. 

Anchor  Post  Fence  Co.  of  Califor- 
nia, 616  S.  Anderson  St..  Los  Angeles. 

Howes  4  Whitaker,  3313  Union  Pa- 
cific Ave.,  Los  Angeles. 

Theodore  Scott,  4406  S.  Normandle 
Ave..  Los  Angeles. 

Wlckes  Engineering  ft  Construc- 
tlon  OOh  IMl  2nd  Ave.,  Des  Moines, 
Iowa 

Phoenix  Construction  Co.,  P.  O.  Box 
906,  Bakersfleld. 

R.  Goold  ft  Son,  516  S.  El  Dorado 
St..  Stockton. 

Whalln  Bros.,  2942  23rd  Ave.,  Oak- 
land. 

Wlxson  ft  Crowe.  Box  799,  Redding. 

C.  B.  Tuttle.  268  Belmont  Ave.. 
Long  Beach. 

Frank  Electric,  505  Main  St.,  Hay- 
ward. 

Olof  Nelson  Construction  Co..  Lo- 
gan. Utah. 

Scott-Buttner  Electric  Co..  534  20th 
St..  Oakland. 

AS.  Schulman  Electric  Co.,  587  S. 
Dearborn  St.,  Chicago,  111. 

Petersen  Engineering  Co.,  4126  26th 
St..  San  Francisco. 

Samuels  ft  Franklin,  contractors. 
Box  1349,  Denver.  Colo. 


4  3 


;^ce;*contracto'r."Neon  Mtce  Corp  i  CREAMERY.     $20000;     841     N     13th 

'     St;  owner  and  builder,  Jos  Dutra; 
architect,    Chester    Root,    Security 


755  Davis  St 

DWELLINGS,  eight,  1-ston,'  frame. 
$6000  each ;  W  Head  St  213.  238,  '-^63 
288  S  Garfield ;  E  Victoria  288.  313. 
338,  363  S  Garfield;  owner  and 
builder,  F  C  Frank  and  E  Vignatl, 
4645  Mission   St. 

REPLACE  window  of  bar  with  glass 


tor.  E  J  Lehman.  51  Sharon  St. 

ADD  room  to  residence.  $950:  2115 
21st  Ave;  owner.  C  R  Agrusa; 
contractor,  E  J  Lehman,  51  Sharon. 

REPLACE  windows  of  bar  with 
glass  brick,  $900;  339  Eddy  Street; 
owner,  P  Belshan  and  Kerrigan ; 
contractor,  E  J  Lehman,  51  Sharon. 

DWELLINGS,  20  2-story  fr.  $10,000 
each;  SE  Cor  38th  Ave  and  Irv- 
ing St;   Irving  St   45  E  38th   Ave; 


*  •      647  453  Prentiss;  owner,  J  A  Johan-       36617    Fruitvale  and  Foothill  Blvd; 
gas  op.  I  son ;  contractor.  Star  Electric ;  7  out-  1  owner,  Standard  OH  Co ;   contractor. 

959     Goosenor ;      owner.      Parlath ;  '  lets ;  8  switches ;  11  plugs ;  service.      ■  Spott  Elec  Co ;  service. 

plumber,  Durant;  1  pi  fix.  I      $48  2983  26th  St;  owner.  P  Cheches;       36618    2354  Valley  St;  owner.  Moro- 

g,^  610   16th   St;    owner,   Pacific   Bldg;  I  (.Qntractor,  Star  Electric;  3  outlets;  2   loy   Bearing   Serv;    contractor.    Spott 

ALTER    clothine   store.    SIOOO-    94    s  !  plumber,    Durant;    6  pi   fix.  biswitches;   2  plugs;  service.  Elec  Co;  4  outlets;  4  plugs. 

;     S  St     oi^ief  Ed   Pray-  contrac-        3301    33rd    Ave;     o%vner.    Bank    of  ;   f  649      417    14th    st;    owner.    Studio:     36619     4216  Mtn  View  Ave;   owner, 

:      tor    Chas   Collins.  '  i  Amerif  a ;    plumber.    I..   Kruse :    10   pi    prggs ;  contractor.  Hampton  Electric ;    Gates ;    contractor.     Spott    Elec    Co ; 

REsiDEa>ICE     1-famllv,    $10,000;    7.30. fix.                                '.    \   .^        m  ^    i  motors.  range.          „,  „     _,                         „ 

I      Coe    Ave     owner  and  builder.  T  H  '      74th     Ave     and     MacArthur    Blvd:,      q^    1198  Evans  Ave;  owner.  Union  36620     1425  Harrison ;   owner.   Har- 

Her<5chbach                                                  i  owner.    Bank    of    America;    plumber,  f  ppQ^jy^j^g .  ^.Q^j^^^jtoj.,  Hampton  Elec-  rison    Apts :    contractor.    Scott    Butt- 

-              L  Kruse;    12   pi   fix.                                   jtric-  3  outlets;  1  switch.  ner  Elec  Co;   repair  fire  damage. 

2552     Truman:     owner.     Minks;,      g^j     1739  Fillmore-  owner,   Juliette  36621     4747  MacArthur  Blvd ;  own- 


brick.    $650;    250   Eddy    St;    owner.'  t^noOO-    368   N    4th    Street- 

P  Belshon  and  Kerrigan;  contrac-  ;  MOTEL.  ^$30,000.^^3^68   N^4Jh    St^reet .  ,, 


RESIDENCE,    l-familv,    $6000;    1460 ;  plumber,  T  Lynch;   3_^s^op^ 
Bird;  owner.  Leland  Fischer;  con-.     1405    34th    St;    owner, 
tractor.   Ace  L  Helmhout.  62  Pala.  ;  plumber.  M  Cetmch ;  2  pi  fix. 

RESIDENCE,  1-family,  $6000;  1192 
Blewett;  owner.  Venna  McCrack- 
en;  contractor,  J  M  Hull.  554  Rut- 
land Ave. 

RESIDENCE.  1-famlly.  $9000;  870 
Chapman ;  owner,  James  Pierce : 
contractor.  Pasetta  Constr  Co,  2390 
Park    Ave,    Santa   Clara. 


lis  Lighting  Fixture  Co;  29  fixtures, 
i     36622     417   19th   St;   owner.  Clover 


Compktion  Notices 


8AN   FRANCISCO 


'  Beauty*  Academy ;    contractor,  Won-    er.   Grace   Church;    contractor,   Bay- 
C    Wixson ;    ^jg^iite  Neon  Products ;  sign. 

!      652    172  Valencia  St :  owner,  .         ,         ^.       ^, 

contractor,  Mohrdick  Electric ;  — — •  I  Club ;   contractor,   Langlais   Elec  Co ; 

i      653     119-121  Beale;   owner,  S  Ritz-    9  fixtures. 

!  waller;  contractor,  Mohrdick  Electric,     36623     1249   E   12th   Street;    owner, 

j^Q.  Stelnman;    contractor.    Manning   and 

.....  owner,    Soracco;   Whitaker;    7    outlets;    alterations, 

'contractor.  Mohrdick  Electric;  1  out-  ,     36624    2058  Franklin  Street;  owner. 


let;  1  plug. 


'Beasley;    contractor,   Spott  'Elec   Co; 


Accepted 


E   44th   Ave   50   N    -^Jiza :  J^ ^S^°^    g^RES  and  office    2-story,  $20,000: 'Recorded  Accepn 

44th  Ave  fl^dj;"":   SB  cor  *2nd,STOF^S^an^^^^  ^  J^.  y^^^_    ^^^^   ^     1946-SW   QUINT^U^  St 

"■   ^  cabrtno  4^0,     contractor.    E    A    Hathaway,    1275 


Ave  and   Cabrillo;   o  v.»ui...v,  ^..w, 
E  42nd  Ave:  NE  Cor  17th  St  and, 

l?°.^*°'wf  TJa  ^ol^  mv?lf  J6  :  ADDN  t^relidtnce,  $1500;  1117  Glenn 
^  S^""  ?i°A*  ^Ih  itl^^ciP  Ave;  owner,  Paul  Graham;  con- 
lS.r•s^?^S^:nT%  T^t^^'^ll]  ;     tpctor,  John  L  Fletcher,  446  Bay- 

NW  Cor  Cole  and  Carmel;  N  Car-  1     •Ji?J?„    busines    bide    ^-^     -. 

"!li'?.H'^.''^N'mrsf'5^fs?an'i^"tSt^^^^^^  April   3.    1946-2007-11-15-19-23-27 

and  17th  Sts;  N  17th  St  50  E  Stan-        .^    .„,     nnao'i.fl    Constr    Co.    1071 


655     73   West  Portal   Ave ;    owner, ;  1  t  utlet. 
Horstmever  Co-    contractor,    Mohr- i     86625    2209  Telegraph  Ave;  owner. 
,  ?ickE!ectric    alterations.  Curtola;   contractor.  Ets.   Hokin   and 

and  43rd  Ave.    R  F  and  Bemar-      •  „    O'Farrell  •    owner.    Horst-    Galvan ;  7  outlets 

dine  W   Gain    to   whom    if    may  J  ^^er-  contractor;  Mohrdick  Electric  1     36626     706  Franklin  Street :  owner 

concern April    1.    1M6  I  "^y*/- ^*>J;"*"°^'  ""  iCurtola;    contractor.    Ets.    Hokin    & 

March   28.   1946— TRACT  528.  west      j  ^°  •  J*  y}^-  j^        ^^e;   owner,  I  Galvan  ;    alterations, 

side  Rhode  Island  St   (installing      '  Rex  Cabinet  Shoo    contractor.  Mohr-       36627     2029    Saint    Jarloth ;    owner, 
catch    basins).     S    P  Co   to    Robt      i  J«^  Cabinet  Shop    com  iScherman:    contractor.    Johnston    El 


1     catch   basins).     S   i'  <Jo  to   kodt:      '  ^1^1,  Electric  "alterationa  I  Scherman ;    contractor,    jonustuu    ^, 

$3000;    240    s|     E  Buckley^.      „,^;,  ,  March_23.  m6  !  ^^^^^^  E_  (^pUol ;  j  Co ;  ^outleU .  ^..tches  .  ^ 


and ^    «  . 

yan-  NW  Cor  lt7h  St  and  Cole; 
N  l-Zth  St  50  W  Cole ;  S  17th  St  50 
E  Belvedere;  SE  Cor  17th  St  and 
Belvedere ;  owner  and  builder,  H 
Doelger.   Bldr.   820   Judah    St. 


tractor.  Bridges  Constr  Co.  1071 
Pine  Ave. 
ALTER  1-family  residence.  $1000; 
389  S  16th  St;  owner.  John  Von- 
grey ;  contractor.  Bridges  Constr 
Co.  1071  Pine  Ave. 


ow 


,'ner.  ;  contractor,  F  H  Tat 


DWELLING.    1-story    frame.    »«X»:    j^^DN   to   office   bldg,    $4000t    66   n! 

^^I'^  .£i""  "?  i?./^2*Sif?rer  '      F^rTt  St :  oiner.  Calif o'X  Pacific  ' 
and    builder,    Lester    L    Muiiaaer,  ,      ^^^^^  ^  Trust  Co :    contractor,   Pa- 

^^,^'^^T^^®;     ♦  f^rr.^    ««non    i     sette  Constr  Co.  Park  Ave.  Santa 

DWELLING.    1-story    frame,    $6,000.        p,-__ 

"^J^*'^iirt  ^^  rS^Wev°'^31M    DUPLEXES,  four.  $4000  each:   802-4. 
and    builder.    Wm    J    Falvey.    3196       goO-S,  812-14.  816-18  Spring  St;  own- 


31-35-39-2043  31st  AVE.    Claude  T        ..^^.^^  . 
Undsay  to  whom  it  "^^y^^'^g^^^g       650     2186  6'FarTell;  owner, 
April  2,'  1946:^l6tS  1  to  3  incl  'blk      i  contractor,  H  Varakin  ; 
6959-B.  Junior  Terr ;  cmg  at  most 
blk  6959-B   Junior 


•80 


36628    4006  E  14th  St;  owner.  Mer- 
cantile   Acceptance    Co;     contractor. 
„     ;   Wonderllte   Neon    Prod ;    sign. 

f     36629     1544  Broadway;  owner.  Cal- 
X  C  !  if ornla     Bldrs ;     contractor.     Clifford 


Washington  St. 


er    and    builder. 
Spring  St. 


L    E    Sni\*h,    820 


OAKLAND 


DWELLING,  1 -story  5-room.  $4000; 
10422  Longfellow  Ave;  owner  and 
builder,  J  M  Walker.  1631 -D  Uni- 
versity Ave.  Berkeley:  architect, 
P»aul  Hammarberg,  2  Norwod  Ave, 
Berkeley. 

DWELLING.  l-stor>'  6-room,  $6000; 
10609  Voltaire  Avenue;  owner  and 
builder.  J  M  Walker.  1631-D  Uni- 
versity Ave,  Berkeley;  architect. 
Paul  Hammarberg.  2  Norwod  Ave. 
Berkeley. 

SIGN,  electric.  $836;  415  22nd  St; 
owner.  The  Harem  Corp;   contrac- 


SACRAMENTO  COUNTY 


sly  cor  lot  3 
Terr  NE  75.649  SE  24.266  SW  21.- 
706  SW  63  NW>30;  lots  2  and  3 
blk  eaee-B  Junior  Terr;  S  cor 
lot  3  Wk  6959-B  NE  75.649  SE 
24  286  SW  21.706  SW  63  NW  SO. 
Eugene  Vignati  and   F  C  Frank 

to  whom  It  may  concern — 

_ April   2,   1»4« 


I      eeu     731    Filbert    St:    o^*'^^  "^el   Elec   Co;    alterations 

[Calderonl  ft   Co;  f *>°^/»^°'^^i^*l       3^0     1210  Franklin   Street;  own- 

:&  Slevers;  2  outlets;  1  swlicn,  serv     ^^    j^jiitello;   contractor.   Clifford   El 

lice;  motors.  rircus   Co:    alteratlona 

661      122    16th    St :    owner,    Circus  v.  

I  Nuts  Food  Corp;  contractor.  Kuchel 

I  ft  Siever ;  2  outlets.  ,       rz '~     -'■'--^*-- — 

i     662     6221  3rd  St;  ovr-ner.  Bambos, 
contractor.  SUr  Electric;  1  0"jj«t.       ; 

'     663    349  Pacific  St ;  o-5\-ner,  Eldreo ,    ^.^ 
contractor,  Bertrand  Electric;  6  out- 
lets; 2  switches;  2  plugs.  ^^ 
664    447  Powell ;  owner, -..-..--^CO"^ 


OFHOAL  PROPOSAL 


Constr.  ProJ.  Calif.  FH  20- B2,  D2,  E2, 
F3,  G3,  J,  Almanor,  Plumas  Na- 
tional  Forest.  Plumas  Co^  Calif. 


Recorded  -„,,,- 

Mar.  28,  1946-Ptn  Lot  6.  Block  16, 
Oak  park.  Chris  D  McKeon  to 
McKeon  Construction  Co 


con- 


switch. 

665    1891  Palou;  owner, .-_. 
tractor.  H   C   Wilson;    12   outlets,   o 
service 


FEDERAL    WORKS    AGENCY. 
PUBLIC    ROADS    ADMINISTRA-  i 
TtON.     San     Francisco,     California,  ! 
1946.    Sealed  bids  will  be  re-  1 


tor.  Electric  Prod   Corp.  950  30th.    |     ^^   Walter  H  Henderson.  2830  Cas 
DWELLING,    1 -story    5-room    cone.        ^^o  Way 

$5000:    7200    Chabot    Road;    owner    DWELLING,    4-room    frame.    «3S00 


8AN  MATEO  CpUNTY 

Accepted  '  trictorrH   c'^Wnson;    »   outlets; 

DWELLING,   6-room,   cement   block, 

$3000;   Ptn  Lot  113  City  Farms  No 

3 ;  owner  and  builder.  Alvin  L  Bab- 
cock.   3743   23rd   Ave.  ,     ^.^  ^       „ 

DWELLING,    5-room    frame,    $4000;   Mar.  29.  1946— Lot  1,  Atherton  Bs 

N   130  ft  of  S  260  ft  Lot   16  Car-        tates.  Dan  D  Robertson  to  Llnd- 

michael    Colony    No   2 ;    owner   and        ley  Construction  Co Mar.  28,  1946  1  ^"c^ 

builder.  Earl  J  Wallace,  Rte  6,  Box   Mar.  29,  194ft— Lots  15  and  16,  Block 

5292.  •     1.     Huntington     Park.     John     L 

^l^t  'c'^Sion^meT^xl^i^'     ^**'""  '°  '^**°°'  *'  "^iLr°2rm6!"^^"««  Mission  "st;  owner.  Sheir  — ^"^^;- ^^  tmcUng"  project^Cali 
?rtSctor.^PeSce   B^s'   ^'   "^^  '  ;Mar.    2^"  iii^^^' i:ots-^'a^l  ^  fH-   20-B2.p2^E2.F^.G3^J.  J..- 

GARAGE,  concrete  block,  $1000 ;   Lot ;     Block  3.  Chris  D  McKeon  to  Mc- 
41.  Oakvale  Sub;  owner  and  build-  j      Keon  Construction  Cc.Mar.  26,  1946 


4/4/46  • 

BIDS    WANTED 

CODY,  Wyo.Until  Apiil  18,  2  P. 
M..  bids  v^iill  be  received  by  the  U. 
S.  Bureau:  of  Reclamation,  Denver, 
Colo.,  undejr  Spec.  1277  for  furnishing 
and  deliveliing  fob  cars  at  shipping 
point  or  f«|>b  cars  at  Cody,  Wyo.,  at 
the  option  of  the  bidder,  one  (1)  7500 
volt  600  ajmpere.  three  pole,  single- 
throw,  outdoor  type  oil  circuit  break- 
era;  three  (3)  single  pole,  outdoor, 
thyrite  or  autovalve,  station  -  type 
lightning  arresters  arranged  for  base 
mounting,  and  suitable  for  use  on  a 
34,500  voltfc  three  phase,  grounded- 
neulral  cirtuit;  three  (3)  single-^wJe, 
outdoor,  ihyriie  or  autovalve,  sta- 
tion type  lightning  arresters  arrang- 
ed for  ba^e  mounting,  and  suitable 
for  use  on  a  2,400  volt,  three  phase, 
ungrounded  neutral  circuit;  one  (1) 
34,500  volt,  600  ampere,  three  pole, 
single  thr<j>w.  manually  gang  oper- 
ater,  outd|>or  -  type  disconneciing 
switch;  orje  (1)  7,500  volt,  600  am- 
pere, thrse  pole,  single  throw  ,man- 
ually  gang  operated,  outdoor  type 
disconnecting  switch ;  six  (Q>  7500 
volt,  600  ampere,  single  pole  single 
throw,  hook  operated,  outdoor  type 
disconnecting  switches;  three  (3> 
34,500  voltj  200  ampere,  single  pole, 
hook  openlited,  outdoor  type,  expul- 
sion fuse  disconnecting  switches; 
each  compilete  with  two  40E  ampere 
fuse  units,  two  t2)  5000  volt  insu- 
lated. 600-  to  5-ampere.  single  phase. 
60  cycle,  dry-type  or  compound-fill- 
ed, outdoor  type  current  translorm- 
ers;  two  (2)  5.000  volt  insulated.  2.- 
400-  to  120-volt,  single  phase,  60  cycle, 
dry-type  dr  compound  -  filled,  out- 
door type  poteniial  transformers; 
one  a>  tiwo-element.  three  phase, 
three  wirei  watt-hour  indicating  de- 
mand metier,  with  30- minute  inter- 
val. In  a  weatherproof  case  with  a 
socket  suljtable  for  pole  mounting. 
The  appaitatus  will  be  installed  by 
the  Goverrtment 

No  charKe  to  prospective  bidders 
for  specif fcations ;  to  others.  $125, 
not  returnable. 

4/4/46  •• 

TO  START  WORK  .,«««« 

SAWMILL  Est  Cost  flW.OOO 

WILLITS.  Mendocino  County,  Cam. 
Construction  of  modem  steel  saw- 
Owner  and  Builder— Russell  H.  EUe, 

Redwood  Ave.,  WUUts. 

Wbrk  Is  expected  to  start  within  » 
days. 


Classified  Advertising 


POSITION  WANTED 


QUANTITY  SURVEYOR.  ARCH 
DRAFTING,  ESTIMATING,  FIELD 
SUPERVISION.    Have    20   yrs.    exp.; 

I  want  connection  with  contractor, 
painting  contractor  or  home  builder 

I  in   San  Francisco.   Phone  JU.    4-2499 

I  or    reply    Box    43.    c/o    Daily    Pactfla 

i  Builder. 


WANTED 
STRUCTURAL  ENGINEER.  REG- 
ISTERED. Mechanical  and  electrical 
engineers  seek  structural  associate  to 
form  consulting  engineering  firm.  Bay 
Area.  Reply  Box  45.  c/o  Daily  Pacifie 
Builder.  4/3-4-5-8-9/4« 


HELP  WANTED 


SHINGLE  and  SHAKE  ROOFING 
FOREMAN  and  SUPT.  Capable  of 
working  with  and  supervising  crew 
I  of  from  5  to  18  shinglers.  Peninsula 
'  resident  preferred.  Good  opportunity. 
Reply  Box  44.  c/o  Daily  Pacifia 
Builder.  4/3-4-6-8-9/4« 

HELP  WANTED 
ARCHITECTURAL  DRAFTSMAN. 
'  full  time.  Salary  open.  Call  OLymplc 
5672.  4/4-6-8-9/46 


FOR  SALE 


^»!" 


CONTRACTOrtd'   8U^I»LU8 

EQUIPMENT 
I     TRUCK  CRANE.  P  ft  H  TRENCH- 

ER,   COMPRESSORS,    two   3©  CATS, 

LOGGING     DOLLY.     GAS     TRUCK, 
;  PLASTER  MIXER,   etc.     McGuto^   4 

Hester,    796 — 66th    Avenue.    Oakland; 
; 'Phone  TRinidad  7676.         (to  4/M/4«) 


Mar.  22.  1946    switches;  7  plugs;  service.     _,^„.     April  2.  1946.    Sealed  bids  T«,-iii  be  re- 

h«rton  Ea-      I     «66     2191  Mission:   o^«^' ,?*|Ct     celved    at    the    office    of    the    Public 

Hotel ;   contractor.    Dowd-Seld    JSicc-  .  ^^^^^     Administration.     720     Phelan 

,«  -J  «i  Building,    San    Francisco,   California, 
Mission  ;^^^.j  2.^,  p    ^    Qjj  ^pril  23,  1»46,  and 

then   publicly*  opened   for  furnishing 
tlie    materials    and    performing    the 


667     2024   Mission;   owner. 
Bell    Creamer>':     contractor,    Dowd- 
Seld  Electric;  3  outlets. 


and  builder.  R  O  Brown,  75  Roble 

Road,   Bericeley 
ALTER.   $900;   2954-5-7  McClure    St; 

owner.  Wm  Musladen,  1126  6th  Ave 

contractor;     Jas    H    Pedgrlft,     518 

Apgar  St. 
DWELLING.    1 -story    6-room,    $7000. 

4nd   garage.  $300;   7309  Circle  Hill 


Lot   30.   Beyerford   Heights    ;owner  1      co 


Mar.  29.  1946— Ptn  Lots  15  and  16, 
Block  6,  White  Oaks.  Edward  G 
Pomeroy  to  McKeon  Construction 


and  builder,  Frank  X  Treanor.  1248 
34th    St. 

DWELLING,  5-room  frame  and  stuc- 
co. $2500;  Lot  113  Camellia  Hgts; 
owner  and  builder.  L  Mathis,  3471 
16th  Ave. 

REPAIRS  to  bldgs,  $4250:   Sectn  26- 


Mar.  27.  1946 


Mar.  29.  1946— Ptn  Lot  16.  Block  15, 
Oak  Park;  ptn  Lot  16,  Block  4, 
Oak  Parte;  ptn  Lot  10.  Block  U, 
Oak  Park.  Chris  D  McKeon  to 
McKeon  Construction.  Mar.  26,  1946 

Mar.  29.  1946— Lot  1,  Block  5.  Ter- 
vace  Gardena   W   W    Holden    to 


43    outlets ;     4     switches ;     J6    plugs :  i  nmnor,  Plumas  Nattonal  Forest,  PTu 
motors.  .^  !  mas   County,   California.    The   length 

669  237  Powell:  owner.  Dunne;  ,  ^^  ^^  project  Is  11.066  miles  and  the  ; 
contractor.  Victor  Lemoge ;  altera-  :  principal  items  of  work  are  approxi-  , 
tiona  ^,.    'mately  as  follows:  8.000  cu.  yds.  un-  , 

670  410  Elizabeth;  owner,  Talt;  j^^j^g^fj^^  excavation;  15  cu.  yds.  un- j 
contractor,  Ca^ey  Electric;  10  o«t- .  ^j^^^f  j^d  excavaUon  for  structures;! 
lets;  10  switches;  10  plugs.  !  4.JJOO    cu.    yds.    unclassified    excava- 1 

671  464  Pine  owner,  464  Pine  ;  y^^  j q,  borrow ;  15,000  sta.  yds.  over-  j 
Liquor  Store;  contractor.  Casey  Elec-  jhaul:  1,000  cu.  yd.  mi.  special  o-ver-  ; 
trie;  10  outleta  ,„        haul    of    borrow;    11056    mUee    fine 

672  164  Powell;  owner,  Travel  Bu- | jj^adlng  subgrade  and  shoulders  2.- 
reau:  contractor,  Casey  Electric;  2^000  M.  gals,  watering:  Lump  Sum 
outlets. 


■iooo   M.    gals 
IptHJvldlng     and     mabitainlng     water 


4/4/46  ••     *» 

BID  OPENED 

MERCED.  Calif— The  Mernll  Co., 
582  Market  St,  San  Francisco,  at 
$1062,  subihitted  only  bid  to  the  City 
of  Mercedi  City  Hall,  for  furnishing 
one  single  stage  sewage  ejector,  com- 
plete with  sewage  receiver,  rotary 
compre^soi*.  motor-driven  and  auto- 
matic controls  and  approximately 
2200  Un.  ft.  4-in.  asbestos -cement  pipe. 
Alternate  told  was  received  on  heavy 
duty  scre^nless  ejector,  wet  or  dry, 
pit  sewage  pump  and  2200  lin.  ft  4-ln. 
cast  iron  i^ipe. 

4/4/46  ••     « 

BIOS  WANTED 

BERKEI--EY,  Alameda  Co.,  CaUf.— 
Until  Aprtl  17.  10  A  M..  bids  wlU 
l>e  received  by  the  Oty  of  Berkeley, 
City  Hall,   Berkeley,  for  one  a«w  •- 


y^at^(^^ 


k 


"Kmmmsi-  smi  at  his  side 


1m(^ 


\ 


PLANS  and 
Speculations 


.Fairfield;  A  petition  eigixed'by 
nine  property  owners  of  Rio  Viata 
townuhip  askinar  permiasion  to  in- 
««ll  a  sewer  line  on  the  county 
ro^  along  Suiaun  avenue  in  Rio 
Viata  haa  been  filed  with  the  board 
of  superrisors.  Lewis  Morrill,  city 
clerk,  was  inatructed  to  inform 
tnem  permiaaion  would  be  granted 
provided  authority  comes  from  the 
»t»te  to  dispose  of  aewa^  accord- 
ing to  plana.  The  board  was  also 
Mked  to  participate  in  a  county 
xact-flnding  surver  of  roads. 
oOo 
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San  Jme:  A  |80,000  county  an- 
imal welfare  shelter  may  be  con- 
■tructed  on  a  four-acre  tract  on 
Bayshore  highway  between  Coyote 
highway  and  the  Western  Pacific 
taicks  if  the  plan  of  the  Animal 
Welna«  Commission  is  approved. 
The  shelter  would  house  300  ani- 
mals and  answer  the  present  stray 
dog  problem. 

oOo 

Monticello:  The  Monticello  Com- 
munis club,  in  a  special  meeting 
here,  has  voted  to  retain  the  serv- 
ices of  August  Kempkey,  Bay  area 
engineer,  to  represent  the  Berry- 
eaaa  Valley  district  in  its  battle 
against  a  proposed  high-level  rec- 
lamation dam  on  Putah  creek  that 
would  uood  the  Monticello  section. 
oOo 

Santa  Clara:  County  Superinten- 
dent of  Schools  Lewis  H.  Britton 
has  presented  the  board  of  super- 
visors with  a  request  for  a  share 
of  the  $70,000  the  Stete  voted  to 
the  county  for  road,  sewer  and 
school  construction.  Britton  said 
the  increased  population  has  caus- 
I  ed  congestion  in  schools  which 
must  be  remedied  by  building  addi- 
tional rooms  at  once,  it  was  re- 
ported. 

oOo 

Salinas:  The  Salinas  Valley  En- 
gineering &  Development  com- 
pany has  purchased  77.3  acres  of 
land  fronting  on  Monterey  road 
south  of  Katherine  street.  The 
new  concern,  incorporated  for  |500- 
000,  haa  not  publicized  plans  for 
using  the  property. 


A.S.H.V.E,  MEETS  TUES. 

Prank  W.  Hook  and  Reginald  C. 
Gushing  will  be  featured  speakers 
on  the  subject  of  "Temperature 
Control"  at  the  meeting  Tuesday 
of  the  American  Society  of  Heat- 
ing and  Ventilating  Engineers, 
GoWen  Gate  chapter. 

Dinner  will  start  at  6  p.  m.  in 
the  Engineers'  club,  206  Sansome 
street.  Discussion  will  begin  at 
7:30  p.  m. 

Hook  has  been  Pacific  Coast 
Manager  of  the  Johnson  Service 
company  for  many  years.  Gush- 
ing is  on  the  engineering  staff  of 
the  Minneapolis  Honeywell  com- 
pany. 


Harbor  Improveiiieiits 
At  Cresent  City  To 
Open  Tmber  Tract 

Authorization  of  funds  for  har- 
bor improvements  at  Oesoent  City, 
Calif.,  will  provide  access  to  15 
billion  board  feet  of  timber  far 
removed  from  rail  lines  and  help 
ease  one  of  the  most  critical  bot- 
tlenecks in  the  Veterans  Emer- 
gency Housing  Program,  National 
Housing  Expediter  Wilson  W. 
Wyatt,  said  today. 

The  Senate  has  approved  the 
outlay  of  $1,600,000  for  the  proj- 
ect in  the  blanket  Civil  Functions 
Appropriation  Bill  which  was  pass- 
ed by  voice  vote  and  returned  to 
the  House  for  conference. 

Crescent  City  is  an  open  cove 
on  the  northern  California  coast 
about  270  miles  north  of  San  Fran- 
cisco and  17  miles  south  of  the 
Oregon  border.  The  harbor  is 
about  one  mile  in  length,  facing 
south,  and  has  no  protection 
against  southerly  winter  storms. 

The  project  provides  for  addi- 
tional breakwaters  and  also  au- 
thorizes maintenance  for  a  depth 
of  20  feet,  measures  which  will 
permit  oceangoing  vessels  to  dock 
within  the  harbor  without  being 
endangered  by  heavy  seas. 

The  volume  of  timber  tributary 
to  Crescent  City  is  estimated  at 
about  15  billion  board  feet,  includ- 
ing about  nine  billion  hodrd  feet 
of  redwood,  about  two  and  a  half 
billion  board  feet  of  Douglas  fir 
in  the  Smith  River  drainage  of  the 
Siskiyou  National  Forest,  and  from 
three  to  four  billion  board  feet  of 
mixed  conifer  timber  in  the  tribu- 
teries  of  the  Klamath  River. 

Several  small  mills  are  in  op- 
eration but  have  to  truck  their 
lumber  to  a  railhead  70  miles  away 
at  Areata  and  are  confronted  with 
resultant  extra  costs. 

Mr.  Wyatt  said  that  once  funds 
are  authorized,  the  Army  will  ex 


mm 


pedite  the  project  and  complete  it 
within  a  year,  making  the  lumber 
available  for  the  second  half  of 
the  Veterans'  Emergency  Housing 
Program. 

One  company  anxious  to  develop 
the  area,  he  added,  already  has 
made  plans  to  ship  logs  in  ocean- 
going barges — each  capable  of  car- 
rying 500,000  feet  of  logs— to  Port- 
land. Oregon,  a  distence  of  370 
miles. 

# 

PLANT  CONTRACT 

The  Batson-Cook  Contpany  of 
West  Point,  Ga.,  has  been  given 
the  general  contract  for  the  new 
$4,000,000  plasUcs  processing  plant 
which  the  B.  F.  Goodrich  company 
is  building  near  Marietta,  Ohio. 


WOMEN?      WOMEN! 

Back  in  1861,  when  Catling  was 
busy  inventing  the  machine  gun, 
And  a  guy  named  Sellers  was  mak- 
ing Hollywood  possible  by  invent- 
ing a  motion  picture  projector, 
Vasaar  College  was  established. 
During  the  85  years  of  ite  exist- 
ence, this  strictly  women's  college 
has  been  presided  over  by  men. 
.  •    •    • 

On  July  1,  Poug^keepsie,  New 
York,  may  feel  an  earthquake  when 
President  Henry  N.  MacCracken 
of  Vassar  College,  retires  and  is 
succeeded  by  Sarah  Gibson  Blend- 
ing— a  woman!  Just  how  this  is 
going  to  work  out  is  hard  to  say, 
but  the  odds  are  that  Sarah  will 
have  her  problems — all  women. 

•  •    • 
A    wonan    can    give   orders   to 

other   women— in   fact,    they   just 
love  it!    But  when  it  comes  to  tak- 
ing orders   from   another    woman 
.     .    it's  a  wie-way  street. 

•  •    • 
Men    can   accept   their    position 

in  employment  or  like  situations, 
recognizing  the  obligations  and  re- 
sponsibilities going  with  different 
jobs — ^and  when  the  whistle  blows, 
all  of  that  is  forgotten. 

•  •    * 
Men  will  admit  that  some  other 

men  may  possess  certain  qualifica- 
tions superior  to  their  own  or  that 
in  some  lines  and  instances  some 
other  man  is  better  than  they  are. 
Did  you  ever  hear  of  a  woman 
admitting  that  any  other  woman 
was  better  than  she  is  at  any- 
thing ? 

•  *    • 
A  man  supervisor,  in  discussing 

his  work,  will  speak  of  method, 
process,  or  technical  detail.  A  wo- 
man supervisor,  in  describing  her 
job,  will  say:  "I  have  charge  of 
12  girls",  or  "I  have  16  giris  un 


Proposed  80-Room  Sanitariim 
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I  Calistoga  may  soon  see  a  first- 
class  sanitarium  hotel  under  con- 
struction, if  plans  of  Nance  and 
Hughes,  owners  of  the  Nance's 
Saniterium  and  Mud  Baths,  Lin- 
coln street,  come  to  a  reality. 

The  architect's  drawing  above, 
created  by  Houghton  Sawyer.  5369 
Broadway,  Oakland,  shows  the 
modem  design  which  will  give  each 
room   plenty   of  sunshine,   and   a 


private  mdividual  balcony  which 
measures  4  x  12  feet  in  dimen- 
sion. 

The  proposed  building  will  be 
five  stories  in  height,  have  80 
rooms,  measuring  12  x  16  ft,  each 
with  individual  bath. 

The  second  floor  of  the  building 
will  have  a  completely  modem 
bath  house  easily  accessible  from 
every  floor  by  means   of  an  ele- 


V' 


vator.  j 

A  solarium  and  roof  galrden  will 
occupy  the  top  of  the  stmcture. 
On  the  ground  floor  will  be  a  spa- 
cious lobby,  a  modem  cafe  and 
coffee  shop,  a  beauty  salon,  bar- 
ber shop  and  several  game  rooms. 

Constructed  of  reinforced  con- 
crete, the  building  will  be  sound- 
proof, air-conditioned  artd  vrired 
for  radio  in  every  room. 


summerbell  roof  structores 

1746  Thirteenth  St..  Oakland.  Calif. 


From  San  Francisco 
ENtcrprise  10930 


hon\  other  exchan^  :s 
iWinoaks  3622 


BURKE  FORM  CLAMPS 


der  me".  This  is  probably  because 
of  woman's  rebellion  ac^Giinst  be- 
ing a  woman — in  occupying  a  place 
secondary  to  male. 

•  •    • 

This  hereditary  resentment  ex- 
tends back  to  the  dawn  of  history 
when  Man  dragged  his  Woman  up 
the  hill  and  into  his  cave,  pinning 
her  ears  back  and  speaking  to  her 
somewhat  as  follows: 

•  •    * 

"Listen,  Cookie,  qnit  thissqaawk- 
ing  about  going  home  to  Moauaa. 
I  asi  going  o«t  to  get  meat  and 
while  Pm  gone,  yoa  cmmb  tip  this 
Joint  and  get  a  cooking  fire  start- 
ed." 

•  •    ♦ 

(I  am  not  speaking  of  YOU,  but 
of  the  "average"  woman  and  be- 
sides— 


OAKLAND  FIRM  BUYS 
410,000  USED  OIL  DRUMS 


Sale  of  some  410,000  used  oil 
drums,  comprisinsr  practically  all 
the  "empties"  which  have  clogged 
storage  facilities  in  Hawaii  and 
Alaska,  was  reported  today  to  Sec- 
retary of  the  Interior  J.  A.  Krug. 

The  Myers  Barrel  Company  of 
Oakland,  will  pay  approximately 
$84,000  for  the  drums  "as  is  and 
where  is". 

Some  200,000  of  them  are  at 
various  pointe  in  the  Hawaiian  Is- 
lands and  210,000  have  been  stored 
at  Adak,  Amchitka,  Attu,  Shenya 
and  Whittier,  in  Alaska. 

# ' 

SCRAP  FAMILIAR  SHOP 

The  3,2260-ton  old  Pacific  Coast 
lumber  carrier  "Anna  Schafer", 
now  the  "SS  Tularan",  anchored 
in  Suisun  Bay,  has  been  declared 
surplus  by  the  Navy  and  will  be 
sold  for  scrapping  by  the  U.  S. 
Maritime  Commission.  Competi- 
tive sealed  bids  for  sale  of  the 
vessel  will  be  opened  in  Washing- 
ton on  April  18. 


S.  F.  March  Permits 
Indicate  Boom  Coming 

Construction  permits  issued  by 
the  city  of  San  Francisco  during 
March  were  valued  at  $12,718,603, 
shattering  all  previous  records, 
and  causing  some  quarters  to  fore- 
cast a  building  boom. 

However,  it  must  be  y  realized 
that  some  of  these  pen^its  may 
have  been  applied  for  in-  order  to 
sneak  under  the  Civilian  Produc- 
tion Authority  order  limiting  new 
construction  and  repairs. 

The  March  total  is  nearly  six 
times  that  of  February,  the  high- 
est previous  month. 

Building  inspectors  i  n  d  i  cated 
that  the  total  also  included  pLana 
for  building  hundreds  of  "row 
houses"  and  predicted  that  the 
first  signs  of  the  long-anticipated 
hom-building  boom  may  be  under- 
way. 

# 

AIRLINE  MOVES  HERE 

The  entire  maintenance  facilities 
of  the  United  Air  Lines  are  being 
moved  to  San  Francisco  from  Chi- 
cago. 


SEEK  SWIMMING  POOL 
FOR  ALASKA  CAPITAL 

The  Bureau  of  Community  Fa- 
cilities, FWA,  is  making  funds 
available  for  several  construction 
projects  in  Alaska,  one  of  which 
is  a  swimming  pool. 

In  Seward  an  old  USO  building 
will  be  converted  to  municipal  use, 
and  a  four-classroom  school  will 
receive  improvemente  and  an  ad- 
dition. Work  will  cost  nearly  $60,- 
000. 

In  Juneau,  capitol  city,  a  rec- 
reational structure  is  planned 
which  will  house  a  swimming  pool, 
a  rifle  range,  club  rooms,  n  wwige, 
kitchen,  and  other  facilities,  cost- 
ing over  $200,000. 


PRICE  15  CENTS  PER  COm 

P.  G.  &  L  Campaigns 
Nationally  For  New 
Industries  Here         i 

A  nation-wide  publicity  cam- 
pai^  to  bring  new  industries  and 
business  to  the  Northern  Califor- 
nia area  has  been  launched  by  the 
Pacific  Gas  A  Electric  Co.,  through 
selective  use  of  nationally  known 
magazines,  a  lavishly  printed  fuU^ 
color  brochure,  and  other  adyer<^ 
tising  efforts.  ^ 

Striking  advertisements  in  Time, 
NewswecJc,  Forbes,  The  United 
States  News,  Saturday  Evening 
Post,  and  Wall  Street  Journal,  re- 
produced in  brilliant  color,  tell  the 
story  of  how  investigation  of 
Northern  California's  industrial 
possibilities  can  prove  profitable 
to  Eastern  businepa  firms. 

As  a  result  of  an  independent 
survey  the  P.  G.  4  E.  has  a  com- 
plete source  of  information  for 
the  potential  newcomer. 

A  trained  engineering  staff  has 
been  built  solely  to  help  industrial 
firms  learn  the  facts  about  locating 
here.  The  staff  works  closely  with 
existing  agencies  and  offers  its 
services  at  no  charge. 

Complete  information  on  envir- 
onment, topography,  transporta- 
tion, drainage,  trucking  and  freight 
rates,  and  for  other  essential  in- 
formation is  available. 

Maps,  perspectives,  aerial  photo- 
graphs, graphs  and  charts  has 
been  compiled.  Estimated  cost  of 
establishing  here,  and  cost  of  main- 
taining proposed  equipment  and 
overhead  costs  are  figured  for  the 
prospect. 

The  obvious  advantage  of  the 
excellent  geographical  location  of 
which  Northern  California  offers 
for  both  Western  and  Pacific  mar- 
kets, is  pointed  out. 

Full  information  of  the  program 
to  brin^  new  industries  here  can 
be  obtained  from  the  Pacific  Gas 
ft  Electric  Co.,  San  Fraitcisco  6. 
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EAST  BAY  ARCHTTECrS 
MEET  WEDNESDAY 


Next  meeting  of  the  East  Bay 
Association  of  Architecte  will  be 
Wednesday  at  7:46  p.  m.  in  the 
Leamington  hotel,  Oakland. 

Discussion  of  the  effect  of  GJ. 
priority  on  the  building  industry 
will  be  heard,  in  addition  to  a  re- 
port on  actual  square  foot-cost  of 
recently  completed  resideotial 
bunding  in  this  area. 
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STUCCO 


— hope  I  make  it  to  the  [ 
Mexican    border   before   this   copy  i 
'is  printed?)         '  ^ 


SNAP   TIES  TIMBER   RINGS  CURIAIG   COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete   Constrnction   Specialties  1 

W.  J.  BURKE  &  CO.,  Inc.  I 

7a<>  Bryant  Street      -      Sag  Francisco      .      Phone  GArfield  8768  i 


CimH  Grip  Drir*  Domeh 


TECC 


DoubU  GHp  Spikei 

Timber  Coniiecfors  oncf  Toofs 


TIMKR  ENGINEERING  CO.  OF  CALIFORNIA 

268  Market  SL,  San  Francisco  "HSI  So.  Broadway,  Lo»  Angeles 

P  Res  p«ot  8288 
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Fluorescent  Productt  Co. 


jRiuin  PRinTs 

are    Laboratory   Controiled 
tc    Professional   Painters 
High   Standard* 

iRUJin  PRini  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  (ohf. 
i  Phone:  BErkeley  3440 
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SERVICE 


INTEGRITY 


RESPONSIBILITY 


New  Telephone  Nomber 

DOuglos  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING    MATERIALS 


THE 

BROOKMAN 

COMPANY 


55  MAIN  STREET 
SAN  FRANCISCO  5,  CALIFORNIA 
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Concrete  Cnttii^ 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Took  of  AU  Kinda 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Ptiotw  Mlarton  1636  -  §7SS 
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Sound  Conditioning 

with 

Acousti-Celotex 


WAR  SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 


NBW  6.INCH  I2.GAUSE  STEEL  PIPE 

20.FOOT  LENGTHS  WITH 
QUICK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  UNES 

PRICED  RIGHT— »MMEDIATE  DELIVERY 


For  FuB  Irrfonnation  Contact  Your  Nearost  DmUt 

PACIFIC  PIPE  COMPANY 
S«a  ProacJsc*  or  0«ld—< 

DULIEN  STEEL  PRODUCTS.  INC. 
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STUCCO   CEME 


More  ytir6%  Per  Satk  •  Spreads  iasier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


^  All  grades  and  constructions  includ- 

ing Purple  Strand  {\mproyfe6  Plow  Sie^i),  Form-Set  {pre- 
formed)    end    hethanized    (electrolyfically    zinc-ceoted/ 

BETHLEHEM   PACIFIC 


COAST 


QtTH  FHEM 


STEEL         CORPORATION 

e«Mrol  0«c«s:   San   Franciaco 

Dittrki  Omcm, .  S««ttl«.  Portloi»d.  Lot  Ang*tM,  SoH  Lok*  City 

^*^  HonH .  SMtt<«,  Sow1*»  San  Francisco,  Lot  An«*lM 
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Sisalkroft  Reinforced 
Building  Paper 

POt  CUtlNft  AND  PROTfCnNA  CONCRITI 
SHEATHiN«  AND  COVIRIN«  MATIRIAL 

Tongft  —  Waterproof  —  Wladprooi 

GUNN  CARLE  AND  CO. 


20  POTRIRO  AVI. 
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The  ORIGINAL  Pre-sealed  Insulated  Pipe 


l^of  Mamtenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Fifing  Systems 
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FIRST  PUBLISHED  TODAY 


Highway  Improvements — Humboldt 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  24,  1948, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Humboldt  County,  between  Pat- 
rick's Point  and  Big  Lagoon  (1-Hum- 
1-J),  a  distance  of  about  three  and 
four-tenths  (3.4)  miles  to  be  surfaced 
with  plant-mixed  surfacing  on  Im- 
ported base  material  and  a  seal  ocat 
to  be  applied  to  the  plant-mixed  sur- 
facing. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   -. „.$1.40 

Asphalt  plant  mixer  operator 1.46 

Asphalt  spreading  machine 

operator  .  ,.      - ,,,  ,.  1.76 

Flagman   LOO 

Laborer  1.00 

Motor  grader  operator  1.85 

Oil  distributor  bootman  1,125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) -  2.00 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck  driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  — one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  dVi)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  afe  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  Statea 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  (3kneral 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
prequalified  as  required  by  law.  (See 
.said  Proposal  Requirements  and  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated :  April  5,  1946. 

(Daily  Pacific  Builder) 
(April  6-12-19.  1946) 


of  the  President  of  the  United  Statea 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter  $1,375 

Cement  finisher „.  1,76 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)  1.70 

Concrete  vibrator  operator 1.25 

Flagman  IJOO 

Laborer  1.00 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  exciavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  .. . —  2.00 

Pipe  layer 1,875 

Reinforcing  steel  worker 1.50 

Tractor  driver  1.70 

Truck   driver    (18  cubic  *  yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck   driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  . — 1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
STATE   HIGHWAY   ENGINEER'S 
ESTIMATE 
Item  1.    900  cubic  yards  structure 
excavation. 

Item  2.  10  cubic  yards  Class  "A" 
Portland  cement  concrete  (struc- 
tures). 

Item  3.  24  cubic  yards  Class  "B" 
Portland  cement  concrete  (curbs  and 
gutters). 

Item  4.  12  lineal  feet  12-inch  re- 
inforced concrete  pipe  (standard 
strength). 

Item  5.  744  lineal  feet  18-lnch  re- 
inforced concrete  pipe  (standard 
strength). 

Item  6.  60  lineal  feet  salvaging  ex- 
isting pipe  culvert. 

Item  7.     60  lineal  feet  relaying  sal- 
vaged corrugated  metal  pipe. 
Item  8.    800  pounds  bar  reinforcing 

st6cL 
Item  9.    4  each,  cast  steel  frames 

and  covers.  „,^„,j.a 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
By  F.  W.  HASELWOOD, 
District  Engineer.  Diat.  II. 

Dated:  April  1,  1946.  .     „   .,^     , 

(Dally  Pacific  Builder) 

(April  5-12,  1946) 
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Classifloation 
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proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  EZngl- 
neer.  Public  Worlcs  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  foith  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  Ucensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requireznents  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  April  5,  1946. 
I  (Daily  Pacific  Builder) 

(April  5-12-19,  1946) 

I 


Highway 


I  mprovementv— Humboldt 
County 


Rato  per  hour 

.\sphalt  plant  dryerman  or 

fireman $L40 

Carpenter L125 

Cement  finisher 1.75 

Concrete   mixer   operator   (one 

cubic  yard  capacity  or  leas)-  1.45 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity)  ~—  1-70 

Concrete  vibrator  operator 1.25 

Flagman LOO 

Jackhammer  operator . 1-26 

Laborer  _~—  1.00 

Motor  grader  operator . 1-85 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) .- 2.00 

1.60 

1-65 

1.70 


Reinforcing  steel  worker 
Roller  operator  ... 


No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclficationa. 
Each  bidder  must  be  hcensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  29.  1946. 

(Daily  Pacific  Builder) 

(Mar.  29,  April  5-12,  1946) 

San  Francisco  3-22 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway    Improvement* — Siskiyou 
County  at  Dunsmuir  (ll-Sis-3-A) 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 

Highway    Improvements — Lake  Co. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

■»" 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  1,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordanxie 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows: 

Lake  County,  between  1  and  2  mliee 
south  of  Upper  Lake  (l-Lak-89-E), 
two  bridges  to  be  constructed,  on© 
across  Robinson  Creek  and  the  other 
across  Scott  Creek. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  prov^lons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clasairication  Rate  per  hour 

Carpenter  11.125 

Cement  finisher 1-75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  L70 

Concrete  vibrator  operator 1.25 

Derrick  operator 
Flagman 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worica 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at-  which  time  tliey  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows ; 

Humboldt  County,  between  Loleta 
and  Fields  Landing  (l-Hum-1-G), 
about  four  (4.0)  milea  in  length,  bate 
to  be  reinforced  and  surfaced  with 
plant-mixed   surfacing. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisUons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  ef  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  |L40 

Asphalt  plant  mixer  operator...  1.46 
Asphalt  spreading  machine 

operator    1.76 

Flagman  1.00 

Laborer  - 1.00 

Motor  grader  operator  1.85 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes  1.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.00 

Roller  operator 1-65 

Tractor  driver  1.70 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.6025 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.376 

Truck    driver    (4    cubic    yarda 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)—  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    dH) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch - 


Tractor  driver . — 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14  cubic    ya,rds 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.376 

Truck    driver    (4    cubic    yarda 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (leas  than  4  cubic 

yards  water  level  capacity) —  1.0625 
Any  classification  omitted 

he"rein  not  less  than 1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  iV^)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  ratear  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  Statea 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  thlfC 
contract.  In  case  of  any  inconsj^- 
ency,  the  rates  fixed  by  any  much 
applicable  Federal  order,  wfapther 
liigher  or  lower,  shall  controL  / 

Plans  may  be  seen,  and  fol%ns  of 
proposal,  bonds,  contract,  and  speci- 
lications  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at   the  office  of   the  Dia 


Highway  Improvements 
County 


-Plumas 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   improvement*— LasMn 
T  County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Truck    driver    (4    cubic   yarda 
and  less  than  8  cubic  yarda 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) —  1.0626 
Any  classification  omitted 

herein  not  less  than 1.O0 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    said    flagmen) — one 
and  one -half  (1%)  timea  th«  above 
rates. 

The  rates  o^  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 


Sealed  proposals  will  be  received 
at  the  oHflce  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10.  1946, 
at  which   time  they  will  be  publicly 

opened    aind    read    in    the    Assembly  .,     . ,     .        ..        .  .•         _j  „ 

RVom  of  said  building,  for  repairing  applicaWe  hereto,  of  executive  order. 
State  Highway  In  accordancrVlth  I  of  the  President  of  the  United  States 
the  specifications  therefor,  to  which  !  f °d  ^o  any  modification  th^f  and 
special  reference  is  made,  as  follows:  |   «  any  and  all  lawful  orders  of  the 

Lassen    County,   between   VIewl.nd    P'-f  dent    or    any    other    author^ed 
and      Seoret      Valley      ( I  l-La..73-B).    F^<ie^»  o«><^"  ^^^  agency    insofar  «^ 

about  thlKeen  and  eight-tenth.  (13JI)  |  ^J^J^^^-  .^L?:  ^Pil^^^lL'.n.uJ! 
miles  in  length,  to  be  surfaced   with 


trict  Engineer  of  the  District  in  | 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
EELch  bidder  must  be  Ucensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reseirves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  Mfirch  29.  1946. 

(Daily  Pacific  Builder) 
(Mar.  29,  April  5-12,  1946) 


Highway  Improvements— Siskiyou 
County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  Callforoia,  un- 
til 2  o'clock  p.m.  on  April  24>  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Plumas  County,  across  Hamilton 
Branch,  between  Big  Meadows  Dam 
and  Lassen  County  Line  ( I  l-Plu-S23), 
a  steel  girder  bridge  with  concrete 
deck  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  per  houf^ 

Carpenter  „.$1.60 

Cement  finisher 1.75 

Concrete   mixer   opeirator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Derrick  operator  2.00 

Motor  grader  operator  1.85 


imported  gravel  base  and  piant-mlxed 
surfacing. 

Bids   a.pe   required   for   the   entire 
work  destribed  herein. 

In  accdrdance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertain^  the  genertil  prevailing 
rate  of  wiages  applicable  to  the  work 
to  be  doDle  to  be  as  follows: 
Classifi«a|tion  Rate  per  hour 

Asphalt  plant  drj-erman  or 

fireman  $1.40 

Asphalt  diant  mixer  op>erator.._  1.45 
Asphalt  spreading  machine 

operator    - 1-75 

Flagman 1.00 

Laborer  \ 1.00 

Motor  grfeder  operator  — 1.86 

Oil  distrit)utor  bootman 1.126 

Oiler,  povli-er  shovels  or  cranes^  1.26 


NOTICE  TO  CONTRACTORS 


Sealed    proposals    will    be  received 
at   the   office  of  the   State  Highway 
menf  guards  and  flagmen) — one  and  I  Engineer,    Room    373,    Public    Works 
one-half     (1%)     times    the     above  I  Building,  Sacramento,  California,  un- 


rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed  j  to  be  applied. 


til  2  o'clock  p.m.  on  April  17,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Siskiyou  County,  between  Cougar 
and  Don-it  (11-818-72- B,C),  a  ^dls- 
tance  of  about  '.hirty-one  and  seven- 
tenths  (31.7)  miles  in  length,  seal  coat 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  Red- 
ding, California,  2:(X)  o'clock  P.M.  on 
April  16,  1946,  at  ^hich  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Siskiyou  County,  at  Dunsmuir  (II- 
Sis-3-A),  about  fifteen  -  hundredth* 
(0.15)  mile  In  length,  an  18-Inch  rein- 
forced concrete  pipe  storm  drain  to  be 
installed  and  existing  cross-drains 
connected  thereto. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  imless 
it  is  made  on  a  proposal  foim  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordance  with  the  pro- 
visions aet  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Speclficationa 
EUich  bid  must  be  accompanied  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
S^  Public  Works  does  not,  expreasly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  herein 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 


1.00 
1.25 


2.00 
1.00 

Jackhammer  operator  126 

Laborer  

Oiler,  power  shovels  or  cranes.. 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard)  2.00 

Painter    (brush)   ^^ 

Painter  (spray)  1-66 

Pile  driver  holstman  or 
operator    f-^ 

Pile  driver  man  ^-o? 

Reinforcing  steel  worker 1.W 

Roller  operator 


1.66 

1.76 
1.70 


Strvctural  steel  worker 

Tractor  driver  - — ^--— 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck  driver   (14    cubic   yarda 
and  less  than  18  cubic  yards 

water  level  capacity)  ~^-  i.4i7» 

Truck    driver    (8    cubic    yarda 
and  less  than  14  cubic  yarda 
water  level  capacity)    — ------  1570 

Truck    driver    (4    cubic    yarda 
and  less  than  8  cubic  yarda 

water  level  capacity) -~  LISTS 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  10625 
Any  classification  omitted 

herein  not  less  than -_---.  1.W 

Overtime  — one    and    one-half    (1%; 

times  the  above  rates. 
Sundays  and  hoUdays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
aoDllcable  hereto,  of  execuUve  orders 
of  the  President  of  the  United  Statea 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President    or    any   other    authorized 
Federal  officer  or  agency.  Insofar  aa 
the  same  may  be  applicable  to  thia 
contract   In    case  of  any   tncooalat- 
ency,  the   ratea   fixed  by   any   auch 
applicable    Federal    order,    whether 
higher  or  lower,  shall  controL 
Plana  may  be  seen,  and  forma  of 


by   any  such   applicable   Federal   or 
der,  whether  higher   or  lower,   shall 
eontrol. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
oMlce  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In   San  Francisco. 

No  bid  will  be  considered  vmless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accorxJance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  aa  required  by 
law  (See  said  Proposal  Require- 
ments   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  22,  1946. 

(Dally  Pacific  Builder) 
(Mar.  22-29,  April  5,  1946) 


Highway   I  mprovement»— Mendocino 
County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Bids    are    required   for    the    entire 
work  described  herein. 

In  accordan'^e  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   _ $1.40 

Flagman  , 1.00 

Laborer  { 1.00 

Oil  distributor  bootman  1.25 

Oiler,  power  shovels  or  cianes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type     controls     (over 

one  cubic  yard)  ^ 2.00 

Roller  operator  _..~~ 1.66 

Tractor  driver  LTO 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  L5625 
Truck  driver   (14  cubic   j-arda 
and  less  than  18  cubic  yarda 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1375 

Truck    driver    (4    cubic    yai^la 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1876 

Truck  driver  (leas  than  4  cubic 

yards  water  level  capacity).—  1.0825 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  ratea 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 


Sealed  proposals  will  be  rec^ved 
at  the  office  of  the  State  Highway  ,  specified  are  subject  to'  the  effect,  if 
Engineer,  Room  373,  Public  Works  applicable  hereto  of  executive  orders 
Building,  Sacramento,  California,  un-  of  the  President  of  the  United  States  j  in  San  Franclaca 
til  2  o'clock  p.m.  on  April  24,  1946,  and  to  any  modification  thereof  and 
at  which  time  they  will  be  publicly  to  any  and  all  la-»-fiil  onlera  of  the 
opened  and  read  In  the  Aaaembly  President  or  any  other  authorlaed 
Room  of  said  building,  for  construct-  i  Federal  officer  or  agency,  Insofar  aa 
ing    State    Highway    In    accordance    the  same  may  be  applicable   to   thla 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic  yard)  2.00 

Painter  (brush)  - 1.25 

Painter  (spray)  — .  1.50 

Reinforcing  steel  worker  1.50 

Roller  operator „ 1.65 

Structural  steel  worker L.  1.75 

Tractor  driver  1.70 

Truck    driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic   yarda 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Pile  driver  man  —  1.86 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Jackhammer  operator  1.25 

Oiler,  power  shovels  or  cranes..  1.26 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)   1.1875 

T?-uck  driver  (less  than  4  cubic 
yards  water  level  capacity)...  1.0625 

Unskilled  Labor 

Flagman  1.00 

Laborer  1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

Tl\e  minimum  wage  paid  to  all 
fikilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
SI. 25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
.skilled  labor,  for  which  lates  are  not 
.shown  above,  shall  be  not  less  than 
$1  00  per  hour. 
Over-^aae  —  one    and    one-half     (1%) 

times  the  above  rates. 
.Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  amy  other  authorized 
Federal  officer  or  agency,  Insofar  aa 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  contirol. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
I  whole  or  in  i>art  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  stautes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regai*ding  the  use  of  donaestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontiacting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Eng^ineers  at  Los  Angeles  and  San 
Franclaco,  at  the  office  of  the  Dla- 
trict  Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  AjBSOclated  General  Contractora 


Operator  of  power  ahovel  or 
other  etxcavatlng  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator,  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cul^ic  yard) 2.00 

Roller  operator 1-66 

Tractor  driver  -.-  1.70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   diflver    (14   cubic   yarda 
and  leajs  than  18  cubic  yards 

water  level  capacity)  1.4375 

'Truck    driver    (8    cubic    yards 
and  lesis  than  14  cubic  yarda 

water  lievel  capacity)  1.875 

Truck    driver    (4    cubic    yards 
and  le.4s   than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  drtiver  (less  than  4  cubic 

yards  >ater  level  capacity)....  1.0625 
Ariy  clasfeification  omitted 

herein  not  less  than 1.00 

Overtime!  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men|    jhiards    and    flagmen)— one 
and  on|e-half  (1%)  times  the  above 
rates,   i 

The  rakes  of  wages,  including  over- 
time, hoKlday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicablie  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  a)ny  modification  thereof  and 
to  any  And  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  aa 
the  same  may  be  applicable  to  thla 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  auch 
applicable  Federal  order,  whether 
higher  of  lower,  shall  controL 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
ficationB  may  be  obtained  at  the 
office  ol!  the  State  Highway  Engi- 
neer, Pulblic  Worka  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
E^nglneers  at  Los  Angeles  and  San 
Franclscio,  at  the  office  of  the  Dis- 
trict Eitigineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  officte  of  the  Associated  General 
Contractors  in  San  Franclaco. 

No  bid  will  be  considered  unlesa 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions Of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Elach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
fSee  said  Propcsal  Requirements  euad 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  J^arch  22,  1946. 

(Dally  Pacific  Builder) 
]         (Mar.  22-29.  April  5.  1946) 


contract.  In  case  of  any  Inconsiat- 
ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  S«ui  Francisco. 

No  bid  will  be  considered  unlan 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
IS  mad»  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclficationa 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirementa  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves   the   right  to   reject  any  or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  ftlghway  Engineer.  • 
Dated  March  22,  1946. 

(Dally  Pacific  Builder) 
(Mar.  22-29,  April  5,  1946) 


Highway  Improvementa-^ontra 
Costa  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKt 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   Improvement*— Siskiyou 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


with  the  specifications  therefor,  to 
which  8i>ecial  reference  la  made,  aa 
f  ollowa : 

Mendocino  County,  at  Slick  Rook 
Creek,  about  five  and  six-tenths  milea 
south  of  Point  Arena  (l-Men-56-A), 
about  one  (1)  mile  In  length  to  be 
graded  and  imported  baa*  material 
placed. 

Bid  a  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  proviaiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  haa 
ascertained  the  general  prerailing 
rate  of  wagea  applicable  to  th«  work 
to  be  done  to  be  aa  f ollowa: 


contract  In  case  of  any  Inconaiat- 
ency,  the  ratea  fixed  by  any  auch 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  fonna  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  WorlLS  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  Dlatrict 
Engineers  at  Loa  Angeled  and  San 
Francisco,  at  the  office  of  the  Dla- 
trict E^ngineer  of  the  Dlatrict  in 
which  the  work  is  altuated.  and  at 
the  office  of  the  Aaaodated  Oenarml 
Contractors  in  San  Frandaeo. 


No  bid  will  be  considered  xmleaa 
it  la  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications, 
Eiach  bidder  must  be  licensed  and 
also  prequalified  aa  required  by  law. 
(See  said  Propoaal  Requirementa  and 
Conditiona) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY. 
StaU  Hii^way  EIngineer. 
Dated  March  29  19*6 

maUy  Padfle  Bandar) 
(Mar.  29,  April  5-12.  IMC) 


Sealed  proposals  will  be  received 
at  the  Office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Aaaembly 
Room  of  said  building,  for  repairing 
State  highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Siskiyou  County,  between  Shaata 
River  and  Gazelle  (ll-Sls-S-B),  about 
seven  and  eight-tenths  (7.8)  mile*  in 
length  to  be  surfaced  with  plant- 
mixed  surfacing. 

Bids    are    required    for  the    entire 

work  described  herein.  

STATE   HIGHWAY  ENGINEER'S 
ESTIMATE 

The  Sitate  will  furnish  560  tons  of 
mineral  aggregrate  and  38  tons  of 
paving  asphalt  for  use  in  plant-mixed 
surfa^nig  as  more  explicitly  set  forth 
in  the  slpecial  provisions. 

In  ifcfordance  with  the  proviaiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Woriis  haa 
ascertaihed  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
^lasslfleatlon  R«t*  per  hour 

Asphalt  plant  dryerman  or 

fireman ♦^*" 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  378,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Aaaembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  acoordanca 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  aa 
follows : 

Contra  Costa  County  portions  be- 
tween Pittsburg  and  4  mllaa  east  of 
Brentwood  (IV-C.C-75-C,D),  about 
ten  and  one-tenth  (10.1)  mile*  In 
length,  shoulders  to  be  widened  with 
imported  borrow  and  surfaced  with 
plant-mixed  surfacing  and  penetra- 
tion treatment  and  a  bridge  to  b* 
widened. 

Bids  are  required  for  the  entir* 
work  described  herein. 

In  accordance  with  the  provlaloiui 
of  Section  1770  of  the  Labor  Cod«, 
the  Department  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rate  of  wagea  applicable  to  the  wortt 
to  be  done  to  be  aa  foUowa: 

Classification  Rat*  per  hour 

Asphalt  plant  dryerman  or 
fireman  . 41-*0 


Asphalt  plant  mixer  operator.. 
Asphalt  spreading  machine 

operator    

Carpenter 


1.46 

L76 
LOO 

L76 


Asphalt  plant  mixer  operator- 
Asphalt  spreading  machine 

operalor 

Flagmajb 

Laborer  

Motor  grader  operator 
Oil  distributor  bootman 


L45 

1.T5 
LOO 
LOO 
L86 

_    L125 

Oiier,  power  shovels  or  cranea-  1.25 
Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  L86 
Operator  of  e  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2-00 

Roller  Operator  — .. !-• 

Tractor  driver  : 1-TO 


Truck  driver  (IB  cubic  yarda 
water  level  capacity  or  more)  L6625 

Truck  driver  (14  cubic  yarda 
and  l«*a  than  18  cubic  yarda 
water  level  capacity)  L4S7S 

Truck  driver  (8  cable  yarda 
and  leaa  than  14  ooMc  yarda 
waUr  level  capacity) Lt7»   | 


Cement   finisher 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  leaa)..  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  1.70 

Concrete  vibrator  operator L28 

Flagman  _ 1 L08JB 

Jackhammer  operator L26 

Laborer    LOOi 

Motor  grader  operator 1.86 

Oiler,  power  shovels  or  cranea.  1.40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic  yard)  2J6 

Reinforcing  steel  worker 

Roller  operator 

Tractor  driver 

Truck    driver    (8   cubic    yards 

water  level  capacity  or  more)  L728 
Truck    driver    (6    cubic    yarda 
and  less  than  8  cubic  yarda 

water  level  capaxjlty)  1J78 

Truck    driver    (4    cubic    yarda 
and  less  than  6  cubic  yarda 

water  level  capacity) L2626 

Truck  driver  (leaa  than  4  cubic 

yards  water  level  capacity)—  1.16 
Ally  classification  omitted 

herein  not  less  than L0625 

Overtime  —  one    and    one-half    dH) 

times  the  above  ratea. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rate*. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rate*,  abor* 
specified  are  subject  to  the  effect,  if 
applicable  hwreto,  of  executive  order* 
of  the  President  of  the  United  Stat** 
and  to  any  modification  thereof  an^ 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorl«*d 
Federal  officer  or  agency,  insofar  aa 
the  same  may  be  applicable  to  thi* 
contract.  In  case  of  any  inconalat- 
encv.  the  ratea  fixed  by  any  aucb 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forme  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  th* 
office  of  the  State  Highway  Bngl- 
neer,  PubUc  Worka  Buildhig,  Sacra- 
mento, California,  and  they  may  b* 
seen  at  the  offices  of  the  Dlatrict 
Engineers  at  Loa  Angelea  and  Bmn 
Francisco,  at  the  office  of  the  Dla- 
trict Ehigineer  of  the  Dlatrict  m 
which  the  work  la  alttiated,  and  at 
the  otfice  of  the  Aaaoclated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unlaw 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  jwo- 
vislons  of  the  I>ropo*al  Requlr«n*ttt« 
and  Conditiona  aet  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcatloi^ 
Each  bidder  muat  be  licenaed  and 
aiao  prequalified  aa  required  by  law 
(see  said  Propoaal  Requirement*  and 
Conditk)iia). 

The  Department  of  Public  Worka 
naervea  the  right  to  reject  any  or  all 

bida.  

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

O.  T.  McCOY, 

State  Hifhway  Engineer. 

DatMl  March  S.  1946.  ^    ^ 

<Dally  pMlflc  Buildar) 

(Mar.  22-29,  April  6»  194€) 
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DAILY     PACIFIC     Rllll  ngg 


Pasco  Acreage  First  To  Benefit  By 
Colnmbia  Basin  Reclamation  Project 

Settlement  of  400,000  acres,  equivalent  to  6,600  irrigated  farma, 
w  the  goal  set  by  the  Bareau  of  Reclamation  for  the  Columbia  Basin 
^oject  by  1950-51,  Assistant  Reclamation  Commissioner  William  E. 

Wame  announced  last  week  dur- 


PASE5 


ing  a  twoday  conference  with  Bu 
reau  officials  from  Washington, 
D.  C.,  and  the  Pacific  Northwest. 
To  reach  this  objective,  Wame 
said,  approximately  |75,000,000 
will  be  needed  for  construction 
during  the  fiscal  year  1948,  which 
Jefijfis  July  1,  1947,  and  another 
♦75,000,000  during  the  fiscal  year 
1949.  He  eetimated  that  7,000 
men  may  be  employed  in  the  Bu- 
reau's building  program  by  the 
summer  of  1947.  By  midsummer 
this  year,  he  added,  the  total  may 
be  2,000. 

The  Assistant  Commissioner  de- 
scribed Ephrata,  Wash.,  as  the  hub 
of  the  project's  multi-million-dol- 
lar construction  program  and  an- 
nounced that  a  modem  headquar- 
ters building,  costing  more  than 
$200,000,  will  be  built  there.  Bids 
will  be  called  in  a  few  months. 
Several  other  structures  will  be 
built  there  to  store  equipment,  re- 
pair trucks  and  automobiles,  and 
house  a  concrete  -  testing  labora- 
tory. 

In  outlining  the  Bureau's  plans 
for  the  biggest  construction  job 
ever  a  1 1  e  m  n  t  e  d  in  the  Pacific 
Northwest,  Wame  cautioned  that 
it  will  not  be  advantageous  for 
settlers  to  rush  to  the  area  to  pur- 
chase land. 

"We  believe  there  will  be  suffi- 
cient land,  at  appraised  dry-land 
fic^nres.  available  for  qualified  set- 


west  of  Pasco,  near  the  southerly 
end  of  the  project.  Water  will  be 
provided  for  about  6,000  acres  in 
that  region  by  next  summer  if 
pumping  equipment  and  mptors 
can  be  obtained  on  schedule.  The 
pumping  plant  would  draw  water 
from  the  Columbia  River  and  send 
it  through  approximately  18  miles 
of  canals. 

The  Pasco  development,  accord- 
ing to  Irrigation  Engineer  H.  A. 
Parker,  will  be  divided  into  80  fam- 
ily-size farms  ranging  from  45  to 
160  acres.  Smaller  farms  will  con- 
sist mostly  of  Class  I  land,  which 
is  rated  the  best.  Larger  farms 
will  have  larger  proportions  of 
Class  II  and  Class  III  land,  not  as 
productive  as  Class  I,  but  wholly 
suited  to  irrigation  farming. 

In  preparing  for  the  settlement 
program,  the  Bureau  has  named 
W.  W.  Johnston,  now  assistant  re- 
gional director  at  Boise,  to  super- 
vise land  -  development  activities. 
Johnston,  who  spent  several  years 
on  the  project  on  land  classifica- 
tion studies,  will  have  his  head- 
quarters here  as  a  member  of 
Parker's  staff. 

Columbia  Basin  Project  officials 
informed  Warne  at  the  conference 
here  that  signing  of  recordable 
contracts  by  landowners  is  speed- 
ing up  as  the  April  9  deadline 
nears.  The  contracts  guarantee  de- 
livery of  irripration  water  to  nrw 


Ratchet  Drill-Driver  is  announced 
by  Techtmann  Industries,  714  W. 
Wisconsin  Ave.,  Milwaukee  1,  Wis., 
national  distributors,  manufactur- 
ed by  the  Liberty  Tool  &  Machine 
company. 

Designed  for  drilling  studs  and 
joists  or  restricted  spaces  in  build- 
ings or  other  structures,  this  tool 
gives  positive  feed  at  each  turn 
of  the  drill  bit.  The  compact  head 
allows  centering  of  holes  within 
1%-inch  of  the  nearest  obstruc- 
tion. Any  standard  wood  bid  can 
tion.  Any  standard  wood  bit  can 
with  an  adapter  chuck. 

The  thrust  of  the  lead  screw  is 
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Simplified  Practice 
For  Brass  Plumbing 

Two  closely  related  simplifica- 
tion programs  for  plumbing  brass 
goods  are  now  being  developed 
through  the  procedure  of  the  Di- 
vision of  Simplified  Practice  of 
the  National  Bureau  of  Standards, 
according  to  the  Department  of 
Commerce. 

One  program  proposes  a  list  of 
stock  types  and  sizes  of  plumbing 
fixture  fittings  and  trim  for  hous- 
ing. The  other  is  a  proposed  re- 
vision of  Simplified  Practice  Rec- 
ommendation R21  —  Brass  Lava- 
tory and  Sink  Traps — which  was 
initially   promulgated    in    1924. 

When  the  war  made^it  neces- 
sary to  conserve  the  scarce  ma- 
terials of  which  these  products 
are  made  the  War  Production 
Board  by  mandatory  order  estab- 
lished certain  limitations  on  their 
manufacture.  While  these  limita- 
tions were  still  in  force  a  study 
was  begun  of  the  possibility  of 
voluntary  simplification  for  the 
postwar   period 

Looking  forward  to  the  time 
when  the  mandatory  restrictions 
would  be  revoked  and  normal 
peacetime  production  resumed, 
there  was  the  prospect  of  return- 
ing to  the  manufacture  and  stock- 
ing of  a  great  variety  of  items, 
many  of  which  are  duplications  so 
far  as  function  is  concerned.  There 
was  also  the  prospect  that  the 
anticipated  postwar  boom  in  the 
construction  industry  will  require 
the  utmost  efficiency  in  the  manu- 
facture, distribution  and  use  of 
these  products. 

The  programs  are  sponsored  by 
a  committee  of  manufacturers 
that  is  endeavoring  to  establish 
as  standards  of  practice  lists  of 
those  items  which  will  adequately 
serve  normal  requirements  now 
that  mandatory  restrictions  have 
been  revoked. 

It  is  pointed  out  that  support 
of  these  programs  by  all  segments 
of  the  industry  will  aid  materially 
in  meeting  effectively  the  postwar 
demand  for  goods  in  these  im- 
portant categories. 

Mimeographed  copies  of  the  pro- 
grams are  available  for  approval, 
comment  or  both,  and  may  be  ob- 
tained on  request  from  the  Divi- 
sion of  Simplified  Practice,  Na- 
tional Bureau  of  Standards,  Wash- 
ington 25,  D.  C. 


by  a  solid  shaft.  Large  wearing 
surfaces  hardened  to  a  depth  of 
.010-inch  insure  long  service  under 
severe  conditions.  If  necessary, 
any  part  can  be  readily  replaced. 
The  ratchet  is  fully  enclosed  in 
a  strong,  semi-steel  head,  provid- 
ing protection  against  dirt.  A  long 
lead  screw  in  combination  with  1-, 
2-,  and  8-inch  extensions  allows 
use  of  the  Ratchet  Drill-Driver 
over  a  wide  range  of  dimensions. 
In  actual  use,  holes  up  to  3-inch 
diameter  have  been  drilled  with- 
out difficulty. 

Although  intended  primarily  for 
use  on  wood  members,  steel  plates 
or  beams  can  also  be  drilled  by 
reducing  the  feed,  which  can  be 
done  by  revolving  the  lead  nut  in 
the  same  direction  as  the  drill. 


Wire  Rope  Life 
Prolonged  by  War 
Developments 

A  series  of  bulletins  issued  by 
the  National  Bureau  of  Standards 
during  the  war  years,  designed  to 
prolong  the  life  of  wire  elevator 
rope,  mechanical  safety  appliances 
and  the  like,  contributed  substan- 
tially to  the  conversion  of  scarce 
metal  and  to  keeping  vitally  need- 
ed vertical  transportation  in  op- 
eration, according  to  the  Depart- 
ment of  Commerce. 

These  publications,  known  as 
National  Bureau  of  Standards  Cir- 
culars C441  to  C444,  were  pre- 
pared in  close  cooperation  with  the 
Executive  Committee  of  the  Amer- 
ican Standards  Association  Sec- 
tional Committee  for  a  Safety  Code 
for  Elevators.  Dumbwaiters  and 
Escalators. 

Specifically,  the  bulletins  dealt 
with  "Elevator  Wire  Rope  Main- 
tenance," "Maintenance  of  Eleva- 
tor Mechanical  Safety  Appliances", 
"Maintenance  of  Elevator  Hoist- 
way  and  Car  Enclosures  and 
Equipment",  and  "Maintenance  of 
Elevator  Hoisting  Machines  and 
Brakes." 

Wire  elevator  ropes  must  be  re- 
placed periodically.  When  the  wire 
rope  bulletin  was  issued  in  De- 
cember 1942  the  material  situation 
was  such  that  considerable  diffi- 
culty existed  in  securing  replace- 
ments. The  bulletin  covered  items 
affecting  rope  life,  which  includes 
lack  of  lubrication,  unequal  ten- 
sions, misalignment  of  sheaves, 
lack  of  maintenance  of  sheave 
grooving,  poor  brake  setting,  un- 
duly high  peaks  of  acceleration 
and  retardation  and  changes  in 
top  and  bottom  hoistway  clear- 
ances. It  discussed  methods  of 
checking  and  correcting  these  par- 
ticular items  and  suggested  that 
rope  life  might  be  extended  fur- 
ther by  decreasing  elevator  serv- 
ice where  possible  either  by  run- 
ing  fewer  cars,  by  establishing 
skip  stops,  or  by  similar  methods. 

Other  bulletins  in  the  series  were 
equally  comprehensive  in  cover- 
age, all  designed  to  help  prolong 
the  safe  life  of  equipment,  to  re- 
duce the  need  for  scarce  replace- 
ment parts,  thus  making  a  major 
contribution  to  the  war  effort 
while  keeping  the  elevators  run- 
ling. 

# 

Idaho  Projects  To 
Set  Federal  Funds 


The  University  of  Idaho  has 
)een  advanced  $18,960  by  the  Fed- 
;ral  Works  Agency  to  finance  the 
>reparation  of  plans  and  specifica- 
ions  for  a  laboratory  and  class- 
•oom  building  at  Moscow.  The 
itructure,  to  cost  an  estimated 
[594,900,  is  to  provide  facilities 
'or  research  and  instruction  in 
igriculture. 

This  was  among  advances  made 
;o  finance  plans  and  specifications 
for  school,  water  and  sewer  con- 
struction in  two  Idaho  commxini- 
;ies  and  at  Deer  Lodge,  Montana. 
The  funds  will  be  made  available 
^^^^hrough  the  Bureau  of  Commun- 
— ^ty  Facilities,  FWA,  of  which  Geo. 
H.  Field  is  Commissioner,  and  are 
to  be  repaid,  without  interest,  when 
construction  is  began. 

The  list:  .^ 


Giant  Gate  Contract  For  Keswkk 
Dam  Awarded  To  Denver  Finn 

rer.1.  .ng  «f»  '"  K«wi.k  D.„  «  ,h.  c*ntr.l  Valley  R^l.lLtten 
Project  h«  ""O"  "«rt«J  t.  the  America  Bridge  company.  D«,Ter. 

resultmg  m  a  net  delivered  cost 
of  $217,310,  Commissioner  of  Rec- 
lamation Michael  W.  Straus  in- 
formed Secretary  of  the  Interior 
J.  A.  Krug  today. 

Straus  said  the  giant  gates  will 
be  installed  in  the  spillway  at  the 
Keswick  Dam  and  will  be  used  to 
regulate  the  amount  of  water  dis- 
charged over  the  spillway,  liie 
gates,  counterweighted  and  raised 
or  lowered  by  motor-driven  hoists, 
will  be  operated  only  at  infrequent 
intervals  to  regulate  the  water 
level  of  the  reservoir  or  to  dissi- 
pate flood  flows  over  the  spillway. 

The  Keswick  gates  will  be  com- 
parable to  the  largest  of  this  type 
installed  on  any  dam  designed  by 
the  Bureau  of  Reclamation. 

Keswick  Dam,  which  forms  an 
afterbay  for  Shasta  Dam,  key  fea- 
ture of  the  Central  Valley  Proj- 
ect, is  almost  complete.  War-de- 
ferred work  such  as  concrete  place- 
ment in  the  spillway  section  of 
the  dam,  closure  of  the  present 
passageway  provided  in  the  dam 
for  the  Redding  to  Coran  branch 
railroad,  and  installation  of  spill- 
way   gates,    hoists   and    miscella- 


BUILDERADS 


For  Construction  Equipment,  Rentals,  Sales 


neous    equipment    remMn    to    be 
completed,  Straus  said. 

The  power  plant  structure  at 
Keswick  is  ready  for  installation 
of  three  25,000-kilowatt  generator 
units  now  being  manufactured  un- 
der contract  with  an  eastern  firm. 
Keswick  Dam,  in  addition  to  reg- 
ulating fluctuations  in  releases  of 
water  from  Shasta  Dam  and  pro- 
viding for  generation  of  hydro- 
electric power,  provides  a  barrier 
and  trap  from  which  migratory 
fish  may  be  removed  and  trans- 
ported to  other  points. 

DESIGN  QUONSET  HUT 
FOR  OFFICE  SPACE 

To  accommodate  increased  activ- 
ities in  the  Quonset  hut  business, 
the  Kraftile  company,  Niles,  has 
started  erection  of  an  ofBce  addi- 
tion made  from  a  "Quonset  20"  to 
demonstrate  the  possibilities  of 
this  tjrpe  of  construction. 

The  hut  will  be  set  upon  a  30- 
foot  brick  wall,  and  incorporated 
into  the  present  structure  by  means 
of  a  brick  and  plate  glass  front. 


COMET  SAWS 


Va  to  10  H.  p. 


C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  •  SNAP  TIES  •  SCREED 

SUPPORTS    ■    COLUMN    CLAMPS 

SHORES  -  RAWL  PLUGS  •  STAR  DRILLS 

ELECTRIC    HAMMERS    -    ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.  16th  St,  Oakland,  Calif. 
TEmpIebar  1405 

24-HOUR  PHONE  SERVICE 


IDAHO:  University  of  Idaho, 
laboratory  and  classroom  building 
at  Moscow  for  research  and  in- 
struction in  agriculture,  estimated 
cost,  $594,900,  Federal  advance, 
$18(,960;  New  Meadows  (two  ad- 
vances), complete  waterworks  sys- 
tem, including  source,  $15,000  and 
$450;  complete  sanitary  sewerage 
system,  including  treatment  plant, 
$35,000  and  $1,20C. 

MONTANA:  Deer  Lodge,  devel- 
opment of  wells  for  additional  wa- 
ter supply,  estimated  cost  $64,370, 
Federal  advance  $1,568. 


NEW 
MASTER  GASOUNE  BACKFILL  TAMPER 


-Compacts  Earth  Ffll- 
Compacts  &  Bonds  Asphalt 

and  Black  Top  Patches 
Compacts  and  Levds  Sods 
-Works  m  Narrow  Ditches- 


KERR  EQUIPMENT  COMPANY 


Corner  of  Natoma 
SAN   FRANCISCO 
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GEORGE  M.  PHILPOTT  CO. 

BRYANT  bet.  9th  and  10th  STS.,  S.  F. 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    -    GADS 

V-BELTS 
WIRE    ROPE   AND   FITTINGS 
BALL  9l  ROLLER  BeAriNGS 

■#fl£R>i.ck  5475 


ACME     SWING     SAW...  Junior  Size 


Dealer  . 


PORTABLE  CONTRACTORS  SAW 

Skid  Saws  Without  Wheels 

EDWARD  R.  BACON  CO.,  17th  at  FOLSOM  STS 
SAN  FRANCISCO 


FOR  RENT  BY  wEMco 


Electric  Table  Saw$  •   Band  Saws  •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

sales!    •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  Street    ^,^^^  Ph.  MArket  1651 


H 


Saw  &  Tool  Co. 


aven  oaw  a  i  ooi 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

1/2  to  15  H.  p. 

fOR 

WOOD  I*    METAL    •    STONE 

SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    *    Drills    *    Sanders 
STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  Drills,  Screwdrivers,  Metal  Shears 
BOICE- CRANE  &  DURO 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 

Large  Stock  on  Hand  for  Immediate  Delivery 

• 

SALES    •    RENTALS    •    REPAIRS 

PERSONAL  SERVICE  «  24  HOURS  A  DAY  DURING  EMERGENCY 
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SAN  FRANCISCO' 
1072-1076   Howard  Street 

HEmtock  6212 


OAKLAND 
950  East  14th  Street 

GLencourf  3742 


AVING 


B 
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A  complete  line  of  air  compressors,  air  toob,  and 
other  construction  equipment  is  immediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Company. 
You  will  find  equipment  at  Wemco  in  exactly  the 
right  sizes  for  every  job. 


Wemca  Se^4Mce  Saoe4>  you  MoHe4f' 


AUTHORIZED  DISTRIBUTORS  CHICAGO  PNEUMATIC  TOOL  COMPANY  air  compressors  and  air  tools 


WESTERN   MACHINERY   COMPA 


.''60  FOISOM  STREET    SANF8A^CISCO    CAl!fCK\« 
lELEPHONt    EA.B8COK  4!6.' 


'Htxi-ONE     iACKAMtNl 


a  COMPRESSOR 

IFROM  BACON! 

The  right  size  compressor— the 
air  tools  you  need— in  first  class 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 


BUILDERADS   SELL   AND   RENT  CONSTRUCTION   EQUIPMENT 
WHEN    COWMUNiCATlfm     WITH    ABOVE     ADVERTltERS 
PLEASE  MENTION  DAILY  PACIFIC   BUILDEP 
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DAILY     PACIFIC    lUILDER 


FRIDAY,  APRIL  5,  1944 


^nVAMCE^ONSTRUCTlON^REPORTS 

*M»*^    ^    M^M^    ^^^1^^ ■ ^j^^  ••   ?  Dl  AMC  riN   Fll 

»■ "■ '  ^~__ I       ._„  TMMtrict     An.n..»   T>i««llL    Sonoma;    TO  START  CONSTRUCTION |  rLAniJ     Vll     T IJ 


DAILY  PACIFIC  BUILDER 

(Estabii»h«d  I**)  ..  .i^  ^ 

IMU^  E.wy  ■.".!"«,  Excirt  8.tuX.y.  Sundw  mn*  L.OI  Hrtfctay« 

DAILY  PAOIFie  BmLDER  U  «5«  PXr.eT.'JSSSg'TS^  "" 

eml  circulation  a«  deftned  *>y^^*  A"^™**^ 
Court  of  San  Franclaco  County. 

' ..  .  T„iv  *>'    1907   at  the  post  oflice 

altered  aa  Seoond-Class  »°f "^^^-^^^j/ ?..   Act'  of  March   3.  1879 
it  San  Francisco.  California,  under  the  Act  oi 

^ARK-RATH  PRIKHNG  A  l^JBUSf^  -• 

Under  a  nMMf  em«rt  mgftmmA  wilfc 
F.  W.  DODGE  CORTORA-nO^^  ^ 

G.  E.  McGAVRAN.  Edlt.r  J-  E-  ODGERIJ.  Aa  -^ 

465  Te-th  St..  San  FrancUco  3  TaLi  MAfkit  7110 


Cisco 
Plans  by  Owner. 
L«w  Bidder— M.  J.  McGulre  and  M. 

Hester,  796  66th  Avenue,  Oakland, 

13.325. 

Other  bidders  were: 

J.   A.    Bryant,   Vallejo _ »6,474 

Monterey  County  Plbg.  Co., 

Oakland    ■ 6,760 


&-10— EDUCATIONAL 
BUILDINGS 


4/5/46 
District,    August  Pinelll.    Sonoma;!  TO  START  CONSTRUCTION 
August  Sebastianl,   E.   4th   St,   So-    GI^SS  WAI^HOUSE      Cost  ^OUO 
noSa;  C.  A.  Wilson.  Sonoma;  Mar-    SACRAMENTO.  Calif.  1901  T  St. 
ian  Grin  Bak«°^«el  Shiinsky.  ;  Construction  of  glass  warehouse,  ma 

Architect-Not  selected.  ^    !      «o°^' ^°™P^\^rTf^  GIrm   Ca 

The  new  board  will  meet  soon  to    Owner-Cobbledldc-IDbbe  GUm    Ca. 

investigate  sites  for  the  proposed  new        Washington  at  3rd  St.  0^^°: 
hospital  building.  contractor -Campbell     ConstrucUon  j 

___^__^  Co.,  800  R  St. 


The   ftollewlng    list    of    plan,    and    .peel fl cation,    for    «>7*;"«J*»J 

project,  are  now  av.Habl.  for  In.pectlon  at  the  office  of  daiut 

Pacific  builder,  465  Tenth  street,  San   Franct^>o. 


Work 


Location 


BM  Opening  Date 
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NEWS  INDEX 


For  convenient  reference,  new. 
reports  In  thi.  section  are  classi- 
fied as  follows: 


Commercial  BIdgs. 
Educational   Btdg* 

Hospitals     — — 

Industrial    BIdgs. 


1-  ■ 

9-10 

11 

12-13 

14-17 

18-19 


1 


Public   Buildings   — — 

RaMglous  Buildings  „---. 

Social,  Recreational  BIdgs.  20-^ 

KMidentlal    Buildings   2Z-|o 

Transportation   BIdgs. ^ 

Miscellaneous  BWgs. w-'" 
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WORK  UNDER  WAY  .««,«^ 

ADDITION  Est.  Cost  $30,000 

SAN  RAFAEL,  Marin  County,  Calif. 

Tiburon  Wye. 
Addition    to    tavern    to    Include    L.- 
shaped  bar  extending  34  ft.,  char- 
coal burner  in  open  fireplace,  new 
dining    room    to    accommodate    75 


,4/5/46  » 

ARCHITECT  SELECTED 
'addition  to  SCHOOL 
PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Walter  Hays  School 
Addition  of  six  classrooms  to  Walter 

Hays  School. 
Owner— Palo  Alto  Unified  School  Dis- 
trict Board  of  Education.  Palo  Alto. 
Architect— Birge   M.   Clark,   310   Unl- 
1     versity  Ave..  Palo  Alto. 

4/5/46  ••     » 

NO  BIDS  RECEIVED 

SCHOOL  addition 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Lincoln  and  Jefferson  Sts. 

Additions  and  alterations  to  Hazel- 
ton  Elementary  School,  Including 
cafeteria  and  kitchen,  public  play 
yard,  classroom,  library  and  office. 

Owner— Board    of   Education.   Stock- 
ton Unified  School  District.  Admin- 
istration Bldg..  Stockton. 
Architect— J.  U.  Clowdsley,  Exchange 
Bldg.,  Stockton. 


'4/5/46 
i CONTRACT    AWARDED 
1  WHOLESALE  BLDG.       Cost,  $16,000 
-r«  '  SAN   JOSE,  Santa  Clara  Co.,  Calil 
^  .  Construction  of  one- story  reinforced 
}      concrete   wholesale    building. 


4/5/46 

PLANNED 

PLANTS  '.  Owner— Withheld. 

ALTURAS,   Modoc  Co.,   Calif.   GooM  ;  Architect— Higgins  &  Root,  84  South 

Lake  Box  Co.'s  property.  i     First  St.,  San  Jose. 

Construction     of     planing    mill,    box  .  contractor — Bridges  Constr.  Co.,  1071 

factory    and    presto-log  plant    and  .      p^^  Ave.,  San  Jose. 

erection  of  50  homes  to  house  em-  .  _ 

ployees. 
Owner— Sam  Jaksick,  755  Manor  SL, 


1  2 


Stilling  Bisin 

Spec  llTd  

Kings  River  Wasteway,  Etc. 
Specification  1181 

-f ■ — 

Friant-Kem  Canal 
Specification    1204 


Central  VaUey  Project 


4-  t 


Freano 


4-10 


Central  Valley 


4-19 


4/5/46  ^' 

FOUNDATIONS  AWARDED 
INDUSTRLAJ^   BUILDING      .^^! 
Approx.  Cost.  $120,000 
SAN  JOSE.  Santa  Clara  Co.,  Calif. 

W  San  Carlos  Street. 
Reinforced    concrete    and    structural 
^j.'.M.Mi^,  steel  building. 

Estimated  Cost  $240,000    owner— Orchard  Supply  Co.,  Ltd.,  44 
SAN  PABLO.  Contra  Costa  Co.,  Calif.        yine  St.,  San  Jose. 

Appian  Way  and  Maloney  Ave.  !  Architect— Higgins  &  Root,  8*  »ouui 

Construction    of    shopping    center    to  ,      First  St..  Saji  Jose.        „     .     „   t». 
include   super  market,   drug   store.   Foundation  Work  Only— E.  A.  Maj°- 
viorHworo  =tr.r«   Ki^nutv  oarlor,  bar-        iway,    1275   Glen    Eyrie    Ave.,    fean 


Reno,  Nev. 
Plans  by  Mel  Barron,  Alturas. 

4/5/46 

WORK  UNDER  WAV 

SHOPPING  CENTER 


4/5/46 

PROSPECTIVE    BIDDERS 

MAINTENANCE  BUILDING 
KENTFIELD,    Marin    County, 


•• 


Calif. 


dining    room    to    accommodate    76^;     Marin  Junior  College  Campua 
people,     modem     kitchen,     heating  i  Construction    of    one-story    concrete 
system     and     storeroom,     Spanish :     bjock  maintenance  building. 

r    .       t.iA-«4....<>     af.ir^r>/\    oirt«irlnr   ' «     ■»•• !_    t-.^^j^^  r«r.nocrA 'nintHet. 


1.&— COMMERCIAL  BLDG& 

4/5/46  .  '     * 

WORK    UNDER   WAV 

AUTO  SALES  BUILDING 

AUTO  ^^^^-^jjg^j^ated  Cost,   $85,000 

SAN  RAFAEL,  Marin  County,  Calif. 
Francisco  Blvd.  *.,„„« 

Construction  of  frame  and  stucco 
Bulck  automobile  sales  and  serv- 
ice  building    (50x200  ft.) 

Osv-ner- Jack  and  Jeff  Zander,  Bridge 

Road,  Ross.  „    „,  o    A« 

Contractor— Chas.  E.  Warner,  9  An- 
toinette   Ave..    San    Rafael. 


system     and     storeroom,     Spanian  ■     bjock  maintenance  building, 
style  architecture,    stucco  exterior,   owner— Marin  Junior  College  District, 
asphalt  tile  floor  surfacing.  j     ^da  M.  Fusselman,  secretary,  Kent- 

Owner— Joe  Avllla,  Alto.  I     field.  ^  ^,       „ 

Architect  —  Oran    Jenkins,    277    P«»e  ;  ^^^.j^itgct  _  Arnold    S.    Constable,    95 

St.,   San  Francisco.  I     Spencer  Ave.,  Sausallto. 

Contractor— William  P.  Wegner.   219  j     ^g  previously  reported,  bids  close 
Monte  Vista  Ave.,  Larkspur.  '  ^prii  n,  g  P.  M. 

The  skeleton  of  the  addition  is  now  '  specifications  obtainable  from  the 
up  and  preparations  are  being  made  j^njor  College  office  upon  deposit 
to  lay  the  floor.  jof  $25.  ^       ^  .„^ 

!     The     following     contractors     have 

""      ••  ^  '  taken  out  plans : 
^/^''^t^A.^T   AWAPDED  I     DeLuca  &  Son,  1745  Filbert  St.,  San 

CONTRACT   AWARDED  .„s„  - .«  *  pvanclsco 

STOREHOUSES  Cont  Prt<=«  »252^340   Franc^sco^         construction  Co..  4412 
HAWTHORNE,    Mineral    Co.,    Nev. .     C    L.   woio^^  ^^^^^^^^ 

Naval  Ammunition  Depot  „,- i     Joseph     Vanzhi.     22    Hillside     Dr., 

Completion     of     construction     of    six       Josepn      viwi      , 
50^00-ft.  m  area  ^^^rt  storehouses   Kentf^eld.  ^^^  Washington 

roofing,  concrete,  glass  blocks,  sheet ;  „    9 

metal  and  completion  <>«  a^af™  «yf;  I  bids  WANTED— TO  BE  OPENED 
tem.   The  bids  were  submitted   on  1  BIDS  wan  1  ty—  _ 


hardware  store,  beauty  parlor,  bar 
ber  shop,  drive-ln  garage  and  other 
service  shops.  The  existing  S^^^^ 
market  will  be  transformed  Into  an 
office  building  or  store.  ^^^w 

Owner— Ray  Vugel,  San  Pablo  creea 
Highway,  San  Pablo. 

Engineer-lphil  Jones,  342»  Macdon- 
ald  Ave.,  Richmond.  m^^^ 

Contractoi^-R.  A.  Walsh,  918A  Marin 
St.,  Vallejo. 
Ground    is    now 

construction 


Jose. 


14.i7— I*UBUC  BLDGS. 


Office  and   Lab.  Bldg.  and   Indu.tHal   Relations  Bldg.  Cal.tom.a  R-aarch 
Corp.»   Richmond;    Bids  open    April   12  ,_„.,«   o^v.   «m»1 

E  S,  McKlttrtck  Co.,  610  16th  Street.  Oakland    (TWln  ^al"  MTO) 
Swlnerton  &  Walberg  Co..  225  Bush  St.,  San  Francisco  (GAvtM^  W^) 
Barrett  &  Hilp.  918  Harrison   Stre   et.   San  Francisco    ^^^JJi^f^"  ?^7±., 
M.  &  K.  Corp..  200  Fln^cial  Center  Bldg..  San  Francisco  <EXbrook  7W*J 
Carrtco   &  Gautier.  366   Ocean   Avenue.   San   Francisco    < jjy °.'P*;[   * ■**^  ^ 
Moore  &  Roberta,    693   Mission    St..    San   Francisco    (GArfleld   B&TW). 

RIchfleld-Davis  Bldg.,  65th  and  Telegraph,  Oakland;  Bids  open  Apr  11,  2  PM 
A.  Famell  Blair.  No.  9  Main  Street.  San  Francisco   (YUkon  03*0) 
R.   A.   Cullen.   478   Jackson    St.,    San    Francisco    (SUtter   1951). 
Stolte.   Inc.,   8451   San   Leandro   St.,   Oakland    (TRlnldad   1064). 


•• 


_    15  I  Medical   Bldg.,  2340  Ward   St.,  Berkeley;    Bids  open   April  H.   11    A;  *** 
4/5/46  ^_  i      A.   J.   Hopper  Co.,  248  Langton  St,   San   Francisco   IMArket  7070). 

NO  BIDS  RECEIVED  Mont*  *  RnhPrts    «9^   Mission    St      San    Francisco    (GArfteld   8579). 


CONTRACT   AWARDED 


•    12  ; . j  ___^_,____ 

'       ,  „,^000  18-19— RELIGIOUS  BLDGS.   I  Truck    Termln 

FACTORY  BLDG.  Co?*  $150,000     lojy _  ,      ,^^rence  Cc 

SAN  FRANCISCO.  2765  15"V^^,_.c.  4/5/46 
Construction   of    two    1-story    struc 


•    19 


8 


4/5/46 

WORK    UNDER    WAY 

AUTO   SALES   BUILDING   I 

SAN  RAFAEL,  Marin  County,  Calif. 

Francisco  Blvd. 
Construction   of   Kalser-Frazer   auto 

sales  building   (30x40).   modemisUc 

elass   frontage. 
Owner— Zander   Bros..    Bridge   Road, 

Ross:  to  be  operated  by  Edgar  C. 

Wood. 
Contractor— Ed  Racoulllat,  P.  O.  Box 

254,  San  Anselmo. 

Ground   has   just   been   broken   for 
construction. 

4/6/46  •'     * 

PREPARING  PLANS 

REMODEL  OFFICE 

SAN  FRANCISCO.  Front  St. 

Remodeling  of  office  loft  building. 

Owner— Commercial  Art  &  Engraving 

Co.,  843  Front  St.,  San  Francisco. 
Architect  —  Hertzka    &    Knowles,    86 

Post  St,  San  Francisco. 


the  following  Items. 
(1)  lump  sum,  wor  kcomplete; 


APRIL  18,  1:30  P.  M. 
SCHOOL  BUILDING 


(1)  lump  sum  wor  kcomplete j^  .^^^       ^^  j^^^^^^  county,  Calif. 

(2)  deduct  from  (1)  if  tne  ce™«"'-  *"        -^     j.  Lod^ 
furnished  by  the  government  construction    of    three  -  room    frame 

Bids  were  received  March  12  ^  building.  ^     , 

owner-Bureau  «' J»^?/^j^„?e°^  1  Owner-Arilngto^^  Elementary  School 
Navy    Department,    c/o    °^^**;®^.   "*       niatrict  Canby.  '" 

charge  of  construction   Na^al  Am-    J^^^^^^^IlS^ZtIb  F.  Dean,  Califor- 
munition    Depot.   Hawthorne.    Ne^ !  Arcmt  ^^^  ^^^      ^^^^^^^^^^ 

Architect-Blanchard    &   Maher,    369  ^     nia  »  ^^j^    ^^^    architect's 

pine  St.  San  Francisco.                        ,     Jj'* 
contractor-Johnson.  D^^®  *  S^*''   °"*''*-  . 


lonstruction    of    two    l-"°'^raited    PLANNED  , 

tural   steel   frame   and    comigated  ,    jj^pg^ 

steel  factory  buildings,  one  to  2C»x    j^j^HMOND.    Contra    Costa    County. 
245    ft.    the   other   50x20   ft.    steer      ^^^.^    Macdonald  ^^^  Wilson  Aves^  j 
sash.  etc.  .,      ^T,^ckCo   ^Construction   of   memorial  chUdrensl 

Owner— Reliance  Trailer  &  TruCK  v.o..  ,     ^^^^^  ,„,^n«  rav 

2765  16th  St .  San  Francisco.  ,  owner— Church  of  the  Nazarene,  Rev. 

Contmctor-A.'T   Morris  &  Sons.  6400   0^"^£;^riffith.  pastor.  McBryde  and 
Fulton  St.,  San  Francisco.  sonoma  Sts..  Richmond 

..     19'     construction   Is    expected   to   begm 

4/5/46  ^^.^^  ";  within  the  next  six  months. 

TO  START  CONSTRUCTION  . 

INDUSTRIAL  BLDG.       Cost  $W.OW  ,  ^  .  ,  „  „  ^  p, 

SACRAMENTO     C  OU  N  TY      CallT  j,^cT  AWARDED 

Stockton    Blvd.,    Perry    Ave.    '^^  ,^oKT\JARY  ^°n'    r^ 

Fruitridge  Rd.  _^  ,  ^  ,,,.   ^      I SAN    JOSE,   Santa   Clara  Co.  Caiii. 

Construction  of  Industrial  building.      ,     southeast  corner  2nd  and  Re^  S^ 
Owner  and  Builder-Lawrence  Con-  ,  Construction    of    frame    and    stucco 

struction    Co..    3020    V    St.,    Sacra-  ,  ^  ^^^tuary  on  a  120-f t  fquar«  fita 
I     mento.  .    !  Owner-Rancadore    &    Alameda,    730 

^-  '     S.  2nd  St,  Fan  Jose. 

.,  !  Architect— Higgins  &  Root,  84  S.  ist 

4/5/4t>  ^^     _,,^e        '     St,  San  Jose. 

PLANS  BEING  FIGURED— BIDS        ;  Foundation    Work    Only  —  Eari 

OPEN  APRIL  11.  2  P.  M.  - 


W. 


Inc..  1736  Franklin  St,  Oaklan^ 
Contract  awarded  on  the  basis  of 
the  base  bid  less  Item  2. 


••     9 


Benicla 


4/5/46 

BIDS  OPENED 
GUTTERS.   ETC. 
BENICIA.   Solano   Co.,   Cal 

C^"*i?Jtlon  of  ,^"«"„  *°J., JS^K 
lAAders  for  Reclamation  Building, 
L?der  serial  No.  04-203-46-10. 

Owner-U.     S.     Engineer     0«»ce.     74 
New  Montgomery   St.   san   Rran   ; 


DON'T  GET 

HOT  UNDER  THE  COLLAR 


4/5/46 

PROSPECTIVE   BIDDERS 

SCHOOL  BUILDING 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
2700  Mlddlefleld  Rd. 

Construction  of  the  South  Palo  Alto 

1     School  building. 

I  Owner— Palo  Alto  Unified  School  Dls- 

1     trict.    Albert    M.    Davis,    secretary. 

i      543  Channtog  Ave..  Palo  Alto. 

I  Architects— Birge  M.  Clark  and  Wal- 

'     ter  Stromqulst.  310  University  Ave., 

i     Palo  Alto. 

I  Specifications  obtainable  from  the 
office  of  the  architects  upon  deposit 
of  $25.  Each  bid  must  be  accom- 
nanied  bv  cashier's  or  certified  check 

,  or  bidder's  bond  for  5%  of  the  amount 

;     As  previously  reported,  bids  will  be 
;  opened  April  18.  7 :30  P.  M. 
S     The     following     contractors     have 
i taken  out  plans: 

■■     Peter  Sorio,  262  Clementtea  St.,  San 
.  Francisco.  ^^     ,  . 

Carl  N.  Swenson  Co.,  356  Stockton 

Ave..  San  Jose. 

M.  &  K.  Corp..  200  Financial  Cen- 
ter isidg..  San  Francisco. 

Moore  A  Roberts.  693  Mission  St.. 
San  Francisco. 

C.  F.  Parker,  1644  Monterey  Blvd.. 
San  Francisco. 

A.  Famell  Blair.  9  Main  St..  San 
'  Francisco. 


«._. ,     Heple,   494  Dolmas  Ave.,  San  Josa 

OFFICE  BUILDING  \  ^ 

OAKLAND,  Alameda  Co..  Calif.  65th  ■  — —        ofj^i  at     A  ND 

and  Telegraph  Ave.  ',20-21 :5UL.iAl-  i^iw 

Construction   of   three-story   building  j     RECREATIONAL  BLDGS. 

(100x130  ft),  steel  frame  for  front  •  ^ ^ . _ 

offices,  fireproof  concrete  rear  por-  .  . -g/^g  ••    20 

tion,   to  be  used   as  retail  sto^K®    3,03  qpeNED 

warehouse.  _   .       _.         '  REROOF  CLUBHOUSE 

Owner-Richfleld-Davls    Enterprises. .  g^j^  FRANCISCO.  Rossi  Playground. 
Plans  by  C.  N.  Burrell,  409  16th  St,  1  ^^^^^^  clubhousa  ^,^    „^     . 

Oakland.  tx    ,>  ,    i  Owner— Department  of  PubUc  Woras, 

Structural  Engineer-Robert  D.  Dai-  ,        ^^^  282  City  HalL 

ton.  1630  Webster  St.  Oakland,  Architect- Dodge  A.  Riedy.  Rm. 

The   following   is   a   partial   list   of        265  City  Hall 
contractors  figuring  plans:  __  | 


•• 


ntractors  figuring  plans:  --xw'low    Bidder  — Robert    F.   Smith,    w 

Lewi^    Construction    Ca,  616   18th       Clementina  St.  $24.42. 
St,  Oakland.  other  bidders  were: 

Stolte,   Inc.,  8451   San   Leandro  St,        j   y^   Bender  Roofing  Co.,  $89.60. 
Oalclamd.  ,  _^     __^^        Fire  Protection  Co..  $40. 

R.  A.  Culleli,  4T8  Jackson  St,  San  j     ^^^  Roofing  Co.,  $46.80. 

Francisco.  1  _ — 

A.  Famell  Blair,  Inc.,  9  Mam  St,  L/^/^g  ••20 

San  Frsmciaco.  COMPLETING    PLANS 

LABOR  TEMPLE  Cost   $100^000 

SAN    RAFAEL.    Marin   County.    Cal. 
NW   comer  Fifth   St.  and  Tamal- 
pals  Avenue. 
Construction   of  one-story  and  mez- 
zanine    reinforced     concrete     labor 
temple    (100xl29-ft) 
Owner— Painters    Union    of    Marin. 
Archltecta— Sam  Helman   and  R.   N. 
Pollack.  605  Market  St.,  San  Fran- 
cisco. ,  ^       ,    ^      1^ 
Structural  Engineer— John  J.  Gouia, 
Financi&l  Center  Bldg.,  San  Fran- 
cisco. 

Plans  will   be   completed   and    bids 
asked  in  about  two  weeks. 


Il—HOSPITALS 


••   11 


4/5/46 

'  PLANNED 
,  ;  HOSPITAL 
,      [SONOMA  COUNTY.  Calif. 

;  Construction  of  hospital  district 

j  Owners  —  Sonoma    County    Hospital 

t! 


4/5/46 

CONTRACT  AWARDED 

FACTORY  IMPROVEMENTS 

Cost,  $40,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co.,  Calif.  Linden  Ave. 

Improvement  of  thinner  manufactur- 
ing facilities  at  South  Sain  Fran- 
cisco plant;  Project  2121. 

Owner— E.  L.  du  Pont  de  Nemous  ft 
Co.,  Wilmington.  Del. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Western -Knapp  Engi- 
neering Co..  760  Folsom  St.  San 
Francisco. 

4/5/46  ^  ••32 

COMPLETING  PLANS 

FROZEN  FOODS  BLDG. 

Approx.   Cost   $20,000 

SAN  ANSELMO,  Marin  County.  Cal. 
Comer  Tamalpals  and  San  An- 
selmo  Avenues. 

Construction  of  one-story  frame  and 
concrete  frozen  food  building. 

Owner— Eric   Wilson. 

Architects— Sam  Helman  and  R.  N. 
Pollack,  605  Market  St.  San  Fran- 
cisco. 


PIPE  SMOKEIS 
REPAIR  SERVICE 


Send   Us  Your  Broken   Pipes  for 
Rcpoir  or  Write  for  Informotios 


ARRY 


PARKE R 
-UTP. 


H_ 

REPAIR  SHOP 
J  31 2   Broedwoy     Fresno,  Cejif. 


h 


INDVSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  RNISH 

DURACRETE  FIOOR  COMPANY 

1 666  Harmon  Sf.  DO  5583  Sm  Fr»Kuco 


JUST  GRAB  YOUR  PHONE 


V 


Ca// 


,  Ll»iiLU-aJ  l^  Oi  J  ill  Itl  l  PV 


•^Necessity  ia  the  mother  of  invention"  is  tnicr  today  than 
ever  To  meet  wartime  needs,  PABCO  has  created  numerous 

new"  specifications  to  solve  tough  building  or  mamtenance 
problems  with  a  minimum  of  rcstncted  materials, 
i     Whatever  your  problem,  our  experienced  service  rcprcscnta' 
'     tive^  and  train^  TECHNICAL  STAFF  can  figure  out 
WHAT  TO  USE  AND  HOW.   Try  us! 

PABCO  PAINTS 

ROOHNGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPBOnCATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS  _^ 

MASTIPAVB  FLOOR  COVERINGS 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  . . 
CALL  BXbtook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Bmuun  SciccC     •     San  Frandsoo,  19 

Government  Specification 
PAINT    -    ROOFING    -    LINOLEUM 


Paints  and 


Utad^ire,  Psboo  Sod' 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

Francisco  Glass  Go. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

fhont:  DElaware  7313 


ACOOSTICAl 
CORftiCriO>« 


12  X  12  X  «/2-,  %-,  •"<*  %-»"• 

NOW  AVAILABLE   IN 

LOCAL    STOCK 


GAMERSTOR  &  GREER  LIMBER  GO. 

Wholeaale  and  Jobbtng  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  WpWOOD 

PONDEROSA  -  SUGAR  PINE 

.         .  Oakland 

8ar.  Fr«r>cl«co  ,.I,„^#s,^   street 

1800  ARMY   STREET  2001    «-IVING8TON    STREET 

ATw.ter  1300  ►^E"*^  ♦'^^ 


Associated  Wood  Products  L 

Fabricators  and  Erectors  oi 
TIMBER  TRUSSES 

Berkley  8317         133S  SIXTH  ST^  Bcrkd^Vg^ 


John  D.  McLaogUm 


L 


AND   ASSOCIATES 

CONSULTING   ELECTRICAL 
ENGINEERS 

641    RUSS  BLDQ/— EXbrook   5712 
920  Junlp«ra  Serra  —  DE  10197 


AHEN'nON,  CONTRAQORS! 

Immediate  Delivery 

FINEST  QUALmr 

Concrete  Blocks 


CONTRACTORS— Save  Money  Mid  Time       * 

BY   USING  U| 

QUANTITY  SURVEYS  *" 

166  JESSIE  STREET         -         SUtl.r  S361         -         SAN  FRANCISCO 

PREPARED  BY  LeROY   SERVICE 


(c   -"-. 


OVERHEAD  GARAGE  DOORS 


Constmctioii 


Peunmla  Concrete  Products  Co. 

SAN  MATEO,  CAUF. 
3ftl  PWafic  Bird.     -     -     -     Phone  Sea  Meteo  M4SS 


OVERHiAD  DOOR  CO. 

Oiyif  ic  6»ia 


GUNTTE,  SAND-BLASTING,  CONCRCTE  CUTTING 
CONTRACT  or  RfiNTALS 

Phone  GArfield  7663    -    24  CeBforme  St.,  Sen  Frwicbco 


5420  tan   Pablo  Av*,  OAKLAND 
Phone  JUidpcr  4.7M7 

97S1  MlMloa,  tAN  FRANCISCO 


PLASTTERING  MATERIALS  -  CEMENT  -  GRAVg? 

SAND .  BRKX  -  BRICK  MORTAR  -  WIRE  NETTOIQ 

METAL  LATH  -  PLASTER  BOARD 

Dittributora  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  .:-  Phones  SUtter  4696 

CERTAIN-TEED  ROOFING  PRODUCTS 


jii  w  <.iiiOM).T»-rTr  ifWr, 


FRIDAY.  APRIL  5.  1946 


f.AiiV    PACIFIC    BUILDER 
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ADVANCE  rOltfSfRPCTlOM  REPORTS 

Bl^B  ^B^^      ^W      ^H^B  ^^B     ^^^  ^^^ r""_x_.^*«rtTi  of  rockwall  and  m&kinar  i  ca.va.Uon    (olt  overbiirden   atrip- ,  4/5/48  I  i    .   w-rn.   C 


Ing  large  banquet  room  and  ball- 


22-26— RESIDENTIAL 
BUILDINGS 


i 


4/5/46  ••     2« 

PLANNED 

SUBDIVISION 

SAN  JOSE.   Santa  Clara  Co.,   Calif. 

Tract  extending  from  Park  Ave.  to 

the  Los  Gates -Santa  Clara  Rd. 
Construction  of  900-home  subdivision. 
Owner  —  Kaiser   Community   Homes, 

c/o  A.  Grayson  Dix,  79  Santa  Clara 

St.,  San  Jose. 

Work  win  30on  be  under  way  on 
sewer  installation,  to  be  followed  by 
street  construction. 

4/5/46  ••     24 

CONTRACT    AWARDED 

RESIDENCE 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Construction  of  one-story  frame  and 
stucco  residence,  six  rooms. 

Owner — Hubert  L.  Kertz,  c/o  archi- 
tect. 

Architect  —  Hertzka  &  Knowles,  85 
Post  St.,  San  Francisco. 

Contractor — Aro  &  Okerman,  Box  433, 
Palo  Alto. 


mg  large   oanquei  room  ana  oai*-  i  and  discharge  f*™^*""  Vrhvard 

room  and  groups  of  cottages,  each    (26)  500  c.y.   concrete  in  swltchyara 
affording  from  18  to  30  rooms.  structures;  „,^  -nchors 

Owner -Newcomb    Hotel    Interests.    (27)  2.400  c.y.  concrete  P'P*  .^^J'^';' 
c/o   Carl  J.   Seneker,   Hotel   Salnte      '       pipe    encasement    and    base 
Claire,  Market  and  San  Carlos  Sts.,  surge  tank ; 

San  Jose  (28)  cooling  concrete; 

ArchUect-Francis  H.   Slocombe.  131 1(29)  placing  7.118,000  lbs.  reinf.  bars 

Monte  Cresta  Ave.,  Oakland. 


Engineering  Section 
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NEWS  INDEX 

For  convenient   reference,   news 
reports  In  this  section  are  classi- 
fied as  f«nows: 
Water  Supply  and  Sewage 
Disposal   Plants  31-32 


4/5/46 

TO  START  WORK 
SUBDIVISION         Est.    Cost   $600,000 
PETALUMA,   Sonoma  County,  Calif. 
Washington,   Vallejo,   Madison  and 
Payran  Sts. 
Construction  of  60  single-story  homes 
to    be   known    as  Madison    Square, 
to  contain  fireplaces,  wall  furnaces, 
of  varied  architecture.  5-room  units 
$7000    each),    and    development    of 
new    residential   streets.  The  block 
will   be   broken    into   four  sections 
of    two    courts    each,   comprising   8 
homes,  and  exterior  block  sections 
of  22  houses  each  to  make  up  the 
60  units;   extensive  landscaping  is 
planned. 
Owner    and    Builder— Marin    Capital 
Co.,  c/o  George  C.  Goheen  and  the 
Goheen  Construction  Co.,  Sycamore 
and  Highway,  Mill  Valley. 
Engineer — Charles  Edmund  Sloan,  377 
Molino  Ave..  Mill  Valley. 
An  additional  100  housing  units  on 
land  bounded  by  Madison,  Vallejo  and 
Payran  Sts.  and  the  Petaluma  River 
are  planned  by  Mr.  Goheen  as  soon 
as  purchase  is  negotiated. 

4/5/46  ** 

WORKING    DRAWINGS 

COMPLETED 

RESIDENCE  Est.  Cost  $12,000 

NORTH   BERKELEY,   Alameda  Co., 

Calif. 

Construction  of  residence,  three  bed- 
rooms, two  baths,  redwood  siding, 
tar  and  gravel  roof. 

0^^■ner — Withheld. 

Architect— John  Hudspeth,  427  13th 
St.,  Oakland. 

4/5/46  26 

PLANNED 

HOUSING   PROJECT 

Estimated   Cost.  $100,000 

RENO,  Washoe  Co..  Nevada.  Jonada 

Heights.  „ 

Construction     of    ten    single  family 

dwellings.  _    „  ». 

Ov^-ner— Geo.  Reed,  c/o  Frollch  and 
Reed,   S  Verdi  St.,  Reno. 

4/5/46  ^  ••     24 

PREPARING   WORKING 

DRAWINGS 

RESIDENCE 

STOCKTON.  San  Joaquin  Co.,  Caiii. 
Pacific  Gardens. 

Construction  of  1^ -story  frame  and 
fabric  residence,  B  rooms,  shingle 
roof,  warm  air  heating  system. 

Owner— James  Mills  IIL.  c/o  archl- 

t.ACt 

Architect— Roland  I.  Stringham,  251 
Kearny  St.,  San  Francisco. 


Bridges 

Dams,   Reservoirs  and 

Dredfllng   „ 

Decks,  Piers  &  Hartoors — 
Parks,  Airports  and 

Plsygrsunds    

Rallroails,  Subways  and 

Tunnels    

Electric  Llghtina  and 

Transmisslsn   GInss  

Sewers   - 

Streets  and    Highways 

Gas,   Water   and    Oil    Pipe 

Lines  — 


33 

34 
35 

36 

37 

38 

39 
40 

41 


(30)  painting  4,450  Lf.  reinf.  tars; 

(31)  placing  10.000  Lf.   metal  sealing 
s^riDS  * 

(32)  plachi'g    200    l.f.     rubber    water 

stops ;  .  „.  X 

(33)  placing  26,000   lbs.    of   wrought- 
Iron   water  stops; 

(34)  placing  2.100  s.f.  joint  fi»er; 

(35)  con.structing   385   Lf.    of   asphalt 

(36)  placing  6.800  s.f.  cellulated  glass 
insulation    on   roofs ;  i 

(37)  placing   6,800   s.f.    coal -tar- satu- 
rated felt  roofing;  I 

(38)  placing   2.200   s.y.    bonded   cone, 
floor  finish; 

(39)  constructing   220  l.f.    of    control 
joints   in   pumping  plant; 

(40)  dampprooflng    100    s.y.    interior 
walls;  ^     -     _„„ 

(41)  ln.stalllng  26,000  lbs.  gate  frames 
and   guides;  ,,  .        . 

(iZ)  installing  8,750  lbs.  of  bulkhead 

era tg  * 

(43)  installing    270,000    lbs.    butterfly 

1  valves,    controls,    and    operating 

mechanism ; 


construction  of  rockwall  and  malting 
interior  fill  for  Mission  Rock  Ter- 

n^er— Board  of  State  Harbor  Com- 
mlssloners,  F.  G  White.  Chief  En- 
aineer,  Ferry  Bldg. 

Plans   prepared   by  Engrg.   DepL   of 

Owner.  _*  ^    w.^ 

As  previously  reported,  bids  close 

Anril  17,  2  P.  M. 

Plans  and  specifications  may  ne 
ohtAined  from  the  above  office  of 
JhroA^-ner   upon   deposit   of  $20.00. 

Work  involves: 

(1)  400,000  tons  core  rock; 

(2)  50  000  tons  facing  rock; 


"1^    41.  at  the  shlPPl^P^l 


or  f.o.b.  ca» 

KL  vMw  •~**"'";i*~  Hniiow  mctsi   doors, 

I  BinQ  WANTED  I  »^  ^^^*^'   ^^iWnMms,  TOUgh  bucks. 

"•  STolV^r "  -^  '"'"■  i  -%«  5;_4"!4«  W-T;  I  rhS^fJ^t!iA^^. 

(7)  150    hours'    rolling    bottoms     of 
cuts; 

(8)  2800  tmita  watering  of  embank- 
ment;  ^^^^^  f^^ 

(9)  400  uniU  watering  of  s^bgrade;   diameter.  ^wt-in-ble  from 

(10)  400  units  watering  base  course;!     Specifications  obtainable  from 

(11)  lump  sum.  providing  and  main-    above  office.     ^ 
!  talning  water  plant; 

'(12)17.600    tons    crushed    gravel    o'   1/^;^^  />r,friucn 
i  crushed  stone  base  course;  1  ^°f  ^^I^TiISinG  ADDITTONS 

!(13)  170  tons  medium  curing  cutback  ,  FERR^^II^^o^^^^^^^^^ 


Sal  mml;  DisTrlcrRoom-'  406.  612  including  <^«>'  ^:^;cc;e;sories°  nec«i- 
Ei  tent-re^  if<iToaJ2  iS^^ot  '^'i^^^':^^^. 
^^Z.    16-i..    24-in.    ana    ^O-^^  j  gTrk^^^  V^ow^^]^^^^ 


by 


•• 


$0.75,  not  returnable. 


4/5/46 

BIDS  WANTED  n^Uf  — 

°  BRTTETS  BEND.  Yolo  Co    O^- 


%uKson    -    Har«Uon   Co.,   1«H  j  tSScne^Tnf.n.r '"°"  *'"*  |     "^" H^Vs^.  IX^r  Com- ^  ^^^^ 

dSS  BMg...  San  Francuco.    ,    .  1 ,15)  175  ton,  asphalt  (gntde,150-200)  ;Ow„er_B<«jd^^^^  3,^^..     Sacramento 


Ben   C.   G^erwick,   Inc..   112   Market;   •       for  class  A  surface  treatment, 
St     San  Francisco.  ,  (jg)  51  cu.  yds.  concrete,  class  A; 

Ocean    Constructors,    135    Stockton  j  (17)  4700  iba.   reinforcing  steel; 
<?t     San  Francisco.  ,  (jg)  171  cu.  yds.  cement  rubble  ma- 

E     L.    Turkington,    465    California  I  sonry; 

et     San   Francisco.  (19)  124  lin.  ft.  24-in.  corrugated  gal- 

Plombo  Bros.  &  Co.,  1571  Turk  St.,  j  vanized  sheet  metal  culvert  pipe; 

San   Francisco.  (20)  44  lin.  ft.  30-in.  same; 

Healy-Tibbitts  Constr.   1100  Evans    (21)  70  lin.  ft  36-ln.  came; 
Ave     San  Francisco.  .(220  136  lin.  ft.  48-in.  same; 

Clinton  Constr.  Co.,  923  Folsom  St,  |  ^23)  264    lin.    ft.    removing,    cleaning. 


missioners.  Ferry  Building 


under 
Inforcement  at 
Plans   by   engineering  department  <»  ;  »P*^  ."•;r'  *  V   "" 

>.  G.  White,  chief  ^n^**"^' ,  ^ryte^^^S  involve.  200.000  cu.  yd* 
r>-  Building.  ,,«»..,Hr«,iUc  fill  to  place. 

iLow  Bidder— Adam  Arras  A  Son.  11«  j  hydraulic  nn  "»  v 


g^neefing"de;;rtment  of  '  Spec"  1218  for  levee  re 


owner, 

Ferrv  Building. 


(Continued  on   Page  Seven) 


Freight    and 


San  Francisco. 
1      Macco    Constr.    Co., 
'  TTprrv  Sts..  Oakland. 

San  Francisco  Bridge  Co.,  503  Mar- 


(44)  installing    1,500    lbs.    of    siphon    j^^-^^^gt     gan  Francisco 


Box    416.    Ala- 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


I  braker  valve;  ,   „„^ 

(45)  installing     54.000    lbs.     drainage 

I  and   unwatering  pumps; 

;(46)  Installing   400.000   lbs.   pump   in- 

«  let  and  outlet  pipes;  ,  Ain.iii=.«a.   ^^.,   w. — „ 

47)  Installing  275.000  lbs.  surge  tank,      uuy  g^^^^     g^^     p,^ 

.    .,! -irvnrkA    c  f     lacro'incr    on  I  rtani'."''" 


Chas.    L.   Harney,   625  Market   St., 
San   Francisco. 

Case    Constr.    Co., 
meda. 


New    Montgomery    St.,    Sa<i    Fran- 
cisco, $80,691.  I  j 
Other  bidders  were:               I 
Fred   J.   Early  Jr..  San   Ftrancisco,  1 

$89,862.  ,^        ,„ 

Monson  Bros.,  San  Francisco,  $89,- 

;^aying  or  stockpiling  salvag^   967.^^^^  sartorio,  San  Francl«ico,  $96.- 
culvert  pipe;  ■,„. 

(24)  40  timber  culvert  markers;  .«»• 

(25)  3  cattle  guards  (four  unit). 
The  total  bids  submitted  were : 

(A)  Andrew      A.      Larsen,     ^^°®^"' i  4/5/4^ 

(B)  wlnace     &     Wallace.     P*^°«°^  •  ^'p^Ri^^i^A'^^c^ontra  Costa  Cto.,  Calif.  !  ehre"e  1946  Reo  buses. 
$156,735.20.     _  .,™„«iM,  '— IJ.  S.  Pipe  &  Foundry  Co.    *'        '*    ' 


MACHINERY  AND 
EQUIPMENT 


i'  Metropolitan  Construction 
i  Francisco.  $104,350. 


••     48 

„       ^        '4/5/46 

Co..  San    QiDs  WANTED  /-.nf_Un- 

VALLEJO.   Solano  Co..  Calif.-Un 
♦n   Anril  9    9  A.  M..  bids  will  be  re- 
•     •     4  2  1celv^byVeatyofValleJo   Melvta 

F    Brooks,   city  clerk.  City  Hall,  for 


Monad- 


4/5/46 

BIOS  WANTED 


3  1 


1(48)  Installing   10.200   s.f.    laggmg 
surge   tank; 

(49)  erecting    52,000    lbs.    structural- 
steel   framework; 

(50)  installing   207,000    lbs.    cranes; 

(51)  installing  46.000  lbs.   crane  run- 
way and  transformer  track  rails 


Guy  F   Atkinson  Co     Orange^nd  '  ^^^  Qrr' &  Orr.  Ph^^il^J.^J^S  .82.   nock  ^BldgV  San   Francisco,   at    (Sch.  ;  4/5/45 

(D)  W.RSkousen    Phoenix.  $2Ml^Jo^«^    ^^g^_^_    ^^^    ^^.    ^^  ^fhe.DS   WANTED 


•• 


» ^^Basalt  Rock  Co..  Inc..  900  8th  St.. 


^pTclfic  Bridge  Co.,  333  Kearny  St., 
San  Francisco. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


••     36 


COLORADO -Big  Thompson  ProJ..  „  installing  165  track  feet  trans 
Colo.— Until  May  10.  10  A.  M..  bldsi^^^'  insiauing 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Customhouse.  Den- 
ver, under  Spec.  1243  for  construc- 
tion of  the  Granby  Pumping  Plant, 
Colorado-Big  Thompson  ProJ.,  Colo. 
The   work   Is   situated   near   Granby, 

The   principal    Items   of   work   and  ;  VnsTallTnK"r63',266'  lbs.    do,    6-in.  j  {j' g^En'glneer  Office,  74  Montgom-    (12) 

the  estimated  quantities  involved  are  j  ^^^  *"^^*'""^  ■_..__,  ^.„.,,.»^..    !  ^-     „.      ^..   ■^^r.M^nr.    »ndPr  Serial    .io. 

as  follows : 
(1)  diversion  and  care  of   Soda  Ck. 
during  construction  and  unwa 


fer  track  rails  on  ties; 

(53)  installing    65,000    lbs.    trashrack 
metalwork; 

(54)  installing    55,900    lbs.    of    »netal     ^ 
tubing,  and  brass,  steel,  wrought    4/5/4^ 

iron  and  cast  iron  pipe,  fittings     ^y^^  WANTED  , 

and    valves    less   than    6   inches        g^N  FRANCISCO. -Until  April  16.    aO) 
nominal    diameter;  ^  .      ;  2  P.  M..  bids  will  be  recelvedj)y  «^«    (ID 

?nsTalllng    163.200    lbs.    do.    6-in.    y.   S.  Engineer  Office,  74  Montgom-    ^2) 
and  greater  nominal  diameter;    \  g^.,   san  Francisco,   under  Serial    (13) 

<56)  nlaclng   8,000   lbs.    metal    tubing  ;  j^^  04-203-46-13  for  runway  marking,    (14) 
and    flttlAgs    for    concrete-cool- •  g^„  Francisco  Airport,  San  Bruno.         aS) 

'     Specifications  obtainable  from  the  wjg) 


(E)  Phoenlx-Tempe  Stone  Co.,  Phoe 
nix,  $209,727.10. 
The  unit  bids  submitted  were : 

(C)       (D)       (B) 

(1) 
i  (2) 
(3) 
(4) 
(5) 
(6) 
(7) 
(8) 
(9) 


•i$825-  total.  $4,529.40;   (Sched.  II)    (1)  !  " pETALUMA.   Sonoma  Co.,  Calif. 
!ril8.25;      (2)     $81.05;     (3>_^()6:      !^>  j  Until   April,  10.  7 :30   P^M_..   bids  wiU 

',  S475.65 ; 


(2) 
^5)    $118.20; 


(6)    $63-50;    (7) 


b.    received   bV.ihe^P^talum^^CtJgr 


(A)       (B)       (C)       ^">     /"'  «M55-     (8)     $27.50:     (9)     $ll40;     (lO^.Hieh    School   District.    Hall    wesson. 

1(1)     $    .48$     W*    -70$    .J0$    .82  ||fgJ5,     (8      5^7              ^^^^                (13)  i  «S.  Petaluma.  for  two  school  buses 

(2)         3.00      2.70      3.00      3.00      J'^  ,  §20.80 ;     total.     $23,429.80     Submitted  ^  ^^'f^J^' ^^p^^ity    of    55    and    73-school 

— !    (3)            .53         .54        .60        .65      1.20  !  *f^                      ^^^  ^^^   3.,^   Municipal  I    „___^r8. 


.25 
.02 
.22 
6.00 
1.75 
1.75 
1.75 


.20 
.02 
.22 
6.00 
2.25 
2.25 
2.25 


.30 

.025 
.20 
5.50 
2.50 
2.50 
2.50 


.25 
.02 
.30 
6.00 
3.00 
3.00 
3.00 


100000  100.00  200.00  500.00  725.00    IsALE    EXTENDED 
1.20         .90       1.50       1.60 ^^^^»' 


59    ,  only  bid  to  the  £>asi   o:i>    -^Vtli'N'fir*;  I  passengers 
niK   Utility   District.   Room   312.   512   16th    ^ 
•S1^  St.    Oakland,  under  Spec.  11^-354  for 

7«    '  furnishing    cast    Iron    pipe    and    f It- 

215    'tings   for  the   Onnda   filter  plant. 

2.15   1  ' 

2.15    14/5/46 


•• 


ing  system; 


I 


tering   foundations;                          1,57.  placing  200  lbs.  of  construction-  '    ^jove  office 
(2)   19,000  c.y.   excav.,  stripping  bor-  j  ^^^^^  grout  tubing  and  fittings;  

(58)  installing   4,000   lbs.    pipe   hand-  | ^^^ ^ 

(59)  [^"tlillng  5,600  lbs.  metal  stair-  |  jg^  ELECTRIC    IJQHTO^G 

ways;  _   ,_    .„.„.h.h  TRANSMISSION  LINES 


row^  pits ; 

(3)  360,000  c.y.  excav.,  intake  canal. 
Intake  structure  ,lntake  con- 
duits, pumping  plant,  pipe  anch- 
ors, concrete-encased  pipes,  and 
surge  tank ; 

(4)  60,000  c.y.  excav.  on  hill  south 
of  pumping  plant; 

(5)  500,000  c.y.  excav.  in  borrow  pits 
and     transportation     to     sluiced 

(6)  4,000    c.y.     excav.,    water-     ana 


(60)  installing  4,800  lbs.  embedded  | 
metal  frames  for  opentogs  in  j 
floors  and  walls ;  ; 

installing    88,700    lbs.    of    metal 


EQIHPMENT 


(61) 


Ratings:  floor  plates,   and  cov- '.  4/5/46 
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1(17) 

;(18) 

1  (19) 

(20) 

(21) 

(22) 

1(23) 

1(24) 

(25) 


1.15 

34.00 

3.00 

38.00 

50.00 

.10 

20.00 

4.00 

5.00 

8.00 

12.00 

2.00 

5.00 


31.00 
2.50 

35.00 

43.00 
.10 

22.00 
4.50 
5.30 
7.20 

10.50 
2.00 
4.00 


28.00 
5.00 

30.00 

50.00 
.15 

25.00 
4.50 
6.00 
8.00 

11.00 
2.00 
5.50 


30.00 

6.00 

34.00 

50.00 

.10 

35.00 

5.50 

6.50 

10.00 

14.00 

5.00 

6.00 


34.50 
1.70 

34.00 

55.00 
.14 

30.00 
4.00 


PORT    HUENEME,    Vexitura    Co.. 
CalS.-The  war  Assets  A|lmlnisttu.  . 


tion     155   W.   Washington    Blvd..   L«s 
Angeles,  has  extended  for  two  weeks        land. 


CONSTRUCTION   STARTED 

PLANT  _        ^        _.,,- 

••     42    OAKLAND.   Alameda   County,   caui. 
Railroad  Ave.  and  Kennedy  St. 

Addition  of  16.000  square  feet  to  Na- 
tional Automotive  Fibres.  Inc..  fur- 
niture manufacturing  plant  in  OaK- 


for   TWO   wccivD  icvuu.  ij     «    VHKoAa 

„e-sa,e  of  -rp,u.  p^^;.>«-e^^  1 0,vner--Na..o^a,   A^^^^^^^^^^ 

'"?  'r  °3?  at'  ?ort    H™r---    "°"' "  I     -S^"    ">">"".    Railroad   Ave.  ««1 

will  continue  from  9  A. 
dally.  Mondays  through 
8.00    ;  remaining  equipment  and  W^ater  al 


8.00     remaining  equipment  and  «^aterlal  is       Hoover  Ave.,  S"*^ 
10.00    u-Xed     ft   V(fo0O,00O^an.|     Includ^esjcontractoj-S^^^^^^^^ 


Johnson,  4652  Do- 


,  BIDS  WANTED— TO  CLOSE 
er  plates;  ^  {  addii    9S    8  P.  M. 

(62)  installing   11,400  lbs.   oil  storage  ^  APR^US^s^^^^^^ 


2:15    i  paints  and  supplies,  hardware    rail 
Roo      4UU      00^      V.W      4.50    !^ad    ties,    heavy    creo^^^^Vi^-f.n' 
eoS:SS  755^  .25:^  600.00  825.00    \^^^^ ^S^^^:^^ ^k 

■ -itioTs.^^ge  «uPP."««'  ^**^^'°«   "^P- 


6    iS 


tanks ; 


.  i  NORTH  SACRAMENTO.  Sacramento 


Machinery  &  Malerialja:?"^-'^^ ''- - 


C— A  sale   of 


sewer-pipe  trenches  and  switch- j  ^^3^  installing   600   s.f.    metal   accor-  [  ^^^^^,7/ callTDel  Paso  Blvd. 

yard   structures;^        ^ ^_  |  dion  doors;  ^^m^.  I  Street  lighting  on  Del  Paso  Blvd. 

s.f.   metal   swing    : >.4*  „«*  Vnrth  Sacramentc 


(7)  1,760  c.y.   excav.   for  drain   plpe.^^^^  installing  600  s. 


and    fire   protection   pipe; 
(8)  80,000    c.y.    excav.    for    concrete 
discharge  conduit  and  discharge 
structure; 


ing  doors; 

(65)  installing  800  s.f.   of  metal 
windows;  ,  ,         _ 

(66)  installing  840  lbs.  metal  louvers. 


(68)  fnstiillng  14.000  lbs.  misc.  met-  'deposit  of  $6, 


4/5/46 

SITE  PURCHASED 

HOTEL 


22 


^^LMu^  Cost.   $1,250,000  . 

SAN    JOSE.    Santa   Clara   Co.,   CaW.    (23)  1,4  00   c  y 
West  side  N.  First  St..  between  MU- 

slon  and  Rosa  Sts. 
Construction     of     6-8tory      250-room 
hotel  building  (450x625  ft),  includ- 


(9)  2,000  c.y.   excav.  for  switchyard  i  ^^^^  installing    4,700    lbs.    metal    In 
structures ; 

(10)  88.400  c.y.   backfill; 

(11)  200    c.y.    gravel    backfill; 

(12)  24.300   c.y.    compacting   backfill; 

(13)  6.800  c.y.   dumped  riprap; 

(14)  placing  435,000  c.y.   sluiced  fill; 

(15)  2,100    c.y.    fifravel    surfacing; 

(16)  800   s.y.   dry-rock   paving; 

(17)  1,070  s.y.  asph.  coating  on  foun- 
dations ; 

(18)  forming  400  Lf.  of  holes  for  4- 
inch  drains; 

(19)  laying   660   Lf.   8-in.   sewer  pipe 
with   cemented   Joints; 

(20)  -1,400  c.y.   of  concrete  in  intake 

structure ; 

(21)  2.780    c.y.    concrete   in    pumping 
plant  substructure; 

(22)  11,800  c.y.   concrete  in  pumpmg 


,  Owner— Clt  yof  North  Sacramento, 
sash  '  Engineer^Joseph  E.  Spink.  408  Call- 
i     fomla  Fruit  Exchange  Bldg.,  Sac- 
ramento. ^^  ,     . , 
Plans  and  specifications  obtainable 
from  the  office  of  the  engineer  upon 


alwork ; 

(69)  installing  60  s.f.  metal  fire  doors 

(70)  installing   1.260   s.f.   glass   block 

(71)  i^tlnijg  12,200  Lf.  of  embedded 
electrical  metal  conduit  1%-ln. 
or   less   In   diameter 

(72)  Installing     11,100     Lf 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  A  Materials  42 
Machinery  and  Equipment        «» 


4/5/46 

BIDS   WANTED 


4/5/46  ^     ^ 

NOTICE  OF  SALE 

WASHINGTON.    D.  ,^  ,„  r-j. 

ifi  Armv  ST  tugs,  two  located  in  Ban 

^liSo    four^»°  Seattle    .even^t 

Rrooklvn    N.  Y..  and  five  at  Charles- 

ifon.  S   C.:  have  been  declared  surpiu. 

42    by  the  armed  services  and  »^^2Z.!f. 


40—- 


STREETS  AND 
HIGHWAYS 


'sAC^MbNVo.    calif.  ^- Bids    -"» '  ^^^.rt^^"  orslt'  oTl^v^J^U^^^^ 
oe  received  by  the  State  Purchastag    advertised   fo^  ^"^vember  22.  1946. 
Agent.  Sacramento,  for  materials  and  jbid^o.  100  on^^^  ^^^^  ^^  ^  ^ 

m(nimum%riceot  $50,000  «ach»^ 
TA  ft  lone  20  ft.  beam,  9  ft.  e  m. 
draft,  sinlie  screw,  and  Powejed^by 


electrical  metal  conduit  larger 
than  114 -In.  and  not  larger  than 
3-in.    in    diameter; 

(73)  installing     8^00     Lf.     electrical 
nonmetalllc  conudit;  

(74)  installing    2.200    lt>8.    of    ground 

(75)  Snltmctlng   1.100  Lf.    of   guard 
rails ; 


embedded  njQ^yq^CT  AWARDED 


••     40 


'42— MISC.  SUPPUES  AND 
I  MATERIALS 


eoulpment  as  follows: 

^  April  11 

QUO.  45975,  REQ.  E47885; 

^1000   lbs.    asphaltlc    Jo^^t    «ller    to 

steel     drums,     non-returttable,     f.o.b. 

Havward. 

QUO.  46328,  REQ.  E479(Wt  4  1 1^"^'  fuer^cil'iiiijHy  of  10,349  gallons. 


^  hp.'"lmperial  dlesel  -fne^^-jy^J 
have  a  speed  of  approximately  9 
knots,    accommodations    for    8    men 


•• 


SUNNYVALE.    SanU    Clara    Co.. 
Calif.  — Union   Paving    Co.,    Babcock 


4/5/46 

NOTICE  OF  SALE 

„  SAN     FRANCISCO. —War 

Bldg..  San  Francisco,  at  $24,800,  was  ^  ^^^j^jg^^j^yon     gg   van    Ness    Ave., 

awarded  contract  toy  the  City  of  sun-  pranclsco   2.   announces  sale   or 

nyvale.     City     HaU,     Sunnyvale      for  dehydrators,     located     In     ^  ,  ..^  ,f^ 

pivlng    of    Falroaks    Ave.    north    to   j:^^;^^^^^^;^  ^^   wholesale    ref  rigex^tor  ,  dale  Rd  ^-pj,  ,5 

Maud  and  along  Maud  to  L*^^"^®- .dealers  only  Sale  closes  April  22.        j^^^  ^^^^  ^^^  ^^33. 


__j  Jose  plant.  .^,«,   ' 

^  QUO.  46627,  REQ.  87177:! 
*^ri20   tons   liquid  asphalt.    8C-4^de. 

AMets' livery    60    tons   two    »"««„  "^^SX 

Assets    g^^^^^rn^rdlno  on  Cajotl  Psjis  High- 

00  tons  31   miles  northwest  of 


san  b^ardrnJon  Cajor.  P««a-P*Im- 


pUnt    intermediate    struc ;  j     -    transp-irting    l.HO   tons    freight    4/5/45 

^       -         .   concrete  in  pumping  i^'"'  of  all  kinds  for  the  «ovt.orJU  |  COMPLETE  BIDS 


! 
•     40    4/5/46 


•• 


A9  1     Three  sand  spreaders,  Burch  Chip- 
**  '  It-Ovir  ^  equil,  with  all-steel  hop- 


agents,  other  than  the  contrac- 


Safely  FINLENITE  Tread 

Steps,  Noxingi,  PUtforma,  Sidewalk  Boxes 

All  Types  Gray  Iron  Castings  ,,  ^  _  _  „ 
SAN    FRANCISCO    IRON    FOUNDRY 

^  ^  "      *^  *^  f^AN  VrANCISCO  iron  WORKS) 

2G0  TOWNSFND  STREET  -  P»»>ne  DQuglasjm 


plant    superstructure; 
(24)  1,170  c.y.   second-stage  concrete 

in  pumping  plant;  ^  ..„  piam  »"-.  ,  ,  „„^ 

(26)  12,400   c.y.    concrete   In    conduits  _     ^.^^1^3  of  the  standard  forms  and 

_■_'    -    the    specifications    may    be    ob- 

^=^^1  kilned  from  the  following  offices  of 

:the  Bureau  of  Reclamation.  WalKer 


t"      o  T»    -^    \^KAa  i«.'Ui  h*i  received  by  the  1  driven,  i.o.o.  oa^ 


2  P.  M.,  bids  will  be  received  by 


tor.  bet.   railhead  and   PumPl^K    Dlggs  Construction  Co ,  P.O.  Box  7^^^^^ 

plant  site.  ^  ,  _,    Phoenix,    Ariz.,    »*    »\28.233.25,    suD  ^^    ^^^  ^^^  ^^^  ^^  ^^  fol- 

H         ...        .^_j_-.«  #^Y.ma  ftnd    jjjitte<j    the    low    bid    to    tne    fuoiic  y^  .« 


niads  Administration.  303  W.  f  c^;  '^^IJjI^^i^o.  1,  located  at  various  De-   "e.  f.o^ 


April  16 
QUO.  47007,  REQ.  202: 
One  400- gallon  asphalt 
San  Luis  Obispo 
218 


heating  ket- 


tinpntal  Oil  Bldg.,  Denver;  ^.  -- 
iioweS  Pro  eel  En^neer,  Estes  Park 
"olo  and  Michael  W.  Straus,  Com- 
mlssloner.  Bureau  of  Reclamation, 
Washington    25,    D.    C.     Prospective 

r  ^-orlnr^^^  1 

^^Ipr^ffilo^ns^ob^Iinable  J^^^^^^ 

rs  ^vTorvrrnSsr  •  ^" 


(1) 


(2) 


The  bids  were  taken  as  follows 

lump  sum,  extra  and  miscellane-   V.C.P.  pipe. 


I  f.o.b.   San  Luis  Obispo. 

4/5/46 

BIDS  OPENED 


••     42 


to    th^^   8.    Maritime   Comm^on 
office^   at    220    Bush    St..    San   FVan- 

cfscoT  46  Broadway  ^"^n^^V^st 
N  Y.;  1488  Oexter-Horton  Bldg..  Se- 
atUe  Wash.,  or  to  superintendent. 
Wat^r  Division.  Army  Storage  Basto. 

Sfarieaton.  S  C.  ,P^P*/="r%S^j; 
chasers  should  submit  their  offers 
soeclfylng  number  of  tugs  desired  to 
t"hTsVc«l.ry.  U.  8.  IjJrltlm^Com- 
mission.  Commerce  Bldg.,  Wasnmg 
Ton  25,  D.  C.  Application  fonr^fjr 
purchase  may  be  made  to  thedlrec 
tor.  Division  of  Small  Vessel  Procure- 
ment and  Disposal.  U.  8.  Maritime 
Commission.  Washington  25.  D.  c. 

••     48 

4/5/46  .««-r. 

CONTRACT  AWARDED  ^  .»  _ 

OAKLAND.   Alameda  Co..    Caltf.— 

,r  Co..  Park  St.  Alameda. 

iv/arded    contract    by    the 


Lot  No.  2,  three  (3)  wooden  poles, 


chasing  Agent.  Sacramento    for  ma- 


ous  force  account  work   ^^lear-       *--  -—  follows:  1  30-ft.  T-NP-NS, 


QvarS^tor^Co".  Parte  St.  Alam.^ 

at    $2620.    awarded    contract    by    the 

East  Bay   Municipal  Utility  District, 

c'i'^R  ImKNTO   calif  -The  follow-  1  Room  312.  512  16th  8t    Oakland,  un- 

mrsubmi«?d''bi°ds?o  the  State  ^-  Ider  Pro.  1723  for  two  Jeeps 


•*     82  . 

4/5/46 

PURVEY  COMPLETED  ^        ( 

SONOMA    COUNTY.    Calif. -Con 


(3)  12  0()b  cu.   yds.  unclassified   ex- 
cavation for  borrow ; 

(4)  9500  cu.  yds.  unclassified  exca- 
vation for  borrow ; 

(5)  5000  cu.  yds.  unclassified  exca- 
vation for  borrow; 

(6)  69.700  cu.  yd.  miles  special  over- 
haul of  borrow; 


tt-ft    -ir-riB.       "•"  ,;V-  2  hours  fre«-  and  balance 
,..  south   line   mento   $27.  2  hours  ^r«*  V^^  ^,„^  30 


I  $5  per  hour 

awarded 


discount  2  per 


.w-iv.     ***"«.  44992.  REQ.   12214: 

iwest  side  San  Jose  Ave..  175  ft  N.   QUO.  4499A_^^  ^^^^  Co.,,Sax:ra 

Santa    Qnez    Ave.;   1    30-ft    TP-«».  1     «j-   « 

west  side  San  Jose  Ave. 

^  TSfsuctes'sful  bidder  on  Lot  Na  2  |  days ;  a-amea. 

must  remove  the  PO>««  Jy  ^^^3? j;:f  ^^^       IT  Tleslau.  $34.^ntrtax  Included. 

backfill    the    holes    and    J^f^^^^  „^!  i  q^    44990,  REQ.  12212: 

_....*    „i^o«r«iu  or  eround  in  a  *»«»*;  **^"-  "^' Tank  Truck_  Co. 


(Continued  on  Page  Eight) 


street,  sidewalk  or  ground 


$27; 


[NJ.X,    v^o.'"-      — -    I  naui  01  uonuT. , 

suiting  Engineer  Charles  H._Lee^^  j    ^^^  jg^O  Un.  ft. Jfu^ow-^  ditches 


land  workmanlike  manner.  i  ho'i^'ra*" f ree •    balance    |5    per    hour; 

'     Lot  No.   3,_  located^  at_  m_aln   yard.  |  ^^^^^^'.^^i^^^^,  2  per  cent  30  days. 


'ciutter  St     Sfiin  Francisco,  has  com-      -     2725  units  watering  base  course;  ,Oomer 
Sd   s'ui^ey  work  on  _th_e  Russian      jSJ  sum,  providing  and  mahi- jDnve^ 


furrow  ditches;  *^«'   ';!"•   "•'^TTW'a  *ve  and  South   awarded;  aiscouni.  ^  ^^  - 

.atering  base  course;  | Golden  Gate  Park,  3rd  Ave.  ana  »ou«i       gj^^q^iat  qU  Co.,  $28. 


A.  A.  Tieslau,  $33,  tax  included,  net 


a^^^'Sl^Tewe^^unnVgT^>m  I    '''  Sro!kr^atS"pi^t>-V^«;  J  ^^.e    !»"   ^*«"    '^''^    ""   "*  I QUOr^l^^i^Q.  m«^ 


E^^».1«r^i"»'i^^"^^S"^3^^  SERVICE  ONEKCEUXO 


■  more  tnan   ♦uw.w..   .^.  ^--   -      TheL„,   ii^^'^^nsTyVe  3  blotter  material '  tact  Mr.  Gllck,  Room  SOY   ^i^y   ~»^  i;;"'cr$5  per  hour;  discount 
'TrS%iirinc?ade^fnTpumVng  sta-J/">  il?SmZu?^Veservatlve    treat-, for  i^BP-tlon^.^^,_  „vrometers,  No.'sO  days;  awarded. 


John  Cassaretto  Co. 

since  1886  -   -   and  8W   Active 

BUILDLNG  MATERIALS 

READY-MIX   CONCRETE 

ROCK-SA^ID  ORAVEL-LIME 

CEMINT-PLA8TER-M0RTAR 

METAL   LATH  WOOD   LATH 

8TUCC0-WIRE-NETTIN0 


.trunks   and    laterals,    r 
;  completed  about  July  1 


2  Tycos  recording  pyrometers. 


asphalt   (grade  MC  i)   lor  oiiu    ,U4^   ^  indicating  pyre 

,15308    (portable),    Taylor   Instrument, 


35—      DOCKS,  "R?* 
HARBORS 


Blomqulst    Oil    Co..    »".90     $19.25; 
11^    hours    free;    balsince    $4.50    per 

**Ta.  Tieslau.  $20.80,  $22.40;  $5  per 
1  hour 


3  5 


PROSPECTIVE  BIDDERS 
CONCRETE  HEADWALL 
SAN     FRANCISCO.     Mission 

i  J.Sfnt  materia.  , and  drWing  o,  | 


Rock 


(13)  322  tons  same  grade  MC-5. 

The  total  bids  submi«^w«jB  .  ,  _^^^^  ^^^er  Na  27U5l».  xype  j'*—  Y'^ul^^t  Co..   Burch.   $780 

^^^  ?  ff23?2r  CS.  2-wire.  *^  «imps..2;» volts. T^o^.  ^     C^^^^  ^^^.    ^   ^^y. 

$128,233.25.       — „__      ^^ — w  '  gon  General  Elcctnc  direct  current     n*  j  '      •  net 

1    C02    combustion    recorder.    Sim- ,  deuvery^^^^  ^^^^^^^^^  j^^^^ 

manco  Abady.  j  j^jodel  9.  $695  ea>ch  ;  hitches,  1^  ^^ ' 


BUNKERB 

Phene:    OArfleW   «78« 

6th  snd  Chani»eL  Ban  rran«»aoe 


$128 ^  „ 

(B)  Wallace    &    Wallace, 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
nuui,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 


pnel  an^d  construction  of  concrete 
headwall    for    Mission    Rock    Ter- 

Own1?-Board  of  State  Harbor  Com- 
°  missioners,  F.  G.  White,  Chief  En- 

pS^s^^pl^r^d^Engrg.    Deptof 

:     5l'°previously  reported,  bids  close 

^^^JinV'anfs^fications  may  he 
;obTa!?ed  from  the  a»>ove  ofHce  of 
;the  owner  upon  _deposlt  of  $»^m 


,lil00  $S.0O  ,1^.00  »AS.OO  g^sr^^rfu^S^^^^  ...ipmeht 

»^^5:5?  .80         LOO         1.45  Room  312.  512  I6U1  St.  Oakland.^un^   ^^^  each ;  Wtch«B  _$8  « 


Lump  sum  bids  will  be  received,    j  (12). 


$128,897.                    „.         ,        ,..- 
(C)  ^R    Skousen.  Phoenix,    $148.    j_._  ^^    « 1 4T^"  d^r^eUvery ;   discount   2   per 

,X»  PJ-ji-Te-P^  «^o-  ^^-  '^'^-;i;^1iDS  RECEIVED  ^^J^^I^r^!^^  Machinery  Co..  $7J0; 

Thi^Tt  bids^submltted  were:  1  ,?AKI^.^-.    -^^^^^^^^^  -  hitches;  21  days  de- 

m.00  East  Bay  Municipal  Utljlty  District,  j  Uv^Y;  jet ^  ^^.^^^^^  ^o..  Buckeye, 

(1). 
(2). 
(3)- 
(4).. 
(5)- 
{   (6).. 
(7).- 
(8).. 
(9).. 
i (10)- 
1 (11)- 


.40 

.40 

.20 

.20 

.20 

1.10 

1000.00 

1.20 

.07 

27.00 

27.50 


SCOOPMOBILE 

SCOOPS  ...  Lim  ...  MOVES  Afc^  LOADS 

L   E 


B 


0    G    G   Y    M    O   B   I 

POWERED  CONCRETE  BUGGY 


rXwlng   contractors  have  taken    (13) 

^^E.^^'r^Turklngton,    465    California 

St     San    Francisco.  ^^    nniJn   ELECTION 

DunSnson    -    Harrelson    Co..   1404 !  BOND  Ettt,  ^^^ 

DeYoung   Bldg.,   San   Francisco 


.40 

.40 

.40 

.40 

.15 

.25 

.20 

.16 

.08 

.15 

2.00 

2.00 

100.00 

500.00 

LIO 

1.45 

.07 

.or 

30.00 

30.00 

31.00 

3L00 

each;  agitator, 
:S  deV  spec.'  1725  for  mOOO  f^-^^^^.^^'  "riei^.'llS? ;^>eight,   $80;    14 
.68  galvanized    and    welded    steel    ^^ !  J^^'    delivery  from  Ohio ;  net 
.75   fabric 
.15; 
.16   4/5/46 
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2.20   CONTRACT  AWARDED 


4/5/46 

NOTICE  OF  SALE 


42 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


7.25  .     OAKLAND,    Alameda  Co.,    C*^—  i  o  p    M..  bids  will  be  received  by  the  , 
t  ^Oakland    Plumbing    Supply    ^J^  «J    f^frchaier  of  SuppUes.  270  City  HjO^  : 
and   Harrison,    Oakland^  at^  $1234.36. ,  ^^^^^  ^^^  ^^    g^g   f^r  sale   of   the 


35.00  awarded  contract  by  the  East  Bay   J"  ^  ,^j. 
36.00  Municipal  UtiUty  District,  R^  3^  * 


(STetrst.:  Oakland,  under  Pro.  1722  j^-;^. 
for  streamUne  fittings 


IStNo.   1.   located  at  2948  L-urkto 


(19)  Skid  Pumpers   type  1  ^EW   &   RECONDITIONED 


1 4/5/46 


112  Market 


I    L    E 


PORT/!! J  cJncrb!e  !in)  elevating  plant 


For  CompUlt  Information  CdU 

RHODES  &  JAMIESON, 


Ltd. 


Ben   C.  (Jerwick,   Inc., 
crt.    San  Francisco. 

Ocean    Constructors.    135   Stockton 
St.,  San  Francisco. 


Nineteen    (19)    saw   *^""'*7* % , iiri      Wtw    «    '^^^^•^  .  JL^W^« 
..     42 'f,   with  e^^ust  Pr^aer  JWO  gkUon.  DIMENSION    LUMBER 

I  ner  minute    centrif uifal  pumps ,  *    »    i  ■»■  .       . 

^%*iSl  fi^S'^'ta  Clara  Co.,  Calif. 'cSnTRACT  AWARDED  _^_  S.  national  standarS  '^^^^'^  ^  ^^ 

2r^^r^  "Sin  Joae  will  vote  May  1     OAKLAND,    Alameda   Co.,    tAiu-        ,  1— 4-ln.  sucUoft  basket;  85  hp. 

I  r*^*  ?^J^  to "L^  SndTS    JeromelTHomer.  3400  Chestout  St, !  ^ng  ^-^     ^^^  ^^^  ^^^^  ^  «.teri.-«s.    o—  •  -; 

?»,f\mo£^^  i«J.OW  for  develop- ^  Oakland,   at  $2160.  ^'^^^^.tif ^S^jg  1  Jerature   Indicator,  ammeter  •;j<l  f  i  Uocks  of  "hard  to  get 
•the   amouni  ui   ♦      ■  ..«^„„j..    k,,   tHo   irj»j.t    Bav    Municipal    uuuiy|K-  «.„«,«    Mlf -^starter  and  bat-,  w;,.    »Ht»    t%r  ' 


Larf* 


ment 
$350, 


Healy-Tlbbitts  Constr.  1100  B:^»  |  J^^'^^drwits, 
^L^intr  C^nlS:  923  Folsom  St.  j  extensiona        _ 

^^SaSr^JStr.    CO..    Freight    •»*  I  J/^ilpLETE  BJ, D8 


o mount  of   $450,000  for  develop- ,  uaKiano,   ai  ♦**""•  "r~j~:~  ,    TTtiiitv'P«rature   maicaior,  «^^ —  17  k-V      < 
amount  01^  ♦  and     playgrounds ;  I  by   the   East   Bay   Jf^,^^*P*^,^SS2   Pressure  gauge,  self -starter  and  bat- , 
nno    f  or    new    fire    stations    and  ,  District  Room  312,  M2  16th  St..  Oak    |  v        g^ollne  tank  not  less  than  12-  , 
•2S,4^ts.  STd  $400,000  for  street    land,    under.  Pro.   1720    for    12    steel   ^^,;^«^^^,y,    to    be    mounted    on 


40 


operating  tables 


San    Fran-  '  low  bid  to 


BUUDINe  MATIWAtS    •  UAOY  MIXED  CONCRETE 

OAKLAND       KEII09  3-5225 


. 


Foot  off  23rd  Avoaae 


Case 
meda.  ^ 

Guy  F.  Atkinson  Co. 
Railroad    Aves.,    South 
Cisco 

jtion 

,e .  Shoiow.    ^' 
Basalt  Rock  uo..  xnc,  »w  ow porest     Navajo     County, 

""^B.  McGowan.  Inc.  625  Market .  Project  .Axia.^!?;^;^^, 


I«i 


«  ••42 

4/5/46  ** 

BIDS  WANTED  r!*lif  — 

-^??o.r'^^,  BO. «.  xu.j3^^--ro^3^,'^nr;.^  ^^'^rlt^^^  \s::^.i^'i^^^_ 


Wire,  write,  or  'phoae 
CLEVF.LAND  WRECKING   CO. 
Sr  i^n^S^e  V^   metir'-.kl';;  i  2900  Third  Si.      ■      VAteoei,  4f77 

and  the  top  for  weatherproof  and  to  ,  ^ ,   ,,  -     , — — 

include  the  following  equipment:  |  FOR    RENT 

1  compound  gauge.  1  pressure  gauge,  FUK    Ktn  i 

\  governor.  1  r«iucer.  4-in.  to  8-in^ 


UOMBBR     HANDLINO     ID^^ 

i^ncTtfT        CARRIKBS.      STAClOmS, 

M***  Pacific  Camera. 


MJCNT: 


i .  r  fiVSn   9M  W.  Jefferson  St,  Phoe-    land,    under   Spec.    1 
i    .       A^i     Anril  2  for  the  construe-    pine,  common,  rough. 


1726   for   Oregon 


^.^as.    U   Han.ey,   625  Maricet   St.    ni.  Ari.    Ap^j^-or^e^con,^^^-  ^  ,_  ^ 

S^  ^cisco.  ^        ^  ^^.    _,     Ji?S>e .  Sholow.    Sitgreavea    National  above  office. 

Basalt  Rock  Co..  Inc.,  900  8th  8^- I  Si^.      Navajo     County,     Ariaona; 


St.,  San  FrancliBca. 


Pa^c  Bridge  Co..  383  Kearny  St. 

San  Francisco. 


PROSPECTIVE  BIDDERS 
ROCKWALL  AND  FILL 
S^FRANCISCO.     Mission 
TerminaL 


S  5 


Rock 


4/5/46 

BIDS  WANTED 


^'i^elve  (12)  SkW  Pu»P«"  < "^ ,„, 
a^e    except    mjn«iacrured^or , 

assembled  by  Buffalo  Fire  Appiiance 

43   Corp.,  Buffalo,  N.  T 


FOR  SALE 


CONTRACTOB*'   SURPLOO 
EQUIPMENT 
I     TRUCK  CRANH  P  *  H 


.,^  S)^   cu    yds.  undasslfled   ax-  IWi    St,  Oakland,   under  Spe^mS    f^^^^  ^t  n*cX^xa^tU>n  CuMtow^^>^  ,Hm*^^ 

<5>  S;^o^    for    borrow     (selected  for  SO  tons  pig  lead  to  100- Ib^r*       «^          ^^     «»*ff.i?^f  i?^  caS  ^  ^^  ^^^ 

SSJnSl  material) ;  Specifications  obtainable  from  the  |  J^^^j^     ^^  d5kwl»«  to.h.  car- 

UOOOcu.   y^   unclaaslfled   SK-  above  office 


Avenite, 
(to 


1 


'n 


1 


DAIL^     PACIFIC    BUILDER 


FRIDAY.  APRILS.  1946 


PROFESSIONAL  DIRECTORY  oS  Northern  California 


PRACTICING    ARCHITECTS 


8AN   FRANCrSOO   COUNTY 


AARON.  OUSTAVS.  M2  IMh  At«. 

ABRAHAMS.  HARRY  W^  6tf  BuoOd 
AveniM. 

AlCAKDES.  F.  FRSDBRIC,  414  Dew- 
ey Boulevard. 

AMBROSB.  Wm.  C^  261  Keamv  St. 

APPLCGARTH,  O.  A.,  286  liontfem- 
ery  Street. 

APPLJ:toN,  a.,  6S  Post  Street 

HTMAN  A  APPLETON.  68  Poat  St 

AUSTIN,  ELIZABETH  1£.  1162  FU- 

^       bert  Street 

BAKEWELU  JOHN,  Jr..  281  Kaamy 
Street. 

BANGS.  E.'aEOFFRBY.  606  l£wk«t 
Street 

BARSS.  FREDERICK  B..  268  Market 
Street 

BAUMBBRGBR,  WALTBm  BL.  822i 
CabrUlo  Street 

BAUMAKN.  HBRliAN  C.  251  Keany 
street 

BBROBR,  G.  A..  309  Valencia  Street 

BBRNARDI.  THBODORB  C.  402 
Jackaon  Street 

WURSTER.  BERNARDI  AND  EM- 
MONS. 403  Jackson  Street. 

BERTZ,  BARLB  B.,  156  Montfom- 
ery  Street 

BLANCHARD.  NORMAN  K.,  866 
Pine  Street 

BLANCHARD   &   MAKER,  3«9   Plna 

BISSANTZ  .EDGAR  F.,  2128  Valleje. 

BLISS,  WILL  M..  235  Montgomery  St 

BLISS,  WALTER  D..  382  Market  St 

BLISS  A  FAIRWEATHER.  382  Mar- 
ket Street 

BOLUBg,  JOHN  S..  369  Pine  St 
WARD  &  BOLLES.  369  Pine  Street 

BORN,    ERNEST,    730    Montgomery 

Street 
BRANNER.  JOHN  K..  210  Post  St 
BICKEL.   REDDICK  H.,  582  Market 

Street 
BROWN.  ARTHUR  Jr.,  251  Keamy 

Street 
BUCKLEY.  VINCENT.  110  Sutter  St 

CANTIN.  A.  A..  764  Market  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 
ket Street 

CAULDWELL.  ALBERT  M..  17  Os- 

firood  P1&C6 
CHINN,   FRANCIS   LAI.  622   Wash- 
ington Street. 
CIAMPI.    MARIO    J.,    85   San    Pablo 

Arenue. 
CLARK.  HBRVEY  P..  210  Post  St 
CLAUSEN.  CHAS.  O..  748  46th  Ave. 
CLAUDIUS.  CHARLES  W.,  2443  47th 

Avenue. 
CLXFTORD,    WALTER   C,    310    Lo- 

oust  street 
COBBY.  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY     W.,     8647 

Washington  Street 
COLLINS.      FREDERICK     R.,     1082 

Hyie  Street 
CONRICH.  J.  LLOYD.  593  Market  St 
CORBETT.  MARIO.  210  Post  Street 
COULTER,  NORMAN  R.,  261  Kearny 

Street 


MAKER,  EDWARD  J.,  360  Pine  St 
BLANCKARD  ft  MAHBR.  866  Ptaia 
MASTEN.  CHARLBB  F.,  407  SanMme 

Street 
MASTKN  Sc  HURD.  407  nnmtfe  St 
MASTEN,    J.    KENDALL,     16  — 14Ul 

Avenue. 
MASTROPASQVA,  LOUIS.  UU  Q»* 

ion  Street 
MAURY,  CHAS.  P..  1617  LyoB  Street 
MacDONALD.  EARL  It,  208  Garden 

Lane.  Cokna. 
MAYBECK,   BERNARD  R.,  67  Poet 
MCCARTHY,  FRANCIS  J..   668  Mia- 

sion  Street 
McCREA.  GEORQE  E.,  286  7th  St 
McGUINNESS.  JAMS»  F.,   488  Pine 

Street 
RESING  &  McGUINNESS.  484  Pine 

Street 
McSWEENY.  A.  McF.,  Hearat  BUf., 

Third  and  Market  Sts. 
McSWEENEY.   ANGUS.   514  MlaatoO 

Street 
McL/VUGHLIN,    RICHARD    A^    «18 

20th  Aveaue. 
McCOOL.  JOHN  B..  177  Post  Street 
MENDELSOHN,  ERIC,  233  Saneome 

Street. 
MENDELSOHN,   DINWIDDIE   AND 
HILL,  233  Sansome  Streat 

MERCHANT.  Wm.  O..  57  Poat  Street* 

MEYER.  FREDERICK  H.,  440  Mont- 
gomery Street 

MEYER  &  EVERS.  406  Montgomery. 

MICHBLSEN.  HARRY  M..  80  Ma- 
drone  Street 

MILLER,  JAMES  R..  580  Market  St 

MILLER  &  PFLUEGBR.  580  Market 
Street. 

MINTON.  HENRY  A..  1045  Sansome 
Street 

MITCHELL.  JAS.  H..  407  Sansome. 
MOHR.  NORMAND  W..  481  Noe  St 
MOONKY,    WALTER    E.,    1^9    Ullea 

Street 
MOOSER,  WILLIAM,  251  Keamy  St 
MOOSER,   WILLIAM,   Jr.,   681    Mar- 
ket Street 
MORGAN,  JULIA.  4®  California  St 

NEUMARKEL,  BMIL  A..  1374  86th 
Avenue. 


BURtlNGAME 


OGLOU,     VLADIMIR, 

mento  Street 
OSBORNE,    ERLE    J., 

Avenue. 


2784     Sacra- 
2518    Paolflo 


PAGE.  EDWARD  B..  251  Kearny  St 

PERRY.  WARREN  CHAS..  260  CaU- 

fomia  Street 


BROWN.     IRVING     FORBES.     1477 

Burlingame  Avenua 
GILLAM.  W.  C  F..  1404  Palm  Drtre. 
McSWBBNBY.    ANGUS,    112 

Avenue. 
SHARPS.  LBO   J..   1477    BarUngaMO 

Avenua 
STBPHBN.  WALULCB  A«  2626  Gar- 

mellta  Avenue. 
THAYMR,   OSCAR    R..   1J6T 

Avcaaa 


BERKELEY 


O., 


D4.ILBY,  GARDNER  A.,  210  Peat  St 
DAKIN,  FRANK  W..  625  Market  St 
DAVIS  F.  a.  516  Buena  Vlata  Ava, 
BAY,  WM.  PHYTON.  405  Montgom- 
ery Street 
DEICHMANN,  OTTO  A..  1626  Market 
Street 

OE     MARTINI.    EDMUND     P..     78S 

Market  Street  ^ 

DEVITT.   JOHN  H.,   580  Market  St 

DINWIDDIE.  JOHN  BKIN.  233  San- 
some Street. 

MBKDBLSOHN.  DINWIDDIE  AND 
HILL,  233  Sansome  Street 

EDIB.  WM.,  47  RoCKwood  Court 
EDWARDS.   THOS.,  M..  704  Market 
EMMCWS.  DONN.  402  Jackson  St 
WURSTER,   BERNARDI   AND  EM- 
MONS,  402   Jackson   Street 
EVERS   ALBERT  J.,   406  Montgom- 
ery Street 
FABRB.  ALBERT  J.,  251  Keamy  St 
FAIRWEATHER,  J.   S.,  582  Market 

Street  

BLIS8  Sc  FAIRWEATHER,  582  Mar- 
ket Street 

FALOH.  WALTER  C,  1202-3  Hearst 
Bufldlng. 

FITZGERALD,  GERALD  J.,  112  Up- 
per Terrace. 

FOLEY.  JOHN  J..  770  Fifth  Avenue. 

FRASIER.  EMORY  M.,  1112  Larkin 
Street 

FRANKLIN.  CHAS.  H..  2645  Chest- 
nut Street 

FIRICK.  EDW.  L.,  251  Keamy  Street 

WEIHE.  FRICK  &  KRUSE,  251 
Kearny  Street. 

FUNK.  JOHN  C.  21  Columbus  Ave, 
GBILFUSS.  CARL,  417  Dewey  Blvd. 

GERNER,  FFLA.NK  S.,  1026  Market  St 
GLASS.  EDWARD,  965  Union  Street 
GOLDSTINE.  IRVIN  WILLIAM,  821 

Market  Street. 
GOULD.  J.  S.,  406  Montgomery  St 
GUNNISON,    WM.     F..    1666    Golden 

Gate  Avenue. 

HARPER.  W.  W..  681  Market  St 
HASS,  ANDREW  T.,  525  Market  St 
KENT  &  HASS.  526  Market  Street 
HELM.  WILLIAM  J..  33  Mame  Ava 
KETMAN.  S..  605  Market  Street 
HHRTZKA.  W.   S.,   85   Poat   Street 
HBRTZKA  &  KNOWLES,   86  Post 
HILDBBRAND.  ERNEST,  261  Kear- 
ny Street 

HINTBRMANN.  OTTO  G..  2647  QeM- 

en  Gate  Avenue. 
HOBART.  LEWIS  P.,  526  Market  St 
HORSTMAN,  ANTHONY  J.,  en  Ittk 

Avenue. 
HOWARD.  HBNRY  T..  2944  Jaokaen 

Street 
HUBBEBRT,  WALLACE  H.,  660  Mar- 
ket Street 
HURD,  LESTER  W..  407  Sanaome  St 
MASTEN  &  HURD.  407  Sanaeme  St 
HURT,  BDGAR  B..  682  Market  St 
HYDiB,    WINFIELD    H..    70«    Batler 

Btrtldlng. 
HYMAN,    SAMUEL   LIGHTNBR,    68 

Pest  Street 
HTMAN  &  APPLETON.  68  Peet  St 

IGAZ,  RUDOLPH,  Jr..  786  Mariut  St 
IRVINE  .RICHARD  It,  8841  16tk  St 

JACOBS.  ALFRSO)  H..  116  S«tter  SL 
JAEHNB.    ALFRED    H..    26M    IBIll 

Avenue. 
JOHNSON.  ALFRED  W..  681  Market 

Street 
JOROBmSN.    MARK    T..    60    SaaU 

Aaa  Avenua 
JOSBPH.    BBRNARD  J.,   611   O'Far- 

retl  Street 
KENT.  THOMAS  J.,  526  Market  St 
KENT  &  HASS,  525  Market  Street 
KEYSBR,  LAWRENCB,  701  Pamaa- 

SQs  Avenua 
KNOLL,  A.  H..  726  Sutter  Street 
KNOWLES.  Wm.  H..  86  Post  Street 
HERTZKA   &   KNOWLES,   85   Post 
KRAFFT.  ELMER  J..  760  Market  St 
KRUSE.  LAWRENCE  A..  251  Kear- 
ny Street 
WEIHE,     FRICK     &     KRUSE.     251 

Keamy   Street. 
KUHN.  ALFRED.  206  Castenada  Ava 
KUMP,  ERNEST  J..  261  Keamy  St 


LAMB,  ARTHUR  H.,  251  Keamy  St 
LANGHORST.   FREDERICK  L,  4^ 

Sutter  Street 
LEASEN,  HARRY  J.,  IHO  10th  ATa 
LI^YD.  F.  E.,  210  Post  Street 
LOVELL,  H  K.  186  82nd  Avenua 


PETERSON,     CLARENCE 

Mission  Street 
PEUGH,  W.  D.,  333  Montgomery  St 
PFLUEGER,  MILTON,  580  Market  St 
PFLU^EGER,  TIMOTHY  U.  680  Mar- 
ket Street 

MILLER  &  PFLUEGER.  580  Maiket 
Street 

POLLACK,  RALPH  N.,  700  Stetnet 

Street 
POPE,  CHARLES.  368  Laurel  Street 

QUANDT,  FRED  W.,  905  Market  St 

RANEY.  VINCENT.  233  Post  Street 
REID,  JOHN.  Jr.,  405  Montgomery. 
REIMERS,  FREDERICK^H..  T»  Poet 

RESING.  EDMUND  J.,  488  Pine  St 
RESING  &  McGUINNBSS.  488  Pine 

Street 
REYNOLDS  A  CHAMBERLAIN,  664 

Market  Street 
RIEDY.  D.  A..  265  aty  HalL 
RIST.  MARTIN  J..  760  Market  St 
ROGBRa  CHAa  B.  J^  760  Market  St 
ROLLER,  ALBERT  F.,  1  Montgom- 
ery Street 
ROWB.      WILLIAM      HBNRY,     214 

Front  Street 
RUNGB.  C.  W..  1623  35th  Avenua 
RUEGG,  THEX>DORE  G.,  617  Mont- 
gomery Street 
SHARPE,  ED.  MUSSON.  277  Pine  St 
SHAW,  FREDERIC.  542  18th  Ava 


ALLEN,  HARRIS  C«  2614  HilJegaaa 
ANTHONY,    JOHN    B.,    2826    Foreat 

Avenua 

BALLANTINB,  JOHN  KNOX,  Jr., 
1512  La  Loma. 

BOYTER.  ELIZABETH.  2360  Le 
Conte  Avenue. 

CHILDS.  ELMER  E.,  702  Spruee  St 

DeCHENE.  ERNEST  It,  716  Arling- 
ton Avenue. 

DE  LONG,  SCOFIELD,  2656  LeConte 
Avenua 

DeSANNO.  RAYMOND,  2884  MUtU 
Street 

DONOVAN,  JOHN  J.,  950  Paifcer  St 
DRAGON,     PAUL    L..    206fi    Alleton 
Way. 

DRAGON  &  SCHMIDTS,  2068  AU- 
ston  Way. 

FERREE,  HAROLD,  2100  Vlrgklla. 

QENSS,  HAROLD  F.,  1319  McGee 
Avenue. 

GOODMAN,  MICHAEL^  2161  Shat- 
tuck  Ave. 

GUTTERSON,  HENRY  H.,  2622  Gar- 
ber  Street 

deLAPPB,  RUSSELL  GUERNB,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R.,  2066  Allston  Vay. 

HAMMARBERG,  PAUL  H..  2  Nor- 
wood Avenua 

HlAYMOND,  SCOTT,  2828  Skattuck 
Avenua 

HAYS,  Wm.  C,  2924  Derby  Street. 

HUNTER,  ALBERT  R.,  5809  Men- 
doza   Drlva 

JEANS,  RAYMOND  W.,  1824  San 
Pedro  Avenua 

JORY,  ARTHUR  V.,  1396  Scenic  Ava 

JORY,  STAFFORD  U,  1376  KucUd 
Avenue. 


OAKtAND 


SHELDON.  MARTIN  A.,  681  Market 

Street 
SMITH.  DONALD  POWERS,  58  Sut- 
ter Street 
SMITH.  WILTON.  1045  Sansome  St 
SMITH.   THOMAS.   3121   26th    Street 
SPACKMAN,      WENDELL     R..     664 

Mission  Street 
SPENCER.  ELDRIDGE  T..  251  Kear- 
ny Street 
STARKS.     LEONARD     F..     904     De 
Young  Bldg..  Market  and  Keamy. 
STEINER.    CARLTON   A.,    101    Post 
STEWART,  JOS.  L.,  206  Sansome  St 
STONE.  DOUGLAS  D..  381  Bush  St 
STRINGHAM.  ROLAND  I..  251  Kear- 
ny Street. 
STROTHOFF,   CHAS.  F.,   1857   Mar- 

Ket  Street. 
SWAIN.  CLARKSON,  2425  Buchanan 

Street. 
SWEETING,  HOWARD  EDWIN,  101 
Post   Street 

TOMASELLO.  PHILIP  D.,  605  Wash- 
ington Street. 

THOMSEN,  H.  A..  Jr.,  315  Montgom- 
ery Street. 

TRAVIS,  GEO.  W..  426  41st  Ava 

WARD.  JOSEPH  FRANCIS,  368  Pine 
Street. 

WARD  &  BOLLES,  360  Pine  Street 

WEEKS.  HAROLD  H..  593  Market  St 

WEIHE.  ERNEST  E.,  251  Keamy 
Street 

WEIHE,  FRICK  &  KRUSE,  251 
Keamy  Street. 

WELLINGTON,  WINFIELD  SCOTT, 
260  California  Street 

WHITE.  C.  BOLTON-  221  Spruce  St 

WIBMEYER.  GEKDRGE  H.,  704  Mar- 
ket Street 

WICKENDEN.  JAMES  D.,  402  Jack- 
son Street. 

WILLARD.  STANTON.  1847  2tth 
Avenue. 

WILLIAMS,  ALBERT  R..  251  Peat 
Street 

WILLIAMS.  ALFRBD  C,  1231  Fifth 
Avenue. 

WILSON,  ALS:CK  L.,  716  Montgom- 
ery Street 

WONG  WORLEY  K.  101  Peet  Street 

WYNKOOP.  FRANK.  821  Market  St 

WURSTER.  BBRNARDI  AND  BM- 
MONS.   402   Jaokson   Street 

WURSTER.  WM.  1^ ..  402  Jaokaen  St 


604   KLINKHARDT,  GBORQB  R,  44  Bu- 

oalyptus  Road. 

LINDLEY,  CHARLES  R.,  1087  Co- 
lusa Avenua 

MEMMLER,  ARTHUR  H.,  P.  O.  BOK 
124. 

MEMMLER,  ARTHUR  H.,  1448  Jose- 
phine Street 

MILLER,  LEFFLER  B.,  804  Santa 
Barbara  Road. 

MOISE,  HOWARD,  71  Panoramic 
Way.  

OFFICER,     GWYNN,     2068     Allaton 

Way. 

PLACHEK.  JAS.  W.,  2131  University 
Avenua 

PRICE,  OSCAR  M,  1687  Short  St 

RATCLIFF,  W.  H.,  2828  Shattuck 
Avenua 

RUSS,  E.  H.,  3141  College  Avenue. 

SANFORD,  FLORENCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS.  CARL  It.  2068  Allaton 
Wav. 

DRAGON  &  SCHMIDTS,  2068  All- 
ston Way.  _  .  ^^ 

SHAW,  NORMAN  W.,  71  Tuxmel  Kd. 

snO>SON,  HORACE  G.,  201  Tunnel 
Road.  ^ 

STEILBERG,  WALTER  T.,  No.  1  Or- 
chard Lcuia 

TALLEY,  WESLEY  ANDRES,  61 
Maryland  Avenua 

WELLINGTON.  WINFIELD  SCOTT. 
1525  Arch  Street 

WITKIN,  EJLJZABETH  HILLIBR, 
2712  Shasta  Road. 

WOLFARD,  HAROLD  N.,  2772  Shasta 
Road.  ^^ 

YELLAND,  W.  R..  829  Coventry  Rd. 


CARMEL 


JONES,  ROBERT  R.,  Box  927. 


CHICO 


ANDERSON,      ARTHUR     W.,      1801 

A-^rJ^^^  °^  America  Building. 

ANDERSON,  JAMES  HARLOW,  339 
15th  Street 

ANDERSON  ft  SIMONDS,  339  16th 
Street 

BLAINE.  ROGER  W.,  6674  Floranee 
Avenua 

BLODGETT.  EDWARD  OSCAR. 
Hoover  Avenue 

BROOKE.  HERBERT  VAUGHN. 
Fairbanks  Avenua 

BROWN,  GUY  U.  601  Bank  of 
meroe  Building 

BRUNO.  HARRY  A..  1440  Broad      . 

CERRUTI.  EDW.  D .  42T  13th  Street 

CHAMBERI^IN,  LOY,  8886  Pled- 
moBt  Avenue. 

REYNOLDS  and  CHAJ^ERLAIN, 
3838  Piedmont  Avenua 

COLLINS.  ALLEN  O.  6046  Marden 
Lane. 

CONFER.  FREDERICK  I*.  1314 
Webster  Street 

CORLETT.  WILLIAM  G.,  1801  Bank 
of  America  Building. 

EASTERLY,  JOHN  L,  1400  Jackson 
Street 

McCALL  &  EASTERLY.  1400  Jack- 
son  Street 

BLUNGER,  GEO.  E.,  1801  Caaterllne 
Road. 

THOMSON  &  EVANS,  1308  E  88th  St 

EVANS.   JOHN   M.,    1308  E.   3«th    St 

FLORES.  ERNEST.  2235  9th  Avenua 

FOULKES,  EDWARD  T..  857  12U 
Street 

FROBERG.  ALBBN.  3454  Harlan  St 

GEBHARDT.  W.  H.,  486  Mandana 

GEERING.  JOHNj  HBNRY,  8914 
Raudolph  Avehua 

GIBBS,  W.  ROLAND,  6144  Rock- 
ridge  Blvd.  Sou«i, 

GOSLINE.  RICHARD  C,  638  CaW- 
well  Road. 

HUDSPETH.  JOHN,  427  13th  Street 

HUTCHISON.  ROBT.  A..  1630  Web- 
ster Street 

JOHNSON.  IRVIN  M..  449  MacAr- 
thur  Blvd.  West 

JOHNSON,  HERBERT  T.  4225  Greg- 
ory Street 

KEEPER.  RAY  F.,  770  Wesley  Arva 

KIRBY,  DONALD  BEACH,  409  15th 
Street 

KOUE,  A.  LEWIS,  428  Thirteenth  St 

LUIS,  MISS  ROSE  E.,  811  6th  St 

McCALL,  CHAS.  W.,  1400  Jackson 
Street 

McCALL  &  EASTERLY,  1400  Jack- 
son Street. 

MILLER,  CHESTER  H,  Financial 
Center  Building. 

MILLER  &  WARNECKE,  Financial 
Center  Building. 

MORRISON,  MILTON.  2016  9th  Ava 

MORROW.  GERTRUDE  C,  6175  HiU- 
egass  Avenue. 

MORROW.  IRVING  F.,  6175  Hille- 
gass  Avenua 

MULVIN.  THOS.  B.,  Bank  of  Amer- 
ica Qullding. 

NEWSOM.  ARCHIE  T..  5951  Contra 
Costa  Roaul. 

•OLSON,  DAVID.  4051  Kuhnle  Ava 

PONSFORD.  KEITH  E..  1214  Web- 
ster Street 

PRICE.  OSCAR  M.,  1214  Webster  St 

REYNOLDS,  MALCOLM  D.,  8883 
Piedmont  Avenua 

REYNOLDS  and  CHAMBERLAIN, 
3833  Piedmont  Avenue. 

SAWYER.  HOUGHTON,  2058  Oak- 
land Avenua 

SCHALK.  LOUIS.  5515  Market  St 

SCHARY.  HARRY  A..  409  15th  St 

SCKIRMBR.  WML  SL.  1419  Broadway. 

SIMONDS,   GBORGE  P.,  339   15th  St. 

ANDERSON  &  SIMONDS.  339  15th 
Street. 

SLOCOMBE.  FRANCIS  H..  1615 
Broadway. 

THOMSON.  LAWRENCE  G.,  1308  E. 
38th  Street 

TREICHBL.  CHESTER  H..  606  Cleve- 
land St 

THOMSON  &  EVANS,  1308  E  38th  St 

WARNECKE,  CARL  L,  Financial 
Center  Bldg. 

MILLER  &  WARNECKE,  Financial 
Center  Building. 

WILLIAMS,  MORTON  A.,  5824  Ocean 
View. 

WILLIS,  RAYMOND  G.,   1214   Web- 

WILLIAMS,  MORTON  A-.  6824  Ocean 
View  Drive. 


DACK,   BRUCE  M,  2215  "G"  Street 
DANIELS,  W.  K.,  2640  3rd  Avenua 
DEAN,  CHARLES  F..  1407  California 

State  Life  Building. 
DeHAVEN.    H.    W.,    U75    Robertaon 

Way. 
DEVINE.  HARRY  J.,  1012  J  Street. 
DUDMAN.  ARTHUR  F.,  1«00  44th  St 
EICHLBR.  ALFRE«D.  2717  Harkneaa 

Avenua  

FRANKLIN,  CLIFFORD  N.,  1786  6th 

Avenua 
GILLEM.  JAMES  A.,  4701  D  Street 
GOODPASTER,  HBRBBRT  SL.  Mitao 

Building. 
HARRISON.    FREDERICK    &.    tSU 

Del  Paso  Blvd. 
KOBLIK.  WM,  Insurance  Bldg, 
LONG,   W.  J..   A209   -r*   Street 
MANHART.  W.  HL,  Rt   6.   Box  8346. 
MURRAY.    ROBERT  D.   Rt   9.   Box 

106L 
POAGEl  P.  T..  1610  12th  Avenua 
SATTERLBE.    IVAN    C,    California 

State  Life  Building. 
SKADLER.  EUGEINB:,  2749  10th  Ava 
SELLON.  GEX).   C,  California  State 

Life  Building. 
STAFFORD.  GORDON.  Forum  Blag. 
STARKS.   LEONARD  F..  416  Native 

Sons'  Building. 

SAN  LEANDRO 
KERR,   RALPH   N.,   308  Broadmoor 

Boulevard. 
MOWBRAY.    MELTON   V.,    Jr.,    766 

Rodney  Drtva      \ 
ROSEBROOK,  GITY  L.,  1300  Glen  St 

SAN   MATEO 


COLLINS.  HENRY  C,  No.  6  Aragon 

Boulevard. 
EDWARDS,    THOMAS    M,    123   Elm 

Street 
LANSBURGH,    G.    ALBERT,    28    W. 

Fourth  Avenua 
MILLER,  E.  JAY,  235  Third  Avenue. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 


SAN  RAFAEL 
GROMME.  CARL  F..  110  "B"  Street 
LESSWING.      SYLVESTER     A.,     17 

Hillcrest  Drive. 
McDOUGALL.  GEO.  B..  67  Bungalow 
Avenue. 

SANTA  CRUZ 

DUCKERING.   LYNN   ROLLETT.  27 
Front  Street 


Structural  Engineers 


SAN  FRANCISCO 


STORY.  A.  W..  116  W.  Second  St 


Et  CERRITO 


RIGGS,   ROBERT.    568    Fail-mount. 


EUREKA 


ACKERMAN,    NEWTON,    104    Wes* 

Fourth   Street 
GEORGESON.  F.  T..  Box  55. 


FRESNO 


COATES.  WM.  D.,  Helm  Building. 
'HORN,  DAVID.  Rowell  Building. 
HYBERG,  Wm.   G.,  Rowell  Building. 
SWARTZ  &  HYBERG,   Rowell  Bldg. 
LAKE.  H.  RAFAEL.  Patterson  Bldg. 
PETERSON.  E.  W..  Mason  Building. 
POLLEY.  RUDOLPH  A..  Rowell  Bldg. 
SWARTZ,   FRED  L.   Rowell  Bldg. 
SWARTZ  &  HYBERG,  Rowell  Bldg. 
WAGNER.  WALTER,  Bank  of  Amer- 
ica Building. 


ORINOA 


ANDERSON.  JAMES  H.,  Ne.  5  Via 
Hermosa. 

LITTLEJOHN,  WAYNE  A.,  9  Mo- 
raga  Highway. 

SISSON,  RALPH  C,  11  El  Campa- 
nero. 

WHITE,  RAYMOND  L.,  30  La  Cin- 
tilla. 

WINTER,  ALBERT  H.,  171  Laa  Ve- 
gas Read. 

PALO  ALTO 


CLAPwK,    BIRGE    M.,   310  University 

Avenue. 
CLARK.   DAVID    B.,  310  University 

Avenua 
NICHOLS,  LESLIE  I.,  145  Addison. 
SAWYER,  CHARLES,  155  Dana  St 
STEDMAN.   HENRY    MORGAN,    666 

Kellogg  Avenue. 
SUMNER,  CHAS.  K,  535  Fulton   St. 


PEBBLE    BEACH 


SANTA  ROSA 
CAULKINS,    a    A.,    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE.     4010 

Montecito  Avenua 


6AU8ALITO 

CONSTABLE.  ARNOLD  S.,  95  Spen- 
cer Avenue. 

FAVILLE.  WM.  B.,  35  Central  Av». 

KBTT.  CONRAD  F.  T»  76  Creolenta. 
Avenua 


SONOMA 
JORGBNSEN,  VIRGIL  W..  Route  1, 
Box  399. 


STOCKTON 

BISSELL.  HOWARD  G.,  1225  West 
Acacia  Street 

CLOWDSLEY.  J.  UPTON,  309  Ex- 
change Bldg. 

ERNST.  ELMORE  G.,  501  E.  Hard- 
ing Way. 

GALBRAITH.  VICTOR,  834  West 
Willow  Street 

JOHNSON,  ERIC,  806  Exchange 
Building. 

MATO  St  JOHNSON,  306  Exchange 
Building. 

LOSEKANN,  JOSEPH,  206  Elks  Bldg 

MAYO,  FRANK  V.,  306  Exchange 
Building. 

MAYO  &  JOHNSON,  306  Exchange 
Building. 

SALA.  PETER  L..  2130  N.  Commerce 
Street 


STANFORD  UNIVERSITY 


WARD.  EUGENE  V.,  627  SalvaUerra 
Street 


STINSON    BEACH 


JENKINS.    OltAN   A, 


SUSANVILLE 
TAYLOR.  RALPH  D.,  716  Court  St 


VALLEJO 

FRENCH,    EDW.    R.    Jr..    39    Santa 

Paula  Way. 
LATHAM.   MILTON,    132   Farragut. 


WALNUT  CREEK 

FORD,  LEONARD  H.,  1350  Main  St 
COMSTOCK,  FLOYD  B.,  RFD  Na  1, 

Box  347R 
DEAN.    MARSHALL,    Colonial    Inn, 

1829  Main  St 


ADRIAN.  W.,  417  Market  Street 
APPLEFORD.  CARL  W-  245  Market 
BARKER,  RALPH.  63  Femwood  Dr. 
BEEBEE.  RALPH  A^  1261  41st  Ava 
BLUME.  JOHN  A..  68  Poet  Street 
BOGVAD    -    CHRISTENSEN.     VIL- 

HELM  City  HalL 
BREHTEI,  W.  W..  375  SutUr  Street 
BROWN.  ARCHIBALD  A^  461  Mar- 

ket  Sti^eet 
BRUNNIER,  H.  J.,  612  Sharon  Bldg. 
BUELL*  RAYMOND  O,  Seoond  Floor 

Call  Braiding. 
BULLEN.  ARTHUR  C,  2  Pine  Street 
BURGESS,  E.  O..  1200  17th  Street 
BUSH,  PHILIP  LEE.  101  CaiUorala. 

CHACB.  THOMAS  F.,  368  Market  St 

CHERNO  hI.,  245  Market  Street 
CHEW,  RICHARD  SANDERS.  844-A 

MUls  Building. 
CORWIN.  T.  J..  Jr.,  245  Market  St 
GOTTEN,    SHEPARD   M,   308   Eddy. 

DEGENKOLB,  HENRY  J.,  406  Mont- 
gomery Street 
DE\S^LL.   ROBERT  D-  604  Mission. 
EARL,  AUSTIN  w..  298  Sanaome  St 
ELLISON  ^W.  H.  600  Sanaome  St 
ENGLE.  HAROLD  MARSHALU  UO 

Sutter  Street 
FALK,  MARK  M..  251  Keamy  St 
FISHER,  ALFRED  P..  300  Montgom- 
ery Street 
FISl|a:R,  R.  J.,  826  Crocker  ButViing. 

GIDDINGS,  Wm.  A.,  417  Market  St 
DONALD    R    WARREN     Company 

417   Market   Street 
GOULD,  JOHN  J.,  Flnancwil  Center 

Building. 

HALL,  FREDERIC  F.,  251  Keamy. 

HAMMILL,  HAROLD  B.,  381  Bush. 

HANSON,  ROBERT  A.,  19th  and  In- 
diana Streets. 

HARRIS,   FREDERIC   R.,   Ina,   1045 
Sansome  Street 
California  Street 

HASSENMILLER,  WILFORD  S..  100 
Bush  Street 

HAUN,  GEORGE  CLEVELAND.  580 
Market  Street 

HAYES,  JESSE  E.,  525  Market  St 

HENRY,  RODNEY  WM.,  SheU  Oil 
Building. 

HILL,  GEORGE  S.,  86  Diamond  St 

HJUL,  JAMES  H,  128  Russ  Street 

HUBER,  Earl  Raymond,  usfs. 

Phelan  Building. 

HUBER,  WALTER  LeROY,  1  Mont- 
gomery Street 

IRVIN,  LESLIE  A.,  Fort  Wlnfleld 
Scott 

JAKOBSEK,  B.  F.,  Balfour  Building. 
JOHNSON,  L  L..  417  Market  Street 
DONALD    R.    WARREN    Company, 
417  Market  Street 

TOXILER,     HOWARD     L.,     661     20th 

Avenu«t. 
KELLBERiG,  F.  W.,  320  Market  St 
KING,  STANLEY  C,  509  Sanaome  St 
KNAPIK,  EDWARD  MATHIAS,  1826 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J..  Phelan  Bldg. 

LEVY,  EDWIN  F.,  727  17th  Avenua 
LITTLE.     JOHN     GOULDINO,     2B1 
Keamy  Street 

MARDEL.  CHARLES  M,  2335  Pacific 

Avenua 
MEYERHOLZ,  R  IVAN,  246  Market 

NISHKIAN,  L.  H.^  1045  Sansome  St 

PAQUETTE  J.  ALBERT.  820  Market 

Street 
PERKINS.  MAC  D..  110  Sutter  St 
PHILLEO,  R.  A.,  CEC  Hq.,  4th  Air 

Force. 
POWERS,  H.  C,  612  Sharon  Bldg. 
PREGNOFF.  M.  v..  261  Keamy  St 
RINNE,  JOHN  E..  225  Bush  Street 

ROSENTHAL  HYMAN,  617  Mont- 
gomery Street. 

ROSENWALD.  JESSE,  625  Market 

SAMPSON,  RAPHAEL,  333  Mont- 
gomery Street. 

SAPH.  A.  v.,  Jr..  Rialto  Bldg. 

SAUER,    ARTHUR    A..    620%    I   St. 

SCttlELLENBERG.  G.   W..  225  Bush. 

SEAGE.  CI.A.RENCE  E.,  681  Market 
Street 

SJOBERG,  HAROLD  O..  233  Sansome 
Street 

SKYTTE,  Johannes,  city  Hau. 
SMITH,   Harvey  a.,   712   Pacific 

Building. 
SMITH.  JAS.  M..  251  Keamy  Street 
SPITZER.  FELIX  K..  City  HalL 
SQUIRE.  HARRY  EDWIN.  19  Ferry 

Building. 
STEELE.  I.  CLEVELAND,  245  Mar- 
ket Street 
SWAIN,  CtARKSON.  S20  Market  St 


THAYER,  EDWARD  S..  1208  Balfour 

Building. 
THEILL.  KAJ,  580  Market  Street 
THOMPSON.  ISADORE.  58  Sutter. 
VENSANO,  H.  a.  City  HalL 

WASHINGTON.  GEO..  417  Market 
WHIPPLE,  S.  K.,  225  Bush  Street 
WHITE.   FRANK  G..   18  Ferry  Bldg. 
WOODRUFF.  GLENN  B..  888  Mont- 
gomery Street 
WRIGHT.  J.  O..  233  Sansome  Street 


OAKLAND 


ANDERSON,  ARTHUR  W.,  1801  Bank 

of  America  Bldg. 
BASTOW.  J.  G.,  Grove  Street  Pier. 
COOLEY.  R  H.,  354  Hobart  Street 
CORLETT.   WILL  G.,  1801   Bank   of 

America  Building. 
COTTERILL,  GEO.  W^  5854  Lawton 

Avenua 
DALTON,  ROBT.  DOCK,  1630  Web- 
ster Street 
DETWELL,  ROBERT  D.,  6231  Contra 

Costa  Road. 
ELLERY.  N.  B.,  2134  Coloma  Street 
GUPTILL,  JOSEPH  R,  6636  McAn- 

drews  Drive. 
HANSEN.  CHARLES.  Grove  St  Pier. 
KENNEDY,  ROBT.  CHAS.,   612   16tk 

Street 
KITCHEL,  MILTON  P.,  CUy  HalL 
LYMAN.     RICHARD     F..     Jr..     6603 

Chabot  Road. 
MANOV.  MATEO  M.,  337  17th  Street 
NEVIUS.  SEARLE  B..  184  13th  St 
O'NEIL.  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B..  858  Alma  Ava 
SANDNER.   VICTOR   R.  c/o   Moore 

Dr>'dock  Company. 
SAWYEFL  FRANK  L.  1025  2nd  Ava 
SCHIRMER,  HOWARD  A..  1444  14th 

Street 
SLY.  CLARENCE  JEFFERSON,  638 

Miranda  Street 
THURSTON.  EUGENE  T..  869  Rose- 
mount  Road. 
WARREN.  DONALD  R.  417  Market 
DONALD     R.     WARREN     Company, 

417   Market    Street 
WHITTON,  CHAS.  A..  1025  2nd  Ava 
WILLIAMSON,  H.  P..  3589  Fruttvale 
Avenua 

EL  CERRITO 

NELIDOV,  rVAN  M.,  UOi  OMtra 

Costa  Drive. 

WASHINGTON,  D.  C 


LOTZ.  WM  D..  Bureau  of  Yarde  and 
Docka 


WALNUT  CREEK,  CALIF. 


McKEE,  GEORGE  T.,  Saranapi 


LOS  ALTOS 


NORDWELL,  ALFRED  W,  Ben  21S. 


ROSS 


NORDWELL.  ALFRBH)  W., 
ZOLLNER,  CARL  W..  P   O. 


218. 
815. 


WOODLAND 
PROCTOR,   ASA   G..   P.  O. 


887. 


SAN  AN8ELMO 


HJORT.  SIG«E  L,  Box  S6L 


SACRAMENTO 


No.  California  County  and  City  Engineers 


HAVWARO 


ALAMEDA 


ASHCROFT.    G.    B.. 
Avenua 

CORNELIUS.    W.    ALBERT.    S24 
Grand  Avwiue. 

HASS,    ANDREW  T..   1711   Paknera 
Court 

HEWETSON.     ANGELO.    1166    Ver- 
sailles Avenua 

MEYERS.    MILDRED    S..    2021    Ala- 
meda Street 


SIMONDS.  GEORGE  P..  40  Mala  St 


STANTON,  ROBERT,  Crespl  Lane, 


PIEDMONT 


HILLSBOROUGH 


BATES.  RICHARD  M.,  Jr.,  950  Bai- 

leyana. 
ROWE.  WM.  HBNRY.  1636  Lancas- 
ter Read. 


LAFAYETTE 


COLEMAN.  N.  L.,  Middle  Road,  Hid- 
den Valley. 
EVANS,  ROBBDtT  J..  Bex  684. 


LATIKSPUR 


•STONBR,    HAROLD    O., 
Vlata  ATa 
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LOS  ALTOS 


GENTRY,  LAWRENCE  W.,  Main  St 


LOS  QAT06 


R(7DT,  CHESTER  Blossom  RUl  BO. 
KBNSrr,  HENRY  DAVID.  Poet  Of- 
fice Bldg. 


ALBANY 


DeMONTB.    LOUIS    A.,    618 
Avenue. 


ALDERPOINT 


HIGBIE,  HOWARD  W. 


ATHERTON 


JANSSEN,   ARTHUR   D,   58   Austin 
Avenue. 


BAKER8FIELD 


BIGGAR  CHAS.  H.,  730  Holtby  Rd. 
CULLIMORE.  C.  C,  10  Oleander  Ave 
WYNKOOP,    FRANK.    Haberfelde 

Building. 


MENLO  PARK 


FENNACY.    JOHN    E.,    715    College 

Avenua 
HEMPEL,  WM  F.,  380  Felton  Drive. 
aroUNG,  JOHN  D.  N.  Lemon  Ava 


BURNETT.  HOWARD  E.,  62  Manor 

Drive. 
CHAPMAN.     FREDERICK     A..     86 

Wildwood  Avenua 
FARR,  ALBERT,  339  ^n  Carlos  Ave 
MAYHEW,    CLARENCE    W.,    880 

Hampton  Street. 
MILWAIN,  W.  E.,  1503  Oakland  Ava 
NEWSOM,     NOBLE,     2688     Oakland 

Avenua 


REDWOOD   CITY 


LARSEN,    ALBERT    H.    80    Finger 

Avenue. 


ROSS 


WINNER,  a  H.,  Werdaworth  Ava 


ALAMEDA,   Carl   Froerer. 
ALAMEDA  CO.,  Wallace  E.   Boggs. 
ALBANY.   U.    R   Grey. 
ANTIOCH,  John   S.  Bates. 
ARCATA,  Hal  C.  Acheeon. 
ATHERTON,  James  S.  James. 
ATWATER.   W.  E.  Bedesen. 

BAKERSFIELD.  Joseph  Holfelder. 
BELMONT.  Robert  Klaseen. 
BENICIA,   Phil  R  Jones. 
BBIRKELEY,    Harry   Goodrtdga 
BURLINGAME,  Cecil  L.  Longson. 
BUTTE   COUNTY,  Bert  Paxton. 

CALAVERAS  CO.,  OUver  C.  Wyllie. 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO.  FVank  Robinson. 
CLOVIS.  A.  Segel. 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Berkley. 

DALY  CITY.  Robert  Klassen. 
DAVIS.  Alexander  M.  McKinnon. 
DEL  NORTE  CO..  H.  M  Malpas. 
DOS  PALOS.  W.  K  Bedesen. 

EL  CERRITO.  R.  R  RandalL 
'EMERYVILLE,  Geo.  T.  OUver. 


SAN  CARLOS 


YOUNGER,  ROBERT  C,  626  El  Ca- 
mino  ReaL 


SALINAS 


BUTNER,  CHAS.  E..  7  Wtoham   St 


SAN  JOSE 


MILL  VALLEY 


BERTENSHAW,  JAS.  W..  420  Molmo 

Avenue. 

LAMB.    ARTHUR    H..    269    Oakdale 

Avenua 


MODESTO 


De     LAPPE.     RUSSELL     GUBRNB. 

1901  Downey  Street 
HILBURN,  GBORGE  N..  12U  K  8t 

MONTEREY 
RYLAND,  C.  J.,  P.  O.  Box  847. 


BINDER.  WILLIAM,  35  W.  San  Car- 
los Street 
CURTIS,  E.  N..  35  W.  San  Carlos  St 
HIGGINS.  WM.  L..  84  S.  First  St 
JAEKLE,    DONNELL    E.,    Builders' 

Ebcchange  Bldg. 
KRESS.  EDWARD  W..  615  First  Na- 
tional Bank  Building. 

Mckenzie,  chas  s.,  22  s  7th  st 

ROOT,  CHESTER,  84  S.  Fhrst  St 
SOBEY.  GIFFORD  E     69  S.  First  St 
WYCKOFF,    RALPH,    Anglo     Bank 
Building. 


EUREKA,  Geo.   SI  Winxler 
EIXETER,  Irvln  M  Althousa 

FAIRFIELD,    John    Bumham. 
FRESNO  COUNTY,  A.  J.  Nielsen. 

GILROY,  W.  J.  Hanna 

HANFORD,  Walter  K  Hopkhis. 
HAYWARD,  J.  A.  MancinL 


SACRAMENTO 


ADAMS.  ELLIOT  J..  1158   SwaneUm 

Driva 
ASHCROFT.  G.  B     141f  18th  Street 
BARTGES.  W.   K..   418  25th   Street 
BAROVETTO,  S.  LOUIS,  620%  I  St 
BOYD.    ANSON.   2601    14th    Street 
I  CUFF.  CLARENCE  C,  1315  Q  St 


KERN  COUNTY.  J.  R  Thornton. 
KING  CITY.  H.  F.  Coizens. 
KINGS  COUNTY.  J.  H  Hayea 

LIVERMORE.  C.  G.  Clarka 
LIVINGSTON,   W.   E.   Bedesen. 
LODI.   Clinton   Kenning. 
LOS  BANCS,  W.  E.  Bedesen. 
LOS  GATOS,  L.  Cedric  Macabea 

MANTECA.  John  S.  Bates- 
MARIN  COUNTY.  C.  P.  Clow. 
MARTINEZ,  Frank  B.  Sariea 
MARYSVILLE.    F.   H.    Dlwer,  Jr. 
MENLO  PARK.  Edwin   Smith. 
MERCED,   G.    E.   Winton. 
MERCED    CO..  W.   E.    Badesen. 
MILL  VALLEY.  Al  Siemer. 
MODE6TO,    Frank   J.    RoasL 
MONTEREY,  Howard  Severanca 
MONTEREY  CO..  H  F.  Coeaeaa 
MOUNTAIN  VIEW.  M.  C.  Chriaten- 

sen. 
NAPA,  H  A.  Harrold. 
NAPA  COUNTY.  E.  P.  BaM. 


OAKLAND.  Walter  N.  FricksUd. 
OROVILLB.  S.  J.  Norris. 

PACIFIC  GROVE.  Alfred  D.  Coons. 
PALO  ALTO.  Fabian  S.  Miller. 
PASO   RORLES,  Hal  Johnson. 
PETALUMA.   S.   Gonzales. 
PINOLE.   Ross  Calfea 
PITTSBURG,  E.  L  O'Hara. 
PLACER  COUNTY.  John  A.  Shields. 
PLUMAS   COUNTY,   A.   J.    Wataona. 
PORTERVJLLE,  Irvln  H  Althousa 

REDDING.  A.  H.  Roes. 
REDWOOD  CITY.  R  A.  Klassen. 
RICHMOND.  B.  A.  Hoffman. 

SACRAMENTO.  Fred  J    Klaus. 
SACRAMENTO.  E.  A.  Falrbaim. 
SALINAS,   Donald   Davles. 
SAN    BRUNO.  C.   L.    White 
SAN   CARIX)S.  R  A.  Klassen. 
SAN  FRANCISCO.  R  G.  Wadsworth. 
SAN  JOAQUIN  CO..  J.  B.  Manthey. 
SAN  JOSE,  Harold  J.  Flannery. 
SAN  LEANDRO,  Chas.   P.  Martin. 
SAN  MATEO.   Harold  Porter. 
SAN  MAT150  CO.,  M  A.  Grant 
SAN  RAFAEL.  Raymond  A.  Boege. 
SANTA  CL*ARA,  Edgar  C.  Sohott 
eSANTA  CLARA  CO..  R  D.  Chandler. 
SANTA  CRUZ.  Robert  Jennings. 
'SANTA  cRUZ  CO.,  A.   B.   BaMvin. 
'SANTA  ROSA,  Walter  F.  Adama 
SHASTA  COUNTY,  Ernest  Breunlng 
KEBASTOPOL,   Walt  Adama 
SISKIYTU  COUNTY.  A.  F.  Pa*rott 
SOLANO  COUNTY,  J.  R   Bumham. 
SONOMA  CO.,  Marshall  M  Wallaoa 
SONORA.  !B.  H.  Maynard. 
SOUTH    SAN   FRANCISCO,   Charles 
T.   BroUghton. 

STANISLAUS  CO.,  G.  D.  Macomber. 
(STOCKTON,  Lyle  Payton. 
SUISUN,  F.  A.  Steiger. 
SUNNYVALE,  H.  N.  Bishop. 
SUSANVIIULE,  M  J.  TlUey. 
SUTTER  CO..  Eklward  Von  Geldem. 
TEHAMA  CO..  Chaa  A.  Lunlng. 

TRACY.  John  S.  Bates. 
TULARE.  John  Boardmen. 

TULARB  CO..  T.  Wajme  Switxer 

TURLOCK,   Don   Davis. 

TULARE,  John  Boardman.  

VALLEJO,  T.  D.  KUkenner. 
VISALIA,  Norman  A.  Huth. 

WILLOWS.  R  D.  Thomas. 
WOODLAND.  Aaa  G.   Proctor. 
YOLO  COtTNTY.  Henry  Van  Deratea 

YREKA,  Howard  O'Connor. 


AEPPLI,  ERNEST.  Rta  9.  BoK 
BROWNFIELD.   ALLEN  K,  WtK   V 

Street 
BUEHLER,  WALTER  A.,  841S  LaB« 

Park  Driva 
ENGER  ARTHUR  L.,  PubMc  Werka 

Building. 
EWING.  M.  A..  1136  "N"  Street 
FRANCIS,    ERNEST   D .   1610  J   St. 
HOLLISTER.    LEONARD    C.    State 

Bridge  Department 
HUTCHINSON,    RALPH    W„    PakUe 

Works  Building. 
ILLERICH,  OTTOMAR  THEODORE, 

Public  Works  Building. 
JOHNSON.  FRANK  A..  PtAUe  Werka 

Building. 
KROMER,    CLARENCE    HBBBBRT, 

Wright  Building. 
LONG,  WALTER  J.,  Department  of 

Public  Works. 
McGINNESS.  ARTHUR  R.  Old  Post 

Office  Building. 
MEEHAN.    ANDREW   J..  2540  Fifth 

Avenue. 
PANHORST.  F.   W.,  P.   O.   Box  1409. 
PETERSEN,  WM.  HARTMAN,  Pub- 
lic Works  Building. 
PURCHT^L,  CHARLES  H..  210  Public 

Works  Building. 
REYNOLDS.  FRANK  HOWARD.  006 

Forum   Building. 
ROWE.    R    ROBINSON.    339    Publie 

Works  Building. 
SHIELDS,  JAMES  RALPH.  205  City 

Han. 
STOVER.    HARVEY    D..    327    Public 

Works  Building. 
WALKER,  ARTHUR  V.,  1660  "W  St 
WILLETT.  ALBERT  B.,  768  85th  St 
WILLETT.  D.  C.  Public  Works  BMg. 


ALAMEDA 


ASHCROFT,  GLEN  B.,  1826  Alameda 

Avenue. 
GORMAN,  SIDNEY  S..  2608  Webster 

Street. 
GRBBN,    FRBDERICK    M.    OCT  San 

Antonio  Avenue. 

HESS,  C.  W..  1242  Hawthorne  Staeet 


BERKELEY 


E.. 


Unlvartrlty 


igt- 


DAVIS.    RAYMOND 

of  California 
DERLETH.  CHARLES  Jr..  218 

neering  Bldg..  U.  of  C. 
JAMEYSON.  BRUCB.  C.  B.  Bldg..  U. 

of  C.  Campus. 
JENNINGS.  GEORGE  H.,  1716  Boena 

Avenua 
SEAGE,    CLARENCE    E.,    Jr 

Broadway  Terrace. 
WIELAND.   CHAS.   F. 

Read. 

STOCKTON 

BAMBERGER,    SIDNEY    F..    P.    a 

Box  1848. 
GULICK  CHaiS.  W.,  College  ef  tke 

Padfla 


SAN  MATEO 

BBRTWELI.S  WILLIAM.  6i5  Cohim- 

bia  Driva 
COX,  HARRY  A..  216  Elm  Street 


PIEDMONT 


BROWN.  ULYSSES  G,  32  Altwr  Dr. 
COLLINS.  MERTON  C.  82  Fktrvlew 
Avenua 


FORT  BAKER 


3ELL.  CHARLES  LAMBERT. 


^ 


PALO  ALTO 


GILL.  G.  F.  836  Forrest  Avmua 
WELLS.  JAS.  BBRTRAND.  846  Lflft- 

ton  Avenua  * 

WING.  CHAS.  B.,  846  Umcela  Ar%. 


/ 


r 


'j**j 
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DAILY    PACIFIC    BUILDER 


PA«fi7 


ADVANCE  GOMSTIIOCTIOM  BEPORTS 


Bid  Opening  Schedule 


Bid  Opening   Date 


Project         LocatloiT  of  Project       Noted  In  IMU* 


BUILDING  PROJECTS 


4-  »—  4 :00  P.M.— Store 

4-  5—11  A.M.— Painting 

4-  &— 11  A.M.— Courthouse 

4-  »— 8 :00  P.M.,    Cottage 

4-  8 —  Truck  Terminal 

4-  9—10  A.M.— Radio   Range   Sta 

4-  !►—  2 :00  P.M— Dismantling 

4-l(^—  2  P.M.— Window    Guards 

4-10—  2  P.M.— Elevator    Cables 

4-10—  2  P.M.— Entrance    Switch 

4-10—  —Office 

4-10—  2  KM)  P.M.— Directory  Boards 

4-11— 8:00  P.M.— Maintenance  Bldg. 

4-11—11:00  A.M.— Medical  Building 

4-12—11  A.M.— Power  House 

4-12—  —Office 

4-12 —  2  P.M.— Hoi>8ing  Units 

4-12— 11:00  A.M.— Memorial  Stadium  ..vc*...^,   ,,^ 

4-15—  8 :00  P.M.— Public  Works  Bldg.Burlingame 

4-16—  1 :00  P.M.— Administrative    Building.     Montebello 

4-16— 11:00  A.M— Signal  Tower  San  Diego 

4-17—  2:30P.M— Roof  Repairs 

4-17—  2 :00  P.M.— Elevator  Cables 

4-17—  2 :30  P.M.— Lighting 

4-17—  2 :30  P.M.— Painting 

4-18 — 10 :00  A.M. — Residences 

4-18—  2 .00  P.M.— Tile  Floor 

4-1&—  7 :30  P.M.— School   Building 

4-24—  2 :00  P.M.— Hoistway  Doors 

4-24 —  2 :00  P.M.— Elevator  Doors 

4-15 — 10  A.M.— Dam    Project 

4-23— 10  A.M.— Office   Bldg. 

5-  6—  2 :00  P.M.— Assembly  and   DetMinidoka  Project,  Idaho 

4-25 —  2 :00  P.M.— Drainage  Piping      Port  Angeles,  Wash. 

4-25—  8:00  P.M.— Remodel  Cafeteria  Fresno 

4-26 —  — Department  Store    Seattle,  Wash. 

4-29—10  A.M.— Detention    Home 

4-2»—  2 :00  P.M.— Painting 

5-  1—  2 :00  P.M.— Heating  Boiler 

5-  2—  2:00  P.M.— Painting 

5-  3—  2 :00  P.M.— Heating  Boiler 

5-  6—  2 :00  P.M.— Painting 


Sacramento 

San   Diego 

San  Rafael 

Benicia 

Sacramento 

San  Diego 

Oakland 

Sacramento 

Oakland 

Oakland 

Richmond 

San  Francisco 

Kentf  ield 

Berkeley 

Fort   Peck,   Mont. 

Richmond 

Pullman,  Wash. 

Seattle.  Wash. 


San  Francisco 

San  Francisco 

San  Francisco 

San- Francisco 

Minidoka  Project,  Idaho 

Portland,  Ore. 

Palo  Alto 

Prescott,  Ariz. 

Yakima,  Wash. 

Arizona-Nevada 

Burley,   Idaho 


Sacramento 
Burley,  Idaho 
Willows 
Bend,  Ore. 
Roseburg,  Ore. 
Roseburg,  Ore. 


4-  1 

3-27 

3-27 

3-25 

4-  4 

3-26 

8-28 

3-22 

3-22 

3-22 

3-22 

4-  3 

4-  1 

4-  1 

3-22 

3-25 

3-29 

4-  2 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

3-18 

4-  2 

4-  2 

3-18 

8-18 

3-25 

3-27 

4-  2 

4-  3 

4-  3 

4-  3 

3-29 

4-  3 

4- 

4- 

4- 

4- 


ENGINEERING 


(Continued  from  Page  Five) 


2 
2 
3 

4 
3 

1 
1 


22-26 — RESIDENTIAL 

BUILDINGS 

4/5/46  25 

WORKING  DRAWINGS 

COMPLETED 

REMODEL  RESIDENCE 

Estimated  Cost  $7000 

BERKELEY.  Alameda  County,  Calif- 
La  Loma  Ave. 

Convert    residence   Into    two    apart- 
ments. 

Owner — Withheld. 

Architect— John    Hudspeth,    427   13th 
St.,   Oakland. 
The  owner  is  now  taking  bids,  c/o 

architect. 


33— BRIDGES 


of  dikes  1,  2  and  4,  on  which  work  j  ommending  the  adoption  and  con- 
was  stopped  by  the  War  Production  struction  by  the  United  Sttates  of  a 
Board   in   October.    1942.  flood  control  dam  and  batfln  at  the 

The    principal    items    of   work    and    Whitlow  Ranch  site  on  Qu^n  Creek, 
the  estimated  quantities  Involved  are    located  about  five  miles  northeast  of 


/ 


ENGINEERING  PROJECTS 


4-  5— 11  A.M.— Highway 

4-  5— 10  A.M.— Dam 

4-  5— 10  A.M.— RoAd 

4-  8—1:30    P.M.— Watervvorks 

4-  8— 10:00  A.M— Canal 

4-  8  —2  P.M.— Paddock    Fencing 

4-  8— 10  A.M.— Bridge 

4-  8— 10  A.M.— Relief  Wells 

4-  8—  1  P.M.— Switching    Station 

4-  8— 10:00  A.M.— Airway 

4-  8—10 :00  A.M.— Airway 

4-8—2  P.M.— Causeway 

4-  9—10  A.M.— Excavating 

4-  9—11  A.M.— Restor.  of  Site 

4-9—1  P.M.— Culvert 

4-9—2  P.M.— Bars 

4-  9 — 10  A.M.— Transformers 

4-  9—11 :0O  A.M— Dam 

4-  9—10 :00  A.M.— Distribution  Line 

4-  9—  2  P.M.— Gra.ssing 

4-  6— 10:00  A.M. —Dredging 

3-9—3  P.M.— Water   Mains 

4-  9—  2 :00  P.M.— Irrigation 

4-9—  5:00  P.M. — Levees 

4-10—  2  P.M.— Bridge 

4-10—10 :00  A.M.— Earthwork 

4-10—  2:15  P.M.— Highway 

4-10—1 :30  P.M.— Highway 

4-10—7:30  P.M.— Floodlight  Field 

4-10—10 :00  A.M.— Earthwork 

4-10—10 :00  A.M.— Excavating 

4-10—  2:00  P.M.— Highway 


Santa  Cruz  Co.,  Ariz. 

Boise  Project,  Idaho 

Otero  County,  N.  M. 

Lower  Lake 

Central  Valley  Project 

San  Francisco 

Marin  County 

Fort  Peck,  Mont. 

Muroc 

Needles,  Ariz. 

Needles,  Ariz. 

Richmond 

Colorado-Big  Thompson 

Eureka 

Oakland 

Odalr,  Wash. 

El  Centro 

Caddoa,  Colo. 

The  Dalles,  Ore. 

San   Bruno 

San  Diego 

San  Francisco 

San  Fernando 

Moss  Landing 

Emery,  Utah 

Central  Valley  Project 

Humboldt  County 

Lvon  Co.,  Nev. 

Red   Bluff 

Central  Valley  Project 

Los  Angeles 

Kern  County 


ProJ. 


4-10—  2:00  P.M.— Highway  Grading  Kern  County 


4-10—  2:00  P.M.— Highway 

4-10— 10 :00  AM —Earthwork 

4-10—  2 :00  P.M.— Bridge 

4-10—  2 :00  P.M.— Surfacing 

4-10—  2 :00  P.M.— Surfacing 

4-10—  2:00  P.M.— Reinforcing  Base 

4-10—10  A.M.— Earthwork 

4-11—  8  P.M.— Pipe 

4-11—  2 :00  P.M.— Highway 

4-12—  5  P.M.— Street 

4-12—  2 :00  P.M.— Highways 

4-12-  2:00  P.M.— Bridge 

4-12 —  2 :00  P.M.— Roadbeds 

4-12—  2 :00  P.M— Surfaced  Road 

4-15—10  A.M.— Earthwork 

4-15—11 :00  A.M.— Bridge 

4-15—10  A.M.— Dam 

4-15 — 11  A.M. — Transmission    Line 

4-15—  3  P.M.— Landing   System 

4-15—10  A.M.— Earthwork 

4-16 — 10  A.M. — Avenues 

4-16—10 :00  A.M— Canal 

4-16—10  A.M.— Earthwork 

4-16 —  2  P.M. — Levee    Constr. 

4-16—10 .00  A.M.— Grading 

4-16—10.00  A.M.— Grading 

4-16—10:00  A.M.— Grading 

4. IS— 10 :00  A.M.— Grading 

4-16 —  3 :00  P.M.— Airport 

4-10—  2:00  P.M— Pipe  Storm  Drain 
2 :30  P.M.— Improve  Streets 
8 :00  P.M.— Water  Distribution 


4-17— 

4-17— 

4-17—  2 :00  P.M.— Tug  Boat 

4-17-10  A.M.— Reservoir 

4-17 —  2  P.M.— Highway 

4-17 —  2  P.M. — Concrete    Headwall 

4-17—  2  P.M. — Rockwall  and  Fill 

4-17—  2 :30  P.M —Streets 

4-18—  2  P.M —Highways 

4-l»— 10 :00  A.M.— Canal 

4-18—  2 :00  P.M.— Bridges 

4-18—  2:00  P.M. — Salvage 

4.19—10 :00  A.M.— Piers 

4.19_  5:00  P.M. — Street 

4.19—  5  KX)  P.M.— Curb 

4-19^-  5 :00  P.M.— Alley 

4-22—11 :00  A.M.— Piers 

4-23—11 :00  A.M.— Sewerage  System 

4-23—  2 :00  P.M.— Excavation 

4-23—  2 :00  P.M.— Traffic  Deflector 

4-24 —  2  P.M. — Tanks 

4.24—  2 :00  P.M.— Surfacing 

4-25—  2 :00  P.M.— Bridge 

4-25—  3 :00  P.M.— Hatchery 

4-25—  2 :00  P.M— Dredging 

4-25—  2:00  P.M. — Surfacing 

4-25—  2 :00  P.M.— Surfacing 

4.26 —  — Dam 


Kern  County 

Klamath  Project,  Ore. -Calif. 
Contra  Costa  County 
Lassen  County 
Siskiyou  County 
Humboldt  County 
Central   Valley   Project 
Hillsborough 
San  Diego  County 
Sacramento 
Idaho 
Utah 

Bear  Lake  County,  Idaho 
Utah 

Altus  Project.  Okla. 
Contra  Costa  County 
Fort  Peck,  Mont. 
Kern  County 
Billings,  Mont. 
Boulder  Canyon  Project 
Los  Angeles  County 
Balmorhea  Project,  Texas 
Tiicumcari  Proj.,  N.  M. 
Sacramento 
Cowlitz  County,  Wash. 
Chelan  County,  Wash. 
Skagit  County.  Wash. 
WTiitman  County,  Wash. 
San  Francisco 
Dunsmuir 
San  Francisco 
System     Sharp  Park 
San  Francisco 
Boise  Project,  Idaho 
Siskiyou  County 
San  Francisco 
San  Francisco 
San  Francisco 
Los   Angeles 
Central  Valley  Project 
San  Diego  County 
Near  Vallejo 
Tongue  Point,  Ore. 
Sacramento 
Sacramento 
Sacramento 
Bremerton,  Wash., 
Coco  Solito 
Plumas  County 
Kern  County 
Modesto 

Humboldt  County 
Placer  County 
Sequim,  Wash. 
Sulsun 

Riverside  County 
Orange  County 
Colorado  Project,  Colorado 


3-27 
3-22 
3-25 
3-22 
3-18 
3-25 

3-27 
3-27 
8-13 
3-14 
3-29 
3-29 
3-27 
3-27 
3-27 
4-25 

3-  5 
8-20 
3-26 
S-28 
3-29 

4-  2 

4-  2 
3-29 
3-28 
3-28 
3-27 
3-27 
3-20 

5-  6 
3-12 
3-13 
3-14 
8-15 
3-19 
3-19 
3-19 
3-19 
3-26 
3-26 
3-12 
3-27 
4-  2 
4-  8 
4-  3 
4-  3 
3-27 
3-21 
3-25 
3-26 
3-26 
3-29 
3-26 
3-18 
3-22 
3-27 
4-  3 


3 
3 
3 
3 

4 
4 
3 


4- 
4- 
4- 

4- 

4- 

4- 

4- 

3-20 

3-25 

3-26 

3-29 

3-29 

4-  1 

3-26 

3-18 

3-19 

4-  3 

4-  1 


2 
2 
2 
2 
2 
3 
4 


4-20—10 :00  A.M.— Transmission    Lines    Missouri  Basin  Project,  Wyo 


4-2^—10:00  A.M— Pumping  Plant 
4-30—10:00  A.M.— Earthwork 

5-  1—  2 :00  P.M— Bridges 

6-  O— 10:00  A.M.— Reservoir 
5-10— 10:00  A.M.— Pumping  Plant 


Boise  Project,  Idaho 

Columbia  Basin  Project,  Wash. 

Lake  County 

Colorado-Big  Thompson  Proj. 

Colorado 


4- 
4- 
4- 
4- 
4- 
4- 
4- 
3-29 
4-  2 
4-  4 
4-  1 
8-19 
4-  2 
4-  2 
3-28 
4-  1 
4-  4 
4-  2 
4-  2 
4-  4 
4-  4 


SUPPLIES  AND  EQUIPMENT 


2:00  RM. — ^Telephone  Line  Puses    San  Francisco 


4-^—2  P.M —Piles 

4-  5 —  2  P.M. — Concrete   Bars 

4-  5—  5  P.M.— Hydrants 

4-  5 —  3  P.M. — Floor   Grinder 

4-  9—3  P.M. — Dump  Trucks 

4-  5—  2 :00  P.M.— Inlet  Covers 

4-15—  2:00  P.M.— Steel  Siding 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4 


Odair,  Wash. 
Blair,   Okla. 
Sacramento 
San  Francisco 
Los  Gates 
San  Francisco 
Columbia  Falls, 


Montana 


8— 
8— 
8— 
»— 
8— 
8— 
9— 
9  — 


3 — 10 :00  A.M. — Generators 
8 —  2  P.M. — Screw    Jack 
8—  2  P.M.— Elec.  Equip. 

8—  2  P.M.— Cedar 

2  P.M.— Relnf.    Bars 
3 .00  P.M.— Water  Meter* 

3  P.M. — Spruce 
2:00  P.M — Truck  Crane 

— Truck    . 
2 :00  P.M.— Distributors 
2 :00  P.M.— Cedar 
2:00  P.M. — Glass  Blocks 
O—  2  K)0  P.M  — Relnf orclng  Bars 

9—  2  P.M.— Steam   Boiler 
9—  2 :00  P.M.— Gates 
9 —  1  P.M. — Kerosene 
0—  2  P.M.— Cedar 
9 —  8  P.M. — Coaches 
9 —  — Brooms 

4-10—10 :00  A.M.— Bell 

4-10 —  2  P.M. — Crystals 

4-10—  2 :00  P.M.— Cedar 

4-10—  2 :00  P.M.— Cedar 

4-10—  2 :00  P.M.— Cedar 

4-10 —  2:00  PM. — Elevator 

4-10—10  A-M. — Sand 

4-10-  2  P.M —Mats 

4-10—  2  P.M.— Oil    Circuit    Breaker 

4-10—  2 :00  P.M.— Gasoline  Ehiglne 

4.IO—  — Tractor 

4-10-  2  KX)  P.M.— Twin  Strainer 

4-10 —  6 :00  P.M. — Automobile 

4.U_  — Portable  Roller 

4-11—  f  :00  P.M.— Circuit  Breaker 


Central  Valley  Project 

San  Francisco 

Parker  Dam  Project 

Casper,  Wyo. 

Odair,  Wash. 

Ssm  Francisco 

San  Francisco 

Tehama  County 

Sacramento 

San  Luis  Obispo 

Emmett.  Idaho 

Odalr.  Wash. 

Odair,  Wash. 

Sharp  Park 

Central  Valley  Project 

Oakland 

Louise,  Ariz. 

Yolo   County  * 

Sacramento 

Vallejo 

San  Francisco 

Yakima,  Wash. 

Cody,  Wyo. 

Columbia  Falls,  Mont 

Grand  Coulee  Dam,  Wash. 

Yakima,  Wash. 

San  Francisco 

Parker  Dam  Proj.,  Arts. 

San  Francisco 

Sacramento 

Central  Valley  Project 

Roseville 

Sacramento 

Colorado-Big  Thompson  Proj. 


31-32^WATER  SUPPLY  & 
PLANTS 

1 4/5/46  ••     81 

LOW    BIDDERS 

GRAND  COULEE,  Wash.— The  fol- 
lowing submitted  low  bids  to  the  town 
of  Grand  Coulee,  Blanche  W.  Keyes, 
town  clerk.  Town  Hall,  Grand  Coulee, 
for  construction  of  water  system  im- 
provements. 

Plans  by  Civil  Engineers  Parker  & 
Hill,  2021  Smith  Tower,  Seattle. 

Goodfellow  Bros.,  Inc.,  Ferry  and 
Mission,  Wenatchee,  $74,368,  pipeline. 

Roy  L.  Bair,  W.  1220  Ide  Ave.,  Spo- 
kane, tank  and  shaft,  $86,100. 

M.  P.  Munter,  Vance  Bldg.,  Seattle, 
complete  system,  $174,422.80. 

4/5/46  32 

PLANNED 

SAN  DIEGO,  San  Diego  Co.,  Calif. 
— City  Manager  Fred  A.  Rhodes,  City 
Hall,  San  Diego,  has  announced  that 
13,764,000  will  be  spent  by  the  city, 
sharing  costs  equally  with  the  state, 
for  enlarging  the  sewage  treatment 
plant  and  for  constructing  additional 
sewer  lines  in  San  Diego.  The  plan 
calls  for  spending  $1,200,000  on  the 
sewage  treatment  plant  near  the 
Naval  Repair  Base;  $650,000  for  a 
sewer  line  serving  La  Jolla,  Morena 
and  Pacific  Beach ;  $440,000  for  a  Mis- 
sion Valley  trunk  line  from  State 
College  to  Taylor  St.,  in  Old  San 
Diego;  $100,000  to  be  spent  for  work 
along  the  bay  front,  and  smaller 
amounts  for  urgent  small  projects. 

4/5/46  32 

PLANNED 

ORANGE  COUNTY,  Calif.— Sidney 
L.  Lowry,  sanitation  engineer  for 
Orange  County,  has  reported  that  a 
sanitary  disposal  system  for  the  Or- 
ange County  rural  areas  could  be 
constructed  for  approximately  $750,- 
000.  The  project  would  include  addi- 
tions to  the  treatment  plant  to  pro- 
vide for  handling  additional  effluent 
The  estimated  cost  is  predicated  upon 
po.ssibility  that  a  main  lateral  would 
be  installed  which  would  ultimately 
tie  to  the  Orange  County  joini  outfall 
.sewer  system's  treatment  plant  and 
use  the  marine  disposal  line. 


4/5/46  38 

BID    REJECTED 

EMERY  COUNTY,  Utah.— The 
State  Road  Commission  of  Utah, 
State  Capitol.  .Salt  Lake  City,  Utah, 
has  rejected  the  low  bid  received 
February  27,  and  a  new  bid  call  will 
be  issued  soon,  for  the  construction 
of  a  concrete  and  steel  bridge  in 
Emery  County,  being  that  section  of 
S.  R.  10  south  of  Ferron,  over  Ferron 
Creek,  Project  F-4  (13),  a  total  dis- 
tance of  0.029  mile.  As  prevoiusly  re- 
ported. Whiting  &  Haymond,  Spring- 
ville.  Utah,  submitted  the  low  bid  at 
$34,272.35. 

4/5/46  88 

CONTRACT   AWARDED 

KLICKITAT  COUNTY,  Wash.  — 
Co-x  Bros.,  4127  N.  Madison  St,  Spo- 
kane, Wash.,  at  $171,331.50,  awarded 
contract  by  the  Public  Roads  Admin- 
i.stration,  808  Bedell  Bldfi.,  Portland, 
Ore.,  for  the  construction  of  a  con- 
tinuous 110-ft  remforced  concrete, 
3 -.span  bridge  over  Trout  Creek  and 
grading  0.116  mile  along  Mt.  Adams 
Highway  in  the  Columbia  National 
Forest.  Klickitat  County,  Southwest- 
em  Washington ;  Wash.  17-B3. 

4/5/46  38 

PLANS   APPROVED 

TACOMA,  Wash. — The  Washington 
State  Toll  Bridge  Authority  has  ap- 
proved plans  for  a  $8,500,000  Tacoma 
Narrows  bridge  to  replace  the  2800-ft 
suspension  span  which  collapsed  in 
1940 


as   follows . 

(1)  diversion  amd  care  of  river  dur- 
ing construction  and  unwater- 
Ing  foundations; 

(2)  200,000  c.y.  excav.,  stripping  l>or- 
row   pits ; 

(3)  35,000  c.y.  common  excav.  for 
temporary   diversion    channel; 

(4)  2000  c.y.  rock  excav.  for  do; 

(5)  135  c.y.  rock  excav.  in  open  cut 
for  outlet  works; 

(6)  15  c.y.  rock  excav.  for  elevator 
shaft  drainage: 

(7)  260,000  c.y.  common  excav.  for 
foundation   of  dam ; 

(8)  15.000  c.y.   rock  do; 

(9)  1000  c.y.  all  classes  excav.  in 
open  cut  for  fault  and  seam 
cut-offs ; 

(10)  70,000  c.y.  all  classes  excav.  for 
foundation  of  dike  No.   3 ; 

(11)  1000    c.v.    all   classes    excav.    for 


Florence  Junction.  The  dana  would  bo 
a  concrete  gravity  structure  about  130 
feet  high  above  8treamt>ed,  At  spill- 
way level,  102  feet  above  sitreambed, 
the  reservoir  would  provide  7000  acre 
feet  of  capacity  for  silt  storage  and 


MANUFACTURERS' 
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METAL  TRIMS  ^^  ._ 

B  &  T  Metal  Trims:  Chromedge. 


feet  of  capacity  for  silt  storage  ana  tl  "T*  ^.v'  r-lii^mt^HirP  line  of  nos- 
17.000  acre  feet  for  floor  tegulaUon.  Part  of  the  ^^^^f^^-^f^^  ^1.^ 
The  project  would  afford  protection  ings,  edginjTS  and  bmamgrs,  cap 
to  an  area  of  about  84,000  acres  of  trims  and  corner  coves,  cove  Dase 
agricultural  land,  of  which  about  59,-  txims,  color  insert  trims,  wallDoara 
000  acres  are  irrigated.  Operation  of  !  trims,  frames,  Stair  treads,  etc. 
the  flood-control  project  *irould  re-  Pataloe  numbers  and  specifications, 
duce    flood    flows    to    nonidamaging    _  »  .,,  R    &    T    Metals   Co., 

magnitudes   and   would   Mrease   the  ^   PP-«   "'"°-   ^.^  . 
recharge   of   the   undergroiknd   water  ,  Columbus  16,  Ohio, 
basin.    The    estimated   fir^    cost    to  |  „^p.p.,  q 
the    United    States    of   the    improve-  ;  MUUEjL.s  w^»i=     «f 
ment.  based  on  prewar  pritees.  Is  $1,-  I       Study     Models     ot 
645,000.  Additional  information  avail-     Available    Toaay.     A 


the    Future 

brochure    il- 


645,000.  Aaaiuonai  miormawon  «ivuii-     .^vaiiavc     .^-^.     --     ,-  .      . 

able  from  the  above  office,  from  the  .  lustrating  plastic  models  maae  lor 
_*.c:__    _»    »w_    ▼%;_*_!-♦    tr^n.v.nnor     rui  \  J --*_„»;..^.>    nt^A    ol-iirl'v  ■niimoses. 


office    of    the   District   Engineer,    751 
S.  Figueroa    St,   Los   AngSles,   or  at 


footings  of  cone,  cut-off  walls ;    the   office   of   O.    C.    Williams,  state 


common    excav.    for 
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4/5/46 
RECOMMENDED 

SACRAMENTO,  Calif.— The  State 
Department  of  .Public  Works,  Sacra- 
mento, has  recommended  federal  ap- 
propriations totaling  4.000,000  for  Cen- 
tral "Galley  flood  control  projects  and 
$300,000  for  a  project  in  Ventura 
County.  The  recommendation  consti- 
tutes formal  state  approval  of  por- 
tions of  plans  of  the  U.  S.  Army 
engineers  for  Central  Valley  develop- 
ment. 

The  projects  approved  and  imme- 
diate appropriations  recommended 
are :  levee  on  left  bank  of  the  lower 
Ventura  River  at  Ventura,  a  debris 
basin  at  Stewart  Canyon  and  con- 
crete channel  through  the  City  of 
Ojai,  $.300,000;  Merced  County  stream 
group,  $300,(X)0;  Folsom  reservoir  on 
the  American  River,  $2,500,000;  levees 
and  channel  improvements  on  San 
Joaquin  River,  $500,000;  local  im- 
provements on  minor  tributaries  of 
the  Sacramento  River,  including  An- 
telope, Chlco  and  Butte  creeks,  Chero- 
kee canal.  Elder  Deer.  Thomas  and 
Willow  Creeks,  $500,000. 
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COMPLETING  PLANS 

AMARILLO,  Potter  Co.,  Texas.— 
Engineers  Freese  &  Nichols,  407 
Danciger  Bldg.,  Fort  Worth,  Texas, 
are  completing  final  plans  for  the 
construction  of  a  sanitary  sewer  sys- 
tem in  Amarillo,  Texas ;  Docket  Texsui 
41-P-201.  Estimated  cost  $1,100,000. 

4/5/46  3  1 

BIDS   OPENED 

BARSTOW,  San  Bernardino  Co., 
Calif.  —  Wonderly  Constr.  Co.,  2694 
Lime  Ave..  Long  Beach,  at  $87,218 
submitted  low  bid  to  U.  S.  Navy, 
11th  Naval  District  Public  Works 
Dept,  1220  Pacific  Highway,  San  Di- 
ego, for  the  drilling  of  a  new  water 
well  complete  with  pumping  equip- 
ment and  shelter,  for  a  new  system 
of  cast  iron  water  distribution  mains 
with  valves,  fittings  and  fire  hy- 
drants; for  a  1,000,000-gal.  reinf.  con- 
crete reservoir  and  other  micellan- 
eous  work  at  the  Marine  Corps  De- 
pot of  Supplies,  Barstow;  Spec.  No. 
17626.     Total  bids  were: 

Wonderly    Constr.     Co.,     $87,218. 

M.  A.  Imhoff  &  Associates.  $93,382. 

Chas.    J.    Dorfman.   $131,837. 


4/5/46  3  4 

BIDS  WANTED 

COLORADO  -  Big  Thompson  Proj., 
Colo. — As  previously  reported,  until 
April  26,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclama- 
tion, Denver,  for  construction  of 
the  Granby  Dam  and  dikes,  Colo- 
rado-Big Thompson  project ;  Spec. 
1265. 

The  dam  is  to  be  constructed  five 
miles  northeast  of  Granby  on  the 
Colorado  Rtver  and  will  have  a  stor- 
age capacity  of  482,000  acre-feet. 
The  principal  features  involved  are 
an .  earth  dam  across  the  Colorado 
River,  an  outlets  through  the  left 
abutment  of  the  dam,  an  open  chan- 
nel spillway  and  an  earth  fill  dike. 
The  dam  will  have  a  maximum 
height  of  about  230  feet  above  the 
river  bed,  a  crest  length  of  about 
880  ft.,  and  will  contain  approxi- 
mately 3%  million  c.y.  of  earth  and 
rock.  A  concrete  lined,  open  chan- 
nel spillway  will  be  constructed  in 
rock  at  the  left  abutment  of  the 
dam,  with  a  concrete  gate  structure 
at  the  crest  of  the  dam.  The  invita- 
tion includes  construction  of  dike  3 
and  the  placing  of  riprap  on  the  up- 
stream   slopes    of   the    embankments 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


4-11—  2 :00  P.M.— Cable 

4-11—2  P.M.— Forks 

4-11—2  P.M.— Shaft 

4-11—  2  P.M.— Oable 

4-11—  8 :00  P.M.— School  Bus 

4-12—  —Tractor 

4-12—  3:00  P.M.— Tractor 

4-12—  3 :00  P.M— Drafting  Tables 

4-12—  8 :00  P.M.— School  Bus 

4-12—  2  P.M.— Office    Supplies 

4-12—  3 :00  P.M.— I'lanta 


Coram 

San    Francisco 

Yakima  Project,  Wash. 

Coram,   Calif 

Elk  Grove 

Sacramento 

San  Francisco 

San  Francisco 

Sacramento 

San   Francisco 

San  Francisco 


3 
S 


4-12—  3 :00  P.M.— Architectural    Blocks     San  Francisco 


3-28 

3-26 

3-27 

3-25 

4-  4 

3-21 

3-21 

3-19 

3-14 

3-26 

3-26 

3-26 

3-26 

3-28 

3-29 

4-  2 

4-  3 

4-  3 

8-38 

3-28 

S-28 

3-26 

8-  S 

3-27 

3-27 

3-28 

4-  8 

4-  3 

3-29 

S-28 

8-28 

8-88 

3-13 

3-26 

S-26 

3-36 

4-  4 

4-  1 

4-  1 

4-  1 

4-  8 

4-  8 


4-14—  2 :00  P.M.— Pumping  Units 
4-15—  2 :00  P.M.— Transformers 
4-15—  2 :00  P.M.— Pumps 
4-15—  2 :00  P.M.— Cranes 
4-15—  2  P.M.— Elec.    Equip. 
4-15—  3  :00  P.M.— Track  Work 
4-15—  2  :00  P.M.— Insulators 
4-15—  2  ;00  P.M.— Wire  Strand 
4-15—  2 :00  P.M.— Insulators 
4-15—  2 :00  P.M.— Insulators 
1-15—  2 :00  P.M.— Compression 
4-l« —  — Tractor 

4-15—  2  :00  P.M.— Insulators 
4-16—  2 :00  P.M.— Portland  Cement 
4-16—  2 :00  P.M.— Transformers 
4-18—  2 :00  P.M.— Piling  Cases 
4-16—  2:00  P.M— Bars 
4-16 —  4:00  P.M.— Fire  Alarm  Boxes 
4-16—  2 :00  P.M.— Water  Hose 
4-16—  2 :00  P.M.— Pun^hig  Units 
4-16—10  A.M.— Pump 
4-17—10 :00  A.M.— Sedan 
4-17—10 :00  A.M.— Pumps 

4-17—  2 :00  P.M.— Capacitors 
4.17_ - 

4-17—  2  P.M.— Cement  Silo 
4-17—  2  KX)  P.M.— Canteens 
4-17—  2 :00  P.M.— Hatchets 
4-18—  2 :00  P.M.— Circuit  Breaker 
4-18—  2  :00  P.M.— Volt 
4-lft—  2 :00  P.M.— Steel  Pipe 
4-18—  2:00  P.M.— Dump  Trucks 
4-19— 10:30  A.M.— Fuel  Oil 


Missouri  Basin  Proj.,  Wyoming 
Kendrick  Project,  Wyo. 
Columbia  Basin  Project  Wash. 
Columbia  Basin  Project  Wash. 
Colo. -Big  Thompson,  Colo. 
San  Franci^>« 
Brush,  Colo 
Phoenix,  Ariz. 
Alamogordo,  N.  M. 
Medicine  Bow,  Wyo. 
Machines    Denver,  Colo. 
Sacramento 
Casper.  Wyo. 
San  Francisco 
Columbia  Falls,  Mont 
San  Francisco 
Central  Valley  Project 
South  San  Francisco 
San  Francisco 
Central  Valley  Project 
Las  Vegas,  Nev. 
Berkeley 
Berkeley 
Phoenix,  Ariz. 
2 :00  P.M.— Ele'ctricai  Equipment    Central  Valley  Project 

-  -  ■  Columbia  Basin  Proj.,  Wash. 

San  Francisco 

San  Francisco 

Loveland,  Colo. 

Cody.  Wyo. 

Yakima  Project  Washington 

San  Francisco 

Vallejo 


4-  1 

3-22 

3-22 

3-28 

4-  1 

4- 

4- 

4-  8 

4-  1 

3-22 

3-88 

3-28 

3-  1 

3-20 

3-  6 
3-12 
3-26 

4-  1 


2 
2 

2 
2 
2 
8 

4 
4 
3 


4-19—  2 :00  P.M.— Electric  EquipmentDavls  Dam  Project.  Arizona 


4-19—  2  :00  P.M— Doors 

4-19—  2 :00  P.M— Gates 

4-19 —  2  P.M. — Storage  Tanks 

4-22—  2 :00  P.M— Gate  Hoists 

4-22—  2 :00  P.M— Coaster  Gates 

4-24—  2  rOO  P.M.— Drum  Gates 

4-23—  2  :00  P.M.— Gates 

4-23 —  2:00  P.M. — Transformer 

4-23—  2  :00  P.M.— Switches 

4-24—  8 :00  P.M —Water  Storage  Tanks 

4-24 —  2:00  P.M — Telephone  Apparatus 


Columbia  Basin  Project  Wash. 
Central  Valley  Project 
Columbia  Basin  Proj..  Wash. 
Davis  Dam  Project  Arizona, 
Columbia  Basin  Project  Wash. 
Central  Valley  Project 
Boise  Project,  Idaho 
Kremmling,  Colo. 
Fort  Peck,  Mont 

Portervllle 

Rio  Grande  Project  N. 


4-24—  2  :00  P.M.— Pipe 

4-24 —  2P.M. — Ttelephone    Appar. 

4-24—  2  P.M— Vertical   Shaft 

4-24—  2  P.M.— Crane 

4-23—11  KM)  A.M.— Bridge  Cranes 

4-29 — 11  A.M. — Transformers 

4-29—  2  P.M.— Elec.    Eaulp. 

4-30—  2 :00  P.M— Pumping  Unit 


Wash. 


Columbia  Basin  Project 
Shoshone  Proj..  Wyo. 
Shoshone  Proj..  Wyo. 
Colorado  River  Project 
Bremerton,  Wash. 
Pasadena 

Central    Valley   Project 
Buffalo  Rapids  Project  Mont 


5-  1—  2  M)0  P.M.— Electric  EqulpmentRio  Grande  Project  N.M. 

6-  1—  2 :00  P.M.— Tank  Columbia  Basin  P^Wt  Wash 
2 :00  P.M— Prefabricated  Houses    Central  Valley  Project 


6-  1— 
6-  3— 
5-  3— 
5-  6— 
4-  5— 
51  6— 


2  :00  P.M — Barge 

2 :00  P.M— Traveling  Crane 

2  P.M— Ho  How- let   Valves 

' — ^Emulsion 
2.-00P.1C.— AsMmbly,  Detail 


Columbia  Basin  Project,  Wash. 

Anderson  Ranch  Plant  Idaho 

Boise  Project  Idaho 

Sacramento 

Drawings— Central  VaUey  Proj. 
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a2)  li:,000    c.y 
spillway ; 

(13)  71,000  cy..  rock  excav.  -for  epill- 
■w  ay ;  ^n 

(14)  2i3(X),000  c.y.  common  excav.  and 
separation  of  excav.  in  borrow 
pit  No.  1  and  transportation  to 
dam  and  dike  No.  3  embank- 
ments ; 

(15)  22,000  c.y.  rock  excav.  in  borrow 
pit  No.  1  and  transportation  to 
dajn  and  dike  No.  3  embank- 
ments ; 

(16)  1,400.000  cy.  common  excav..  in 
borrow  pits  Nos.  3A  and  3B, 
and  transportation  to  dam  and 
dike   No.   3   embankments; 

(17)  15.000  c.y.  excav.,  rock,  in  bor- 
row pits  Nos.  3A  and  3B,  and 
transportation  to  dike  No.  3 
embankments ; 

(18)  44.000  sta.  c.y.  overhaul  bet 
borrow  pit  No.  1  and  dikes  Nos. 
1,  2  and  4; 

(19)  2,400,000  c.y.  earthflll  in  em- 
bankments ; 

(20)  10,000  c.v.  tamping  or  puddling 
earth    fill; 

(21)  760,000  c.y.  sluiced  sand,  gravel 
and  cobble  fill: 

(22)  440,000  cy.  cobble-and-rock  fill 
on  downstream  slopes  of  em- 
bankments ; 

(23)  60,000  c.y.  riprap  on  upstream 
slopes   of    embankpients : 

(24)  constructing  1200  l.f.  4-ln.  dia. 
yewer  pipe  drains  with  unce- 
mented  joints,  embedded  in 
gravel ; 

(25)  constructing  1100  If.  of  6-inch 
jliam.  sewer  pipe  drains  with 
imcemented  joints,  embedded  in 
gravel; 

(36)  constructing  1000  l.f.  8-inch  do; 

(27)  constructing  1000  l.f.  12-inch  do; 

(28)  constructing  460  If.  4-inch  do 
for    elevator-shaft    drainage: 

(29)  drilling  600   If.   weep  holes; 

(30)  core  drilling  600  l.f.  of  5%-inch 
diam.  holes  not  more  than  30  ft ; 

(31)  drilling  8000  l.f.  grout  holes  in 
stage  bet.  depths  of  0  and  35  ft ; 

(32)  drilling.  5000  l.f.  do  between^ 
depths  of  35  and  60  ft. ; 

(33)  drilling  4000  If.  do  bet.  depths 
of  60  and  110  ft.; 

(34)  drilling  2000  l.f.  do  bet.  depths 
of  110  and  160  ft; 

(35)  drilling  4000  If.  grout  holes,  less 
than  35  ft.  deep,  with  percus- 
sion drills ; 

t36)  placing  7000  lbs.  grout  pipe  and 
fittings; 

(37)  22.000  c.f.  pressure  grouting; 

(38)  8000  c.f.  pressure  grouting  with 
i33.clc6irs ' 

(39)  drilling  3300  If.  holes  for  anchor 
bars  and  grouting  bars  in  place 

(40)  1000  c.y.  unformed  concrete  In 
footings  of  embankment  cut- 
off  walls ; 

(41)  1500  c.y.  concrete  in  emtMUik- 
ment  cut-off  walls,  except  In 
unformed    footings ; 

(42)  320  c.y.  concrete  in  elevator 
shaft  below  surface  of  rock 
foundation  for  dam  embank- 
ment; 

(43)  280  c.y.  concrete  in  tunnel  plugs 

(44)  250  c.y.  concrete  in  trashrack 
structure ; 

(45)  200  c.y.  concrete  in  elevator 
shaft  above  surface  of  rock 
foundation  for  dam  embank- 
ment; 

(46)  50  c.y.   cone,   in   elevator  house; 

(47)  2000   c.y.   concrete   in    spillway; 

(48)  35,000  s.f.  vacuum  cone,  proces- 
sing for  spillway  floor,  pier, 
and  in^'.de  surface  of  spillway 
walls ; 

(49 1  3300  c.y.  concrete  in  parapet 
and   curb  walls : 

(50)  placing  800,000   lbs.   reinf.   bars: 

(51)  placing  550  l.f.  of  metal  sealing 
strips ; 

(32)  installing  metal  doors,  metal 
sash  windows,  and  metal  lou- 
vers in   elevator  house: 

(13)  installing  53.200  lbs.  radial  gates 

(54)  installing  16,000  lbs.  radial  gate 
hoists ; 

(55)  installing  15,700  lbs.  ring-follow- 
er gate  and  metal  conduit  lin- 
ings; 

(56)  Installing  1500  lbs.  control  ap- 
paratus and  piping  for  ring-fol- 
lower gate; 

(57)  installing  9350  lbs.  cone,  valve 
and  hollow-jet   valves; 

(58)  Installing  7100  lbs.  outlet  pipes; 

(59)  installing  21,000  lbs,  trashrack 
metalwork : 

(60)  Installing  1000  lbs.  float-well  in- 
take piping; 

(61)  installing  1100  lbs.  pipe  hand- 
rails ; 

(62)  installing  40,000  lbs.  misc.  metal- 
work  ; 

(63)  installing  550  If.  electrical  met- 
al conduit  1^  in-  or  less  In  dia.; 

(64)  Installing  3000  l.f.  do.  1%-ln.  or 
larger  In   dia.; 

(65)  installing  4000  lbs.  electrical  con- 
ductors and  ground  wires. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation :  Walker 
R.  Young,  Chief  Engineer,  U.  S.  Cus- 
tomhouse. Denver  2,  Colo. ;  E.  B. 
Debler,  Regional  Director,  501  Con- 
tinental Oil  Bldg.,  Denver;  C.  H. 
Howell,  Project  Engineer,  Estes  Pk., 
Colo.;  and  Michael  W.  Straus,  Com- 
missioner, Bureau  of  Reclamation, 
Washington  25,  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the  Project  Engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $3.50  per  copy, 
not  returnable. 


land  commissioner.  State  House  An 
nex.  Phoenix.  Ariz. 


demonstration  and  study  purposes. 
6  pp.,  illus.  Stricker-BrunhuberCo. 
19  W.  24th  St.,  New  York,  N.  Y. 


OIL  FIRING  ^  ... 

,,,,,,  I  ,.        Peabody    CD    Wide    Range    Oil 

BIDS  CANCELLED  '  B"™"^  Syst^"»  (Bulletin  No.  109) 

BULL  SHC^aCI  DAM  Arkansas.-  Describes  the  system,  explains  how 
The  U.  S.  Engineer  Office.; Gay  ©Idg.,  it  achieves  efficient  combustion  ov- 
Broadway  at  Third,  Little  lElock,  Ark.,  er  a  range  in  capacity  as  great  as 
has  announced  that  the  bid  call  for  50  to  1,  controlling  any  number  oi 
construction  of  the  Bull  S|hoal8  Dam  burners  throughout  all  variations 
on  the  White  River,  abouli  420  miles  ]  jj^  capacity  4  pp.,  iHus.  Peabody 
above  its  mouth,  near  Mountain  Engineering  Corp.,  580  Fifth  Ave., 
Home,  Ark.,  has  been  indefinitely  i  ft"*"',  ,"'ff,  xi  v  ' 
postponed.  >*ew  ^  ork  19,  N.  Y. 

PLASTICS  „    ,  „, 

A  Statement  About  Du  Pont  Plas- 
tics— Present  and  Future,  and  A 
Review  of  DuPont  Plastics.  Two 
booklets  describing  and  illustrat- 
ing the  various  plastics  made  by 
DuPont,  with  information  as  to 
their  uses  and  potential  uses.  The 
"Review"  also  gives  a  clear  and 
practical  properties  table  of  all 
the  DuPont  plastics.  3  pp.,  8pp., 
illus.  E.  I.  DuPont  de  Nemours  & 
Co.,  (Inc.),  Plastics  Dept.,  Arling- 
ton, N.  J.* 


UGl 


3S— ELECTRIC  UCHTING 
TRANSMISSION  UNES 


4/5/46  3  8 

CONTRACT   AWARDED  I 

SPOKANE,  Wash.— H.  W.  Walker, 
Inc.,  Box  389,  Ellensburg.  at  $124,064 
awarded  contract  by  the  Bonneville 
Power  Administration,  P.  O  Box  3537 
Portland,  for  constructldn  of  Spo- 
kane-Colville  115-ka  wood jpole  trans- 
mission Una.  The  project  is  to  be- 
gin at  Mead  substation,  |  near  Spo- 
kane, and  continues  in  q.  northerly 
direction  to  a  point  nejir  Colvllle, 
approximately  62  miles  :ln  length. 
The  work  consists  of  woj>d  pole  H- 
frame    structures   of   desijgn. 

Bill'*-  ■ 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

4/5/46 ! ••36 
ARCHITECT    SELECTEb 
RECREATIONAl.  SYSTE|M 

Est.  C<l>st,  $124,000 
SAN  LEANDRO,  Alame<<a  Co.,  Cal. 
Designing   and   layout   lof   park   and 

recreational    system. 
Owner — City    of    San    Le^ndro,    City 

Hall,  835  E  14th  St.,  Sa^  Leandro. 
Landscape  Architect— Witi.  P.  Mott. 

Bonds  were  voted  lastj  November 
In  amount  of  $124,000  to  finance  the 
above    construction. 


40 —         STREETS  AND 

HIGHWAYS 

1— 

l/KMR  40 


REFRIGERATION 

Worthington  Centrifugal  Reing- 
eration  (Bulletin  C-llOO-BH).  Dis- 
cusses the  Worthington  Centnl- 
ugal  Refrigeration  system,  de- 
scribes its  cycle  of  operation,  re- 
frigerants used,  and  gives  full 
equipment  specifications.  24  pp., 
illus.  Worthington  Pump  and  Ma- 
chinery Corp.,  Harrison,  N.  J.* 

SPEED  CONTROL 

Developments   in    Reeves   Speed 

Control.  A  line  of  special  equip- 
ment such  as  variable  speed  trans- 
mission, motor  pulley,  handwheel, 
tachometer,  etc.  Describing  each, 
diagrams  operating  principles.  30 
pp.,  illus.  Reeves  Pulley  Co.,  Inc., 
Columbus,  Ind. 

TIMBER  CONNECTORS 

Teco  Connectors  for  Timber  Con- 
struction  in   Railroad   Service.    A 

discussion  of  the  Teco  split  ring, 
spike  grids,  clamping  plates,  etc^ 
and  their  railroad  applications.  20 
pp.,  illus.  Timber  Engineering  Co., 
1319  18th  St..  N.W.,  Washington 
6,  D.  C. 


4/5/46 

CONTRACT  AWARDED 

SAN    DIEGO,    Calif.— Ciriffith    Co., 
502  Los  Angeles  Railway  Bldg.,  Los  ^^om,-»ja,     .  AYniTT<l 
Angeles,  at  *12,500.  awarded  contract  TERMINAL    ll'^J"H?iL.i„.,    .«a 
by   the   U.    S.    Navy,    Pmbiic   Works  Railroad  and  Bus  Terminal  anfl 
Station   Layout — Vol   1.    A  hand- 


Office,  11th  Naval  Distriict,  1220  Pa 
cific  Highway,  San  Dlegb,  March  26, 
for  concrete  i>aving  of  fillets  for  taxi- 
ways  in  the  vicinity  of  building  No. 
516  at  the  Naval  Air  Station,  North 
Island,  San  Diego;  Spec.  17633. 

4/5/46  4  0 

CONTRACT    AWARDED 

COLORADO.— Brown  Constr.  Co., 
1530  E  Abriendo,  Pueblo,  Colo.,  at 
$55,401  awarded  contract  by  A.  F. 
Hewitt,  State  Highway  Engineer, 
Denver,  Colo.,  for  construction  of 
combined  Federal  Aid  Pirojects  Nos. 
211  (2)  and  282-D  (13 1.  Construction 
Division  No.  1,  a  grav<fel  surfacing 
project  1.192  miles  long,  located  be- 
tween Meeker  and  Craig  on  SS  No. 
13  in  Rio  Blanco  Co..  Cojlo. 


Maclunery  &  Material 

\ 

42—  MISC.  SUPPLIES  AND 
MATERIALS 


••     42 


4/5/46 

BIDS  WANTED 

SAN  FRANCISCO.— UlnUl  May  3, 
2  P.  M.,  bids  will  be  rec«Mved  by  the 
Purchaser  of  Supplies,  2tO  City  Hall, 
under  Bid  No.  9909  for  furnishing 
fuel  and  lubricants,  cordage,  alumi- 
num, enameled  and  galv«nlzed  ware, 
Incandescent  and  fluorescent  electric 
lamps,  street  and  sewer  Materials  for 
use  by  the  departments  of  the  city 
government  during  the  fiscal  year 
ending  June  30,  1947. 


43—    MACHINERY  ^ID 
EQUffMCNT 


43 


S4 


4/5/46 

CONTRACT   AWARDED 

LOS  ANGELES,  Los  Angeles  Co., 
Calif  — Cannon  Diamond  Drilling  Co., 
217  S.  Poinsettia,  P.  O.  Box  549,  Comp- 
ton,  at  $5110.  awarded  contract  by  the 
U  S.  Engineer  Office,  751  S.  Figueroa 
St.,  Los  Angeles,  March  27  for  ex- 
cavating and  timbering  three  test 
pits  approximately  20  ft.  deep  on  the 
lower  Ventura  River  levee  project  on 
left  bank  of  Ventura  River,  Ventura; 
four  test  pits  approximately  20  ft 
deep  on  the  Stewart  Canyon  debrla 
basin  and  channel  project,  OJal,  Caltf., 
and  one  test  pit  approximately  30  ft. 
deep  on  the  Burbank  western  (upper) 
channel  project,  Burbank;  Req.  IX> 
3793,  Inv.  307.  The  bids  were  received 
March   20.  

4/5/46  •* 

RECOMMENDED  tv_^ 

ARIZONA-— The  U.  8.  War  Depart- 
ment, office  of  the  Division  Kngta^r, 
Pacific  Division,  361  California  St, 
San  Francisco,  have  submitted  a  re- 
port to  the  Governor  of  AriKma  and 
to  the  Secretary  of  the  latMlor  reo- 


4/5/46 

CONTRACT   AWARDED 

TACOMA,  Pierce  Co.,  Wash.— Don 
L.  Cooney.  Securities  Bldg.,  Tacoma, 
Wash.,  at  $167,382,  awarded  contract 
by  the  U.  S.  Navy,  13th  Naval  Dis- 
trict, Exchange  Bldg.,  Seattle,  Wash., 
for  the  construction,  including  assem- 
bling and  delivering  of  114  camels,  2 
pontoons  wide  by  18  po*ntoons  long, 
and  providing  for  installation  of  tim- 
ber fenders  thereon,  at  Todd  Pacific 
Shipyard,  Inc.,  Tacoma,  inactive  fleet 
berthing  facilities.  The  government 
will  furnish  the  lumber.  The  bids 
were  received  Mar^h  13. 


■I 


some  album  (edition  limited)  of 
photographs,  floor  plans  and  de- 
scriptions of  58  recently  construct- 
ed or  renovated  terminals.  Gives 
floor  plan  of  each  terminal,  arch- 
itects' names,  the  lines  tisinsr  it, 
full  structural  details  of  both  ex- 
terior and  interior.  192  pp.,  illus. 
American  Locker  Ck).,  Inc..  211 
Congress  St.,  Boston  10,  Mass. 

VALVE  REPAIR 

Valve  Repair  and  Replacement 
Record  Sheets.  Prepared  especial- 
ly for  reconverson  checkups.  File 
folder  and  instructions  for  using 
the  sheets  included.  Jenkins  Bros., 
80  White  St..  New  York  13,  N.  Y. 

VIBRATION  CONTROL 

Blaw  -  Knox  Functional  SorinR 
Hangers  and  Vibration  Elimina- 
tors. Conclusions  of  prefabricated 
power  piping  engineers  regarding 
the  design  of  piping  layouts  for 
flexibility.  Describes  the  com- 
pany's spring  hangers  and  vibra- 
tion eliminators,  gives  tables  of 
size  and  load  for  the  various  types, 
installation  details,  etc.  32  pp.,  il- 
lustrated. Blaw-Knox  Co.,  Power 
Piping  Division,  1526  Pennsylvania 
Ave.,  N.S.,  Pittsburgh  12,  Pa.* 

WATERPROOFING 

Sika.  Integral  waterprof ing 
compounds,  quick  -  setting  com- 
pounds for  maintenance,  guniting 
and  pressure  grouting  compounds, 
dampproofing  and  jointing  com- 
pounds, floro  hardeners  and  mis- 
cellaneous products.  4  pp.,  illus. 
Individual  instruction  and  speci- 
fications sheets  for  each  of  the 
various  products  also  obtainable. 
Sika  Chemical  Corp.,  35-49  Greg- 
ory Ave.,  Passaic,  N.  J.* 

(•)    other   product   Information    m 

Sweet's  File.  1945. 

^ ^ 

RAISE  BRASS  MILL 
PRODUCTS  PRICES 

To  insure  full  production  of 
brass  fcill  products,  ceiling  prices 
have  been  increased  1%  cents  per 
pound,  effective  April  1,  OPA  an- 
nounces. These  products  —  which 
include  copper  and  copper  base  al- 
loy sheets,  strip,  bars,  rods,  wire, 
pij)e,  tubes  and  shapes — are  ur- 
gently needed  in  large  voiume  by 
manufacturers  of  plumbing  equip- 
ment and  other  brass  Duilding 
items. 

The  price  increase  is  applicable 
to  basic  brass  mill  products  only. 
It  is  not  applicable  to  wire  or  ca- 
ble for  electric  transmission,  weld- 
ing wire  or  rod,  babbit  metal,  lock 
seam  tubes,  billets,  ingots,  copper 
rods  or  bars  produced  and  sold  by 
a  mantifacturer  of  electrical  wire 
or   cable,    nor   to    any    fabricated 


WANT  PHOTOGRAPHS  OF 
OLD  MASONIC  TEMPLE 

Who  has  a  picture  of  the  Ma- 
sonic Temple  in  the  old  gold  min- 
ing town  of  Columbia,  Calif.? 

A  statewide  search  is  being  made 
for  photographs,  paintings,  plans 
and  specifications  and  minute  de- 
scription of  the  old  structure,  built 
by  Columbia  Lodge  No.  28,  F.  & 
A.  M.  in  the  '50's,  and  torn  down 
in   the   early   "O's   after   Columbia 

\^%  ^T^T^^Z^  i  Lttu"^'  ^"^  '™' 

circles,     the     Columbia     Historic    °""  products.         

Park  Association  and  the  Califor-  I  Q,|j,p|  ..o  MAn  INf;  IJST 

nia  State  Chamber  of  Commerce's    SIJ^IPLU5  MAUJWUI-O I    ^^ 
travel    and    recreation    committee!      Distributors    interested    ,n    pur- 
have  joined  forces  in  the   search,  j  chasing  surplus  building  materials, 
as  a  prelude  to  rebuilding  the  his-  i  such    as    soil    P»P^and    lumbCT, 
toric   structure   in  the   restoration    which  may  be  offered  for  sale  by 


of  the  famous  old  gold  town. 

The  Masonic  Temple  was  a  two- 
story  structure,  standing  across 
the  street  from  Columbia's  old 
theatre.  The  upper  floor  was  used 
for  lo^e  meetings;  the  lower  floor 
was  owupied  by  mercantile  firms. 

Any  information  will  be  wel- 
come, according  to  Leon  O.  Whit- 
sell.  Burlingame,  chairman  of  the 
California  Grand  Lodfre's  commit- 
tee on  Masonic  history. 


War  Assets  Administration,  should 
write  to  War  Assets  Corp.,  30  Van 
Ness  Ave.,  San  Francisco,  stating 
which  items  they  are  interested  in. 
The  War  Assets  Regional  Directors 
will  place  these  items  on  lists,  and 
whenever  the  item  inquired  about 
is  to  be  put  on  sale,  a  letter  will 
be  sent  to  distributors  whose 
names  are  on  the  list,  inclosing  an 
advance  announcement  of  the  sale, 
and  tiie  time  of  sale. 


■p^yrrryry 
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DAILY    PACIFIC    BUILDIR 


FKIDAY.  APRIL  5.  1946 


BiMldinfi  Permils,  Cowfyarfa .— R«#^«w^*>J  IVoiices 


BUILDING  PERMITS 

Applications 


ftAN  FRANCISCO 


ALTER  FACTORY,  |22,000;  600  7th 
St ;  owner  Independent  Paper  Stoclc 
Co,  c/o  contractor;  builder,  J««k* 
ft  Irvine,  630  Market  St 

DWBZ^LINOS  (1-stozy  rrame)  (4), 
|54W  each;  W  i5th  Ave  176,  200. 
225,  250  N  Taraval;  owner  and 
builder,  Jack  Biaalnger,  2100  Jack-* 
son  St 

ALTER  CLOTHINO  STORE,  |2000; 
241  Kearny  St;  owner,  Harry  Solo- 
mon, premises ;  builder  Hector  liar- 
tin.  Pedro  VaUey.  Calif. 

ALTER  STORES  and  FLATS.  11700; 
NW  Sutter  and  Fillmore;  owner, 
Joe  Feldhyme.  1734  Broderick  8t; 
builder,  Leonard  Salomon,  1734 
Broderlck  Bt 

ALTER  TICKET  OFFICE.  |700;  675 
Market  St;  owner.  Canadian  Pa- 
cific Railroad,  prem;  buildor,  QRS 
Neon  Co,  600  Potrero  Ave. 


SCAFFOLD,  11600;  1228  N  St;  own- 
er,  Tbayer  Apts;    contractor.  Carl 

^W  Peterson,  4650  Stockton  Blvd- 

OLASS  Warehouse,  masonry.  S40.- 
000;  1901  T  St;  owner,  Cobbledlck- 
Klbbee  Co;  ooatractor,  Campbell 
Constr  Co,  SOO  R  St 

ADDN,  frame,  stucco,  comp.  roof. 
»1600;  1332  41st  St;  owner.  E  S 
and  H  S  Thorpe;  contractor,  Jas 
Jansen,  1023  Stockton  Blvd. 


SAN  JOSE 


BUILDING  PERMITS 

Granted 


SAN  FRANCISCO 


APRIL  3  AND  4,  1M« 


DOG  and  cat  hospital,  114,000;  413 
Willow  St;  owner,  Lorla  O  John- 
son ;  contractor,  Kocher  Constr  Co. 
6  N  First  St 

DUPLEXES,  two.  18000  each;  323-35, 
331-3  Jerome  St;  owner,  Elmo  Pkr- 
dini;  contractor,  Bart  W  Heple. 
404  Dehnaa  Ave.  *^^ 

BUSINESS  bldg.  $16,000;  1336  Lin- 
coin  Ave ;  owner,  £  W  McPherson  ■ 
contractor,  E  A  Hathaway,  1276 
Glen   Eyrie  Ave. 

ALTER  business  bld£^,  |8000;  236  W 
Santa  Clara;  owner,  Cobbledlck- 
Kibbe  Glass  Co;  contractor,  A  Bo- 
lei.   154  Vine  St 

RESIDENCE,  1-family,  |0000;  1086 
Morse  St;  owner,  K  J  Scanlon; 
contractor,  Joe  GragUa,  738  North 
Fourth  St 

ALTER  business  bldg,  $1000;  70  S 
1st  St;  owner,  Leon  Jacobs;  con- 
tractor, W  M  Caldwell,  1241  Hed- 
ding  at. 

BUSINESS  bldg.  116,700;  755  Spring 
St;  owner,  Don  Mlgnano  and  Y 
Vallelunga;  contractor.  Earl  W 
Heple. 

OFiicE,  $75,000;  435  Stockton  Ave; 


WAREHOUSE,  steel,  $6000;  Block  4 
Auburn  Blvd  bet  Marconi  and  Ju- 
Uesse  Ave;  owner  and  buUder 
Isabelle  V  Hoffman,  Rte  8  BoS 
1305. 

GARAGE,  brick  and  concrete  bldck. 
$5000;  Blk  10  North  Sacto  Sub^No 
3;  owner  and  builder,  Everett  E 
and  Helen  Noattack  and  Rdrar 
and  Mabel  A  Roberta. 

GARAGE,  frame,  $1600;  NB  cor  %. 
lot  2  Daylor  Eat;  owner  and  buUd- 
er.  5S32  8th  Ave 

DWELLING.  5- room,  $6000;  Ptn  Lot 
1  Blk  21.  Sub  No  6,  North  Sicto- 
owner  and  buUder,  L  B  and  Eva 
C  Bandy.  306  Anderson  Way.  Del 
Paso  Heights. 

DWELLING,  5.room  frame,  $3500- 
Ptn  No  2  Blk  31  North  Sacto  Sub 
8;  owner  and  builder,  Charles  R 
Haynle,  203  Oakmont.  North  Sacto. 

DWELLING.  $1600;  Lot  10  Airport 
Sub;  owner  and  builder.  George  I 
Johnson,  Rte  2.  Box  1676  Del  Paao 
Heights. 

DWELLING.  6- room  frame,  $3000; 
Lot  24  Amd  map  Menlo  Heights; 
owner  and  builder,  Tony  Dravla. 
Rte  1,  Box  2042. 

DWELLING,  6-room  frame.  $6600- 
ptn  Lot  10  Blk  7,  North  Sacto; 
owner  and  builder.  E  Browning. 
1046   Sonoma  Ave. 

ADDN  to  Auto  Court.  $2000;  Tract 
No  1,  Youngs  Addn  to  Lakehouae 
Acres;  owner  and  builder,  Danls 
Cladianos,  Rte  1  Box  2000. 

SERVICE  Station  and  trailer  courta 
concrete  block,  $4000 ;  Lot  2  Youngs 
Addn  to   Lakehouse  Acres;   owner 


BERKELEY 


2510  Le  Conte;  owner ;  deal- 
er. Art  Johnson ;  Bendlx. 

1515  Prince;  owner, ;  dealer, 

W  MacMillan;  w  closet;  w  basin; 
b  tub;   Bink. 

1042  Los  Angeles;  owner,  John 
Pickett;  dealer.  Lawless  Plbg;  sink; 
dish  washer. 

1230  Monterey;  owner,  R  R  Booth; 
dealer,  Timmons  &  Berk;  w  closet; 
w  baaln;  b  tub;  sink;  w  tub. 

3000  Russell;  owner  St  Clemmts 
Epoc  Church;  dealer,  L  J  Kruae; 
w  closet;  w  baaln;  slnk- 

1552  Shattuck;  owner. ;  deal- 
er. Swendermann ;  w  closet ;  w  basin ; 
b  tub;  2  sinkf. 

1563  Grove;  owner.  R  Perrott; 
dealer,  Swendermann;  2  w  doseta; 
2  w  basins;  sink. 

2435  Byron;  owner,  Ojala;  dealer. 
Swendermann;  w  closet;  w  baaln; 
shower. 

33  Tanglewood;  owner,  Holmea; 
dealer.  Swendermann ;  sprinkler  ays. 


Furnace  Pennhs 


John  E  Faigle ;  contractor.  Matson  I  Anchor  Post  Fenoe  Co.  of  CaUfor- 
Elec  Equip  Co;  20  outlets;  20  fix-  nia.  616  S.  Anderson  St.  Loa  A»'g«frr 
tures :  18  switches ;  16  plugs ;  alter.  Howes  St  Whltaker,  3318  Untoa  P»- 

36642     1406-10  Franklin  St ;   owner,  j  ciflc  Ave.,  Los  Angelea. 
Swanstrom  A  Stahl;  contractor.  Mat-  i     Theodora  Scott,  4405  S.  Nonnandto 
•®?-A*®<^.J^^P  ^<*'   alterauons.         lAve,  Loe  Angelea. 

Wickea  Engineering  &  Conatrue- 
tkn  Col,  1441  2nd  Ave.,  D«a  Moines, 
Iowa 

Phoenix  Conatmctton  Oa,  P.  O.  Bos 
006,  BakaitaflskL 

R.  Goold  tt  Son.  616  a  a  Dorado 
St.  Stockton. 

Whalin  Broa..  2042  28rd  At««  0»k* 
land. 
Wlxson  A  Crowe.  Box  70S,  Reddtas. 
a    B.    TutUe.    286    Belmont   Ara, 
Long  Beatii. 

Frank  Itlectric,  606  Main  Bt,  Bay- 
ward. 
Olof  Nelaon  Conatmctkw  Oo,  Ij»« 


S6643  021  Broadway;  owner,  Leon 
A  Eddies;  contractor.  Matson  Elec 
Equip  Co;  fixtures. 

36644  10th  and  Broadway;  owner. 
Owl  Drug  Co;  contractor.  Electrical 
Preducta  Corp;  algn. 

a6645  2600  Park  Blvd;  owner. 
Standard  Oil  Co;  contractor,  Btoc 
Prod  Corp;  aign. 

36646  2637  Foothill  Blvd;  owner, 
Hennan's  Phcy;  contractor,  Slec 
Prod  Corp;  sign. 

S6647  415  22nd  St;  owner.  The 
Harem  Corp;  contractor.  Electrical 
Products  Corp;  sign. 

36648    212  E  12th  St ;  owner.  Stand-  }  ganrijtah.' 


ard  Oil  Co;  contractor.  Electrical 
Products  Corp;  sign. 

86640  1432  Harrlaon  St;-  owner. 
Standard  Oil  Co:  contractor,  Elec 
Producta  Corp;  algn. 

36660  57U  16th  St;  owner.  Stand- 
ard Oil  Co;  contractor.  Electrical 
Producta   Corp;   algn. 

36651  131  MacArthur;  owner  Stand- 
ard Oil  Co;  contractor.  Electrical 
Products    Corp ;    sign. 

36662  3412  Park  Blvd;  owner. 
Lawless  Plbg;  contractor.  American 
4508  Fleming;  owner,  Hoiiaen;  deal- i Neon   Displays,   Inc;   Neon  tubing. 

er.    California    Furnace   Co;    central'     36653     430    13th    St;    owner,    Mo- 

cambo;    contractor.    Amercian    Neon 

Displays.    Inc:    Naon    tubing. 

86664  61st  Ave  and  Brann  St: 
owner,     Evangelical     Lutheran     Ch; 


OAKLAND 


furnace. 
Head  of  106th  Ave;  owner,  Jackob 


ALTERATIONS    (change   front    and 


-«H    K,..i^^-    T    T    o  «.         .son;  dealer,  California  Furnace  Co; 

and   builder,    L   L   Rogers,   Rte   4,  i  floor  furnace. 

,  ,._..,>,    .^  ,-.^,,w-fc»,«  «.»c  ^*  ^^^  3rd  and  Magnolia-   owner    Hftj^'f^tt   contractor.  Modem  Neon  Co;  sign. 

owner,    Muirson    Label    Co;     con- '  ^^^SIC^^^'  ^""*°°^  *^°^"''*  ^'^^^^^^  h^"®^**"^®     Co*      dealer.     'Martinez       36655     5350  Grove  St;   owner.  Star 


tractor,    Carl   N    Swenaon    Co,    355 
Stockton  Ave. 


^4  M5tl!in° «♦ .°' J*l*^^'    ♦^i   REbxiJi^NOE.  $^;  1340  Iris  Court; 


3024  Mission  St;  owner,  George  N 
Payton;  day  work. 
REPAIR  (floors  in  lower  flat),  $750; 


owner   and    builder.   J    Gohran.son. 
N   loth   St,   Rte  2,   Box  521. 


of,1r^.  ^""""  "^  »owe**  '»*«>.  $750;    ADD  storeroom  to  busmess  bldg  $3  - 

D\K^LlTlS^     M^>^     ,  V     .«     i     ^^eRizzolo;  contractor,  GagUardl 

DWELLINGS     (l-story    frame)     (6).       Bros.  11  S  Second  St 

1    at    $4^    5   *^   **<W)    each;    SE;  CREAMERY  bldg.  $16,000;  1209  Lin- 

SS^'i?*,^'   ^'   3^5.   400.   425.  480       coin  Ave;   owner,  Joe  Fornl;   con- 

7     JZ°^^''  o'*^»e'^  and  builder,  Wal-       tractor,  W  M  Caldwell. 

ter  E  &  Max  Hansen.  Inc..  26  Ocean  ]  BUSINESS    bldg.    $70,000;    152-6    S 

T.iVntTT,     T^^«     -.  i     1st  St;  owner  and  builder,  Lemer 

^P^IR     FIRE     DAMAGE,     $2000;!     Shops. 

1^1-23  Page  St;  owner,  Robert  Li DUPLEX,  $12,000;  579  Fuller  and  750 

Wilson;  contractor  Richard  N  Tone.       ~'    '    ' 

1556  Page  St 

ALTERATIONS  (new  facing,  parti- 
tions to  office  buUding),  $3000;  426 
Bryant  St;  owner.  Homer  R  Bosse; 
plans  and  contractor,  Daley  Bros, 
P  O  Box  238,  Belmont,  Calif. 


Bird  Ave;  owner  and  builder,  N  A 
Lamb,  P  O  Box  13,  Doa  Palos. 

ALTER  restaurant.  $2500;  77  N  1st 
St;  owner,  Howell  &  Santoni;  con- 
tractor, i'lrank  Ivfoves. 

BUSINESS  bldg.  $15,500;  123  South 
Montgomery;    owner    and    builder. 


ADD  ROOM   (remodel  outside  stairs  !     Ormai    JJodd.    1365    Fremont   Ave. 
and  remove  one  wall  of  residence),   BUSINESS    bldg,   $17,000;    851   Park 
$4000 ;  7  Brighton  Ave ;  owners.  Mr  j     Ave ;  owner,  Bailey  Bros ;  contrac- 
and  Mrs  Fuidge ;  contractor,  A  Ml-  '      tor.   Earl  W   Heple,   494   Delmas. 


$3000;  Lot  2  Youngs  Addn  to  Lake- 
house  Acres;  owner  and  builder, 
L  L  Rogers,  Rte  4,  Box  2202. 
DWELLING,  5- room  basallte  block, 
$6000;  Lot  37  Vista  Del  FUo  Bloom- 
berg Tract;  owner  and  builder,  F 
M  Frame,  1920  Wentworth  Ave. 


SOUTH  SAN  FRANCISCO 

DWELLING  above  tavern,  6-room, 
$8000;  Bayshore  Highway;  owner, 
A  Firenze,  1132  Bayshore  Highway. 


Sheet  Metal  Co;  central  furnace. 


Completion  Notices 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  4.  1946— LOT  18  Blk  1.  Tract 
501.  Eden  Twp.  Wendelin  W  Krug 

to  whom  it  may  concern  ^  contractor.  Modem  Neon  Co"; 

April   4.    1946     ._ 


Liquor    Store;     contractor.     Modem 
Neon:  sicn. 

36656  372  40th  St;  owner.  FAN 
Cafe;  contractor^  Modem  Neon  Co; 
window   tubing. 

36657  4501  Shattuck  Ave;  owner, 
State  Radio  Co;  contractor.  Modem 
Neon   Co;   tubing   installation. 

36658  3221  Foothill  Blvd;  owner. 
Arizu's    Beauty    Salon;     contractor. 

Modem  Neon  Co;  tubing  installa- 
tion. 

36659  275  12th  St;  owner.  Johnny 


Scott-Buttner  Elsctrlo  Oo,  6M  30tk 
St.  Oakland. 

A.  S.  Schulman. Electric  Co.,  6t7  M. 
Dearborn  St.  Chicago.  lU. 

Petersen  Engineering  Co..  41M  MIk 
St,  San  Flrancisoa 

Samuels  A  Franklin,  oontraoCon^ 
Box  1340,  penrsr.  Cola 


fing  Co..  6030  Miaslon  St.  flan  Fraa- 
ciaca 

Symon    Bros.    Wrecking  Co.,    1411 
Market  St.  San  Francisco. 

Lewis    Construotloa    Co.,    516   IStil 
St.  Oakland. 

Monson  Bros.,  475  6th  St,  San  Frma« 
Cisco. 

Cut  Rats  Wrecking  A  Lumbar  Co., 
1740  Folsom  St,  San  Francisoo. 

Joe  Ciatti.  1765  Qussada  Ats., 
Frsn  Cisco 


Maclmery  &  Materal 


MACHINERY  AND 
EQUIPMENT 


*• 


of  H  jrpcrios 
ActivalMl  Sludge  Plant  SH^ 
Etc,  Lot  Angelet 


BIOS:  Los  Angsiss  Board  sf  Pu^ 
llo  Works,  153  City  Hall,  Los  An- 
geles, April  It,  10  A.  M. 

Case  Coostmctkm  Co..  P.  O. 
109,  San  Pedro. 


4/5/46  _ 

BIDS  WANTED 

OAKLAND.  Alameda  Co.,  Califs- 
Until  April  17,  6:30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal UtUity  District,  Room  312,  513 
Itth  St,  Oakland,  under  Spec  1720 
for  redwood  tanks,  with  staves,  bot- 
toms and  rods  but  without  founda- 
tions or  roofs,  of  26.000-gaUon.  40,000- 
gallon  and  202,000-gallon  capacity. 

Specifications  obtainable  frooi  ths 
above  offics. 


SAN    LEANORO 


DWELLING,  l-story  6-room,  |6000; 
574  Juana  Ave;  owner.  A  D  Luiz. 
13801  E  14th  St;  contractor.  O  L 
Helmkamp.   215    Arroyo    Ave. 

DWELLING.  1^ -story  6-room,  |7,- 
500;  630  Dowling  Blvd;  owner  and 
builder.  I  P  Kerkove.  1710  2nd  St, 
Alameda. 


April  4,  1946-1353  EL  CENTRO  l^^^Lc^  ama  T.>ioo.ro«h  a«^.  «w«o,. 
Ave,  Oakland.  Wm  and  Bemice  l^i^x^^^?*  Telegraph  Ave;  owner. 
j>  Reoir«tt  ♦«^\.,v,^tt,  it^ZJZnZ  Farris  Restaurant;  contractor.  Mod- 
fern  ADriT2    lUi®™   ^^•o"   Co:    tubing   installation. 

April  4  "mfrlpTN"  l7)T  ^^^^^  36661     342    14th    St;    owner,    Leon 

^^^^  C°"°°      ^«»»"^^'  ^^'  '^^  ;     366^     1549   7th  Tve ;   owner,  Carl  1  V^^'^-T  V.^i  ^.^C  „  «       . 

I  Dickie;   contractor,   Scott   -   Buttner  '     P*^**"  ^♦^"  ^ons  Ca,  660  S.  Grand, 

MARIN   COUNTY  iBlec  Co;  2   outlets;   2  switches. 


Natnan  A.  Moors,  2051  W.  Tallsy 
Blvd.,  Alhaiubra. 

Ouy  F.  Atkinson  Co.,  1108 
vey  Ave.,  fian  GabrieL 

Gunther  A  Shirley  Co..  T14  W. 
Olympic  Blvd..  Los  Angeles. 

J.  E.  Haddock.  Ld.,  8638  B.  Fpot- 
hiU  Blvd..  Pasadsoa. 

Morrison  -  Knudiyen  Co^  tit  Tltls 
Guarantee  Bldg.,  Los  Angsiss. 

Pacific  Bridge  Co..  388  Ksarair  Bt. 
San  Francisco. 

R.  A.  Watson  Co.,  5528  Ylnslaad 
Ave.,  North  Hollywood. 

Western  Dredging  A  Oonstruotioii 
Ca,  315  Park  Central  Bldg..  Los  An- 
geles. 

Rhoades  Bros.  A  Shofner.  8600  Msd- 
ford  St,  Los  Angsiss. 

W.  E.  Kler  Constmctlon  Co,  140i 


4/5/46  **     M 

BIOS  WANTED 

SANTA  BARBARA  COUNTY.  Calif. 
—Until  April  9,  10  A.  M-.  bids  wUl 
be  received  by  the  State  Division  of 
Highways,  L  H.  Gibson,  district  engi- 
neer, 50  Higuera  St,  San  Luis  Obispo, 
for  rental  of  one  self-propelled  tamp- 
a«kr-  i  Ing-leveling-flnishlng  machine  as  a 
Barber-Greene  or  equal,  for  approxi- 
mately 2  months'  use  in  Santa  Bar- 
bara County. 

Specifications  obtainable  from  ths 
above  office 


•• 
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dlLe,  054  Bnmswick  St 
DWELLING   (1 -story  frame),   |6000; 

Campus;     buUder.     A     Mldlle,     954 

Bnmswick  St 
DWELLING    (1-story  frame).  85260; 

-E  Justin  Dr  50  NE  Alemany  Blvd ; 

owner  and  builder,  H  Barber  A  Son, 

280  Justin  Dr. 
ALTERATIONS     (remove     concrete 

vault  and  enclose  area  with  floor 

and    roof    for    storage).    ^WO;    464 

California     St;     owner.    American 

Trust    Co;    builder,    Swinerton    A 

Walberg  Co.  260  Bush  St 


RESIDENCE,  85000;  291  Brooklyn 
Ave;  owner  and  builder,  U  K  Jo- 
hanson. 


SAN  CARLOS 


OAKLAND 


DWELLINGS,  14.  88.000  each;  1423, 
1431,  1439,  1447,  1455,  1557,  1569 
Alameda  232  Garnet.  1493,  1465,  1719 
Walnut,  1579  Belmont  1434  Chest- 
nut 237  Fairmont;  owner  and  con- 
tractor, K  A  M  Constr  Co. 

DWELLING,  810,000;  1578  Morse; 
owner.  David  J  Millar;  contractor. 
AUsn  Mclntyre. 

DWKLLiXMG.  68  Pine.  810.000;  owner 


Recorded  Accepted 

^^5^^^^^^^'   1% -story  5-room.  810,-    April  3,   1946— KENTFIELD.    A   T 


000 ;  794  Estudlllo  Ave ;  owner,  Nick 
Mlnore,  9507  Holly  St,  Oakland; 
contractor,  F  J  Leonardo  A  Son. 
13345  Shoreline  Blvd. 


Goodwin  to  The  Litchfield  Const 

Company March    29,    1946 

April  3,  1946— SYCAMORE  Village, 
Mill  Valley,  Marin  Capital  Co  to 
Goheen  Constr  Co April  2.  1946 


SAN   MATEO 


and  builder,  A  T  Augensteln. 

— !  DWELLING,     1617     Walnut.     87,500; 

ALTER  and  addn.  82500;  458  Perkins  i     owner  and  buUder.  McKeon  Constr. 
St^  owner,  Heine  Piano  Co.  prem;   CLASS  C  business  bldg.  810.000;  336 


contractor.  H  K  Jensen.  4024  Mac-       El  Camlno;  owner.  N  C  Edwards; 

Arthur  Blvd;  plans  by  Cecil  Moy-       contractor.    Progressive    Bld^    ana 

er.  400  16th  St  Constr  Co. 

ADDITION,  2-story  concrete.  8 ;  ADDITION,    82000;    841    Old    County 

1001    Telegraph   Ave;    owner.    L  V       Road;  owner  and  buUder,  Carlton- 

akMgga,    et    al,    prem;    contractor.       Western. 

Stolte.   Inc.    726   Bank   of   America  ADDITION.  81000;  1666  Morse;  own- 

Bldg;  addl  cost  81450.  er  and  buUder,  J  Moreas. 

ALTER,  810.000;  1901  Telegraph  Ave;    DWELLINGS,  two.  850,  858  Orange; 

owner.   L  J   Skaggs,    et   al.    prem ;  I     88500     each ;     owner     and     builder. 

contractor,    Stolte.    Inc.    726   Bank  j     Home  Modernization  Co. 

of    America    Bldg.  ADDITION.  81500;    1721   Walnut   St; 

GARAGE.    1-story     concrete,     88000,       owner.    C    Harrington;    contractor, 

and    l-story   steel    service   staUon,       P  J  Murphy. 
■84000;  5941  Adeline  St;  owner  and  GUEST   HOUSE,   83500;  391   Laurel; 

kuiJ|ler,  C  F  Pink,  5519  Market  St.  i     owner,   Nell  Utman ;   contractor.  F 
ADDN,   2-story,    81500;   2514   E   22nd'     Peacock. 

St;     owner    and    builder,    Edward ' SWIMMING   Pool,   82000;   2054   Saint 

and    Jean    Calderon.    premises.         i     Francis   Way;    owner  and   builder, 
ADDITION.    8500 ;    2325    Myrtle    St ;  ;     Hal    Harden. 

owner  and   builder.  Leonard  Scott.   DWELLINGS,    two,     1442     Chestnut 

2325   Myrtle   St  i384  Cordilleras,  810,000  each ;  own- 

ALTER,    8700;    1470   12th    St;    owner       er  and  builder.  Nelson  Welbanlts. 

and  contractor,  Irene  Mltchel,  1470   DWELLING,  236  Park ;  88000 ;  owner 

12th  St  j     and  builder,   L  J  Bias. 

ALTER,   81275;    2236  E  24th   Street; 'DWELLING,  88.000;  1393  Woodland; 

owner  and    builder,    LilUe  C   Star-  i     owner,  Louis  Tessler;  architect  and 

key,  2259  E  25th  St  I     builder,  Wm  Mooser,   Sr. 

GARAGE,    l-story,    8500;     4005    39th    DWELLING,  88000;  271  Garnet ;  own - 

Ave;    owner  and    builder,    E    Pen-,     er.  Gorden  Hess;   contractor.  John 

holt,   4005  39th   Ave.                                   w  Kristianson. 
ALTER,    81000 ;    3744    Foothill    Blvd ;  | 

owner  and   contractor,   Haynes   £1 :  _,,_,  .^.^  -  ..„ 

Co,  3744  FoothiU  Blvd.  !  BURLINGAME 

DWELLING,    l-story   3-room,    82000; 


STORE,  815.000;  20-22  B  St;  owner. 
Chamberlain,  Goss  A  Raybould; 
contractor,  Ross  H  Chamberlain, 
Ltd,  P  O  Box  1070,  Redwood  City. 

STORE.  815.000;  B  Street  Extension; 
owner,  Chamberlain.  Ross  A  Ray- 
bould; contractor.  Ross  H  Cham- 
berlain. Ltd.  P  O  Box  1070.  Red- 
wood City. 

GARAGE.  8700;  1320  Cypress;  owner 
and  builder.  C  S  Ingram. 

ALTER  dwelling.  8500;  302  Avllla; 
owner.  Ross;  contractor,  M  J  Hen- 
ry. 132  Bancroft  Road.  Burlln- 
game. 

RESIDENCE,  815.000;  42  Mission  Dr; 
owner  and  builder,  J  Henry  De- 
laney,  500  Caplstrano  Way. 

DWELLING.  815.000;  86  Mission  Dr; 
owner  and   builder.   J   Henry   De- 


BERKELEY 


J  Room  505,  Los  Angeles. 

R.  H.  Fllckinger,  6017  8. 
Ave.,  Loe  Angeles. 

N.  Earl  Rochs,  1667  Ranohs  Ats^, 
Glendale. 


Eledrkal  Pcrnik 


SAN  FRANCI&CO 


58     2115  Shattuck;   owner,   ; 

contractor.  White  Electric;  3  plugs. 

i     59     1540   Ada;    owner.    M    Curiln; 

I  contractor.    CUf f  ord    Elec ;    13    out- 
lets ;  17  switches ;  24  plugs ;  5  ckts. 
60     1200  7th  St;   owner.  ;  con- 

[  tractor.   Clifford  Elec ;    16  plugs. 

j     61    2194  Shattuck  Ave;  owner, ; 

contractor.   Spott  Elec;   0  outlets;  0 
fixtures;  7  plugs. 

62  1603  Alcatraz  Ave;  owner.  J  B 
Smith;   contractor.   Spott  Elec;    new 

63  2194  Shattuck  Ave;  owner.  Owl 
Drug  Co;   contractor.   Spott  Elec;   0 


Hydraulic  Dredging  Oa,  Ltd., 
Central  Bank  Bldg.,  Oakland. 

Maoco  Construction  Col,  fit  N. 
Paramount  Blvd.,  Clearwatsr. 

Clyde  Wood,  Inc.,  6000  Tttjunga 
Ave.,  P.  O.  Box  020,  North  HoUywood. 

San  Francisoo  Bridge  Co.,  iOi  Mar- 
ket St,  San  Frandsog 

Bressi  A  Bsvanda  CkmstnietUm  Co.. 
Inc..  417  a  Hill  BU  Room  7M|  Los 
Angsiss. 

Cass  Construction  Co.,  P.  O.  Bos 
6,  Berth  100,  San  Psdro. 

Barnes  A  Delaney,  616  ■.  WUow 
St,  Long  Bsach. 

George    PoUock    Co.,    Fomat    BMj. 
Sacramento. 

Winston  Bros.  Co.,  411  W.  Ml  St, 


4/5/46 

BIDS  WANTED 

MOKTEREY  COUNTY,  CaUf.— Un- 
til April  0,  10  A.  M.,  bids  wUI  bs 
received  by  the  State  Division  of 
Highways,  L.  H.  Gibson,  district  engi- 
neer, 50  Hl^uera  St.  San  Luis  Obispo, 
for  rental  of  one  self-propelled  tamp- 
ing-leveling-flnlshlng  machine  as  a 
Barber-Greene  or  equal  fo  rapproxi- 
mately  one  month'a  work  In  Monte- 
rey County. 

Specifications  obtainable  from  ths 
above  office. 
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681  E  Great  Highway  225  N  No 
riega;  owner,  United  Housing;  con 
tractor,  Richmond  Electric ;  service.      . 

682  1330-32  nth  Ave;  owner,  Doel-l**"^'®^:   •    fixtures;    7    plugs, 
ger;   contractor,  Richmond  Electric;!     **      ^^    HlUdale;    owner,    I^rds;       ^,„„„„   ^„ 
16    outlets;    16  awitches;    16  piug»   I  contractor.  Spott  Elec;   3  ouUeta;  S   .J^^^r^ 
aervice.  "^  ^*^  •;  awitches ;  3  futures ;  3  plugs.  i^^^.??*T     ,«^  o   =      >. 

683  1427-20  18th  Ave;  owner,  Doel-        «      "<»     ^rove;     owner.     Retail  |     G^f^th  (to.,  1060  S,  Broadwsir.  Los 
ger;   contractor,  Richmond  Electric :' *^'****' •  contractor,  Spott  Elec;  new   ^ngeies 
16    outlcU;    16    awitches;    16    plugs ;  ^ ««'^<^«- 
service.  *^    *   '       66    2630  Telegraph;   owner.  Retail 

684-90  132T^;hj,  1323-35,  1310-21  1815- I  Constr ;   contractor.  Spott  Elec;   new 
17.  1309-11.  i«gf-07.  1301-03  33rd  Ave;  !»*^^««-     „„   ..     .     . 
laney    500   Caoistrana  '  | owner.  Doelger ;  contractor,  Richmond  L  ^     **  Shattuck  Ave;  owner.  Fay 

STORE   and   oMkse    815000-    2301   Kl  '  =.**^'"<^ •   ^^  outlets;   16  switches;  16   if««  P^,^  Store ;    contractor.   Para 


Camino   Real;   owner 'and   builder,  i  P'^f '  ^*"^^*' 


; mount  Elec;   4  motors;  3  plugs. 


Ben   C.  Cerwick,   Inc.   112 
St..   San   Francisoo. 


et 


Eight  Pitrt, 
Tcmtoe  Point,  Oregoo 


4/5/46 

BIDS  OPENED 

SAN  FRANCISCO.— The  following 
submitted  bids  to  the  U.  8.  Indian 
Irrigation  Service.  647  Phslan  Bldg.. 
under  Inv.  8-46  for  deep  well  turbine 
pump  rated  at  1800  g.p.m.^  complete 
with  electric  motor,  to  bs  furnished 
and  installed  at  water  well  on  Old 
Tuttle  Ranch,  four  miles  northeast 
of  Colusa: 

Peerless  Pump  Co.,  San  Joss, 
81619.72;  alternate,  81803.00. 

Winhroath  Pump  Co..  Aihambra, 
81624.05. 

Byron  Jackson  (alternate).  81804. 

Layne  A  Bowksr  Ca  (alternate), 
81348.06. 


(Continued  on   Fags  Sevsa) 


Of  Hcial  Proposal 


R  P  Wlseheart 


BIDS:    Offlesr  In   Chargs  sf  Cs«' 


oroU;    contractor.   E   Janssen,   1410 
Jasmine  St. 
STORE,     815,000;     3011    El    Camlno; 


XV  .T    T»iocii«M^  .     <*1     3215-17    Irvtog;    owner.    Doel- !  ^,**®    2353  Prospect;  owner.  Gertrude        ^,^^^    ^,..,^   .,.   ^..-.-w  w.   ^w,.- 

STORE  and  restaurant  824.000;   Lotlf^'   ^on^'^c^or.   Richmond  Electric;  '  S^,^"*®";^*"^"*^^*''"-  ^rumount  El;,,^^^^,^^    ^^^    „.^„    Qi^rix^    gx- 

11  BUc  1,  5th  Ave;  owner.  P  Zan-    ^®   outlets;    16    switches;    16    Plugs ;  j  "gf^^Jl^-  .!  change    Bldg.,   Ssattis,   Wash.;    tpss. 

^^     service.  !     w     ^006  Shattuck,   owner,   -I    1747s.  Aarii  it.  10  A.  M 

692    1486-88  17th  Ave;  owner,  Doel-  ! '=*'"*'**^*<'^'   I'a^mount  Elec;    7   ^ix-    ",*'"'  ^'*"'  '^  '"  ^  ""• 
ger,   contractor,  Richmond  Electric ;  i ^^i^^'   ^^^    tt^^,,.«_.    „,    „  !    'pilp^n  Construction  Co.,  4880  NW. 


ownT;.  HUl^IeMrterTalCo    co^^^    16    °"tlets;    16  swltcjies:    16    plugs ,' 1  pj^mi    Hopkins ;    owner.    WG  . p^„r.  Portland,  Ora 
tractor    D   D   BohZn  n  on     >«a  ^««    service.  ^  *  'Parker;    contractor.    Paramount    El;       Pacific  Bridge  Co..  883 

SteoD?         »°^^°«°.    «59    San       ^^3    1326-28  8th  Ave ;  owner.  Doel- '  ^f    °""«^^    "    switches;    22    plugs ;  j  g3^*|4i°„5ico8!  ciuf 


Keamf  St, 


Censtruetlng  Bridge  Ovsr  North  Fork 
of  Middle  Fork  of  AmsHoan  Riv- 
er, Tshec  National  Forsst,  PUosr 
County,  Calif. 
FEDERAL    WORKS    AGENCY. 
PUBLIC      ROADS      ADMINISTRA- 
TION.     San      Francisco,     Callfomls, 
April    3,    1946.    Seeded    bids    will    be 
received  at  the  offics  of  the  Public 
Roads     Administration,     720    Pbelan 
Building,    San  Francisco,   OaUfornla. 
until  2:00  p.m.  on  April  2S,  ^M9,  and 
then  publicly  opened  for  furnishing 
the    materials    and    performing    ths 
work  for  constructing  a  bridge  over 


San  Francisco  8,  Calif, 

ALTER  dwelling.  81000;  600  North  i^®"^'  contratcoc.  Richmond  Electric;  i"'*,*"**^^^-  t>,.,„„^.  ^^^^,  ^,  ^  »  *  ^"e  Construction  Co.,  P.  (X  Box  1  the  North  Fork  of  the  Mlddfe  Fork 
Idaho;  owner  and  contractor.  R  F  I  ^^    outlets;    16    switches;    16    plugs;  i„JjL .  ™.J^;°^®'p  ^^^^^^   .^^f^^^        San  Pedro.  Calif.  ;  of    the  American   River,   Tahoe  Na- 

Palmer.  ';  service.  *     l?n  mUt-    o^wi?^;,..-     1  «i^^^^^  Ben   C.   Gerwlck,   Inc..   112  Maritet  |  tlonal  Forest  Placer  Cpunty.  CaUfor- 

TEMP    Office.    81000;    180    N    Bay-  I     ®®*    ^14  Athens;  owner.  V  StabiUto;  Vor^  sAMicnes,  1  plug,  2  mo-    g^    g^  Fntndsco  11.  ]  nla.  The  length  of  the  bridge  is  ap- 

shore;  owner  and  builder.  New- I  *^°n^'^<=^or,  Paalf ic  Elec  Const  Co ;  3  1  79  iaoa  A^f^^r,  •  ««,no..  a  ^  irHr«i,^  i  Ke-**®^  CO.,  Inc.,  P.  O.  Box  16S2,  1  proximately  500  feet  and  the  principal 
bridge   Park   Realty   Co,   821    Mar-    0""f« ;  3  /witches ;  4  plugs.  contractor    Moore  Elec  '  3  fStu^  ^*"^-  «      ,      ^    items  of  work  are  approximately  as 

ket  St.  San  Francisco.  695     1166  Geneva  Ave;  owner,  Ge-  P'**"''^J;^' ^°°J2,,f^^^^  Marine  Contractors,  Inc.,  Portland    foUows :    1,000    cu.    yds.    unclassified 

HEADQUARTERS,   contractors'  820-  i  "^^a  Bakery ;  contractor.  Pacific  Elec  I  j. 'Jj.    ^nfrlrtor     sVotT  R»Wn^^-    2  ^  O^*"  excavation  for  structures ;  85.000  fores 

000;   El   Camino  Real;   owner,   Pe-  i  Const  Co ;  motors.  outleUt    lay^U^h    2  tS^t^^^  Morrison -Knudsen    Co.,    Inc.,   Hogs    account    approach    grading;    066    cu. 

ninsula    General    Contractors    and  I      696-703    Various  locations  and  own- { ""-"^^j  l™Sho^^^  !  yds.   concrete ;   79,000  lbs.   reinforcing 


Bldrs  Assip ;  contractor,  H  Holsher  .  ®" :  contractor.  Apex  Electric ;  signs 


407  25th  Ave. 


er,  A  J  McCasker;  contractor,  Scott- 


The  Arundel  Corp.  and  L.  E.  Dixon  •  steel ;     801,000    lbs.    structural    steel. 


HILLSBOROUGH 


9845  Gould   St;   owner  and   builder,  I  STORE   BUILDING,   840.000;    portion 
Ida  Mae  Baker,  1026  E  12th  St        !      ^°^^  ^*  *"^  l^-  Block  5,  Primrose; 


.704     2461    Ocean    Ave;    owner.    Dr  Buttner     10  outlets     6  awitche^^^^  ^  ^-  ^^^^  '^^«-  ^^  Angeles.]  The  minimum  wage  paid  labor  cm- 

tDamelski;    contractor.    Edlsott    Elec  ^i"""*"^^  circuits  switcnes,   15  1     port  of  Astoria.  Astoria.  Ore.  '  ployed    on    this    project    shaU    be    In 

'^'^'  ?-.^^''F'  alteraUons.     ^  ;  ^  ^f    '^^^^  Dwlght;   owner,  J  E  Pel- l^^,*^    °'    i>ortland.   Spalding    Bldg..  j  accordance  with   the  classified  labor 

,     705     1735   Laguna;    owner,    Loben-    ,^^4^       contractor,  Scott  Buttner;  16 1  ^°^**°'*- „     _.    „_,._      ^   ^  ^^       I  ^^es   set   forth   In   the   Special  Pro- 


stein;  contractor,  Edison  Elec  Const   rutTets     15  switches -12   nlues     four       ^"«*^    S°"°^    ^^^«®    *   Dredging  1  visions.  Plans  and  specifickuons  may 
.">  oiiti«>t«.  11  «-ix,it,>h«Q •  fl  «i„n-a.    o"'^'"^'   ^"  swucnes,   iji   piug? ,   lour^^    2929  16th  SW.,  Seattle.  »>-   ™„_;_„^   w..   __fr_— ......    ^.^TTA 


SWIMMING    POOL,    82000;     426    El    Co;  15  outlets;  11  switches;  8  plugs ;    circuits  ""   ''"'"'' i  Co..  :i»^»  letn  SW.,  Seattle.  ,  be   examined   by   prospecUve   bidderii 

^^..  .,  «»«  ...  x,.v..x.  o    ^xxx...u=«         t'"'"°^'°x>^1'    °^""^'    Mr   and    Mrs    service.  {     „g     2468  Teleeraoh  Ave-   owner    A'     General  CtanstrucUon  Co.,  3840  Iowa    at   the  Public   Roads   Administration 


W  R  Crowe.  Richmond. 


Monica  Blvd,  Los  Angeles. 


ALTER     RESIDENCE,     82500;      1507 '^  ^^^.r^^T^n^      K?k^ 


Co;  signs. 


77     2513   Durant;    owner,    Ralph   A 


;45th,  Seattle. 


j     Rd ;     owner 
I 


^„„          _                                  -                                                            ,      ..      ^uxo  M^^Lo-ixt.     unurri     x^^. uii   .^i  ,  Sacramento,    and    at    the    Associated 

815,000;     920    Culebra        709     1400  Ocean  Ave;  owner,  W  R  ' Krell ■   contractor    Neon   En^Ser^  ^^^  ^-  ^ttklnson,  807  4th.  Seattle.       General  Contractors'  Offices.  216  Pins 

and^  buUder,  , Gu^oar  Turugy ;  contractor,  Brite-Llte  Neon;  ,^0;    1   sign;   1   transformer.                    !,  Matson  ConstrucUon  Co.,  821  Alas- j  street  San  Francisco;  707  Architects' 

T-.-    D..-1            -  »i                                                                    .       .                ,                                                   ,  ■,ir_..   o^-**!-                                         Building,     Los    Angeles,    and     Hotel 


BERKELEY 


Livingston,    825    El    Camino    Real; 
builder,  George  A  Cole. 


ALTER,    81500;    2900    Grove    Street;  'RESIDENCE,  86000;  Lot  12,  Block  11, 
owner,    DeWitt   Tyler,   prem;    con-  j     Azella;    owner    and    buUder,    John 
tractor.  A  Salal.   10035  E  14th   St.  '     Buchanan.  1468  Balban. 
Oakland.  1  ICE    CREAM    BOOTH     (Community 

ALTER,  81000;  981  Euclid;  owner,  I  Market),  81700;  1425  Burllngame 
J  A  Murry,  prem ;  contractor,  H  I  Ave ;  owner  and  builder,  John  W 
W  Fry.  1126  ETverett  Ave.  Oakland.  '     Jackson.  Box  5.  Belmont. 

DWELLING.  3-room.  87000;  1511  Ju-  .RESIDENCE.  89000;  Lot  4.  Block  10, 
lia ;  owner  and  builder,  George  R  Ray  Dr ;  owner,  M  G  Hamer,  291 
Jones,  1511  Julia.  |     Umes,  Mlllbrae;  builder,  W  H  May, 

ALTER,     84500;     2516-26    Grove    St;  ,      1801  Notre  Dame.  Belmont 

owner.  Unsley  Lohr.  2117  Dwlght  1  ALTER  APARTMENTS,  820,000;  Lot 
Way ;  contractor,  Frank  A  Stead.  5,  Block  9,  Highland ;  owner  and 
1950  Addison  St  I     builder,  M  N  Cabral,  17  Highland. 

ADDN,  8850;  907 ^  Channing;  own-  ALTER  APARTMENTS,  825.000;  Lot 
er  and  bulder.  Chas  A  Ahlgren.  !  6.  Block  9,  Highland ;  owner  and 
907  Channing.  builder,   M  N  Cab\;^l,   19  Highland. 

STOREROOM,   8500;   2408  Jefferson;  'RESIDENCE,  811.000;  Lot  9,  Block  5, 


ADDN,    8500 ;    6125   Tevls   St ;    owner  i      Williams ;    owner    and     buUder, 

and  builder,  Ellis  J  AUen,  prem            Rothe,  789  El  Camino  Real                 .     Klint    2410  Easton  Dr    BurlinpamA     sien  "'  -v.u,    .1   oig",   *    nauoiuimcr.                    ,.        .™        c^.tlP 

^                ALTER  RESIDENCE,  86000;   925  El    R^"nTrM<-^      «9ft^    t^* ^i^^                         71^        ,«,,,,,,.=  ,.,0  w  ,            I      78    2377  Shattuck;  owner,  L  H  Mc-    *^^  ^^^^  ^<*"*« 

Camino    Real;     owner'    Mrs    R   H   ^^i^^^^^'    ^^fS^'    ^^   ^^Gert  -      /10-713       167-171-175-179  Melrose ;' Qrath ;  contractor.  Neon  Engrg  Serv 

Lane;     owner    and    builder.    Louis  ;  owner,  Meyer  Construction  Co;  con-    pq.    1    sim-    1    transformer 

Rlk?DENbE  "*i^'^*tl*^^r  ^H  '  swifoh'^  ^li"  ?^°"°'^=    "   °"'*''^'   ^1  '"^^     1820   University;   o^-ner.   Frank      | 
RESIDENCE,     820,000 ;     Lot     4,     Geri    switches ;  14  plugs.  !  Rrvant  •     contractor      Gardner     Elec  •  '    1 

Lane;    owner    and    builder,    Louis!     714    1311  Gr^t  Ave ;  owner.  Gogna ;  ^  new^e^vicr  ^^^^^    ^^^- , 

Siracusa  1417  Jasmine,  San  Mateo.  '  contractor.  Northern  Electric  Co ;  23  i     ca      1333    2nd    St  •    owner     PtLcmc  ' 
RESIDENCE,    820,000;    Lot    5.    Geri  ,  outlets ;  21  switches ;  16  plugs.  i  gtVel     Casting?    co^raXr?    pSc    >  .         ,^     . 

Lane;    owner    and    buUder.    Louis        715     279    6th    St;    owner,    B   &    M  gigc   Motor-   2  motors  !      BIDS:     Ciivil    Aeronautics    Admin      ^_^ 

Siracusa,  1417  Jasmine,  San  Mateo. 'GrUl;    contractor.    W    H   Klreten;    Ir     gi     21OO  Ward  Street-  owner    Van  I '•*''**••"»  ^^^  ***•  ®*^  Santa  Monloa, j  to  the  Treasurer  of  the  Unlted'state^ 
RESIDENCE,    820,000;    Lot   19,    Geri    plug.  iWinckle;    contractor,   Fred   Schmitz;  i  ^P"""  8,  10  A.  M.  Plans,    speclflcaUons    and    proposals 


Relocation  of  BeaccMU, 

Needles,  Prescott  and 

Winslow,  Ariz. 


Golden,  Reno,  Nevada.  Where  copies 
of  plans  and  specifications  are  re- 
quested a  deposit  of  810  wiU  be  re- 
quired to  insure  their  return.  If  thess 
are  not  returned  within  15  days  after 
opening  of  bids  the  deposit  wUl  bs 
"^  j  forteited  to  the  Government  Checks 
should  be  certified  and  made  payable 


Lane;    owner    and    buUder,    Louis;      716     710   Ellis;    owner,    N   Sahati;'20  outlets;   4  switches;   10  plugs;   18  '     Fisher  Contracting  Co.,  616  S.   7th    niay  be  obtained  at  the  off  loo  of  ths 


owner  sjid   buUder,   J   C  Coy,  2408 
Jefferson. 
ROOFING,  8630;  2934  Avalon;  owner. 


Chf  mberlaln  ;  owner.  Ler  Kreloff ; 
bui.^er.  Custom  BUt  Homes,  925 
Bayswater. 


Arthur     Lasor,    prem ;     contractor.  { STORE   AND   OFFICE.   835.000 ;    Lot 
Bast  Bay  Roofers.  I     31,    Block    15,    Broadway;     owner, 

DWELLING,   4-rm,   85000;   1348  Lin-  |     Thomas  Collan.  Box  492,  Colma. 
ooto:    o*mer    and    builder,    Victor; FIRE  REPAIRS,  81500;  1200  Burlin- 
Bender,   1620  Webster  St  game  Ave ;  owner  and  builder,  F  D 

ALTER,  81000 ;  1173  San  Pablo  Ave ;  |     Lorton.  1376  Clayton. 

owner  and  contractor.  Hickey  and  1  DUPLEX.    818.000 ;    Lot    3,    Block   1. 


Stams,     premises. 


builder,  Lloyd  E  Reichley. 

nambii^  Pennib 


OAKLAND 


ALTER.    83000;     2886-90    Telegraph;        Hardy,  964  Palm  Ave,  San  Mateo. 


owner,  Ralph   T   Lewis,  2888  Tele 
grai^;    contractor,    C  A   Relnhait, 
8526   Bancroft   Oaikland. 
OFFICES,  doctor's,  840.000;  2500  Ash 


Albemanle ;  owner  and  builder,  H  J 


1222  Franklin  St;  owner,  Dons; 
dealer,  P  Schoenfeld;  1  fixture. 

1526  E  15th  St ;  owner, ;  deal- 
er, J  A  Freltas;  2  gas  outlets. 

5838  Vallejo   St;  owner,  J   Galvey; 


DEMOLISH    ANNEX,    _.;    Lot   4, 

Block  2,  Lorton  Aye;  owner,  Por-       ^ 

tola  Hotel.  Lorton  Ave ;  demoUshsr, '  dealer,  O  Hansen ';  5  fixtures. 
James  Hame,  868  California  Dr.  2121    Mitchell    St  •    owner     MoTVvn 

by  Ave;  owner,  Dr  Wm  B  Marsh.  |  RESIDENCE,  88600;  Lot  12,  Block  12, 1  ourt     dealer    J  A  T^i^-    iSti 
2880  Bancroft;    contractor,   Harold,     carolan    Ave;    owner,    Howard    L'      ^'  '   ''         'rrtxiAa.    10  fix 


Prospective  Bidiiers 


Siracusa.  1417  Jasmine.  San  Mateo.  !  contractor,  W   H  Kirsten ;    66   plugs,   motors  -    6   circuits. 
RESIDENCE,   815,000 ;   830  Black  Mt  }      717     599  Post ;   owner.   Echo  Cafe ;  j  '  

Rd ;    owner,   E    M   Rlcker ;    builder,  !  contractor,  W  H  Kirsten ;  8  outlets ;  j 

Ohlimd  &  Co,  1427  Burllngame  Ave,    3  switches ;  3  plugs.  | 

Burllngame.  j     718     356  Davis ;  owner,  Half  Moon  I 

ALTER  RESIDENCE,  8700 ;  959  Bur-  '  Fruit  &  Producta ;  contractor,  G  Vac- 

lyana  Rd;  owner,  Mrs  John  Nevin;    carino;  3  outlets;  3  switches. 

buUder,  Lloyd  E  Reichllng.  I      719      1530    California ;    owner,    Mr 

ALTER  RESIDENCE,  8500;  966  Bar- j  Patterson ;  contractor.  Malm  ft  Wel- 

llngame  Rd;  owner.  Orman  Lewis;    ter;  4  plugs. 

720  147  Park  St ;  owner.  Short ;  ^ ; 
contractor.  Eureka  Electric;  3  out-  "*" 
lets;  2  switches;  2  plugs. 

721  3634  Geary;  owner,  KeUy;  con- 
tractor, Richmond  Electric;  2  out- 
lets; 2  plugs;  service. 

722  W  24th  Ave  50  N  Judah ;  own- 
er. Doelger;  contractor.  Richmond 
Electric;  service. 


San  Francisco. 


Truck  Terminal  and  Service 
Stadoo,  Sacramento 


Schanchs  Construction  ft  Bnginssr- 
ling,  St  LoiiiS,  Mo. 

Theo.  Scott,  4405  S.  Normandle  Ave., 
Los  Angeles. 

Shipyard     Construction     Co.,     2tB9 
Cherry  Ave.,  Long  Beach. 
'     Wlckes  Elnglneering  ft  Construction 
^  !  Co.,  Des  MoHnes,  Iowa. 
rTTI     T         TZZT'T^irTZ     .m  w-Zi     ocean    Constructors,    135    Stockton 
BIDS:    Assoelstsd  <^  Co.  70  Nsw '                  prahcisca 
Montgomery    Strsst.    8sn    Franeisoo, , 
April  6.  \^ ) . -^ 

sa^SSSt:  '"^"-  ""■  «"»'«•■•  1 1  Dbn>«.diiw,  D»ioIitio««a 

Bingham  Constr.  Co.,  4826  Jay  St,  ! 


St,  Phoenix,  Ariz.  |  Public     Roads     AdministraUon,     720 

Petersen  Engineering  Co.,  4126  26th,  '  phelan    Building.    San    Francisco    2, 

California.  CHAB.  C.  MORRXB,  Dlrl- 
sion  EIngineer. 

(DaUy  Pacific  Builder) 
(April  6,  1946) 


Sacramento. 

Transwestern  Construction  Co.  1402  ] 

\  Front   St,   Sacramento.  1 

!     Markwart    Co.,.  Box    2071,    Sacra-  ! 

36631     5539  Grove  St ;  owner.  Chas  j  "|"oiie.   Inc,  8461   San  Leandro  St..  \ 


OAKLAND 


Proto ;  contractor.  P  A  Jones ;  2  fix-  I  Oakland 


tures;  4  pluga 

86632    336  12th  St;  owner.  Electric 

Blue  Print  Co;   contractor,   Spott  El 

Co;   1  outlet;  1  plug. 

I     36633    NW  Cor  39th  and  Telegraph 

Site   Neon   Co; 

I     ^f.^    TTmi  t    A  xjti  contractor.    Paramount  Electric   Co; 

ALTOR,   81300;   2337   7th    St;    o_wner,    ALTEHl  RESIDENCE,  ^;  912  Osk'd^llr,C  Tro1^7;  =  3 T^^^^^  B,,^.    ,^„ 

Grove;    owner    and    builder,   A    C.     inno  42nd  Ave-  owTier    T  J  M«ftw..  '  ««^,    2730-32   Park    Blvd.    owner, 

I1S  1?  M^r^J'T^/l^f.i.^f*":    PP»    Heraty;     contractor,    Johnston 


Paige.  6661  Oak  Grove  Ave,  Oak- 
land; architect  J  K  Ballantlne, 
137  Harlan  Place. 


Griffin.    Jasmin 
buUder.    R 
Ave.  San  Mateo, 


tures ;  1  gas  outlet 

-    „     .  _.^,3?*)!J?J  I     «rai  Senlca;  owner.  A  F  Bemson;  '  a vir^w^VJ    c""^  "^T 
E    Broderick.    130    12th  !  dealer.  A  T  Bemsen;  2  fixtures.  '*'   o^"*"*.   Special 


St, 


l-f 


Removal  ol  Temporary 
Boildingi  and  Govemment 

Prop«rtj,  Premitai  of 
CbevroWt  Moior  Co.,  10626 
E.  14th  St.,  Oakland,  Calif. 


QassTied  Advertising 


POSITION  WANTED 


V  P  Sata,  prem ;  contractor.  Dillon 
Rfg  Co.  5212  San  Pablo  Ave. 


CITY  OF  SACRAMENTO 


Klunert  912  Oak  Grove. 

SACRAMENTO  COUNTY 


dealer.  F  Neartiood;  6  fixtures;  8  gas  ^  Elec;  outret^:  switch^;  fixtures;  pL 


Fred  J.  Early.  Jr.,  360  Pine  Street,  i      BIDS:    U.    t.    Englnssr    Offlo^   74 

San  Francisco.  ,  Nsw  MentgOmsry  tC,  San  Franolsoe; 

j  Serial     No.     (M-20S-40-12;    April   0^    t 

▲  I  p,  M. 

Combs  Bros.,  Box  97.  San  Lsandro. 
I  H«as  Construction  Co..  880  Msr- 
I  chants'  Erghsnge  Bldg.,  San  Fimn- 
'cisca 

Charles  L.  Harney,  628  ICarkst  St. 
San  Francisco 


outlets. 


36635     8607  E  14th  St;  owner.  Pul- 


I  i> 


QUANTITT  StTRYKTOR,  ABCB 
DRAFTING.  ESTIMATIirCk  WTMBLH 
SUPERVISION.  Havs  80  jtm. 
want  oonneotion  with 
painting  contractor  or  boms 
in  San  Francisoo.  Pboos  JU.  6>S 
or  reply  Box  48,  c/o  DaUy 
Builder. 


Radio  Range  Stations  N 
San  Diego,  Long  Beach, 
Daggett,  Bakerofieid  and 
Fresno,  California 


9426  Burr  St:  owner.  Smith;  dealer,  I  iiam.   contrs^ctor,  Johnston   El^tric; 

DWELLING.    5-room    frame,    stucco  I  DWELLING,  4-room.  82700;  Ptn  J^t\S^''^it:oy^t^:ir£^:''S^'iy''''}^^J   «^!^1^;   ^i*^"^^L?i^«^ 


53    Swanston    Acres;    owner,    D    F  ;  wm^ouai -"  sT Vixliu^'a ■  2~^ ' n»7uT-  ' -n.*?^®     *®^^  Tompkins:   owner.   Cal 
Nyrop.     592     34th     St;     contractor,  i     I'^f^'i?!;  LI .™1;  ^  ^ . ^i^il?!!- I  ^^l**^ ^    contractor.   Johnston  _  Elec ; 


and   wood   shingle,   86500;    171  San 

Antonio  Way;  owner,  F  J  Ollveri;  iNyrop,     uvz    ana     ax.;     coniracior,  ;     1426  41  at  Av*.-  nwn<ir 

contractor,    Chas    Guth,    1515    27th  Dive  Hill.  900  Swanston   Drive.          Wm  SouJa     1  Vlxt^^ 

St;    arohltect    Frederick   Harrison.  DWELLING.    6-room    frame,    ^qq^x) .!  w™  ^ouza .  1  fixture. 


REPAIRS  and  new  ramp.  81000;  Q 
and  Front  Sts;  owner.  California 
Packing,  Inc;  contractor,  Holden- 
er  Constr  Co,  2608  R  St 

DWELLING.  5-room  frame,  stucco 
and  wood  shingle,  86500;  owner 
and  builder,   H  Jackson.  3501  40th 

DUPLEX,    frame   and    stucco,   comp  ' 
roof,    88000;    2776   24th    St;    owner, 
George     Allen;     contractor,     Mike 
Furtado.    1819%   W   St 

DWELLING,  4-room,  frame,  stucco, 
oomp.  roof,  84000;  1006  SSrd  St; 
owner  and  builder. 


-«.,..»,««.  ^   .      „  *276  47th  Ave;  owner. 

Lot  10  Unit  No  3,  Sierra  Oaks  Vis-  ,  wm  Souza ;  1  fixture, 
ta;   owner  and  builder,  J  H  flat- 
ten. 1528  F  St. 


STORE   bldg,   concrete  block,   83500 ;  ■  outlets 


2594  Truman  Ave ;  owner  Van  Ness ;  1 1  plug 
dealer.  J  A  Fazio;  5  fixtures;  3  gas       366^ 


- ;  dealer,  ^  outlets ;    switches ;    fixtures ;   plugs. 

I     36637      1173    19th    St;    owner,    Mrs 
-;  dealer,    Barrett,    contractor.    Crescent    Elec 
Co ;  9  outlets ;  1  gwltcn ;  7  fixtures : 


STRUCTJJRAL  ENGINKHB, 
ISTERED.  Mechanical  and 
engineers  seek  structural  ■■soolsts  t* 
form  consulting  engineering  flisk  Bay 
Area.  Reply  Box  45,  c/o  Dallr  Padfls 

— :: — ▼  i     J.  D.  Balllhger  St  Co.,  1906  Cypress  ;  Builder.  4/8-4-C-«-§/4t 

BIDS:    CAA.    1500    4th    SL,    S*nts '  gt,  Oakland. 
Monica,  April  »,  10  A.  M.  George  Petersen  A  S<hi.  1841  Baa- 

M.  H.  Golden  Construction  Co.,  8480  1  ctxat  Ave..  San  Leandro. 
Noell  St.  San  Diego.  1     whaUn  Bros..  2043  23rd  Ave.,  Oak- 

Charles  J.  Dorfman,  124  N.  La  Brea   i^^d. 


HELP  WANTED 


«»a       36638    Bay  Shore  Blvd    and  Davis 
St;    owner.   Osborne   Engr  Co;    con- 


3       119  Citrus  Heights  No  5;  owner  and  i     ahq  MacArthur  Rlvrf  •  own^r  v„,      7  '    °'^^'   Osborne   Engr  Co;    con 
r       builder.  Robt  Woods.  220  Bonner,    i  phy     d^e^^  BieralA  TtotJIS"  '  fT^°''  P*d  ^°°^«  ^'^^'^^^  ^°'  °" 

STORES,  10  frame,  835.000;  Ptn  S%    T^s  o^tlete.      ®^*"°"'  *  '***'"'**•:  ^«^:«^*tche8  i  motors. 
^       of  SH  of  Sec  19  Twp  8;  owner  and  r  incomer    4th    and   M»di«nn    ^-    '  „  ^®*^o   telegraph    Ave.    and    Wil- 
buUdlr.   O  E   Koshell   830   Fon,m   c^V  S^^A'St  ^Ji«^^°°..?.*fJ    "^^«  .?^'    £™'.    ^^1!^    "^^f. 


Bldg. 


WAREHOUSE,  frame.  83000;  Ptn 
S%  of  SM  Sec  19  Typ  8;  owner 
and  buUder,  G  E  Koshell,  830  For- 
um Bldg. 


owner.    Merchant    Shippers ;    dealer,  contractor,  Del  Monte  Elec;  ouUets; 

J  Tancredy ;   6  fixtures.  pi^gg .   alterations          • 

A^^*    ^^^'^'    ^°^^I'     ^^**»««"J  36640    9918  Edes  St ;  owner,  Wayne 

Tmi  "yS* ^'S^^^iJf?'?"^*^  *  J*^«»  <^°i    contractor.  Pine  Elec 

10135  Edes   St;    owner,    Landberg ;  Service;  new  service, 

dealer.  Wm  Ambrose;  5  fixtures.  36641     550  MwSSi  Blvd;   owner. 


PLTICHASINO  AGENT  for  Build 
,  .  „     «*      '°if    Materials    Firm,    thoroughly   fa- 

Ave..  Los  Angeles.  „^^  „   „  _,       I     Peter    Sorensen.    027    ArgueUo   St.,   miliar  with  Lumber.  Permanent  Sta,is 

Kashner-Bender,  Inc..  704  8.  Spring    R«iwood   City.  1  exp.  and  salary  expected    RsdIv  Box 

St.  Los  Angeles.  ,^     ^  _^   ^        o*no       ^     ^     RAndall,     8032     MacArthur   42,  c/o  DaUy  l4clfiVBuild«T 

N.   P.   Van   Valkenburgh   Co..    8600   Blvd..  Oakland.                                                                     '  ^^-4-iiyss 

San  Vicente  Ave.,  South  Gate.  j     k.  R.  C.  Construction  Co..  2068  All- va-^-^-ww 

R.  A.  Wattson   Co.,  6628  Ylheland    gton  Way,  Berkeley.  SHINGLE  and  SHAICK  nnnvr\tn 

Ave.,  North  Hollywood.  Charles  Wialt,  666  Mission  St.  Baa    f5mSn    ^d    iU^<2SS>^S 

CaUf  ornia  Lead  Cable  SpUdng  Co,  ]  Francisco.  '  working  with  and  sunorvistor^  «« 

12012  S.  Atlantic  Blvd.,  Compton^  ;     Herman   itlsrack,  675  6th   St,   SWi    of  from  5  to  irShSS^^T^d^Z 

Newbery  Electric  Corp.,  1038  Venlos   pranclsca  i       .  ™™  °  ^  ^*  snmgiers.  Peninsula 

Blvd.,  Los  Angeles. 


Alcorn   Fence   Ca,   3340   San    Fer- 
nando Rd.,  Los  Angeles. 

United    States    Constructloa   Oorp« 
111  E  Chartres  St.  Anaheim. 

Shipyard     Constructl<m    Ca, 
Cherry  Ave.,  Long  Beach. 


J.  H«.r,  BTTi,.  M«  w  St,  B«»- 1  R^r^'r'cATiJsr'Ssa 


eley, 

Stolte,  Inct..  8451  San  Leandro  St. 
Oakland. 

Cleveland  Wrecking  Co..  2800  Srd 
St.  San  Fmnciseo. 

Dolan  Building  Supplies  a  Wre^- 


Buildsr. 


4/S-4-».t-0/4i 


ARCHITECTURAL  DRA1T8MAN, 
full  time.  Salary  open.  Call  XyUrmOkm 
«^  4/4-§4S5a 


i<SM   iHi  ' 


i^i 


V 


\ 


PLANS  and 
Speculations 


i^J^**^'"^^**"-  Gen.  Omar  Brad- 
it?i  Tf  ^/a^3  administration  head, 
wl!  I  «>°atruction  of  veteran's 
«^/i^^*  "*  ^'r^  delayed  by  the 
^lnwlU^ngnes8  of  contractors  to  bid 

k  M-f 'H*  y.^  *^  authorization  to 
bmld,  but  IS  unable  to  obtain  low 
enough  bids  from  the  construction 
industry. 

oOo 
Oakland:  Financial  and  engi- 
neering plana  for  highway  and 
street  projects  in  Alameda  and  sev- 
eral other  Bay  area  counties  are 
being  mapped  for  a  scheduled  hear- 
mg  by  the  Joint  Legislative  Fact 
Jmding  Committee  on  Highways, 
Streets  and  Bridges  which  will  be 
heard  before  June  1. 

oOo 
San  Franciaco:  A  program  to 
rehabilitate  recreational  projects 
at  11  local  housing  projects  has 
been  announced  by  Robert  Long, 
chief  of  mana^ment  of  the  San 
Francisco  Housing  Authority.  Cost 
18  expected  to  be  $15,060,  and  will 
include  painting  and  rnodemizing 
of  halls,  etc.,  and  playground  wor£ 

oOo 

Holly wtwd;  The  extinct  pre-war 
gambling  fleet  which  once  anchor- 
ed off  Santa  Monica,  may  be  re- 
vived if  plans  of  "Admiral"  Tony 
Comero  develop.  A  former  trans- 
Atlantic  luxury  liner  is  reportedly 
being  refitted  at  a  west  coast  dry- 
dock  and  redesigned  to  become  the 
floating  Monte  Carlo. 
oOo 

Hunters  Point:  The  San  Fran- 
cisco Houing  Commission  announc- 
'Hi  recently  that  the  Hunters  Point 
housing  project  will  be  recondition- 
ed, including  weatherproofing,  in- 
terior wall  repairs,  painting,  and 
other  needed  work. 
oOo 

Redwood  City:  The  board  of  su- 
pervisors has  given  priority  in  the 
following  order  to  county  projects: 
new  juvenile  home,  relief  home  ad- 
dition, Community  Hospital  wing, 
laundry  at  the  hospital,  Canyon 
Sanitarium  addition,  iail  additions, 
and  five  memorial  ouildings  for 
recreation  in  Daly  City,  South  San 
Francisco,  San  Mateo,  Redwood 
City  and  Coastaide. 

# 

BROWN  BEATS  BROWELL 
IN  GOLF  TOURNAMENT 


JallB  Pacific  Jluil^er 

*     LARGEST  CONSTRUCTION  DALIY  IN  THE  WEST 


Nowi  Servi«« 


Fifty-wxth  Y< 


-VoL  56—     No.  67 


To  Help  Yet  Program,  CPA  Curtails 
Priorities  For  CoBstnictifHi  Underway 

SrECiAL  ntoM  THE  Daily  Pacific 
Buildeb's  WASHINGTON  BUREAU 

An  ever-increasing  flow  of  bulling  materials  from  mamtfactarers 

to  supply  hooaet  and  dealers  is  being  forecast  tor  the  remainder  oi 

1946,  but  every  foot  and  pound  of  material  that  industry  can  produce 

will  be  needed  if  goals  of  the  vet- 
erans housing  program  and  other 
construction  requirements  are  to 
be  met,  Civilian  Production  Admin- 
istration officials  said  today. 

Output  of  lumber,  for  instance, 
is  currently  lagging  17  per  cent 
behind  requirements,  bricks  18  per 
cent,  softwood  plywood  29  per  cent, 
bath  tubs  20  pier  cent,  sinks  39  per 
cent  and  cast  iron  radiation  52  per 
cent.  Similar  lags  behind  require- 
ments exist  in  other  essential 
iteihs. 

Another  miracle  of  production — 
this  time  a  peacetime  production 
miracle  to  match  the  flood  of  war 
goods  turned  out  by  industry  when 
the  need  was  urgent — may  have  to 
be  performed  by  building  materials 
suppliers  if  Housing  Stabilizer 
Wilson  Wyatt's  goals  of  1,200,000 
additional  homes  for  veterans  this 
year  and  another  1,500,000  in  1947 
are  to  be  achieved. 

Comers  may  have  to  be  cut. 
Labor  saving  production  methods 
may  have  to  be  developed.  Double 
and  triple  shifts  may  have  to  be 
installed  in  materials  plants  in 
some  areas. 

American  ingenuity,  which  found 

ways  to  overcome  obstacles  of 
supply  during  the  war,  may  again 
have  to  devise  alternative  or  sub- 
stitute materials  when  bottlenecks 
develop,  CPA  officials  say. 

The  long-term  outlook,  however, 
is  good.  While  in  local  areas  the 
availability  of  some  essential 
items  may  be  spotty,  and  may  be- 
come worse  before  it  gets  better, 
the  underlying  trend  by  mid-year 
should  be  toward  a  more  stable 
I  and  satisfactory  flow  of  materials 
generally. 
The    most    critical    period    will 
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PRICE  15  CENTS  PER 


Ray  Brown  of  Gladding,  McBean  :  probably  appear  in  the  third  quar- 
t  Co.,  won  the  Builders'  Exchange  I  ter.    The   reridential    construction 


flight  of  the  City  Golf  tournament, 
which  ended  March  81,  in  a  tight 
match  with  Walter  Browell  of  the 
John  Cassaretto  Company. 

The  match,  played  on  the  Hard- 
ing Park  course,  went  19  holes,  with 
Brovm  sinking  the  winning  putt 
on  the  last  hole  to  cinch  the  match. 


program  by  that  time  will  have 
gained  a  good  start  toward  its  re- 
bust  postwar  production  clip.  Build- 
ers of  houses  part  way  finished 
will  be  anxious  to  get  the  mate- 
rials to  complete  them  before  Win- 
ter closes  in.  New  builders  bv  the 
score  will  be  reachinc:  for  the  items 


SUMMERBFIL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Calif, 


From  San  Francisco 
ENtcrprise  10930 


from  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


f^ 


SNAP   TIES  TIMBER    RINGS  CURING    COMROUN9 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San.  Francisco       •       Phone  GArfield  8768 


as 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

1335  SIXTH  ST.,  Berkeley  2,  Calif. 


Berkeley  8317 


FULLER 

SHOWER 

DOORS 


C4S4t  ii€f! 


MU 


needed  to  start  additional  new  vet- 
erans' housing  units. 

September  and  October,  trade 
association  officials  say,  may  be 
vBry  rough  going. 

But  on  the  otiier  hand,  efforts 
currently  are  under  way  to  stimu- 
late expansion  of  all  key  mate- 
rials and  also  their  production  fa- 
cilities to  start  toward  market  a 
flow  of  materials  sometime  this 
year  which  will  be  lars^  enough  to 
cope  with  demands  wnen  the  vet- 
erans' housing  program  hits  its 
stride. 

RATINGS  CHANGE 
As  the  latest  enabling  step  in 
this  direction — ^the  channeling  of 
critically  short  building  materials 
into  the  veterans'  housing  pro- 
gram— CPA  this  week  amended  its 
priorities  assistance  regrulation  to 
sharply  curtail  assignment  of  CC 
preference  ratings  in  the  non-hous- 
ing field. 

Up  until  this  week,  CPA  had 
issued  CC  preference  ratings  for 
the  procurement  of  scarce  build- 
ing materials  to  break  bottlenecks 
on  any  projects  which  were  under 
way,  and  where  completion  would 
be  delayed  for  lack  of  the  needed 
materials. 

Critical  items  for  which  CC  pref- 
erence ratings  were  issued  (under 
Priorities  Regulation  28)  to  break 
bottlenecks  included  brick,  lumber, 
clay  sewer  pipe,  cast  iron  radiation, 
millwork  and  pljrwood. 

Hereafter  CC  ratings  to  obtain 
these  scarce  materials  will  be  giv- 
en only  "to  complete  construction 
of  plants  and  other  structures 
needed  to  produce  items  desig- 
nated by  CPA  to  be  critical  from 
a  national  viewpoint,  or  to  com- 
plete construction  which  is  neces- 
sary to  the  public  health  or  safety". 
CPA  ofBcials  say  this  means  that 
hereafter  CC  preference  ratings 
will  be  issued  only  to  concerns 
waiting  to  complete  new  plants  to 
produce  critical  items  such  as  mill- 
work,  lumber,  gypsum  board  and 
lath,  batJi  tubs,  cast  iron  soil  pipe 
and  fittings,  clay  sewer  pipe,  cast 
iron  radiation,  structural  clay  tile, 
common  or  face  brick,  concrete 
building:  blocks,  construction  ply- 
wood, hardwood  flooring,  prefab- 
ricated houses,  and  prefabricated 
sections  and  panels. 

Thp  only  other  kind  of  project 
underway  which  will  get  CC  pref- 
erence assistance  will  be  struc- 
tures required  for  the  public 
health  and  safety  whose  construc- 
tion, such  as  hospitals,  schools, 
sanitariums,  police  station  facili- 
ties, and  fire  department  struc- 
tures. 

The  foregoing  action  will  help 
speedy  completion  of  plants  to 
product  critical  building  items, 
which,  in  turn,  will  result  in  high- 
er production  of  the  items  gener- 
ally in  the  critical  two-year  period 
ahead. 

"It  is  anticipated  that  with  cur- 
tailment of  non-eSiSential  and  de- 
f  e  r  r  a  b  I  e  construction  activities 
through  the  construction  limitation 
order  issued  March  26,  which  gave 
veterans  housing  priority  over  all 
other  new  construction,  there  will 
be  sufficient  quantity  of  critical 
construction  materials  available  to 
meet  the  needs  of  authorized  con- 
struction without  necessity  for  is- 
suance of  preferance  ratings",  the 
CPA  said. 

That  CPA  saw  the  need  for  rap- 
idly completing  building  materials 
plants  now  under  construction  so 
that  over  -  all  output  of  critical 
items  may  be  enlarged,  however, 
was  seen  in  the  agency's  action  to 
continue  to  issue  CC  preference 
ratings  for  such  projects. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  >^^LI>ERS 

Air  Tools  of  AU  Kinds 

CLEJMENTINA  CO. 

2277  JERROLD  AVENUE 
Phonp  MT«MHAn  1«;.^6-<I755 


WANT    MBI 


Does  anyone  want  a  competent 
secretary  —  a  secretary  who  can 
handle  a  typewriter  as  well  as  a 
pair  of  nylons  ?  I  was  until  recent- 
ly, and  VERY  RECENTLY-<m- 
ployed  by  Groover. 

it    it    It 

Groover  may  be  "sweetni^ss-and- 
light"  to  you,  but  to  me  he  is  a 
combination  of  Harold  L.  Icfkes  and 
James  Caesar  Petrillo,  with  a  dash 
of  tabasco  sauce. 

it    it    it 

He  is  a  "piler-upper"  and  a  **put- 
ter-offer"  with  tiie  soul  of  a  pack 
rat  (or  perhaps,  just  a  "rat"). 
•    •    • 

When  a  work-file  is  filled  up, 
will  he  let  me  clean  out  the  dead 

MODERN  STREAMLINED  STORES,  offices  and  homes  are  using  tl^  Jlhlffile!  Does^^iS'oie ^wSit^to 
new  aluminum  awnings  which  lend  beauty  and  ntility  not  afforded 'hid  on  four  pounds  of  notes,  and 
through  ordinary  •wnings.  Compact,  they  roll  up  into  a  recess  ©ver  i^'^PP^"^%^."  ^^  ^^"^  ^^^^^  harbor 
the  store  front  when  not  in  use.  Durable,  they  laat  forever.  This  investigation 
picture  shows  how  they  compare  with  old  style  awning  at  left  of  photo. 


For  Better  Bmlding  -  - 

Aluminum  Awnings  Give  Distinctive  Beauty 


-k    it    it 

Did  you  read  his  column  for  Fri- 
day? And  to  think  I  haVe  given 
that  man  the  best  years  of  my 
life — I  have  slaved  and  worked  my 
fingers  to  the  bone  for  htm. 
it    it    it 

I  hat«  him! 


Newest  building  accessory,  and 
perhaps  one  of  the  most  distinctive 
in  appearance,  is  the  aluminum 
awning. 

An  achievement  in  architectural 

design,  these  new  awnings  roll  up 

jlike   an   ordinary   canvas   awning, 

but  into  a  more  compact  unit  which 

is  unusually  attractive. 

Adaptable  to  both  homes,  stores 
and  factories  where  shade  is  de- 
sired, they  have  been  installed  in 
many  of  the  country's  leading  de- 
partment stores,  fashion  centers 
and  merchandise  marts. 

Gimbel's  and  Macy's,  both  of 
New  York,  have  used  them  for 
nine  years,  with  no  repairs  being 
necessary  to  maintain  their  dis- 
tinctive beauty  and  utility. 

Nearest  local  installation  is  at 
the  Grand  Lake  Hardware  store, 
3316  Grand  avenue,  Oakland. 

The  awning  is  made  of  inter- 
locking aluminum  slabs,  finished  in 
baked  aluminum  enamel,  or  with 


Each  installation  is  custom  made 
and  installed  by  especially-trained  | 
crews.   Deliveries  can  be  made  lo-  i 
cally  in  about  six  weeks. 

An  installation  of  these  new 
awnings  will  cost  about  two-thirds 
times  more  than  an  initial  instal- 
lation of  new  canvas.  However, 
there  is  no  upkeep  cost. 

A  variety  of  models  are  avail- 
able for  your  selection. 

Aluminum  awnings  are  fade- 
proof,  waterproof,  fireproof,  rust- 
proof, ripproof,  mildewproof,  and 
can  be  raised  or  lowered  by  a  child. 

They  are  distributed  locally  by 
the    Aluminum    Awning   Dlstribu- 


"MARGUERITE". 

■#- 
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Cement  Production 
15,922,722  Barrels 

During  1945  the  production  of 
cement  in  Califomia  totaled  16,- 
922,772  barrels,  valued  at  $23,469,- 
027  f.o.b.  plant,  of  which  7,481,404 
barrels,  worth  $9,686,081,  came 
from  five  northern  Califomia  mills, 
and  8,441,868  barrels,  worth  $18,- 
782.946,  came  from  six  southern 
Califomia  mills.  The  1945  output 
was  an  increase  in  both  amount 
and  value  over  that  of  1944,  which 
amounted  to  $14,599,752  barrels 
valued  at  $21,249,620. 

Shipments     of     cement     during 
1945  were  made  from  11  mills  in 
nine  counties  to  the  extent  of  15,- 
864.134  barrels,  valued  at  $28,469,- 
662  f.o.b.  plant,  as  compared  with 
14,947,713  barrels  worth  $22,482,- 
794  in  1944.    During  the  y^KX  llT» 
mills    operated    in   northern    Cali- 
fornia, one  each  in  Calaveras,  Con- 
tra Costa,  San  Mateo,  Santa  Clara 
and    Santa    Cruz    counties,    which 
shipped  a  total   of  7,446,421   bar- 
rels, valued  at  $9,659,943;  and  six 
mills  in  southern  Califomia,  three 
in  San  Bernardino  county  and  one 
each   in   Kem,   Los   Angeles,   and 
Riverside  counties,  which  shipped 
a  total  of  8,417,713  barrels,  valued 
at  $13,809,719. 

A  mill  in  San  Bemardino  coun- 
ty which  has  been  idle  for  several 
years,  resumed  production  during 
1944.  The  mill  m  Merced  county 
was  sold  and  the  company  has  been 
liquidated. 

The  annual  capacity  of  the  Cali- 
fornia cement  mills,  according  to 
the  U.  S.  Bureau  of  Mines,  was 
27,740,000  barrels  as  og  Jan.  1, 
1946,  as  compared  wth  27,390,000 
barrels  for  Jan.  1,  1945.  During 
the  year  an  average  of  2,303  men 
were  employed  in  the  above  mills. 
# 

C.E.D.  MEET  POSTPONED 


,    _.    pital  needs.    The  governor  expres 

« Alutninite",   an  anodized  process  1  sed  the  thought  that  nearly  IJtJX^* 
which  gives  them  a  satin  finish.       |beds,  and  facilities  should  be  added. 


A  meeting  of  the  Central  Dis- 
trict of  the  Pacific  Coast  Building 
Officials  Conference  is  being  call- 
tors.  Inc.,  Monadnock  building,  San  [ed  by  A.  W.  Russell  for  April  11 
Francisco.  Telephone  SUtter  1997.  i  in  the  Sir  Francis  Drake  hotel. 

^ j     Lunch  will  begin  at  12:16  p.  m., 

and  the   afternoon   will    be    given    

Sacramento:   An  advisory  coun-  over  to  an  open  discussion  of  build-    ment  of  the  program  will  be  made 
cil  has  been  named  by  Govemor  jng  code  problems.  later. 

Warren  to  survey  the  state's  hos- 


The  Construction  Equip  ment 
Distributors  meeting,  schedvued  for 
Apr.  8.  has  been  postponed  to  Apr. 
15. 

The  meeting  vnW  be  held  at  6:80 
p.  m.,  in  St.  Julian  cafe,  140  Bat- 
tery   street.    Complete    announce- 
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WAR  SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 

* 

NEW  6.INCH  I2.GAUGE  STEEL  PIPE 

20-FOOT  LENGTHS  WITH 
QUICK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  LINES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 

* 

For  Full  Information  Contact  Your  Nearest  Dealer 

PACIFIC  PIPE  COMPANY 

Soa  Frooclseo  or  OoMoad 

DULIEN  STEEL  PRODUCTS.  INC. 

S«ofH«  aad  Loc  Aa9*l«s 

MORSE  BROS*  MACHINERY 

Dttswr.  C«l«r«de 


STEEL 

AVOID    DELAY  ^ 
PHONE 


SOULE 

STEEL    COMPANY 

1750  ARMY  ST.,  SAN  FRANCISCO 

4141' 
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f  KODUCTt 

StMt  Wipdowt  and  0*e« 

R«inforc1no  StMl      Cspondoo  M»tal 

W«ld*d  Fabric     M«tal  UHk  PmduiH 

Fobricottd  St«*l     Mcrdtont  S»M1 

St*«l  Form*      Stucco  Netting 


COASTWIDE 


rol^tT'^' 


FACILITIES 


EXPANSION 
JOINT  FILLERS 

Flexc«H  BHumliious  Hb«r 

and  Joims-Moiiville 

Asphoh  Fth-Sicl«d 
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SERVICE 


INTEORITY 


RESPONSIBILITY 


All  slass  used  is  J  full  7/32  inch  thick.  Doors  arc 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strensth  and  riaidity. 

Eisht  sand-blasted  desisns  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showins  all 
Jbtails. 
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New  Telephone  Number 

DOuglas  4657 
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ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


(C«tabh«h«d  IIM) 
iMucd  Every  Nomina.  Except  Saturday,  Sunday  and  Lagai  H*Ud«ya 

ro^in^^V,  MWutakiing  a  complete  news  reporting  aarVlca 

^jHw''*PJ;'°r'''P*'  building  and  engmeerSg  proJ^taT 

ooosolidate|i  January  2.  193^.  with  llmen'a  IdVanS 

ConatruoUon  Reports.  A  Legal  Newspaper  of  ««- 

•cal  circalatlon  aia  defined  by  the  SuperlOT 

Court  of  San  Francisco  County. 
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PREPARING  WORKING 

DRAWINGS 

MEDICAL-DENTAL,  BUILDING 

Cost  $500,000 

SAN  FEIANCISCO.  Northeast  comer 
Geary  Blvd.  and  Sixth  Ave, 

Construction  of  six-story  and  base- 
ment reinforced  concrete  medical- 
dental  building,  with  basement  to 
be  used  for  a  garage:  fireproof 
materials,  etc.,  to  provide  about 
60  physicians  and  dentists. 

Owner— Dr.  Ellsworth  P  I;idenmuller, 
129  Clement  St,  San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St.,  San  Francisco. 


POULTRY  SCIENCE  LABORATORY  !  Owner— Columbia    Steel    Co.,    Indus- 
Cost  $300,000  !     trial  Rd.,  Pittsburg,  and  Russ  Bidg., 
DAVIS,    Yolo    County,    Calif.    Davis  '     San  Francisco. 

Campus  of  University  of  Calif  omik.    Plans  by  Engrg.  Dept  of  Owner. 
Construction  of  two-story  reinforced  '     Plans  are  being  figured   by  a   se- 

concrete  poultry  science  laboratory   iected  list  of  coatractors. 

building.  j  

Owner— Board  of  Regents  of  the  Unl-    4/8/46  ••12 

verslty    of    California,    Robert    Q.    PLANS    BEING    FIGURED— 

Sproul,  president,  Berkeley.  BIDS  OPEN  APRIL  15,  5  P.  M. 

Architect— Donald  P.  Smith,   58  Sut-  ;  LABORATORY   BLDG.   ADDN 


ter  St,  San  Francisco. 


8 


4/8/46 

PREPARING    PRELIMINARY 

PLANS 

DEPARTMENT  STORE 

Cost  $5,000,000 

SAN  FRANCISCO.  Comer  Masonic 
Ave.  and  Geary  St,  on  the  site  of 
the  old  Calvary  Cemetery. 


4/8/46 

PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BUILDING       Cost  $280,000 
SAN  LELANDRO,  Alameda  Ca.  Calif,  i 

Ave-  . 


I  SOUTH  SAN  FRANCISCO,  San  Ma- 
!     teo  Co.,  Calif. 
B   Construction  of  addition  to  chemical 
;   laboratory  building. 
!  Owner   —    Bethlehem    Pacific    Coast 

Steel   Corp.,  20th  and  Illinois  Sts., 

San  Francisco. 


Construction  of  two-story  department  |  Architects  —  Dragon,     Schmidts     &. 


Woodrow  Wilson   School,  W.   Ave-    Plans  by  Engrg.  Dept  of  Owner. 

nue  129.  —  !     Plans   are   being  figured   by  a  se- 

Construction     of    elementary    school   Iected   list  of  contractors. 

building  to  include  20  classrooms,  j  

kindergarten,  cafeteria,  adtninistra-  • 

tive  offices  and  auditorium,  ; r~  ^.^« 

Owner  -~  San    Leandro    Elementary  ;  14-17 ^PUBLIC  BLDGS. 

School  District 


NEWS  INDEX 

^r  convenient  reference,  newt 
r^pTt»  In  this  section  are  clasel- 
ffe*  as  foriows: 


Commercial   BIdgs. 
Eduoatlonal   BIdgt. 
^eapMale 
ItirtMstrtal    BTdge. 
illc   Buildings 
|Uus    Buildings   


1-  I 

9-10 

11 

12-13 

14-17 

18-19 


dwial,  ReoreaMonal  BIdgs.  20-21 

MMdentiai    Buildings 


Transportation   BIdgs. 
Miscellaneous  Btdgs.  _ 


22-26 

27 
28-30 
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TO    START    WORK 

COLD   STORAGE  PLANT 

Est.   Cost,   $120,000 

SAN  JOSE,  Santa  Clara  Co.,  CaUf. 
480  Lincoln  Avenue. 

Construction  of  cold  storage  plant; 
site  area  70,000  sq.  ft 

Owner — Low  Temperature  Co.,  sub- 
sidiary of  Lawrence  Warehouse 
Co.,  37  Drumm  St,  San  Francisco. 

Lessee — U.  S.  Products  Corp.,  Race 
St.  and  Moorpark  Ave.,   San  Jose. 

Contractor— W.  W.  Williamson,  320 
Market    St.,    Ssji    Francisco. 

Plans  by  contractor. 


store  building  involving  the  utiliza- 
tion of  300,000  sq.  ft ;  the  new  store 
to  be  accessible  from  three  differ- 
ent parking  levels  because  of  nat- 
ural elevations;  a  tire  and  battery 
service  station  and  parking  space 
for  approx.   900  cars. 

Owner — Sears,  Roebuck  &  Co.,  D.  S. 
Tarvid,  San  Francisco  manager; 
H.  W.  Kingsley,  vice-president  in 
charge  of  Pacific  territory.  Mission 
and  Army  Sts.,  San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St,  San  FYanciisco. 


4/8/46 
PLANNED 


1.8— COMMERCIAL  BLDGS. 

4/8/46  4 

SUB-CONTRACTS    AWARDED 
PLANT  Cost  $16,000 

SACRAMENTO,  Sacramento  County, 

Calif.  21st  and  J  Sts. 
Construction    of    one-story    building. 
Owner — Haven  Saw  &  Tool  Co. 
Architects — Adams    &    Doggart,    2789 

Riverside  Blvd.,  Sacramento. 
Contractor— H.     W.     Robertson,    2917 

T  St.,  Sacramento. 
Electric  Wiring — Grason  Electric  Co., 

Sacramento  Blvd. 
Plumbing,  Heating  and  Sheet  Metal — 

M.  R  Carpenter,  907  Front  St 
Tile  Work— H.  P.  Fischer  Tile  &  Mar- 
ble Co.,  1219  J  St 
Steel    Sash,    Glass   and    Glazing   and 
Overhead  Doors — American  Fuel  & 
Materials  Co.,  2701  Stockton  Blvd. 
Vault  Doors— Willis  Sawyer,  676  66th 

St 
Roofing— Yancey  Co.,  2118  K  St 
Plastering — Thomas    F.    Scollan    Co., 

P.  O.  Box  2126. 
Mill  Work— Sierra  MUl  &  Lumber  Co., 

201  V  St 
Painting— Foster  &  Klelser,  1330  U  St 
All  of  Sacramento. 

y 


4/8/46  ••     3 

PLANS  BEING  FIGURED—BIDS 

OPEN   APRIL  11,  NOON 

WAREHOUSE 

BBRKELEY,  Alameda  County,  Calif. 

7th  St  and  Folger  Ave. 
Construction  of  one-story  steel  frame 
warehouse    building     (136x225    ft), 
'      with  mezzanines  on  each  end ;  con- 
j     Crete  floors,  two  elevators. 
Owner— Tay-Holbrook,  Inc.,  900  Alice 
I     St,  Oakland. 
2  j  Architect— J.    E.   Kraf  tt   &   Sons,   760 
I     Market  St,  Sam  Francisco. 


1 


GARAGE  BLDG.       Est  Cost,  $60,000    .  .a,.- 
SAN  LEANDRO,  Alameda  Co.,  Calif.  '  *^°^*^ 
SW  Cor.  E  14th  and  Castro  Streets. 


PLANS  COMPLETED 
PHOENIX,    Ariz— Architects    Les- 


Hardman,  2068  Allston  Way,  Berk-  1 4/8/46 
•ley. 


•• 


BE 


ll_HOSPITALS 


I  BIDS    WANTED— TO 
APRIL  20,  2  P.  M. 
I  DRAINAGE  PIPING 
;POKT  ANGELES,  Wash. 


16 
OPENED 


,  I  Construction  ^f  new  drainage  piping, 

4/g/4g  ••     11  j     etc,  at  the  U.  S.  Post  Of  lice. 

CONTRACT  AWARDED  j  Owner— Federal  Works  Agency,  Pub- 

HOT  WATER  RISERS  ^^  Buildmgs  Administration,  office 

Contract  Price  $8793  i     of  the   district  engmeer,  838   U.   S. 
SAN    FRANCISCO     Health     Center  i     Appraiser's  Bldg.,  San  Francisco. 

Bldg.,    southwest   comer  Polk   and  !     Plans  and  specuications  obtainable 

Grove  Sts.  from  the  above  office  of  tha  district 

Replacement  of  hot  water  risers  and  '  engii»eer. 

branches;   Job  No.  502.  i  

Owner— Department  of  Public  Works,  } 

Room  282  City  Hall.  '4/8/46  "* 

City  Architect-Dodge  A.  Riedy,  Rm.  Jbids   WANTED— TO 


265  City  Hall. 


BE 


••     16 

OPENED 


MAY  6.  2  P.  M. 


^°Tehama'"s?^""*°  Lawson  Co.,  466  ,rePAIR  POST  OFFICE. 


12-13— DflWJSmUAL 
BUILDINGS 


jROSEBURG,  Ore.  U.   S.   Post  Office. 

I  Interior    painting,    new    wood    floors, 

I     new    exterior    entrance    doors    and 

j     miscellaneous  repairs. 

;  Owner — Federal  Works  Agency,  Pub- 
_  i  lie  Buildings  Administration,  office 
12 1     of  the  district   engineer,   838  U.   S. 

)     Appraiser's  Bldg.,  San  Francisco. 
Until '     Plans  and  specifications  obtainable 


PLANS  ON  FILE 


The    flaltowing    list    of    plans    and    apeclfloatlona    for    oonetructlen 

project*  are  now  available  for  inspection  at  the  office  of  DAILY 

f>ACIFIC  BUILDER,  409  Tenth  Street,  San   Francisco. 


Wdrfc 


Location 


Bid  Opening  Date 


Stilling  Basin 
Spec  1178 


Central  Valley  Project 


4-  • 


Kings  RiVer  Wasteway,  Etc 
Specif  icatflon  1181 


Fresno 


4-10 


Friant-Ke|m   Canal 
Specification   1204 


Central  Valley 


4-10 


Delta- Mendota  Canal 
Spec.  1183 


Patterson 


4-18 


SUB  ■  BIDS  WANTED 

General  oantractors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
their   requirements   In   this  column.    There   Is   no   charge   for  this   service. 

Office  and  Lab.  Bldg.  and  Industrial   Relations  Bldg.,  Pallfomia  Reaearoh 
Corp.,  Richmond;    Bids  open   April   12 
E.   S.   MbKlttrlck  Co.,   610  16th   Street,   Oakland    (TWln   Oaks   5070) 
Swinerton  A  Walberg  Co.,  22S  Bush  St.  San  Francisco  (GArfleld  2980) 
Barrett  &  Hllp,  918  Harrison  Stre  et,   San  Francisco    (DOuglas  0700). 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  704) 
Carrico  (k  Gautler,  365   Ocean   Avenue,   San    Francisco    (JUnlper   4-8081) 
Moore  &  Roberts,   693  Mission   St.,   San   Francisco    (GArfleld   8579). 

■        Ml     —        ^.  it       I  ,1  I.  ■■■!■-    ■■■         I  lll■lll■■^ —  1  •  ■  I  - 

Richfield-Davis  Bldg.,  6Sth  and  Telegraph,  Oakland;  Bids  open  Apr  11,  2  PM 
A.  Famell  Blair,  No.  9  Main  Street.  San  Francisco  (YUkon  0390) 
R   A.  Cullen,   478   Jackson    St,    San    Francisco    (SUtter   1951). 
Stolte.   Inc.,   8451   San   Leandro   St,   Oakland    (TRinidad   1064). 


4/8/46 

BIDS  WANTED  < 

BOISE     PROJECT,     Idaho. 
May  17,  2  P.  M.,  bids  will  be  received   from  the  above  office  of  the  district 
by  the  U.  S.  Bureau  of  Reclamation,  i  engineer, 
Denver,    Colo.,    under   Spec.    1282   fori 
furnishing  and  delivering  f,o.b.   cars  ' 
at    the   shipping  point    or   f.o.b.    cars 


_  _  _        4/8/46  ••     16 

automobiles  .^ ^    — -   .----.    at  Mountain^Some:  Wa£o,  "stmctu^l ;  g'il^    ^^^^^  ^E   OPENED 

Owner-Ben  A.  Beeier  Co    928  E  4th  M^uildlng   to    be   built    on    Adams    St.,    steel  roof  framing,  including  anchor ;  ^  AY  3,  2  P.M. 
0^^ner    Ben  A.  Begier  Co.,  928  E  4th  !    ^j^j^i^g  ^^e  Adams  Hotel,  Phoenix,    bolts   and   other   embedded    material, !  ^^^f^INGBOII^RS 

I  Ariz.,  for  the  Adams  Hotel  Co.,  John  for  the  Anderson  Ranch  Power  Plant,  1  ^°^^,^^^°'  Y^^'  ^\r'  T,  0"»ce- 
;  H.  Rockwell,  president  The  building  j  Boise  Project,  Idaho.  The  roof  f ram-  ;  Installation  of  new  heating  boilers, 
i  will    cover  an    area   50x137  feet  and  i  ing  will  be  installed  by  the  eovem-  !  _  ^^c,  at  the  U.  b.  Post  Of f ica 

■     --  JO  [Owner 


St.,  San  Leandro. 
Architect — Not   Selected. 


4/8/46 

WORKING  DRAWINGS 

COMPLETED 


will 
,  will 


cover   an    area 
contain    35,000 


.  floor  space,  reinforced  concrete  con 
!  structlon,    automobile    elevator,    con 


R1!:al  KSTATE  office  cost  $10,000  ;  tlnuously  operated  "man  lift" 
BERKELEY,  Alameda  County,  Calif. ' 

Addison  St  !  4/8/46 

Construction    of    reinforced    concrete    BOND 

real  estate  office. 
Onwer— Withheld. 
Architect — John    Hudspeth,    427 

St,  Oakland. 


square  feet  of  |  ment.  No  charge  for  copies  of  the 
specifications  to  prospective  bona  fide 
bidders;  to  others,  $0.75,  not  return- 
able. 


•• 


6 


4/8/46 

PLANNED 

SHOPPING  CENTER 

Estimated  Cost  $100,000 

FAIRFAX,  Marin  Co.,  Calif.  South- 
west comer  of  Sir  Francis  Drake 
and  Pastorl  Ave. 

Construction  of  shopping  center  to 
include  two  l>4-story  buildings  (76x 
100  ft.  each),  glass  on  all  four 
sides,  12-ft.  panels,  arcade  entrance 
to  each  department,  for  specialty 
shops  and  large  food  market,  park- 
ing lot. 

Owner — Max  Friedman,  28  8th  St, 
San  FYancisco. 

Architect^Not  selected. 

Grading    Engineer— Al    Raisch,    2048 
Marekt  St.,  San  Francisco. 
Grading  has  been  started. 


ELECTION 

SCHOOL  BUILDING        Cost  $157,000 
I  LAFAYETTE,  Contra  Costa  County, 

13th  i     Calif. 

I  Construction  of  additional  school  fa- 
I     cllitles. 

j  Owner  —  Lafayette    School    District, 
•    4       Lafayette. 

[Architects — Dragon  &  Schmidts,  2068 

j     Allston  Way,  Berkeley. 

i     The  district  will  vote  May  17  on  a 

ALTERATIONS  TO  BUILDING  '  proposal  to  issue  bonds  to  the  amount 

Estimated  Cost  $80,000 ;  of  $157,000  to  ftoance  the  above  con- 

SAN    FRANCISCO.    Sutter   St    near  1  gtmction. 

Taylor  St  

Alterations  to  buildtog  involvtog  con-  !  4/8/46  "  **    6 

version    of    apartment    house    into   woRK  STARTED 
medical -dental  buildtog.  !  STORE  BUILDING 

Owner— Dr.  Francis  Quton,  c/o  archi-  .  saN    BRUNO,    San    Mateo    County, 


Medical   Bldg..  2340  Ward   St^   Berkeley;    Bids  open   April   11,   11    A.   M. 
A.  J.  Hopper  Co.,  243  Langton  St,   San  Francisco   (MArket  7070). 
Moore  &  Roberts,   693   Mission   St,    San   Francisco    (GArfleld   8579). 
Andereon-Haglund.  Inc.,  219  41st  St.  Oakland   11   (OLymplc  9108). 
Stolte,   line,  8451  San   Leandro   St,   Oakland    (TRinidad   1064). 


South   Palo  Alto  School,   Palo  Alto;    Bide   open   April    18,  7:90   P.   M. 
Carl   N.   Swenson   Co.,   S56   Stockton    Ave..   San    Jose    (BAllard    2602) 
Peter  Ssjrtorio,  262  Clementtoa  St,  San  Francisco   (GArfleld  8317) 


Truck    Telrminal    &    Service    Station,    Sacramento;     Bids    open    April    8 
Lawrence  Constr.   Co.,  S020  V   St..  Sacramento    (Sacto.   6-3835). 


Warehouse,  Tay-HolbrooK,    Inc.,   7th   St   and    Folger   Ave..    Berkeley;    Bide 
open  April  11,  Noon. 
G.  P.  Wi  Jensen  &  Sons    Inc.,  .^20  Market  St,  S.  F.   (GArfleld  2444) 


4/8/46 

PREPARING  WORKING 

DRAWINGS 


tect 
Architect — ^J.  Lloyd  Conrlch,  698  Mar- 
ket St.,  San  Francisco. 


4/8/46  •     3 

PREPARING    WORKING 

DRAWINGS 

WAREHOUSE  and   SHOWROOM 

Est  Cost,  $17,000 

EAST  OAKLAND.  Alameda  Co.,  Cal. 

Construction  of  1-story  stucco  ware- 
house and  showtoom  (140x4O-ft. ) 
plate  glass  front. 

Owner — Laurel  Plbg.  Co.,  c/n  EJngr. 

Engtoeer— H.  M.  O'Neill  Co.,  610  16th 
St.,  Oakland. 


4/8/46  •     6 

PREPARING 

PRELIMINARY    PLANS 

COMMERCIAL  BLDG. 

Cost.  $1,750,000 

SAN  FRANCISCO.  South  side  O- 
Farrell  St.  between  Stockton  and 
Powell  Streets. 

Construction  of  eight-story  structur- 
al steel  and  reinforced  concrete 
building  with  three  floors  of  base- 
ment garage :  marble  and  terra  cot- 
ta  exterior  finish ;  escalators  and 
elevators,  air-conditioning  through- 
out 

Owner— Kohler  &  Chase,  Charles  H. 
Seymour,  Mgr..  26  O'Farrell  Street. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery Street 


Calif.  633  San  Mateo  Ava 
:  One-story    frame    and    stucco    store 
building  (25x115  ft). 
■  1  Owner  and  Builder — Frank   A.   Polr- 

!     ler,  443  San  Mateo  Ave.,  San  Bruno. 
4/8/46  6  ^  Plans   by   Merryman   &   Lane,   aaso- 

PREPARING   PRELIMINARY  ;     ciate  designers.  443  San  Mateo  Ave., 

PLANS  gj^jj  Bruno. 

STORE  BLDG.  Est  Cost  $26,000  i  « 

SAN  FRANCISCO.  Lombard  St  :  4/8/46  *     8 

Construction  of  one-story  frame  and   STARTING  PRELIMINARY  PLANS 
stucco  store  buildtog,  tar  and  gravel   gTORE  Approximate  Coct  $18,000 

roof,  vitrolite  and  marble  front  g^N  FRANCISCO.  Financial  district 

Owner— Rasmussen-Traner    Co.,     c/o   Remodel  building  into  men's  dothtog 
architect  1     store,  one-story  and  mezzantoe  (25x 

Architect — J.  Lloyd  Conrlch,  693  Mar-  ;     igQ  ^^  ) 
ket  St,  San  Francisco.  •  Owner-^Withheld. 

'  ;  Architects— Mendelsohn,  Dinwiddle  ft 

Hill,   233    Saneome   St.,    San    Fran- 
cisco. 


Federal  Works  Agency,  Pub 
lie  Buildings  Admtoistration,  office 
of  the  district  engtoeer,  838  U.  8. 
Appraiser's. Bldg.,  San  Francisco. 

Plans  and  specifications  obtatoable 

I  from  the  absve  office  of  the  district 
4/8/46  ••     12;  engineer. 

CONTRACT  AWARDED  

ADDITION  TO  PLANT  1 

Estimated  Coat,  $36,000  I  ,^  ,^ w*^.  m^n^mrt^  n>  w-^r^e 

FRESNO.   Fresno  Co.,  Calif.   Church  1  18-19 RELIGIOUS  BLDGS. 

and  Cherry  Ava  !( ■ — 

Construction   of   concrete  and   wood  '  4/8/46  •    10 

addition  to  traUer  plant,  80  ft  long,  (PLANNED 

to   be   build  across  the  entire  rear  '  CHURCH  Est  Cost,  $12,500 

of  the  existtog  plant  and  to  tocrease  I  SA^N  MATEX>,  San  Mateo  Co..  Calif, 
it  by  nearly  10,000  square  feet  ''""*"   ^""■*  ^"'^ 

Owner — Fruehauf  Trailer  Co.  of  Cali- 
fornia, G  and  Mereed  Sts.,  Freeno. 

Plans    by    Collins    Construction    Co.. 
Church  and  Cherry  Ave.  Fresno. 

Contractor — L.  H.  Hansen  ft  Sons,  313 
Palm  Ave.,  Fresno. 


Chemical  Lab.  Addn.,  Bethlehem  Pacific  Coast  Steel,  South  San  Francisco; 
Bids  open   April   15,  5  P.   M. 
Barrett  &  Hllp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 


Sheet  and  TInplate  Plant  Columbia  Steel  Co.,  PitUburg;   Bids  open  April  18 
Barrett  A  Hllp,  918  Harrison  .St.,  San   Francisco    (EKJuglas   0700). 


Santa  Inez  Park. 
Construction    of    church    buildtog. 
Owner — First  Baptist  Church  of  Bur- 

lingame,   825  Fadrfield   Road,   Bur- 

lingame,    and    San    Francisco    Bay 

Cities   Baptist   Union. 


4/8/46  ••IS 

PREPARING 

PRELIMINARY    PLANS 

LIBRARY  BLD<9S.       Cost,  $1,763,000 

OAKLAND,    Alameda   County,   Calif. 

Construction    of    new    mato    library 
building  and  four  branch  libraries. 

Owner— City    of   Oakland,   City   Hall. 

Architect— Miller    ft    Wamecke,    Fi- 
nancial Center  Bldg.,  Oakland. 
Bonds  were  voted  last  May  to  the 

amount  of  $1,763,000  to  ftoance  above 

construction.     Sites    have    not     been 

determined,   nor   exact   cost. 


20-21— SOCL^L  AND 
RBCREAHONAL  BLDGS. 


^ 


4/8/46 

PREPARING   PRELIMINARY 

PLANS 


I 


ALTERATIONS         Est  Cost  $10,000   J^ocf^   ft-rAOTPn 
SAN  FRANCISCO.  40  Market  St  ,  wo«i\   «>  1  «k  1  tu 


Alterations  to  restaurant 

Owner — Charles  Hemdon,  c/o  archi- 
tect. 

Architect — J.  Lloyd  Conrlch;  693  Mar- 
ket St.,  San  Francisco. 


4/8/46  •« 

BIDS  WANTED— TO  CLOSE 
APRIL  18,  2  P.  M. 
PAINT  SHOP  VENTILATION 
OAKLAND,   Alameda   County,   Calif. 

12th  and  Ptoe  Sts. 
Paint    shop    ventilation    to   Quarter-  ' 

master  Repair  Subdepot,  Serial  Na  ! 

04-203-46-14.  i 

Owner — U.  S.  Engineer  Office,  74  New  j 

Montgomery  St.,  San  Francisco.  ! 

Specifications  obtatoable  from  the ; 
above  office. 


I  OFFICE  BUILDING 

Approximate  Coat  $175,000 

[MIDLAND,  Texas. 
Construction  of  two-story  retoforced 

I  concrete  office  building  (20,000  sq. 
ft.  area),  complete  air  condltiontog 
system,  movable  partitions,  radiant 
heating  system. 

;  Owner — Honolulu  Oil  Corp.,  Midland, 
Texas. 

I  Architects — Menhelsohn,  Dinwiddle  & 
Hill,  233  Sansome  St.,  San  Fran- 
cisco. 

'  Contractor — A.  C.  Luther,  6108  Camp 
Bowie  Blvd.,  Fort  Worth,  Texas. 


&-10— EDUCATIONAL 
BUILDINGS 


2-8 


4/8/46 

WORK  UNDERWAY 

REMODEL  AUTO  AGENCY 

SAN   FRANCISCO.    2001   Market   St 

and  Duboce  Avenue. 
Remodel  Ford-Mercury  agency  bldg. 
Owner— S.  &  C.  Motors,  2001  Market. 
Architect— W.    D.    Peugh,   333   Mont- 


••     10 

BE    OPENED 

4/8/46  •• 

PREPARING  WORKING 

DRAWINGS 

STORE  BUILDING 

SALINAS,  Monterey  County,  Calif. 

Constriction    of   retoforced   concrete  Owner — Department  of  Public  Works, 
one-story  and  part  basement  store  |     Room  282  City  HalL 
building  to   contato  between  55,000  ■■  City  Architect — Dodge  A.  Riedy,  Rm. 


, 4/8/46 

I  BIDS   WANTED— TO 
8' APRIL  24.  2:30  P.  M. 
j  INTERIOR   PAINTING 
j  SAN      FRANCISCO.      (Jalileo 
;     School,  Polk  and  Bay  Sts. 
;  Interior  painting  of  Polk  St  wtog, 


High 


gomery  Street. 
Contractor  —   H. 
Kearny  Street 


E.   Rahlmann.   251 


nad  60,0(X)  sq.  ft  of  floor  space. 

Owner — Mr.  Tustin. 

Lessee — Sears,  Roebuck  ft  Co.,  D.  S. 
Tarvid,  San  Francisco  manager; 
H.  W.  KingsJey,  vice-president  in 
charge  of  Pacific  territory,  Mission 
and  Army  Sts.,  San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St,  San  Francisco. 


265  City  Hall. 

Plans  and  specifications  obtatoable 
from  the  office  of  the  architect  upon 
deposit  of  $6. 


4/8/46  ••12 

CONTRACT    AWARDED 
CONVERT  BLDG. 

Contract  Price,  $96,800 
SAN    FRANCISCO.      San     Francisco 

Naval   Shipyard. 
Conversion  of  Bldg.  No.  401  to  pub- 
lic  works    shop,    under   NOy    13254, 
Spec.   17614. 
Owner — ^Bureau  of  Yards  and  Docks, 
Navy  Dept,  c/o  Public  Works  Of- 
fice, S.  F.  Naval  Shipyard. 
Contractor— M  ft  K  Corp.,  200  Finan- 
cial Center  Bldg. 

Contract  awarded  on  basis  of  base 
bid  deducting  Alt  No.  4. 

Work  involves  construction  and  al- 
teratlQn  of  two-story  frame  build- 
tog which  shall  be  used  for  an  in- 
dustrial shop  and  which  includes 
carpentry,  floor  coverings,  plastering, 
steel  work,  magnesite  flooring,  the 
moving  of  an  existing  structure  and 
pavtog. 


4/8/46  • 

PREPARING  WORKING 

DRAWINGS 

INDUSTRIAL  BUILDING 

Coat  $50,000 

SAN  FRANCISCO.  Harrison  St  near 
Fourth  St 

Construction  of  three-story  class  B 
industrial  buildtog;  elevator,  tar 
and  gravel  roof,  etc 

Owner— Milo  Coffee  Co.,  759  Harri- 
son St. 

Architect— J.  Lloyd  Conrlch,  593  Mar- 
ket St 


4/8/46  aO 

PREPARING 

PRELIMINARY    PLANS 

VETERANS'    BUILDING 

CLOVERDALE,   Sonoma   Co.,   Calif. 

Construction  of  wood  frame  and  stuc- 
co veterans'   memorial   buildtog. 

Owner — Sonoma  County. 

Architect — ^J.  Clarence  Felciano,  4010 
Montecito  Ave.,  Santa  Rosa.    . 


20 


4/8/46  ^ 

PREPARING 
PHELIMINARY    PLANS 
VETERANS'    BUILDING 
SONOMA,   Sonoma  County,  Calif. 
Construction    of    reinforced    concrete 

veterans'    memorial    building. 
Owner — Sonoma  County. 
Architect — J.  Clarence  Felciano,  4010 

Montecito  Ave^,  Santa  Rosa. 


Bi 


I    WELDING  SERVICE 

Portable  (Day  or  Contract) — General  Repair 
TRAILER  CONSTRUCnON  TO  ORDER 

Hansen  and  Wagner  Welding  Co. 

569  SEVENTH  STREET,  SAN  FRANCISCO 
'Phone:  MA  9668-~Re8.  'Phones:  MA  9682.  EL  1W2 


^ 


CLAY  PRODUCTS 

Specify  QUALITY  MateriaU 

I         N.  CLARK  &  SONS 

lOth  &  Division   Streets   -   SAN    FRANCISCO    -    KL^ndike   i-«462 
Main  Office  ft  Factory.  401  Pacific  Ave^  Alameda  -  LAkehg^gLJifli^ 


PIPE  SMOKERS 
REPAH)  SERIICE 


Send   Us  Your  Broken   Pipes  for 
Repoir  or  Write  for  Informotion 


PARKER 
' UP. 


^  ARRY 

REPAIR  SHOP 
/'^^^Broodwoy      Fresno,  CoUf. 


h 


STEELFORMS 

I  STEELTUBE  CONSTRUCTION  TOWERS 
'   HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


666  Harrison  St 


DO  5583 


fiAMERSTON  &  GREEN  LBMBER  eO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


4/8/46 

PRELIMINARY   PLANS 

COMPLETED 


10 


STUCCO 


THE 


4/8/46 

PLANS    BEING    FIGUREI 
BIDS   OPEN    APRIL   18 
SHEET  AND  TINPLATE   SHOP 
PITTSBURG,  Contra  Costa  Co..  Cal. 
Construction    of    sheet   and    tinplate 
shop. 


IMPROVED 


<^^fi  -U^la^L 


STUCCO   CEMENT 


Mor«  ^wd%  Per  Sock  •  %prmod%  f  osier  •  im%%  Sfcrlnkogo 
PACIFIC    PORTLAND    CEMENT    COMPANY 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  •  ILANKET  V  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEIIo^  2-3688 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


8ah   Frariclsco 
1800  ARMY   STREET 
ATwater  1300 


Oakland 
2001    LIVINGSTON    STREET 
KEII09  4-18S4 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONORCTE  CinTING 
CONTRACT  or  RENTALS 

Phone  GArfield  7663    -    24  California  St.,  S«i  Fr«id«» 


John  Do  McLaugUin 


AND   ASSOCIATES 
CONSULTING    ELECTRICAL 

ENGINEERS 

1641    RUSS   BLDG.— EXbrook   5712 

920  Junipera   Serra  —  DE   10197 


PI  ASTERING  MATERIALS  -  CEMENT  -  GRAVEU 

SC^^RIOC    BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

I  •  Distributor*  for 

JJS.  GUERIN  &  COMPANY 

720  F0I30M  STREET  -:-  P^one:  SUtter  4694 

1    CERTAIN-TEED  ROOFING  PRODUCre 


NATIONAL  EXPANSION  JOINT  CO, 

MANVWACTVtiEtL  AND  DISTRIBUTOR 

FIBER  BOARD-FELT-SIDED  ASPHALT  AND 

REDWOOD  EXPANSION  J  O  I  NT  FILLERS 

D  I  ST  Ml B VrOt 

^^^y?'?^'''^^'"^*"**^***  Curing  Compound 
SEALZ — Expansion  Joint  Scaling  Compound! 

Complies  With 
Federal  Spedficalioiis  SS.F.336 
FOR  CONCRETE  CONSTRUCTION 
333  ScTcnth  SL    UNderhiD  7172    San  Frandaco  3, 


■■^^*^%«^^^^ 


J 


OVERHEAD  GARAGE  DOORS 


-  '.  -  V  M !  e  c  a « 


OVERHEAD  DOOR  CO. 

Mione  OLympk  6312 

M2d  San   Pablo  Ave^  OAKLAND 
Phone  JUniper  4-7897 

5731  Miasion,  SAN  FRANCISCO 


r 

! 


NEW 
MASTER  GASOUNE  BACKFILL  TAMPER 


-Compacts  Earth  RU- 
Compads  &  Bonds  Asphalt 

and  Black  Top  Patches 
Compacts  and  Le?ds  Sods 
-Works  in  Narrow  Ditches- 


KERR  EQUIPMENT  COMPANY 


1 


160  TB^f^^  st. 


SAN  FKANCISGO 


Ph.  MArket  1651 


MONDAY.  APRIL  8.  1 946 


DAILY    PACIFIC    BUILDRW 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


4/8/46  20 

PREPARING 
PRELIMINARY   PLANS 
VETERANS'   MEMORIAL.  BLDG. 
COTATI,   Sonoma  County,  Calif. 
Construction    of    reinforced    concrete 

veterans'    memorial   building. 
Owner— City  of  Petaluma. 
Architect— J.   Clarence  Felclano,  4010 

Monteclto  Ave.,  Santa  Rosa. 


Oregon  and  Middlefield  Rd. 
Constructio   nof    126   one-story   farm 
type   frame  and    stucco    residences 
(1200x2000),  plasljer  finish,  tile  baths. 


Construction  of  2% -story  frame  and 
stucco  residence  and  apartment 
bldg.,    reinf.    concrete    foundation. 

Owner— Por;,  G.  Gee,  734  Pine  Street 


shingle  roofs;  72  homes  In  Garland   Plans  by  B.  K.  Dobkowltz,  425  Mon 


20 


4/8/46 
PREPARING 
PRELIMINARY    PLANS 
VETERANS'    BUILDING 
GUERNEVILLE,   Sonoma  Co.,   Calif. 
Construction  of  wood  frame  and  wood 

exterior  veterans'  memorial  bldg. 
Owner — Sonoma  County. 
Aichitect — J.  Clarence  Felclano,  4010 

Montecito  Ave.,  Santa  Rosa. 


Tract,  remainder  in  Price  TracL 
Owner  and  Builder — Coastwise  Con- 
struction Co..  2499  Middlefield  Rd., 
Palo  Alto. 
Architect— Willis  E.  Huson,  475  24th 

Ave.,  San  Francisco. 
Engineers  —  James    &    Waters,    1319 
Howard  Ave.,  Burllngame. 


terey  Blvd. 
The  owner  Is  now  taking  segregat- 
ed bids. 


2  4 


20 


4/8/46 

PREPARING 

PRELIMINARY    PLANS 

VETERANS'    BUILDING 

VLxURANS'   MEMORIAL  BLDG. 

PETALUMA.   Sonoma  Co.,   Calif. 

Construction   uf   one-.stor>'   reinforced 
concrete,     brick     veneer     veterans' 
memorial    building    to    conform    to 
Civic  Center   architecture. 
'  Owner — City  of  Petaluma. 

Architect — J.  Clarence  Felciano.  4010 
Mon{ecito  A^e.,  Santa  Rosa. 


22-2^— ItESIDENTIAL 
BUILDINGS 


427    13th 


2  4 


•• 


24 


4/8/46 

PREPARING  WORKING 

DRAWINGS 

RANCH  HOUSE  Approx.  Cost  $20,000 

GLENN  COUNTY,  Calif.  Near  Or- 
land. 

Con.qtructlon  of  eight-room  residence. 

Owner — Charles  Wheeler,  c/o  archi- 
tect. 

Architect— Frederick  H.  Relmers,  79 
Post  St.,  San  Francisco. 


••     24 


4/8/46 

PREPARING  PLANS 

RESIDENCE       Approx.  Cost  $100,000 

ALAMEDA  COUNTY,  Calif.  Diamond 
"B"  Ranch. 

Three-atory,  15-room  residence,  glass- 
enclosed  spiral  staircase,  basement 
bowling  alleys,  bar  and  play  rooms, 
outdoor  swimming  pool,  terraces, 
etc 

Owner — Mr.  Bacon,  c/o  architect. 

Architect— Frederick  H.  Relmers,  79 
Post  St.   ,San  Francisco. 

Landscape  Architect — Floyd  Herbert 
Mick.  1736  Franklin  St.,  Oakland. 


4/8/46 

WORKING    DRAWINGS 

COMPLETED 

I  RESIDENCE  Cost,    $20-25,000 

I RELIEZ  VALLEY,  Contra  Costa  Co. 

4/8/46  ••    26  '  Construction    of    residence,   masonry 

PROCEED  ORDER  I     walls,  tar  and  gravel  roof. 

DWELLINGS  Cont   Price  $36,048   Owner— Withheld. 

NOGALES,  Santa  Cruz  Co.,  Ariz.        |  Architect— John    Hudspeth, 
Construction    of    24    family   dwelling  •     St.,  Oakland. 

units;  Ariz.  V-2405.  |  

Owner — Federal  Public  Housing  Au-    4/8/46 

thority.  Humboldt  Bank  Blflg.,  San  :  PREPARING 

Francisco  PRELIMINARY  PLANS 

Contractor-^Del   E.   Webb  Construe-  ;  REMODEL  RESIDENCE 

tion   Co.,  P.  O.   Box  4066,  Phoenix,  '  ANTIOCH,   Contra   Costa  Co..   Calif. 

Arlx  ;     Seventh    Street. 

!  Remodeling  residence  to  include  ad- 

4/8/4Q  ••     26  i     dition    of   sleeping  porch,   entrance 

PLANNED  !     ^^'''   refurbishing  of   rooms;    brick 

SUBDIVISION       Est.  Cost  $3,000,000  '     and    wood.     ^^    ^  .^^  ,      »     v, 

PALO  ALTO,  Santa  Clara  Co..  Calif.  jOwner— Dr  J.  H.  Libbey   c/o  Arch. 

Willow    Glen,    Pine   and    Jonathan  i  Architect— Mrs.  Elizabeth  H.  Witkin, 

Aves.,   Malone   Rd.   and  Guadalupe  I     2712  Shasta  Road,  Berkeley. 

Creek  area.  I  •     •     o  a 

Construction  of  400  residences.  [4/8/46  ^  * 

Owner — Coastwise    Construction    Co..  '  PR^P^^'^G 

2499  Middlefield  Rd.,  Palo  Alto.  PRELIMINARY  PLANS 

Architect-Willis  E  .Huson.  475  24th    REMODEL  APARTMENTS 

Ave.,  San  Francisco.  |  Est  Cost  ,$4^00 

Engineers  — James    &    Waters.    1319   BERKELEY.    Alameda   County,   Cal. 

Howard  Ave.,  Burllngame.  \     Dwlght  Way. 

Work  is  now  under  way  on  street  '  Convert    basement    into    one    apart- 
grading  i     orient,  and  addition  of  bath,  kltch- 

The    type    of    construction   will   be  '     ^^'  fining  room  to  2nd  apt. ;  frame 
contingent  upon  building  conditions       .construction     concrete    floors 

*•  *^   j  Owner— Mrs.   Gillen,  c/o  Architect. 

Architect— Mrs.  Elizabeth  H.  Witkin, 
4/8/46  •    26 1     2712  Shasta  Road,  Berkeley. 

SUB-CONTRACTS   AWARDED  j  

MOTEL  Approx.  Cost  $38,000  1 4/8/46 

CONCORD,  Contra  Costa  Co.,  Calif.  ,  pL^^j NED 

Clayton    Rd.    and    Chestnut,  about 

one  mile  east  of  Concord. 
Construction  of  six  frame  and  stucco 
duplexes  with   Zonollte  plaster  In- 
side at  Motel  El  Monte 
Owner — M.   A. 
Station,  Concord. 


Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Franclaco. 
Contractor  will  be  a«lected  shortly.  | 

4/8/46  ••     24 

WORKING   DRAWINGS 
COMPLETED 

RESIDENCE  Est.  Cost  $30,000  ' 

SAN  FRANCISCO.  Marina  Blvd.  \ 

Construction  of  3-8tory  and  basement  i 
wood   frame  residence    (10   rooms), 
2  bathrooms  and  steam  heating  sys-  j 
tem,  gravel  roof.  , 

Owner— H.  G.  Donner,  c/o  architect  '■ 
Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 


iA^\  OKAA  iw       ,  (  inside    diam.    electrically    welded  ^.^^^nr  tvne  dlaoon- 

(43)  2500   bs.  place  metal  water  >top6  steel  pipe  in  30-ft.  lengths ;  ,  g»ng  op«r»ted,  ^^^^^^.^oJ^P^olL  So- 

(44)  fS  ^^:-  K  <2)  12.470  Lf.  InstaU  cement  mortar  ,  necting  swtches ;  six  15.0W-voL^J;- 
(44)  65  M  ft  b^HT-erect  timber  In  lining  =^-in.  thick  on  inside  surf,  ampere,  single  -  pole,  alng^B  ^»f^_' 
U's^  f'^*^^"'-^  #^ept  cattle  guards;  of  aO-in.  steel  pipe;  1  .  (hook-operated^  ^"^Jf*'  ^^lolt  WO- 
rtV.  f^°struct  cattle  guards ;  ;  (3)  12,050  l.f.  install  exterior  coating  necUng  switches;  33  l^'^"J°'h,row 
(46)3000  lln.  ft  construct  under-!  %-ln.  thick  on  outside  surface  >  ampere,  single  -  pole.  *»°8'«  "  ^^^ ' 
lA'7^  2^°*  ^^^^  uncemented  Joints;]  of  30-in.  steel  pipe  j hook-open^ted.   ^^^^^U^f^^^^', 

--_-'!?:   {^.  \^y  sewer  pipe  with  j     Specifications   obtainable  fhim   the  |  necting    s^-itches; 


cemented  Joints ; 

(48)  100   lin.    ft    lay    18-in. 
concrete  pipe; 

(49)  20    lin.    ft.    lay    24-in, 
concrete  pipe; 

(50)  130,000  lbs.  erect  structural  steel; 


diameter 
di&metei 


above  office 


^^ three    15,000-volt- 

!  Insulated/raOO-  to  120- volt  with  e».6- 
ivolt  Up^  aingle-phase,  60-cycle,  oU- 
4/8/4«  ••     42    immera^    self -cooled,    outdoor    typ« 

NOTICE  OF  SALE  !  potential  transformers;  three  smgle- 

SAN  FRANCISCO.— Until  April  16,    pole,   outdoor,   thyrite    or   autovaive, 
10   A.    M.,    bids   will    be   recellved    by    staUon   type   Ughtnlng  arresters  ae- 


Engineering  Section 


2  6 
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4/8/46  * 

BIDS    POSTPONED 

SAN  FRANCISCO.— Until  May  7, 
3  P.  M.  (bid  opening  date  postponed 
from  April  9»,  bids  will  be  received 
by  the  Public  Utilities  Commission, 
Room  287  City  Hall,  under  Hetch 
Hetchy  contract  No.  195  for  construc- 
tion of  cottage  at  Lake  Eleanor.  Bids 
will  be  taken  under  Prop.  A  and 
Prop.  8,  lump  sum  bids. 

Specifications  obtainable  from  the 
cashier's  office,  eth  floor,  425  Mason 
St.,  upon  deposit  of  $10. 


RESIDENCES 

MARIN  COUNTY,  Calif.  North  of 
the  Tiburon  Road,  east  of  the  Alto 
Intersection   with   Highway   101. 

Construction   of   ten   residences. 
Rotermund,   Bancroft ;  owner   and   Architect  —  Fred    Lang- 

horst.   319   Grant  Ave.,    San    Fran- 


NEWS  INDEX 

For  convenient   reference,   news 
reports  \)n  this  section  are  classi- 
fied as  foHows: 
Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Bridges    ~        S3 

Dams,   Reservoirs  and 

Dredging    .1 _ „         S4 

Docks,  Piers  &  Harbors.....         3» 
Parks.  Airports  and 

Playgrounds     36 

RaMrea^s,  Subways  and 

Tunnels   37 

Electric  Lighting  and 

Transmission    tines  38 

Sewers   -  - 38 

Streets  and    Highways 40 

Gas,   Water   anti   Oil    Pipe 

Lines  .- 41 


(51)  9000    lbs.     install    miscellaneous   the  Navy  Material  Redistribusilon  and    signed   for  base  mounting  and   suit 

metal  work.  j  Disposal  Office,  785  Market   St,  San    able  for  use  on  a  115.000-volt  S-pha»e, 

Copies  of  the  standard  forms  and  '  Francisco,   under  Sales   No.   C-361-46   grounded-neutral  circuit  and  six  •»- 

of  the  specifications  may  be  obtained  j  for  sale   of   serviceable  «alv<ige  and    gie-pole.  outdoor,  thyrite  or  autovaive, 

from    the    following    offices    of    the  |  scrap,  including  rear  housing  assem- j  station    type   lightning   arresters   ae- 

Bureau   of   Reclamation:    Walker   R.  i  blies,  scrap  copper  wire,  bras*,  alumi- :  signed   for  base   mounting  and   suU- 

^.,„-.    ^w.-»  ■  ,,    „     _  num    scrap,    etc.,    located   at    Remler  |  able    for    use    on    two    11,950-volt    »- 

phase,  grounded-neutral  circ^*^', '°f 
Grand  Coulee  local  power  8"^,^^°^ 
Columbia  Basin  Project.  Washlngtc^ 
All  of  the  apparatus  will  be  installed 
*2  by  the  government  No  charge  for 
!    •'     ...     °.         ^- ^..^tiva  bidders; 


Young,  chief  engineer,  U.  S.  Custem 
House.  Denver  2,  Colo.;  R  L  Boke, 
regional  director.  Old  Post  Office 
Bldg.,  7th  and  K  Sts.,  Sacramento  14, 
Calif. ;  O.  G.  Boden.  construction  en- 
gineer. Antioch,  Calif.,  and  Michael 
W.  Straus,  cominissioner.  Bureau  of 
Reclamation,    Washington    25,    D.    C 


Co.,  Ltd.,  518  Folsom  St,  Sain  Fran- 
cisco 


CiiCO. 

4/8/46 

LOW    BIDDERS 
MISSOURI      BASIN 


specifications  to  prospective 
PROJECT,  i  t^  others,  $1.25.  not  returnable 


4  S 


Prospective  bidders  desiring  to  visit  j  Wyoming.— The  following  submitted 
the  site  of  the  work  should  com- ;  apparent  low  bids  to  the  Ui  S.  Bu- 
municate  vith  the  construction  engl-  |  reau  of  Reclamation,  Denver,  Colo., 
o«er.  j  under  Spec.  1199  for  furnishing  and 

No  charge  to  prospective  bidders  !  delivering  f.o.b.  cars  at  the  ishlpplng 
for  copies  of  the  specifications  and  point  or  f .o.b.  cars  at  Emery  Siding, 
drawings;  to  others.  $2.50  per  copy,  IWyo..  or  Shoshone.  Wyo.,  electrical 
not  returnable.  |  equipment  for  the  Boysen  cionstruc-  [  ^"    'erinder     brid^ge    drives,    chain 

A    set    of    schedules,    specifications 'Uon  substation,  Boysen  Unit  Missouri  j  *.r".^_j  hoists  for  the  Municipal 
and  drawings  is  on  file  for  examina-  !  Basin  Project  Wyoming 


4/8/46 

BIDS   OPENED 

SAN  FRANCISCO— Following  sub- 
mitted bids  to  the  Purcha.sfr  ^f  Sup- 
plies. 270  City  Hall,  under  Bid  No^ 
3514  for  furnishing  and  delivering 
!  floor    grinder,    bridge    drives. 


tion  at  the  office  of  DAILY  PACIFIC 
BUILDER,  465  Tenth  Sfc,  San  Fran 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


Railway   &   Industrial   Engineering 

,  !  Co.,    Greensburg,     Pa.,     $574,     $151.40, 

14/8/46  ■  •     36 1  $711.  $521.26. 

'WORK  UNDER  WAY  I      Westinghouse    Electric   Coip..   $674, 

i  AIRPORT  $151.40.  $711.  $521.60. 

■ t  SONOMA  COUNTY.  Calif.  Two  mllea  !     General   Electric   Co.,    $574^   $159.75. 

4/8/46  ••     82  j     west  of  Sonoma  on  Keechler  prop-   $711.  $515.25. 

BOND  ELECTION  PLANNED  grty  Schedule  1 1 1,  Items  6  ardd  7 

SEWER  SYSTEM  Cost  $1,000,000  ;  Improvements  to  Valley  of  the  Moon  I     General  Electric  Co..  $362.$8,  $17.64 

SACRAlvrENTO  COUNTY.  California.  ;     Airport    to    Include    airport    office :  each, 


Schedule  I.  Item  1  .  j      ^^^(  Equipment  Co..  l2)   $193:   (S> 

AUis-Chalmers   Manufacturing  Co.,  :jo,y>.     (i)    $884  20-     (5)    $487.30;     i«> 
Milwaukee.  Wis,  $2505.  '$770'   net     ^^ 

General  Electric  Co.,  Denver,  $2535.1*  gpencer    &    Morris.    Inc..    (2)    $194: 
Westinghouse  Electric  Coifp.,  Den-  ' 
ver,  $2625. 

Schedule  II.  Items  2,  3,  4  and  5 


i  l4)  $885:  (5»  $488;  (6>  $7.75;  net  10th 
prox. ;    120-160   dav    delivery. 

Round  California  Chain  Corp..  Ltd. 

net  30  days:  (2>  $193;  (8)  $10;  Alt. 
$8.50:  (4)  $884.20:  (5)  $487.30:  (6» 
$7.70 ;  net  30  days. 

A  J.  Glesener  Co..  Inc..  (1)  $287: 
(2)  $194;  (3)  $10.08;  (4)  $847;  (8) 
$470.80;  (6)  $7.70;  90  to  120  day  del. 

C.  F.  Bulotti  Mchy.  Co..  (H  $233.50; 
(4)  $1252;   (5)   $451.88:  net  30  days. 


r 


Architect— W.  H.  Ratcllff,  2323  Shat-  I 

tuck  Ave..  Berkeley.  ' 

Contractor — George  Plack.  P.  O.  Box 

844,  Concord. 
Roofing — C.  R  Padelf ord,  1678  Locust 

St.,  Walnut  Creek. 
Plumbing— G.  T.  Chestnut,  P.  O.  Box 

1121,  Concord. 
Electric  Wiring— Brunell,  Concord. 
Tile  Work — L  Depiero,  Port  Chicago. 
Mill   Work — Diamond    Match,    Chico. 
Painting— R  Edwards,  Route  3,  Box 

988,  Concord. 
Lathing    and    Plastering — ^Phll    Cac- 

cavo.  3105  Alhambra  Ave.,  Martinez. 


Cisco. 


••    22 


!      South  of  Sacramento.  1     and   lounge  and  two  hangars  with 

;  Construction     of     sewer    pipe    lines,  j     servicing  and  repair  facilities. 

pumping  plant  and  treatment  works  Owners — Edward  LeBeau,  Boyes  Hot 
I  Owner — Sanitation  District  No.  1,  c/o  '  Springs,  Sonoma  County ;  Donald 
j     Sacramento  County  Board   of   Su-  i     Weise,  Edward  Smith. 

pervisors,   Courthouse,   Sacramento.  ■     Work  is  completed   on   the  2000-ft 


4/8/46 

PLANNED  .  •.- 

'  REMODEL  HOTEL  Est.  Cost  $16,<X)0  !  Consulting  Engineer— Harry  N.  Jenks,  '  runway  and  is  now  under  way  on  air-  j  $82.44. 
ANGELS    CAMP,    San    Joaquin    Co.,  |     345  Madrono  Ave.,  Palo  Alto.  ;  port    office    and    lounge,    while    the       ~ 

Calif  j      Date  will  be  set  shortly  for  a  bond   hangars  are  being  planned. 

Remodeling  of  Angels  Hotel.  ',  election  to  finance  construction. 

Owner— Merle  A.  Weien,  c/o  Angela  \  ^     ^ 

Hotel,  Main  St,  Angels  Camp.  1 4/8/46 

BID  OPENED 

••     2  1      YOLO  COUNTY,  Calif.— R.  Lw  Nor 


Westinghouse  Electric  Con^.,  $362.88. 
$201.60. 

Schedule  IV^,  Items  8  aitid  9 

Standard  Transformer  Co..  Warren, 
Ohio.  $226.80,  $72.6a 

Westinghouse  Electric  Cor]^.,  $242.58. 


3  1 


3S— ELECTRIC  UGHTING 


I 


WGeneral  Electric  Co..  $362.68.  $106.44. 
Schedule  V,  Item  10 
General  Electric  Co..  $150.^. 
Westinghouse  Electric  CorJ)..  $181.26. 


4/8/46  •     24 

WORK    STARTED 

RESIDENCE 

Approximate  Coet  $30,000 
MARIN    COUNTY.    Calif.    Del    Mesa 

Tract  near  Kentfleld. 
Construction  of  1 -story,  wood  frame 

residence  (seven  rooms),  hardwood 

floors,    tile    baths,    radiant   heating 

system,  swimming  pool. 
Owner— Withheld. 
Architects — Mendelsohn,  Dinwiddle  & 

Hill,    233    Sansome    St.,    San    Fran- 

olaco. 
Contractor — Herbert  A.  Crocker,  2033 

Leavenworth  St..  San  Francisco. 


4/8/46  ••     26 

PROCEED   ORDER 

DWELLINGS        Contract  Price  $9012 
EPHRAIM.  Sanpete  County.  Utah. 
Construction    of   six  family   dwelling 

units;  Utah  V-42219. 
Owner — Federal  Public  Housing  Au 


4/8/46 

CONTRACT  AWARDED  !  ris,  3200  P  St.,  Sacramento,  at  (D  $8: 

GAS   STATION         Est   Cost.  $10,000  '  (2)   $12;   total.   $1960.   .submitted   only  1 
REDWOOD    CITY,    San    Mateo   Co.,   bid  to  the  State  Division  of  High-  wanted 

Calif.  iways,  C.  H.  Whltmore,  District  En-  ^'„^S^)^N'ED 

Construction  of  wood  frame  gas  sta 


TRANSMISSION  LINES 
EQSXPMENT 


•• 


4/8/46 


3  8 


SHELTON  -  ALLYN,    Wash. 


4/8/46 

BIDS  WANTED  | 

OAKLAND,  Alameda  Co.,  Calif.— 
As  previously  reported,  uritll  April 
17  5:30  P.  M.,  bids  wUl  be  received 
by    the    East    Bay    Utility    District 


48 


4/8/46 

BIDS  WANTED 

SAN  FRANCISCO.— Until  April  22, 
3  P.  M..  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  HalU 
under  Bid  No.  3523  for  furnishing  and 
delivering  one  mobile  swing  l>oom 
tractor  crane  for  the  San  Franclaoo 
Water  Department 

Specifications  obtainable  from  tJi« 
above  office. 


room,  etc 
Owner — Conway  &  CulUgan,  c/o  arch 

itect. 
Architect— J.  Lloyd  Conrich,  693  Mar 

ket  St.,  San  Francisco. 


gineer,    703   "B"    St.    Marysville,    for    ^  ^"'='00^^'^"  o^ii^'l'^.'^'^InT^""^ 'Room  312,  512  16th  St,  Oakland,  ua 
drilling  and  casing  water  well  at  the  ;  April  29    1:30  R  M.,  bids  will  be  re-  ,  ^^^   g  1726   for   fumlshipg   70.000 

"»"""B  -J*  .         .     ..  nt^ivtu^    Hv    tho    r>onortm«nt    nf    Tnt..r.  I  .  *-  -.        j    commOU    rOUgt»    OregOB 

.  v/.w^  lumber  as  follows : 
I NE    Union    Ave..    Portland    3.    under  j^-.  20  000  lln.  ft  lx6-in.; 

(2)  5000  lln.  ft  lxl2-in.; 


tion,  tar  and  gravel  roof,  three  stor-    ^^fiy^^^'^^^'^l^f^^^;^^^^^^^         [  celved  by  the  Department  of  Inter-    ?^J  f^^^ 
age  tanks,  three  pumps,  lubricaUon,  State  Highway  Nurseiyab^^^^  Bonneville    P^er    Admin.,    1300   """•.ij^^ 

room.  etc.  :  miles  east  of  Davis,  Yolo  County.  -    ^..^     .„„      t>^^*^^„a    q     »«H«r !  ?'"«  •"™''« 


Work  Involves: 


(1:200  l.f.   dHlimg  and   casing  well ;,  J-.  3W0   for  clearing   h^^^^^ 


1<2)  30  hours'  pumping  well. 


thority,  Humboldt  Bank  Bldg..  San  '    ^^^^^^;j^_^j^^pbeii  construction  & 


Francisco.  4 

Contractor — M.  &  K.  Corp.,  Financial 
center  Bldg..  San  F>ranclsco. 


Equipment    Co.. 
Fmncisco. 


465    10th    St.. 


jfor  Shelton-Allyyn   115  kv  transmis 
jsion  line,  approx.  17  miles  in  length. 
;  located  In  Mason  Co..  Wash. 

Sa^  I  34— DAMS,  RESERVOIRS  &  i  abofe' 0^0^'  °^'**"**''"  '"™  '*^* 


DREDGING 


(3)  20.000  lln.  ft  2x4-ln.; 

(4)  20,000  lin.  ft  2xl2-ln.; 

(5)  5000  lin.  ft  3xl2-in.  ,nsui.i«i"ww     ...     w.^    

Specifications  obtainable  from  the      ^^  i^g  plant.  Owl  Creek  Unit 

above  office.  —  '     "    ""^ *"" 


2  6 


4/8/46  '     *  o   4/8/48 

PLANNED  I  PLANNED 

SUBDIVISION        Est.   Cost,   $170,000  i  j^oTEL 
SAN  RAFAEL,  Marin  County,  Calif.    MAXWELL, 

Greenwood  Avenue. 
Construction  of  20  residences,  5  rms 
each,  garage  on  lots  of  1000  sq.  ft. 


22 


Colusa    County,    Calif, 


•     3  4  1. 


39— SEWERS 


4/8/46 

AWARD    RECOMMENDED  14/8/46 

SEATTLE.  Wash.— Cannon  &  Jef-    jO   PREPARE   PLANS 
fries.  Box  669.  Compton,  at  $11,222.50  ',      LARKSPUR,     Marin     Co., 


-114/8/46 


4/8/46  "     « 

BID  OPENED  ,„r^ 

MISSOURI  BASIN  PROJECT. 
Wyoming.— Peerless  Pump  Dlvlalon, 
Food  &  Machinery  Corp.,  Los  An- 
geles, at  (Sch.  II.  item  4)  $2287,  (B) 
$25  per  day,  submitted  only  bid  to 
the  Bureau  of  Reclamation,  Denver, 
Colo  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
fob  cars  at  Thermopolls,  W^o..  »t 
the  option  of  the  bidder,  four  motor- 
driven  pumping  units  for  InstallaUon 
in  the  Lucerne  pumping  plant,  ana 
one  motor-driven  pumping  unit  for 
installation     In     the    Lucerne     ReUft 

-    -  Mia* 

souri  BasIn^ProJect,  Wyoming;  Spec. 
No.   1209. 


42 

3  9'icONTRACTS  AWARDED 

I     SAN  FRANCISCO— Ohio  Brass  Co. 
Calif.—   and    Dominic    Pollteo    awarded    con- 


Np«r  Hli^wRv  entertae^2iw  '^^  ^^^  ^^  recommended  irity  Engineer  John  Ogleeby  has  been  .tracts  by  the  Purchaser  of  Suppllee. 

Near  Highway  entering  Maxwell  to  |  ^^^  ^^^^  ^^  contract  by  U.  S.  En-  ;  directed  by  the  Larkspur  City  Coun-  ;  Room  270,  City  Hall,  undet  Bid  No. 


48 


the  south 
i  Construction  of  20-unlt  modem  motel 


Owner  &  Builder— Howard  H.  Bran-  ;  owner— C.  N.  Lausten,  Maxwell 


gineer  Office,  Textile  Tower.  Seattle,   dl  to  draw  up  plans  and  specif  lea-  1 3497    for    furnishing    and    delivering 
under    Spec.     43-75    for    exploratory  f  tions   of r   a    sewer    pipeline    to    Join  !  350  trolley  ears  and  350  splicing  ears 


•  • 


26 


dis.  North  Bay  Builders,  127  Green- 
wood  A\'e.  I 
Plans  by  Owner.                                            i 

Work  is  expected  to  get  underway  '  4/3/45 
by  May  1,  with  cornpletlon  antlclpat-  |  pp,Ep^„,NG  WORKING 
ed  by  January  1,  1947  .  ;  DRAWINGS 


Work  will  start  as  soon   as  build- 
ing materials  can  be  obtained. 

••     34 


4/8/46 
WORK  UNDER  WAY 
SUBDIVISION       P.st.   Cost   $1,500,000 
PALO  ALTO,  Santa  Clara  Co.,  Calif. 
Garland    Tract    and    Price    Tract,  1 


ADDITION  TO  RESIDENC^E  ; 

i  '  Estimated  Cost  $5,000 ; 

Addition  to  residence,  redwood  siding,  j 
shingle  roof, 


foundation    work    at    Priest    Rapids   with  Sanitary  District  No.  1. 

damsite,     Columbia     River,     Yakima  1 

and  Grant  counties.  ! ___->■■_ „..T^^    .  _ __, 

Other   bid-    were:  j  40 STREETS  AND 

Diamond  Drill  Contr.  Co.,  Spokane  .  HIGHWAYS 

$15,800. 
Lynch   Bros.,  Seattle,  $17,175. 


for  the  Municipal  Railway. 


i  4/8/46 


•• 


BIDS  ON   FILE 
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4/8/46 

CONTRACTS  AWARDED 

SAN  FRANCISCO.  —  Helwig  Co., 
National  Carbon  Co.  and  Dominic 
Pollteo  awarded  contracts  by  the 
Purchaser  of  Supplies,  270  City  Hall, 


••     84  I     OSAGE  COUNTY,  Okla.— Complete  1 


I  bids  submitted  to  the  U.  S.  Engineer  j  JJ.^  ^^  Municipal  Railway 


Furcnaser  01  ouppueo,  «,v  ^.-^vj  **—.,         _«  WANTED 
I  under    Bid    No.    3498    for    lurnlshing    ^l^^Vrrm^     A 
delivering    2625    carbon    brushes 


Fremont   Streets. 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotez  Hardboards 

Harbor  Plywood  Corp.  of  California 

540  Tenth  St.  MArket  6705  San  Francisco 


4/8/46  2  4  I 

RESLDeScE^^    *"' Eat"  C?st,  $25,000  I  A°?,'"°n  ^«  resiaence,  reawooa  smuig.  |  4/8/4(5 

S^  FRANCISCO,  comer  Clay  and  !  o^:;er!!-Vrthheld.  i  ^cENTRrZ  VALLEY  PROJUCT.-  i  Office,  P.  O.  Bor  61.  Tulsa  2.  Okla.. ,  

i  Architect— John    Hudspeth,  427    13th  !  .  g    previously    reported,    until    April   for  construction  of  part  of  the   em-  , ^^g.^^ 

St.,  Oakland.  i  jg   10  A.  M..  bids  will  be  received  by   bankment   and   excavation  for  SP">- j  CONTRACT  AWARDED 

'the    U     S     Bureau    of    Reclamation,   way    of   Hula   Dam,    located    on    the  j        ^^    FRANCISCO.— Abbey    Vene- 

4/8/46  ••     26  j™.^^^gr    R.     Young    ,chlef    engineer,   Caney  River  in  Osage  County,  Okla.,  ,  ^.^^  ^j^^^  ^      ^^  q^j^  g^^^  g^  jYan- 

PREPARING  WORKING  I  Antioch    Calif.,  under  Spec.  1183  for  about  three  miles  west  of  Hula  and  •             awarded  contract  by  the  Pur- 

DHAWINGS  5ie    construction    of    Delta-Mendota , about  16  miles  northwest  of  Bartles- ,          ;        ^    Supplies.    270    Olty    Hall. 


4/8/46 

NOTICE  OF  SALE  „, 

lis  ANGELES.  Calif.-jnie  War 
Assets  Administration.  1206  Maple 
Ave..  Los  Angeles  15.  announces  «al« 
of  motor  vehicles  in  Southern  Cali- 
fornia and  Arizona  to  federal  agen- 
cies on  April  15;  state  »n<^J?^»  .^^I 
emments  and  tax-supported  to^^tu- 

tions  April  16  and  17.  to  v^^^^f? 
April  18  and  19.  and  to  dealers  Ma/  7 
through  May  10. 


4/8/46 
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I  RESIDENCES 

Estimated  Cost  $15,000-$20,000  Each 

'BERKELEY,  Alameda  County,  Calif. 

j  Construction   of  five  residences,  red- 
wood siding,  shake  roofs,  etc. 

.  Owner — Withheld. 

i  Architect— John    Hudspeth,    427    13th 

i     St.,  Oakland. 


ville,    and   about    60   miles    north 
Tulsa,    are    on    file    at    the  office 


f   under    Bid    No.    3509    for    furnishing 
ley   -asteway.   Delta  ^i.iv.sj.^.^^^   iLTYplcmc'sUIL^ERrV^^loS 'Venetian  blind  repairs  for  San  Fran- 


Canal  stations  686  to  1365,  and  West 
ley  wasteway.  Delta  Division.  Cen 
tral   Vallev  Project, 

work   is   situated   In    the  vicinity  of   St..  San  Francisco. 

Patterson,  Calif.  :.-«/.« 

Bids  will  be  taken  as  follows:  : 4/8/46 

Schedule  No.  1  I  TO    PREPARE    PLANS 

686  to  Station  1366  !      LARKSPUR,     Marin     Co., 


of 


i  Cisco  Junior  College. 


Station 


4  0    4/8/46  « 

CONTRACTS  AWARDED 

SAN  FRANCISCO.— The  American 


24 


4/8/46 

WORKING    DRAWINGS 

COMPLETED 

RESIDENCE  Est.  Cost  $13,500 

lOAKMORE  HIGHLANDS,  Alameda 
County,  Calif. 

Construction  of  residence,  three  bed- 
rooms, two  baths,  redwood  siding, 
tar  and  gravel  roof. 

Owner— Withheld. 

Architect— John  Hudspeth,  427  13th 
St.,  Oakland. 


Calif.— 
<U  2  800  000  cu.   vds.   excavation   for   City  Engineer  John  Oglesby  has  been  j  g^'^^'j^'g "qq    j^^   r.   Brandlein   &  Co. 
canal    unclassified ;  ,  authorized   by   Larkspur  City  Coun-  \  awarded  contracts  by  the  I>urchaser  _ 

(2)  l«0O0b  sta.  cu.  yds.  overhaul;        icil  to  draw  up  plans  and  specif ica-  ;  ^^  supplies,  270  City  Han,  wnder  Bid  i  above  bfflce 

(3)  350  000  cu.  yds.  compacting  em-   tlons  ofr  a  new  road  connecting  with  ;  j^^  35QQ  ^^j.  furnishing  and  delivering  j 


OAKLAND,  Alameda  Co  f^.-- 
As  previously  reported,  until  Apru 
17  5  30  p.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District,  Room  312,  512  16th  St.  Oak- 
land, under  Spec  1729  for  redwood 
tanks,  with  staves,  bottoms  and  rods 
but  without  foundations  or  roofs,  as 

follows:  ,        .. 

(1)  one  18-fL  4-ln.  diameter,  length 
of  staves  14  ft.,  capacity  approxi- 
mately 25,000  gaUons; 

(2)  one  23-ft  diameter,  length  of 
staves  14  ft.,  capacity  40,000  gal- 

(3)  two  45-ft  diameter,  length  or 
staves  18  ft.,  capacity  202,000  gal- 
lons. 

Specifications   obtainable  from  the 


bankments ; 

(4)  40,000    cu.    yds.    excavation 
drainage  channels; 

(5)  45.000    cu.    yds.    excavation 
structures ; 

(6)  27,000  cu.  yds.  backfill; 

(7)  24.000  cu.  yds.  compacting  back 
fill; 


Highway   101. 


manufactured  school  fumltlure. 
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for 

i 4/8/46  ••     *0  I  4/8/46 

for,  BIDS  WANTED  ^  „^     BIDS  WANTED 

SAN  ANSELMO,  Marin  Co.,  Calif.  1     d^vIS   DAM,   Arizona  -  Nevada.  — 


-Until  April  23,  8  P.  M.,  bids  wUl  be    ^ntil   May   3.  2   P.   M.   bids  wUl   be 
jcelved  by  the  City  of  San  Anselmo,    received  by  the  U.  S.  Burea       '  """ 
I  Albert  H.  Siemer.  city  engineer.  City    lamation.     Custom     House, 


,4/8/46  •     ** 

.COMPLETE   BIDS  ^„^^r^ 

i  CENTRAL  VALLEY  PROJECT. 
Calif omla.— The  Bureau  of  Reclama- 
tion. Denver.  Colo.,  received  bid* 
April   2   for  furnishing   and   dellver- 


recelved  by  the  City  of  San  Anselmo.  ^^^^4^^^  by  the  U.  S.  Bureau  of  Rec-    "^";^-^  '^'-inch   needTe  valves,  with 

_ _rnSg!valve    control    stan-    — ^-    -»- 

grading  and  paving  south  comer  of  ^nd'^g^vering"  f.o.b.  care  at  the  ship- |  trols.  supports  and 


•• 
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relnforce- 


relnforce- 


FOR  MIXING  AND  HOISTING  CONCRETE 

AH  operations  under  cotnplete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

MOBILE 
MOVES  AND  LOADS 


s  c 

SCOOPS 


OOP 

. .  LIFTS  . . 


4/8/46 

WORKING    DRAWINGS 

bSnGA^W  Est  cost  %8.000  \  <11>  tn^J^J^l\  ^Z"''  ^  ""^ 

SAN  FRANCISCO.  Wetmore  St.  j  ^^^^  '^'Z'^^'^l^.  ^^ke  in  rein 

Construction  of  wood  frame  5-room      ^^'  y'j~~,  -,„„ni  nnin.T- 
bungalow,  tar  and  gravel  roof,  oak  j  ^^„^  l?lHn.rT7el)00^  fbs 
floofs.  tile  bath,  warm  air  heating    (13)  placing   l.mj^^Jbs. 

O^^i^gene  Fritx.^c/o  architect  M^)  placing   3^000^^^1b^s. 

'  (15)  placing  4600  sq.  ft  elastic  Joint 

i  filler; 

I  (16)  placing  1500  lin.  ft  rubber  water 

stops ; 
i  (17)  placing    6000    lbs.    metal    water 
I  stops  In  Joints; 

j  (18)  510  M  ft   b.m.   erect   timber   in 

structures  except  cattle  guards; 

'  (19)  40  cattle  guards ; 

i  (20)  10.000   lin.    ft    construct    under- 

i  drains  with  uncemented  Joints; 

r21)  2000  lin.  ft.  lay  sewer  pli>e  with 

cemented  Joints ; 

(22)  900   lln.    ft    lay    15-in. 
concrete  pipe; 

(23)  100   lln.    ft    lay 
concrete  pipe; 

(24)  50    lin.    ft    lay 
concrete  pipe; 


jAioen.  n.  oiemer.  ciiy  cjigiucc*,  v^»i.j  .  lamation.     Custom     nouoc..     j-f«*»«,    — □        „r.„trni    Rt&nds    oaradox   con- 

(8)  trimming  844.000  sq,  yds.  founda-  |Hall.    for   about   0.05   mile   widening,  i  ^oio..  under  Spec.  1280  for  furnishing  j  valve  ^co^°^'^  ^  ^^  ^^^^  ^^ 
tion  for  concrete  lining; 

(9)  1500  sq.  yds.  dry-rock  paving; 
(10)  11,100  cu.  yds.  concrete  In  struc-  ;*'ranci8    urane    aiva..    ana    uuimixijs  ^j-iz.,  all  .structural  sieei.  bi«iub.  »;'"x-  1  :::_;;i'ediarte  shafts,  anchor  brackets 

tures ;  retaining  wall  to  susUin  the  roadbed.    ^  windows,      doors,     ^«°t"»t°"^  |  Lnd^^i  aSd  e?ect  on  equipment  for 

Specifications  obtainable  from  the  ^^f^ty-flue  thimbles,  anchor  bolts  ^d    f^^jj.^^jjf^^ij  JJ^iiadeli  £anal  out- 
above  office.  1  an  other  necessary  materials,  except 

concrete   walls, 


iBridge^St   (Sycamore  Ave)   and  Sir   p^  -pointer  f.o.b.   cars  Jt  I^uls«,  , erection  eqmpment;^^^^^^^^ 
Francis    Drake    Blvd..    and    building   ^^  °    ^u  structural  steel,  sidmg.  roof-  j  l^"* ■j^^.Yf/J  ,L 


Machinery  &  Material 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  A  Materials  42 
Machinery  and  Equipment        *i 


I  the    crane    and    the 
•floors  and  foundations,  for  one  com- 
plete   steel    ware   house    building    at 
;  Davis  Dam.  Davis  Dam  Project  Axi- 
The    concrdte     walla. 


zona-Nevada. 

■floors  and  foundations  will  be  con- 
structed and  the  building  erected  by 


installation  In  the  Madera 
let  the  Friant-Kem  canal  outlet  and 
the  river  outlet  at  Friant  Dam,  Cen- 
tral Valley  Project.  California. ;  Spec 
1173. 

The  bids  were: 

Hardle    Tynes   Manufacturing   Co., 
Birmingham.  Ala.,  f.o.b.  Birmingham, 


$9292.    (6)    J278,   total  $332,202;   Sch.   S 


contain    a    provision 
damages   for    delay 


No  charge  for 
specifications  to  prospective  bona  fide 
bidders;  to  others,  $0.75.  not  returfi- 
able. 


43—    MACHINERY  AND 
EQUIPMENT 


diameter 


18-ln.    diameter 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


' 4/8/46 

;  BIDS   WANTED 


43 


YAKIMA    PROJECT.    Wlashlngton. 


(7)    $37,808.    (8)   $10,615,  total  $48,423; 

net 

Consolidated   Steel   Corp..   Loe  An- 
geles, f.o.b.   Ijob  Angeles.  Sch.  1  (1) 
$129,480.  (2)  $1238.  (3)  $61.  total  $130.- 
779;  Sch.  2  (4)  $477,375.  (5)  $6880.  («) 
!$206.  total  $484,245;  Sch.  3  (7)  $22,315, 
1  (8>    $21,200.    total   $43,575;    net 

Combination  bids:  Sch.  1,  2  add  Z, 
I  $644.000 ;  Sch.  1  and  2.  $601,800. 
!      Joshua    Uendie    Iron    Works.    San 

Calif., 


7^! —Until  May  10,  2  P.  M,  bids  will  be  'Francisco,     f.o.b.     Sunnyvale.     Calif., 
[received  by  the  U.  S.  Bureau  of  Rec-  I  Sen.   1   (1)   $96,885.   (2)  $1133.   (3>  $M, 


24-in.    diameter 


Co..     Calif. 


by  —  -   

lamatlon.     Custom     House,     Denver,  I  total  $98,112 ;   Sch.  2   (4)   $365,870,   (6) 


BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

MIXERMOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
For  Complete  Information  Call 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS    •  READY  MIXED  CONCRETE 


Foot  of  23rd  Avenuo 


OAKLAND       KEII09  3-5225 


FOR  SALE 

NEW  &  RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,    wallboards,    plnmbinff. !  (29)  200  lbs.  install  ground  wires; 
pipe,  millwork.  and  other  building  \  Schedule  No.  2 


4/8/46 

BIDS   WANTED  _  __     _ 

OAKLAND.     Alameda     (JO..     '^'";  |  colo.."under'spic.  1283  for  furnishing    $8292.    (6)  $158.  total  $374,320;   Sch.  8 

(25)  150  im.  ft  install  12-ln.  diameter   n^:rRT.!VdTwi1?'bHic^?S  1-^  ^^^^^^^^^^  <«>   ^"•^'  ^°^»  »*^^  = 
^eriri*,l®'i«ot«n  «.♦.        A      ♦.''*>y   ^^«   ^^^   ^y   Municipal   Utility  :  PJJK  ^'^\,°  22"  motor-driten.    hort- I     ComblnaUon  bids:  Sch.  1,  2  and  f, 

(26)  255,000  lbs.  install  gates  and  gate   District   Room   f^-   512   16th    Street. ,  s^eW^^^    centSfugal  type  pump- 1  $519.495 ;  Sch.  1  and  2,  $472,432;  Sch, 
^oiSif 'iK      in«f»n    ^,«  .11 ;  Oakland,  under  LS-356  for  *0.390  l-f-  I  *oj^'  f "J^;  j^  complete  with  pump,  i  1  and  3,  $145,175;  Sch.  2  and  3.  $421,- 

(27)  52.000  lbs.   install   miscellaneous   cement-lined   and   coated  steel   P|P«. ,  ^f,  ""  ^eJfbie    «,upllng,   base   plate    382. 
metal  work ;  :  ,^,_  2,..  ^^  30-ln.  diameter,  fob  Dis-  ,  -°^^°^' „"lS^>ioSS'^  r4;iiH    f Sr    a  |  

complete  operating  unit  for  9  pump-  ,  4/8/46 


(28)  250  lin.  ft  install  electric  metar  trtct^prop^rty  bet  73rd  Ave.  and  98th    and    all   accessories 


conduits ; 


I  Ave.,  Oakland. 

Bids  will  be  taken  as  follows: 
Schedule   I 


materials.    SALE  PRICES.    Large 
Uocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

!  2000  Third  St.      -      VAleneU  4977 


FOR  RENT 


I      LUMBER      HANDLING      EQUIP- 
I MENT :      CARRIERS.      STACKERS, 

TRUCKa  Call  Mac,  Pacific  Carriers. 

Oakland.   KE  4-1651. 


Sched^      ^ 

Westley  Wasteway  16-in.  cement   lined  and  coated  steel 

(30)  193.000    cu.    yds.   excavation    for  ,  pip^  f^f  distributing  system 
wasteway;                                          j  (j)  5000    jf     ^.jn.    thickness,    16-ln. 

(31)  20,000  cu.   yds.   compacUng  em-  outside  dlam.  electrically  welded 
bankments;                                          ,         g^g^j  pjp^  jj,  30-ft  lengths; 


FOR  SALE 


CONTRACTORS'  SURPLUS 
EQUIPMENT 
TRUCaC  CJRANB.  PAH  TRBNCH- 
ER,  COMPRESSORS,  two  30  CATS, 
LOGOING  DOLLY.  GAS  TRUCK, 
PLASTER  MIXER,  etc  McGuIre  A 
Hester.  796— «tth  Avenue,  Oakland; 
*Phone  TRlnldad  T676.         (to  i/n/M) 


(32)  33,000    cu.    yds.    excavation   for 
structures ; 

(33)  13,000  cu.  yds.  backfill  for  struc- 
tures ; 

(34)  30,000    cu.    yds.    backfill    about! 
wasteway  channel  side  walla ; 

(35)  4000  cu.   yds.  compacting  back- 
fill; 

(36)  105,000  sq.  yds.  trimming  foimda-  j 
tion  for  concrete  lining ;  ' 

(37)  500  cu.  yds.  riprap;  j 

(38)  3100  cu.  yds.  concrete  in  struc- 
tures; 

(39)  21,000  cu.  yds.  concrete  In  waste- 
way    channel    lining    and    side 

(40)  2.4O0.O0O  lbs.  place  reinforcement 
bars; 

(41)  700    sq.    ft    place    elastic    filler 
material  in  JolnU; 

(42)  850  lln.   ft  place   rubber  water 
stops  in  Joints; 


(2)  5.000  l.f.  install  cement  mortar 
lining  %-ln.  thick  on  insAde  sur- 
face of  16-ln.  steel  pipe; 

(3)  4M6  Lf.  bistall  exterior  coating 
%-in.  thick  on  outside  surface 
of  16-ln.  steel  vipe; 

Schedlue  11 

24-in.  cement  liner  and  coated 

■teel  pipe 

(1)  22.490  Lf.  A -In.  thickness.  24-ln. 
inside  dlam.  electrically  welded 
steel  pipe  in  30-ft  lengths; 

(2)  21.740   l.f.   install   cement  mortar 


ine  Dlants  for  ptimp  areas  Noa  5,  6,  CONTRACT  AWARDED 
7  9  9A,  10  12  14  and  17,  Roza  Dlvl-  1  CENTRAL  VALLEY  PROJECT, 
sion  Yakima  Project  Washington.  |  California.— Westera  Equipment  Co., 
The'  pumping  units  will  be  InstaUed  302  SW.  4th  St.  Portland.  Ore.,  at 
bv  the  government  No  charge  for  I  $195,910.  awarded  contract  by  the  Bu- 
conies  of  the  specification*  to  pros-  j  reau  of  ReclamaUtm,  Denver.  Cok)., 
nectlve  bona  fide  bidders ;  lo  others,  for  furnishing  fob.  Portland.  Ore., 
pecuve  woiM*  ^^^^    motor-driven     gate    hoists    for 

!  operating    the    50x50  -  ft     regulating 

•*    43    gates  to  be  Installed  in  the  spillway 

at   Keswick  Dam.    Kennett  Division, 

California; 


$1.  not  returnable. 


4/8/46 

'^'mLUl^IA^^BASIN      PROJECT,  I  Cential    Valley    Project 
iw2k^iS^n^-UntllApril24,2P.  M..    Spec    1154    The    hoist,    will    be    in- 
i  bids   v^ll   be    received    by    the   U.    S.  I  stalled  by  the  government  Bid.  were 
Bureau  of  Reclamation.  DeOver.  Colo .    received  February  25. 

under  Spec  1278  for  fumi«hing  and  |  

dellvertoVfob.  cars  at  the  shipping    4/8/46  4» 

^  «t   o^  f  o  b    cara  at  Odajr.  Warti.,  I  CONTRACT   AWARDED 
^Th^ont5;-of^"b*dderrJli«togle-;      PARKER    DAM    POWER    PRO  J- 
at  the  opUf  .  of  tj^'^n"    '^.  ^^  ,  ^^    ^^Rp,  calif .-<>Uif omla  Steel 
unu"«K.  .     _    _      .     .       -        Barrett    and    A    8tM^ 


em  monar  P|L"*'    *^|iir^„  "Stable  for  outdoor  i  Products    Co., 
lining  H-ln.  thick  on  inside  surf,   air-core  '^*^*?"iA%'ru     flolo-ampere,    Richmond,  at  $7013.  fob.  Richmond. 

service;    six    io.ww  »»/••.,       ^  «^ ^  ^.^ ^ *   w—   »>.-.  -» n* 


SO-ln. 


SCHEDULE  III 
cement  lined  and  coated 
•teel  pipe 
(IX  12.M0   Lf.    -ff-ixk.   thickness.  30-in. 


of  24-in.  steel  pipe;                             '  SIIi*     -inele- throw,    outdoor    type   awarded  contract  by   the  Bureau   of 
(3)  20,f90  If.  install  exterior  coating  1 3-pole.    single    ^^J^'^    ^^    ^{J   Reclamation.  Denver.  Cok)..  for  fur- 
%,-in.    thick    on    outside    surface   -"«""•    '•ircuit    breaaerB,    «•  ,  _   _ 

of  24-ln.  steel  pipe; 

xa.uuv-vom  ww-»«.k— -.  -  r-  _-■     .  -^  .^ 

throw,  outdoor  ^yV^^^Z  n^I^ 
breaker;  .even  15,000- volt  900-mm 
pere,  S-pole.  single-throw,  manuany 


tition  and  housing  for  the  Parker 
Power  Plant,  Parker  Dam  Power 
Project  Earp,  Calif. ;  Spec  1149.  The 
bid.  were  received  February  1& 


I 


i 


I 


f 

.1- 


PAGE  4 


»A1LY    fAQlPie    BUILBIE 


MONDAY.  APRIL  d.  I94i 


BiMldTigiqr  Permits},  Cojifr ^cfg^  ^  ^  ^  R^CcwrdfeJ  Mofic«s 


BUILDING  PERMITS 

Applications 


ALTER  FRBIQH  DEPOT,  17000;  4th 
and  Michigan;  owner  and  builder, 
A  T  &  8  P  Ry.  1001  8rd  St. 

DWELLINGS  (l-«tory  frame)  (8), 
16600  each;  E  Prague  100,  125,  160, 
175,  200,  226  S  Persia;  8  Persia  60, 
75  E  Prague;  owner  and  builder, 
A  Nelson,  242  Ocean  Ave. 

DWELLINGS    (l-etory    frame)     (8), 
16300  eadi ;   W  38th   Ave  118,   143,  i 
168  S  Noriega;  owner  and  builder, 
C  T  Lindsay,  Inc,  824  TaravaL 

DWELLFNGS  (l-atory  frame)  (2), 
16000  each ;  W  38rd  Ave  800,  825  8 
UHoa;  owner  and  builder,  F  H 
Thorinson,  1600  Ocean  Ave. 

DWELLINGS  (l-8tory  frame)  (8), 
S6000  each;  NE  comer  Oxford  and 
Burrows ;  B  Oxford  60,  25,  76,  100. 
125,  150,  175  N  Burrows ;  owner  and 
builder.  C  T  Lindsay,  Inc,  824  Tara- 


ALTER  and  addn,  |2000;  3932  Alta- 
mont  Ave;  owner  and  contractor, 
Fred   8    Mala,    premises. 

DWELLING,  l-story  6-room,  $8,000; 
5625  Colton  Blvd;  owner.  Hale 
Morrow,  prem ;  contractor,  Robert 
R  Rust,  6540  Moraga  Ave. 

WRECK  two-story  bldg,  $600;  106 
Washington  St;  owner,  Rothe  and 
Rothe,  5th  and  Washington  SU; 
contractor,  J  D  Balllnger  A  Co, 
1906  Cypress  8t 

WRECK  one-story  bldg,  $500;  106 
Washington  St;  owner,  Ilothe  and 
Rothe,  5th  and  Waahlngton  Sts; 
contractor.  J  D  Balltnger  A  Co, 
1905  Cypress  St 

INCINERATOR,  15800;  1038  23rd 
Ave;  owner,  Drelstoach  Box  and 
Lumber  Co.  1044  23rd  Ave;  con- 
tractor. Incinerator  Engrg  Co,  2006 
Franklin    St 

ADDITION,  $1250;  612  28th  Street; 
owner  and  builder,  Mrs  Elatella 
Ogier,  722  MacArthur  Blvd  West 

SIGN,  electric  $1200;  1901  San  Pablo 
Ave;  owner,  Sam  Gordon,  prem; 
contractor.  Modem  Neon  Co,  Laf- 
ayette 


DWELLING  (4-room,  frame,  stucco, 
composition  roof),  $4500;  3031  U  St; 
owner  and  builder,  Fred  A  Nicklin. 

DWELLING  (6-room.  frame,  stucco, 
wood  shingle  roof),  $6000;  878  El- 
dorado Way;  owner,  J  Jeffrey,  1864 
Discovery  Way;  builder,  George  W 
Reed,  1217  56th  St 

DWELLING  (6-room,  frame,  stucco, 
composition  roof),  $6000;  6312  F  St; 


■RespMsibility 


8AN    FRANCISCO   COUNTY 


»~„.w —  .^x,,  »ww,  uox*  c  oi;  ;  April  3,  1946— Rooms  706-711,  Inclu- 

owner,  J  8  Hamilton,  2201  H  St ;  ]  sive.  68  Post  St  Regents  of  the 
builder,  George  W  Reed.  i     university  of  CaiifomlA  as  to  Im- 

DWELLINGS  (5-room,  frame,  stucco, '     provements  on   property. 

wood  shingle  roofs)  (4),  $5200  each;  April  3,  1946— N£  Mission  and  6th 
3817  36th  St,  3809  36th  St  3801  36th  <  Sts.  Lulgl  Ferrari  as  to  improve- 
8t    and   3757    36th    St ;    owner   and       ments  on  property. 


builder,  J  H  McMahon,  806  J  St 


ALAMEDA  COUNTY 


val    St  ,     -.. 

ALTER  COCKTAIL  BAR,  $6000;  631  'SIGN,  electric,  $2900;  1905  San  Pablo 
O'Farrell;  owner.  Harry  Handlery,  j     Ave;    owner,    Sam    Gordon^  prem; 


prem;  builder,   W   C   Savage,   2358 
Fillmore. 
DWELLING  (1-story  frame),  $5760; 


contractor.  Modem  Neon  Co,  Laf- 
ayette. 
SIGN,  electric,  $1400;  1947  San  Pablo 


E  34th  Ave  100  8  Qulntara;  owner       Ave;    owner.    Gene    Claric,    prem; 

1    i...iij-_     ^    m    T  i_j -r otA  1      onnfmntnr      "M^on     M<t.int     C.nrr\     7RS 


and  builder,  C  T  Lindsay,  Inc,  824 
Taraval  St 

DWELLINGS  (l-story  frame)  (8), 
$5000  each;  W  Ralston  150,  175,  200 
N  Randolph ;  owner  and  builder, 
F  H  Thorinson,  1608  Ocean  Ave, 

DWELLINGS     (l-story    frame)     (9), 


contractor,    Neon    Malnt   Corp,   765 
Davis  St,  San  Francisco 


UNDERGROUND  Construction  work 
HAYWARD. 
Owner — Not  Given. 
Contractor — Underground  Constr  Co, 
75th   Ave   and   San   Leandro   Blvd, 
Oakland. 

Filed,  April  5,  1946.    Dated,  

EJach  two  weeks „ 75% 

40  days  after  completion „ 26% 

TOTAL  COST.  $30,425.80 
Bond,  $30,425.80.  Sureties  Pacific  In- 
demnity Co.  Forfeit,  $50  per  day. 
Limit,  90  woriclng  days.  Plans  and 
specifications  filed. 

SACRAMENTO  COUNTY 


;  April  4,  1946—2950-62  24th  and  1190- 
92  Alabama.  E  B  McNlcoU  as  to 
improvements  on  property. 
Mar.  30, 1946— S  cor  Lot  48  then  NW 
30.9  to  SE  Mission  NE  76  8W  to 
beginning,  ptn  Lot  49,  West  End 
Hd  Assn.  HatUe  Housmann  as  to 
improvements  on  property. 


liens 


SAN  MATEO  COUNTY 

Recorded                                     Amount 
April  1,  194ft— Lots  6,  7  and  8,  Lewis 
Subdivision.   Gunnar  Bostrom  vs 
Ingeborg  Peterson  $126.00 


770-81  Various  locaUons  and  own-    Cherry  Ave.,  Long  Beaeh. 
ers;   contractor.  Apex  Elec;   signs.  Anchor  Post  Fence  Co.  of  Calif or- 

782  22nd  and  Pennsylvania  St ;  (  nla,  616  8.  Anderson  St,  Los  Angeles. 
owner,  Taylor  &  Spotswood;  con-!  Howes  A  Whitaker,  3318  Union  Pa- 
tractor,   Kuchel  ft  Sievers;  motors.    |  clfic  Ave,  Los  Angeles. 

783  1523  30th  Ave ;  owner,  F  Reed ;  |  Theodore  Scott  4406  8.  Normandle 
contractor.  Beacon  Elec  Co ;  2  plugs.    Ave..  Los  Angeles. 

784  1021  Golden  Gate  Ave;  own-       Wickes    Sngineerlhg    ft    Conctruc- 


er,  Calif  Ind  Garment  Co;   contrac- 
tor, »^uaUty  Blec;  service;  motors. 


OAKLAND 


36663  128  14th  St;  owner.  Chimes 
Coffee  Shop;  contractor,  Scott-Butt- 
ner  Elec  Co;  correcting  Inspector's 
complaint. 

36664  NE  Cor  17th  and  Webster; 
owner,  Rupert;  contractor.  Scott- 
Buttner  Elec  Co;   service. 

36665  6212  Estates  Drive;  owner, 
Runo  ft  Runo;  contractor,  Clifford 
Electric;  outlets;  switches;  fixtures; 

pluga 

36666  3210  Harrison  Street;  owner. 
John  Stauropolilos ;  contractor,  Fox 
Electrical   Co;    1   outlet;   1   switch. 

6020  E   14th   Street;   owner. 


tlon  Col,  1441  2nd  Ave..  Des  Moines, 
Iowa 

Phoenix  Cbnstructlon  Co^  P.  O.  Box 
906,  Bakerafleld. 

R.  Goold  ft  Son.  616  8.  El  Doiado 
St,  Stockton. 

Whalin  Bros.,  2942  28rd  Ave.  Oak- 
land. 

Wixson  ft  Crowe,  Box  799,  Reddlnf. 

a  B.  Tvtttle.  268  Belmont  Ava« 
Long  Beachi. 

Frank  Bl^tric,  505  Main  St.  Hay- 
ward. 

Olof  Nelson  Construction  Co,,  Lo- 
gan, Utah. 

Scott-Buttner  Electric  Co.  534  20th 
St.  Oakland. 

A.  S.  Schuilman  Electric  Col.  887  & 
Dearborn  St.  Chicago,  IlL 

Petersen  Engineering  Co^  4126  2ttth 
St,  San  Frindsca 

Samuels    ft    Franklin,    contractors. 


36667  ^-w   _ ,.,..»»«»    «.    .r»«««.^ 

Western    Maintenance    Co;    contrac-  j  bqx  1349.  Denver.  Cola 
tor.  Fox   Elec   Co ;   4   ouUets ;   2  fxi-  j  ^ , 

tures;  1  switch.  i  So«tk  P«ift  Alto  Si^tAoI 

36668  433    19th    St;    owner.    Dr   D      I  ^'^'y"!,™**  ™''  OOIOOI 

O'Neil ;  contractor.  Paramount  El ;  |   |  Buuidlllg,  PUO  AltO 

switches ;    fixtures ;    alterations.  j  .f 


I 


SAN   MATEO 


Mar.   26,   1946— Vance  Smith,  an    in- 
dividual,   doing    business    as    Bush 


MONTEREY  COUNTY 


SSlS^ch  S  SiSo^a  iS  220/2«  GARAGE.  $11,000;  Tllton  Ave;  own-  , 
S«F  OHx^ti  w^i-tvJ;  im'^itr'  er.  Stanley  Machado;  contractor.' 
296  E  Orizaba,  W  Ralston  150,  175.  I     ^  j    ^^^^     132    Bancroft    Road.  ; 

Burllngame.  i 

DWELLING.      $15,000;      414      Seville 
Way ;  owner.  Phyllis  Griffith ;  con-  \ 
tractor.  Ray  Madsen,  1002  Masonic  ' 
Ave,  San  Francisco. 


Roofing  Co,  to  U  S  Guarantee  Co.,   Recorded 

a  corp.  bound   unto   Southern   Pa-  \  April    1.    1946— Lot 

ciflc  Co,  a  corp;   corrugated   steel 

roof    on    iron   and    wheel    foundry, 

Sacramento  shops,  $1234. 


Ing  Co..  6989  Mission  St. 

CiSMCO. 

S>tnon    Bros.    Wrecking   Co..    1 
Market  St.  San  Francisco. 

Lewis    Construction    Oo«    616 
St,  Oakland. 

Monson  Bros.,  475  6th  St.  Ban  Fran- 
cisco. 

Cut  Rate  Wrecking  ft  Lumber  Go, 
1740  Folsom  St,  San  Francisco. 

Joe  Ciatti.  1755  Quesada  Ave.  Ban 
Francisca 

^ : T": ♦ 

I  Medical  Bwldrng,  Berkeley  i 

BIOS:  Architects  Reynolds 4 Cham- 
berlain, 3833  Piednr>ont  Ave  .Oakiand, 
April  11,  11  A.  M.,  for  Dr.  S.  H.  Bab- 
Ington. 

A.  J.  Hopper  Co.,  243  Tangton  8t« 
San  Francisco. 

Johnson,     Drake     ft 
Franklin  St,  Oakland. 

Anderson  ft  Haglund,  Inc.,  S18  41st 
St,  Oakland. 

Lewis  Construction  Co.,  616  ISth  St, 
Oakland. 

Moore  ft  Roberts,  WS  Mlasion  St. 
San  Francisco. 

De  Luca  ft  Son.  1745  Filbert  St. 
San  Francisco. 

Correction  In  location  of  building. 


Piper.     17M 


SOUTH  SAN   FRANCISCO 


200  N  Randolph ;  70  E  Capitol ;  own- 
er and  builder,  F  H  Thorinson,  1608 
Ocean  Ave. 

ALTER  DWELLING,  $5000;  12  Sur- 
rey   St;    owner   and    builder,    Tom,      .         ^^^  •c«~.«„j»«^  1 
Kustovich.  3054  22nd   St                       I  a  A?|.'r^  h"!?^/  ^4(V>     40   Crvatal  i  STORE  BUILDING    (50x50  ft.   con-    Recorded 

ALTER  COCKTAIL  BiO^  $5000;  5050  ^^TE^^^^^^^^  ^ "  je'^mT'cln-        "«^«  '>'^^'  »^*-^«>=  ^'  '^  linden  IaoHI  4.  1 

Ellis;    owners,    P   Belshow    and    G,     tractor,    Valentine    Krolkln.  ! 

^^"■'f*"'  Pf,r'  ^"  ^*'"'  ^  ^  ^^'    GARAGE  and  shop,  $4000;  117  Bald-  1 

r^^^V  fT^,!r.^"?i°?;  ..     .  .     /«J     win ;    owner.  Otto   Barth ;   contrac- • 

DWELLINGS     (1-Story    frame)     (6).,     tor/Hamey  Shelley. 

296  E   Orizaba;    S   Broad'  iisj   170 


36669  1405  34th  St;  owner.  Cliff  j  BIDS:  Palo  Alto  Unified  School 
Wixon ;  contractor,  Paramount  Elec;  District,  Albert  M.  Davis,  secretary, 
outlets:    switches;    fixtures;    plugs.        543   Channirtg   Ave.,   Palo   Alto,  April 

36670  620-22  E  18th  Street;  owner,  j  18,    7:30    P.    M.    Plans    by    ArohlteotS 
Amount    Splvock;    contractor.    Paramount   £1 1  Birge   M.  Cilark   and    WalUr   Strom- 

17     Block    30        Co;   outlets;   switches;   fixtures.  i  qui«t  310  Univerelty  Ave..  Palo  Alto. 

*Mav  of  Vis'ta  nlfTi^v  Tract  near     '     36671     6290  Bullard   Drive;   owner,  |     peter  Sartorio,  262  Clementina  St, 
5SJterey.^^n  S^Ha>;^es  vs  H     |F  W  Steele;   contractor.   Paramount . san   FrancUco. 

B  and  Thulah  Bums,  Nelson  Rene       Elec  Co;  range.  Cari  N.  SWenson  Co.,  355  Stockton 

Imel          "  «*"  ouniB,  i^oui  -gQ  9,       36672     527  23rd  Ave ;  owner,  Metro- j  Ave.,  San  Jose. 

imel .$w.w !  ^^^^^^    ^^    ^^.    contractor,    T    L       --'--- 

SAN    PRANirifirn  rouNTY  1  Rosenberg  Co;  7  fixtures. 

SAN    FRANCISCO  COUNTV  .     ^^^^      ^^^    ^^^    Camden;    owner. 

.^.^  „ ^    .--- —    (..cvu-ucu  Amount ,  Wilshire    Oil    Co ;    contractor.    T    L 

Crete  block,  $14,750;  Lot  16,  Linden  I^pHl  4.  1946— Labor  and  materials.      ;  Rosenberg  Co;    1   outlet. 


Proposal 


spec  No.  LS  356— steel   Pips 
NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Munici- 
pal   Utility    District    612    StXloeath 

L   ■"«'  r~^  'j;~'       o,v/v  ,-«  .  ,  «  street  Room  205.  Oakland.  California, 

^       M.  ft  K.  Corp..  200  Financial  Cen-  1  ^n^j,  5.30  p.m..  Wednesday,  April  17, 

ter  Bldg.,  San  Francisco.  ^^^  ^n^  ^^  that  hour  will  be  opened, 

Moore   ft    Roberts.   693  Mission  St.    f^j.    furnishing    approximately    40J90 

San  Franclsjco.  linear  feet  of  cement  lined  and  eoatsd 


Ave;    owner,    Francios    Ercoli,    713 

Linden  Ave ;  builder,  J  Bettancourt,  .  amns   ousiness  as   ^jenvury   «-i«v      ,--'       ^^,„  ^„.  «  „„*i«t« 

422  San  Anselmo  Ave,  Sna  Bruno;!  const    Co,   vs    Edwin    B    Harper      i ^^/^J^'^f-Sisth   Ave     owner    Wll 

296   E   Oriiaba:    S    Broad    145.   170 /^^^.^  .^^*"*"fL^.rr^J,^^^^^^^  $14,000;     840-842-844     Linden _  Ave;  :  45th  Ave  and  Quint 


..  .»A»,«rx,w.  linear  feel  of  cemeni  unea  ana  eoaiea 

■f — " "♦• 


i---   — ,  -, -    :rL  "i.'j      Vi     J  I     mlno:  owner,  John  Galbreath;  con-  j 

B  Capitol;  owner  and  builder,  Lloyd;     tractor.     Thomas     EUingsen,     3008  ! 
Sundberg.  1608  Ocean  Ave.  ,     Hacienda    St  I 

^IlS^ioh^-®N^VCliff?(?S\j«i:i  DWELLING,     $20,000;     320     Sonora; 
$4000  each ;  N  UUoa  82.6,  107.6.  132.6,  ^    builder.     Louis    Glra- 


$14,000;     840-842-844     Linden     Ave; 
owner  and   builder,   D  J  Daly,   661 


paving.    NW 


T    L    Ro- 


senberg Co;  1  outlet 
'     36676     808  Broadway;  owfter,  Slm- 


MlUer  Ave. 


45th  Ave  and  Qulntara  N  75  x  W 


157.6    W    40th    Ave;    owner.    Atlas 
Realty    Co.    1500    Judah;     builder. 


owner 
cusa 


Rosenberg  Co;  fixtures. 


I-     Oakland.  Califomla. 
!      Specifications  (No.  LS  3561  may  be 
l«?blained    at   room    406   of    the   office 
I  of  the  District 
I  DANIHSL  READ. 

BIDS:    Marin    Junior   College    DIs-  *./j^*i*«*-  cecretarv 

trict  Kentfleld,  April  11,  8  P.  M.  Plans!  '' 


Realty    Co.    1500    Judah;     buUder.   DWELLING.  $25,000;  234  Parrott  Dr  i     I  AmniAllAI 
Pacific  Coast  Construction  Co.  1600  ^^'^^^^^    ^'^  \^^  Mrs  F  S  Fintan.  \     LlHIipitllOl 


owners,   Mr  and   Mrs   F  S   Fintan.  . 

Jr;  contractor.  J  Henry  Delaney,  i 
A^t.mj.*    «.<>.  T  ..-•..v....   ^^>.'ww ,    —w    .  —  —  j     gog   Capistrano   W^ay.  ' 

St;  owner.  G  Silo.  108  Third;  build-    ga.RAGE.  $500;   1409  3rd  Ave;   own-  i 

f^^^^^r^J^rr^^rr,    .,~w.     «.   , o*K  '     ©r  and   bullder.   Robert   Gregg. 
ALTER  DWELLING,  $1900;  B   18th   g,j,Qj^j,     uo.ooO;    1210   Terminal    PI; 
St  25  N  Kansas;  owner.  C  Blanko,,     ^^^^   ^^^^^    builder.    B    K    Nelson,  j  Recorded  Accepted 

447     San     Bruno ;     builder,     Fred,     1218  Terminal  Place.  i  April  5,  1946— Hauling  cobble  stones, 

FT  S??-R?C  ^IGN^'^il^*'  130    West    D^^"^^^9'Jni^=A^H°wI^w;         «t^'  f"'"  ^"^°"  ^^^   ^^^^'   ^^"^ 
ELECTRIC    SIGN,    $Li94.    ido    weai       owner  and  builder.  Arvid  Hamberg        cmitvi em  Pacific  Co  to  Rosenbere 


Judah  St 
ALTER  TAVERN,   $2000;    110  Third 
St;  owner,  G 
er.  day  work 


f^JnnL    32   8    SW    pSh?co    S?d  36677     362  1st  St;   owner.  Abe  Co     met.  iventT.e.a.  Apnni,  s  f.  m.  r-.an.;  ^jj^^^j^^^ 

£?h^le  w  9s  y  /iM   ChaTL       hen;  contractor.  T  L  Rosenberg  Co;    ^y  Arohltecl  Arnold  8.  Constabls,  Mi  ?^,u^  iwJ 
H-l^Jt,^J..o.«^nmS6L75' outlets:    switches;    fixtures;    plugs;  t  gjencer  Av*..  Sauwillto.  April  4,  1946. 

A^n    1  ^Li£^r^n^S;i*G;;  "^e^       alterations.  DeLuca  ft  Son.  1745  FUbert  St,  San  ^^^^ 

"April   1,   lW6—A8_to   grading.   Be-      ^     ^^^      jggl      Woodhaven;      owner,  j pranclsco. 

Klelser;    contractor.    A    L    Solari;    61     q    1^  yf^i^  ConstrucUon  Co..  4412 

outlets. 


ginning   57.6  SW   42nd   Ave  and 
Quintara  W  25  x  S  100.  Chas  L 


SAN    FRANCISCO  COUNTY 


■^~     T>    '^-i  _  »» -^^  TXo..r.M      :  outlets.  ^        I  Fulton  St.  San  Francisco. 

Harney  vsBeatnceM  and  Harold      i  7320  E  14th  St;  owner.  Car- .     j^^^^^    Vanzln,     22    Hillside     Dr, 

V  Flynn  and  Estelle  F  Lope2..$300.00  ;  ^^^.   contractor.  Fluoro  Electric  Co;    Kentfleld. 

-■    ,         .  I  service.  ,^  ,         John  E.  ICramer,  2547  Waahlngton 

1     36680     765  77th  Ave ;   owner    Frei-  j  g^     gan  Francisco. 

itas;  contractor,  Collins  Electric  ^o;  ■     Minton  ft  Kubon.  200  Davis  St,  San 


Portal  Ave;  owner.  Owl  Drug  Co, 


owner  and  builder.  Arvid  Hajnberg 
1412  Edinburgh, 


i«.«..  "'.r:        „,   \Z     ,^   -,     *    '     1^12  iiMinourgn. 

prem;   builder.  Electrical  Products  .q^j^qj,   $1800;  537  Occidental  Ave; 


Corp.  910  Harrison  St 
ALTER  BUILDING.  $1000;  1451  Van 
Ness    Ave;    owner,    J    L    Boccara, 
prem;  builder,  J  Camp  ft  Co,  1093 

Natoma  St 


owner  and  builder,  Lincoln  E  Hlg- 
bie,   premises. 
DUPLEX.  $16,000;   554-6  El   Camlno; 
owner  and  builder.  W  E  Thompson. 


Natoma  St  DWELLING.    $16,000:     423    Colgate; 

ALTER     WAREHOUSE.     $950;     501.     owner,   Julian   Welthelm;    contrac- 
Howard  St;  owner,  B  Blum,  prem;  ,     ^^^    Custom   Bllt  Homes   Corp. 
buUder,  American   Fixture  Co,  035  ,  RESIDENCE.    $9500 :    274    4l8t    Ave ; 
Howard  St  I     owner.  James  K  Beatty;    contrac- 

ALTER  garage,   $750 ;   1422   Lombard  ;      ^^^     Peninsula    Home    Bldrs,    2562 
St ;    owner,   Gilberto  Melendy,   2801  j     jjl    Camlno    Real. 
Van  Ness.  DUPLEX,  $10,000;  Bayhore  Ave  595 

ALTER  dwelling.  $600;  1117  Geary;;  j^  ^^^  Diablo;  owner  and  builder, 
owner.  Sarah  Goodman.  1855  Sac-  i  j  jj  Dore.  1017  El  Camlno.  Bur- 
ramento  St  lingame. 

ALTER  dwelling.  $500;  1902  23rd  St;  lg,j.Q^     music.    $6250;    2324    El    Ca- 
owner.    Mrs   John   J   Braddi.   prem.  |     mino-   owner,   Mrs  Robinson;   con- 
ALTER  store  front.  $500 ;  525  Castro  |     tractor.  Claude  P  Llnsay. 

St;   owner.   E   Monlna,   premises.      1  ALTER  dwelling  to  restaurant.  $80,- 

1     000;  Pacific  Blvd;  owner  and  con- 

« I     tractor.  California  Jockey  Club. 
DUPLEXES,  four.  $10,000  each ;  2640- 
42    Edison;    2846-8   El   Camlno;    62 
64.  63-65  29th  Ave;  owner  and  con- 
tractor.  Henry  Voelker,  840  Edge-  , 
hill  Drive,  Burllngame 


Southern  Pacific  Co  to  Rosenberg 
Bros  Grading  Co Mar.  26,  1946 

April  5,  1946—E  38th  Ave  100  N 
Moraga.  Superior  Building  Co  to 
whom  it  may  concem.-A.pril  5,  1946 

April  4,  1946— SE  Folsom  225  SW 
8th  Ct  Reldar  Winther  to  Her- 


Electrical  Pemits 


SAN  FRANCISCO 


i outlets;  switches;  fixtures;  plugs. 
I  36681  6323  Valley  View  Dr;  owner, 
■  W  Johnston;  contractor.  Johnston 
iElec;  outlets;  switches;  fixtures:  pi. 
I  86682  278  Jayne  St;  owner,  Cals; 
'contractor,    Shea    Electric;    outlets; 


Francisco. 


Truck  Terminal  and  Service 
SUtiion,  Sacramento 


(Daily  Pacific  Buiidsr> 
(April  8.  1946) 

Pro.   No.  172S— Pig   Lead 


723    772  Harrison  St;  owner,  Web    ,^^ 

er;   contractor.  Atlas  Elec  ft  Eng;  8; switches;  fixtures;  alterations 
8th   Ct  Reldar  Winther  to   Her-      i plugs;  motors.  !     36683     4300  Townsend  Ave;   o^^^.  | 

man  Misrack  ...„ ..-April  4,  1946  1     724    126  17th  Ave;  owner,  Hedden;  JH  Anderson;  contractor  Special  Own-  . 

April    1,    1946—E    46th    Ave    50    N      ! contractor,  Atlas  Elec  ft  Eng;  1  out-    er;   alterations.  ^,™., 

Santiago.  MacArthur  Building  Co      j  let ;   5  switches ;  10  plugs.  36684      5^95    Foothill    Blvd;    oA^er 

to  whom  it  may  concern - i     725     1219  Fillmore;   owner ;iand  contractor.  GUIs  Appliance  ana 

Jlpril   1,    1946  j  contractor.  Atlas  Elec  &  Eng  Co;  4  I  Elec  Contr;  26  outlets;   15  switches. 

Anrii    i.    1946—E    46th    Ave    76    N      I  plugs.  121  fixtures;  25  plugs.  ^       ^       *.       ^     ,..«. 

Santiago.  MacArthur  Building  Co     '     7M    1131  Mission  St;  owner.  Form  1     36685     1230  Fruitvale  Ave;   owner  |Tran8weaftem  Construction  Co.  140. 

to  whom  It  may  concern iFlt   Mattress   Go;    contractor.   Atlas  , Nordrega ;  contractor.  Dlmond  Elec.  | Front  St.  Sacnunwito. 

.„ j^pril   1.  1946lElec  ft  Engrg;  1  switch.  ,4  outlets.  ^  „     ^     «         Markwart    Co.,    Box    2071,    Sacra 

Apiiri',    1948— N   Randolph   60   W     j     727    1621    Market;    owner.    Steam-',     36686    SE  Cor  17th  and  Harrison .,  mento. 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
In  Room  205  of  the  office  of  the  Blast 
Bay  Municipal  UUllty  District  612— 
16th  Street.  Oakland,  CaUfomls,  un- 
til 5:30  P.M..  Wednewiay,  April  17. 
1946,  and  will  at  that  hour  be  opened 
for  furnishing  50  tons  of  PIG  LEAD 
in  100-pound  bars,  as  per  specifloa- 

tlMlS. 

BIDS:  Associated  Oil  Co..  7t  New  Proposal  No.  1728  covering  same 
Montgemery  Street  San  Franolsoo,  may  be  obtained  upon  appUcaUon  at 
April  8.  Room    312.    Purchaamg    Department 

-        of  the  office  of  the  District 

DANIEL  READ, 

Saoretary. 
Oakland,  California, 
April  5.  1946. 


3UILDING  PERMITS 

Granted 


'Vernon.  Edward  E  Dah'lstrom  to     'fitters;  contractor,  M  Schlmetschek ;  ! owner  and  contractor.  Foster  *  luei- 

whom  it  may  concem.April  4,  1946; jser;  3  outlets;  1  switch;  3  fixtures. 

728     2266   45th    Ave ;    owner,    M    J  ' 


1 


ALAMEDA  COUNTY 


King;    contractor,    M   Schlmetschek;  '[  — 


1      720 


FRESNO 


SAN   FRANCISCO 


Recorded 

April  5,  1946— RECORD  STORAGE 
Vault  184,  Cyclotron  Project  F, 
University  of  California,  Berke- 
ley. Regents  of  the  University  of 
California  to  John  E  Branagh 


,      .-,-     24th  Ave  uid  Irvtng  St;  own-  , 

Accepted  I  er.  Eagle  Oil  Refming  Co ;   contrac-  \ 
"  tor  Malm  &  Welter; 


Prospective  Bidders 


730  SE  Cor  Fell  and  Gougfa ;  own-  '    , 
I  er.  Eagle  Oil  Refining  Co ;   contrac-  ; 
kor  Malm  &  Welter;   . 

731  723  Vallejo;   owner,  723  Club;  |  .^ 


Rock  Wall,  Etc.,  Mudon 
Rock  Terminal 


Stolte,  inc.,  8451  San  Leandro  St. 
Oakland. 

Fred  J.  BSarly,  Jr.,  360  Pine  Street 
San  Francipco. 


(Daily  Pacific  Builder) 
(April  8. 1946) 


Pro.  No.  1727— Redwood  Tanka 


Excavation  of  Hyperion 
I  ,  Activated  Sludge  Plant  SHe, 
Elc,  Loa  Angeles 


-^i^ 


APRIL  5  AND  6,  1946 


;  RESTAURANT.     $10,000;     3621    East 
Tulare;     owner,     Anton     Preston; 

. contractor.    Taylor  &  Wheeler.         \ 

DWELLING   and   garage.   $6150;   224 

DWELLING  (l-story   frame),  $5600;       s    Sierra;     owner,    Harold     Pratt; 

E  24th  Ave  100  S  Klrkham ;  owner,       contractor.  L  B  Pipes. 

Mr  Sullivan ;  contractor,  G  E  Carl-    SERVICE    STA.    $5000 ;    3605   E    Tu- 

son,  1601  34th  Ave.  I     lare;   owner.   Anton    Preston;    con- 

DWELLING    (l-8tory  frame),   $6000;  :     tractor.  Taylor  &  Wheeler. 

S  Montana  75  W  Capitol  St;  owner,  GARAGE  and  temp,  dwelling.  $1500; 
A  E  Carlson ;  architect  B  K  Dob-       3504  Braly ;  owner.  G  L  Cantrell. 
kowlU.    425    Monterey    Blvd;    con-    DWELLING.  $1500;  2296  Ivy;  owner. 


March  27.  1946 ;  contractor,   Malm  &  Welter;   4   out-        BIDS:  Board  of  State  Harbor  Com- ■      G|lDS:   Los  Angeles  Board  of  Pub 
Anrii  5  i»4ft^i4996  and  14885  Lark      !  lets.  \  missioners,  F.   G.   Whits,  chief   ef>gl-    ||c    Works,    153   City    Hall,    Los   An- 

St     San    Leandro.    Victory    Bldg     j     732     1960  Folsom  St;  owner.  Wat- 1  ^^^^     perry    Bldg.,    San     Franolsoo, ,  gelee.  April  It,  10  A.  M. 

Co  to  M  Jordan  &  Son son  &  Meehan ;  contractor,  Ets,  Ho-     /^ppn    -,7^  2   P.   M.  '      Case    ConstrucUon    Co.,   P.   O.   BoK 

April   2,    1946:  kin  &  Galvan ;  9  outlets;   14  switch-;      puncanson    -    Harrelson    Co.,    1404  jiog,  san  Pedro. 

!««;!*  Pl"^!;  ^T^%.  '^^  .iDeYoung   Bldg     gan   Francisco^  1  ^^  ^    ^ 

—        733     582  Market  St;   owner,   ,,     Ben   C.   Gerwlck,   Inc.,   112   MarKei  .  Aih«,..hr« 

SACffAMENTO  COUNTV  ;  contractor,  Hobart  Estate  Co;  three  ,  5^..   gan  Francisco  Stockton       Guy  FA^klSon  Co..  1108  K.  Gar- i 

— plugs.  Ocean    Constructors.    136    aiocKion       '^  3  r-oKri-i  1 

Recorded  Completed       734     942  Market;   owner.  Plx  The-    g^..  San  Francisco.  i     r,mSr    A     ShSev    Co      TU    W  ' 

Mar.  29.  1946-Central  Pacific  Rail-       atre;    contractor,    C    J    Holzmueller;  1      e.    L.    Turkington.    465    C»"^°™**  j  Qiym pic  Blvd    LosAnge£L  I 

I   "t^- 1182  Sacramento;  owner,  E  T  j  ^^lomSo  ^o^s^^Tco..  1571  Turk  St.  j     J-  E    Haddijd^  Ld.  3538  E.  BW^t- | 

iHaas;    contractor,    Frank    J    Kllmm    g^n  Francisco.  ^^^  ^     „J     Morrison    ^dlS    Co     810    Title' 

!Co;  12  outlets;  6  ewltches ;  8  plugs.         Healy-Tlbbltts   Constr.  1100  Evans  t     Morrison  -  Knudtaen    Co.,    810    Tiua 


way  Co  and  Southern  Pacific  Co 
to  Henry  Sebak.  contractor.  Prop- 
erty upon  which  contract  was 
performed  Is  situated  In  town  of 
Isleton;   cleaning  and    painting.... 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
i  In  Room  205  of  the  office  of  the  Bast 
I  Bay  Municipal  UtUlty  District  81»— 
16th  Street.  Oakland,  California,  until 
5:30  P.M..  Wednesday,  April  IT,  1f4«. 
and  will  at  that  hour  be  opened  for 
furnishing  FOUR  (4)  REDWOOD 
i  TANKS.  Including  staves,  bottoms, 
and  rods,  but  without  foundations  or 
roofs,  as  per  specifications. 

Proposal  No.  1727  covering  same 
may  be  obtained  upon  application  at 
Room  312,  Purchasing  Department,  of 
the  office  of  the  District 

DANIEL  READ, 

Secretary'. 

Oakland,  California, 
April  5.  1946. 

(Daily  Pacific  Builder) 
(April  8.  1»4«> 


Pro.   No.  172S— Lumber 


736     823    Clement ;    owner,    Little-  ,  ^.^g     gan   Francisco. 


i  Guarantee  Bldg..  Los  Angeles. 


NOTICE  TO  CONTRACTORS 


"""•'—•     —    —- ^' •',,■,";        n      -lao   *"•- '~~\r,'  "  "  I      isieton ;    cieanme  ana    pamuiiK-—      1      730      oza    ^jiemeni;    uwuci,    ^^.i...^- ,  ^yg     gan   i<Tancisco.  -.^    1      -D^^i^i^  -q-^a^I  r*^     vviTv^^rm^  mt    I 

tractor.  Rite  Way  Building  Co.  162;     John  L  Maxey  ,  ^ » ^^^    35    i946  man  Grocery;  contractor.  Porter  El;       ci inton  Constr.  Co..  923  Folsom  St,       P»£^«„^»^^««  ^o.,  833  Kearajr  »t, 

^^^^^^^}z     ,     ,         ,        ..    tA^.^^^^;    *J?^;rn    ro^ctor  ^rolApriT^^  1  outlet ;  2  switches ;  motors.  I  San  Francisco.  _  ,  ^^       „h  ^«  ^wL^on   Co     5628  Vlnsland  !     Sealed    proposals  will    be    received 

DWELLING   ll-story   frame),  $«00         Potter  Drug  Co;  contractor.  Fresno       P,  ^  i^^  1,  S  T  30.  3L  Dan  Doyle,      \     737     1856  McAllister;   owner.   Bab-  ;      ^acco    Constr.    Co.,    Freight    *»<* '^    ^^^*^f*°^,^'*^   ^^"^^  i  in  Room  205  of  the  office  of  the  Eaa^ 

W  45th  Ave  300  S  Pacheco;  owner,     Neon   Sign   Co.  contractor  Mar.  27.  1946  itskv    contractor  Pacific  Elec  Constr  lygrry  gts..  Oakland.  ^vc  North  Hollywood-  Bay  Municipal  Utility  District  612— 

and  contractor    Claude  T   Lindsay    SIGN      $1000 :     l^Ol     Tulare .     owner  !  ^  ^^f  J^/^^/^^if ^ei  g  ^nS  bla;iy8      :  cofs  swUches  sIX  ^rliclsco  Bridge  Co..  503  Mar-  ;      Western    Dredging   A   Construction    Ba>    M^^^^  Pf^^,^^  ^California.  unUl 

^°'  ^t  J^^^:^^  f  •       fr.„,M    HR^   '     I^'^^'^'SLn  rA    ^°"*'^*^^'''*     ^*^"  C    Terrell,    ux.    owners    Lot    18,      i     738     2283    Market;    owner.   Eureka  ' ^et  St,  Sa 

DWELLINGS    (l-story    frame)    (18),  j     Neon  Sign  Co 


SACRAMENTO  COUNTY 


S  line  of  Montana  St  165,  190,  215,  1 
240,  265,  290.  315  E  Orizaba  Ave;, 
N  line  of  Montana  St  275.  300.  325.  ! 

275   E    Capitol    Ave;    owner.    Atl^s       Ptns   Lots   ^   f"<^-?  ^^.^„^7^_^''j;5 
Realty  Co;   plans  by  Atlas  Realty       Sacramento  Sub  No  2 ,   o^^^^*] 
So,  1500  Judkh  St;  contractor,  Pa-        builder     J  ^J^,.  ^^^^«"„^^„\^    ^'"° 
5;filh^sr$4^"rh"°'^    ''^'    ^^.MS^lL^anTSortTr^rVcXX) 

D^LLINGs'T-sTo^r^-  frame)  (3),'  J-f,/««-  ^-*VSS^er'T2^  s'l^sl 
$6300  each;  E  line  of  38th  Ave  200,  J;>"^7-.  I^^  ^  ^^^*"'  ^^^ 
225  N  of  Moraga;  W  Une  of  38th  J^ J^\^,^^°J^^- eourt.  $1000.  Lot  11 
Ave  175  S  of  Taraval;  owner  a^^  >^p1  Paso  iSii^vlew  Tract  No  1; 
contractor.  Claude  T  Lindsay  Co,  j  ^^^f  \"°d  bSe?.  E  Herron.  Rte 
824  Taraval.  ^    ^      ,     I?^^!,  ^-..^ 

ALTERATIONS  (Pfrtitions  and  ^  d^l^no"  6-room  brick  and  stuc- 
stall  arches  in  offices).  $600;  NE  ."ll^^jj^.  i>tns  Lot  91  .Sierra  Oaks 
comer  20th  and  Miss  on  Sts;  own-  ,  ^^J^^^^^i^rvin  Bennett.  3296 
er.  Granafs;  contractor.  Ed  Rose-  Jt'«'^^°7  contractor.  Nathan  Wil- 
mont,  176  Duboce  Ave.  :     f,  "   '^  ,^«  05*1.  gt 

DWELLINGS  (2-story  frame)  (2),  ^"^y^^tucco  r»00:  Ptn  Lot  1 
$16,000  each;  W  line  of  18th  Ave  <^4^?,^No;irSaSaS;nto  Sub  No 
200  S  Lincoln  Way;  S  line  of  Lin 


coin  Way  107.6  E  16th  Ave;  owner 
and  contractor.  Claude  T  Lindsay 
Co,  824  Taraval  St 
REPAIRS  (Install  new  foundation  in 
restaurant),  $600;  840  Great  High- 
way; owner,  Whitney's  at  the 
Beach ;  day  worlc 


Blk  13.  North  Sacramento  Sub  No 
6-  owner  and  bullder.  Steven  Drak- 
uilch.  Rte  2  Box  1326. 
DWELLING.  5-room.  frame,  $4000; 
Ptn  Lot  2  Blk  21.  North  Sacra- 
mento Sub  No  6:  o'wner  and  build- 
er. Robt  B  Adams.  Box  254,  Del 
Paso   Heights. 


""^-"--  ,     ,^„w w  :^«    91K  T»«rir  n^tfii  Rido-    lq«  An.  I  l^th  Street  Oakland,  California,  uuUl 

C    Tyrrell,    ux.    owners    Lot    18,     i     738     2283    Market;    owner.   Eureka   ,jgt  gt,  san  Francisco.  ^  .    „♦    j  ^^-/^^  *^'^*'  '"«°"**  "'"*»••  *^^  "^    !.«i:30  P  M.  Wednesdsy,  April  17,  1f4^ 

Land  Terrace  Vista  Unit  No   4.       Market;    contractor.    Penmar    Elec;;     chas.    L.   Harney.   625  Market   '»^' .  «®i5;-     .^^  ^_-_  ^  shofner  88M  Mad- 

VemonCox.contractor.Ma".  29,  1946, !  San   Francisco.  -,„,.,-     Ala-    foM  St   Lo.  A^Wlsa 

Mar.  30.  1946-Ewald  H  and  Helen  739     2905  16th  St;  owner.  Fairway       case    Constr.    Co.,    Box    416.    Ala    i^ord  8t,  j-<m  Angeis* 

R  Zom,  ux  owners  Lot  22,  Elast      1  Market;     contractor,    Penmar    Elec:imeda.  ^       ^^„„^  and' 

Nichols  Park.  Eddie  C  Zom,  con-      , j     Guy  F.   Atkinson   Co     0^«8|JJ°^ 

tractor Mar.   30,  1946 :      740      75-A    Boardman    PI ;     owner.  I  Railroad    Aves.,     South     San     *Tan 

April  2,  1946— A  I  Richards,  owner,     ! _... ;  contractor,  Penmar  Electric :  j  ^jgco.  t  «     onn  nth  St 

156    Markham    Way.    M    Fuglna,      i J  Y    Basalt  Rock  Co.,  Inc.,  900  8th   St., 

contractor _ Mar.  25,  1946,     ^^^     g^  ^^  14th  and  Taraval  St;  jNapa.  Keamy  St.. 

/oi  ^  i  owner.Standard  Oll^Co ;   contractor.  \  ^  Paclf^^  B^dge  Co..  333 


SAN   MATEO  COUNTY 


Recorded 

April  1,  1946— Lot  20,  Block  28,  and 
Lot  16,  Block  29,  Vista  Grande. 
Thomas  J  CuUan  to  Joseph  F 
Millatt  Jr Mar.  30,  1946 


Assoc  Elec  &  Mech  Co; 

742  3001  Taraval;  owner,  Draeger; 
,  ^    contractor,   B  J   Doherty ;   8  outlets ; 

Accepted  .  ^  g^^.jtch ;  12  plugs. 

743  3015   Traval;    owner,   Draeger 


—  ♦ 


contractor,  B  J  Doherty;  60  outlets r 
'11   switches;   24  plugs;   service. 

744      1735    Noriega;     owner.     Sea- 


Concrete  HeadMmll,         I 
Mission  Rock  Terminal  ^  1 


and  will  at  that  hour  be  opened  for 

Peter  Ki.»lt  Son.  Co..  OO  B.  OfmA   "^'j^yf-Jio.   172«   covering   »m. 

may  be  obtained  upon  application  at 
Room    312.    Purchasing    Department, 


'Room  505,  Los  Angeles. 

R.  H.  Flicklnger.  5017  S.  Clasarroa 


Ave.,  Los  Angeles. 

N.  Earl  Roche,  1667  Randto  Atsl, 
Glen  dale. 

Hydraullic  Dredging  O)..  Ltd.,  1901 
Central  Bank  Bldg.,  Oakland. 

Macco  Construction  (3o^  815  N. 
Paramount  Blvd.,  Clearwater. 

Clyde  Wood.  Inc,  6900  Tujunga 
Ave.,  P.  O.  Box  620,  North  Hollywood. 

San  Francisco  Bridge  Co.,  803  Mar-  ' 


of  the  office  of  the  District 

DANIEL  READ. 

Secretary. 
Oakland,  California. 
April  5.  1946. 

(Daily  Pacific  Builder) 
(April  8,  1946) 


BIOS-  Board  of  State  Harbor  Com         ^^ 

Millatt  Jr  Mar^30,  1946       744      1735    Noriega;     owner     Sea- j^^^^^^   p    q    white,  chief  •"fll-   j^et  BU  Ban  FranclsSi 

April   1,   1946— Lot  8,   Block   7,   and       bright  Market ;  contractor.  B  C  Van  j  perry     Bldg.,     San     Francisco,       ^ressl  Si  Bevanda  Construction  Co.. 

Lot    16,    Block    30.    White    <)aks.      |Emon    Elevators;    motors.  1  Aorii   17.  2  P.   M.  ,     'inc.,   417  3.  Hill   St,   Room  764.   Los 

Nelson    M    Welbanks,    et    al,    to     ,     745      1159    Market;    o%vner.    Bena-    «p,     l.,    Turkington,    465    Calif omla , ^^^j^ 

St,    San   Francisco.  i^aa  '     Case  Construction   (30.,  P.  O.   Box 

Duncanson    -    Harrelson    Co.,   iw*  ^  ^  Berth  1#».  San  Pedro. 

DeYoung  Bldg..   San   ^^^clsco.  ;     Barnes  $l  Delaney,  613  Bl   WIUow 

Ben   C.  CSerwlck.  Inc^  112  Market    g^   ^^^^  ^each. 


same Mar.  30,  1946ltg^rs;  contractor.  B  C  Van  Emon  Ele 

..     ^       «A«M        V    — a_     -en    ^mf^A^    -1 0      131rv^lr 


Beach;  day  worlc  ctart  ttc;  ridine  hall  and  club  house 

ALTERATIONS  (install  bedroom  and, ST AB^s,.^^    g^^^   ^^^^      ^^^^^ 

bathroom  In  basement  of  dwelling).  ♦     •   ^^^^^^        j  b  Brown,  premises. 

$1000;    2263   28th  Ave;    owner,   Mrs  «^^^j^^  'g,^    j^ame  and  stuc- 
A  Maloney ;  day  work.                          ,  — jqq.  ^ot  154  Carmlchael  Col- 

ALTERATIONS     (new     livtag    room  ;  co    »  ^^  ^^^^^^^    ^  ^  ^^^ 

addltietr  to   residence)     $2500;   1813       ^^^      ^44  Barrett  Ave. 

Greenwich  St;  owner,  A  J  Abballo;   jj^y^^LLI^rG     4-room    frame,    $3000; 

architect  G  A  Berger.  309  Valen-  ;     j^^  g  ^^^  q.   jj^t  Del  Paso  Hgts ; 

cla  St;  day  work.  "        ^     ,   '     owner  and  builder.  W  J  Carlsberg. 

ADDITION   (outside  front  and  back       ^^^  g^^j^  g^ 

stairs     and     remove    inside     stairs   D^;^rELLINGS.     21.     5-     and    6-roora, 

from   lower  floor  and   frame   pres-        f—me    and    stucco.    $147,000;    Lots 

ent  floor),  $1000;   942  Clayton   St;,  --._.-    .- 

owner,   John  Kazanjlan ;   architect  | 

M    W    McDonald,    2233    Divisadero 

St;    contractor,    Scott   *   Williams, 

250  Flood  Ave»  ■      „„„„  _.. 

DWELLINGS  (l-story  frame)  (8' •  DWELLING.  6-rm  frame  and  stuc- 
$6600  each ;  S  side  Alehiany  Blvd  I  ^^  yj^^^ .  i^t  21  City  Farms  No 
80.  105.  130.  155  E  Congdon ;  N  side  1  g  owner  and  builder,  Richard  and 
Trumbull  80,  105,  130,  156  E  Cong-  ,  Virginia  E  Savin  ,1929  Wentworth. 
don:  owner  and  contractor,  David  DWELLINGS,  two  4-room  frame 
Burton;  architect,  DobkowlU,  425.  j^^d  stucco,  $7000;  Lots  5  and  6 
Monterey  Blvd.  Blk  82.  Folsom ;  owner  and  bullder 

REPAIRS    (apply   shingles   on   front       j  b  Ensinger.  Box  201.  Folsom. 
of  dwelling),  $520;  871  London  St ;    jj^^lLING.  4-rm,  frame  and  stuc- 
owner,   Joseph   Packer;   contractor,  I     ^q    $1500;  Lot  1  Blk  21.  North  Sac- 
United  Roofing   &  Siding  Co,   2906  [      ra'mento    Sub    No    6;    owner.    Ned 
Mission   St  Bredberg.    4825    U    St;    contractor, 

C  P  Edwards.  North  Sacramento. 


April  1,  1»46— Lots  12  and  13,  Block 
50,   University  Parte.   Anna  Foc- 

cloUa  to  Aro  A  Okerman 

Mar.  25,   1946 

April  2,  1946— Southern  Pacific  plat- 
form at  Bay  Meadows.  Southern 
Pacific  Co  to  L  C  Smlth.Mar.  26, 1946 

April  2,  1946— Lotss  5  and  7,  Block 
12  Lot  19,  Block  17.  Newbridge 
Park  Map  No  2.  Arthur  and  Eva 


vators;  motors.  ^      . 

746  E  Bru.ssells  75  S  Olmstead; 
owner,  Carraro ;  contractor.  O  J  Fer- 
rera;   

747  400  Paul  Ave ;  owner  and  con- 
tractor. Link  Belt  Co;   

748  322  Eddy  St;  owner.  Robin- 
son ;  contractor;  Grandl  Elec ;  9  out- 
lets;  3   switches;   2   plugs;    motors. 

749  552   Roosevelt  Way;  ov.'n&r    C 
contractor.     Grandi     Blec . 


Qassified 


10.   11.  18.   45.   23.   46,   61.  47.   48,  49. 
50.  51.   56.  70.  71,  72.  74.  75.  76.  77 
Beyersford     Heights;     owner     and 
bullder  Craft  Bllt  Homes  Inc.  1445 
Bush  St,  San  Francisco 


Greenbach  to  Arthur  Greenbach..     JMuller; 

- Mar.  28.   1946  L^rvlce  ^      .. 

April  3.  1946— Lot  18,  Block  9.  Dum-  750     2833  Green  St;  owner.  Wood. 

barton  Park.  F  J  Cullen  to  H  J     |  contractor.   Grandi   Elec ;    2    outlets . 

Dunlap ~ April  2,  1M6  motors.  _     .^,^_ 

April  3.  1946— Ptn  Lot  10,  Block  6,  751      269   Porter;    owner,    F£™«7^ 

Friendly  Acres.  J  L  Rose,  et  al,  to     I  comlce   Works  ;    contractor,    Buzxeii 


St.,  San  Francisco.  o*^v»«n    George    Pollock    Co..    Forum    Bldg.. 

Ocean    Constructors,    135    Stockton    g^,,^^enl)a 
gt,  San  Francisco.  B.„on«  '     Winston   Broa  Co..  411  W.  Btb  8t, 

Healy-Tlbbltts  Constr.  1106  K^ans  ,  ^^  ^^^^^ 

Ave.,   San   Francisco.  .^  „  ,  ,^  -^    1     Griffith  Co.,  1060  S.  Broadway,  Los 
Clinton  Constr.  Co..  923  Folsom  St.  j^^^^ 

San  Francisco.  ,^.^,„>,*     -nd  '<     Ben   C.   Gerwlck,   Inc.. 

Macco    Constr.    Co..    Freight    and' 


WANTED 


Ferry  Sts..  Oaklsad.  .^. 

Case    Constr.    Ck)..    Box    416.    Ala- 

^q!^  T.  Atkinson  Co.,  Orange  and 
Railroad    Aves.,    South 


St.   Baa  Francisco. 


San    Fran- 


J  H  Dunlap -April  2,  1946  Elec ;  - 

April  3,  194*— Along  Southern  Pa- 
cific Railroad,  Burllngame,  Harry 
See  to  who  mit  may  concern — 

_ A.pril   1.   1946 

April  3,  1946— LJts  16  and  17.  Block 
4,  Sequoia  Tract  Albert  SeLullella 


*^as.    1^   Hamey.   625   Market   St. 
San   Francisco. 


Dismantling,  Demolition  and 

Removal  ol  Temporary 
Btaldittgt  and  Government 

Projperty,  Premiaes  ol 
Chevrolet  Motor  Co.,  10626 
£.  14t|i  SL,  Oakland,  Calil. 


PART  -  TIME   B(X>KEEPING   and 

TYPING  for   small   firms.    Excellent 

t^9   iii--k«t !  references.      Reasonable      rate.      Mc- 

112   jnnev   ^^^^.^  Bookkeeping  Service.  S16B  22nd 

St.   San   Francisco.    ATwater  0742. 

(4/8-9-10-ll-l2/4«) 


POSITION  WANTED 


to  whom  it  may  concern 


752  1811   19th   Ave;    owner.    Safe    ,  g^^   j,rau^„v^. 
way;  contractor,  Lee  Elec: |     Basalt  Rock  Co..  Inc..  900  8th  Bt, 

753  1333  Castro:  owner,  Safeway,  j^^       MeOowan    Inc,  625   Martcet  I  :^ 

i^T'SS;-  ^a;5nUer."^eway;  |st*^s^  ^SSl.  "^    '  ^^  ^8.08:    U.    a.    ErnHn-r   Offloj^4 

!con?racJJ?.  2^4 liec ;     1--::  l^PaSSc  Bridge  Co..  333  Keamy  St, ,  ^.w  Montgomery  St,  Ban  franoljoo; 


,!     755 


jiur.    i^ice    £iicv  , .  1        •.  «...—--    — 

2645  Ocean;   owner.   Safeway,    g^  Francisco. 

———-^  . _-  ^^      icuniractor.  Lee  Elec;  .— •♦■ 

April  3.  1946— Lot  79,  CoUep  Park.  ^^^    ^^^  (3olden  Gate  Are;  owner, 

Thomas  J  Martin  to  •«J1~::"--- -r^ ! Safeway .  contractor.  Lee  Elec: 
_ „..»Apru  s,  iiKo  -  o-*.. 


..April   3.   !•*«! contractor.  Lee  Elec; 


MONTEREY  COUNTY 


OAKLAND 


SACRAMENTO 


DWELLING  and  store.  2-story.  $13. 

000;  6217-19-21-23-25  La  Salle  Ave ;!  reMODEL  BUILDING,  $1000;  1926 
owner  and  bullder.  Carl  J  Klalber,  K  St ;  owner  and  builder,  A  8 
5658  Grisbome  Ave.  Bloimt,  1924  K  St 

ALTER   and   addn,    $4000;    1157   84th 


Ave;  owner  and  builder  ,F  Corso, 
6005  E  14th  St 

DWELUNG,    l-story   5-room,   $4500; 

•  3033  Burkhalter  Ave;  owner,  Paul 
Thomas,  271-B  Gibbs  Ave.  Ala- 
meda; contractor.  H  9  Pulllam, 
5909  E  14th  St 


BUILDING  (frame,  stucco,  composi- 
tion roof).  ^.000;  2625  K  St;  own- 
ers and  builders,  Drs  Ruddy  and 
Kahler,  Medio-Dental  Bldg. 

DUPLEX  (frame,  stucco  and  wood 
shingle  roof).  $8000;  1417-19  Q  Ht; 
owner  and  builder,  Fred  A  Niddln, 
1576  9th  Ave. 


757  822  Geary  St .  owner,  Safeway , 
contractor,  Lee  Elec; -.-v 

758  1875  Geary;   owner,   sareway . 
contractor.  Lee  Elec;  _      . 

!     759     686  Sacramento;    °!S*«'T,.t    I 
i  hnke  Prtg  Co ;  contractor,  W  a  a*^ 
er  &  Co;   motors 

760     1220   Market   St 


Recorded  Accepted 

Mar.  28,  1946— Lots  O  and  P,  Block 

4,   Sherwood  and   Hellman's  Map 

of  Salinas  City.  Pacific  Telephone 

&  Telegraph  Co  to  O  Monson  and      ,_       -UAr«tiAna 

Arthur  Monson.  doing  business  as      I     761:3   various   locations    and   own 

Monson  Bros — __...Mar.  18.  1946 !  „ J .  Jl^*  *".  "    ttw  Products  Corp 

April   2.    194fr-Lot   3.   Urabe  Tract      , ^F^; ,«^"*™*^*°'-  ^^^  ^^^ 

No    1,    in    Salinas.    Harvey    and     1^*8°^ 


Radio  Range  Stations  N 
San  Diego,  Long  Beach, 
Daggett,  BJc«^ -nd 
Fresno,  Cahforma 

BIDS:    CAA.    1500    4th    St,    Santa, 
;   o^^er.  Cory  j  Monies.  April  9.  10  Al  M 


Na- 


QUANTITY  SURVEYOR,  ARCH 
DRAFTING.  ESTIMATING.  FIEL2> 
SUPERVISION.  Have  20  yrs.  exp.; 
want  connection  with  contractor, 
painting  contractor  or  home  bnildsr 

-^ . io   S«^  Francisco.  Phone  JU.   4-*'** 

04-203^12;     April   t,    2 1  or   reply   Box   43.    c/o   DaUy 

'  BuUder. 


Serial 
P.  M. 

Coombs  Bros.,  Box  97,  San  Leandro. 

Haas  Construction  Co.,  320  Mer- 
chants' Bhcchange  Bldg..  San  Fran- 
cisca 


STRUCTURAL  ENGINEHR,  RBO- 

ISTKRBD.  Mechanical  and  eleotrical 

„^  engineers  seek  structural  associate  to 

Charles  L.  Hamey.  625  Market  St,  form  consulting  engineering  firm.  Bay 


San  Francisco. 

J.  D.  BlUlinger  &  Co.,  1905  C^ypress 
St.  Oakland. 

George  Petersen  &  Son,  1841  Ban- 
croft Ave.  San  Leandro. 


nL     .ooii  ii^  ♦   Qf   o^-ner.  Cory    Monies.  April  9,  lo  /k.  ■•.  ,^0,  'croft  Ave.  San  Leandro. 

760     1220   Market  St,   oi^r  >    m  .  ^^^^  constnictton  Co,  3485       wtoalin  Bros.,  2943  21rd  Ave..  Oak- 

Lunch:   contractor,  W  B  »»k«'^  I     '^,  „.     ^an  Diero.  _  i«„h 


Noell  St.  San  Diego. 
Charles  J.  Dorfman,  134  N.  LA  J*i 

*'^lr^^X  inc.  TO*  8.  Sprto, 
Enn.  Burch...  to  ™el >,PeH.l  J  J„^,,;.|^„„f^rr.  J^i  °^U.'-  3   ^'n.'?  V^ Va*»b«rgb  Co,  M» 


MARIN    COUNTY 


Recorded  Accepted 

April  3,  1946— KENTFIELD.  A  T 
(Goodwin  to  The  Litchfield  Const 

Company March    29,    1946 

April  3,  194«— SYCAMORE  Village. 
Mill  Valley.  Marin  Capital  Co  to 
(^heen  Constr  Co April  2,  1946 


— A.pril  2,  lM6iQ^jjg^g.  3  g^.,tches;  4  plugs 

765  222  Embarcadero;  o'^®'"' ."j^: 
phael;    contractor.    Rotter    Electric, 

*  766  200  Bush  St;  owner.  St*"f*IJ? 
Oil  Co;  contractor.  Westlnghouse  Ei 
Corp;  -    ^__ 

767-8  Various  locations  and  own- 
ers; contractor.  Wonderilte  weon 
Products   Co;    signa  «>,it»- 

769  1340  Steiner  St;  owner,  wnue. 
contractor,  Weber-Conroy ;  1  P'«»- 


San  Vicente  Ave  South  <5ate. 

R  A.  Wattson  Co..  6628  VIneland 
Ave    North  Hollywood- 

California  Lead  Cable  SpUdng  Oo, 
12012  S.  Atlantic  Blvd.,  Compton. 

Newbery  Electric  Corp..  1038  Venice 
Blvd^  Los  Angeles,  ^^ 

Al«>m  Fence  Co..  3340  San  Fer- 
nando Rd..  Los  Angeles. 

United  States  (Construction  Corp., 
Ill  E  Chartres  St,  Anaheim. 

Shipyard     Constructioo    Co., 


land. 

Peter  ll^orensen,  927  Arguello  St, 
Redwood   City! 

R.  R.  Randall,  8032  MacArthur 
Blvd.,  Oakland. 

K.  R.  C  Ckmstruction  Co.,  20«  All- 
ston  Way.  Berkeley. 

Charles  Wait.  666  Mission  St,  San 
Franclscd. 

Herman  Misrack.  575  6tti  St.  San 
Francisco. 

J.  Henry  Harris.  2657  9th  St,  Berk- 
eley. 

Stolte,  Inc..  8451  San  Leandro  St, 
Oakland. 

Clevelahd  Wrecking  Go.,  2800  Srd 
St,   San   Francisco. 

Dolan  Building  Supplies  A 


Area.  Reply  Box  46.  c/o  DaUy  Paclfia 
Builder.  4/3-4-5-8-9/4S 

HELP  WANTED 


"  PURCHASING  AGENT  for  Build- 
ing Materials  Firm,  thorougbly  fa* 
miliar  with  Lumber.  Permanent  Stata 
exp.  and  salary  expected.  Reply  Box 
42  c/o  Daily  Pacific  Builder. 

4/2-t-4-5/4« 


SHINGLE  and  SHAKE  ROOFING 
FOPJEMAN  and  SUPT.  Capable  of 
working  vsith  and  supervlaing  crew 
of  from  5  to  18  shinglers.  Pealnaula 
resident  preferred.  (3ood  opportunity. 
Reply  Box  44.  c/o  Dally  Pacific 
Builder.  4/3-4-5-8-9/46 


ARCHITECTTURAL  DRAFTSMAN, 
full  time.  Salary  open.  Call  OLympla 
6972.  4/4-»-4-»/4« 


I 

I 


fl 


PLANS  and 
Speculations 


Delano:  The  city  council  has  en- 
dorsed the  City  Manager  form  of 
government  and  the  issue  will  be 
submitted  to  the  electorate  at  the 
next  election.  Also  approved  are 
two  new  sewer  districts  which  will 
cost  a  toUl  of  $61,900. 
oOo 

Isleton:  H.  J.  Heinz,  the  canning 
corporation,  ia  seeking  a  site  for 
a  factory  here  for  construction  of 
a  bottling  and  processing  plant. 
The  city  owns  the  site  selected  and 
at  present  it  is  used  as  a  play- 
ground. • 

oOo 

SPRINGFIELD,   Mase.:   A  new 

approach  to  housing  relief  has 
started  here  with  the  construction 
of  4-room  Quonset  huts  built  on 
city  park  property  to  relieve  the 
housing  shortage.  The  huts,  com- 
plete with  refrigerator,  stove,  heat- 
ing, plumbing  and  bath,  cost  the 
city  12,998. 
oOo 

.»rw-    ^- 

Antioch:  Circulation  of  the  pe- 
tition asking  the  city  council  to 
pave  portions  of  "E",  "F",  and 
13th  streets,  have  been  completed 
and  filed  with  the  city  clerk.  Build- 
ing of  curbs  and  gutters  is  includ- 
ed in  the  request. 
oOo 

Richmond:  The  city  council  has 
authorized  City  Attorney  T.  M. 
Carlson  to  start  immediate  action 
seeking  purchase  of  150  acres  of 
waterfront  property  now  belong- 
ing to  the  Kaiser  shipyards. 
# 

PLANNERS  INSTITUTE 

Earl  O.  Mills,  nationally-recog- 
nized planning  consultant,  who  has 
been  named  to  select  the  site  for 
an  Oakland  civic  center,  has  been 
elected  president  of  the  American 
Institute  of  Planners  at  Cleveland. 

Mills,  who  also  has  served  as  a 
consultant  for  street  and  highway 
planning  here,  has  offices  in  Saint 
Louis,  and  is  a  consultant  for  sev- 
eral other  cities,  including  Chicago, 
Los  Angeles,  and  Winnipeg,   Can. 

The  Institute  of  Planners,  which 
he  now  heads,  has  members  from 
several  hundred  cities. 


^aila  Pacific  ?^uil^er 

I  ADArcT  rONSTRUCTION  SAIIV  IN  THE  \A^EST 
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Screen  Government 
Building  Projects  to 
Stop  Deferrable  Jobs 

Ivan    A.    Bickelhaupt,    chairman  I     At  the  Teheran  conference  Gen- 
of  the  newly-formed  Inter- Agency  eral  Mihailovic  was  pitched  to  tne 
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Egyptian  Engineer  Studies  Flood  Control 


PRICE  1 5  CENTS  PER  COPY 


JUSTICE 


BY  TITO 


Construction  Coordinating  Commit 
tee,  which  held  its  first  meeting 
this  week,  has  asked  all  Federal 
agencies  to  submit  within  two 
weeks  a  full  report  of  new  con- 
struction proposed  in  the  next  fis- 
cal year  so  that  it  can  be  screened 
for  essentiality  and  deferrability. 

All  non  -  essential  construction. 
Government  as  well  as  private,  is 
to  be  deferred  until  the  require- 
ments of  the  emergency  housing 
program  are  met. 

Federal  agencies  whose  new  con- 
struction is  to  be  screened  for  es- 
sentiality and  deferrability  are  the 
War  department.  Navy  depart-  niks. 
ment,  the  Departments  of  Interior, 
Commerce,  Agriculture,  the  Vet- 
erans' Administration,  Federal 
Works  Agency,  National  Housing 
Administration,  and  the  War  As- 
sets Administration. 

# 


CHINESE  STUDY  CVP 

Thirteen  Chinese  government  hy- 
dro-electrical engineers  are  here 
in  the  U.  S.  to  study  power  and  ir- 
rigation projects  in  the  Central 
Valley  project,  preparatory  to  be- 
ginning work  on  the  huge  Yantze- 
Gorge  development  to  be  undertak- 
en soon  in  China. 

The  China  project  will  have  three 
times  the  capacity  of  the  combined 
Boulder,  Grand  Coulee  and  Shasta 
dams  in  power  output. 

# 

BOOST  TAPE  PRICES 

Ceiling  prices  for  friction  tape 
and  splicing  compound  —  used  by 
plumbing  and  electrical  manufac- 
turers— ^were  increased  10  per  cent 
on  April  8,  OPA  announces. 


wolves  in  an  act  of  appeasement 
•    •    • 

Recently  news  came  that  the 
General  would  soon  be  tried  as  an 
Axis  collaborator. 

ir    it    -k 

Several  hundred  American  sol- 
diers protested.  These  were  not  sol- 
diers of  the  Chairborne  division 
who  made  the  Potomac  Landing 
and  the  Pentagon  Invasion  —  they 
were  officers  and  men  who  got  their 
battle  scars  the  hard  way  —  men 
who  had  been  shot  down  in  the 
mountains  of  Yugoslavia,  rescued, 
nursed  and  evacuated  by  the  Chet- 
They   were   also   men   who 


had  been  'assigned  by  our  War 
department  to  Mihailovic's  staff. 
•  •  • 
Our  State  Department  asked  that 
some  of  these  men  be  permitted  to 
testify,  of  their  own  knowledge 
and  experience,  at  Mihailovic's 
trial. 


made  by  Yugoslavia.  American  or 
ficers  WOULD  NOT  be  permitted 
to  testify!  However,  the  note  went 
on   to   assure   us   that    Mihailovic 
would  be  given  a  FAIR  trial. 
•    •    • 


r can     _, 

jthey  need  the  equipment  urgently 
to  sustain  or  increase  their  pro- 
duction. 

Building  materials  concerns  and 
suppliers  eligible  for  urgency  cer- 
tificates are  producers  of  clay  build- 
ing products,  clay  building  prod- 
ucts machinery,  malleable  and  grey 
iron  castings,  including  cast  iron 
soil  pipe,  cast  iron  radiation,  lum- 
ber, logs,  pulpwood,  softwood  ve- 
neer, softwood  plywood,  millworkj 
concrete  building  products,  and 
concrete  building  products  machin- 
ery and  equipment. 

Others  eligible  for  urgemcy  cer- 
tificates are  other  producers  whose 
products  are  classified  as  critical 
in  CPA  Schedule  1  of  PR-28,  and 
i  include  producers  of  some  types  of 
j  coal,  coal  mining  machinery,  Strep- 
tomycin (a  medicine),  railiroad  car 
brake  shoes,  penicillin,  titanium  di- 
oxide, resin,  fractional  horsepower 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.;  Oakland,  Calif. 


From  Sa"  Francisco 
ENterprJsc  10930 


From  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER   RINGS  CURING   COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  „|C?E ED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete   Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      Saiy  Francisco      -^  Phone  GArfield  8768 


Last  week  t  retly^was  promptly   TALK  TURNS  TO  RIVER-TAMING-Aly  Fade!,  young  cnil  engineer  'AC  motors  and  electrical  ijiigh  -sfl- 
Last  \\eek  a  reply  was  prompL^y    ^^^   ^^.^^    ^^^^^   ^^^   ^.^^   ^^^^^   ^.^^    ^^.^^   ^^^^^   ^^^^^^   ^f  j ^con  sheet  steel.  | 

Raclamation  engineers — famous  for  designing  the  world's  greatest  The  new  urgency  certificates  are 
concrete  dam,  Grand  Coulee  on  the  Columbia  River — talks  over  "river- 1  announced  in  Direction  1^  to  Pri- 
taming"  with  Assistant  Commissioner  Wm.  E.  Warne  of  the  Bureau. !  orities  Regulation  13.    They  give 

i  their  holders  preference  (t)ver  any 
i  other  class  of  buyers  in  purchases 
'of  government  surplus  equipment. 
!  CPA  officials  said  it  wa*  not  the 
(general  policy  of  their  agency  to 
grant  urgency  certificates!  for  the 
purchase  of  Government  -  owned 
I  surplus   property.    HoweVer,   they 


The  prosecution  (or  should  we 
say  persecution?)  makes  the  ar- 
rest,'  supplies  the  jailer,  appoints 
the  judge  and  the  prosecuting  at- 
torney— AND  also  selects  the  hand- 
picked  witnesses  to  be  heard  I 
•    •    • 


In   this    way   Justice   comes 
the  Balkans. 

•    •    • 


to 


Construction  Methods  and  Engineering  of 
Large  U.  S.  Dams  to  Be  Ei^lored  by  Visitor 

,,,  r      ~^ 7r~       J,      r  •    •     4-         *    i«o,.«' said   that   favorable   consideration 

Aly  Fadel  has  come  from  Egypt— the  cradle  of  irrigation— to  learn  i^^yi^j    y^^    gjven    to    applications 

American  methods  of  taming  great  rivere  for  increased  aK"«w"«"' i  dearly    showing  that   items   such 
production,  flood  c«ntrol,  and  hydroelectric  power  development.  j^^    j^^^^  equipment  in  Government 

Under  the  auspices  of  the  Egyptian  government  the  International  L^^Jiug  g^ocks  were  urgently  need- 
Training  Administration  has  made   - — •  led  to  maintain  or  increase  produc- 

irrigation    project    for    the    Nue|^j^jj^  ^^  critical  products,  and  tha 


. .     arrangements  for  this  young  civil 

We  are  assured  that  this  i  engineer  from  Cairo  to  study  with 

will  not  be  an  assassination,  j  ^j,g  United  States  Bureau  of  Rec- 

The  accused  will  be  given  a ,  lamation,    world    famous    for    its 

fair  trial— and  then  hanged.   Boulder  Dam,  highest  ever  built, 

and  Grand   Coulee  Dam,  colossus 
among  concrete  structures. 

While  irrigation  has  been  prac- 
tices i  nthe  Valley  of  the  Nile  for 
4,000  years  or  more,  there  are  no 


CPA  Issues  Urgency  Certificates'  to 
Help  Suppliers  Get  War  Surplus  Equipment 

CPA  has  created  nr«ency  certificates  which  will  »>«  .j**"*^** 
producers  of  criticaUy  scarce  products  to  give  them  first  callort  war 
Assets    Administratiodn  stocks   of   surplus   equipment,    providea    we 

producers    can    demonstrate    that   ^^^^   ^^    .^   ^^^^^^  ^^   ^^ 

the  equipment. 

The  urgency  certificate  means 
only  that  if  the  producer  can  lo- 
cate the  equipment  he  needs  m 
WAA  stocks,  he  and  other  holders 
of  the  certificates  will  take  prec- 
edence over  any  other  class  of  buy- 

ers. 

The  certificates  will  expire  60 
days  after  their  issuance,  but  if 
their  holders  have  been  unable  to 
locate  and  buy  the  surplus  equip- 
ment by  the  expiration  date,  they 
may  apply  for  a  renewal. 

Applications  for  the  certificates 
should  be  made  on  Form  CPA 
4425,  obtainable  from  the  Civilian 
Production  Administration,  Wash- 
ington 25,  D.  C,  or  from  the  71 
CPA  District  Construction  oflBces. 
# .      * 

Oakland  Man  Gets 
New  OPA  Appointm't 

OPA  has  announced  appointment 
of  David  N.  Edwards,  of  Oakland, 
as  price  executive  of  the  Building 
Materials  Branch  of  OPA  Building 
and  Construction  Price  division. 
Edwards  succeeds  W.  S.  Ingram, 
who  recently  was  appointed  price 
executive  of  the  OPA  Lumber  Price 
branch  to  fill  the  vacancy  created 
by  the  resignation  of  former  Lum- 
ber Price  Executive  Pet^r  A.  Stone. 

Edwards,  the  new  OPA  building 
materials  price  executive,  from 
1936  until  his  appointment  to  the 
OPA  post  last  week  was  general 
manager  of  Wood  Products  com- 
pany of  Oakland,  a  firm  engaged 
in  labor  relations  and  lumber  sta- 
tistical information  work.  From 
1912  until  early  this  year,  he  was 
a  partner  in  the  Oakland  Planing 
Mill,  a  general  millwork  firm. 


dam  in  Mr.  Fadel's'  native  Egypt   tion.   Recently  he  completed  a  two 
to  compare  in  size  with  those  which  |  weeks    orientation    course    in    the 


that 
River.  .  the  equipment  could  not  be  obtain- 

In   his   study  of  irrigation  andj^^   ^^^^   enough   from   equipment 
dam-building  techniques  developed  ■  manufacturers, 
by  the  Bureau  of  Reclamation,  he  i     rpj^^    issuance    of    urgency    cer- 
will  work  under   the  direction   of  i  * jficatg    CPA  warned,  givtes  no  aa- 

Chief  Engineer  Walker  R.  Young; ; , _ 

at  Denver,  and  later  he  will  'join 
Bureau  field  crews  on  projects  be- 
ing   surveyed    or   under   construc- 


I 


PIPE  SMOKERS 
BEPAI«^ERTICE_ 

S«a4   Ut  Your   Broken    Pip^s   for 
lt«peir  w  Write  for  lafomiotlM 


H 


AR8Y 


PARKER 


KirAlll  SHOP 
_2*'2  SfooJwoy     Fresno.  CaBf 


Roy  M.  Scott 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

No  CLARK  &  SONS 

llOth  &  Division   Streets   -   SAN   FRANCISCO   -   KLon^ike  2-0462 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda  -  LAkehurst  2-3^77  ^ 


have  been  built  by  the  Bureau  of 
Reclamation  to  store  water  for  ir- 
rigation of  western  lands  in  the 
United  States.  The  Assuan  Dam 
on  the  Nile  ie  144  feet  high  com- 
pared with  Boulder  Dam  on  the 
Colorado  River,  726  feet  hifirh.  The 
Egyptian  dam  ^onMiinB  1,400,000 
cubic  yards  of  mat«^riai  compared 
to  10,000,000  cubic  yards  in  Grand 
Coulee  Dam,  key  feature  of  the  Co- 
lumbia Basin  Reclamation  project 
in  the  State  of  Washington. 

Fadel,  a  graduate   of  the   Um- 
versity  of  Cairo,  has  been  employ- 
ed for  the  past  two  years  by  his 
'        '         -    1; 


Heating  and  Ventilating  Equipment  i  government   in   planning   a 

Boilers  -   High  and  Low  Pressure      | 

Steam  Traps  -  ValveiS  -  Strainers 

Fans    •    Blowers    -    Ideating    and 

Cooling   Coils 

Phane  MArket  2921 

"Tell  Us  Your  Problems" 
.123    10th    ST..    SAN    FRANCISCO 


Washington  office  of  the  Bureau. 

Fadel  has  shown  especial  in- 
terest in  the  field  of  engineering 
geology  and  wants  to  devote  major  , 
attention  to  a  study  of  methods . 
used  by  the  Bureau  in  sub-surface  j 
exploration  work  on  dam  founda-  1 
tions.  i 

For  centuries  the  Ejryptians  have  ; 
constructed  low  daaas-  or  barrages 
in  the  river  to  divert  water  to  their 
fields  during  flood  seasons,  but 
storage  of  water  for  use  in  long 
periods  of  drouth  and  to  produce 
electric  energry,  which  is  common 
in   America,  has   been   limited  in 


FiBERGLAS 
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HTmiP 


arge   Egypt. 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


Aco«ittic«t   M«t«rl<i}« 

AtMSTHOHG^S^ 


NOISE 

REDUCTION 

AND 
ACOUSTICAt 
CORRECTION 


12  X  12  X  Ye;  %-,  and  %-ln. 

NOW    AVAILABLE    IN 

LOCAL    STOCK 

ScOUSTtCAL  CONTRAaORS 
i  iNOmEERS 


iRiuin  pnmTS 

are  Laboratory  Controlled 
to   Professional  Painters' 
High  Standards 

iRUiin  PRinT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


,(iuJ'"?«int5' 


L.  D.  Reeder  Co 

100.  SACRAMINtO     ? 


BETHLEHEM    PACIFDC 

COAST         STEEL         CORPORATION 

Geneixil  Offices:   San   Francisco 

Dlstricf  OfRc** :  SeottU,  PortJand,  lo»  Angeles,  *ilt  Lake  City 

Sft»/  Planis .  Seattle,  South  San  Francitco,  Los  Angeles 

Fobficoti'ng  Works.  South  San  Francisco,  Alameda,  Loi  Angeles 

Mill  Depots  :  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


Concrete  Cuttk^ 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Toob  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


BETHUHtH 
STEEl 


^irtrtrirtrtririr'irtrirtririrfrCririririrA^^ 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 
SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  EFFICIENT  SERVICE  IS 

ATLA8  HEATING 

AND 

VENTILATIIfC  CO^  Ltd« 

SAN  FRANCISCO  OAiCLAND  ^ 


pRi onirics  NO 


COHVERT  TO 
FIUORCSOIIT 


\^9^mmuy^nA  fe^tow^  fMm 


Fluorescent  ProductsCo 


lohn  C^saretto  €< 

SInoe  1886  -  -  and  8W   Active 

BUILDING  MATERIALS 

READY-MIX  CONCRETE 

ROCK-8ATJO-ORAVEL-L1ME 

CEMENT-PLASTER-idORTAR 

METAL   LATH-WOOD  LATH 

8TUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

BUNKERS 

Ph«n*:   eAr««ld  aW8 

eth  and  ChMUMl.  San  rmn*«*o» 


OTHiR 

fIBiRGLAS 

U5BS: 

SHIP  INSULATION 

FILTER  CLOTHS 

COLO  INSULATION 

HEAT  INSULATION 

SOUND  DEADENING 

ELECTRICAL  INSULATION 

FIRESAFE  FABRICS 
LAMINATE  REINFORCING 


C^ 


FILTERS  AIR  for 
Factory  or  Home 

•  Traps  Dust  and  Abrasives 

•  Patented  Fireproof  Adhesive 

•  Highest  Efficiency 

•  Standard  and  Special  Sizes 


VAfLABLE  AT  YOUR    SUPPLY  HOUSE 
OR   CALL 


WESTERN  FIBERGLAS  SUPPLY,  LTD 

DISTRIBUTORS      •      ENGINEERS     .CONTRACTORS 
739  Bryant  Street  •  SUtter  5967  •  Son  Francisco  7,  California 


Safety  FINLENITE  Tread 

Steps,  Noxingi,  PlalforiM,  Sidewalk  Boxes 

All  TypcB  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

;£AN  FRANCISCO  IRON  WORKS* 
260  TOWNSgND  STREET -_  Pb>nc  DOuglas  11 7S^ 


STEEL  FLOOR  GRATING 
BoMej  Safety  Steps 

NON-SKID  BRIDGE  FLOORING 
KERLOW 

Staadord  RMtofeqvlor  aad  TriaB9«lar  Patt*r«s  Avo»«M« 
For  VarioHS  Leodl»9« 

GUNN    CARLE    AND   CO. 

20  Potrero  Ave.         UNderhlH  5480         Sob  Froiielseo 


PRODUCTS 


Michel  &  Pf efFer 
Iron  Works,  Inc. 

Tenth  end  Harrison  •  Son  Francisco,  California 


METAL  TOILET  j 
PARTITIONS 

NOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECinCATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANKTEEL  MADE  IN  SAN  l»RANClSCO 
«.  v:CiB>««St.  UN.S733 
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BAILY     PACIFIC    BUILDER 


TUESDAY,  APRIL  9.  1 946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

iMuad  Ev»ry  Morning.  Except  Saturday,  8«nday  and  Lagai  Halldaya 


DAILT  PACTFZG  MIULDER  is  the  piaaeer  conatructloa  4aUy  ot  tha 
Pamma  •■•at,  Mniiliilning  a  oompiece  newu  reporting  aanrloe 
covering  all  prlnclpa!  building  &od   engineering  projecta; 
0CMi»alidatc4  Jaauary  2,  1»3(),  with  Larsen's  Adranoa 
Coaatruatioa  Reports.  A  L.e^l  Newspaper  of  gen- 
eral elrealatlon  aa  defined  by  the  Superior 
Oovrt  of  San  Fraaoiaco  C!ounty. 

SUBSCRIPTION   RATES: 
I3.M  pet  Month;  $M  per  Yoar  (Payable  In  Advance).  SInfle  Copy,  ISo 

Sieved  aa  Second-Class  matter  July  2£.  1907,  at  the  post  office 
at  San  Franclaco,  California,  under  the  Act  of  March   3,  1879 


PdUblMdlkr 
STARKRATH  PRWfTNG  St  PUBLISHING  CO. 


F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McOAVRAN.  EdlWr  J.  E.  ODGERS,  AdverUeInf  Manafar 

4«S  Tenlh  St.,  San  Francisco  3  TaLi  MArkift  7110 


CANCXJA    PARK,    Los    Angeles    Co..    4/9/46  •     •    2  •   under  advisement  Announcement  to 

Calif.    U.   S.  Post  Office.  PROCEED    ORDER  I  be  made  shorUy. 

Painting    exterior    concrete,    interior  |  DWELLINGS  Cont.   Pr.,  fl5,020  I     Plans  were  prepared  by  Consulting 

painting,  and  misc.  repairs.  j  PRICE,  Carbon  County,  Utali.  'Engineer  James  J.  Walsh,  1U2  ilar- 

Ow-ner— Office    of    the    Division    En-  •  Construction    of    lo    family    dwelling  ( ket  St,  San  Francisco. 

gineer.  PBA,  Federal  Works  Agcy.,       units ;   Utah   V-4-2217  ■  

838    U.    S.    Appraiser's    Bldg.,    San  '  Owner— Federal  Public  Housing  Au- '  4/9/46  '•     S3 

Francisco  11.  thority,  Humboldt  Bank  Bldg.,  San' CONTRACT  AWARDED 

Plans  and  specifications  obtainable       Francisco.  MAKIN  COUNTY,  Calif. — Minton  & 

from   the   above   office   of   the   Divl-    Contractor— M.    &   K.    Corp.,    200   Fi-  :  Kubon,  200  Davis  St,  San  Francisco, 

sion    Engineer,    or    from    the    Custo-       nancial    Center    Bldg..    San    Fran-  i  at  ^72,  submitted  low  bid  and  was 


dian   of  the  building. 


4/9/46  • 

BIDS  WANTED— 

TO   BE  OPENED   MAY  9,  2  P.   M. 

TERRAZZO   FLOORS 

GRANTS   PASS.  Ore.    U.   S.  P.   O. 

New   lerrazzo  floors. 


1  6 


Cisco. 

Completion  date  May  25. 


awarded  contract  by  M&rin  County 
Board  of  Supervisors,  Gea  S.  Jonai^ 
county  cleric,  Courthouse,  San  Ra- 
•  2  e  fael,  for  construction  of  two-span 
timber  pile    bridge  with   timber  deck 


Owner — Office    of    the    Division    En-  j         imits;  Utah-V-4-2215 
gineer,  PBA,  Federal  Works  Agcy.,  |  Owner— Federal  PubUc  Housing  Au 


;  4/9/46 

j PROCEED    ORDER 

I  DWELLINGS  Cont   Pr.,   $430,875  |  and  wing  walls  on  Muir  Woods  Road 

SALT   LAKE   CITY.   Utah.  ;  No.  399. 

Construction  of  225  family  dwelling ;     other  bids  were 


838    U.    S.    Appraiser's    Bldg.,    San 
Francisco  11. 


Geo.  M.  Carr,  Santa  Rosa,  $9995.50. 
Erickson,  Philips  &  Weisman,  $10,- 


f  _ji 


BUILDING  SECTION 


thorny,  Humboldt  Bank  Blcig..  San  ■  30G. 

Francisco.  j     Duncanson-Harrelson  Co.,  $10,497.75. 

Plans  and  specifications  obtainable    Contractor — M.    &   K-   Corp.,   200  Fi-  j     col.  F.  Betz  Construction  Co.,  San 
from  the   above  office  of   the   Divi-  .     nancial    Center    Bldg.,    San    Fran-   Rafael,  $11,41^. 

sion    Engineer,    or    from    the    Custo-  j     Cisco.  Evans  Construction  Co.,  $11,428.50. 

dian   of   the   building.  ;     CompleUon  date  August  7.  '•     iL  J.  Giffert,  $12,785. 


4/9/46  •     •     1  5  '  4/9/46  ei   •    f  •  j 

BONDS   CONVERTED  {PROCEED    ORDER  \  .a HAMS    RFSERVOIRS  & 

CIVIC  CENTER  BUILDINU  |  DWELLING  Cont  Pr.  $108,144    •^^ UJ\m^,  x^«lin^T  vwiaw  w 

Cost  $3,860,000  ,  TUCSON.  Pima  County,  Arizona.  DKrXMilWU 

RICHMOND,   Contra  Costa  Co.,  Cal.  j  Construction    of    72    family   dwelling  ^ -— ^^ 

Construction    of    civic    center   to    in-;         unit.s;   Ariz-V-2397  ; 4/9/46  **     W 


8pui-a*wer  pipe  drains  with  oe- 
mented  Jomts; 

(11)  constructing  900  Li.  12-lncb  do 
with    ilmcemented    Joints ; 

(12)  constructing  80  Lf.   M-in.   diam. 
sewer-pipe  drains  with  cement- 
ed Joints ; 

(13)  drilling  1.600  I.f.  holes  for  anchor 
t>ars  abd  grouting  bars  in  place 

(14)  130  cy.  concrete  in  outlet  valve 
structure ; 

(15)  3,000  cy.  concrete  in  floor  and 
wall  f  <K  tings  of  stilling  basin ; 

(16)  2,100  ^y.  concrete  in  walla  of 
stilling  basin; 

(17)  180  cy.  concrete  in  bridge  struc. 

(18)  ao  cy.  concrete  In  septic  tanks; 

(19)  90  cy.  concrete  in  water  tanks; 

(20)  260  cy.  concrete  in  rest-houses; 

(21)  oonstrticting  three  rest  houses, 
except   concrete ; 

(22)  5i.000  bJ.  vacuum  ooncrete  pra- 
oeaa  fbr  floor  and  inside  sur- 
faces Of  walls  of  stilling  basin 
and  trknsltion ; 

(23)  placinjj:  580.000   lbs.    relnf.   bars; 

(24)  1,000  s^y.  grouted  paving  gutters 
(^25)  90   I.f.   gravel   backfilled  gutters 

(26)  installing  5,000  lbs.  mlsc  metal- 
work  ; 

(27)  constructing  3  M  ft  b.m.  timber 
railingii; 

(28)  placing:  250  s.f.  elastic  Joint  fiUer 
stop; 


(17) — 
(18)  — 

(1») 

(20) 

(21) — 
(22)_.. 

(23) 

(24) 

(25).-.. 
(2«>.-.. 


35.00 
35.00 
3S.0O 
35.00 


60.00 
60.00 
00.00 
40.00 


90.00 

100.00 

80.00 

55.00 


100.00 
85.00 
8S.00 

91.75 


3000.00  3000.00  15,000.00  6500.00 


.20 

.03 

5.00 

3.00 

.20 


(27) 200.00 


NEWS  INDEX 

f^r  convenient  reference,  news 
nuMrts  In  this  section  are  classl- 
flMI  as  follows: 


Commercial   BIdgs. 
Eiueatlonal  BIdgs. 

Hj^apMals    

l^ltfvstrial    BIdflS.    . 
PMNo   Buildings 


-  1-  • 
_    9-10 

11 

-  12-13 
_  14-17 
„  18-19 


(JMI(i*us    Buildings   

SUtfm,   Recreational  Btdgs.  20-21 

Rkaldertial    Buildings   22-26 

TraAeportatlon  BIdgs. 27 

Misoattaneous  Btdgs.  28-90 
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1.8--COMMERCIAL  BLDGS. 

4/9/  •   •   3 

FIRE    LOSS 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— ^Flre  recently  damaged  the  frozen 
food  locker  service  on  Highway  50, 
Just  west  of  Lathrop,  owned  by  An- 
drew Coffee,  Tracy  Highway,  at  an 
estimated  loss  of  $10,000. 


4/9/46  •     •     4 

COMPLETING 

PRELIMINARY    PLANS 

OFFICE  BLDG.  Est.  Cost.  $5,000 

SAN  FRANCISCO.  Clay  and  Web- 
ster Streets. 

Conversion  of  residence  into  medical 
office  building,  wood  frame  con- 
struction. 

Owner— Dr.   Fender,   c/o   Architect. 

Arthitect— J.  Lloyd  Conrich,  593  Mar- 
ket Street. 


4/9/46 

BOND    ELECTION 

SCHOOL  IMPTS.  Cost,   $18,000 

BUTTE    COUNTY,    Calif. 

School  improvements,  to  include  ad- 
ditional cla.s.croom.  repair  of  Can- 
yon View  school,  Installing  of  light- 
ing facilities,  etc 


elude    new    city    hall,    library,    hall  ;  Owner — Federal  Public  Housing  Au- !  i_uvv    BIDDERS 

of   justice,    auditorium,    art    center  !     thority,  Humboldt  Bank  Bklg.,  San  ' 

and   fire  department   building;    re-  '     Francisco. 

inforced  concrete,  etc.  Contractor — Del  E.  Webb  Conatr.  Co., 


Owner— City  of  Richmond,  City  Hall,  ' 
Richmond.  I 

Architect— Timothy    L.   Pflueger,   580  ; 
I     Market   Street,    San   Francisco. 
]      Bonds    in    amount    of    $3,850,000   to  ' 
i  finance  above  construction  were  con- 
!  verted  to  cash  April  4. 


P.  O.  Box  4066,  Phoenix,  Ariz 
Completion  date  June  8. 


Owner — Canyon    View     School    Dist.,  ; 

Jay  Partridge,  County  School  Supt,.  14/9/46  ••     15  i 

Chico.  BID  OPENED 

Architect— Not  Given.  '  ALTER  COURTHOUSE  , 

The  school  district  %vlll  vote  April  g^j^  RAFAEL,  Marin  County.  Calif. 
30  on  a  proposal  to  Lssue  bonds  in  j  Construction  of  the  following  work 
the    amount    of    $9000    to    aid    in    fi-  •      ^t  the  courthouse:  ' 

nancing  construction.  Matching  state    q^  waterproofing  of  the  portico  col-  i 
funds   are   anticipated.  ,         unm    bases,    seams    in    slab    and 

brick  work  under  steps ;  I 

4/9/46  •     •  ^ ,  (2)  refinishing   cell    under   west   end  ' 

BONDS  VOTED  ,  of  portico;  ) 

SCHOOL  BLDG.  Cost,   $18,000  ,  ^g^  refinishing     men's     toilet     under 

SONOMA  COUNTY,  Calif.    Ely  Road  |         g^g^.  g^^j  ^j  porUco;  ! 

and  E  Washington  St.  I  (4)  adjustments    to    heating    system 

Construction  of  new  school  buildmg.  |  ^^^^    ^j^g    installation    of    a    ven- 

Owner  —  Payran    Elementary    School  tilating    system   in    identification 

District,  >.    Olsen,   Clerk.  |         office. 

Architect— Not  Given.  ,  Owner— Marin   County  Board  of   Su-  ' 

pervisors,  George  S.  Jones,   county  ; 
i     clerk,  Courthouse,  San  Rafael. 
i  Engineer — Carl  W.  Zoliner,  Ross.  ! 

-     .     „    Low   Bidder — Martinelli  Construction  1 

4/9/46  •     •     9 


Engineering  Sectiw 


The  school  district  voted  bonds 
April  2  in  amount  of  $18,000  to  fi- 
nance construction. 


4/9/46  •     •     4 

BIDS   OPENED 

FILM  EXCHANGE 

SEATTLE,   Wash.    2030-34   2nd    Ave^ 

Construction  of  3 -story  and  basement 

film  exchange  (94x60)  of  structui-al 

glazed  tile,   glass  block  and  brick 

facing. 
Owner — ^Warner    Bros.    Picture    Dis- 
tributing Co..  2405  2nd  Ave.,  Seattle 
Architect— E.   C.    A.   Bullock,   321   W. 

44th   St.,  New  York  City. 
Low  Bidder— Brazier  Constr.  Co.,  309 

Pontius  Ave.  N.,  Seattle,  $236,800. 

Other  bidders,  all  of  Seattle,  were: 

Western    Constr.    Co..    $238,857. 

Nelse  Mortensen   &   Co.,    $242,606. 

W.  G.   Clark,  $245,959. 

O.  B.  Danlers,  $255,847. 

J.  B.  Warrack  Constr.  Co.,  $256,067. 

Beal  &  Roberts,  $257,460. 

George  E.  Teufel.  $259,090. 

J.  C.  Boespflug,  $263,203. 


JARRACKS 


BOND    ELECTION 

SCHOOL    BLDGS.  Cost    $85O,C00  ; 

PITTSBURG,   Contra  Costa  Co.,  Cal.  \ 

New  lO-classroom  elementary  school,  .4/9/46 
$131,000;    cafeteria    and    equipment  |pLAN NED 
for  Joint  use  of  primary  and  inter- 
mediate  schools,   $54,000;    assembly 
bldg.    and   equipment    for   interme- 
diate   school.    $46,000;    administra- 
tion  bldg  and  furnishings,   $54,020: 
addl.  classroom  for  primary  school, 
$16,780;  shops  units  for  junior  high 
school,    $43,600;    balcony    in    audi- 
torium of  Junior  high   school,  .523,- 
000;  addition  of  7  classrooms,  fur- 
nishings   and    laboratory    facilities 
at     Junior     high     school,     $105,700; 
gym.    building,    including    showers.  | 
lockers,  etc.,  at  junior  high  school,  ; 
$81,000;    addition    of    6    classrooms 


Co.,    44    Mary    St,    San    Francisco, 
$3100. 


NEWS  INDEX 

For   convenient   reference,    news 
reports  in  this  section  are  classi- 
fied as  foRows:   "^ 
Water  Supply  and  Sewage 

Disposal    Plants   31-32 

Bridfee    8» 

Dams,    Reservoirs  and 

Dredging   _ ** 

Daoks,  Piers  4  Harfcors *» 

Parks,  Airports  and 

Playgrounds    — ■-         36 

Railroads,  Subways  and 

Tunnels    3' 

ELectrio  Lighting  and 

Transniissisn   Lines  S8 

Sewers   Si 

Streets  and   Highways 4« 

Gas,   Water   an«    Oil    PlfM 

Lines  41 


(29)  placin^f    1,860    I.f.    rubber    water 

jjOKT    GIBSON    DAM    PROJECT.  |  (30)  Insta/ling  4.500  lbs.  of  standard 
^  Okiahoma.— Leo  Sanders,  Trauesmau  !  metal  pipe,  fittings  and  valves ; 

.Nauuiiui  aauik.  Bias-,  Okiahoma  City,  j  (31)  laying  150,0M  lbs.  ca»t  iron  pipe 
IvjKia..  at  *ii,S6y,&60.4U,  submitted  low  (  (32  p  5  cy.   irubble  masonry; 
Old    to    the    U.    S.    District   iJingmeer  J  (53)  laying   1(X)   I.f.   clay   sewer   plpd" 
uiiice,    .f.    O.    Box    61,    Tulsa,    Okla.,  j  with  poured  joints; 

\iov  uie  consiruciion  01  the  Fort  Gib-  ,  (34)  laying   2,400    I.f.    drain    tile   em- 
joou  x>am  un  Grand   (Neosho)  River,  [  beddedi  in  gravel. 

I  ...^^loxiaiaiciy    iivc    miles    north    of  '  (35)  placing  350  cy.   of  water-bound 
I X  ui  L  Git>son,  ..iua. ,  ;ieriai  iMu.  ^0-6.  macadam    base   courae; 

!     wi.ixk.1.  U..US  v\t:ie.  I  (36)  180  cyj.  crushed  rock  for  wear- 

j     .a.1  joiiuaon  auu  teeter  iiQewil  Sous  1  ing   cokirse,    in    place; 

,  ^o.,  uiiiaiia,  aNcu.,  ^x^,:i.0'6,i)00.  \  (37)  furnish,    haul    and    spread    5,000 


(28) 

(2») 

(30) 

(31) 

(32) 

(33)...... 

(34) 

(35) 

(36).-.. 
(S7) — 

(38) 

^39) 

(40) 

(41)  .*. 

(1) 


1.00 

.50 

.20 

.08 

30.00 

1.00 

1.00 

5.00 

6.00 

.20 

.60 

.25 

.30 


$4.50 


.36 

.025 

&00 

1.50 

.25 

140.00 

1.00 

1.00 

.20 

.04 

40.00 

1.00 

1.00 

7.00 

4.50 

.08 

.15 

.20 

3.00 

.50 

(E> 


.22 

.03 

5.00 

2.00 

.20 

125.00 

.22 

.22 

.30 

.06 

20.00 

.60 

1.20 

7.00 

5.00 

.13 

.40 

3.00 

1.40 

.30 


.26 

.04 

7.00 

4.25 

.095 

190.00 

.35 

1.00 

.30 

.12 

50.00 

1.60 

1.65 

6.00 

5.50 

.17 

.75 

.25 

1.00 

I.OO 


Co., 


I      ajlosiu    oi.    jn.001    coasu'ucuon 

J.1XUUSIUU,  xt^xas,  ^12,oii.ouu. 

I     x.i,oi'nsuu-iviiuuocu,    Walsh,    Kaiser, 

;  u  lau  Cousirucuou  cu.,  iieciitt;!  Bros.- 

;  ^i.cv.^uue  K.,u.,  uc-iit;iai  Cousiructiou  Co. 

'.j^^u.  J.  i<.  £>i.ea,  )il^,;ioU,UOO. 

j      western      cuniiaciuig      Co.,      Dea 

..i.uiiitj£>,     XUUa,     ^10.U0U,VAA>. 


a  4 


t/  y,  lb 
-.MO   VVANTfcJ 
..t.^^^i.<^Otcx'i:ia,    Waah. — Until    April 


gals,   i^oad   oil ; 

(3t)  mix,    dompact    and    finish    2,100 
ay.  oil-treated  wearing  course; 

(89)  installibg    1,100    lbs.    yumps; 

(40)  installimg  150  If.  embedded  elec- 
trical conduits; 

(M)  ins  tailing    5,000    i.f.    of    armored 
parkway  cable. 
Total    bidfe    follow: 

(A)  Fred  J    Maurer  &  Son,  Eureka, 
$267,015. 

(B)  NormAn     I.     Fadel,    Hollywood. 
$282,770h 


d. 


i^iiguieei    oixicc,     it;A.tuel(Ci   BechteJ  Brothers-McCone,   S.   F.. 


...uot:!',  dcalLlc,  UliUci'  liiV.  -ab-tfl  lOl' 
i^i.i.a^itig  ill  OVVitiulili^iU  iSiUU^li,  ^iX~ 
.   .UiViiif^       Ul'CU^tiig      ckUU      UibpOisiag      of 

i  joii.ouu  «:.y.  ox  mattsrial. 

!     ..^ccuic^iiiuud   uuiaiuable  from   the 

;.^ijo>e    uliicu. 


$363.5*7. 

(D)  Peter  Kiewit  Sons  Co.,  San  Fran- 
cisco, $389,707. 

(E)  Guv   P.    Atkinson,    South    S.    F., 
$590,501,1 


Unit  prices  follow : 


(3) »8.00 

(5) -  7.00 

(7) 2.30 

(9 1 5.50 

(11) 2.10 

(18) 2.80 

(15) 42.00 

(17) 98.00 

(19) 125.00 

(21)...     .7000.00 

(23) -  .06 

(25) aoo 

(27)„ 175.00 

(29). .... .       2.80 

(31) 11 

(33) 1.00 


(2) $4.50 

(4) 9.00 

(6) 1.40 

(8) 2.30 

(10) 2.10 

(12) 4.25 

(14) 75.00 

(16) 73.0U 

(18) 105.00 

(20) 110.00 


«35>. 
(37). 

(39). 
(41). 


9.00 

.SO 

1.05 

2.10 


(22).. 
(24)_ 
(26)- 
(28)... 
(»)_. 
(»)- 
(M)_ 
(86)... 
(88)- 
(40)... 


.45 

10.00 

.55 

.50 

.45 

65.00 

1.25 

9.50 

65.00 

1.50 


(•)  Telegraphic  increase  of  $5400  af- 
fects item  12  but  no  change  in  unit 
price  is  indicated. 
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10  33 — BRIDGES 


Francisco 


i  oiljo  OPENED 
*  x,.±jxJ\j><^t.\.  If  li.NClNG 
oA.i.\     i?«,.tii>JCiis«.^0.     San 
4/9/g  •     •     3  8  I      ^oolut,ieai  ijrurueus. 

RESNO,  Fresno  County,  Calif.  Unl- •  TO  ASK  BIDS  ;  AUbcaiit^Lioii  01  pauuock  fencing 

versity  and  San  Pablo  Aves.  i      LONG    BEACH,    Los   Angeles   Co.,  i  ^^."cr—i>oai  a   oi   xaik  v..omuiisaiou- j 

ransfer     barracks     from     Lemoore  ■  calif . — The  City   of   Long   Beach.    S.  !      tit,,    iuci.*ii»iu   Loage,   Golden   Gate  I 
Army    Air   Base    to   provide   emer-  ;  e.  Vickers,  city  manager.  City  Hall,  '     Park.  i 

gency  housing  for  73  male  students,    i^ng   Beach,   has  announced   that   a   i-.onv   xiidder — Cyclone  Fence  Co.,  440!,jqj 
26   double   and   single   accommoda- j  call   for   bids   will    be    issued   in    the  j     tiayanore  Blvd.,  $1996.  1(11)! 

tions.  furnished  and  steam  heated,  'next  90  days,  for  construction  of  two  j     .riucuor  ir-ost  i?euce  c;o.,  at  $2306.88,  I  (12) 
wner — Fresno  State  College.  Arthur  j  bridges   in   the   City   of   Long   Beach^  j  ^.uunuueU  ibe  only  other  bid.  !  (18) 


(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8)  

(9) 


and  fumi.shings  at  senior  high  sch.,  1^ 
$78,600;    cafeteria,    kitchen,    lunch- .  4/9/45 


Safstrom,  manager,  University  Ave., !  one    bridge    will    be    built    on    Long 
Fresno.  1  Beach  Blvd.  at  a  cost  of  $846,445 ;  the  j  4/9/46 

'other  will  be  built  on  Willow  Street    on-»«    WANTED 

iat  a  cost  of  $574,386,  for  a  total  cost 

iof  $1,420,831.    Both  bridges  would   be 

18-19 RELIGIOUS  BLDGS.  i  financed    out    of    the    $2,250,000    bond 


3  4 


2  4 


4/9/46  • 

PREPARING 

WORKING    DRAWINGS 

RESIDENCES      Est  Cost.  $14,000  ea. 

SAN   FRANCISCO.    Lakeside  Dlst. 

Construction  of  two  wood  frame  res- 
idences, shingle  roof,  oak  floors, 
tile  baths,  warm  air  heating  sys. 

Owner — Kenneth    Evers,    c/o   Arch. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket Street. 


I  issue  voted  in  1944. 
19 !     Plans  and  specifications  were  pre- 
i  pared  and  are  now  being  revised  by 
Engineer   Donald    R.   Warren.   500    S 


room  bldg.  incl.  furnishings  at  the  i  plannED 

senior  high  school,  $51,000;  gymna-  j  CHURCH  BUIIJDINGS  j „ ,  , 

slum  bldg.  including  showers,  lock-  !  FRESNO,  Fresno  County,  Calif.  One|Figueroa  St,  Log  Angeles;  revisions 
ers,  etc.,  at  senior  high  school.  ;  at  First  St  and  Grant  Ave.,  the  |  are  expected  to  be  completed  by  May 
$108,500;  earth  quake-proof  mg  pres-  1     other  site  unchosen.  i20. 

ent  academic  bldg.  at   senior  high  |  Construction     of     two     new     church 

school.  $14,000.  !     K..»i^ir.cro  1.1/0/Aft  ••     88 

Owner— -Pittsburg  Unified  School  Dia 


I      buildings.  1 4/9/46 

Owner — Latter    Day    Saints    Church.  ;  BID8  WANTED 


trict  Fred  S.  Ramsdell.  Supt,  Ar-  i 
mand  Stow,  clerk.  Senior  High  Sch.,  t 
School  St   opp.   Norton   St.,   Pitts-  ; 

burg.                                                             I 
Architect— Chas.  F.  Dean.  California  ; 
State  Life  Bldg.,  Sacramento.            ! 
The   school   district  will  vote   May  j  £0^^! SOCIAL  AND 


vjxwkj.«ij  \.,o»ji-»EE  PHOJ.,   Wasn. — 
on  111  luay   xu,  x^  A~  M..,   bius  will   ue 

lauiciLiuu.  v^uuice  xJam,    Wasn.,   utiuer  | 
opcc.   J.Z0X   lur  coiisiruciiou   ox   douiii  { 
v.-ouiet;    x^am,    coiumuia    Basin    l^roj- 
ccL,     Waiiii.      worii.    IS    siiuaieu    ueai 
tuc  souiii  eiia  01   Granu  coulee,  im- 
iiieuiaieiy   uoiinwest   01   couietj   \_it>. 

xue  piiiicipai  iieuib  of  woiK  and 
tue  esmnaieu  quaumies  involved  will 
oe  given   tomorrow. 

A«w  uxiurge  to  prospective  biddei^i 
lui    copit^ii   01    me   spt^cixications  and 


(14). 
(16). 
(16). 


(B) 

$2.50 

2.50 

40.00 

2.60 

2.00 

1.50 

1.60 

1.25 

3.00 

1.00 

1.00 

1.60 

1.00 

60.00 

22.00 

27.00 


(C> 

$3.50 

3.50 

30.00 

10.00 

15.00 

.90 

2.00 

.70 

5.00 

2.00 

3.00 

3.00 

1.50 

30.00 

26.00 

37.00 


<D) 

$3.50 

5.25 

5.40 

5.80 

3.25 

1.85 

3.26 

.85 

4.50 

2.40 

8.25 

3.16 

1.50 

37.50 

10.26 

S0.7f 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 

4/9/46  ••88 

BIDS  WANTED 

GRAND  COULEE,  Wash.  —  Until 
April  30,  10:30  A.  M.,  bids  will  be 
received  by  the  U.  S.  Dept  of  In- 
terior, Bonneville  Power  Admin.,  1300 
NE  Union  Ave.,  Portland  8,  Ore.,  un- 
der Inv.  3661  for  construction  of 
Grand  Coulee- Foster  Creek  Section 
of  Grand  Coulee-Snohomlsh  230-kv. 
wood  pole  transmission  line,  begin- 
ning at  west  switchyard,  Grand  Cou- 
lee Dam. 

Specifications  obtainable  from  the 
above  office. 


8  8 


4/9/46  • 

BIDS  WANTED 

NEWPORT,  Ore.— Until  April  12. 
8  P.  M..  bids  will  be  received  by  the 
Central  Lincoln  Peoples  Utility  Diet.. 
W.  W.  Jones.  Mgr.,  Newport  for  con- 
struction of  6.4  miles  of  68,000-volt 
wood  pole  power  lines. 

Specifications  obtainable  from  Blac- 
trical  Engr.  L.  B.  Kurchanof,  LiewlB 
Bldg.,    Portland. 


Dr.   Lynn  W.   Fawns,   president  of  j     ORANGE    COVtnty,   oallf.  —  ITntU  ,.,.._    ..    „..   _^ 

North  Fresno  Branch.  1961  Hasel-    May  9,  2  P.  M.,  bids  will  be  received  j  ^lawings ;   to  oiiiers,  ♦d.ao  per  copy, 
wood  Ave.,  Freraa  i  by  the  State  Division  of  Highways,  ^.^t  returnable. 

^    McCoy,    state   highway    engl- 


17  on  a  proposal  to  isue  bonds  in  the 
amount  of  $850,000  to  finance  above 
construction. 


RBC^EATIONAL  BLDGS. 


4/9/48 

BOND    ELECTION 

SCHOOL  BUILDING 

LOS  GATOS,  Santa  Clara  Co 


9 


4/9/46 

BIDS  OPENED 

PAINT  FENCE 
SAN     FRANCISCO. 


4/9/46  •     •     8 

PREPARING    WORKING 

DRAWINGS 

RE.MODEL    STORE 

ALAMEDA.   Alameda   Co.,   Cal.    1410 

Park  Street. 
Remodeling  of  ladies'  sport  shop. 
Owner — Withheld. 
Architect— John    Hudspeth,    427    13th 

St.,  Oakland. 


r-oiif  '•■  Zoological  Gardens, 
i^^  ?^^^'^"'A*"'*'r':f^',"univStv;  Painting  of  fence  around  gardens. 
East  side  of  Los  Gatos.  University  1  p.^.^er-Board  of  Park  Commission- 
Avenue. 


G.    T 

ineer,  State  Bldg,,  Los  Angeles,  for 
•  widening  the  existing  reinforced  con- 
!  crete  bridge  across  San  Juan  Creek 
I  and  the  existing  trestle  across  San 
'  Juan  Creek  overflow  channel  and 
"about  0.4  mile  surfacing  approaches 
.  with    plant    mix    surfacing    on    the 

existing  pavement  and  with  plant  mix 

'  surfacing    on    cement    treated    base 

San    Francisco ,  ^g^.,^ggQ     j)a.na    Point    and    Doheny 


20 


Park,  Orange  County. 
The  work  involves : 
(1)  240  cu.  yds.  remove  concrete; 


Exnansiok  of  Los  Gatos  Elementary!     ers,   McLaren    Lodge,   Golden   Gate'    (g)  remove    portions    of    San    Juan 

«s*ly,rtni  Park.  I  CTreek  overflow  bridge; 

o5ne?-Los  Gatos  Union  Elementary,  Ifw    Bidder -Larry,    840    22nd    St.:    (3  >  20  sta.  clearing  and  grubbing; 

School    Dlst.,    Board    of    Trustees,  j  $1715. 
University   Ave.,   Los   Gatos. 


4/9/46  •     *     8 

FIRE    LOSS 

FORT  BRAGG,  Mendocino  Co..  Cal. 
— Fire  recently  damaged  the  Shaf- 
sky  Brothers  general  merchandise 
store,   356  Main   St..  Dixon's  Variety 


Architect— Not  Selected 

The  school  district  will  vote  April 
30  on  a  proposal  to  issue  bonds  in  the 
amount  of  $140,000  to  finance  above 
construction. 

Plans  are  being  prepared  by  Arch- 
itect Chas.  E.  Butner.  7  Winham  St, 

Salinas,  for  a  shop  t>"'><li"e  ^^ /=°«^  I^P^I^^opp  wPn 
approx.  $16,000,  Included  in  the  above    BID  OPENED 


Other  bidders  were: 
J.  W.  Sorenson,  $2080. 
Glampollni  &  Co.,  $3203. 
D.  Zellnsky  &  Sons,  $3557. 
R.  P.  Paoli  &  Co.,  $5990. 
Deemer  &  Deemer,  $6372. 
Coastwise  Painters,  $11,077. 


20  { 


expansion. 


(4)  4800  cu.  yds.    roadway   excava- 
tion; 

(5)  1560  cu.  yds.  structural  excava- 
tion; 

(6)  eoOO    sq.    yds.    compact    original 
ground ; 

(7)  5200  cu.  yds.  imported  borrow; 

(8)  650  bbls.  Portland  cement-treated 
base; 

(9)  2900  sq.   yds.  mix  and  ^ompact 
cement-treated  base; 

(10)  develop    water    supply  and   fur- 
nish water  equipment ; 


copies  oi    tne  standard  forms   and 
ox  me  speciiicatiuns  may  De  ooiauiea 
iium  tne  loilowing  oiiices  01  tue  liu- 
rcau     OX      rtecisjuaiion:      WalKer     K. 
xoung,    cniei    isiogineer,    o.    tt.    Cus- 
LoiiiiioUbe,     x^euvei     z,     coio. ;     R.     J. 
iNfcweii,  itegional  x.>irector,  f.  O.  liox 
dJV,   Keciauiation    i^iOg.,    l<airgrouudB, 
i^.n-:c,    diano;    it'.    A.    x^aiiKS,    super- 
vising Hiugineer,  Coulee  x.>am,   Wasn.,  j 
cind  Micnael  W.  Straus,  Commission-  I 
..i,    Xiiureau    01    Reclamation,    Wasn-  j 
.u>.;iun   20,   L>.   c    l^rospeciive    biOjaera  \ 
ucsinng  to  visit  tne  site  ot  the  yorli  ! 
6nouia  communicate  with  the  Sujper-  ! 
vising    Engineer.  j 


REPAIR  BUILDING 
^__^_  FRESNO,    Fresno    Co.,   Calif.    Comer 

4/9/46  10  ;     I^yo  *°<*  ^  Sta.  (Ball  Playgrounds).  |  (^j)  nOM'iallonraJpiy  water ; 

PLANNED  ;  Repairs  to  recreation  building.  ;  ^^^  ^  ^^^  ^^^^-^  roadway; 

REMODEL  BUILDING  \  0>^'ner-C  ty   of   Fresno,   city   clerk.  ,  (13,  33  ^^^^  j^^^j^  asphalt  SC-3.  bitu- 

Estimated  Cost  $15.000-$20,000  |  _  City_Hall.     ^  ^   ,,..kt......   ««    !  mlnous  surface  treatment; 


Store    and    Mendocino    Coast    Hard-  | FRESNO,  Fresno  County,  Calif.  Home 'Only  Bidder-Fishe^^^^  sq.    y^g_    p^pare,   mix  and 


vnrt    and    Supply    Company    estab 
llshment    at    an     estimated     loss    of 
more  than  $150,000. 


•• 


8 


4/9/46 

BIOS  OPENED 

REMODEL  STORE 

SACRAMENTO,  Calif.  8th  and  K  Sts. 

Remodel  interior,  main  floor  and  bal- 
cony and  new  front  on  K  St  side  j  4/9/49 
of  store  building.  \  PROSPECTIVE   BIDDERS 


and  Moroa  Aves.  \     12  Mattel  Bldg.,  Fresno,  $1177.21. 

Conversion    of    church    building    into  | 

girls'    dormitory    to    accommodate; 

50  girls ;  renovation  and  furnishing  } 

to  Include  kitchen  and  dining  room    22 

facilities. 
Owner— Fresno  State  College,  Arthur 
•    Safstrom.  manager,  University  Ave.,  _  4/9/4$ 

Fresno.  ;wORK    STARTED 


BUILDmOS 


RESIDENCE 
*  ;  SACRAMENTO,  Sacramento  Co.,  Cal. 


shape  surface,    bituminous    sur 
j  face  treatment; 

(15)  8  tons  asphaltic  emulsion  paint 
I  binder  and  curing  seal ; 

1  (16)  1750  tons  plant  mix  surfacing; 
1  (17)  42  M  ft  b.m.  Douglas  fir  timber; 
!  (18)  10  M  ft.  b.m.  treated  Douglas  fir 
•     •     2  4  I  timber ; 

j  (19)  526  lln.  ft.  timber  bridge  railing; 
Cost,  $8,360 1  (20)  1830   cu.    yds.   class    A    portland 


4/9/46  ••34 

biuS  OPENED 

CENTRAL   VALLEY    PROJECT.— 
Fred  J.   Maurer  &  Son.  125  W  i-^tth 
St.,     Eureka,    at    $267,015     (including 
telegraphic    mcrease)    submitted    low 
bid  to  U.  S.  Bureau  of  Reclamation, 
Walker    R.    Young,    Chief    Engineer, 
Friant,    Calif.,    under    Spec.    1178    tor  ^ 
construction    of    Friant-Kem    Canal ! 
stilling      basin,     Cottonwood      Creek  ! 
Bridge,    Friant   Dam    landscape   area  i 
improvements,  Friant  Division,   Cen-  i 
tral  Valley  Project.    Work  is  located  ' 
about  1.5  miles  northeast   of   Friant. 

Work    Involves : 

(1)  4(X)  cy.  common  excavation  for 
structurea ;  i 

(2)  2,000  cy.   rock  do; 

(3)  190  cy.   excavation,  concrete;      j 

(4)  2,200  cy.  all  dassee  excav.  for  i 
pipe  trenches;  { 

(5)  820  ay.   chipping  and   roughen- 
ing concrete  surfaces; 

(6)  18,000  cy.  backfll;  j 

(7)  18.000  cy.   compacting  backfill;  j 

(8)  800    cy.    embankment;  j 

(9)  400  cy.   riprap; 


^LASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  Mission  street 


SAN  FRANCISCO,  12 


Phone:  DElaware  7313 


Owner — Eagleaon-Hawkins  Co.,  801  K  \  puBLIC  WORKS   BLDG. 


St.,   Sacramento. 


cement  concrete  structures ; 
!     San  Antonio  Way.  (21)  S60    cu.    yds.    class    A    portland  j  (10)  constructing  860  l.f.  12-ln.  diam. 

One-story  frame  and  stucco  veteran's)  cement  concrete  footing  blocks;  : 


Cost  $45,000  j     dwelling  (5  rooms)  oak  finish  firs.,  ;  (22)  50  cu.  yds.  riprap; 


Architect  —  Gordon    Stafford,   Forum    bURLINGAME,  San  aMteo  Co.,  Cal.  j     cedar  shingle  roof,  gas  furnace,  etc 


Bldg..  Sacramento. 

General  Work 
Transwestern  Construction  Co.,  Ri- 
alto   Bldg..  San   Francisco,  and  1402 
Front  St..  Sacramento.  $17,688. 
Cabinet  and  Fixture  Work 
Capital  City  Planing  Mill.  1812  9th 
St.  Sacramento*  $6940. 
Bids  held  under  advisement 


(23)  10,880  lin.  ft  furnish  Douglas  fir } 
piling ;  ! 

(24)  3215     lin.     ft     furnish     theated , 
Douglas  fir  piling;  * 

(25)  351  each  drive  timber  piles; 


S-10— EDUCATIONAL 
BUILDINGS 

4/9/46  ••     10 

COMPLETING   WORKING 
DRAWINGS 
SYNCHROTRON  BUILDING 

Estimated  Cost  $50,000 
BERKELEY,  Alameda  County.  Calif. 

Campus  of  University  of  California. 
Construction   of  one-story  structural 

steel    frame    and    transite    exterior 

synchrotron  building. 
Owner  —  University     of    California, 

Berkeley. 
Architect  —  Jotham    S.    Gould,    251 

Kearny  St,  San  Francisco. 


Primrose  Road,  in  rear  of  city  hall  ,  o^^^lel^— Frederick  S.  Olivievl,  lOSO  J 
Construction  of  two-stor>'  reinforced  ;      street,   Sacramento. 

concrete,    with    brick    veneer    and  .  Architect   —   Frederick    S.   Harrison, 

some  structural  steel  public  works  .     ^Iks   Bldg.,    Sacramento. 

bldg.   (53x50  ft)  to  house  engineer-  ■  Contractor— Charles   Guth,   1515   27th  j  (26)  15  cu.  yds.  portland  cement  con 

ing   dept.    building   inspector's    of-        street,    Sacramento.  i  crete  slope  paving: 

flee,  wire  dept.  and  park  dept  1  Electrical  Work— Manuel  Joseph,  10201(27)  IS  cu.  yds.  portland  cement  con 

Owner— City  of   Burllngame.  I     j  St..  Sacramento.  \  crete  curbs  and  sidewalks ; 

Architects— Leo  J.  Sharps  and  Irving    piumblng— Leonard  U.  Plummer,  1019 ;  (28)  30  lin.  ft  laminated  guard  rail 

F.  Brown,  1319  Howard  Ave,  Bur-  j     j  q^^  Sacramento.  Ing; 

Lumber  and   Mill   Work— Burnett   A '  (29)  852    lln.    ft.    temporary 

guard  railing; 


lingame. 

Bids  will  be  received  until  5  P.  M., 
April  15,  and  opened  at  8  P.  M.,  by 
the  Supt.  of  l»ublic  Works. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  arch- 
itects upon  deposit  of  $15.00  . 

Following  contractors  have  taken 
out  plans: 

G.  W.  Williams  Co.,  10  California 
Drive,  Burtingame. 

Monson  Bros.,  475  Sixth  Street,  San 
Francisco.  ^     ^  , 

Chas.  J.  Pedersen,  333  Occidental 
Ave.,   Burllngame. 

MacDonald,  Young  &  Nelson.  127 
Montgomery    St.    San    Francisco. 


timber 


Sons. 


2  6 


(30)  900  lin.  ft  steel  railing: 

(31)  6   each    portable    timber    barri- 
c&dcs  * 

<S2)  18  lin.' ft  12-in.  CMP,  16-gage: 


1  0 


1/9/46  • 

BIOS   OPENED 

JET  PROPULSION  LAB 

PASADENA,  Los  Angeles  Co.,  Cal. 
Institute  of  Technology.  Arroya 
Seco  site. 

Construction  eind  completion  of  fa- 
cilities and  buildings  for  Jet  Pro- 
pulsion Laboratory;  Serial  147. 

Owner — U.  S.  District  Engineer,  751 
S  Flgueroa  St.  Los  Angeles. 

Low  Bidder — Weymouth  Crowell  Co., 
2104  W  15th  St.  Los  Angeles,  $166,- 
59^60. 

Other  total  bids  were: 
J.  F.  Cummins,  $170,58L25. 
W.  C.  Smith,  Inc..  $182,781. 
Jas.  I.  Barnes  Constr.  Co.,  $185,588. 
Baruch  Coi^,  $188,264.78. 
Zoss  Constr.  Ca.  $193,808. 


BUHJMNGS 


1  3 


4/9/46  • 

BIDS  WANTED 

POCATELLO.  Idaho.— UnUl  April 
26,  3  P.  M..  bids  will  be  received  by 
the  CAA.  Box  3224.  Seattle  14.  under 
Pro.  No.  7-406-304  for  construction 
of  VHF  radio  range  near  Pocatello. 

Specifications  obtainable  from  the 
above  office. 

14.17.-PUBLIC  BLDGSw 


4/9/46  • 

BIDS  WANTED— 
TO  BE  OPENED  MAY  i;  2  P. 
PAINTING  AND  REPAIHS 


1  6 


4/9/46 

TO    START    WORK 

RESIDENCES 

NORTH  SACRAMENTO*  Sacramen-  \  (33  >  277,000  lbs.  furnish  bar  reinforc 

to  Co.,  Calif.  j  ing  steel; 

Construction    of    500   2-    and   3-bed-  j  (34)  277.000  lbs.   place  bar   relnforc- 

room  residences,  shake  and  shingle  |  ing  steel ; 

roofs,    long   porches,    to    include  2-    (35)  11,000  lbs.  miscellaneous  iron  and 

car  garages  and  workshop   space;  steel; 

to  be  of  rambling  type  of  Calif  or-    (36)  85  sq!  yds.  mesh  reinforcing; 

nia-Colonlal,  Monterey-Colonial  and  '  (37)  350  each  expansion  anchors ;  i 

C^alifomia    Ranch    design.  ;  (sg)  5400  sq.  ft  sheet  metal  forms;      t 

Owner— Craftbilt    Homes,    Inc.,    1445  i  (39)  miscellaneous    Items    of    brtdge ! 

Bush    St.,    San    Francisco.  <  work.  i 

Architect— Conrad    T.    Kett,    75   Cre-  !      Specifications   obtainable  from   the 

clenta    Drive.    Sausahto.  gtate  hi^way  enelneer.  Public  Works 

ConstrucUon  will  be  FHA  approved    Bldg,   Sacramento  1 

and    financing   will    be    arranged    to  ,  .  | 

accommodate  purchase   by   veterans,  • 

all    homes    being   within    the    $10,000   4/9/46  ••     33-40  j 

price  bracket  iBIDS  HELD  UNDER  ADVISEMENT  I 

The  land  planning,  streets  and  wa-  ,  RICHMOND,  Contra  Costa  Co.. ' 
ter  system  will  be  developed  to  the  ,  Calif —Bids  were  submitted  April  8  ! 
most    approved    standards.  to   the   Richmond-San   Rafael   Ferry  i 

Transportation   Co.,   Ferry  Terminal,  | 

2  6  Castro  Point,  Richmond,  for  the  con-  t 

'  stmctlon  of  a  1000-foot  causeway  of 


FOR  SALE 

NEW  ROSCO 

TAR  KETTLES 

on    pneumatic    tired    wheels 
110-    and    165-gallon    from 
STOCK 

STANDARD   MCHY.   CO. 

112   Market  Street,   San    Francisco 
EXbrook  8845 


AMPLE  STOCKS  FOR  SPEEDY  DELIVERY- 


Frank  Ashby,  McmogJng  Parfn*r 
70  Chthy  Si,    •     mArkt  1230 

NATIONAL  STEEL  FABRICATORS 

(forwrfy  Moliowaf  Omamenfof  fron  A  ■rouse  Co.) 


UNIFORM    ^    DEPENDABLE 


4/9/46 

PROCEED    ORDER 

DWELLINGS  Cont  Pr.,  $189,292 

MARICOPA    COUNTY,    ArlsoBa.  _      _  _        

Construction   of   m  family   dwelling  '  clsco  Bay  from  ciStro  Point,  together 
units ;  J^^z-V-^1.  ^  with    complete    ferry   slip,    including 

Ownei--Federal  Public  Hoiistog  Au-    ferry  aprt)n  and  hoisting  machinery. 


creoaoted   piles   at  presnt   Richmond 
terminal    extending   into    San    Fran- 


thority.  Humboldt  Bank  BMg.,  San 
Francisco. 
Contractor — Del  E.  Webb  Constr.  Co., 
P.  O.  Box  4066.  Phoenix,  Aria. 
Completion  date  Augtiat  7. 


and  two  frame  buildings  (W  ft  long 
each)  by  DuncansonHarrelson,  Clin- 
ton ConstmctloD  Co..  Mercer- Eraser 
Co..  Ben  C.  Gerwlck,  Inc.  and  C^ase 
Construction  Co.  and  are  being  held  I 


OVERHEAD  DOOR  CO. 

Ptien*  OLym^  631 2 

5420  8an    Pablo   Ave..   OAKLAND 

Phone  JUniper  4-7897 
5731  Misaion.  SAN  FRANCISCO 


TUESDAY,  APRIL  9,  1946 


** 


PAILY    PACIFIC    BUnniTB 


PAGE  3 


ADVANCE  CONSTRPCTION  REPORTS 


39— SEWERS 


received    by    the    State    Division    of 

Highways,  G.  T.  McCoy,  State  High- 

Ijway  Engineer,  State  Bldg.,   Los  An- 


•  geles,  for  about  3.2  miles  grading  and 


4/9/46  ••3  9 

^STO^KTON^Ian  Joaquin  Co..  CaL  ]  «"//-^^^"g ^-^^^^^ 

—Until   April   22,   5   P.    M.,   bids   will  7."^^f.°"^i\'^^l"f,*  ^^^^ 

be    receiv^    by    the    Stockton    City   ^^eek  bejt.^  Highland^^Ave.^am^ 

Council,   B.    L.   Trahem,   City   Clerk,  i 
City    Hall,    for    construction    of    se 


lected    material    fill    at 
Sewape    Disposal    Plant. 


the     South 


Creek  Bridge,  San   Bernardino  Co. 

Items   will   be   given   shortly. 

Specifications   obtainable  from   the 
State      Highway      En"gineer,      Public 


Specifications  obtainable  from   the  Works   Bldg..   Sacramento 
office  of  the  City  Engineer,  City  Hall. 
Stockton. 


•« 


40 


specifications  obtainable  from  the  j  and  $2^34  ^^°^^^ C«°~^^^«hip  one  day;  1  ated.     outdoor     type     dlsconn«:tlBg 


above  office. 


I 


4/9/46 

BIOS    WANTED 

MODOC  COUNTY,  Calif.  —  Until 
May  8,  2  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways, 
G.  T.  McCoy,  State  Highway  Engi- 
neer. Public  Works  Bldg.,  Sacramen 


Pacific   Portland   Cement  Co.,   San    yard  at  rZJ 
-„r,^j=/v>     ^.rq65ft.    foK     /-.    '-~r    y"<»  *t  Grand 


switches    for    installation    In  switch- 


40  I  Francisco.     $2.33658,     f.o.b.     Conc^    rni.^t^     i^^  ^''^**  ^"^^^  P**"**  ; 
day;  net;  30c  decreal*  K;  '  ?°'"™''i,^  Baain  Project  Washington, 
uaj  ,  "wv,  uecreaae  for    f.o.b.    shinninp-    nnint    «nH/«^    rSi.i,.  ' 


ship  one 
bulk. 


PLANS  ON  FILE 


4  2 


40—- 


STREETS  AND 
HIGHWAYS 


4/9/46 
;  BIDS  WANTED 

SAN    MATEO     COUNTY,     Calif 

;  Until  April  16,  11  A  M.,  bids  will  be  j 

received   by   the   San   Mateo   County  j 

;  Board  of  Supervisors,  W.  H.  Augus-  ■ 

!  tu.s,    county   clerk,    Courthouse,   Red- 

4  0   wood  City,  for  construction  of  grad-  j 
ing,  paving,  curbs,  gutters,  sidewalks. 


4/9/46 

BIDS  WANTED 

SAN   FRANCISCO.— Until  Apr.  22 

to.  for  about  29.5  mUes^gr^drng  por-  Is  P.  M..  ^^'^^^  ^j"  ^f^ J^^f^ved  by  the 


shipping    point   and/or    Odair. 
Wash. 

Schedule  I,  Item*  1,  2  and  3 
Pacific  Electric  Manufacturing  Co., 
San    Francisco.    $82,975    and    $29,778; 
engmeer  $30  per  day;   mechanic   $25 
per  day. 

Allis-Chalmera  Manuftu:turtng  Co., 


Th»    f«t»«wlng    lltt    of    plan,    and    .pacification,    for    c®"**"*****^ 
projvct.  ar«  new  avallabl.  for  In.pectlon   at  th.  offico  of   DAILY 


PACIFIC   BUILOEIt.  465  T.nth   Street,  San   Frandsoo. 


Work 


LocaAon 


Bid  Opening  Data 


t    of\tin   '  *      J**'",  ^^y   engineer;    $25    per   day 


King.  River  Wasteway,  BtCi 
SpecificaUon   1181 


surfacing  on  new  subgrade  and  ex    .       ^    ,   ,.       .„„■,-, 
40    istlng    surfacing    and    applying    ^^^  \  ^  J^^^^'i^'^^i^  ^'^  ,  ^^  ,  -     -  —    1  *ov   p*;r  u 

coat  between  Eagleville  and  4  miles  ;  000  ft.  of  6-m     and  1  wo  ft.  of  3-in.  |  mech^ic. 
_  I  north   of  Lake  City,  Modoc  County,    j  C^ass    1.0   cast  ^n    beU   and   spigot  '      General  Electric  Ca.  Denver,  Colo..    Friant-K.m  Canal 

'Sl^rtSISt  '^"^isco  Water  ^,215  and  $29,875;  $30  per  day  engi-  ;  Specification   1204 

Specifications  obtainable  from  the    "^"'filtrr  "^m^  f?^''*"^*'^ " 

ww«   «ffire.  __  Schedule   II.  Items  4  a 


4/9/46 

BIDS  WANTED 

SAN  JOAQUIN  CO..  Calif.— Until  !  sanitary  sewers,  storm  draing  and 
May  1.  2  P.  M.,  bids  will  be  received  water  mains  In  the  streets  in  and 
by  the  State  Division   of  Highways,    adjacent  to  Lomita  Hills  Subdivision. 


G.  T.  McCoy,  State  Highway  Engi- 
neer, Public  Works  Bldg..  Sacra- 
mento, for  about  5.5  miles  repairing 
with  untreated  rock  base  and  plant 
mix  surfacing  between  Byron  Road 
and  Santa  Road  in  San  Joaquin  Co. 
Work  Involves: 

(1)  develop    water   supply   and    fur- 
nish  water  equip. ; 

(2)  1,100  M.  gal.",  apply  water; 

(3)  32,000  ton.s  untreated  rock  ba.se; 

(4)  135  tons   liq.   asph.   MC-2   prime 
coat   and    pene.    treatment ; 

(5)  212   tons   sand   prime   coat; 

(6)  47  tons  asph.  emulsion,  seal  coat 
(7»  41X)    ton.s    screenings,    do; 

(8)  7.300  tons  min.  agg.  dense  grad- 
ed plant  mix  surf. ; 

(9)  330     tons     pave.     asph.     200-300 
dense   graded  plant  mix  surt". ; 

(10)  2.100  tons  min.  agg.  open  grad- 
ed plant  mix  surfacing; 

(11)  1(X)  tons  pave.  asph.  85-100  open 
graded   plant  mix  surf. ; 

(12)  5,300  tons    min.    ngg.    plant   mix 
surf,  leveling  course; 

(13)  270  tons  pave.  asph.  85-100  plant 
mix    surf,    leveling    course; 

(14)  29  each  raising  manholes  to  gd. ; 

(15)  18  each  raising  lampholes  to  gd. 
Specifications   obtainable   from   the 

above    office. 


lie.solution  of  Intention  No.  1994 
The  work  Involves: 

Schedule  A 
(1)  44.000    cu.    yds.    excavation,    all 
classes    of     material,     including 


Work  involves: 

(1)  7   c.y.   remove   concrete; 

(2)  clear   and   grubb; 

(3)  137.000   c.y.   rdwy.   excav. ; 

(4)  2,500   c.y.   struc.   excav.; 

(5)  2.500  c.y.  ditch  and  channel  ex- 
cavation ; 

(6)  5,050.000  sta.   yd.s.   overhaul; 

(7)  41,500  c.y.  imported  borrow; 

(8)  develop  water   supply   and   fi*- 
ni.sh   water   equipment; 


Fresno 


4-19 


Central  Valley 


4-10 


above   office. 


Patterson 


4*2 


4/9/46 

BIDS    WANTED 

ODAIR.    Wash.— Until    April    19,    2 
P.   M.,   bids  will   be   received   by   the    $4443'8o"**L!^fil^ 
U.    S.    Bureau   of   Reclamation.   Cus- i  *^  '  ^^"" 

tomhouse.   Denver,   Colo.,   under  Inv, 
G-3S,012-A    for    type    B    (deformed)  i 


and  5  !  Delta-Mendota  Canal 

Westinj^house  Electric  Corp.,  Den-  <  Spec.  1183 
ver,  $4021.30;  $3522.50.  I . ', — 

chlS.  fSXWzTm^"^'  '"■■  (  SUB  -  BIOS  WANTED 

Graybar  Electric  Co.,  Denver.  Colo., 


4-18 


<9)  4  750   M.    eals.    apply   water;  .  ,  , 

(10)  6W   sta.   scarifying  and   reshap-    reinf.  bars  o/'-^o^c^^te  fob  shipping 
ing  existing  roadbed;  j  Pomt  and/or  Odair.  Wash, 

clearing   and    grubbing,    consoli- .  ^1)  1,318  sta.   finLsh   rdwy.;  ^,,  '    ;q   .g  •     •     42 

*>  ^  -         -  (12)  33,400  tons  min.  agg  plant  ^^^  '  "^^f^^^  WANTED 


! 4/9/46 
BIDS  POSTPONED 


Goneral  oontractor.  de.lring  subblds  on  any  Job  are  Invited  to  make  known 
••     43    their   requirement.   In    thi.    column.     There    I.    no   charge   for   thi.   Mrvioe. 


YAKIMA    PROJECT,   Washington.   Qffio,  .nd   Lab.  Bldg.  and   Irtdu.trial   fteJatlon.  Bldg.,  P.Utornia 


Reeearen 


—Until  April  25,  2  P.  M.  (postponed 
from  April  11),  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,    under    Spec.    1257    for    fur- 


dation  of  fill  and  subgrade; 

(2)  1766    lin.    ft.    concrete    standard  surfacmg;  ^,„„*  «„„  '      ODAIR     Wash.— Until    Anril    is    9 
curb  and  gutter ;                                 ^13)  1.830  tons  pave.  asph.  plant  mix  ,  ^  ODAIR.^  W^asn  ^^   ;.^;!^. Apnl    18^2  ,    ^.^^      ^.^^^  delivering  f.o.b.   cars  at 

(3)  306    lin.    ft.    concrete    roll    curb  oo^  ton/iin    asnh    SC-2    prime  ^  U.   S.   Bureau   of   Reclamation,  Cus-        °   °  ""      " 
and  gutter  only;                                   !  d*)  ?^^,*°"^    •'**•    ^^P^'    ^^  ^'    ^           Uomhouse,    Denver,    Colo.,    under   luv. 

M)  -22.956   lin.   ft    concrete  roll  curb  go  tons  liq    asph.  RORC-5.  seal  '  F-38.491-A-1    for    350,000    barrels    of 

and  gutter  integrally   cast  with    '15)  Z30  tons  iiq.  aspn.  r^yj  |  modified    portland    cement    in    paper 

,5,  I'^m:  ft.  concrete  sidewalk.  I ' .6)  2.f '  tons  »nd  -->  ooa'',    ee    1^?? 'wash'"""""^  """'  ""*'"'  °- 
^  (17)  280    c.y.    Class    A    portland    ce-  |  aair,    wat-n. 


Corp..   Richmond;    Bid.  open   April   12 
E.   S.   McKlttrick  Co..   610  l«th   Street,   Oakland    (TWln   Oak.   5070) 
Swinerton  &  Walberg  Co.,  t25  Bush  St,  San  Francisco   (GArfield  2980) 
Barrett   &  Hilp.   918  Harris)on   Stre   et.   San   Francisco    (DOugla.  ^^J^ 
M.  &  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  704) 
Carrico  &  GauUer.  365  Oc*an   Avenue.   San   Francisco    (JUniper   4-8081) 
Moore  &  Roberts.   693   Mission   St..   San   Francisco    (GArfield   8579). 


the  shipping  point  or  f.o.b.  cars  at 
Yakima  and  Sunnyside,  Wash.,  at 
the  option  of  the  bidder.  30  motor- 
driven    horizontal    shaft,    centrifugal __^ ,  .. 

type    pumping   units,    each    complete    Richfleid-Davi.  Bldg.,  65th  and  Telegraph.  Oakland;  Bid.  open  Apr  11.  2  P«« 


4-in.  thick; 
(6)   8850    sq.    ft 


type    A    pavement. 


ment   cone. 


I 


4/9/46 


rsphaltic  concrete  tin    ba^  2-    ^8)  245  y^^^    Class    B    portland    ce  ^^^-r^p, 

asphaltic  concrete.  4-ln.  base.  J    ,  ment  concrete  curbs  and  gutters  '  BIDS    WANTED 


4  2 


In.  surface; 

(7)  367,482  sq.  ft.  type  B  pavement, 
6-in.  rock  base,  armor  coat  sur- 
face ; 

(8)  4900  sq.  ft.  armor  coat  surface 
over  existing  pavement  (10-in. 
wide),  including  base  repair; 

(9 1  54  each  setting  manhole  frames 

and  covers; 
(10 1  3   each    setting    cleanout   frames 
and  covers; 


(19)  32,000  lbs.   bar  reinf.  steel; 

(20)  24  l.f.  12-in.  CMP  16  gage; 

(21)  1,434  l.f.  18-inch  do; 

(22)  56  l.f.  21-inch  do; 

(23)  228  If.   24-in.   CMP   14   gage; 

(24)  44   l.f.   30-inch  do; 

(25)  204  If.  36-in.  CMP  12  gage; 

(26)  104    l.f.    48-inch  do; 

(27)  342    l.f.    18-in 
gage 


MOUNTAIN   HOME,   Idaho.— Until 
■April   19,   2   P.    M..    bids   will    be    re- 
ceived by  the  U.   S.   Bureau  of  Rec- 
!  lamation.    Denver,    Colo.,    under   Inv. 

1 22,669-A-2  for  type  B  (deformed)  ,  .,  ^  .  ^  .,.^„»,,. 
;  reinf.  bars  fof  concrete  fob  shipping  |  ♦^-  "°^  returnable 
i  point  and/or  Mountain  Home,  Idaho. 


with  pump,  motor,  flexible  coupling, 
base  plate,  and  all  accessories  re- 
quired for  a  complete  operating  unit 
for  seven  pumping  plants,  Roza  Divi- 
sion, Yakima  Project.  Washington. 
The  pumping  units  will  be  installed 
by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others, 


A.  Famell  Blair,  No.  9  Main  Street,  San  Francisco   (YUkon  0890) 
R.    A.  Cullen,   478   Jackson    St.,    San    Francisco    (SUtter   1951). 
Stolte,   Inc..   8451   San   Leaikdro   St.,   Oakland    (TRinidad   1064). 


•• 
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11)  S^^ach  setting  catchbasin  frames    C28)  100  l.f.  24-inch  CMP  siphons,  14 


4/9/46 

BIDS  WANTED 

CENTRAL     VALLEY 


43 


Medical   Bldg.,  2340  Ward   St,   Berkeley;    Bid.  open    April   11,   11    A.   M. 
A.  J.  Hopper  Co..  243  Lanjgton   St..   San   Francisco   (MArket  7070). 
Moore  &  Roberts,    693   Mission    St ,    San    Francisco    (GArfield    8579). 
Anderson-Hagliifad,   Inc.,  219  4l8t   St.  Oakland   11    (OLymplc  9108). 
Stolte.  Inc..  8451  San  Leartdro   St.   Oakland    (TRinidad   1064). 
George   J.    Maurer.   50   Yorl)i   Drive.   Piedmont    (HUmboldt   3457).   


i  South    Palo   Alto   School.   Pa<o   Alto;    Bid.   open    April   ^\Jl^J*\^. 
PROJECT.!     cari   N.   Swenson   Co..   355   Stockton   Ave.   San   Jose    (BAllard   260Z) 


CMP    siphons,    16  ,  4/9/46 

^SACRAAIENTO.    Calif .- Bids    wUl  '  C^V^*?™** -^^^^  ¥*y  2' ^  T' ^' ^*^*        Feter"sartorior262  "ciementina  St..  San  Francisco   (GArfield  «3") 

be  received  by  the  State  Purchasing  I  ^'11    ^^    received    by    the   Bureau    of  ;      ^    ^  ^^,^  ^^^^^^    (,^     ^^jjg  Fulton  St..  San  Francisco   (feKyline  4362). 


and  grates;  .      .     ,     ^ 29 >  M^each   field   joints   for   18-inch  '  TgentTsac^ramento,  for  ma\e^^^^  ^°'^^  u"'*^'" 

(12)  180    lin.   ft    4-in.    concrete  drain    (29)  If^^each   tield   jomis   lor  ;  ^„^,inment  as  follows:  I  Spec.  1279  for  furnishing  and  deliver-  ^^^^^^^^    Tay-Holbrook, 


4/9/46  •      •      40  , 

BIDS    WANTED  ; 

DEL    NORTE     COUNTY,     Calif.—  ' 
Until   May    1,   2   P.   M.,    bids   will   be  ; 
received    by    the    State    Division    of  ! 
Highway.s.  G.  T.  McCoy,  State  High-  I 
way   Engineer,   Public    Works    Bldg.,  \ 
Sacramento,    for    about   3.7    miles    of 
placing  Imported   base   material   and 
applying   seal   coat    thereto    between 
6.3  miles  and  2.6  miles  south  of  Cres- 
cent  City,  Del  Norte  County. 

Work  involves : 

(1)  610   c.y.   struct,   excav.;  , 

(2)  196  sta.  scarifying  and  reshaping 
existing   roadbed;  ; 

(3)  develop   water  supply  and   fur-  ^ 
nish    water   equip.;  , 

(4)  670  M.  gals,  apply -water; 

(5)  6.100   c.y.   imported   base  mater-  j 
ial.  type  A;  j 

(6)  13,000  c.y.  do.  type  B; 

<7)  66    tons    liq.    asph.    SC-2,    prime  : 
coat;  I 

(8)  240  c.y.   sand  prime  coat:  i 

(9)  114  tons  asph.  emulsion  seal  coat ; 
(10)  1,100  c.y.  .screenings,  seal  coat:    i 
(11 »  490    c.y.    min.    agg.    surf.    rdwy. 

gutters ;  j 

(12)  47    tons    liq.    asph.    SC-3,    surf.  ; 
roadway  gutters;  ! 

(13)  6.900  s.y.  mix  and  compact  sur-  , 
faced   rdwy.  gutters; 


pipe  complete  in  place;  1  ^^^^  J'^e^^^^h 'field    joints   for   24-inch 


(13 J   13  cu.  yds.  drain  rock. 
Schedule  B 

(1)  944  lin.  ft  8-in.  vitrified  clay 
pipe  sewer,  complete  In  place. 
Including  wye  branches; 

(2»  14,065  lin.  ft  6-in.  vitrified  clay 
pipe  sewer,  complete  in  place, 
including  wye  branches; 

(3)  10.661  lin.  ft.  4-in.  vitrified  clay 
pipe  sewer  laterals  complete  in 
place ; 

{■\)  52  each  sanitary  sewer  manholes, 
brick  or  precast  concrete,  com- 
plete with  type  A  (heavy)  cast 
iron  frames  and  covers  loose  in 
place ; 

(5)  15    each    sanitary    sewer    man 


equipment  as  follows^  ^       ,  ^^^  ^^  ^    ^^^^  ^^  ^^^  ^^.^^^^^  ^^^^ 

^OUO  47195  REQ   12220-  °^  f.o.b.  cars  at  Central  Valley.  Cali- 

existing    pipe'      40   tons    liquid "  asphalt    SC-3.    tank    !«™*^.  the  structural  steel  co^erdam 


Berkeley;    Bide 


siphons ; 
(31  >  477     If.     salvage 

culverts ; 
(32)  356  If.  relay  do.  station. 

Specifications   obtainable   from    the    QUO.  47205.  REQ.  E-47926: 


open  April  11,   Noon 
G.  P.  W.  Jensen  &  Sons 


,   line,  7th   St   and    Folger  Ave 
itc  320  Market  St.  S.  F.   (GArfield  2444) 


trucks,    crescent    City    'maintenanx^e    5?l,l^^,tf„„?,^°>.p^Kj^"JJ^t^  Pacific  Coa.t  Steel.  South  San  FrancLco; 

Bid.  open   April   15,  5   P.   M 


above  office 


41--GAS,  WATER  AND  OIL 
PIPE  LINES 


4   1 


50  tons  emulsified  asphalt,  highway 
storage  at  Pescadero. 

50  tons  emulsified  asphalt  Burlin- 
game  or  Millbrae  maintenance  sta- 
tion. 

50  tons  liquid  asphalt,   MC-2.  Red- 
wood City. 
QUO.  47207,  PwEQ.  E47929 


Central    Valley 

The   cofferdam   will   be   Installed    by,  «•«-  w^—-  --,-..■    •-,  -   .^  /T^rv„»1oa  n7nn) 

the  government.  No  charge  for  copies  ,      Barrett  &  Hilp,  918  HarriAon  St,   San  Francisco    (DOuglas  07UU). 

of    the   Bpecifications    to  prospective   . — «.**  w..^.  ni^.  «n*n  Aorll  1i 

bona  fide  bidders;  to  others,  $1,  not    Sheet  and  Tinplate  Plant  Columbia  Steel  Co..  Pittsburg:   Bids  open  April  i. 

returnable. 


rrlAot 

ncci.  «■•«    .  ...K--""-  ■  •-■•-.  Cotui 

Barrett  &  Hilp.  918  Harrison   .«?t.   San   Francisco    (DOuglas  0700). 


4  3i 


4/9/46 
'  PROSPECTIVE     BIDDERS 

HILLSBORO.    Ore.— As    previously 
I  reported,  until  April  11,  8  P.  M.,  bids    vendor's  plant  vicinity  of  Napa. 

will    be    received    by    the    Hillsboro  ;  April  16 


4/9/46 

BIDS   POSTPONED  ; 

,   .,.    ,  ^    ,,         CENTRAL  VALLEY   PROJECT.^; 

10^0()0    gallons    emulsified  jisphalt.    until    April    30.   2    P.    M.    (postponed  j 

^.._.     „!„„*    „.«.„.  .,  ^t  ivT„..,„  from  April  10)   bids  will  be  received  j 

by  the  U.  S.  Bureau  of  Reclamation, 


holes    brick  or  nfecastcon^ete,  '  Utilities   Commis-sion.  Hillsboro,  Ore    '      QUO.  47407    REQ.  E47903:  Denver,    Colo.,    under    Spec.    1253    for 

romnlet?  with    ster^    and^  w^^^^  fumi.shing  and   constructing   10.5        5400  tons  plant  mix  surfacing,  open  ;  furnishing    and    delivering    fob    cars 

uTe  B(liSt)   cast  iron  framS  ■  niile-^  of   18-inch  pipe  to  replace  the  ;  graded  type,  delivered  job  site  on  K  ,  ^^  the  shipping  point  or  fob  cars  at 
tjpe  B   (light)   cast  iron  irames    _^^^.^^    12-inch     mains.     Est     cost,  >  14th    St    between    San    Leandro   and  ,  ^oram,   Calif,    fourteen   96-inch  out- 


FOR  SALE 
Gaston  Portable  Generators  and  Grinders 


existing 
$275,000. 

Specifications  obtainable  from  City 
Engineer  J.  W.  Barney  upon  deposit 

of   $25.00. 

Following    contractors    have    taken 


Hayward 


43— 


(8) 


(9» 


out  plans: 

Parker    Schram    Co.,  '^ouch    Bldg.. 

Portland. 


MACHINERY  AND 
EQUIPMENT 


and  covers  complete  in  place ; 

(6)  1  each  vitrified  clay  pipe  clean- 
out  risers  with  cast  iron  frames 
and  covers,  complete  in  place; 

(7)  3  eacn  vitrified  clay  pipe  clean- 
out  risers  with  cast  iron  frames 
and  covers,  loss  in  place; 
984  lin.  ft.  42-in.  reinforced  con- 
crete pipe  storm  sewer,  complete    -  og'T^-Butler  &  Son,  4900  NE  42nd  i  BIDS   POSTPONED 
in  place ;  „      Portland  GRAND  COULEE  DAM,  Washing 
489  lin.  ft.  18-in.  reinforced  con-  1  ^t..  I'ortiana.                                               i 

Crete  pipe  stomi  sewer,  complete 
in  place; 


FORREST  &  EDWARDS 

1746  Clement  Street        -        SAN  FRANCISCO 


SKyline  3622 


4/9/46 
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i      Steel  Tank  &  I*ipe  Co..  518  NE  Co-  |  ton.— Until    April   25,   2   P.   M.   (post- 
j  lumbia  Blvd. 


let  gates  complete  with  hoists,  motor 
reducer  units,  limit  switches,  indi- 
cators, an^^ownstream  conduit  sec- 
tions; and  two' sets  of  erection  equip- 
ment, for  installations  in  the  river 
outlets  at  Shasta  Dam.  Kennett  Di- 
vision, Central  Valley  Project 

All  electrical  control  equipment  and 
push-button  stations  will  be  fur- 
nished by  the  Government  The  out- 
let gates  will  be  installed  by  the  Gov- 


,   Portland.  ;  poned    from    April   10).    bids   will    be  ;  ^^^^^^      ^^    charge    for    copies    of  i 

-     -  -         ,  Kmnire   Constr    Co.,   4606   SE   39th    received  by  the  Bureau  of  Reclama-  , ...  oTva/»i«/»otirtna  tn  nro«n#»rtive  bona 


Oregon  Culvert  &  Pipe  Co.,  2321  SE  I  for     furnishing    aJid     installing     two 

(15)  570  c.y.  filter  material;  in  place;  i  Gladstone,    Portland.  1  electric  elevators  for  block  64,  Grand 

(16)  74  each  remove  and  reset  mark-    (ii>  2    each    storm    sewer   manholes,  .    ^^^jj   p^       ^   .j,^^^   ^^^     ,945   ^  'coulee  Dam.  Columbia  Basin  Project 
er  posts.  complete   in   place   with  type   A  j  (.pj^j^ijia    ^5.^^.,    Portland.  |  Washington.  The  work  is  situated  at 


tumable. 


Specif ication.^i   obtainable   from    tne 


cast  Iron  frame  and  cover,  loose 


above  office. 


M.   P.   Munter  Co.,  1437  Jos.  Vance  j  Grand  Coulee  Dam.  Washington. 

The    work    conststs    of    furnishing 


in  place ;  |  gj^g     Seattle. 

(12^   14    cu.   yds.    reinforced    concrete  (      ^^{^^y    Constr.     Co..     7708    Rainier  ;  and  installing  10.000-lb.  capacity  elec 


4/9/46  .,.,„^^^  '*     *^  storm   aewer    Inlets    and    ^^ead- .  ^^^     g-^^_^_jg  |  trically  operated  passenger  elevators, 

CONTRACT   AWARDED  walls,  complete  in  place;  1      qtanlev    T     Scott,    1111     American  i  hoistwav   doors,    door    operating    de- 

KERN   COUNTY     Calif. --Ollf  lews,  a3)  one  each  steel  grating  for  inlet  l  ^  ^^^J^gy  J  3^^^^,^;  ,  vlcls    and^mes    for    landin|    en- 

Trucking  Co.  and  Phoenix  Construe-  structure;  1      Hugh  G.  Purcell  Co.,  Colman  Bldg,  !  trances,   and   door-operating  devices. 


tlon  Co..  Box  751.  Bakersfleld.  at  $22,-  ,  (14)  37    each     batchbaslns.    complete 


351.  awarded  contract  by  State  Dlrec-  j 
tor  of  Public  Works  C.  H.  Purcell,  ; 
Public  Works  Bldg.  Sacramento,  for  \ 
about  4.7  miles  in  length,  shoulders  i 
to  be  widened  with  imported  borrow  ' 
and  untreated  rock  surfacing  between 
Lost  Hills  and  Wasco,  Kern  County. 


40 


4/9/46  • 

BIDS  WANTED  '■ 

MERCED    COUNTY.    Calif.— Until 
May  1.  2  P.  M..  bids  will  be  received  , 
by  "the  State   Division   of   Highways,  : 
G.   T.   McCoy,   State   Highway   Engl-  1 
neer.    Public    Works     Bldg.,     Sacra-  j 
mento,    for   about    3    miles    repairing  1 
highway    with    untreated    rock    base  [ 
and    plant    mix    su"»acing    bet.    San 
Joaquin    River    and    Madera    County 
line  in  Merced  County.  | 

Work  Involves: 

(1)  develop    water    supply    and    fur-  . 
nish  water  equipment;  1 

(2)  700  M.  gals,  apply  water;  ; 

(3)  22,800  tons  untreated   rock   base;  , 

(4)  98    tons    liq.    asph.    MC-2    prime  ^ 
coat   and   pene.   treatment ;  1 

(5)  100  tons  sand  prime  coat;  | 

(6)  24  tuns  asph.  emulsion  seal  coat;  ; 

(7)  285  tons  screenings  seal  coat;        I 
(8»  4,640   tons    min.    agg.    plant    mix 

surfacing; 
(9)  208  tons  pavement  asph.  do. 

Specifications  obtainable  from   the 
above    office. 


with  cast  iron  frame,  grate  and 
throat,  loss  in  place. 
Schedule  C 

(1)  300  lin.  ft.  8-in.  bell  and  spigot 
cast  iron  pipe,  class  150  water 
mains,  complete  in  place,  includ- 
ing fittings ; 

(2)  8668  lin.  ft  6-in.  do;  14/9/46 

(3)  1550  lin.  ft  4-in.  do;  'CONTRACT    AWARDED 

(4)  1765  lin.  ft  2-in.  do;  i      SHARP  PARK,  San  Mateo  Co..  Cal. 

(5)  14  each   6-in.   gate  valves,   iron  j 


Seattle.  j  Completion    time   460   calendar   days. 

Western  Pipe  &  Steel  Co.,  200  Bush  Bidder's  guarantee  of  10%  to  accom- 
St.,   San  Francisco.  !  pany  each  bki. 

H.  C.  Werner,  2091  Kincaid,  Eu-  |  pians  and  specifications  may  be 
gene.   Ore.  1  obtained  from  the  above  office  upon 

Van  Aken  Sand  &  Gravel,  Forest  j  payment  of  $1.75  per  copy,  not  retum- 
'Grove,  Ore.  \  able. 


EMPLOYMENT  SERVICE 

For  further  Informatlen  reganHng 
positions  llated  under  this  classhflca- 
tfon  acWre«8  Newton  D.  Cook,  Man- 
ager, Engineering  Societies'  Person- 
nel Service.  57  Post  St..  San  Fran- 
cisco. 


Drafting  Service 


COMPETENT     STAFF 

EAST  BAY  DRAFTING 
SERVICE 

1211  Stannage  Avenue,  Berkeley  6 

Phone    Berkeley   7230-W 


'■^ 
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*  1  ■  4/9/46 

!  BIDS  WANTED 

I      BOULDER  CANYON   PROJECT.— 
Pacific  Pipe  Une  Constr.   Co.,  2128  .  until  April   12.  2  P.  M.,  bids  will  be 
body,  bronze  mounted,  bell  end.    gg^^  Pablo  Ave.,  El  Cerrito,  at   $14,-  |  received  by  the  U.  S.  Bureau  of  Rec- 
/  complete      In      place,      including    334  70    awarded     contract    by     North    lamation,   Denver,  Colo.,   under  Spec, 
valve  box;  1  Coast   County   Water   District,    Fire- 1  jjgg     for    annunciators,     relays    and 

(6)  4  each  4-in.  gate  valves,  iron  house,  Sharp  Park,  for  construction  |  cabinets  for  penstock  tunnel  alarm 
body,  bronze  mounted,  bell  end,  ^f  water  mains,  including  valves  and  gygtem.  Boulder  power  plant.  Boulder 
complete  In  place,  including  footings,  for  Edgemar  area.  ;  canyori  Project  Arizona-Califomia- 
valve  box ;                                             1      pians    prepared    by   District    Engi-  |  j^gyadft 

(7)  5    each    2-in.    gate    valves,    iron    jjeer    E.    P.    Wilsey     "^(^^    ^-    r'amino  ^r 
body,  bronze  mounted,  bell  end.    Real,  Hillsborough, 
complete     in     place,     including ;                             . 


MECHL.    ENGR.   qualified    to    de 
sign,   layout   and    Install   comml.    and  I 
marine    ice    machinery.     Perm.     Sal 
open.    San  Francisco.    S-727. 


DESIGN  DRAFTSMAN,  with  ex- 
per.  on  steel  mchy.  production.  Perm. 
Salary  $300  month  or  better.  Sg^ 
Francisco.     S-724. 


705    E    Camino 
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DESIGN  DRAFTSMAN,  with  me- 
chanical and  structl.  exper.  for  mill 
details.  Perm.  Salary  open.  San 
Francisco.    S-721. 


Cost  Sfeel  Valves  and  FffHngs 
For^d  S«mI  FlMqes  oiid  Welding  Fittings 
Pipe  Fabricating  and  Bending 
General  Machine  Work  o*  Every  Type 

U.  S.  PIPE  &  MFG.  CO. 

EXbrook  0380 


249  First  Street 


San  Francisco 


TOOL  DESIGNER,  with  5-10  yrs.  | 
exper.  on  jigs  and  fixtures  for  ma-  1 
chinery  production.  Salary  $400  mo.  1 
San  Francisco.    S-719.  ; 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 
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4/9/46 

BIDS    WANTED 

SAN    BERNARDINO   CO.,   Calif  — 
Until    May    9,    2    P.    M.,    bids    will    be 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


valve  box; 
(8)  9  each  blowoff  valves,  complete 
in  place,  including  valve  box. 
Alternate  Schedule  C-A 

(1)  300  Un.  ft.  8-ln.  transite  pres- 
sure pipe,  class  150  water  mains, 
complete  In  place,  including  fit- 
tings ; 

(2)  8668  lin  ft.  6-in.  transite  pres- 
sure pipe,  class  150  water  mains, 
complete  in  place,  including  fit- 
tings ; 

(3)  1550  lin.  ft.  4-in.  transite  pres- 
sure pipe,  class  150  water  mains, 
complete  in  place,  including  fit- 
tings. 

Items  4.  5.  6.  7  and  8  are  in  Sched- 
ule C. 

Specifications   obtainable   from   the 
office  of  the  engineer  of  work.  Basil 

W.  Waters  Jr.,  of  James  &  Waters.    

1319  Howard  Ave.,  Burlingame.  upon    4/9/4^ 

deposit  of  WO.  JbiDS  WANTED 

I     FRIANT.  Fresno  Ca.  Calif.— Until 


Misc.  Supplies  A  Materials 
Machinery  and  Equipment 
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4/9/46  * 

BIDS  WANTED 

CENTRAL      VALLEY      PROJECT, 
California.— Until  May  6,  2  P.  M..  bids  I  tractor  and   builder.    Sal.   open 
will  be  received  by  the  U.  S.  Bureau    Mateo  County.    S-661 

of  Reclamation.  Custom  House,  Den-  i • 

ver,  Colo.,  under  Spec.  1267  for  the  j  SALES  ENGR..  28-34  yrs.  pref.  1 
installation  of  an  electric  elevator  \  mechl.  gn"a'<l-  with  some  sales  exper.  1 
for    Shasta    Dam.   Kennett    Division,    and  a  car.    Salary  open.    San   Fran-  j 


ARCHTL.    DESIGNER,    exper    .on  , 
residential  and  comml.  work  for  con-  , 

San  ; 

1 


Restore  Worii  and  Damaged  Concrete 

(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC. 

International  Concrete  Vibration  Co. 

EDMUND  P.  CADLE,  Dutribjojor 
472  Twentieth  St.,  Oakland       -  -      Phone  HL  7288 


Cisco.    S-707. 


42- 


MISC.  SUPPLIES  AND 
MATERIALS 


Central    Valley     Project.     California. 
Shasta  Dam  is  situated  on  the  Sac- 

'  ramento   River  near   Redding,   Calif.        MECHL.   DRAFTSMAN,   exper.   on 
'      The    elevator   will    be    an    electric  ;  production    details.     Per.     Sal.    open.  : 
elevator  having  a  capacity  of   10,000  ,  San   Mateo  County.    S-659.  i 

lbs.   and   will   be   used  primarily  for ~"  ', 

passenger  service.  The  travel  will  be  TOOL  DESIGNER,  30-35  yds.  old.  ] 
428  feet  3  inches.  The  elevator  shall  with  exper.  on  Jigs,  fixtures  and  spe-  j 
be  equipped  with  a  control  and  oper-  clal  tools.  Perm.  $285-300  mo.  East  1 
atlng  system  with  provision  for  oper-  1  Bay.    S-538.  i 

ation  by  an  attendant  or  without  an  J — 

:  attendant.  I      REG.   CIVIL  ENGR.   is  invited  b 

I     No   charge   to    prospective   bidders!  interested    citizens  to   locate   In    San 
— • !  for  copies  of  the  specifications  and  1  Joaquin    Valley    community.     Apply 
*2  j  drawlngrs ;    to  others,  $1.50  per  copy,  Iby  letter.    8-897. 

not  returnable.  ". — — 

Copies  of  the  standard  forms  and  I     ELEC.  ENGR.  exper.  on  plans  and 


MMERSTOI  &  GREER  LRMRER  €0. 

Wholesale  and  JoUmif  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  •  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Oakland 
2001    LIVINGSTON   STREET 
KEMog  4-18M 


Bar  Francisco 
1800  ARMY   STREET 
ATwater  1300 


\ 


I 


FOR  SALE 


NEW  &  RECONDITIONED 

DIMENSION   LUMBER 
TIMBERS,    wallboarda,    plumbing, 
pipe,  millwork,  and  other  building 
materia's.    SALE  PRICES.    Large 
stocks  of  "hard  to  «#!"  items. 

Wire,  write,  or  'phone 

CLEVFL.AND  WRECKING  CO. 

2900  Third  St.      -      VAIencia  4977 


4/Q/4Q  •     •     40  '  April    18,    2   P.    M.,   bids   will   be   re-    of  the  specifications  may  be  obtained  !  spec,  for  comml.  and  Industrial  bldgs. 

BIDS    WANTED  ;  celved  by  the  U.  S.  Bureau  of  Recla- ;  from    the    following    offices     of    the  j  Also    mech.    man    for    similar    work. 

SISKIYOU  COUNTY.   Calif. — Until  ,  mation.     Custom     House,    Denver    2,    Bureau    of    Reclamation :    Walker  R.    Sal.   open.     San   Francisco.     S-692. 

•Mav  8   2PM.    bids  will  be  received    Colo.,     under    Inv.    A-48,763-A-l    for    young,  chief  engineer,  U.  S.  Custom  1 —— — 

ibv   the   State  Division   of  Highways,    furnishing     deformed     Intermediate- |  House,  Denver  2.  Colo.;   R   L.  Boke.|     CIVIL    ENOR..    30-40,    with    Can 
,G    T    McCov    State  Highway  Engi-    grade  billet  steel  reinforcement  bars  ^  regional    director.    Old    Post    Of ficel  Hence  and  5  yrs.  of  P">»«s?;°"|'  ^1, 
neer   Public  "works  Bldg..  Sacramen-  '.  for  concrete,  f.o.b.  shipping  point  and/  ^  Bldg.,  7th  and  K  Sts.,  Sacramento  14,Iperience  on   municipal  work.    Salary 
'to     for   about    15.6    miles    of    grading    or  Friant.  as  follows:  .Calif.:    I.  C.  Harris,  acting  construe- 1«4200-5000     year.      North.     Calif.      &- 

and  constructing  gravel  and  cement    (1)  450.000  lbs.  base  (%-in.  or  larger)  .  jjon    engineer.    Redding,    Calif.,    and  1694. 
treated    bases    bet.    Route    72    three  round   or  square  deformed  bars  ;i  Michael     W.     Straus,     commissioner, 

I  miles  north  of  Dorris  and  four  miles    (2)  100,000  lbs.  %-in.  round  deformed  .Bureau  of  Reclamation,  Washington 
west  of  Hatfield,  Siskiyou  County.      I         bars ;  i  25,  D.  C  Prospective  bidders  desiring 

'     Work  involves:  |  (3)  75.000  lbs.    ^A-in.   round  deformed    ^^  visit  the  site  of  the  work  should 

'^M)  30   acres   clear  and  grubb;  bars.  communicate    wittf    the    acting    con- 

i    (2)  145,500  c.y.  rdwy.  excav.,  Loc.  A        Specifications   obtainable  from  the  ;  g^ruction  engineer. 
I    .0.  OA  Ar,n  « ,.    ^^    1  j^    -a-  i  above  office.  |  • 
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NOTICE  OF   SALE 


;    (3)  84,000  c.y.  do,  Loc.  B; 
!    (4)  97.200  c.y.  do.  Loc.  C; 
I    (5)  1.000   c.y.    struc.    excav.; 
;    (6>  300  c.y.  ditch  and  channel  excav 
(7)  5,100.000  sta.   yds.   overhaul; 


^_  ' 4/9/46 

*2|  LOW   BIDDERS 

!      COLUMBIA      BASIN 


FOR  RENT 


PROJECT, 

,,,  ...v.v,v.v~   ...-.   ., •  SAN    FRANCISCO.— War    Assets  |  Washington.— The  following  submlt- 

(8)  193  oixT'sy." compacting   original    Administration.    30    Van    Ness    Ave.,  ^  ^^^   apparent  low   bids   to   the   U.   S. 
ground;  j  San     Francisco,    announces    sale    or    Bureau  of  Reclamation,  Denver.  Colo., 

(9)  43  000  miles  yard  haul  rock  slope    new  asbestos  and  rubber  sheet  pack-  .  under  Spec.   1212  for  furnishing  and 
protection ;  '•  ing  to  priority  and  preferential  groups    delivering   five    115-kilovolt,   800-am- 

(10>  244.000  tons  imported  borrow;      land    dealers.     Closing    date    of    sale    pere.  3  -  pole,  singlej  throw.  5-cycl«  oil 

(11)  develop  wkter   supply   and   fur- ;  April  26. 
nish  water  equip. ;  I  •"' 

(12)  11,000  M.  gals,  apply  water;  14/9/46 

(13)  822   sta.  finish  rdwy.;  .  BIOS  WANTED  ,.,.,. 

(14)  36  000  tons  gravel  base;*  !     SAN  FRANCISCO.— Until  April  19.    ampere,  3-pole.  single-throw,  5-cycle 

(15)  24,500    tons    min.    agg.     cement    3  p.  M.,  bids  will  be  received  by  the  j  ^,1    circuit 
treated  base ; 


4  3 


circuit  breakers  having  a  3-pha8e 
Interrupting  capacity,  at  rated  volt- 
age and  frequency,  of  not  less  than 
2  500,000-kv-a. ;  two  115-kilovolt,  800- 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERS, 
•BRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-1651. 


FOR  SALE 


CONTRACTORS'  SURPLUS 
EQUIPMENT 
TRUCK  CRANE.  PAH  TRBHCH- 
ER.  COMPRESSORS,  two  30  CATS. 
LOOPING  DOLLY.  QAS  TRUCSC, 
PLABTSai  MIXER,  etc.  McGwire  A 
Heater.  796  66th  Avenue,  Oakland; 
•Phone  TRinidad  7676.        (to  4/12/46) 


breakers   have  a   S-phas« 
ireaieu  u«,c  pjrchaser  of  Supplies.  270  City  Hall,  j  fntgrrupting  capacity,  at  rated  volt- 

(16)  2  620  bbls    portland  cement,  ce-  ,  under  Bid  No.  3524  for  furnishing  and  '  ^g^  ,^^  frequency,  of  not  less  than 
i  ment  treated  base;  1  delivering    office    counter    files    and  j  j  ^QooOO-kv-a. :   one  115-kilovolt.  600- 

i(17)  88.000  s.y.  mix.  spread  and  com-    desks  for  the  Municipal  Railway.        !  ampere.  3-pole.  selector  type,  manu- 
1  pact  cement  treated  base;  1     gipeclflcatlons  obtainable  from  the    ^ny-gang  operated,  outdoor  type  dls 

'(18)  436   c.y.    Class    A    portland    ce- .  above  office. 
!  ment  concrete  struc ;  |  — 

'(19)  77,200  lbs.  bar  reinf.  steel;  ;  4/9/46 

(20)  360    each    culvert    markers    and  .BIDS  OPENED 

guide  posts:  CONCORD.  Contra  Costa  Co.,  ClUJf. 

"    ""-in.  16  gage  CMP  cul-  '—The  following  submitted  bids  to  tne 


•• 


connecting    switch     with     manually- 

gang  operated  gnfunding  blades,  and 

"I two   116-kilovolt,    eOO-ampere.   3-pole, 

single  -  throw,   manually  -  gang  opar- 


CORN    BROOMS 

FOR  EVERY   PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 


Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  CaHf. 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWjERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEEUORM  CONTRAaiNG  CO. 

666  Harritoo  St.  DO  55>» 


(21)  518  l.f.  18- 
verta; 

(22)  218  l.f.  24-lnch  14  gage      do; 

(23)  152  Lf.  30-lnch  14-  gage     do; 

(24)  74  l.f.  36-lnch  12-gage         do; 

(25)  180  Lf.  48-lnch  12-gage        do; 

(26)  4    each    spillway    assemblies; 

(27)  108  l.f.  8-in.  16-gage  CMP  down 
drains ; 

(28)  1  culvert  slide  headgate. 


U  S.  Bureau  of  Reclamation,  Custom 
House.  Denver  2,  Colo.,  under  EttV. 
A-49.060-A  for  furnishing  32.000  DDIS. 
i  modified  portland  cement  in  P^P^^ 
sadtB,  f.ab.  shipping  point  aad/or 
Concord,  Delta  Division,  Central  Val- 
ley Project,  California:  ^. 

Pennanente    Cement    Co.,    Fwma- 
nente,  $2.024(J3,  f.ab.  slilpplnj  point. 


CONTRACTORS—Save  Money  and  Tm*       * 

BY    USING 

QUANTITY  SURVEYS 

165  JESSie  STilEET  SUtter  8361  SAN  rWANCISCO 

PHgpAi^goBY  LeROY  SERVtCf. 


EACLE  ROCK  WOOL 


INSULATION 


lAtTS  -  tLANKET  &  ILOWN  TTFES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  ClAWSOli  CO. 

lusmlmtmrs  for  tke  Psdfk  Coast  TvlmpkOM  KEHoq  2-3411 

1650  MikARTHUR      I  OAKLAND  1,  CALIF. 


\ 
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PAILY     PACIFIC    BUILDER 


TUESDAY.  APRIL  9.  1946 


BiMildlMwiq  Permits,  Contraclgg  -  -  -  ReccwJeJ  IHoficetS 


BUILDING  PERMITS 

Applications 


BERKELEY 


owner,    G    F   Schrack,    Los    Altos ; 

contractor,   C   C   Taylor,   P   O   Box 

I ^ —  I     1078. 

[ALTERATIONS,  $625;   124»  Haakell;    GARAGE,    |1000;     2702    Cowper    St; 


owner,  Steve  Zucchl.  1249  Haskell; 
builder,   W  R  Crowe.  1845  23rd  St, 
Richoaond. 
REPAIRS,  $800;  2420  Ridge  Rd;  own 


owner,  C  E  Peters,  premises. 
ALTER   residence,  $750;   800  Cowper 
St;    owner  and    builder,   Fred   Co- 
zard,    premises. 


FLATS  (2-8tory  frame)  (8),  flOXWO 
each ;  S  Sutro  Heights  25,  60,  75  W 
46th  Ave ;  SW  42nd  Ave  and  Cle- 
ment St;  W  42nd  Ave  25,  50  S 
Clement;  S  Clemant  70  E  42nd  Ave; 
owner  and  builder,  Henry  Doelger, 
Builder,  Inc,  320  Judah  St. 

ALTER  OFFICE,   $9312;   86  2nd   St; 
owner,   Pacific   Tel   &  Tel   Co,   140 


!     builder,    Wendt    Construction,    810 1 
Page  St;  architect,   H  T  Johnson, 
4716  Reinhardt  Dr,  Oakland. 
I  ALTERATIONS,    $900;     1198    Keith; 
I     owner,    David    Gray,    1198    Keith; 
I     builder,  Reece  &  Pete,  3421  w^^nah^ 

Oakland. 
I  GARAGE,  $750;  1458  Hopkins;  owner 
}  and  builder,  W  M  Farris,  1540  Sac- 
ramento. 
New  Montgomery;  buUder,  Johns- j  ALTERATIONS,  $750;  2520  Shat- 
Manville  Sales  Corp.  116  New  Mont-  i  tuck ;  owner  and  builder,  Mabel  B 
gomery.  .     ,„v        Morgan,  2510  Shattuck. 

DWELLINGS    (l-story    frame)     (2), '  ALTERATIONS,   $2500;   IffZO   Marin- 
$6000  each;  B  36th  Ave  100.  125  N  j     owner,    T    W   Jen^!   iSo   JSriSj 
Rivera ;    owner  and    builder     Mac-  ,     builder,  B  G  Becker.  1457  Marin. 
Arthur  Building  Co,  3224  Judah  St    DRIVE-IN    RESTAURANT     116.000- 

$6000each;W  48th  Ave  225.  250  275       &    g    Petsu.    400   Macdonald    Ave, 

t  J^^.'k ^oT^^th'' A^f  •        !     Richmond;  builder,  R  F  Johnson  & 

Helseth,  1319  12th  Ave.  gon.    2036    San    Pablo,    El    Cerrito- 

Jose;    owner  and    builder.    Central  i £,;^rEL,ijjjQ     {3-room)      t^OOO-     11K2 

r.Sf^^ri?r?°a  ?tfJl°  VriLf  f'u?-  ^'^^ '  °-^«^  anHSlderT^'  I^^. 
^^^"     h      Q^.n.2^  ifi^^    ilk       ^°"'  "52  Glen:  plans  by  J  J  PoUvka 

SH:  Ru?iknd    ow^er  Sd  ?iuJI^  ^y?^^  (5- room),'  $5000;    1455 

?Se  WUder^o,'  iS  BayTh'5>r''e"mvl:  |  ?^!}  •  o^wner  and  builder,  Louis  Rapp. 
DWELLING    (l-story  frame),  $4500;  ; 

W  20th  Ave  260.10%    S   Kirkham;  J 

owner,  L  H  MoUen,  1235  38th  Ave";  I 

builder,   H   H   Mollen    &   Son,   2712 


er.    U    C    Student,    2530    Bancroft ;  !  DWELLINGS  and  garages,  12,  $7250 


I  dealer,  R  A  Roeber;  5  fixtures;  3  gas  ;     36603    3420  Grove  St;   owner,  Lea; 

s,.^  „,  .,^  mitieti  contractor,  California  Electric;  4  fix- 

8AN  MATEO  COUNTY  I  ^^g^^'^dell  Ct;  owner.  S  Scherman;  i  turej^  4  pliug.;  naotor.. 

— ~'      10U1   and   Washington   Bta, 


Recorded  Accepted    dealer,   R  A  Roeber;   12   fixtures;   3 

April  4._l946--Lot  6.  N  Eldorado  St;       ^^".^^^^eU  Ct;   o^.-ner,   S  Scher- 


man;   dealer,  R  A   Roeber;    10   fix- 


each ;  997,  981,  965,  947  Embarcadero 
Rd;  144.  124,  190  Heather  Lane; 
365  345,  325.  250.  221  Iris  Way; 
owner,  R  Michael,  San  Francisco; 
contractor,  Barrett  &  Hilp,  918  Har- 
rison St,  San  Francisco;  architect, 
Ang^us  McSweeney,  112  Pepper  Ave, 
San  Mateo. 
RESIDENCES  and  garages.  4.  $7850 


each ;    953,    985    Embarcadero    Rd ;  t 


I^t    7,    N    Eldorado    St.    Henry 

Voelker.to  whom  it  =^y  coa'=«™       tures;  6  gas  ouUeta. 

ApHr47i94^£:;>tT^-^S;1o  nir-  '-^-^^  — .nt.o.-. 

Lot  2,  Block  3,  Felton  Gables. 
Menlo  Park.  George  D  and  Mar- 
tha S  Williams  to  Charles  R 
Hodgson _„  Mar.   26,   1946 

April  5,  1946— Lot  8,  Block  8,  MiU- 
brae  Highlands.  Misbith  Wahen- 
berg  to  R  H  Kimball A-prll  6,  1946 

April  5,  1946 — Burlingame.  South- 
em  Pacific  Co  to  J  C  Balman 


36694 

owner.   Swian;    contractor,   California 

tiieciric ;    Oew   feeds  to   stand  No   60. 

36695    6^  San  Pablo ;  owner.  Doe ; 

contractor.   Spott  Electric;   1  outlet; 


^51  Auell  Ct :  owner,  S  Scherman ;    1  switch ;  I  plug. 
deS^^lr,  R  A  ^eber;  5  fixtures;  3  gas  '  ^36696     6464    Foothill    Blvd;    owner, 
outlets.  Meanly,   contractor,  Harer  Furnace; 


.Mar.  27,  1946 


61     Primrose     Way.     135     Heather  1  Aprir5:iM^£:otr49,~ 50   knd' 51. 
r,  R  Michael ;  contrac-  (     Block  57    rh,Tv,K-^^T^   r»oir-    wn. 


Lane ;  owner, 
tor,  Barrett  &  Hilp,  918  Harrison 
St;  architect,  Angus  McSweeney, 
112   Pepper  Ave,   San   Mateo. 

SAN  JOSE 


Block  57,  Dumbarton  Oaks.  Wil 
liam  D  Taylor,  et  al.  to  whom  it 

may  concern April  2,  1946 

April     5,    194&-Lot    24,    Block    28, 
Vista  Grande.  Carl  Huber  to  same 

pril    4.    1946 


ALTER  business  bldg,  $8000;  52  S 
1st  St;  owner.  Federal  Stores,  Inc; 
contractor,  Wm  Horstmeyer  Co, 
23    Mars    St,   San   Francisco. 

DWELLING.     1-family.     $9000;     600  i  ^ 

Margaret  St;  owner,  Ralph  Riccl;  !  Apru' 6;  IMftllLota  "w  n^  ILBiixi 
contractor.  Bill  Valencia,  Route  2,  i  31  No^th  Fair  Oaks.  Leonard 
Box   259-B,    San   Martin  '  ^ 


April  6,  1946— Lot  10,  Block  12, 
Lenolt  Tract.  Otto  C  Brun,  et  al. 
to  James  G  Sermon Mar.  28.  1946 

April  6,  1946— Ptn  Lot  27.  Latirel 
Creek  Farm.  A  M  Hardy,  et  al,  to 
self „ „  .April  4.  1946 


3243  AdeU  Ct;  owner,  S  Scherman;    »^"V^-    ,^,   ^^^    .  „ 

d^ler.  R  A  Roeber;  5  fixtures;  8  gm.       36697     1801  37th  Ave;  owner.  Pro- 
ouUeta.  gressive   Platmg   Works;    contractor. 

3121   Stanley   St;  owner,  P  Olson;  S^onrad  ElOctnc;  service;  motors, 
d^er,  1^  RoeS;;  5  fixtlires;  3  ga^  |  ^36698     11*26  104th  Ave    owner   Van 
ouUata.  ^®*'  •  contractor,  R  F  Long ;  10  out- 

1478  MacArthur;o«-ner.  Mary  Drla-j  lets;     10    ^witches;     10    fixtures;    16 
col;    dealer.    Cleaners*    Exchange;    2  ,  pluga 


gaa  outlets. 


ood99     ld47  San  Pablo  Ave;  owner, 


;^28  Chapman;  owner.  Baby  Laun-  1  Clark;  contractor.  Neon  Maintenance 
dry;  dealer.  Durant;  2  gas  ouUeta.     jCorp;  sign. 

3665    Telegraph;    owner.    V    Blair;  | 
dealer,  D  Minoggio;  1  fixture.  I 


Electrical  Permits 


SAN   FRANCISCO 


785      13-19    Evane    Ave;    owner,    P 


3«/00     1601   Oak   St;   owner,  Do«i 

i  contractor,  Spott  Electric ;  service. 
I     36701    26l7  <iiird  St ;  owner,  Sherman- 
( Clay  Co;   contractor,  Spott  Electric; 

service. 
36<u2     6<(3  6l8t  St;  owner.  Pioneer 

Builders ;   contractor,  Spott  Electric ; 

.:  outlets ;  4  plugs. 

I  36703  2011  Myrtle  St ;  owner,  Kouna ; 
j contractor,,  Spott  Electric;  service; 
'  alterationsi 

36VU4      3<|>    Portsmouth    Rd ;    owner. 


2053  Berkeley  Way. 


ALTER   business   bldg,    $1500;    99    S I  April     „.    .„.„^^^    ^^     

Market    St ;    owner.    Seaboard    Fi-       Howa'rd  *pkrk  No  ^'san^oirioa 


Monroe  to  self^'    '''^J,^Tlii6   Fot^polos;   contractor.  QuaUty  Blec- i  Bittenbender ;  contractor.  Spott  Elec 

nril     6     194^T::r'^'    R^nPk     14        trfc   Co;   12   outlets;   10   switches;   12    trie;   rang*. 

pni     b.     1946— Lot    20,     Block     14,        "'^_.  _• .^  \     36705      s^W    corner    Mountain    Rlvi 


OAKLAND  I      Sherwood;    owner,    R   D    De    Bar;, 

^.^     ^      -«,  .  , ■     contractor.   Chas  E  C  Mowrey  Co.' 

^'^^l^r^L  ®V     ^'riIh    •     ^°^^°", ALTER.  $1500;  2260  San  Pablo  Ave    I      1335  Newhall  St. 
Ar?^HlfpHOLlTERYsk0P  S400o'     °^'°«^  ^^^^   Guilder,   Joe  Dias,   m.-^    ALTER  business   building,   $1000 ;   27 
ALTER  UPHOLSTERY  SHOP,  $4000.  ,     ganta   Fe   Ave,   Beifceley.  I      Fountain;     owner    and    builder,    J 


plugs-  service.  j     36705     SlW   corner  Mountain   Blvd 

nance   Co;   contractor.   E  C   Leick.  1     ^y~i£  ^^cheV^t'aT^oT&meB      i      'oo*  i-aay   and   Jones    Sts;    owner.  ; and  Medan  Place;   owner,  Vsjn  Bok- 
1459  E   San  Fernando   St  G  Semion  \ln  iS?946  ^ Downtown  Bowl;  contractor  O'Keeffe    kelen-Cole^  Co;     contractor,    RoberU 

^  sermon jan.   m,  ivva  ,  ^^^  ^^^  ^^^    alteraUons.  (Lighting  Fixture  Co;  saw  motor. 

787     3121  16th  St;  owner,  McBride;        36706     373  7th   St;   owner.  Oakland 


98  2306  Ward;  owner.  D  C  Schnei- 
der ;  contractor,  College  Ave  Electric ; 
3  outlets;  3  switches;  3  fixtures;  6 
plugs;  1  circuit. 

99  814  Euclid;  owner.  Bale;  con- 
tractor. College  Ave  Electric;  9  fix- 
tures 

100  1280  University;  owner. ; 

contractor.  College  Ave  Electric  Co; 
range. 

101  1811  Northside;  owner,  ; 

contractor.  College  Ave  EUectric  Co; 
range. 

1U2    2942  College  Ave ;  owner, ; 

contractor.    College  Ave    Electric;    1 
motor. 

103  1611  Julia;  owner,  B  Williama; 
contractor,  Payne  &  Burke;  4  out- 
lets ;  4  switches  ;6  plugs ;  2  circuita 

104  8116  Ellis;  owner,  X  WUaon; 
contractor,  Payne  *  Burke;  7  fix- 
tures. 

106  8116  Ellia;  owner,  A  WUson; 
contractor,  Payne  &  Burke ;  8  outlets ; 
S  fixtures ;  16  plugs ;  4  circuits. 

106  1611  Julia;  owner,  E  Williams; 
contractor,  Payne  St  Burke;  5  fix- 
tures. 

107  3034  Sacramento;  owner,  C 
Kiney ;  contractor,  Payne  &  Burke ; 
2  outlets ;  1  switch ;  2  fixtures .  1  plug. 

108  1222  University ;  owner  aaxd 
contractor,  Berkeley  Board  of  Educa- 
tion ;  new  service. 

109  2556  Telegraph;  owner.  Pon- 
tiac  Dealer;  contractor.  Granholt 
Sheet  Metal  Co;  1  motor. 


DWELLING,    1-family.     $6250;     1090  ^p^i     g,     l946^i:.^t  ■"is,     Pella^ian 


Srifc'^istmct'^oTS'ADm  ^«  'F^°   ^^:    Engmeeriqg  Co;  contractor.  Roberts 

jMius  construction  Co.Apni  4,  iv*v   .Lighting  ft-ixture  Co;  3  motors. 


S:,r°'^.^.i/   ^r^..l"M,r^rj    S^ORE    bldg,    i:story.    $/o:oOO;    4814 


Egisto  Daini.  2001  Polk  St;  day 
work. 

ELECTRIC  SIGN,  $4000;  1155  Mar- 
ket St;  owner,  Benatar's  Cut  Rate 
Drug  Co,  prem;  builder,  Electrical 
Products  Corp,  910  Harrison  SL 

ALTER  OFFICE,  $3000;  291  Geary; 
owner,  Hayashi  &  Hayashi,  prem; 
builder,  John  E  Kramer,  2547  Wash- 
ington St. 

ALTER  FLATS  AND  STORE,  $3000; 
4712  Mission  St;  owner,  E  Pas- 
qualette,  98  Harrington;  day  work. 

ALTER  APARTMENTS  and  STORE, 


E  14th  St;   owner,  Frank  A  Schu 

I  ler.  5833  Roberts  Ave;  conti actor, 
Edward  Sommerstrom,  1717  8th 
Ave ;  plans  by  E  K  McKesson,  1781 
Grand  Ave. 

ALTER,  $1200 ;  348  Grand  Ave ;  own- 
er, R  C  Conover,  302  MacArthur; 
contractor,    Clyde    M   Church,    2277 

i     E  14th  St. 

ADDITION,     l-stor>'     brick,     $10,000; 

1  919  E  14th  St;  owner  and  builder,  I 
Alexander  Garage,  prem ;  architect  | 
I  M  Johnson,  449  MacArthur  Blvd  j 
West 


Liens  F3ed 


A   Ham. 
DWELLING,     1-family,     $9000;     1802 

McKee   Rd;   owner  and  builder,  M 

A   Hurst. 
DWELLINGS,     two    1-famlly.     $6000 

each;  694  and  695  Fuller  Ave;  own- 
er and  builder,  Thos  L  Mitchell  & 

Co,   97  E   Santa  Clara    St. 
DWELLING,    one-family.    $7000;    195 

N  34th  St;  o-w-ner,  Gagliardi  Constr 

Co,  11  S  2nd  St;   contractor,   same. 
DWELLING,     1-family.     $7000;     1001 

Pine    Ave ;    owner,    Glen    Skillrud ;  ; 

contractor.     Skillrud     &     Hommer-  !  April  5.  1946~Lot  1.  Block  11,  How 

,  !  a-rri     T>d  rlr     TMri     O       Con      P'lH-msj       Bfl      . 

sand. 


ALAMEDA  COUNTY 

Recorded  Amount 

April  6,  194&— 4160  WHITTLE  Ave. 
Oakland.  S  A  Russo  vs  Wm  and 
Mary   Perry    _.....,....$258.27 

SAN   MATEO  COUNTY 


motors. 

788     125  Vallejo  St;  owner, ; 

contractor,    O'Keeffe    the    Fan  Man; 
motors. 

769  1665  Market  St;  owner.  Hub 
Grill;  contractor.  O'Keeffe  the  Fan 
Man ;  motors. 

790     31  Powell  St;  owner,  Airliner  ;:^9   outlets)   25   switches;   31   plugs;  8    » 
Bar ;    contractor,    O'Keeffe    the    Fan    circuits, 


BERKELEY 

1 , 

82    443  $pruce;  owner,  M  E  David- 
son;  conttiactor.  El  Cerrito  Electric; 


Classified  Advertising 


WANTED 


Man ;  motors. 


PART  -  TIME    B00KEE:J'ING    and 
83    59  Fa(irlawn;  owner.  J  P  Milano;  (TYPING  for   small   firms.    Excellent 


791      1057    Powell    St;    owner.  New    contractor.    El    Cerrito    Electric;     18  i  references.      Reasonable      rate.      Mc- 


Powell  Laundry;  contractor.  O'Keeffe  1  fixtures ;  iknge. 
I  the  Fan  Man ;  motors.  I     »*    1525  Blake ;  owner.  J  M  Walker ; 

I     792      601    Grove    St ;    owner.    Craft    contractor.  El  Cerrito  Electric ;  9  fix- 
1  Shops ;  contractor.  O'Keeffe  the  Fan  j  tures. 

'     ""     2111  Shattuck;  owner,  D  Niel- 


i  Man  ;   motors.  ^ 

-    .:.   T^     ,    ^T     .,    r,        ^1        ^iT   T  793     1502  Laguna ;  owner,  Monuka ;  '  sen,    lessee ;     contractor.    El    Cerrito 

,      --  o'?.^"n^°.^',^*"r^^'^°!-  Tom      'contractor;  LySh  Electric;  service.      JElectric;    H    switch;     14    fixtures;     8 

$3000;    2191-99    Mission    St;    owner,    ADDN.    $975;    1001   71st   Ave;    owner    RESIDENCE,  one-family,   $7000;   142  j      u  conneii,    et   al,    anas,    vb    ^°™      •     794     998  McAllister;  o^vner,  ;,  plugs ;  4  circuits ;  1  motor. 

Dennis    McCarthy,    c/o   contractor;;     and  builder,  Ernest  L  Johnson.  1001        ^  l^^h  St;  owner,  RobtD  Sapping- '      ^.trana^^.^^^^^^^^^  :     gg    13O8  |Kains ;  owner.  J  M  Walker ; 

builder.  Ira  W  Coburn,  2048  Market.        71st  Ave.  ton;    contractor,    Geo    Bell,    877    E  ;  April  b,  l»4e--Lot8  23  ana  ^4,^iock      i      ^^^     140  Leavenworth ;   owner,  Na- 1  contractor,     El    Cerrito    Electric;     11 


Neil's  Bookkeeping  Sfr\'ice.  3166  22nd 
St.,   SaJi   Francisco.    ATwater  0742. 
(4/8-9-10-ll-12/46> 


ALTER      DWELLING,      $1800;      348   STORE,     l-story     concrete,     $28,000;        San  Antonio  St 


10,  San  Bruno  Park.  Lloyd  Curtis 


tional     Screen     Service ;     contractor,  ;  outlets ;   9  switches ;  14  plugs ;  4  cir- 


Cumberland;    owner,    C    N    Nelson, 
prem ;    builder,    Mindo    Corp.    1136 
Clement  St 
ALTER     DWELLING,      $1500;      1265 
Eddv  St ;  owner,  C  A  Montgomery, 


3229-31-33    Lakeshore   Ave;    owner, 
L   B   Hague,   c/o   cntr;    contractor,  ' 
Beckett  &   Federighl,    1441   Frjmk- 
lin    St;    architect,    Ray    F    Keefer. 
770    Wesley   Ave. 


!  RESIDENCE,    one-story     $7250;    ^13  I      vs  O  H  Kno^^^^^^^^^^ 

S   11th   St  •   owner    L  Guidry  ;   con-  1  April  6,  1946 — Lot  15,  Elmwooa  uaie.      ■     j     _  — 

tractor.  Fi-ank  Gardin.  j     N  E  Andersen  vs  M  M  Simkin, 

*^  *'  — ♦We.wir  I —--_:;    '^^^   j'g^jj   ^yg.    o^er.   Law- i  trie ;  9  fixtures. 


cuits 

796        .  _ ;  owner.  The  Lantern ;  ]     87     938  Grizzly  Peak ;  owner,  M  L 

$946!99  I  contractor,  Lynch  Electric; :Estes;    contractor.    El    Cerrito   Elec- 


prem ;   builder.   Coast  Construction.  ,  ADDITION,   $3600 ;  2000  Cynress  St ; 

2172  Market  St.  :     owner.  Pacific  Pipe  Co.  premises ; 

ALTER     DWELLING,     $1000;     2455       contractor,   J    Branagh.    105   Sheri- 

Sacramento    St ;    owner,    J    Dixon,  ,     dan  Ave,  Piedmont. 

prem;   builder.  Coast  Construction,  1  DWELLING,    l-story   4-room,   $5400; 

2172  Market  St  j     9918   E   St;    owner,   Terersa   IXAn- 

ELECTRIC    SIGN,    $997;    NW    17th  ,      tonl,   9914   E   St;   contractor,   War- 

Ave  and  Geary;  owner.  Mills  Con-  i     hen  B  Griffith,   147  Best  Ave.  San 

struction   Co,  prem ;   builder,  Neon  \     Leandro. 

Maintenance  Corp,  755  Davis  St        ;  ADDITION.  $500 ;  2759  79th  Avenue ;  i 
ALTER   CLEANING   PLANT.    $800;  1     owner   aJid    builder,   Mariano   Fos 


FRESNO 


2863    24th    St;    owner,    Mr    Segalis, 
prem ;  builder,  M  &  N  General  Con- 
tractors, 1422  Market  St 
ALTER  DWELLING,  $700 ;  1907  Bush 
St;  owner,  A  Matthews,  premises; 


;     ados,   premises. 

DWELLING,  l-story  5-room,  $7500; 
9844  Thermal  Ave;  owner,  James 
D    Taylor.    1920    104th    Ave;    con- 

;     tractor.  Merle  C  Jensen,  1920  104th 


WAREHOUSE,  $18,000;  345  O  Street; 

owner,  Berberian  Bros ;  contractor, 

Fisher  &   McNulty. 
ALTER  dwelling  to  apts,  $10,000;  54 

Pine ;   o^vner.  David  H  Horn. 
DWELLING  and    garage,   $8000;   250 

Woodrow;    owner,    Allen    S    Swen- 

son. 
DWELLING.      $2000;      224      O'Neill;! 

owner,   Myrtle   Bowman.  j 


Release  of  liens 


SAN  MATEO  COUNTY 


SOUTH  SAN   FRANCISCO 


builder.  Coast  Construction  Co,  2172  ;     Avenue. 

Market  St  .ALTER  $1000;  8417  E  14th  St;  own- 

ALTER  DWELLING,  $700;  106  Yukon ',     er  and   contractor,   Emily   Wasson, 

St      owner   and    builder.    JuUa   Jo-  ;     3000  Wisconsin   St. 

seph    premises.  j  ALTER  and   addn.    $1000;    8041   Earl 

ALTER   FLATS.    $500;    578   Church;:     St;  owner  and  contractor.  Ben   W 

owner,  G  Benvenuto.  prem ;  buUder.  I     Keef e,  2701  Alida  St 

L  Murer.  1274  Quesada  St  ALTER  $1000;   109-09  41st  St;  own- 

ALTER  DWELLING,  $500;  1437  Cole       er,    C    C    Holtun,    107    41st    Street; 

St  •  owner,  Mr  Morosat  c/o  con-  I  contractor,  I  A  Farringer,  3030  Mo- 
tractor  •  builder,  Ira  W  Coburn,  2048  •     desto  Ave. 

Market  St  I  ALTER  $300;  9911  San  Leandro  St; 

ALTER   FTAT,    $500 ;    1324    Dolores ;  |     owner  and  contractor,  A  C  Welch. 

owner,  Valentine  Cleary,  premises ;  ' 


,     797 

Irenz;   contractor,   Mohrdick  Electric;  I     88      2884   Telegraph;    owner,    M   A 
'1  outlet;  1  switch;  5  plugs.  j  Meyer,  lesteee;  contractor.  El  Cerrito 

i     798      542   Lyon;    owner,    Warshaw ;' Electric ;   13  fixtures, 
contractor.    Pacific    Elec    Const    Co ;       89      3024     Sacramento ;     owner,    T 
i  (Angle;    contractor.   El    Cerrito   Elec- 

'""799      1606    Geary ;    owner,     ;  1  trie ;  28  outlets ;  10  switches ;  20  plugs ; 

contractor.  Pacific  Elec  Const  Co;  2  '  new    servipe;    16   circuiU;    1   sign;   8 

outlets ;  1  switch ;  1  plug.  !  transformers. 

Recorded  Amount       800     SE   corner   Lincoln   Way   and,     90     3042  Dohr;  owner.  WE  Sloan; 

April   5,   1946— Gunnar   Bostrom  to       La  Playa;  owner.  Union  Oil  Co;  con-  ; contractor,  El  Cerrito  Electnc;  8  out- 

Ingeborg  Peterson,  et  aL ™_. 'tractor,     Electrical     Products     Corp;,  lets;  9  switches;  13  plugs;  4  circuits. 

*         *         !_  igign.  !     91  2421  Valley;  owner,  J  M  Walker; 

<■    ■■     ——.■■—  ■    I   -  .— — ■^—  I     gQi    i74g  Haight  St ;  owner.  Golden  ;  contractcr^    El    Cerrito    Electric ;    10 

JGate  Theater;  contractor,  EMward  W  I  outlets;  9  switches;   14  plugs;  3  cir- 
i      Scott  Electric;  6  outlets;  3  plugs.      |  cuits.  ^ 

1     80''      E    Prague    St    25    N    Russia;!     92    2419  Valley ;  owner  J  M  Walker ; 
iowner.Hoecker;  contractor  Arc  Elec- I  contractor^    El    Cerrito    Electric;    10 

i^yjc;  - I  outlets;  9  switches;  14  plugs;  8  cir- 

i     803    S  Sadowa  200  E  Orizaba;  own-  ■  cuits.  „  ^  ,»«  «       Ai- 

er.    Sundberg;   contractor.   Arc   Elec- '     93     2016A    9th;   owner;   Tony   AJa- 
♦H«.  ,meda;    contractor.    El   Cerrito   Klec- 

trto, ,___    '_,_.   ,„  „..»,„,„.  j6  switches;   16  flx- 


POSmON   WANTED 


QUANTITY  SURVEYOR.  ARCH 
DRAFTING.  ESTIMATING,  FIELD 
SUPERVISION.  Have  20  yrs.  exp. ; 
want  connection  with  contractor, 
painting  contractor  or  home  builder 
in  Sam  Francisco.  Phone  JU.  4-3499 
or  reply  Box  43,  c/o  Daily  Pftdflo 
Builder. 

STRUCTURAL  ENGINBBR  RBG- 
ISTERED.  Mechanical  and  electrical 
engineers  seek  structural  associate  to 
orm  consulting  engineering  firm.  Bay 
Area.  Reply  Box  45,  c/o  Daily  Pacific 
Builder.  4/3-4-$-8-9/46 


Plumbing  Pennits 


BERKELEY 


1801  103rd  Ave. 


day  work. 

ALTER   OFFICE.   $500 ;    121   2nd   St ; 
owner,  John  G  Rapp  Co,  premises ;  < 
builder,  Robert  McCarthy  Co,  1050 
Kirkham. 


■  ALTER,  $2000;  1606  Clay  St;  owner, 
Dave    Overturf,    prem;    contractor, 

1  Pioneer  Bldrs,  516  San  r*ablo  Ave, 
Albany. 


WAREHOUSE    (wood  frame,    16x100 

ft.).  $4000;  Huntington  Ave;  owner 

and   builder.    Poetsch    &    Peterson, 

Huntington  Ave. 
DWELLINGS      (5-room)      (4).     $5000 ,  i«„„ti«t„. 

each;     Valley     Park     Subdivision;  1     1339  Milvla;  owner ;  dealer,;     804    126  Randolph ;  owner.  Sterling ;    trie,   ioo"J^«"'         ^.-„„,t- 

ownei-  and  binder,  James  McCabe,   l  J  Jackson ;  sprinkler.  1  contractor.  Arc  Electric ;  9  outlets ;  10   tures ;   14  plugs    .^^^^^J^^^^^^^^ . 

7   El   Bonito  Way.  Mlllbrae.  17779  Solano;  owner,  „.;  dealer,  ;  gwitches ;  10  plugs.  „!iJottPr     h    A    H    En'ectric^    nS^ 

ALTERATIONS   (raise  house,  install ;  j  A  Fazio ;  water  closet ;  wash  basin.       805     418  Head   St ;   owner.   Sterling  !  cnotractor,    H    &    H    is.iectnc ,    new 

full    basement    .stucco    all    sides),!     Bancroft   and   Shattuck;   owner,   T   Building  Co;  contractor.  Arc  Electric .  service.        „,   .    ^..   „^.„^r    <Sohnlt«- 

S2000-    Railroad    Ave;    owner    and       w    Corder;    dealer,   E    C   Braun;   5    co :  9  outlets;   10  switches;  10  plugs.  I      95     1101   High  Ct,   owner,   bcnuiia, 

Vniilder    E    M   Petrof,   328   Railroad    water  closets;  6  -wMh  basins.  1      8O6     288  Victoria;  owner,  Hoecker;    contractor,  J  C  Owens;  1  motor. 

Ave      '  Channlng   and   San    Pablo;    owner,    contractor.  Arc  Electric;  8  outlets;  8       96    1386  EucUd;  own^er-,  Short;  con- 

I National  Sales  Co;  dealer  E  C  Braun;    switches;  9  plugs.  i  tractor,  J  C  Owens;  1  motor. 

Delano   St ;    owner,       97    641  $pruce ;  owner.  — — 


SACRAMENTO 


BUILDING  PERMITS 

Granted 


^,^^_      i 2  water  closets ;  3  wash  basins ;  drain.       807-08     801-09    Delano   St;    owner,       97    641  Spruce;  owner. ;  con- 

BUILDING     CONTRACTS     j     Third    and    Virginia;    owner.    Pure   Frank;    contractor.    Arc    Electric;    9   tractor.  College  Ave  Electric;  range 

Carbonic;  dealer.  E  C  Braun;  3  water   outlets;  7  switches;  12  plugs.  1 

closets;  3  wash  basins;  sink;  urinal;  ,      809-10    4402-04  3rd  St;  owner.  Tag-  ; -; '  ^ 

2  drains ;  shower.  ;  gioni ;    contractor.    Arc    Electric ;    18  j 

2057  University ;  owner,  H  William-    outlets ;  5  switches ;  8  plugs.  | 

son ;  dealer,  E  C  Braun ;  8  water  gn  io56  Fillmore ;  owner,  P  Cohen ;  : 
closets ;  2  wash  basins ;  2  wash  tubs ;  contractor,  John  Philis ;  3  plugs ;  mo-  j 
4  showers.  '■  tors. 

721     Creston;     owner,     Moorehead;  '      812      NW    comer    Clay    and    Van 


HELP  WANTED 

ESTIMATOR  on  grading  worit.  etc., 
wanted.  Phone  66639,  Stockton.  Calif. 

SUPERINTENDENT  FOR  PIPE- 
LINE CONTRACTOR — handle  sewer 
project — in  reply  state  age.  list  ex- 
perience, fuml.«ih  references.  Reply 
Box  49,  c/o  Daily  Pacific  Builder. 


SHINGLE  and  SHAKE  KOOFINO 
FOREMAN  and  SUPT.  Capable  of 
working  with  and  supervialng  crew 
of  from  6  to  18  shinglers.  Peninsula 
resident  preferred.  (3ood  opportunity. 
Reply  Box  44,  c/o  Daily  PacifJo 
Builder.  4/8-4-»-»-«/4* 


ARCHITECTURAL  DRAFTSMAN, 
full  time.  Salarv  open.  Call  OLympio 
5672.  4/4-f-«-«/4« 


ALAMEDA  COUNTY 


HEATING  and  ventilating  work 
3301  FOOTHILL  Blvd.  OaklaJid. 
Owner — Bank  of   America. 


SAN  FRANCISCO 


APRIL  8,  1946 


REMODEL  DWELLING,  $3000;  2705 

Capital    Ave;     owner.    Miss     Irene   Plans  by  G  M  Slmonson     ^.        _  ^  ,      -  .  .__  ,       »    ^     . 

McAvov    premises  I  Contractor  —  Aladdin  Heating  Corp,  ^e^iej.^    ^rt    Johnson;    water    closet;    Ness;   owner.    Jacks    &   Irvine;    con- 

-   '     2222   San   Pablo  Ave,    Oakland.  jwash  basin.  ;  tractor,   Galvin   Bros;   242   outlets;   4 

Filed,   April   5.   1946.    Dated,   2634    San     Pablo;     owner,    Elmer;  i  switches;  28  plugs;  motors.  -" 

Ist  and  15th  monthly  75*70    dealer.  Art  Johnson;  2  sinks.  813     2807  Steiner  St;  owner,  Frank 

U.sual  35  days 257c  j     2135  Oregon;  owner.  Parsons;  deal-    Anderson;    contractor.    Ace    Electric 

TOTAL  COST,   $2,731.00  ,  g^,  Art  Johnson;  water  closet;  wash    Const  Co;  12  outlets;  8  switches;  16 
Bond,     $2731.00.      Sureties,     American  :  basin  ;  bath  tub ;  sink ;  wash  tub.  plugs ;    service. 

Surety  Co.  of  N.  Y.  Forfeit,  $10  per  j  ^Qjg  Euclid ;  owner.  Brouning ;  deal-  814  1456  Polk  St ;  owner.  Club 
day.  Limit,  75  calendar  days.  Plans  g^.  ^^.^  Johnson;  water  closet;  wash  Royal;  contractor.  Ace  Electric  Const 
and   specifications   filed.  basin;  bath  tub;  2  sinks;  wash  tub;    Co;  12  outlets;  2  switches. 

'shower.  '      815      3991     17th     St;     owner,    OKO 

;  Cafe ;  contractor,  Ace  Elec  Constr  Co 


/^ 


yf^ 


V 


^ 


.REMODEL  OFFICE,  $1000;   1112  6th  j 
,     St ;  owner,  Dr  G  T  Okamatsu ;  con- 
'      tractor,  Harry  Yamasaki.  1422  4th. 
■"  ,  ADD  TO  DWELLING  (basalt  block).  ' 
_  :      $2000 ;     3516    56th    St ;    owner    and  j 
j     builder.  James  F  Lowe. 


THERE  IS   NO    PISHWIPIHtS 
N  A  MODERN   KITCHEN! 


RICHMOND 


STORE,     l-story    frame,     $15,000;    E   GARAGE,   masonry    $7000 ;    231    24th  j  ^^^^ 

Church  175  S  15th  St;  owner.  Call-        St;   owner,   W  Ashe,   Station   APO  1  „ ^™ Trd 

fomia  Plbg  Co.  I     Box  335;  contractor.  R  F  Johnson  '  ^^j^  Arti-| 

REMOVE  partitions,  replace  old  tile  ; 

with  new.  install  plate  glass  show  •     Cerrito. 

windows,    etc.    $1400;    3092-92    24th  ;  DANCE    hall    and    recreation    build- 

St;    owner.   Rudy   Reil;   contractor.!      ing.    55000;     1036    Pullman;    owner 

R  S  Silverberg,  753  Larch  St.  \     and   builder.   Floyd    Brown,   prem. 

SERVICE    Station,    $4500;    NW    Cor.  :  COTTAGE.    4»4-room     rustic,    $4200; 

38th  Ave  and  Noriega ;  owner.  Pos        2530    Esmond ;    owners,    G    E    Berk 

L  Castor;  engineer.  Phillip  I  Bak-  ■      and  Helen  T  Hoefer,  632  San  Pablo 


&  Son.  2036  San  Pablo  Avenue,  El  \  g;;",^^7t?r-T?nderground   Constr  Co,  ' 

t      75th    Ave    and    San    Leandro    Blvd, 


OAKLAND 


816-18  Various   locations  and  own- 
contractor.     Wonderlite     Neon 


ers; 


Oakland. 

Filed,  April  5,   1946.    Dated 

Each   two  weeks....„ 75  7p 

40   days  after   completion 25% 

TOTAL    COST,    $30,425.80 


er,  213-26lh  Ave:  contractor.  John  \     Ave ;_contractor.  E  A  Hoefer,  I'OB  ^  Bon^J.^^$^30,425.80^^^^^_^     ^^^    ^^^    ^^^ 


Munson  &  Son,  140  South  Park.  186,  El  Cerrito 

ERECT  firewall,  alter  offices  of  auto  ;  CHURCH,  masonry,  $8500 ;  1952  Pan 


.sales  bldg,  $13,500;  SW  Cor  Mar- 
ket and  Dolores  Sts ;  owner,  S  &  C 
Motors  Co;  architect,  W  D  Peugh. 


handle;  owner,  Temple  Baptist  Ch, 
1960  Panhandle  Blvd;  contractor, 
J  P  Owen.s,   1325  Macdonald. 


Limit.   90   working   days.    Plans   and   Durant^  2  gas  outlets, 
specifications  filed.  1    10  on* u    » „„, 


859  Warfield;  owner.  King;   dealer,    Pn>d  Co^  ^^^^3^^^  ^^.^  ^^  g^i^oa; 

owner.  Radio  Market ;  contractor,  j 
Chas  A  Langlai-s  Co;  47  outlets;  16  ^ 
switches ;  15  plugs ;  service ;  motors.  , 
820  1560  Mission  St ;  owner.  Coco  > 
Cola    Bottling    Co;    contractor.    Chas  [ 

'ner'  Thomar dealer.   A  Langlais  Co;  2  outlets, 
ner,  inomas,  ueuici.  =;         Triiitnnr*»-  nwi 


J  Tancredy ;  5  gas  outlets. 

2355  Broadway;  owner,  MacFar- 
land;  dealer,  F  Gottstein;  10  fixtures; 
4  gas  outlets. 

3267     Grand     Ave;     owner,     Yala; 

Sureties  Pacific  In-    dealer.  H  Salisbury ;  1  fixture 

356  Willow ;  o\\ 


251    Keai-ny    St;    contractor.    H    E    ADDN   to   church.   $8000 :    4709^  Mac- 
Rahlmann  Co.  251  Kearny  St.  ■        •-  -  ^....^        ^.-.. 

ADD  penthouse  to  hotel,  $20,000;  340        of  the  Nazarene,  premises. 

Stockton  St;  owner.  T  W  Carder,  STORE  bldg.  stucco.  $7000;  431-33  j 
Inc;  architect,  Thos  Meret,  111  9th;  owner.  Harry  E  Baxter,  435  j 
New  Montgomery  St ;  contractor,  !  9th  St ;  contractor,  Chas  M  Wolfe,  : 
Barrett  &  Hilp,  918  Harrison  St.      .     2121  Garvin.  I 

REPAIR    fire    damage,     $3260;     1562    SERVICE  staUon.  $15.000 ;  1097  23rd ;  , 
26th  Ave;  owner,  Mrs  Riggs;  con-  i      owner.  Lloyd  Mosier,  4412  Barrett; 
tractor,  L  Salomon.  1734  Broderick.  '•-      contractor.  Ind^endent  Iron  Wks,  | 

MOVE    bldg   and    make   minor  alter,        821  Pine  St,  Oakland.  • 

$1000;     NW    Cor    Silver    and    San  ,  ADDN   to  store.  $3000;   524   Macdon- . 
Bruno  Aves ;  owner.  Jos  L  Castro ;  :     aid ;   owner.   Modem  Furniture  Co. 
plans    by    Michel    &    Pfeffer    Iron  '      524     Macdonald ;     contractor,     Carl  ( 
Works ;    contractor,    John    Munson.  '•      Overaa  &  Co.  2105  Roosevelt  Ave. 
140  South  Park.  ;  STORE,  masonry,  $11,000;  4204-06-08' 

•     Macdonald ;   ovraer,  Esther  Detlow, 

PLASTER  partitions,  new  electrical  \  330  29th  St ;  contractor,  R  F  John- 
circuit  and  plbg.  entire  floor  re-  1  son  &  Son.  2036  San  Pablo  Ave, 
modeled,    $2860;    108    Waverly    PI;!     El  Cerrito. 

owner,  Wayne  S  Chinn;  plans  by;  ADDN  to  store,  masonry.  $4000;  943- 
Chin  Po  Quong.  108  Wavely  PI ;  i  945  San  Pablo  Ave ;  owner,  Albert 
contractor,  Morris  J  Lee,  151  Wav-  ;     L   Fairbanks.   502   Norville   St,   El 


SACRAMENTO  COUNTY 


donald ;  owner  and  builder.  Church  |  ge    1946— Vance   Smith,  an    in- 

of  fho  M«ror*>nA    nrpmi..,Ps  .     ,jj;.i^ju'a,     ^joing    business    as    Bush 


1722  99th  Ave;  owner,  J  M  Walker; 
dealer,  J  A  Fazio;  5  fixtures;  3  gas 
outlets. 

9903  Cherry  St;  owner,  J  M  Walker; 
dealer,  J  A  Fazio;  5  fixtures;  3  gas 
outlets. 


821  1335  Fillmore ;  owner,  Grusen-  | 
meyer;  contractor.  Neon  Mtcs  Corp;  | 
8    outlets.  ! 

827  1682  Geary ;  owner,  Geary  1 
Cafe ;   contractor,  Bylngton  Elec ;  ...-  , 

823       1900     Di\isadero     St ;     owner, 
Byrd's   Cleaners;   contractor,   Bying- 


40.  F.o„,uo  Ave;   owner.   P  Cur- ;  ton  Elae;l  p.ug;  motor. 


I^OTOMATIC 
DISHWASHER 


* 


WASHES,  RINSIS, 
DRIES  DISHES... 
CLEANS,  DRIES 
GREASY  POTS 
AND    PANS 


824      616    Webster    Street;     owner. 


Roofing  Co,  to  U  S  Guarantee  Co.,    vick;  dealer,  J  Tancredy;  8  fixtures;    .  °  contractor    Byington  Elec; 

a   corn,  bound   unto   Southern    Pa- ;  4  gas  outlets.  niu^'  ^ 

4034    MacArthur;    owner,    Perkins ;   P'^J-    ^^^   xownsend;    owner,    Zleg- 


a   corp,  bound 

elf ic  Co,   a   corp ;   corrugated   steel 

roof    on    iron    and   wheel    foundry, !  dealer,  H  B  clunn ;  1  fixture 

Sacramento  shops,  $1234. 


,     3665 
i  dealer, 


Telegraph;    owner.   V    Blair;    '^{Z.. 
,  D    L   Mmoggio;   1   fixture.  ^i    j 


lers    Jewelry ;     contractor,    Byington  { 


Completion  Notices 


,.  „._  826    1025  Fillmore  St;  owner, 

2oli;  Grove  Si;  owner,  CH  Thomas;  ^^^^^^^^j.    gyjngton  Elec;  1  plug. 


i  dealer,  J  A  Fazio ;  10  fixtures ;  3  gas 
i  outlets 


SAN  FRANCISCO 


827  SE  Cor  Fillmore  and  Ellis ;  ; 
owner.  Uptown  Clothiers;  contrac- 
I  1736  99th  Ave;  owner,  J  M  Walker;  "  Byington  Elec;  4  outlets;  2  sw. 
-  I  dealer.  J  A  Fazio ;  5  fixtures ;  3  gaa  ^  •'2042  Fillmore ;  owner.  Gilbert ; 
-j  outlets.  contractor.  Byington  Elec;  motors. 

I     9917  Cherry  St;  owner,  J  M  Walker;  i     ^29      2309    Irving    St;    owner,    Os- 


erly  PI. 


'     Cerrito;  contractor.  Oscar  Holland. 
3030  Clintnn  Avet 


DALY  CITY 


DWELLINGS,    two   l-story   f r.   $5500  1 

each ;   S  Maynard   169.   199  E   Mis-  j 

sion    St ;    owner,    Alemany    Constr  1 

Co ;   plans  by  B  K  DobkowiU.  435  I 

Monterey    Blvd;    contractor.    Mar- j  j^^y^LLIj^Qg     four    6-room.    frame, 

tire  &  McKinney,  4277  Mission   St.  :     ^^r^^^  g^ch ;  OUver  St  185  N  Belle- 
DWELLINGS,   two   l-story   fr,  $5500       ^^g  ^yg    owner  and  builder,  Unit- 


|5  fixtures;  3  gas  outlets. 


Recorded  Accepted  ■     1503  Oak  St ;  owner,  J  Noble ;  deal- 

April    6.    1946— W   20th    Ave   250   S      ler.    K    Hartsten;    3   fixtures;    1    gas 
Pacheco.  Bessie,  Cella  and  Bertha      i  outlet. 


B     C 


ed  Constr  Co,  5853   Mission  St. 


8AN  LEANDRO 


each;     owner    and    builder. 

Hoecker,  371  Prague  St 
ALTER   front    of    house,    $2564;    «S5 

Joost  Ave;  owner,  Marian  S  Roth; 

contractor.  E  Salhelm.  670  40th  Ave  jjj-yyrELLING.    l^-TStory    6-room,    $8,- 
DWELLINGS,  four  l-story  fr,  $6000!     y^.   955   Button    Ave;    owner   and    Recorded 

each ;    W   11th   Ave   25.   50,   75.   100  I     jjuu'der,  Adams  &  Carlson,  9876  Mac-  |  April  8.  1946— LOTS  13  and  14  Blk 


Kramer  to  G  E  Carlson.April  5.  1946 
April  8,  1946— Installation  of  curb- 
ing, etc,  between  tracks  66  and  70, 
between  3rd  and  4th  Sts.  South - 
em  Pacific  Co  to  Fay  Improve- 
ment Co..™ .' A.pril  1,  1946 

Mar.  28,  1946— NE  Fremont  137.6 
NW  Mission  NW  91.8  x  NE  138.6. 
Krist  &  Harold  Gudnason  to  Cen- 
tral Electric  Co  and  Midstate 
Construction  Co Mar.  28,  1946 


438  65th  St ;  owner.  S  Wood ;  dealer. 
W  McMillan;  6  fixtures;  3  gas  out- 
lets. 


ALAMEDA  COUNTY 


borne;   contractor,   Malm  &   Welter;, 

3  plugs;  motors.  i 

,     830      2738    Mission ;     owner,    Taste : 

ioood  Bak  ry;   contractor,  Brite-Lite  1 

Neon;    sign.  | 

831      2973    Pacific   Avenue ;    owner.  ; 

i  'Rothbard;    contractor.   Rodiack  Elec 

461  21st  St;  owner.  Carpet  Service :  ^^^^^^j.  f.^. 

Co ;  dealer,  j  Goldstem ;  4  gas  outlets.       ^^2     49  Geary  St ;  owner.  Western 

;     1155  67th  St,  owner, ;  d®*^®"^'    Union ;    contractor,    Victor    Lemoge;  | 

jAl  Ferriera;  2  gas  outlets.  47  outlets;  alterations  I 

j     4055   fciequoia   lUl ;   owner,   Lincoln ;       gjg    265  Bush  St ;  owner.  Standard  ; 
dealer,   ±1  Salisbury;   7  fixtures;   4   q^,.    contractor,   Victor   Lemoge;   al- j 
I  gaa  ouUets.  terations.  ^  „.  | 

j  oO  Lmcomshire  Dr;  owner,  Sherry;  ,  §34  2142  Lombard  St;  owner,  caiu  ■ 
I  dealer,  H  Sahsbury ;  14  fixtures ;  4  gas  Qgneral  Line  Supply  Co ;  contractor,  ! 
I  outlets.  lAilaii  Elec  &  Engrg  Co;  motors.         I 

i      <40UE  14th  St;  owner,  — 5  de»l- •     835     1482    Sutter    St;    owner,   Dor- ^ 

1  er,  J  R  Pierce ;  3  fixtures.  \  Chester  Hotel :  contractor.  Atlas  Elec 


S  Ortega;  owner,  Heyman  Homes;  1     Arthur  Blvd,  Oakland. 

architect,   D  E   Jaekle;   contractor,  'DWELLING,     l-story    5-room,    $10,- 


Heyman  Bros,  5138  Geary  Blvd 
DWELLINGS,  three  l-story  fr,  $6000 
each;  E  40th  Ave  100.  125.  150  S 
Kirkham;  o^^'ner  and  builder.  Her- 
bert A  Crocker.  681  Market  Street ; 
architect.  Vincent  Buckley.  110  Sut- 
ter St. 
ALTER  kitchen  and  bathroom.  $1500 ; 


000;  571  Kenilworth  Ave;  owner, 
Hans  Hjulmond,  San  Francisco; 
contractor.  W  F  Beckett,  704  Lath- 
am Sq  Bldg,  Oakland. 
ALTER  service  sta,  $1000;  701  San 
Leandro  Blvd;  owner.  N  Vadnais, 
premises;  contractor,  R  W  Del- 
guidici.  578  Davis  St. 


418  Branks  St;  owner.  Fred  Ban-  i DWELLING,  l-story  3-room.  $2500; 
den;  contractor.  J  Caruso,  3220:  82-D  Dutton  Ave;  owner  and  con- 
Folsom  St  tractor,  Christian  H  Baird.  82  Dut- 

ALTER    residence,    $2000;    43    Milan  [     ^.ovl  Avenue. 

Terr;    owner   and    contractor.    Geo; . 

T  Robinson.  PALO    ALTO 

ALTER  heating  system  and   rei>airs  j 

to  flats.  $800;  3080  Market  Street ;  j  ALTER    business     bWg.     $6000;     300 


Accented  I     ^*°*   Foothill    Blvd;    owner,    Craig  4  ^ng  Co; „„^.  ! 

Accepiea,^.^.  ^^^^^    ^  Salisbury;  3  fixtures.       gse    837  43rd  Ave;  owner,  Janswi,  I 

i     442  24th  St;  owner. ;  dealer,    ^.Q^tractor,  Century  Elec;  11  outleU;  , 

Walker    to    whom    it    may    con-      1  ^  Hansen ;  2  iixtures.  1  switch;  2  plugs. 

'  »8th  Ave  and  San  Leandro ;  owner,  


13,  Herxog  Tract,  Oakland.    J   M 


cem April  4,  1946    „         ^     ^  »..   u  ..,=—.1 

April    6,    1946-PTN    LOT    6,    Rita      ,  Sf"  5°^'   ^c;   dealer.   B  Hansen,! 

Vista  Sub;  L6ts  7.  8  and  10  Chit-      !^"  1^    f®*'  *  ^**  ouUets.  i 

tenden  Tract.  Oakland.    Albert  L     I     •^"^  -^-^^  ^^^  San  Leandro;  o^er,       ^^^1     ., ..    ..  ^     ^ntractor   Foe^  . 

Elvin   Van    Ness !  Larsen  &  Larsen;  dealer.  E  M  Han- ,  14th   St;  o^'°«%'^f„fS^.T;^i<I    J 

J94g   sen;  2  fixtures.  .    !  ter  &  Kleiser;  3  outleU,  1  switcn,  s 


OAKLAND 

NW  comer  50th  Ave  and  E 


Gehrke   to 

April    5, 

April  5,   1946 — ^LOT  731,   Forestland 

Exten;  Oakland.    Fred  F  Chopin 

to  McClurg  &  Chopin  .April  5,  1946 
April    6,    194e— 3700   and    3708    MA- 
GEE  Ave,  3610  and  3616  Kansas 

St.  Oakland.   Anton  E  and  Bertha 

Safer  to  whom  it  may  concern 

A.pril   1.   1946   dealer.  M  Maiimi ;'  6  fixtures ;  2  gas  ; 

April  6.  1946  —  2626  SAN  PABLO      ,  ouUets.  j  ^qw 


3014  Guido  Dr;  owner,  Pichel;  deal-    fixtures.  ^  ^„^..,.     a« 

er,  W  Cristy;  7  fixtures;  3  gas  out-  ,      36688     1363  99th   Ave;    ovmer    An 
lets.  Itone    Crua;    contractor.    Del    Monte 

1043    62nd    St;    owner.    B    F  Lee;    giectric;  2  outlets;  1  plug;  2  motora 
dealer.  H  Lee;  6  fixtures;  1  gas  out-  .     ^y^    41I  l»th  St;  ^wner^Joe  ViU*.  , 
let.  I  contractor,  Paramount  Electric,  oui 

6322  San    Pablo;    owner,    A   ^oda ; .  .et^^wit^ ;^ure^« ;  P^^^^     ^rt    ' 

^^conW^tor,   C  A   Langlais  Co 


owner  and  contractor,  Frank  W 
Nevares.  3080  Market  St 
REMOVE  partition,  stucco  front,  tile 
stairs,  bath  and  kitchen,  re-plaster 
where  needed,  add  hardwood  floors 
and  glas  blocks  in  dwelling,  $1200; 
owner  and  contracton  L  M  Black, 
108   Congdon    St 


Portage  Ave;  owner,  Sutter  Pack- 
ing Co.  1615  First  St;  contractor, 
W  P  Goodenoug^,  49  Wells  Ave. 

DWELLING.  $5500;  1336  Taaso  St; 
owner.  M  W  and  M  O  Mays,  2371 
Poplar  St;  contractor.  O  E  Abel, 
North  Palo  Alto. 

DWELLING,  $8100;  2296  Bryant  St; 


Ave,   Berkeley.    Willie  J   Lee  to     !     Jf^C  Darnby  Dr;  owner,  G  BrowU;  i  2  fixtures.  ^wner 

M  Drinkward March  28.  1946   dealer,  R  A  Roeber;  8  fixtures;  3  gas  i     36691     26th  and  Telegrapn ,  ownw, 

outlets.  i  Sears,    Roebuck    *  _p*»5    '^iJ^SSr' 

MARIN  COUNTY  1     1647    19th    Ave-    owner,    R    Reed;    scott-Buttner    Electric    Co.    ouuew, 

.  ; dealer,  R  a  Roeber;  5  fixtures.  'switches;  fixtures.  owner. 

Recorded  Accepted  ;     10137  Voltaire  •  owner.  E  R  Blabon ;  i     36692      507     Chratnut    »^    "^"l' 

April    6.    1946 -Kent    Woodlanda.       dealer,  R  a  Roeber •  5  fixtures ;  4  gas  '  gtraub  Manufacturing  Co ;  contractor, 

Kentfield.  Norman  E  Graham  to     j  outlets.  '  California   Electric;    motors;    altera- 

whom  it  may  concem.Mar.  30,  1946 :     2011    109th    Ave-    owner.    MacGee;  I  tions. 


Remember  when  you  first  be- 
came the  "good  little  sport" 
and  dried  your  first  cup  and 
saucer?  (And  once  "elected" 
you  were  a  member  for  life!) 
Well,  that's  over  now  in  the 
kitchen  of  this  modern   age. 

With  an  Automatic  Dishwasher  you  just 
stack  dishes,  cups,  glasses  and  silverware  in 
a  wire  basket,  dose  a  door,  tirn  a  knob  and 
all  are  hygienically  washed,  rinsed  and  dried 
without  your  hands  ever  touching  water. 
Pots,  pans  and  skillets  are  al^done  this 
same  easy  way. 

Ask  about  the  Automatic  Dishwasher  at  your 
appliance  dealer's  store.  Talk  to  friends  who 
use  it.  Put  it  down  on  your  "must"  list  for 
that  new  kitchen  you  are  planning. 


Sfi    YOUI    DIAIIR    OK 

GE8W  444 
y.^Tr*»gjfl<!*      PACIFIC  OAf  AND  ELECTRIC  COMPANY 
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PLANS  and 
Speculations 


Oakland:  Such  speedy  progress 
has  been  achieved  with  plans  for 
Riding  the  first  link  of  the  fi,- 
000,000  Mountain  boulevard  high- 
way project  that  directors  of  the 
Joint  Highway  district  No.  26, 
sponsoring  group,  are  almost  ready 
to  issue  a  call  for  bids. 

Mayor  Herbert  L.  Beach,  secre- 
tary-treasurer of  the  district,  said 
that  funds  are  available  and  near- 
ly 90  per  cent  of  the  right  of  way 
necessary  to  start  work  on  the 
Lake  Temescal-Park  boulevard  unit 
has  been  acquired.  Actual  con- 
struction may  be  delayed  by  mate- 
rial shortages,  Citv  Engineer  Walt- 
er N.  Frickstad  indicated. 
oOo 

Modesto:  A  request  for  300  more 
veterans  housing  units  has  been 
made  by  Jack  Sinclaear,  in  charge 
of  the  veterans'  housing,  Stanis- 
laus county,  in  a  letter  to  the  Fed- 
eral Housing  Authority.  Sin- 
claear's  letter  was  sent  after  Con- 
gress had  appropriated  additional 
funds  to  relieve  the  veterans'  hous- 
ing shortage. 

oOo 

Redwood  City:  Port  of  Redwood 

City  commissioners  are  consider- 
ing plans  for  construction  of  a 
new  transit  shed  on  wharf  No.  3  at 
the  port.  The  commission  also  is 
looking  over  Navy  property  at  the 
port  in  anticipation  of  future  car- 
go handling  needs. 

# 

"THE  HOUSE  1  WANT" 
SERIES  ENDS  THURSDAY 
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Aid  Solicited  In 
Combing  Enemy  Data 
For  Scientific  Value 


On  Thursday,  Edward  Williams, 
landscape  architect,  and  William 
Clement  Ambrose,  architect,  will 
be  speakers  on  the  final  program 
of  the  "House  I  Want"  series  given 
under  the  auspices  of  the  Womens 
Architectural  League. 

The  morning  program  will  be 
given  at  the  20th  Century  Club 
in  Berkeley  at  10:30  a.  m.,  and  the 
afternoon  session  at  the  San  Fran- 
cisco Museum  of  Art  begins  at 
2:30  p.  m.  Architect  John  BoUes 
will  be  moderator. 

# 

JOINT  MEET  THURSDAY 
OF  A.LA,  AND  PRODUCERS 


Northern  California  Chapter  of 
the  AIA  and  the  Producers'  Council 
are  holding  a  joint  meeting  of  their 
organizations  on  Thursday,  at  6:00 
p.  m. 

Reservations  for  the  dinner, 
which  is  to  be  held  at  the  Engi- 
neers' Club,  206  Sansoms  street, 
must  be  made  in  advance.  Archi- 
tects are  asked  to  contact  the  of- 
fice secretary,  DOuglas  4561,  be- 
tween the  hours  of  12  and  3.  The 
members  oi  the  Producers*  Council 
may  contact  the  AIA  office,  or 
their  secretary,  H.  C,  Galitz,  at 
EXbrook  5363. 

The  meeting  is  oi  particular  im- 
portance in  view  of  the  fact  that 
Mr.  Halloran,  Regional  Director  of 
the  Civilian  Production  Agency, 
will  have  a  representative  on  hand 
to  explain  the  import  of  the  new 
construction  restriction  order. 

In  addition  to  this,  there  will 
be  a  showing  of  the  film,  "A 
Scotchman  Looks  at  'Dimensional 
Coordination"*,  which  is  based  on 
the  principle  of  Modular  planning. 


Aid  of  American  industry  was 
solicited  today  by  John  C  Green, 
executive  secretary,  OflBce  of  the 
Publication  Board,  Department  of 
Commerce,  in  the  hunt  to  track 
down  valuable  scientific  and  manu- 
facturing German  data  which  may 
be  of  priceless  value  to  this  coun- 
try. 

"Never  before  has  American  in- 
dustry had  BO  great  an  opportunity 
to  acquire  information  based  on 
years  of  painstaking  research 
quickly  and  at  so  little  cost," 
Green  pointed  out. 

As  part  of  this  country's  repar- 
ations from  Germany  the  Com- 
merce Department  is  combing  tech- 
nical data  for  priceless  informa- 
tion which  is  of  inestimable  value 
to  science  and  industry. 

Specifically,  he  requests  indus- 
tries to  submit  ideas  concerning 
the  following.  They  should  be 
mailed  to  Green. 

The    department    wants: 

(1).  Information  regarding  what 
specific  information  should  be 
sought. 

(2).  Description  of  the  above 
suggestions. 

(3).  SugiE:estions  as  to  where  in 
German  industry  that  information 
might  be  discovered. 

These  suggestions,  Green  said, 
will  guidfe  his  department  in  di- 
recting the  w^ork  of  men  who  are 
examining  German  documents. 

Any  industrial  group  or  scientific 
group  interested  in  specific  indus- 
trial methods  and  able  to  assign 
personnel  to  visit  Germany  should 
contact  him  immediately.  If  the 
project  appears  to  be  of  profitable 
value  to  American  industry.  Green 
stated,  he  will  make  the  necessary 
arrangements. 

Information,  however.  Green 
stipulated,  will  not  become  the  sole 
property  of  that  group,  but  must 
be   made  available  to  industry  in 

general. 

# 

ANNOUNCE  SURPLUS 
SALES  IN  NEWSPAPERS 

The  War  Assets  Administration, 
30  Van  Ness  avenue,  government 
agency  charged  with  selling  sur- 
plus war  materials,  has  announced 
that  many  of  ita  sales  will  be  an- 
nounced only  through  newspaper 
advertising. 

The  announcement  said  in  part: 
"When  such  advertising  is  used  it 
will  serve  as  the  only  notification 
to  all  priority  purchasers,  and  it  is 
urged  that  your  office  be  careful 
to  watch  for  such  announcements". 

The  Daily  Pacific  Builder  is  one 
I  of  the  media  which  carries  notices 
of  these  sales. 
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Did  Yon  Know  That  ... 

Y/"**of^f!S:f^^^!^""^^°'^^»ctor,  of  2901  20th  avenue,  has 
moved  to  25  Westgate  place.  Telephone  of  the  new  office  is  JUniper 
4-2354. 

— O— 

7"  ^„   ow.  i        **•  ?;  ^y^^^  ^1  Barneveld  and  Oakdale  avenues,  has  established 

A  newsman  whose   reports  are  l^^^  aj,d  larger  auartera  for  himself  at  2251  Revere  avenue.  Telephone 
unusually  accurate  has  been  giv-  j^  VAlencxa  1434. 
ing  some  thought  to  the  mountains  i  — O— 

of  government  property  piled  up  I  Bradley  PUstering  Co.,  successors  to  Peter  Bradley,  are  now 
on  k>nely  spots  throughout  the.j^^^^^  ^^  501  Alabama  street,  at  Mariposa  street.  Otis  Lee  and  F. 
^°rid.  ^    Mullen    are    partners   now   operating   the   concern    as    plastering 
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^**«-  J,    .*,    A  !"•    MUiien    are    p«riaera   now    operating   the    c< 

.     \  1     ^    4.U     ia   !  contractors.    Telephone   remains   HEmlock   1096 

This  note  refers  only  to  the  is-                                                           __q ^,^^  ^^^^  ^,^  ^^^ 

^,*^  of  Guam,  area  o^  206  square          r^^   California   State   Personnel   Board  is   holding   examinations  multiple  housing 

nules.    There  is  one  lot  consistmg  j^^.  ^^^^j  j^bs  at  salary  shown.    Closing  date  of  applications  is  in-  be  rented  to  vet 

of  a  half  milUon   cases   of   beer,  1  ,.    ^,     c^^^t  metal  worker,  nrevailino-  wa<rp.  annlv  h^fnrp  Anril  18:  Mr.  Wyatt's  t 


Wyatt  Urges  Constroction  of  Multiple 
DweDings  to  Provide  Veteran  Hoosing 

The  construction  industry  was  assured  today  by  U.  S.  Hevsinff 
Expediter  Wilsoii  W.  Wyatt,  in  a  telegram  to  TttOMas  S.  Hdden. 
president  of  the  F.  W.  Dodge  Corporation,  building  sUtistics  senrkes 

publishers,  that  the  present  emer- 
gency housing  proifram  wouJd"not 


— ..-,  "z— ;-   -r-  .    „c   !?^/'  dicated.   Sheet  metal  worker,  prevailing  wage,  apply  before  April  18; 

which  figures  o^*.  ab<>"t  25  fases  ,^^^.3^^^^  structural  engineering  draftsman,  salafy  $270,  apply  before 
per  camta  of  civilian  population    j^  structural  steel  painter,  salary  |220,  apply  before  May  14; 

After   being    out    in    the    sun    tne       /       ,      «»Tnnneerinp-  «iH  Q«i«t.,r  ii/in    «««!«  w«^  !*«„  ir     a««h. 


channel   all    materials    and    frflForta 

into  single  unit  housing  but  would 

also  urge  tbe  construction  of  many 

units  which  could 

veterans. 


Mr.  Wyatt's  telegram  is  <tiuoted 
in  full: 

,  y.     ijic»j   ^,  -«* i— ..w^x    o«i«xj   T*^v    ayuiy   v/^v/*c  -x»,    *^,       "Oue  of  the  vital  requirements 

After  being    out   in    tiie    sim    tbe  ^^^  ^^^^^  engineering  aid  salary  $140,  apply  before  May  16.    Appll-   of  the  Veterans  Emergency  Hous- 
beer  18  probably  spoiled  by  now,  so  \^^^^q^  ^^i^nks  can  be  obtained  by  writing  to  the  board,  1015  "L"  street,  jing  program  is  housing  for  rent. 


let  the  natives  have  it. 

•  •    * 

Here  is  a  collector's  item:  There 
are  also  187  thousand  quarts  of 
good  drinking  whiskey  such  as 
Old  Grand  Dad,  Old  Taylor  and 
similar  brands — just  setting  there 

waiting! 

•  •    • 

(These  are  honest  32  -  ounce 
quarts  and  not  skinny  fifths.) 

•  •    • 


Sacramento. 


I  Five  Labor  Bureaus 
iSpeed  New  Program 


Five   Department  of  Labor  bu- 
,reaus    are    to    contribute    to    the 
_,  «     w    »  ,    A^„     emergency    housing    program    as 

You  younger  punks,  you  Ama- l^^jj^^^. 

teur   Alcoholics    and    Bar-Stoolers,  |  "j^     ^^.^^   g^^^^   Employ- 

jg,  who  came  of  f  ^^.^^"f^^.f  \^^  !  ment  Service,  to  recruit  workers 
ing  this  war  probably  don  t  knowi*"^  ^nn^trnrtion  iobs 
what  a  QUART  of  Old  Taylor  looks  for  construction  jobs^ 
like.  You  have  been  drinking  "Old  2.— Bureau  of  Labor  Statistics, 
Barbed  Wire",  "Three  Firecrack-  to  provide  local  and  national  sta- 
ers".  and  other  botUed  hangovers,  tistical  information  to  show  how 
if    if    it  the  program   is  progressmg;   also 

We  should  be  able  to  work  Ray  collect  and  publish  month-to-month 
Milland  in  here  s  o  m  eh  ow  — it  j changes  in  wholesale  and  dealer- 
wouldn't   be  a  "Lost  Weekend"— '  to  -  contractor    prices    of    building 


Resume  Highway  50 
Improvements 

Construction  work  on  the  Mey 
ers    Grade    portion    of    U.    S.    &0, 


because  countless  veterans  Will  not 
want  to  buy  or  be  in  a  position 
to  do  so. 

"Therefore,  multiple  dwellings 
are  a  most  important  part  of  the 
program  and  we  hope  that  the  in- 
dustry will  do  its  utmost  to  pro- 
duce them. 

"I  know  that  you  undcfrstand 
that  they  must  be  produced!  under 
our  program   at  a  price   veterans 


the  whole  durned  island  would  be 
lost! 

•    •    • 
Can't   figure  out   why   the 
Military  sent  so  much  whis- 
key to  so  small  a  place  un 


materials, 

3. — Conciliation  Service,  to  as- 
sist in  maintenance  of  amicable 
relations  between  workers  and  em- 
ployers, 


»w  w  ««  -— ••  -  K— ' — --  I  4. — Apprentice  Training  Service 
less  It  was  they  thought  1^^  cooperate  closely  with  employ- 
they   had  a   lot   of  General  U^g  ^^^^  construction  unions  in  es- 


Grants  in  this  war. 


SUMMER6ELL  ROOF  STRUGTURES 

1746  ThirteentK  St.,  Oakland,  Calif. 
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ENterprise  10930 


From  other  cxchanscs 
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BURKE  FORM  CLAMPS 


CLARIFICATION  OF  NEW 
OPA  LIFTING  IS  COMING 

Local  OPA  officials  are  await- 
ing clarification  of  the  effect  of 
the  new  price  lifting  order  on 
constroction  equipment  and  ma- 
chinery, it  was  reported  today. 

While  the  Washington  news 
release  stated  that  dredges,  var- 
ious lock  and  dam  machinery 
items,  eonveyM  systems,  diesel 
engines    and    steam    generating 

Xipment  price  controls  were 
lish^d,  local  officials  hesitate 
to  comment  as  to  effect  of  the 
order  pending  receipt  of  a  com- 
plete written  text  from  head- 
quarters. 

Clarification  of  the  order 
should  be  publicized  in  several 
days,   officials  said. 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


jers  and  construction  unions  in  es- 
jtablishing  and  accelerating  train- 
'  ing  programs  to  expedite  the  hous- 
ing program.  To  provide  more 
skilled  construction  workers,  1,117 
local  trade  apprenticeship  pro- 
grams have  been  set  up.  The  Gen- 
eral Committee  on  Apprenticeship 
for  the  Construction  Industry  es- 
timates around  5,000  such  pro- 
gram will  be  needed,  each  related 
to  a  specific  craft.  More  will  be 
set  up.  These  local  committees  are 
management  -  labor  groups  which 
handle  the  selecting  and  assigning 
of  new  men  for  apprenticeship 
training  on  construction  projects. 
5.— Wage  Adjustment  Board,  to 
provide  quick  handlinsr  o^  cases 
which  come  to  it?  i<;tt«ntion  in  the 

construction   industry. 

The  Department  of  Liabor  points 
out  that  contractors,  before  begin- 
ning construction  jobs,  should  ob- 
tain the  legal  rates  for  all  job-clas- 
sifications from  the  Wage  Adjust- 
ment Board  or  from  any  regional 
office  of  the  National  Wage  Sta- 
bilization Board.  Under  General 
Order  J^o.  41  of  the  NWSB,  wage 
rates  in  construction  cannot  be  al- 
tered without  Board  approval. 


which  was  interrupted  by  the  war.  i  can  afford,  or  the  whole  obljective 
will  be  resumed  as  soon  as  the  1  of  the  program  is  lost, 
snow  has  melted,  and  it  is  expected  ■  ^However.  I  want  to  assure  you 
that  the  project  will  be  completed  ^j^^^  priorities  are  issued  for  the 
during  the  summer  months  pere  g^j^  purpose  of  producing  homes 
will  be  no  interrupUon  of  traffic  i  ^^^  Veterans  and  that  multiple 
during  the  construction  period  the  j^gHin^  ha^g  a  definite  and!  high- 
raliforaia  State  Automobile  Asso  ,,  jn^portant  part  in  the  pro-am." 
"  PreuSry 'work  has  also  been  !^  The  misunderstanding  thjtmul- 
started  on  construction  of  a  newltiple  dwellings  were  not  part  of 
section  on  U.  S.  50  between  Pol- ;  the  program  has  created  gre&t  con- 
lock  Pines  and  Fresh  Pond.  Someicem  among  architects,  jfeneral 
delay  to  automobile  traffic  may  be  .contractors  and  building  mjn  who 
occasioned  by  this  work  as  it  pro-  ;  might  be  employed  on  n^ultiple 
gresses.  Building  of  a  new  sec- ;  dweUings  but  not  extensively  on 
tion  has  also  begun  between  Shin-  '  single  units.  And  in  addition  to 
gle  Springs  and  El  Dorado,  but  i  manufacturers  of  equipment  and 
no  interference  with  travel  is  an-  \  building  products  used  miore  m 
ticipated  because  the  new  road  i  apartments  than  houses, 
will  not  foUow  the  present  align-  i  Some  manufacturers,  Mr.  Holden 
m^t.  '  reports,    have    considered    curtail- 

iment  of  operations  and  deferment 
I  of  expansion  programs  becituBe  of 
'their  beliefs  that  the  pt-ogram 
{would  hinder  their  businesses. 
I  "The  Wyatt  program  it>ermit8 
I  dwelling   units   to  be   built   up  to 

la   cost   of   110,000   each,"   Holden 

C.  T.  Spivey  has  been  appointed  \  points    out.     "It    is    ];n-obable   that 


l^ivey  Promoted  At 
Cohunbia  Steel  Co. 


a  top  limit  of  |1600  per  room. 

"At  the  same  time  tnere  should 
»e  many  projects  going  ahead  which 
will  cost  more;  builders  will  be 
able  to  go  over  the  $1500  room  per 
room  cost,  but  it  is  not  yet  pos- 
sible to  say  exactly  how  high  until 
the  National  Housing  Agency  clar- 
ifies the  matter,"  Holden  forecast. 

Wyatt's  telegram  was  in  answer 
to  an  inquiry  from  the  Dodge  Cor- 
poration president. 

# 

INCREASE   PRICES   IN 
GLAZED  SASH,  DOORS 

Slight  increases  in  ceiling  prices 
for  glazed  sash,  windows  and  ga- 
rage doors  have  been  authorized 
by  the  Office  of  Price  Administra- 
tion, and  become  effective  April 
10.  They  compensate  producers  for 
the  increase  of  3.95  per  cent  in 
glass  prices  authorized  in  Decem- 
ber  1945. 

Under  the  action,  manufactur- 
ers' discounts  for  glazed  windows 
and  sash  listed  in  Standard  Lists 
Catalog  No.  40  have  been  short- 
ened one  point,  with  the  exception 
of  two-light  windows  and  one  light 
sash  —  which  remain  unchange<i 
since  the  increase  in  glass  costs 
effects  them  only  fractionally. 

Discounts  applicable  to  list  prices 
in  the  modular  standards  list  are 
not  changed,  but  the  list  prices 
have  been  revised  upward  to  re- 
flect the  actual  glass  cost  increase. 

Jobbers,  who  glaze  more  than 
do  millwork  mills,  are  authoriied 
to  use  the  new  mill  maximum 
prices  as  the  basis  for  their  mark- 
ups. 

COPIES  OF  lWtATION 


assistant  director  of  industrial  re 
lations    of    Columbia    Steel    com- 
pany, William  A.  Ross,  president, 
announced  today. 

Spivey,  who  has  been  associated 
with  the  United  States  Steel  Cor- 
poration since  his  graduation  from 

Stanford  University  in   1987,  has       „^„„,.,„^„  ^  ^^^^.^.^ 
setved   in   numerous  capacities   of  1  ||o  per  month  or  less, 
industrial    relations  work   for   the 
atoel  corporation. 

He  started  as  an  industrial  en 


the  $80  per  unit  monthly  rent  ceil- 
ing will  determine  the  top  cost  of 
investment  projects  to  be  built 
this  year.  This  will  permit  high 
quality  of  construction.  It  should 
be  understood,  however,"  Holden 
said,  "that  Wyatt  wants  as  many 


ORD]p:R  AVAILABLE  FREE 

The  Associated  General  Contrac- 
tors, Northern  California  chapter, 
have  printed  mimeographed  copies 
of  the  recent  order  limiting  con- 
struction and  repairs,  President  H. 
Earl  Parker  said  today. 

Copies  are  available  by  writing 
to  the  A.G.C.,  216  Pine  street,  San 
Francisco  4.  Address  your  re- 
quests to   W.   H.  Arata,  manager 


He  started  a?.  »"  ^o**"*^"**/";  to  those  built  under  Section  608 
gmeer  at  the  Pittsburg  Works  of  |^^  ,pj^;jg  yj  ^f  ^^^  National  Hous- 
Columbia  Steel  Company.  In  1940,;.  ^^^  (FHA)  during  ivsiTtime. 
he  was  selected  to  direct  the  com- ,  ^^  ^^  ^j^^g^  projects  were  of 
pany's   industrial   relations   acwyi;  |  superior    quality    and    weite    built 


apartments  as  possible  to  rent  for   of  the   group,  or  telephone   GAr- 

"This  would  indicate  a  preference 
for   garden   type   projects    similar 


vaiijr  D   ^.»«— v»«..    ^^.«,--™   — i^"  superior    quaiuy    ana    wen 

ties  in  the  state  of  Utah,  and  in  ^^^^   ^j^^    ^^^^  ^^^^^    ^^^t 

1943    was   transferred    to    Grovem-  .^.   j  j,^z  t^^w  a   : 

ment-owned    Geneva    Steel    Works 


tSfj 


woBm 


KSSi 


„  permitted  for  FHA  insurance;  the    .  -  . 

.      ,^,  •    *»    •       new  Title  VI  will  probably  allow    San  Francisco 

to  supervise  this  new  project's  m- 1 ^_____ 

dustrial  relations  program.  He  re- ! 
turned  to  Columbia  Steel  Com- 1 
pany  last  year.  j 


B.i.C.B.  MEETS  TODAY 

The  regular  monthly  meeting  of 
the  Building  Industry  Conference 
Board  will  be  held  at  noon  today 
in  the  Commercial  Club. 

Topic  of  discussion  will  be  the 
proposed    new    building    code    for 
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SAVE 


MAKCS 


•  TIMt 

•  WOi^K 

•  MATERIAL 

•  A  C C I D  E  N  T  S  ^r^ '^^^^^ 


FiHE  PRinT 

4th  &  AddiSon  Sts  >  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 
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ftNAP    TIES  '         TIMBER    RINGS  CURING    COMROUNQ 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco       -       Phone  GArfield  8768 


WARD  MAYER 


CONTRACTORS:  sfE  us  befum  miu  imd! 

We  uill  finance  sound 
Iniproienient  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  lon^  experience. 

1911  Acl  and  l»)ir>  Act 

BONDS  and  VVAIVRAMS  •  bou}»h.  •  quoted  •  sold 


Phone  Collect 
Sutter  5460 


STONE  &  YOUlMtiltERG 

850    RLSi    BllLDtNG    ■    SAN    t  RASLISLO  4 


STRUCTURES 

INCORPORATED 

220  Montgomery  St 

San  Francisco  4,  Calif. 
YUkon  0407 

SACRAMENTO    OFFICE 
1014  8th   St.— 'Phone  Sac.  38543 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDL\TE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th  STREET.  SAN  FRANCISCO         -         MArket   3647 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  >^^ELDERS 

Air  TooU  of  AU  Kinds 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  M!3ston  lfi36.0755 


Manufacturtd  by 

BEATTY  STEEL 
PRODUCTS  CO. 

415-421  MY  ANT  STREfT 
SAN    FRANCISCO 


FRANCI 


SCAFFOLD  % 


"Sl 


r 


ATLAS  MANUFACTURE 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECLU.  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRAN«Ig09  3  -  Phone  BXbrMk  lf40 


Johns-Manville 

CORRUGATED  TRJMSITE 

...the  permanent  fireproof 
roofing  and  siding  material 


GALROCK  ASPHALT  BLOCKS 

Monufacfured  Mni^r  22,000  lbs.  Pr«t«ar«  per  Sqaore  fiieb 
Stondard  Size  1"x4V4x9V2~in  Red  ond  Black 

A  fclffcfy  weor>resisfaaf  dasfiess  floor,  won*  n^ier  foof,  for  wore- 
fcoases.  focforle*.  loediag  oed  decks.  Widely  mfd  for  roofing  decks. 

Folder  oed  SpeeificatioBS  oe  Beqeest 

GUNN     CARLE     AND     CO. 

20  Potrero  Ave.         UNderiiiU  5480         Son  Francisco 


IfENTED    WITHOUT    PRIORjTY 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


WESTERN 
ASBESTOS 

COMPANY 


'-  *'anci' 


TO  HOME  BUILDERS  . . . 

Now  is  the  time  fo  secure  your  choice  of  building  sites  in  a 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  in  the  city  of  San  Mateo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  They  range  from  '/i  acre  to  4  acres;  priced 
from  $2,750  to  $13,600  including  improvements. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
pletion of  improvements;  when  unsold  sHes  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
water  system;  work  is  scheduled  to  start  during  May  of 
this  year. 

Property  can  be  inspected  by  appointment  by  calling 
Froik  Ashby.  Owatr.  of  MArket  1230 


New  Tefepiione  Number 

DOuglas  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


THE 
BROOKMAN 

COMPANY 


S%  MAIN  STREET 
SAN  FRANCISCO  5.  CALIFORNIA 


A  NEW  OrqooUotioB  of  EXPERIENCED  Me« 


a^sm 


^"^'P'teiseasBi 


li 


PAGE  2 


DAILY    PACIFtr     BUILDER 


WEDNESDAY.  APRIL  10.  1946 


ADVANCE  CONSTRPCTIOM  REPORTS 


DAILY  PACIFIC  BUILDER 


(EatabU«h«d  1»0) 
iMUMi   Every  Morning,  Except  Saturday,  Sunday  and   Lag*!   HaNdaya 


DAILY  PACIFIC  BUILDER  ia  the  pioneer  construction  daily  at  the 
P&ciiic  Ceaiit,  Halntaining  a  complete  news  reporting  aervica 
covering  all  principal  building  and  engineering  projects; 
consolidated  January  2,  1930.  with  Larsen'a  Advanca 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
$3.00  pev  Month;  |30  per  Year  (Payable  In  Advanca).  SIngIa  Capy,  Ite 

ESntered  ejf  Second-Class  matter  July  2t.  1907,  at  the  post  office 
at  San  Francisco,   California,   under  the   Act   of  March    3,   1879 


PubUshed  by 
STARKRATH  PRIfmNG  A  PUBLISHING  CO. 
Under  a  management  agr^coMnt  with 
F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  Editor  J.  E.  ODGERS,  Advertising  Managar 

465  Tenth  St.,  San  Francisco  3  TeLi  MArkeC  7110 


School    District,    Superin-    4/10/46 

Thomas    I*    Nelson.    1414  ,  FUNDS  AWARDED 


Unified 

tendent 

Walnut  St,  Berkeley.  {SCHOOL  BUlLDmri 

Archltect-Not  selected.  |  «UILDir«J  .023.500 

The  above  project  was  recommend-    CARSON  CITY    Ormabv  Co     NeV 
^1^.  »_':^_^.«_""y  completed  survey  of  ;  Con.trucUon  of  t^o^^Js  of  elem^. 


school  needs. 


4/10/46  •• 

BOND    ELECTION    PLANNED 
HIGH  SCHOOL  BUILDING 

Estimated  Cost  $80,000-$100,000    Owner— City 'of  Carson  City   Nevada. 
MENDOCINO.   Mendocino   Co.,   Calif.    ArcUilect— Edward  SL  Parsons.  Reno, 


tar>'  school  buildings,  of  Class  A 
construction.     Unit    No.    1    to    con- 

„  **i°  approx.   14,000  s.f.    (cott  ^157,-. 

000).  Unit  No.  2  to  contain  4560  s.f. 
(cost   J66.500). 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


20 


4/10/46 
FIRE    LOSS 

MERCED.  Merced  Co..  Calif.— Fire 
recently  damaged  the  Merced  Ellis 
Club,  l'9th  and  M  Streets,  with  loss 
estimated  at  JIO.OOO. 


PLANS  ON  FILE 


Tha    fioftawtng    ilat    of    plans    and    speclficationa    for    conatruction 

projaota  are   now  available   for   inspection   at  the   office  of   DAILY 

PACIFIC   BUILDER,  46S  Tenth   Street,   San    Francisco. 


W«rk 


Location 


Bid  Opaning  Data 


Delta-Mendota  Canal 
Spec.  1183 


Patterson 


4-18 


Kuby    J.    Newton     Pres. 
Board. 


of    School 


The  Bureau  of  Community  Facili- 
ties. FWA,  2223  Fulton  St..  Berkeley. 
faaa  awarded  funds  in  the  amount 
of  $9,870  to  assist   in   prepai-ution   of 


I  Construction     of    frame    and     stucco 
high    school    building,   asphalt    tile 
I     and     concrete    floors,     composition 
i     roof. 

i  Owner— Mendocino  Union  High  School 
District.  Ford  St.,  Mendocino  City. 
'Architect — Clarence  Caiilkins,  Rosen-    Plans 

1      berg  Bldg.,  Santa  Rosa.  !  

I     The  Mendocino  Union  High  School 

I  District  will  hold  a  bond  election  this    4/10/46 

'  month  in  amount  of  $80,000-5100,000  to    PLANS   BEING   FIGURED— 

j finance  the  above  construcUon.  „"^^  OPEN  April  16,  NOON 

!  ;  SCHOOL  BUILDING 

'  4/10/46  •    g   OAKLAND,   Alameda  Co.,   C^L 

RECOMMENDED  ^  ^"^  Summit  streets. 

COMPLETE  AUDITORIUM  i  Construction   of   one-  and   part   two- 

Cost  $900,000       «^^ory  frame  and  brick  veneer  schoo* 

BERKELEY,  Alameda  County,  Calif.!     tl^i'^^S   to    contain   14   cla$srooms. 


20! 


SUB  .  BIDS  WANTED 


26th 


4/10/46 

PLANNED 

AUDITORIUM  Est  Cost  $35,000 

^o^sI>SSon''oJ  m?r;?oril  aSdftorium.  '^^^  contractors  desiring  sub-bids  on  any  job  are  Invited  to  make  known 

OAvner— City    of   Winters,   City    Hall,  \  '"*'''   r«<ju*r*nient8   In   thia   column.    There   la   no   charge   for   thia   servlca. 

Winters,  Lester  M.  Ireland,  mayor.  I  j . ; 

Architect — Not  given.  j  Office  and'  Lab.  BWg.  and  industrial   Relations  Bldg.,  Pailfornia   Reaaarch 


The  City  Council  will  meet  ApriLi 
11  to  take  definite  action  on  the  pro-  j 
posed  auditorium. 


BUILDING  SECTION 


between    Milvia    and 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs 1-  B 

Educational   BIdgs.  „ 9-10 

Hospitals     . 11 

industrial    BIdga. 12-13 

Public    Buildings -  14-17 

Religious    Buildings   _  18-19 

Social.   Recreational  BIdgs.  20-21 

IReelder.tiaJ  Buildings  22-26 
Transportation  BIdgs.  „. 27 
Miscellaneous  BIdgs.  28-30 


1.8 — COMMERCIAL  BLDGS. 

4/10/46  ••     4 

WORK   UNDER  WAY 
MEDICAL  BUILDING        Cost  $35,000 
^  ALBANY,     Alameda     County,     Calif. 

Solano  Ave.  and  Stannage  St. 
Construction   of   medical   building   to 

provide  six  office  .suites. 
Owner — Dr.     Robert     McMahon,     city 

health  official,  Albany. 
Architect—William    H.     Young,     1153 

Garfield  Ave.,  Albany. 
Mechanical  Engineer — Albert  A.  Cod- 

dlngton    Co.,    251    Kearny   St.,    San 

Francisco. 
Contractor— Harry    S.    Paddock,    1044 

Key  Route  Blvd.,  Albany. 


auditorium  building  for  which  the 
steel  skeleton  is  already  erected 
and  expansion  to  Include  13th  and 

structure    will    contain    a    restaurant  \     14th  grades  or  a  junior  college. 

to    seat    600    and    offices.     Estimated  i  Owner — Board    of    Education    of    the 

co.st,   $2,500,000.  I     City  of   Berkeley   and   of   Berkeley 

" '      Unified    School  District,   1414  Wal- 

4/10/46  2  j     nut  St.,  Berkeley. 


Addison    St 

Grove  Sts.  „  _, 

Completion  of  Berkeley  High  School   Owner— First    Hebrew    Congregation. 


library    and    cnapei;    cemejut    plixa- 
icr  exterior. 


WORK   UNDER  WAY 

GARAGE 

WATSONVILLE,  Santa  Cruz  Co.  Cal. 

Con.structlon  of  1 -story  relnf.  con- 
crete garage. 

Owner — Withheld. 

Architect- -C.  J.  Ryland,  Box  847, 
Carmel. 

Contractor — T.  H.  Rosewall,  Rte.  1, 
Box  539,  Watsonvllle. 


ArcJiltects— Will  G.  Corlett  and  H.  H. 


i     Gutterson,.  Bank  of  America  Bldg., 
]     Oakland. 

The  above  project  was  recommend- 
j  ed  in  a  recently  completed  survey  of 
;  school  needs. 


Architect— William  E.  Schirmer,  1419 

Broadway,   Oakland. 

P'olluwing  contractors  have  taken 
out   plans: 

Moore  &  Roberts,  693  Mission  St., 
San  Francisco. 

Stolte,  Inc.,  S451  San  Leandro  St., 
Oakland. 

C.  H.  Thrams,  28  Home  Place,  Oak- 
land. 

G.  H.  Wendt,  556  Arlington  Ave., 
Berkeley. 

Henry  Glynn,  6023  Colby  St.,  Oak- 
land. 
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4/10/46 

PROSPECTIVE  BIDDERS 

REMODEL   DEPARTMENT    STORE 

Cost,  $2,000,000 

SEATTLE,  Wash. 

Expansion  and  modernization  of  de- 
partment store  Involving  partial 
construction  of  sixth,  seventh  and 
eighth  floors,  installation  of  wide 
excalators,  fast  self-leveling  eleva- 
tors, removal  of  certain  partitions, 
new  lighting  and  ventilating  sys- 
tem for  main  floor. 

Owner— Frederick  &  Nelson,  William 
S.  Street,  president,  Seattle. 

Architects — Skidmore,  Owings  &  Mer- 


! 4/10/46  •     9   4/10/46 

BOND   ELECTION    PLANNED  BOND    ELECTION 

SCHOOL  BLDG.         Est.  Cost  $75,000   SCHOOL   BUILDING     Cost,   $199,628 
BOONVILLE,    Mendocino    Co..   Calif.   alTO,  Marin  County    Calif. 
Construction  of  1 -story  frame  school  jConstruct   new   school    building   con- 
building,      asphalt      tile,      concrete       taining  eight  classrooms,  assembly 


floors,  stucco  exterior,  composition 
roof. 
,  Owner —Anderson  Union  Elementary 

School  District,  Boonville. 
Architect — Clarence  Caulkins,  Rosen- 
borg Bldg.,  Santa  Rosa. 
The    Anderson    Valley    School    Dis- 
trict will  hold  a  bond  election  shortly 
in    amount    of    850,000    to    assist    in 
I  financing  the  above  construction. 


4/10/46 

FUNDS    AWARDED 
SCHOOL    BUILDINGS 
rill,  Chicago,  111.,  and  John  Graham,    falLON,  Churchill  County,  Nev. 


9 


room,     administration     office     and 
teachers'    room,    and    pave    recrea- 
tion areas,   etc. 
Owner— Mill  Valley  School  Dist,  360 

E  Blithedale  Ave.,  Mill  Valley. 
Architect— Alfred     W.     Johnson,     681 

Market  Street,  San  Francisco. 
«  The  school  district  has  tentatively 
.set  May  17  to  vote  on  a  proposal  to 
;  issue  bonds  in  the  amount  of  $240,000 
to  finance  above  construction  and 
alterations  and  additions  at  Old  Mill, 
Tamalpais  Park,  and  Homestead 
schools  in   Mill  Valley. 


4/10/46  •♦     4 

CONTRACT   AWARDED 
GUTTERS,  ETC.        Cont.  Price  $3325 
BENICIA,  Solano  County,  Calif.  Be- 

nicia  Arsenal. 
Construction     of     gutters     and    roof 

leaders    for    reclamation     building, 

under  Serial  No.  04-203-46-10. 
Owner— U.  S.  Engineer  Office,  74  New 

Montgomery  St.,  San  Francisco. 
Plana  by  owner. 
Contractor — M.    J.    McGuire    and    M. 

Hester.  796  66th  Ave.,  Oakland. 


Dexter  Horton  Bldg.,  Seattle 

A.s  previously  reported,  bids  will  be  . 
opened  April  26. 

The  following  contractors  have 
been  furnished  with  plans  and  speci- 
fications : 

James  Stewart  &  Co.,  Inc.,  New 
York. 

i'aul  Carlson  Construction  Co.,  1308 
Madison. 

Nelse  Mortensen  Construction  Co., 
1021  Westlake  N.  i 

General  Construction  Co.,  3840  Iowa. 

Howard  S.  Wright  &  Co.,  407  Yale  N. 

Henrik  Valle  Construction  Co.,  407  ■. 
3rd  W.  I 

George     Teufel     Construction     Co., 


Construction  of  new  school  building 
at  West  End  School  site  to  include 
activity  room,  three  regular  class- 
rooms, kitchen,  library,  administra- 
tive office,  boiler  room,  book  stor- 
age room,  etc.,  to  cost  $86,000,  and 
remodeling  of  school  at  Oats  Park 


1/10/46  ••     9 

BOND  ELECTION 
HIGH  SCHOOL  PLANT 
LINCOLN,  Placer  County,  Calif.  New 

section  of  land  adjacent  to  present 

Lincoln  High  School. 


4/1 0/4^- ^  20  I 

FUNDS  AWARDED  i 

RECPIEATIONAL  FACILITIES  I 

Estimated  Cost  $237,694 
SALINAS,  Monterey  County,  Calif.      | 
Construction    of    recreation    facilities  ! 
to    include    an    enclosed  swimming 
pool  (100x60)  and  wading  pool  (40x 
20),     with      dressing     rooms,     club  , 
lounge,   rest    rooms,    shower,    spec-  ; 
tators'     gallery,     chlorination     and 
filtration     plant    and    under-water  j 
lighting,     also      improvements      to  j 
parks.  , 

Owner — City    of    Salinas,    Charles    C.  ! 
McQall,  city  manager,   Salinas.  j 

Architect— Francis  E.  Lloyd,  210  Post  , 
St.,  San  Francisco.  i 

The  Bureau  of  Community  Facili-  ' 
ties,  Federal  Works  Agency,  2223  Ful-  i 
ton  St.,  Berkeley,  Calif.,  awarded  ' 
funds  in  amount  of  $7793  to  assist  ' 
in  preparation  of  plans.  The  school 
district  recently  voted  bonds  in  the  I 
amount  of  $175,000  to  assist  in  financ- 
ing the  above  construction.  j 


4/10/46  20 

FUNDS   AWARDED 

SWIMMING   POOL  and   Firehouse 

Est.    Cost,  «75,(>00 
CALIENTE.   Lincoln   County,   Nev. 
Construction  of  municipal  swimming 

pool    and    bathhouse    tto    cost   $45,- 

000),    and    firehouse    and    city    jail 

(to  cb.st   $30,000). 
Owner — City  of  Callente,  Thomas  E. 

Dixon,   Mayor,    Caliente. 
Architect — Richard  Stadelman,  Clark 

Bldg.,   Las  Vega.". 

The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley. 
has  awarded  funds  in  the  amount 
of  $3,960  to  assist  in  preparation  of 
plans. 


Corp.,   Richmond;    BIda  open   April   12 
E.  S.  MfcKIttrick  Co.,  610  16th   Street,   OcJcland    (TWln  Oaks   5070) 
Swinertcjn  &  WalBerg  Co.,  226  Bush  St,  San  Francisco   (GArfield  2980) 
Barrett  A  Hilp.   918  Harrison   Stre   et,   San   Francisco    (DOuglas   0700). 
M.  &  K.  Corp.,  200  Financial  Center  Bldp..  San  Francisco  lEXbrook  7624' 
Carrico   &   Gautier.  365   Ocean   Avenue,    San   Francisco    (JUnlper   4-8081) 
Moore  A  Robert.^,   693   Mission    St..   San    FrRnci.«!Co    (GArfield    8579). 
Parker,  $teffens  &  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 

RIchfield-bavIs  Bldg..  65th  and  Telegraph,  Oakland;  Bids  open  Apr  11,  2  PM 
A.  Famtill  Blair,  No.  9  Main  Street.  San  Francisco   (YUkon  0390) 
R.    A.   Cyllen.   478   Jackson    St..    San    Francisco    (SUtter   1951). 
Stolte,  I^ic,  8451  San  Leandro  St.,   Oakland    (TRlnldad  1064). 

■  '  ---.  ,,,,  -.  -■.    

Medical   Bldg..  2340  Ward    St..   Berkeley:    Bids  open    April   11,    11    A.    M. 

A.  J.  Ht>pper  Co.,  243  Langton  St.,   San   Francl.sco   (MArket  7070). 

Moore  &  Roberts,   693   Mission   St..   San    Francisco    (GArfield   8579). 

Andersoii-Haglund,    Inc..   219  41st   St.,  Oakland    11    (OL>'mpic   9l03). 

Stolte,  I^ic.  8451    San  Leandro  St,   Oakland    (TRlnldad    1064). 

George  j.   Maurer,  50   York   Drive.  Piedmont    (HUmboldt   3457). 

1 : ■ 

South    Pal0   Alto   School,    Palo    Alto;    Bids   open    April    18,   7:30    P.    M. 

Carl   N.   Swenson   Co.,   S55    Stockton    Ave.,   San    Jose    (BAllard    2602) 

Peter  Sairtorio,  262  Clementina  St..  San  Francisco   (GArfield  8317) 

C.  L.  W(|.ld  Constr.  Co,  4412  Fulton  St.,  San  Francisco   (SKyline  4362). 

Mooro  &   Roberts,   693   Mission   St.,   San   Francisco    (GArfield   8579). 


Warehous«»,   Tay-Holbrook,   Inc.,   7th   St   and    Folger   Ave.,    Berkeley;    BIda 
open  Ajpril  11,  Noon. 
G.  P.  W.i  Jensen  &  Sons.  Inc.,  .S20  Market  St.,  S.  F.   (GArfield  2444) 


Chemical  Hab.  Addn.,  Bethlehem   Pacific  Coast  Steel.  South  San   Francisco; 
Bids  oben  April   15,  5   P.   M. 
Barrett  j&  Hilp,  918  Harrison  St.,   San   Francisco    (DOuglas  0700). 


Sheet  and  Tinplate  Plant  Columbia  Steel  Co.,  Pittsburg;  Bids  open  April  18 
Barrett  Ik  Hilp,  918  Harrison  St,  San   Francisco    (DOuglas  0700). 

First  Hebit^ew  Congregation    School.  Oakland;    Bids  open   April   16,   Noon. 
Stolte.   Ijjic.   8451   San    Leardro   St.,   Oakland    (TRinidad    1064). 


Maintenan<je  Bldg.,  Marin  Jr.  College,  Kentfleld;    Bids  open   Apr.  11.  8  PM. 
Peter   Sairtorio.    262    Clementina   Street,    San    Francl.«»co    (GArfield    8317) 


Public  Works  Bldg.,  Burlingame;    Bids  open  April  15.  8  P.  M. 
MacDonald.  Young  &  Nelson,  127  Montgomery  St..  S.   F.    (SUtter  8296). 


School  site  to  include  enlargement '  Construction  of  high  school  plant  to 


of  auditorium  and  construction  of 
lunchroom,  kitchen,  outdoor  basket- 
ball court,  remodeling  of  present 
building,  improvements  to  lighting, 
dressing  rooms,  etc.,  to  cost  $46,560. 
Owner  —  Churchill  County  Consoli- 
dated School  District,  Albert  S. 
Seeliger,  superintendent,  Fallon. 
The  Bureau   of  Community  Faclll- 


include  gymnasium,  auditorium, 
bank  and  music  building,  kitchen 
and  cafeteria,  vocational  and  sci- 
ence classroom  buildings  to  accom- 
modate 500  students;  frame  and 
stucco. 
Owner— Lincoln  Union  High  School 
District,  Lincoln. 


^^,, _.    Architect— Gordon    Stafford,    Forum 

White-Henry-Stuart  Bldg.  ties  Federal  Works  Agency,  2223  Ful-       Bldg.,  9th  and  K  Sts.,  Sacramento. 

John  C.  Boe-spf  lug  Construction  Co.,  .  ^^j^'   g^^      Berkeley,     Calif.,     awarded.     The   school   district  will  vote  May 
Securities  Bldg.  _       funds  Iri  amount  of  $5600  to  assist  in   3  on  a  proposal  to  Issue  bonds  in  the 


4/10/46  •     5 

CONTRACT   AWARDED 
COCKTAIL  LOUNGE 

Approx.    Cost.    $4000-5000 
SAN     LORENZO     VALLEY.     Santa 

Cruz   Co.,   Calif.     Brookdale   Lodge. 
Conatruction     of    cocktail    lounge    to 

the  dining  facilities. 
Owners — A.  Thatcher  Cook  and  Robt. 

M.     Chattan,     Brookdale     Lodge, 

Brookdale. 
Contractor — Roy     W.     Peterson,     296 

Fair  Ave.,  Santa  Cruz. 


4/10/46  ••     4 

WORK    UNDER  WAY 

OFFICES  AND  STORES 

Approximate  Cost  $50,000 

SAN  FRANCISCO.  9th  St  between 
ML-islon  and  Market  Sts. 

Construction  of  class  C  two-story  and 
basement  office  and  store  building. 

Owner— C.  C.  Brown  Co.,  26  9th  St. 

Arfhitect  —  Francis  Lai  Chinn,  622 
Washington  St. 

Contractor — Central  California  Con- 
struction Co.,  116  Erie  St.,  San 
Francisco. 


J.  B.  Warrack  Construction  Co., 
Securities  Bldg.' 

Sound"  Construction  &  Engineering 
Co.,  1403  W.  45th. 

All  of  Seattle  unless  otherwise 
noted. 


,  preparation  of  plans. 


amount  of  $240,000,  proceeds  of  which 
will   be  used  to   assist   in    financing 
i  construction, 

■4/10/46  •(  

I  FUNDS   AWARDED  i  ^^ 

i  IMPROVEMENTS  TO  SCHOOL  ;  lai^nc-TOlAl 

BUILDING  Est  Cost  $81,600'  12-13 ^INDUSTRIAL 

,  CALIENTE,  Lincoln  County.  Nev.        \  BUILDINGS 

'  Improvements   to   school   building   to  \  _^^  


4/10/46  ••20 

BONDS    DEFEATED' 
STREETS   IMPTS.  Cost,   $176,000 

ALBANY.   Alameda   County.   Calif. 
Improvements  &  widening  of  si  reel. s. 
Owner — City  of  Albany,  City  Hall 

The  City  of  Albany  defeated  bonds 
in  amount  of  $456,000,  proceeds  of 
which  would  have  Included  financing 
of  above  work. 


4/10/46 

CONTRACT   AWARDED  

ELECTRICAL  WORK  ,^,„  •  ""include  construction  of  auditorium  I  ^/j^/^g 

Contract  Price  $4778       ^^^  library  building,  remodeling  of    3,03  OPENED 
OAKLAND.   Alameda   County.   Calif.       ^^^j.  classrooms  and  dressing  rooms.   DISMANTLE  BUILDINGS 

Oakland  Municipal  Airport  Owner— Callente  Consolidated  School  OAKLAND,    Alameda   County,   Calif. 

Construction    of    electrical    work    in       uj^trict.  George  E.  Jeffs,  president ;     premi-ses    of    Chevrolet   Motor   Co.. 

addition  to  hangar  2p. .     .  „   i     of  school  board.  ^     ,,     i     10626  East  14th  Street 

Owner -Oakland    Port    Commission,       ^^^  Bureau  of  Community  Faclll-    dismantling,  demolition  and  removal 

foot  of  Grove  St..  Oakland.  ^j^^  Federal  Works  Agency,  2223  Ful-  ;     „f    temporary    bldgs.    and    govem- 

Plans  by  owner.  .^^     ton'    St.     Berkeley.     Calif.,    awarded  ^^  property  under  Serial  No.  04- 

Contractor- California   Electric  Co.,    J°^^^  ^^  amount  of  $4500  to  assist  in  v    v^    y 

preparation  of  plans. 


3015  Adeline  St,  Oakland. 
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&-l(>--EDUCATIONAL 


BUILDINGS 


4/10/46  ••     4 

PLANS  COMPLETED 

MEDICAL  BUILDING  AND  FLATS 

Cost  $40,000 

SiS-N  FRANCISCO.  Corner  Powell 
and   Jackson  Sts. 

Construction  of  tw^o-stor>'  and  base- 
ment class  C  medical  building  ajid 
flats. 

Owner— Charlie  Louie  &  Sons. 

Architect  — Francis    Lai    Chlnn,    622 
Washington  St. 
Bids  will  be  asked  shortly. 


, 4/10/46 

PREPARING  WORKING 

DRAWINGS  ^^^„„ 

SCHOOL  ADDN.  Est  Cost  $45,000 

EL  DORADO   COUNTY,    Calif.    Pol- 
look  Pines  Elementary  School. 

Addition  of  two  classrooms  and  health 
room  and  kitchen. 

Owner  —  Pollock  Pines  Elementary  ; 
School  DL-'trict,  clerk.  Box  481.  Ca-  \ 
mino.  El  Dorado  County. 

Architect  —  Gordon    Stafford,    Insur 


203-46-12, 
iOv.ner— U.  S.  Engineer  Office,  74 
I  New  Montgomery  St.,  San  ^ran- 
,     Cisco. 

iLow  Bidder— O'Connor  Wrecking  Co., 
i     4.S3  Valencia   St.   $2396.60. 

Complete  bids  were: 
j      O'Connor    Wrecking    Co..    $2396.60; 
1(1)   $1443;    (2>  $3839.60. 

J.    D.    Baliinger  &    Co.,    $3195;    (1) 
!$1450;   (2)  $1745. 

Symon  Bros..  $4139  60  (1).   (2)    

Cleveland  Wrecking  Co.,  $4147;   (1) 


3 


4/10/46 

PL*WNED 

DRYER  AND  STORAGE  ROOM 

SEBASTOPOL,  Sonoma  Co.,  Calif. 
South  of  Sebastopol  on  32-acre  tract 
in  Gold  Ridge  district. 

Construction  of  slx-klln  dryer  and 
120-foot  storage  room,  concrete 
platform  (200x100) ;  improvements 
to  include  new  wall,  housing  proj- 
ect for  employees. 

Owner— Russell  Kelly.  249  Calder  St, 
Sebastopol. 


4/10/46  ••     9 

BIDS  WANTED— TO   BE   OPENED 

APRIL  24,  2:30  P.  M. 

INTERIOR  PAINTING 

SAN  FRANCISCO.  Polk  St  between'       mino.  El  Dorado  County.  i$1.00;   (2)   $4126 

Bay  and  Francisco  Sts.                         ,  Architect- Gordon    Stafford.    Insur-       coombs  Bros.,  $5985;   (1)  $8900;   (2) 
Interior  painting  of  the  Galileo  High  ;  ^     ,$2085. 

School;  job  No.  508.  '     ance  Bldg..  806  K  St.,  Sacramento        peter    Sorensen.    $7980;    (1)    $6333; 

Owner— Department  of  Public  Works,    4/10/46  *      *,(2)   $1647. 

Room  282  City  HalL  .BIDS  WANTED— TO  CLOSE  \      R.  R.  Randall.  $8650;   (1)   $7650;    (2) 

City  Architect— Dodge  A.  Riedy,  Rm.    APRIL  19.  4  P.  M.  i$1000. 

265  City  Hall.  STEEL  FENCING  !      Radlmann    &    Gulsto,    $16,245;     (1) 

Plans  and  specifications  obtainable    STOCKTON,     San     Joaquin     County,   $13,995 ;   (2)  $2250. 

from  the  above  office  upon   deposit       Calif.  .      ,  i  

Steel    fencing    of    the   Weber    School ; 
i     playgrounds  and  the  Lottie  Grun-  4/10/46 


4/10/46  ••     20 

PLANNED 

ADDITION  TO  MEMORIAL  HALL 
CLOVIS,  Fresno  County,  Calif. 
Construction   of   addition    to    present 
memorcial   hall   to   include  audito- 
rium to  seat  400  and  ciub  and  rec- 
reational rooms  and  facilities. 
Owner — Clovis  Memorial  District,  c/o 
Mayor    L.    E.    Weldon,    222    Wood- 
worth  St,  Clovis  ,and  W.  L.  Dan- 
iels, chairman  of  memorial  commit- 
tee, 1128  E.  Third  St,  Clovis. 
A  petition  requesting  the  formation 
of    a   Clovis    memorial  district    spon- 
sored  by   the   American   Legion   and 
the  Veterans   of   Foreign  Wars   will 
be  submitted  to  the  Board  of  Super- 
visors April  12.  If  approved,  the  pro- 
posal will  be   placed  on  the  June  4 
primar>'  election  ballot 

4/10/46  ••20 

BONDS    DEFEATED 
COMMUNITY    CENTER    BLDGS. 

Estimated  Cost  $200,000 
ALBANY,   Alameda  County,  Calif. 
Construction     of     public     community 

center  bldg.  as  living  war  memorial 
Owner — City  of  Albany,  City  Hall. 

The  City  of  Albany  defeated  bonds 
in  amount  of  $456,000,  proceeds  of 
which  would  have  included  financing 
of  above  work. 


of  $5. 


4/10/46  •     5 

PLANS  COMPLETED 

RESTAURANT  Est  Cost  $18,000 

WILLOWS,  Glenn  County.  Calif.  In- 
tersection comer  of  Westlo  and 
Tehama  Sts. 

Construction  of  one-story  frame  and 
stucco  restaurant  building. 

Owner — Lei  Jung,  c/o  architect 

Architect  —  Francis  Lai  Chlnn, 
Washington  St..  San  Francisco. 
Bids  will  be  asked  shortly. 


1      skv  School  playgrounds. 
4/10/46  •     9   Owner— Stockton  Unified  School  Dlfl- 

TO  ASK  BIDS  trict    Thomas  H.  McCandless,  pur- 

SCHOOL  BUILDINGS  chasing  agent.  Administration  Bldg., 

Approx.  Cost,  $90,000       324  N.  San  Joaquin  St..  Stockton. 
SELMA,  Fresno  Co.,  Calif.    Jefferson        Specifications   obtainable  from   the 

School,  Thompson  Ave.   bet   Sylvia  :  office  of  the  purchasing  agent. 

and  Young. 
Six-classroom  school  building;  frame, 

stucco,    steel    reinf.    construction. 
Owner  —   Selma   Elementary    School 

District,  P.  O.  Box  330,  Selma. 
Architect— W.  D.  oCates,  Helm  Bldg., 

Fresno 


»     •     1  2 

IWORK   STARTED 

'cannery  BLDGS.      Cost  $1,000,000 

I  SACRAMENTO.  Sacramento  Co.,  CaL 

I     On  Franklin  Blvd.  opp.  42nd  Ave. 

!  Construction   of   canning  plant,   con- 
sisting  of    eight   buildings   <one    to 

I     five    stories    in    height)     of    reinf. 
concrete,    brick    and    struc.    steel. 
9   Owner— Campoell  Soup  Co.,  Csimden, 

[     New  Jersey. 

i  Plans  by  Contractor. 

(Contractor  —  The  Austin   Company, 


4/10/46  ^^^ 

BIDS  WANTED— TO  CLOSE 
APRIL  19.  4  P.  M. 

STOCK-rON^^SaT^Joaquin     County,  j     618  Grand  Ave..   Oakland. 

^AyV-.r'^"    •  ,     A    contract   for   temporary    plumb- 

The  "school  district  voted  bonds  <  xh^rR  caving  of  Weber  School  play-  ;  ing  work  has  been  awarded  M.  R. 
recently  in  amount  of  $65,000  to  aid  ^oundiBind  the  Lottie  Grunsky  Carpenter  907  Front  St,  Sacm- 
in   financing  construction.    Bids   will!      fl°""    «,o  ".^-onnfls.  Imento,   and   for  temporary   electrica^ 


•22-26 — RESIDENTIAL 
BUILDINGS 

4/10/46  24  ; 

WORK    UNDER    WAY 

RESIDENCE  1 

MONTEREY,    Monterey   Co..    Calif.      ! 

Construction    of    one-story    masonry 
residence ;     radiant    heating.     local  | 
stone,  shake  roof.  ;' 

Owner — Colonel  Clear,  c/o  Architect,  i 

Architect— C.     J.     Ryland,     Box     847,  j 
Carmel.  I 

The     owner     awarded     segregated  1 

contracts.  I 


be  asked  about  May  15. 


622 


4/10/46 

BOND    ELECTION 
SCHOOL  ADDITION        Cost 
SACRAMENTO  COUNTY,   Calif. 
Construction   of   school   addition.    In- 
cluding   four    classrooms,     audi- 
torium   and    cafeteria. 


io^re?^to7k?on  unified  School  Dis-  iwork  to  Luppen  &  Hawley.  Inc.,  3126 
trictThomas  H.  McCandle.ss,  pur- 'J  St,  Sacramento 
'     ^       chasing  agent  Administration  Bldg., 
324  N.  San  Joaquin  St.,  Stockton. 
$36,000  ;     Specifications   obtainable  from  the 
:  office  of  purchasing  agent 


Contracts  will  be  let  this  weeic 
for  in  excess  of  60,000  c.y.  mass  fill 
and  25,000  c.y.  concrete. 


4/10/46  .  '8 

CONTRACT   AWARDED 

DISPLAY  ROOM        Est  Cost  $15,000 

SAN  FRANCISCO.  575  Mission  St 

Alterations  to  existing  building  to 
include  construction  and  furnishing 
of  display  room,  asphalt  tile,  ply- 
wood panels,  fluorescent  lighting, 
display  cases,  etc. 

Owner — George  Wagner,  575  Mission 
St..  San  Francisco. 

Architect  —  Francis  Lai  Chlnn,  622 
Washlng^ton  St..  San  Francisco. 

Contractor — Hamill  Construction  Co., 
4124  Geary  Blvd..  San  Francisco. 


, 4/10/46 

i FUNDS    AWARDED 

Owner  —   Robla   Elementary    School    friGH  SCHOOL  BUILDING 
District.   Rt    1.   Del   Paso   Heights,  j  Estimated  Cost  $750,000 

Architect — Charles  F.  Dean,  Califor-  ,  j^oDESTO.  Stanislaus  County.  Calif 


9\  14-17— PUBUC  BLDGS. 


1  5 


26  on  a  proposal  to  Issue  bonds  in 
the  amount  of  $25,000  to  aid  In  fi- 
nancing construction. 


4/10/46  •     •     6 

WORK    UNDERWAY 
AL^ER    STORE  Cost,   $20,000 

SAN    FRANCISCO.     4440   Mission   St 
Alterations    and    additions    to    store 

building. 
Owner— Shell  Drug  Co.,  4440  Mission. 
Architect — Alfred     W.     Johnson,     681 

Market  Street 
Contractor — SwInerton  &  Walberg  Co. 

225  Bush  Street 


4/10/46 

FUNDS    AWARDED 

„^^__._,  LIBRARY    BLDG.    Est   Cost,   $27,500 

nia   State   Life   Bldg,    Sacramento.  I  Construction  of  new  main  high  school   COOUDGE,  Pinal  Co.,  Arizona. 
The  school  district  will  vote  April        building  tmd  additional  facilities  to    Construction  of   public  library   bldg. 

include      girls'      g>mnaslum      floor.    Owner— City  of  Coolidge,  C.  W.  i«w- 
swimmlng  pool,  new  shops,  remodel       jg,   Mayor.   Coolidge,   Ariz- 
existing     high     school     classrooms.   Architects  —  Ferguson   and   CaroUo, 
construct     auditorium     and     music  ^     Phoenix,  Ariz. 

unit  home  economics  vmlt  and  re-  [  The  Bureau  of  Community  Facili- 
model  and  add  agricultural  unit  jties.  FWA,  2223  Fulton  St.  Berke- 
Owner— Modesto  High  School  Dis-  ;  ley,  Calif.,  has  awarded  funds  in 
trict  Aubrey  A.  Douglass,  superin-  amount  of  $1000  to  assist  in  prep- 
tendent  of  schools,  Modesto.  1  aralion   of  plans. 

Architect— Harry   J.   Devine,   Cronan  |  . 

Bldg..  Sacramento.  i  4/10/46  ••15 

The  Bureau  of  Community  FaclU-    PREPARING   WORKING 
ties  Federal  Works  Agency.  2223  Ful-    DRAWINGS 
ton'   St      Berkeley,     Calif.,     awarded   piRE  STATION 


4/10/46  "     » 

TO  ASK   BIDS 

HIGH  SCHOOL  Coat  $525,000 

BARSTOW,  San  Bernardino  County, 

Calif.  First  and  Bigger  Sts. 
Construction  of  high  school  plant 
Owner— Barstow  Union  High  School 

District.  Barstow. 
Architect— Ernest   J.   Kump  Co.,   261 

Kearny  St,  San  Francisco. 

The  bid  opening  date  will  be  an- 
nounced shortly. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear- St..  San  Frsndsco 


4/10/46  2 

PREPARING    PLANS 

HOLLYWOOD,  Los  Angeles  Co.. 
Cal. — Architects  Kaufmann.  Llppen- 
cott  &  Eggers.  627  S.  Carondelet  St. 
Los  Angeles,  are  preparing  sketches 
for  a  proposal  6-stoiy  and  basement 
Air  Terminal  building  to  be  built  on 
property  immediately  west  of  B^arl 
Carroll's  restaurant  on  Sunset  Blvd.. 
Hollywood,  for  Radio  City  Realty 
Co..    Harry    Bngel.     president     The 
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RECOMMENDED 

SCHOOL  ADDITIONS 

Total  Cost  $307,500 

BERKELEY.  Alameda  County,  Calif. 
Jefferson  Elementary  School,  Sac- 
ramento and  Rose  Sts. 

Convert  the  present  permanent  unit 
into  a  primary  school  housing  kin- 
derg^arten  and  first  two  grades,  to- 


f unds  in  amount  of  $25,000  to  assist  el  CERRITO,  Contra  Costa  Co..  Cal. 

in  preparation  of  plans.  Cor.  Cutting  Blvd.  and  Scenic  Ave. 

'  Construction  of  fire  station   (100x100 

4/10/46  **     *  ft.)    (site  dimensions). 

FUNDS  AWARDED  Owner— El    Cerrito   City   Council,   El 

SCHOOL  BLDG.       Est  Cost  $204,176       Cerrito. 

VACAVILLE.  Solano  County,  Calif,      j  Architect— Paul    H.    Hammarberg,    2 

Construction    of   16-classroom    frame .     Norwood  Ave.,  Berkeley. 
and  stucco  elementary  school  build-  ' 
ing  to  Include  kindergarten,  assem- 
bly room,  band  room.  shop,  library, 
clerical  and  administrative  offices, 
gas-gumlng   central  heating  plant 


FOR  SALE 

FROM  OUR  SURPLUS  STOCK 

I 

7000  #  1 8x1 -in.  Band  Iron 

@  $4.80  cwt. 

S 

45,000  %xl-%-in.  Machine  Bolts 

American  Std.    Hex.  head  with 

Heavy  C.P.  Hex.  nuts  @  $15.00 

per  case  of  800 

s 

5  Marquette  A.C.   Arc  Welders 

275  Amps.,  220  Volts.   Like  new 

@  $150.00  each 

§ 

Frank- Ashby,  Managing   Partner 

70  Cheslev  St.    -    MArket  1230 

NATIONAL  STEEL 

FABRICATORS 

I  I 


gether     with     a     parent-educaUon,  I  owner  —  Vaca    Valley    Union     High 


pre-school  community  unit  Ctm- 
struction  of  an  entirely  separate 
building  for  higher  elementary 
grades.  Erection  t>f  a  four-unit 
neighborhood  primary  school  about 
one-fourth  mile  south  and  aaat  of 
Jefferson  School. 
Owner— Board  of  Education  of  the 
City  of  Berkeley   and   of   Berkeley 


School  District.  K.  P.  GUnes.  super- 
intendent Vacaville. 
Architect— Henry    J.    Devine,  Cronan 
Bldg.  Sacramento. 
The  Bureau  of  Community  Ffcclll-  | 
Ues,  Federal  Works  Agency,  222S  Ful- 
ton    St..     Berkeley.    Califs    awarded 
fimds  In   amount   of   $6460  to  assist 
in  preparation  of  plana. 


GAMEBSTOR  &  GREER  LRMBER  GO. 

Wholesale  and  Jobbinf  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Sar.  Francisco  Oakland 

1S00  ARMY   STREET  «••«    LIVINOrTON   aTRBeT 

ATwatar  1800  KElleg  4-1«» 


COIfATRACTORS  .  .  . 

See  MS  regarding  Iraorovement  Dibtrirt  johf.  We  handle 
colletkions;  buy  Warrants  or  Bond.«*  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD    ft   TALBOT 
519  CALIFORNIA  STREET  SAN   FRANCISCO  4 


Restore  Worn  and  Damaged  Concrete 

(WITH  CONCRETE) 
ON  BRIDGES,  ROADS.  FLOORS.  BUILDINGS.  ETC 

loteraational  Concrete  Vibration  Co. 

I  EDMUND  P.  CADLE,  DUtributor 

472  Twentieth  St.,  Oakland       -  -       Phone  HI.  7288 


i 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL  BUILDINGS 

COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

i  '        *      •      • 

Estiiinates  gladly  submitted  to  General  Contractors  on 

j  any  type  new  Construction 

DONNELLY  ROOFING  CO. 

652  FULTON  ST.,  SAN  FRANCISCO       -       Phone  WAlnut  8S36 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
I  CONTRACT  or  RENTALS 

Phone  GArfield  7663     -    24  California  St,  San  Francisco 


Boilers-High  Pressure  and  Heating 

^       NEW       AND       REBUILT 
I       AU  Sizes  and  Types  of  Sted  Tanks 

OCEAN  SHORE  IRON  WORKS 

5S0  E'Rfath  St.  -  Phone  UNderhill  4310  -  San  Frandsea 


Cost  Steel  Valves  and  Fittings 
Forged  Steel  Flanges  and  Welding  Fittings 
Pipe  Fabricating  and  Bending 
General  Machine  Work  of  Every  Type 


U.  S.  PIPE  &  MFG.  CO. 

249  First  Street  Son  Francisco  EXbrook  0380 


I 


NEW 
MASTER  GASOUNE  BACKFILL  TAMPER 


-Compacts  Earth  FiU- 
Compacts  &  Bonds  Asphalt 

and  Black  Top  Patches 
Compacts  and  Levds  Sods 
-Works  in  Narrow  Ditches- 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST.  Sn  wwiraSco      Ph.  MArket  1651 


WEDNESDAY.  APRIL  1 0  . 1 946 


PAILY     PACIFIC     BUILDFW 
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ADVANCE  CONSTRUCTION  REPORTS 


*/10/iQ  •22    March    22    for    the    conatructlon    of   Boise.    Idaho ;    F.   A.   Banks.    Super- 

PREPARING    PLANS  earthwork,  concrete  wasteways  sec- j  vising  Engineer,  Coulee  Dam.  Wash., 

HOTEL.  tions  and  structures,  Fletcher  Gulch    and  Michael  W.  Straus.  Commission- 

MONTEREY  COUNTY,  Calif.  wasteway,     Mitchell     Butt     Division,    er,    Bureau    of    Reclamation.    Wash- 

Reconditioning    of    Hotel    Casa    Del    0\yyhee  Project,  Oregon-Idaho;  Spec,    ington  25.  D.  C.    Prospective  bidders 

1213.  The  work  is  situated  about  10  desiring  to  visit  the  site  of  the  work 
miles  southeast  of  Nyssa,  Ore.;  com-  should  communicate  with  the  Super- 
pletion  time  30  days.  {vising    Engineer. 

Note :    It    was    previously    reported  :  ■ 

that     Morrison -Knudsen    Co.,     Boise,    4/10/46  **     8* 


Rey,  recently  vacated  by  the  Navy 
Owner— Withheld. 
Architect— C.    J.     Ryland,     Box    847, 

Carmel. 


27— TRANSPORTATION 


THOMPSON 


McGuire  &  Hester,  (A)  |64,260,  (B) 
$66,460. 

R.  G.  Clifford,  (A)  $68,170,  (B)  |66,- 
870. 


■"4- 


40— 


STREETS  AND 
HIGHWAYS 


•• 


40 


4/10/46 

BIDS  WANTED 
KERN  COUNTY,  Calif.—Until  Apr, 


j  PROJECT.    Colorado.-Schmldt   Con-  I         ^  p.  M.,  bids  will  be  received'b'v 
istruction    Co.,    Kremmlmg.   Colo.,    at  _, '.     r^..v,,i„     r>^«^o      aj_:_._     ..' 


Idaho,  submitted  the  low  bid  at  $248,-    LOW    BIDDERS 
290.  I      COLORADO-BIG 

The  total  bids  submitted  were: 
4/10/46  ••271     Henry  L.  Horn,  $177,700.  j  struction    Co.,    Kremmnng.   uoio ,    ai  ■    -      p^^,j^.     R^ads     Administration 

PLANNED  )     Mr.rrison-Knudsen  Co..  $248,290.  '$99,000.  submitted  low  bid  to  the  U.  S.    Charles   C    Morris,  division   eneineer 

BUS  TERMINAL,  |     McLaughlin  Construction  Co.,  Red-    Bureau  of  Reclamation.  Denver,  Colo.,  r^„^  phelan  Bldg..  San  Francisco    for 

Approx.   Cost,   $360,000    mend.  Ore.,  $249,655.  '  under   Spec.    1260   for  preparation   of  j  ^obstruction    of    2.736   miles     Prolect 

Solano    Co.,    Calif.     So- j      JJ.    A.    Terteling    &    Sons,    Boise,   concrete    aggregates.  Big    Thompson,        j       pjj-95-B.    Mount    Pinn^     T^a 


'67)  269  each  19H-in.  x  lL8-ft  metal  _      ^  ,  c..r.«iiA«   270  Citv  Hall, 

spacers.  12-eaee-  J  to    prepare    plans    for   the    proposed  ,  Purchaser  of  Supplies.  -«70  «-iiy"»' 

(68)  291   ea7h    19^  i   14.0-ft   metal     sidewalks,    cSrbs    and    guttejs   Song    under    Bid    No.    3632    for    furnishing 
spacers,  12-gage;  !  Davis    Street   from    Preda    Street    to  |  and    delivering    wrought    sieei  ^^»^*^- 

(69)  8  each    15>4-in.    x   5.2-ft    metal    '^e  city  Umlta. 
bottom  spacers ;  i  ^~ 

(70)^5  each   15Vi-in.  x  7.4-ft   metal  ,*^10''^6 

bottom  spacers,  16-gage;  I  BIDS  WANTED 

(71)  10   each   15Vi-in.  x   9.6-ft.    metal 

bottom  spacers,  14-gage 


4  e 


VALLEJO, 

noma  and  York  Streets 
Construction    of    enlarged    bus 

miiial     to     include     larger    waiting    S29&.970. 

rooms,    expanded    restaurant,    rest  i 

room  and  baggage  facilities,  etc.      ' 

Owner— 'Pacific  Greyhound   Lines,   F.  |  4/10/46 


Idaho.  $277,490.         '  ;  Meadows    deposit,    the    Colorado-Big  ,  p^^es  National  Forest.  Kern  Countv 

ter-  ■>      Vernon     Bros.    Co.,     Boise.     Idaho,   Thompson    Project.    Colorado.    Work  -    .      '■'■ 

3  situated  near  Etses  Park,  Colo. 


*• 


34 


W.    Ackerman,   vice   president   and;  COMPLETE  BIDS 

general    manager.    Pine    and    Bat-;      DAVIS    DAM   PROJECT,    Arizona- 


tci;,   Street.s.  San  Francisco. 
Architect— Not    Announced. 


Second   and   third   low  bids  follow 
Millav  &  McBride.  Denver.  $103,400. 
S.    S.'  Magoffin   &  Co.,   Englewood, 
Colo..  $113,050. 

All   bids  provide  for  completion  of 


1  Nevada.— As  previously  reported,  the   ^^ork  within  150  days 

Rockwell    Engineering    Co.,    Chicago,  ;  

I  111.,  at  (Schedule  1)  $2080.  and  Amerl-    4/10/46  **     34 

2  7    can     Bridge    Co.,     Denver,     Colo.,     at    BIDS    POSTPONED 

^Schedule   2)    $53,249.    submitted    low       KLAMATH    PROJECT.    Ore.-Calif. 


4/10/46 

PREPARING    PLANS  _ 

BUS   TERMINAL  Cost,  $250,000  bid :t   to   the   U.    S.   Bureau    of   Recla-    _^rjj^jj  j^^^j.^  25,  10  A.  M.   (postponed 

SACRAMENTO,  Sacramento  Co.,  Cal.  mation.    Denver,    Colo.,    under    Spec    f ^.^j^j  April  lOh  bids  vnU  be  received 

Construction  of  modem  bus  terminal.  1205    for    furnishing    and    delivering   ^^  ^^^  u.  S.  Bureau  of  Reclamation,  ;  ^„K.prt  ninp  elhmvc- 

Own*  r- Pacific  Greyhound   Unes.   F.  f.o.b.    cars   at    the   shipping   point   or   Kiamath  Falls,  Ore.,  under  Spec.  1237  j  *fV'  „o^  ,V_    r.    *;^i.^  "LL" 


The  work  involves 

(1)  28  acres  clearing  and  grubbing; 

(2)  201,500  cu.  yds.  unclassified  ex- 
cavation ; 

(3)  1260  cu.   yds,  unclassified   exca- 
vation fo  rstructure.s ; 

(4)  22,000   cu.    yds.    unclassified   ex- 
cavation for  borrow ; 

(5)  166,000  sta.  yds.  overhaul; 
i    (6)  15,000  cu.  yds.  miles  .special  over- 
haul of  borrow; 

(7)  16  cu.  yds.  concrete; 

(81  700  lbs.'  reinforcing  steel; 


OAKLAND,    Alameda   Co..    Calif  — 
UnUl  April  16,  2  P.  M.,  bids  wUl  be 

(72)  16  each   i5i4Vin.  "x  11  8-7l  metal    received  by  the  Oakland  CitV  Coun- 
bottom  spacers   12-gage-  cil.  Chas.  Don,  City  Clerk,  Citty  Hall. 

(73)  15  fach   15Vi-in.  x  14  0-ft.  metal  ^"^^   P'aning    existing    pavements    for 
bottom  spacers   12-gage-  I  remainder  of  fiscal  year  endijag  June 

(74)  58    each    S^-in!    x    9.5-fi.    metal '30.  1948. 

stringers,  stiff eners,  8-gage-  Specifications   obtainable  ffom   the 

(75)  2540    lin.    fL    8% -in.    metal    col-   above  office.                                 1 
umns,  8-gage-  — — ~~ j^ 

(76)380    lin.    ft.    8S4-in.    split    metal ',  41 GAS,  >VATER  AND  OIL 

columns.  8-gage;  PIPE    LINES 

(77)  64  each  e^i-in.  x  8  9/16-in.  metal  '^"        *^i*^ 

column  caps.  12-gage; 


pipe    for    the    San    Francisco    Water 
Department,  as  follows: 

(1)  1000  fC  Vi-lnci»  P'P«  = 

(2)  65,000  ft.   \-lnch  pipe; 

(3)  5000  ft.  2-inch  pipe; 

(4)  200  ft.  4-inch  pipe. 
Specifications  obtainable  from  the 

above   office. 


4/ 10/46 


4  a 


4/10/46 


BIOS  WANTED 

OAKLAND,    Alameda   Co.,    Calif.— 

Until  April  23.  2  P.   M..  bids  will  bo 

received  by  the  (Oakland  City  Coun- 

cil.  Chas.  Don.  City  Clerk.  City  Hall. 

i  for   traffic   signal   timers   and    street 

'  traffic  signals. 

Specifications   obtainable   from   the 


*1  ;  above  office. 


1  (78)  194  each  8  9/16-in.  x  9Vi-in.  metal '  pir^*  oar T   awardpo 

'  (79>  S^r.h^'^fi^?«'  ^'-^^^^''     ,  .       1     SAN  ^N^IScS^ln  Firancisco  i  4/10/46  *» 

fLS  ^^    P^^e«-;  Water    Department.    425    M4son    SUBCONTRACT   AWARDED 

rwii   i^f  !«;>,    '>n.oo.».     base    mates   '  ^*"    ^^''^'^''°'   ^*  J'®*T*l-^I  ^''^"^^  '      COLUMBIA       BASIN       PROJECT. 

oase    piaies,    contract  by  the  Public  Utllitiles  Com- ;  Washington. —  General    Electric    Co., 


(80)  112    each    20x20-in 
1-gage ; 


I  mission.   Room   287   City   Hall,   under  :  Denver,  Colo.,  at- $3895,  awarded  con- 


(81)66    each    24x''4  in      Hajsp    nlnt*.a- '  •"""**'""•    '^"""^   ''°'    ^"-^    ""^V'    """«:»^  1  Denver,  coio.,  ai'^^ao,  a^^»»vlcv^  x-«-- 
i.or  -24x*4-m.    base    plates,   Yy^ater  Department   contract   No.   417    tract  by  the  U.  S.  Bureau  of  Recla- 


1-gage 


for  laying  4-inch,  6-inch  anl  8-inch    mation," Walker  R  Young,  chief  engl- 


Note-  A  bidder  i«  rpnnired  to  cnh     '   ^   «».v'"K  »-iuvu,  «-iuv,u   a^vi  o-iu^m  ,  mation,  waiKer  rt.  xoung.  cii»c*  «;"•*- 
,irabi.f^nn1?n'Jiu'TriH°  '^^^^    cast   iron    mains   in   Grandvl^w   Ave.  Uecr,  Denver,  Colo.,  under  Spec.   Na 


^ni  1^^  ?""  °°^  alternate  and  niav,  ^^^^  Grandvlew  Terrace. 
but   is    not    required  to,   submit   bids 


(9 J  2872  lin.  ft.  C.G.S^iL  culvert  pipe;  ,  on  all  alternates. 

Specifications  obtainable  from  the 


I  Works  Bldg..  Sacramento. 


W.    Ackerman,   vice    president   and    fob.  cars  at  Louise,  Ariz,  three  gate    f^^    construction    of    earthwork    and  1  ^"'  ^^^  ""^  \^  "  .     ^^^^'"^^^^^  ™etal  |  ^  Higmvay      Engineer,      Public 

general    manager.    Pine    and    Bat-  .  frames  and  anchorages  for  the  50x50-    structures,    canals    and    drains,    "N"  I    ,_,  ^^  ^^  ?"^„„ 'i^ipx^ . 
tery  Streets,  San  Francisco.  '  ft.  spillway  regulating  gates  for  the    ^^^^1  system,  Modoc  Unit.  Tule  Lake  •    J^    J|  ^^^"  ^;"P      ^" ' 

Architect-W.    D.    Pcugh.    333    Mont-  ,  Davis  Dam.  Davis  Dam  Project.  Arl-    j,,,,,^^^     Klamath    Project.    Orego"- |     3 M  V^^^^^m^^^^^^ 

ICalifornia.  The  work  is  situated  near,  ,  ,   „„^^^T,n„a.  '         1  PLANNED 


1155    for    furnishing    and     delivering 

I  radio  telephone  apparatus  and  mis- 

••    41  j  cellaneous    accessory    apparatus    for 

installation    at    Grand    Coulee    Dam. 


gomcry  St.,  San  Francisco. 


zt-rn-Npvada. 


The  bids  were: 
2  7  ,      Rockwell     Engineer     Co.,     Chicago, 
;  f.o.b.  Chicago,   (1)   $2080;  net 


4/10/46 

PREPARING    PLANS 

REMODEL  BUS  TERMINAL 

Cost,   $95,000    Ch 

FRESNO,  Fre.sno  County,  Calif.  \     American  Bridge  Co.,  Denver,  Colo., 

Remodel   bus  terminal.  f.o.b.   Gary,   Ind..    (1)    $3190,    (2)   $53,- 

Owner— Pacific  Greyhound  Lines,   F.    249;  total,  $56,439;  net. 
W.    Ackerman,   vice   president   and       Schmitt  Steel.  PortlaJid,  Ore.,  f.o.b 
general    manager.    Pine    and    Bat-  ;  Portland,  (1)  $2540,  (2)   $55,200;  total 
tery  .Streets,  San  Francisco.  j. $57,740;  combination.  $57,240;  net. 

Architect— W.    D.    Peugh.    333    Mont-  ;      Lakeside  Bridge    &   Steel.    Milwau 
gomery  St.,  San  Francisco, 


^°:^: _     14/10/46 

'  California 
Tulelake.  Siskiyou  County.  Calif.  j  ^^^^     concrete     maintenance  I  f.;,"; 

No    charge    to    prospective    bidders,  ^^^u^rnosts:  ^^^1  Calif.  ,    „    .       -    ^ 

'  the    improvement    of    Hudson    Street  :  43rd  Ave.  and  Wawona  St 
on     Ave.     to     Woodside  l     The  work   involves : 
tiou    No.    299.  .  Hearing 


.o.b.  Chicago,   (1)   $2080;  net.  ^     for  copies  of  specifications  and  draw-  1  o  ,  iaob  timber  mlvprt  tt,o..i,«,.».  ^-^^   improvem 

Kelly   Steel   Works,   Chicago,   f.o.b.   j  '^o  others,  $2.  per  copy,  not  re-  !    |«    ?i»^p^^h  th^ber^ S \Stf ?       '  '  ^'"^"^    J'^"^^^' 

rhicago.  (1)  $2320;  1^%  10  days.  iturnable  ;  (17)  109  each  timber  guide  posts.  I  Road.    Resolu 

'^    .  .^    .  ,         .4.       ...^ ^_i_     'turnauie.  Cnof  ifirntinns    obtam«hlf»    fmm    *\,a\     .  .       .       .. 


4/10/46 

BIDS  OPENED 

S-VN  FRANCISCO.—Fred  1|.  Fairey,    Columbia  Basin  Project,  Washington, 
1 1874    25th     Ave..    San    Francjisco.    at  ,  j  q  t*.    shipping   point   and/or   Almlra, 
;  $8243.45,    submitted    low    bid]   to    the    vV'ash.  All   of   the   apparatus  will  be 
4  0  i  Public    Utilities    Commissior),    Room    installed   bv   the   government. 

'li87   City  Hall,   under  Water  i  Depart-        "  *       . 

REDWOOD  CITY.  San  Mateo  Co..  \  ment  Contract  No.  419  for  laviing  6-in.    4/10/46  ••42 

'''*     ^"ity    of    Redwood    City    plans   and  8-in.  cast  iron  mains  in  44nd  Ave.,  j  biqs  WANTED 


4/10/46 

BIDS   OPENED 

BREMERTON,  Wash —The  General 
Con.struction  Co..  3840  Iowa  St.,  Se- 
attle,  at   $733,100,   submitted   low   bid 


Specifications  obtainable  from  the    of  protet^ts  is  scheduled  for  April  15 
••     34  '  above  office  upon  deposit  of  $10.  ^ 


1 4/10/46  ••     40 

BIDS  WANTED 
SAN      BERNARDINO      COUNTY, 


•• 
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4/10/46 
PREPARING  PLANS 
BUS   TERMINAL  AND  SHOPS 
SAN    FRANCISCO,    7th    St.    between 
Mi.'ision  and  Market  Sts.,  and  prop- 


,„„     to    he  I^|;t  Sound  Navy  Yard.  Pub-  i  Calif.-Until  May  9,  2PM    bids  will 
Yo'-^7'l-^'''.\T'^^^rJ^^  *''    •    ''"^  Works  Office.   Bremerton,  Wash.,    ^«  r^ce'ved  by  the^ Sta^ 
.(2)   $57,447;   total,  $61,430;  net.        _         ^^^^^   gp^c.    17432    for    dredging    for  ;  Highua>s    a  T^McCo>     state  high- ,  ^^74    for    the  ^ 


(l>  2610  lin.  ft.  excavation  aihd  back- 
fill; 

i  (4a)  2180  lin.  ft  .install  6-in.  jbcU  and 

4/10/46  ••     40'  spigot  cast  iron  pipe; 

BIDS  WANTED  i  (4b)  430  lin.  ft.  Install  8-in.  ido; 

BOULDER  CANYON  PROJECT.—  ;    (5»  3000  lbs.  install  fittingsi   valves. 
Until  Ajiril  25,  10  A.  M.,  bids  will  be  etc.; 

received  bv  the  U.  S.  Bureau  of  Rec-  ;  (6a)  300  lin.  ft.  make  bell  ai^  spigot 

joints ; 


,..  '  way   engineer.   State  Bldg.,   Los   An- 


construction    of    street'    (7)  450  sq.  ft.  street  repave^ent; 


SAN  FRANCISCO.— Until  April  24. 
2-P  Mj.  bids  will  be  received  by  the 
U  S  Treasury  Dept.,  Empire  Hotel 
Bldg..  100  McAllister  St..  18th  floor, 
under  Inv.  SF-2926-4  for  cotton  rope, 
fob  San  Francisco. 


4  2 


4/10/46 

BIDS  WANTED 

SAN  FltANClSCO.— Until  April  19, 
3  P.  M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall. 


Consolidated   Steel   Corp.,   Lo3_  An-   facilities  for  inactive  vessels  at  Brem- j  ^^ay^^^^^K^^;-^^^^^  and'^ut-' 1    (?>  130  each  install  »^- in.  .scijevN' taps;  j 'u.-u;,:   ^Bd   "No.  '3526   for    furnishing 


geles,    f.o.b.    Los    Angeles,    (1)    $3797, 
(2)  $68,269;  total,  $72,066;  net 

Koppers  Co..  Bartlett-Hayward  Di- 
vision,   Baltimore,    Md.,    f.o.b.    Balti- 


ton  Navy  Yard.  _     ,   .       '  ^urfacine  with  plant  mixed  surflein^    ^ers  and  the  drainage  box  and  drain-  !    <9>  3340  lin.  ft  install  %-lnl   service  I  ^nd   deliver 

Puget    Sound    Bridge    &    Dredging    ^^'i^^^'^ftructinn  brX^^  ^itch  for  the  Coachella  govern- I  pip*:  |  San  Franci; 

X.   Harbor  Island,  at  $796,600,   sub-    and  constructmg  a ^0^^^^^^  ^  ^^^    ^    addition,    the  !<  10 >  estimated     field     inspec.lon    per       specificat 


erty    bordered    by    7th.    8th,    Irwin    more.   (1)  $4350.  (2)  $68,800;  combina- 
and  Hooper  Sts.  !  tion.  $73,000;  net. 

Construction    of    new    four-story   bus  j 

terminal   (cost  $950,000)  on  the  site 


Co 

mitted  onlv  other  bid 


34 


of  present  terminal  and  new  main- 
tenance shops  (cost  $850,000)  on 
recently  acquired  property  bounded 
by  7th,  8th,  Irwin  and  Hooper  Sts. 
Owner — Pacific  Greyhound  Lines,  F. 


4/10/46 

■CONTRACT    AWARDED 

4/10/46  ••34^      LOS     ANGELES,     Calif.  —  E.     B. 

BIDS    WANTED  Bishop,    Box   325,    Orland,  Calif.,    and 

GRAND  COULEE  PROJ..  Wash.—    P.  O.  Box  1811.  Long  Beach,  at  $759,- 
Until  May  10,  10  A.  M.,  bids  will  be    613.70.  awarded  contract  by  the  U.  S. 


received  by  the  U.  S.  Bureau  of  Rec-  Engineer  Office,  751  S.  Figueora  St.,  ; 
W^rckrrl^ian'VYct^p'esid'enrkn'd  lamation.  Coulee  Dam.  Wash.,  under  !  Lo.s  Angeles.  April  5  for  construction  '■ 
General  mTnaeer  Pine  SdBatt^v  ^pec.  1231  for  construction  of  South  of  Los  Angeles  River  improvements;  I 
general  manager,  Pine  and  Batterj     ^i^^^^^   ^^^    Columbia   Basin   Proj-    N.  Broadway  to  Alhambra  Ave.,  river  , 

Architect-W    D    Peueh     333    Mont-  i  ect,    Wa.sh.     Work    is    situated    near   mile  23.5  to  river  mile  22.9,  Los  An- 
Aicbitect     v\.    D.    peugh,    333    Mont- '  ^^^  ^^^^^^  ^^^   ^^  Grand  Couloe.  im-    geles;  Serial  148.  Bids  were  received  i 


:  City    Creek    bridge.    San    Bernardino    highway   surfacing   and   construction 

rountv  "^    oil-mix    ditches    for    the    Mecca- 

The  work  involves*  1  Blythe  road  relocation.  Ail-American 

(1)  350  cu.  yds.  remove  concrete;        ]  Canal  System.  Boulder  Canyon  Proj- 

'    (2^  42  acres  clearing  and  grubbing;  '  ^'^^'  Arizona-  California-Nevada  The 

(3t  486,000  cu.  yds.  roadway  excava-  'government    camp   is    situated    near 

4.j„n  ■  i  the  town  of  Coachella,  Calif.,  and  the 

,    (4)  5000*  cu.  yds.  ditch  and  channel    '-ad   relocation   which   is  Jo   besur- .  ?0.35,   (8)   $1,   (9)   $0.29.    (10)   ^  days;.> 

!  excavation ; 


calendar  day,  $10.75. 
(A)  material  furnished  and   services 
rendered    by    S.    F.    W^ter   De- 
partment, $4151.30.  I 
Complete  bids  follow : 


ering    lounge    furniture    for 
ancisco  Airport. 

ions  obtainable  from   the 
above    office. 
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4/10/46 

BIDS  OPENED  „      ^ 

SAN    FRANCISCO— The   follo>\-lng 


Fred  T.  Fairey,  (1)  $0.54,  (-a)  $0.23.  i      -"—    *,*V7:  ~r~  ;*,->  ctot*  Phirchas 
rhe  town  of  CoVchella,  Calif,  and  the    (4b)    $0.30,    (5)    $0.05.    (6a)    |^.90,    (7)  i  ^''^•^'^'"^d  H!^f_i<i.VL*;.    ...  ^ 


gomery  St.,  San  Francisco. 


;  mediately  northwest  of  Coulee  City.    March     13.    Warren-Southwest,    Inc., ) 


(5)  16,500  cu.  yds.  structural  excava- 
tion ; 

(6)  7,170,000  sta.  yds.  overhaul; 

(7)  40  tons  straw  slope  erosion  pro- 
tection; 


An  estimated  1,500.000  c.y  of  earth   has    been    awarded   the   sub-contract!    (8)  4000  lbs.  peed  slope  erosion  pro- 


1  for  pile  driving. 


Engineering  Section 
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Bridges     _ _...         33 

Dams,   Reservoirs   and 

Dredging    34 

Docks,  Piers  &  Harbors...-.        3& 
Parl<s,   Airports   and 

Playgrounds    _ 36 

Railroads,  Subways  and 

Tunnels   _ 37 

Electric  Lighting  and 

Transmission   Lines  38 

Sewers   . 39 

Streets   and    Hlgh>Mays 40 

Gas,    Water   and    Oil    Pipe 

Lines 41 


'  and  rock  fill  will  be  used  in  the  con 

i  struction     of    the    dam,    which    will 

!  have  a  height  of  60  feet  and  a  crest 

;  length  of  approx.  10.000  feet.  In- 
cluded will  be  a  main  canal  approach 

i  and    appurtenant    control    structures. 

;  South  Caulee  dam.  together  with 
North  Coulee  dam  to  be  constructed 
later,    will    form    barriers    27    miles 

apart    at    their    respective    ends     of  ALBANY.   Alameda  County.   Calif. 
Grand    Coulee   to   create   an    equaliz-  ^^^^^^^^^^.^^    ^^   Memorial   Park   and 
ing    reservoir,    with    an    active    stor-       rp  playground,    lighting,    etc. 

age   capacity   of   700.000  acre-feet   of   owner-City  of  Albany.  City  Hall. 


tection ; 
(9>  4600  cu.  yds.   rock  .slope  protec- 
, — '■  tion; 

36 PARKS,   AIRPORTS  &  1  ^^^>  develop  water  suppl    yand   fur- 

I      .  nish  water  equipment; 

1  di')  13.500  M  gallons  apply  water; 

(12)  171  sta.  finish  roadway; 


4/10/46 

BONDS    DEFEATED 

PARKS 


2  €  ,  (13)  99,000  lin.  ft.  brush  mats  erosion 


Cost.  $45,000 


water.     Constr\iction    is    expected    to 
start    this    summer,    with    completion 
scheduled  in  mid-1949. 
Work  involves: 

(1)  50,000  c.y.  excav..  stripping  bor- 
row pits; 

(2)  130.000    c.y.    common    excav.    for 
foundation  of  dam; 

(3)  6.000  c.y.  rock  excav.  for  do; 

(4)  5,500   c.y.    rock   excav..    for  foot 


protection ; 

(14)  28,000    lin.   ft.    wire   brush    mats 
erosion  protection ; 

(15)  500   tons    paving   asphalt   plant- 
mix  surfacing; 

(16)  10.000  tons   minimum  aggregate 


The  City  of  Albany  defeated  bonds  .  plant-mix  surfacing; 

in    amount    of    $456,000.    proceeds    of  !  (jy)  140    Un.    ft.    raised    bars    plant- 
which  would  have  included  financing;  jj^jj^  surfacing; 

of  above  work.  I  ^■^)  35  tons  asphaitlc  emulsion  seal 

coat; 

(19)  500  tons  screenings  seal  coat; 

(20)  2065   cu.    yds.    class    A   portland 
cement  concrete  structures; 

(21)  213    cu.    yds.    class    A    portlemd 
cement  concrete  arch  ribs ; 


faced    under   these    specifications    is   total,  $8243.45. 

located  about  17  miles  southeast.  ^an   Francisco  Water  Depjartment, 

The  principal  items  of  work  and  <1'  $0-60,  (4a)  $0.25,  (4b)  $^.30,  (5) 
the  estimated  quantities  involved  are  ^0^4,  (6a)  $0.70,  (7)  $0.35,  (8^  $1,  (9) 
as  follows:  I^^^-^O-  ^^0)  35  days;  total,  $83$7.05. 

(1)  1350     cu.     yds.     excavation     for 
streets ; 


(2)  200  cu.   yds.    excavation  In  bor- 
rovc  pits ; 

(3)  1000  sta.  cu.  yds.  overhaul; 

(4)  compacting  25  cu.  yds.  fills; 

(5)  raining  5  manholes  to  gprade; 

(6)  3   cu.   yds.   concrete  in   drainage 
box; 


i  4/10/46 

I  BIDS  WANTED 

OAKLAND,    Alameda    Co..'  Calif.— 
1  Until  April  23,  2  P.   M..  bids^  will  be 
1  received  by  the  Oakland  City  Coun- 
■cll,  Chas.  Don.  City  Clerk.  CJity  Hall, 
for  construction  of  conduit  ivlth   ap- 
purtenances   on    Novelda    dr..    Aca- 
(7)  625  Hn.  ft.  concrete  in  sidewalks ;  I  ^^^^'f  »'•..  Robledo  Dl^    and  ladjacent 

(9)  500  lin.  ft^  concrete  In  combined   P^y^^'Jg^^^^J^^   obtainable'  from   the 
gutter  and  curb;  i above  office 

(10)  10  sq.  yds.  dry-rock  paving;  janove  oiuce.     

(11)  furnishing  and  placing  2600  cu.  1^    ^.^g  ••     ^ 
yds.,  gravel  or  crushed  rock  for'^^^^j^^^^  AWARDED 


4  1 


ng  Agent.  Sacramento,  for  materials 
as  follows: 
QUO.  45264.  REQ.  76476: 

American  Bitumuls  Co..  $.0875. 

Petrol  Corp.,  $.08;  awarded. 
QUO.  45028.  REQ.  A111425: 

Economy    Asphalt    Co..    $19.60    per 
ton;  awarded. 

(CouUnupd  on  Page  Four) 


: 4/10/46  ♦•36 

BONDS    DEFEATED 
',  PLAYGROUND  Cost.   $35,000 

'ALBANY,  Alameda  Co.,  Calif.    West 
I     of  San   Pablo  Avenue.  1 


ings  of  concrete  cut-of  f  wall^^^  .  ^^^^^^      ^^  ^^  playground  and  j  ,22)  ^42  »«:  fr^^^te^^miUng; 


31-32— WATER  SUPPLY  & 

SEWAGE  DISPOSAL 

PLANTS 


(5)  165,000    c.y.    common    excav.    .^.  ,     recreation  center 
approach  channel  and  main  ca-   Q^-ner— City  of  Albany.  City  Hall. 
JiaJ;  .e       .j^.    I     The  City  of  Albany  defeated  bonds 

(6)  530,000  c.y.  rock  excav.  for  do       j^^    amount    of    $456,000.    proceeds    of 

(7)  3.000    c.y.     conimon     excav.     tor      ^^^^^  ^^^^j^  ^^^^  included  financing 
canal  headworks   structure;  l^^^  ^^^^^  ^^^^^ 

(8>  85,000    c.y.   rock   excav.    for  do;  

(9)  1,000    c.y.     common     excav.     for 


3  8 


(23)  4500  lbs.  miscenaneous  iron  and 

i  steel ; 

I  (24)  226  cu.  yda  class  A  portland 
cement  concrete  curbs  and  gut- 
ters ; 

{(25)  113  each  monuments; 

'  (26)  5120    lin.    ft.    metal  plate    guard 


railing ; 


4/10/46 

BIDS   WANTED  | 

SAN  FRANCISCO.— Until  April  23,  1 


drainage  channels  and  concrete  ^"^g/Jg''^^ 

culvert;  1      mUROC,    Kern     Co..    Calif . -Drury  '    ^J  J 30  each  guide  posts 

rock  excav.  for  do;         xriprtr  r   Co     P„iipr  Bide-     <5nn    Rpr    '  ^^^^  ^^  ®*^^  culvert  marKers, 

,j^  , l!.lectr  c   Co.    *\iller  Bldg     ban    Ber-     ^gg)  0.9  mile  new  fences: 

nardirio,  at  $14,197  submitted  low  bid      g^^  g^  ,j„    ^^    gQ.jn.  reinforced  con 

and   transportation   to  dam   em-    *«  ^.  S.  Di.strict  Engineer  Office    751  j  ^^^^^     j        extra  strength; 

ana   iranspona.  g    Figueroa    St..    Los    Angeles.    April,    gj  ^g^  ^ij[  ^t.  36- in.  reinforced  con 

excav.    in   ^'  .^«^  *^^   modification    of   a   33,000-  ^^^     j        extra  strength; 


,  (10)  4,000  c.y 

1  (11)  120,000    c.y.    common    excav 

•     •     3  1  i  east    Coulee    City    borrow    area 


ban  km  en  t ; 


common 


3  P.  M..  bids  will  be  received  by  the    (12)  150.000    c.y.    vw.w.wv...    ^^ —        ,     j.„:„n_.^.   ,;_„   y,,.  f.nn<5triiptino-  *  i  •   •       .«  ,  .   ^         .. 

west    Coulee    City    borrow    area  ^"'^  P^  "^^^^   lV"l.''v?,.r"fo'r''"!.*  '  ^32)  106  lin.  ft.  48-in.  reinforced  con- 


Public  Utilities  Commission.  Rm.  287, 
City  Hall,  under  Spec.  420  for  paint-  j 
ing  of  Forest  Hill  steel   tank. 


Fo".  rnd  .7an,po'rtation  to  dam   P'trr'f,!  '^^l^^^'^ij^  ^  -..,  pipe,  extra  strength; 


embankment ; 


miscellaneous    appurtenant    work    at  ^33^  g,Q  lin.  ftl   12-in.  CMP.  16.gage; 


base  course  and  shoulders ; 


SAN  FRANCISCO— Fred  T.  Fairey, 


IpeclficaUonrobtainablrfrom   the  ^  (13)  475  (^c.v     common    excav.    in    f^rmtl'^evt'"''"'^'   ^"'"'=    ^""'^'  !  ^^li  46^  lin'.  ft.  18-in.  CMp!  16-iaie;  '  Bldg.,  Boulder  City,  Ney. ;  J.  K   Roh 


(12)  70  M  gallons  watering  base  ;  ^^^^  25th  Ave..  San  Francisco  ,at 
course  and  shoulders;  ,„««   $5647.15,    awarded    contract    by    the 

(13)  furnishing  and  applying  4800  p^^j^^  Utilities  Commission,  Room 
gallons  of  asphaitlc  material  for  ^  237  ^ty  Hall,  under  Wateit  Depart- 
prlme  coat;  ment  contract  No.   418  for   laying  6- 

(14)  furnishing  and  placing  1000  cu.  j  ^^  g_.^^j^  ^^^^  j^on  mains  in  Quln- 
ydB.   gravel  or  crushed  rock  for  ,  ^^^^  g^    ^^  ^^^^  ^^^ 

surface  course:  

(15)  furnishing    and    applying    19.000  j 

fSa"ce  couS?;^''*'  '^'"'"'^'  '°'  1 42—  MISC.  SUPPLIES  AND 

(16)  mixing,  finishing  and  rolling  15.-  |  MATERIALS 

6(X>  sq.  yds.  surface  course ; 

(17)  furnishing  and  applying  2800  j  4/10/46  ••42 
gallons  of  asphaitlc  material  for,  bids  WANTED 

seal  coat;  I      sAN  FRANCISCO.— Until  April  22, 

(18)  furnishing  and  applying  55  cu.  {3  p  m..  bids  will  be  recelv^  by  the 
yds.  sand  for  seal  coat;  1 

(19)  constructing    80    lin.   ft.    of    oil-  f 
mix  ditches. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R. 
Young,  chief  engineer,  U.  S.  Custom 
House.  Denver  2.  Colo. ;  E.  A.  Moritz, 
regional    director.    Administration 


John  D.  McLaughlin 

AND    ASSOCIATES 

CONSULTING   FJ.FXTRICAL 

ENGINEERS 

1641    RUSS   BLDG.— EXbrook   5712 

920  Junipera   Serra  —   DE   10197 


FOR  SALE 
NEW  ROSCO 

TAR  KETTLES 

on    pneumatic    tired    wheels 
110-    and    165-gallon    from 
STOCK 

STANDARD    MCHY.    CO. 

112   Market  Street,  San    Francisco 
EXbrook  8845 


cashier's  office.  6th  floor,  425  Mason 
St. ;  no  deposit  required. 


west  Coulee  City  borrow  area 
No.  2  and  transportation  to  dam 
embankment ; 


•     •     3l|(14)  ,')30.()00    c.y.     earth     fill     in     em- 


4/10/46 

BIDS  WANTED  '  bankment ; 

SAN  FR^\NCISCO.— Until  April  23,  i  (15)  tamping   or    puddling   20,000    c.y. 
3  P.  M.,  bid.s  will  be  received  bv  the  !  of   earth  fill; 

Public  Utilities  Commission,  Rm".  287.  •  (16)  105,000  c.y.   of   sluiced   sand   and 
City   Hall,   under  Spec.  409  for  con-  [  gravel    fill    in    embankment; 

struction  of  chlorinating  plant  build-  I  (17)  920,000    c.y.     rock     fill     in     e 
ing    at    University    Mound    Reserwiir.  ;  bankment; 

Specifications   obtainable  from   the    (18)  300  c.y.  backfill, 
cashier's  office.  6th  floor,  425  Mason  '  (19)  constructing  100  If.  .6-in.  diam.. 


155.    Bids  were: 

Drurv    Electric    Co.,    $14,197. 
J.   L.  Wilson,   $14,655. 
Newber>'   Electric  Co.,   $15,417. 


i(35»  1670  lin.  ft.  24-in.  CMP.  14-gage;  ;  rer.     acting     construction     engineer. 
1(36)  480  lin.  ft.  24-in.  CMP,   12-gage;  1  Yuma.  Ariz.,  and  Michael  W.  Straus, 


86 


em- 


!  (37>  204  lin.  ft.  30-in.  CMP,  10-gage; 

'  (38)  110  lin.  ft.  36-in.  CMP.  12-gage; 

'<39)  136  lin.  ft.  36-in.  CMP.  10-gage; 

;  (40)  146  lin.  ft.  42-in.  CMP,  12-gage; 

(41)  120  lin.  ft.  42-in.  CMP,  10-gage; 

(42 >   226  lin.   ft.  42-in.   CMP,  8-gage; 

(43)  142  lin.  ft.  48-in.  CMP.  10-gage; 

(44)  244  lin.  ft.  48-ln.  CMP.  8-gage; 


UNITED  MATERL\LS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufacturers  of  i 

Wire  Cut.  Repressed  pav-  DDIfy  """o*"  Build- 
ing, Acid  Resisting,  Face,  £)I\|1/IV  '"'f*  Partition 
Fire  Clay,  and  Fire    .    .    .  ^"'^  ^"ifU  ■  • 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


4/10/46 

BIDS    OPENED 

SAN  BRUNO,  San  Mateo  Co..  Calif. 
— Huettig  &  Schromm.  278  Santa  Mar- 
garita Ave.,  Palo  Alto,  at  $14,345.  sub- 
mitted low  bid  to  the  U.  S.  Engineer  ,  (45^  ^^  ,j^     ^^   g^.j^  12-gage;  j 

giSs^c'sr;;  ^s::Zni'er%f.  -?;  if,  z  k-  ^^  ?^'  "^ r^iT^r^Eo 

St.    6th   floor.  u_poi^posit   of  $5.00.    ;  -e^pipe     dr  ins     .ith^^^^^  i  (48)  ^^^J^S-^n.    CMP.    16.gage  1      ....  M. 

: )  g^vei  '  Airport    San  Bruno  ,  ,49^  joS  lin.  ft.  36-in.  part  circle  re- 

34— DAMS,  RESERVOIRS  &    (20)  constructing  3^  l-'?\l-l^    X  '■■        HTeSiT&    iolroZ;,    $14,345.     (1)  '  1?^^^^^^^,^^  ^°?"'Jh    ''°^    '''^'""' 

'  rxi-kT^rx4-«vm.TrM  i21 )   Constructing  650  l.f.  or  l^-in.  ao  ,    _.„_„-    ^     tiAnRARn    (^^  M  ?n  '  stanaara  sirengtn , 

.  DREDGING  ,  (22)  laymg  200  l.f.   18-in.   diam,   con-    ^^^2^'^f^,;.^;,^^i5-«r^,^  ^..1'':,  Niles.  '  ''''  ^^  """  ""  *'•'''■  ^"^  ^'^^'^  - 


commis.sioner.  Bureau  of  Reclama- 
tion, Washington  25.  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the  site 
of  the  Mork  should  communicate  with 
the  acting  construction  engineer.  No 
charge  for  specifications  to  prospec- 
tive bidders;  to  others,  $1.50,  not  re- 
turnable. 


4  0 


«• 


r2.)  'dHlln^eVoio    ir'grout'To  es   $15J57.   (1)  $140.   (2)%15.400,  (3)  $4.20.1 
i^''\tsf?h^an''3rft.'deerwUhper-    ^  J.   W^Brem    $22^21.30.    <1)    $199.80.  :  ,5,, 


4/10/46 
TOTAL    BIDS 

OWYHEE  PROJECT,  Oregon-Idaho  I  cussion  drills ; 

— Henr\-  L,.  Horn,  Caldwell,  Idaho,  at  i  (24)  drilling  10.000  If.   grout  holes  m 
$177,700,  submitted  the  low  bid  to  the  i  stage  bet.  depths  of  0  ft.  and  35 

Bureau  of  Reclamation,  Reclamation  I  ft. ; 

Bldg.,    Fair    Grounds,    Boise,    Idaho,  '  (25)  drilling  8.000   If.   grout  holes   in 

stage  bet.  depths  of  35  and  60  ft ; 


(2)  $21,981.50,  (3)  $4. 


CMP.  16-gage]  SAN  MATEO.  San  Mateo  Co..  Cal. 
— City  of  San  Mateo  plans  the  im- 
provement of  41st.  42nd,  43rd  and 
44th  Avenues,  Woodruff  Ave..  Olym- 
pic Ave.,  Beresford  St..  Hillbam 
Court.  Edison  St.,  Camden  Avenue, 
inforced  concrete  slope  drains,  i  Greenfield  Ave.,  etc.,  under  Resolu- 
standard  strength ;  "      j  tion    46-5.     Hearing    of    pre  tests    is 

402.500  lbs.  furnish  bar  reinforc-  I  scheduled  for  April  15. 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAQING  CO, 

we  Harrison  St.      ,         DO  5583  Sai 


••I 


%^-'-*  tf- -^t- 


WANTED 

FOR  SALE  *  FOR  RENT 

USED  EQUIPMF.NT 
AND   MATERIALS 


irg  .^leel : 

(52)  402,500  lbs.  place  bar  reinforcing 
steel ; 

(53)  miscellaneous  Items  of  work. 
Alternative  Cribbing   Items 

Alternative  A — Reinforced  Concrete 
Cribbing 

(54)  410  each  8x5x6  ft.  reinforced  con- 
crete headers ; 

(55)  2900    each    10-in.   x   5-in.    x    6-ft. 
reinforced  concrete  headers; 

(56)  1600    each    6-in.    x    6-in.   x '  6-ft 
reinforced  concrete  stretchers; 


(26)  drilling   4,000    l.f.    grout   holes   m    4/10/46 

stage  bet  depths  of  60  and  no   TOTAL  BIDS  ^       «  ,., 

aiage  ucu  u  f  ^     SANTA  ROSA,   Sonoma  Co.,  Calif. 

^27)  Dlaclne  17  000  lbs.  of  grout  pipe   — Bechtel  Bros.-McCone,  220  Bush  St. 
i  and   fittines^  San      Francisco,     at     $218,203.06     (all 

'  r28)  toooo  cv    pressure  grouting;  clay).  $206,809.55   (all  concrete),  sub- 

>  (28)   15^     J  y      pressure     grouting   mitted    low    bid    to    the    Santa   Rosa 

;  ^viih   packers:  ^ity    Council,    city  clerk.    City   Hall,  j  (57^  1500  each  8-in.  x  6-in.  x  6-ft  re - 

(30)  6  500  cy    concrete  In  footings  of   Santa   Rosa,   for   construction    of    8.5  ^  inforced  concrete  stretchers- 

j  embankment   cut-off   wall;  miles    sanitary'    trunk    sewers.    Plans  |  (53^  2100   each   10-in.   x   6-in.   x  '6-ft 

'(31)3  000    c.y.    concrete    in    embank-    by  City  Engineer  Walter  Adams,  City  reinforced  concrete  stretchers; 

i  ment   cut-off  wall,   except   foot-    Hall.  Santa  Rosa.  j  (59)  400   each    10-ln.   x   6-ln.   x   lO-'ln. 

ingg.  Other  bids  were:  j  concrete  filler  blocks. 

'  (22)  670o'cy  concrete  in  canal  head-       Steve  P.  Rados.  Los  Angeles.  $221,-  Alternative  B— Metal  Cribblna 

!  work   structure;  14^35    all    clay:    $207,007.70    all    con- |  ^go)  774    each    16-in.    x    9.5-ft    metal 

1(33)3.200    cy.    concrete    In    parapet   crete.  .„,.«„«,,    i  stringers,  16-gage ; 

wall-  A.  E.  Downer,  Stockton,  $254,036.15;  I  fgi^  36g    each    16-in.    x   9.5-ft    metal 

'  (34)  45  cy.   concrete  In   culvert,  and   $233,687.30.  ,  stringers.  14-gage ; 

!  pipe-crossing  support  piers,  col-       John  Pestana.  Oakland.  $282,685.77;    ^g2)  382    each    16-ln.    x    9.5-ft    metal 

I  lars  and  headwalls;  ,$270,491.22.  „    ^  __,*     I  stringers.  12-gage ; 

i  (35)  placing  1,900,000  lbs.  reinf.  bars;       Freethy-Fogelberg  Co..   El  Cerrlto,  1  (g3>  74    each    16-in.    x    9.5-ft    metal 

(36)  Installing    270,000    lbs.    of    radial    $295,872.70;  $289,307.45.                                  {  stringers.  10-gage; 
gates;                                                        Stolte.    Inc.     Oakland,    $312,224.18;  I  ^64)  28  each    19V^-in.   x  5.2-ft   metal 

(37)  instaliing  60,000  lbs.   radial  ga*e   $298,643.90.                                             «  ,     1  spacers.  16-gage; 
i           hoists :                                                          Underground  Construction  Co..  Oak-  [  (gg)  123  each  19%-ln.  x  7.4-ft.  metal 
!  (38)  Installing  57,000  lbs.   of   stop-log  '  land,  $313,501.05;  $301,291.15.                      i  spacers,  16-gage; 

guides;  !     Bebek  &  Brklch,  Los  Angeles,  $342,-    (gg)  93   each   19% -In.   x  9.6-ft    metal 

■■  '        *       ^    "-o^^     .»..<,  ^n/x  rir  spacers.  14-gage; 


4/10/46 

TO   PREPARE   PLANS 

SAN  LEANDRO,  Alameda  Co.,  Cal. 
—The  City  of  San  Leandro  has  au- 
thorized City  Engineer  C.   P.   Martin 


FOR  SALE 
NEW  &   RECONDITIONED 

DIMENSION    LUMBER  j  ^-^  ^lS"es"r"  '"  "       ":     Bebek  &  Brklch,  Los  Angeles,  $342. 

TIMBERS,     wallboards,    plombinK.  !  (39)  installing    1.200    lbs-    pipe   hand-    648.05:  $318,720.55 
pipe,  millwork,  and  other  building '  ^^  ^  ,^  ^. 


rails  and  ladder  rungs; 


V.  C.  K.  Construction  Co.,  Los  An- 


materia's.     SALE  PRICES.     Large  '  (40)  installing    2,500     lbs.     of     metal   geles.  $488,603.49;  $475,429.20. 

stocks  of  "hard  to  Ret**  items.  doors,  metal-sash  windows,  and  

Wire,  write,  or  'phone  "^^tal  frames  and  gratings: 

(41)  installing    13.150     lbs.     of     18-in 


NOISE 

lEOUCnON 
AND 

CAii  [  5050  1  coSfoi 

12  X  12  X  Vz',  %;  and  %-ln. 

NOW   AVAILABLE    IN 

LOCAL   STOCK 

ACbuSTJ<fAt  CONTRACrORS, 

&  a^omsERS 

L.  D.  Reader  Co 

109   SACCAMIMfO 


INSULATION 


BATTS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

«       L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEII09  2-3688 


1650  MacARTHUR 


OAKLAND  1,  CALIF. 


STUCCO 


8» 


CLEVF.LAND  WRECKING  CO. 
2900  Tliird  St.      -      VAIenda  4977 


4/10/46 

BIOS   OPENED 

OAKLAND.    Alameda   Co..    Calif.— 
Gallagher  &  Burk,  900  73rd  Ava,  Oak- 
land, at   $49,508.40   on   Prop.   B.   sub- 
mitted  low   bid  to  the  Oakland  City 
(44)  InstalUng  1.500  l.f.  electrical  met-    Council.  City  Hall,  Oakland,  for  con-  j 
al  conduit  1^-ln.  or  less  in  dl-    struction  of  a  culvert  with  appurte- 
ameter;  nances    in    portions  of   E    St.    and   a 


diam.    pipe    crossing ; 

(42)  12.000  c.y.   road   surfacing; 

(43)  constructing  11.000   l.f.   of  high- 
way guard   rail ; 


FOR  RENT 

LITMBER      HANDLING      EQUIP-  _  

TOUCKS. ''c'S'^rPacff^c^ciSS  1  <«^  ^^-^^-S  H-OOO  l.f.  of  do  larger   HgM. of :;var;beyween    southwestern 
Oakland.    KE  4-1651.  I 


FOR  SALE 


CONTRACTORS'  SURPLUS 
EQUIPMENT 
TRUCK  CRANE.  PAH  TRENCH- 
ER.  COMPRESSORS,  two  30  CATS 
LOGGING  DOLLY,  GAS  TRUCK, 
PLASTER  MIXER,  etc  McGuIre  A 
He«t«r,  796— 66th  Avenue,  Oakland; 
•Phone  TRInldad  7676. 


than  lH->n.  and  not  larger  than    termination  of  100th  Ave.  and  West' 
1  3-ln.  in  diameter;  em    Pacific    Railroad    Co.    rlght-of- 

!  (46)  installing  lOO  lbs.  ground  wires,    way. 

i      No    charge    to    prospective    bidders  j     Gallagher  &  Burk,  (B)  $49,508.40. 
1  for  copies   of  the   specifications  and  j     pt-edrlckson  &  Wataon  Construction 
(  drawings ;   to  others,   $3.50  per  copy,  ,  co..   (A)  $514iiO. 
not  returnable.  Fred  J.  Early  Jr.,   (A)  $54,575,   (B) 

Copies  of  the  standard  forms  and    ^9,725. 
■    of  the  specifications  may  be  obtained  1     john  Pestana,  (A)  $55,065.70. 
.    from  the  following  offices j)f  the  Bu-  [     j.  Henr>'  Harris,  (A)  $56,030.05. 

Erickaon,  Phillips  A  Welsman,   (A) 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2, 


R. 


reau     of     Reclamation:     Walker 

Young.   Chief    Engineer,   U.    S.   Cus- 

.    tomhouse.    Denver    2.    Colo.;     R-    J. 

(to  4/12/46)    Newell.  Regional  Director,  P.  O.  Boat 

937.  ReclamaUon  Bldg.,  Fairgrounds, 


$58,500,    (B)    $56,405. 

E.  J.  Tobln,  (A)  $58,000. 
M.  A  K.  Corp..  (A)  $64,260,  (B)  $58,- 
058.75. 


Safely  FINLENITE  Tread 

Steps,  Nonnir,,  PUtfomu,  Sidewalk  Boxes 

AU  Types  Grey  Iron  Castings 

SAN    FRANCISCO    IRON    FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREET Pbjac  DOagUs  1175 


More  Yards  Per  Sock  •  Spreads  iasler  •  loss  Sfirinfcogo 
PACIFIC    PORYLAND    CEMENT    COMPANY 


^^■^■^yv.^  ^jj 


» 


s 


u 


f-: 
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PAILY    PACIFIC    BUILRER 


WEDNESDAY.  APRIL  10.  1944 


ino  Pemiitts,  Contracts Recordedf  Noticets 

^^^ ^ ■  -  -  — • ■ — 


BUILDING  PERMITS 

Applicatioas 


DWELLING,     3-room     rusttc,     wood 
S|     shingle,    $3000;    1718   X   St;    owner, 
j     R  H  Sothren,  1716  X  St;  contrac- 
tor, Mike  Furtado. 
SCALE  Pit,   concrete,   $1500;    1401   C 
'      St;  owner  and  builder,  F  H  Wood- 
j     ruff  &  Son,  Inc. 

'duplex,    frame    and    rustic,    wood 
^\     shingle,     $11,000;      1808     Discovery 
Way;  owner  and  builder,  Frank  J 
Dolinar,  1816  Discovery  Way. 


578  Weldon  St;  owner,  James;  deal-  I  owner  and  contm^tor  Foster  &  Kiel-  ;  received  by  the  U.  S.  Bureau  of  Rec-    4/10/46       ^.^^^ 
.er,   Atlaa  Heat  &  Vent  Co;    central   ser  Cor?  ouUeTsT  fwUch;   3  fix-    lamation.     Custom     »<>"««'     Ti^^^r,    BIDS  WANTED 


•• 


DWELLING   (1 -story  frame),  $7600;  ' 

S  Murray  54  E  Mission ;  owner,  V  i 

D  Scully,  22  Murray ;  not  let ;  archi-  j 

tect,  B  K  Dobkowltz,  425  Monterey  I 

Blvd.  ! — — 

DWELLING   (l-atory   frame),   $6000;   ADDN    to   cotUge,    $1100;    618   30th; 


••    48  4/10/46 

I  BIDS   OPENED 

furnace.                                                           Itures.    '             """''    *   °                             I  Colo .  under  Spec.  1288  for  furnishing        REiNO.    Washoe    Co.,    Nev.  — Until  LOS  GATOS,  Santa  Clara  Co.,  CWlf. 

3334    Rubin    Dr;    owner,    WUaon:       36719    SW  Fa=t  iifh  «nd  2nd  Ave-    and  deUverine  f.o.b.  cars  at  the  ship-    May  6,  10  A.  M.,  bids  wlU  be  received  —The  foUowlng  submlued  bid*  to  the 

dealer.  Nelson;  central  furnace.         ',' owner    an^  ^tr^^Sr     FoSer ^d  I  jrng  ^int  of  r^       cars  at  Bouldfr   by  the  Waahoe  County  Board  of  Com-  State    Divlsiun    of    Highways.    J.    R 

2006   E  15th   St;    owner.   Johnston ;! Kleiser   Co     9    ouuS     1    switch;    9  i  City,  Nev.,  at  the  opUon  of  the  bid-    missioners,     E.     It     Beemer,     clerk.  Skeggs.    district    engineer,    aooi    Van 

.„!.-     A*u.„  «—  *.  TT^.,*  ^_. fixtures.                outiew,         b                     der     one    69 000-volt.    600-ampere.    3-    Courthouse.  Reno,  for  the  one  electric  Nes«  Ave..  San  Francisco,  for  renUl 

36720  W  Webster  22  S  17th  St;  I  pole,  single-throw,  outdoor  type  power  "*?  »"!*°,,^^  ^  I^V^^^f?  ^  *  *"V?-  fioS!  nJ  ^nn^lK^!!*':.^*''!^  **,"°1S 
owner  and  contractor,  FosUr  A  Klei-  jSrcuit  breaker  for  the  Nevada  State  Specif  lotions  obtainable  from  the  trucks  of  not  less  than  *-cu.yd.  level 
««r  Co;  3  outteS;  Jii^tures.                  |8>Stchyard;  one  15.000-volt,  1200-am-    above  ofljlce.  .^.-..itv  for  «r.r.r.,.™...,.  -.^  k.,.,. 

36721  486  20th  St;  owner,  Lanotti;  j  pere,     8-pole,     single-throw,     outdoor 


dealer,  Atlas  Heat  &  Vent  Co;  floor 
furnace. 


RICHMOND 


NE  comer  Eugenia  and  Winfleld; 
owners,  Mr  and  Mrs  W  Gort,  239 
Cayuga  St;  builder,  J  Arlnd  John- 
son, 412  Pioche  St 
DWELLING  (l-story  frame),  $6000; 
E  35th  Ave  75  N  Moraga;  owner 
and  builder,  T  E  Mohler  Jr,  626  36th 
Ave. 


owner,  Walter  Wolffs,  prem;  con 
tractor,  Bartlett  &  Hosking,  541 
Civic  Center. 
STORE,  brick  and  steel  frame,  $35,- 
000;  323  San  Pablo  Ave:  owner. 
House  &  Frener>',  6t00  Thomhill 
Dr,  Oakland;  contractor.  Prank  A 
Stead,   IWl  Center  St,   Berkeley. 


DWELLING    (1-story   frame),  $5600 ;' STORE,   masonry.   $12,000;   256  24th; 
W  43rd  Ave  50  N  Irving;   owner,;     owner.    James    McCann.    1421    Bls- 
F  A  Kuckllch,  900  Bay  St;  builder,  I     sell;  contractor.  E  J  Freethy,  1432 
Modern    Home   Builders,    4103   24th       Kearney  St,  El   Cerrito. 
8t  i  STORE,   stucco,   $13,000:   991-93  23rd; 

DWELLINGS  (l-story  frame)  (4),!  owner,  J  Jourdaln.  2111  Sanford; 
$5600  each ;  E  Sears  160,  180,  206.  i  contractor,  Grover  S  Carpenter. 
230  N  Sickles ;  owner  and  builder,  '     2025  feinford. 


Dominic    Tiscomla,    1651    Alemany 
Blvd ;  architect,  C  O  Clausen. 
DWELLINGS     (l-story    frame)     (2), 


STORE,  2-story  dept,  $100,000;  325 
10th  St;  owner.  Albert's.  Inc.  San 
Rafael ;   contractor.  Empire  Constr 


$5500  each ;  N  Cortland  Ave  55,  87  j     Co.  344  Harriet  St,  San  Francisco ; 

W    Bank ;    owner    and    builder,    J I     nlans  by  E  B  Payne. 

Caruso,  3220  Folsom  St  jRUG  cleaning  plant.   $5000:   665   San 

DWELLING   (l-story  frame),   $5400;       Pablo;   owner.  Rouse  &   Bouie,  Pl- 

W   43rd   Ave   75  N   Ortega;    owner       nole;  contractor,  Clarence  Andrews 

and  builder,  Superior  Building  Co,       SfWO  Macdonald. 

1426  Noriega.  (SERVICE   Station,   $10,000;   831  23rd: 

DWELLINGS     (l-story    frame)     (4), '     owner  and   builder.   James  Hadlev. 

$5000    each ;    NE    Hearst   and    De-  •     162  12th  St. 

trolt ;  NE  Victoria  nad  Garfield ;  E   STORE,    .stucco,   $4500 ;   977    13th    St ; 

Victoria  33.4,  66.8  N  Garfield ;  owner  !     owner,   E   N  Korsbaen.    .3954   Ohio: 

and  builder,  T  J  Sullivan,  3458  26th  |     contractor.  Clrarence  Andrew.s,  3500 

St;  architect,  Sam  Postil.  3076  Ge-       Macdonald   Ave. 

neva  Ave.  COTTAGE,    7-room    stucco.    $12,000 : 

ALTER    APARTMENTS,    $4000;    101  j     2900    Grant;    owner,    P    Pauletlch, 

Point  Lobos 'Ave;  owner.  Clarence'     63  Filbert:  contractor,  Carl  Overaa 

Emonick,    1734    Broderick;    builder,       &  Co,  2105  Roosevelt 

Leonard    Salomon,    1734    Broderick.  :  CI^ANrNG    plant.    masonr\',    |7000; 
ALTER       DWELLING      (2  -  family),  '      1049    23rd:     owner,     Anthony     Fer- 

$1180;    712    Brazil    St;    owner,    Bon  !      reira,     6.32     Humboldt;     contractor, 

Sciarra,     1734     Broderick ;     builder,  j     E  J  Freethy.   1432  Kearney  St.   El 

Leonard  Salomon.  1734  Broderick.      '     Cerrito. 
ALTER      DWELLING      (2  -  family),  '  STORE,   stucco,   $16,000:   300-08  Slst: 

$1800;    1645  Newcomb  Ave;    owner,,      ■310.'5  Macdonald:    owner,   Charles   J 

N  Sherry ;  builder,  Joe  Yrigoyen,  31  ;      Reeon.    422   30th    St :    contractor.   E 


Cempletioii  Notices 


8AN    FRANCISCO   COUNTY 

April  9,  1946—1!  Leavenworth  lia4 
S  Washington.  Henry  E  Reed  to 
whom  it  may  concern. .April  9,  1946 

April  8,  1946— W  ShotweU  100  N 
17th.  Sam  Grech  to  Rademann  & 
Glusto _ Jdar.  20,  1946 


type    power   circuit   breaker  for   the  J/.^^^*  wAmtcd  **    ** 

^T'^A^'lrn^'^'z^X.'^"^:-       Div^^SI£i°PROJECT.   Ari««a- 

tio^,  ^uX^g^o^mteTo^t-  ^f-^-r^fHl^^^y  ^  ^  \  \'  ^*^  ^  ^ 

door  type  disconnecttog  Vwitchea  for  ^»»  »>«,  received  by  the  U  S,  Bureau  ,  ♦ 

the  Boulder  City  substation;  one  7500-  ^^  Reclamation.  Custom  House.  Den-      ' 


Release  of  Lisw 


SAN    FRANCISCO   COUNTY 


Recorded 


contractor.    Paramount   Electric    Co; 
fixtures. 

36722  149  E  I2th  St;  owner.  Clar- 
don ;  contractor,  Paramount  Electric 
Co;  alterations. 

36723  260  Perkins  St;  owner,  Ban- 
ta;  contractor.  Paramount  Electric 
Co;   alterations. 

36724  440-444  17th  Street;  owner, 
Christensen  &  Lyons;  contractor.  T 
L    Rosenberg    Co;    alterationa 

36725  14th  and  Washington  Sts; 
owner.  Goldman's;  contractor,  T  L 
Rosenberg  Co;   service. 

36726  1733  Broadway;  owner,  Geo 
Benioff;  contractor,  T  L  Rosenberg 
Co;    12  outlets;   36  fixtures. 

36727  6915  Flora  St;   owner^  Car- j ^^*;:^^^'^^^';^;-^j_^°j^y^^^^  will    be    installed    by    the !  out   plans 


capacity  for  approximately  3uO  hours 
of  work  each  In  vicinity  of  Los  Gatos. 

J.  C  Bateman,  $3.38;  $4.01  overtime. 

H.  E.  Springer.  $3,515;  $4.14%  over- 
time. 

L.  T.  Davis.  $3.7025;  $4,196  overtlma 


'i's^r■'■^-i^Wr^l:^^l-~-^».y^^;^^^^^        ^i  '2j„'"-;  Prospecdve  Bidders 

throw,  manually-gang  operated,  out-    ,J^*""^.^     ,^     fiil:      *^  .    Z'   ^^     \  I  * 

door   type   disconnecting  switch    for   ^he  shipping  P^,^^  ^r  to.b    cars  at    > ^ 

the  Boider  City  substaUon ;  one  7500- :  J^'^lse.^r^^  «^^^^^                       ^l\    j  Water  RpeKne,  HiUsboro,   I 

voXt,     1200-ampere.      S-pole.      single-    fP"-    vertical-shaft    hydraulic    tur-  fV.-Jr!« 

throw,   manually-gang   operated,   in-   ^"^^  ^d  five  oil  pressure,  actuator     i  Uregon                       j 

door  type   disconnecting    switch    for  type  gov^^mors  J^^^th  pumgng  equip-  i  ♦  — — -f 

the  Boulder  City  substation;  six  89.-  ™«i)i '^^  '•f'^V''^  ^®  T^  J!'  ^*  ^'^i,'..  ^'"•**^"*  ^i*"V.*!«^"r'i* 
000-volt  600  ampere,  single-pole,  sin-  «2.200  h.p.  turbines  for  Installation  s.on.  Hillsboro,  Ore.,  ApHl  11,  S  P.  M. 
ele-thro'w  hook-operated,  outdoor  *"  t^«  Titi^  power  plant  Davis  Dam  ,  PUns  by  City  Engineer  J.  W.  Barney. 
type  disconnecting  switches   for  theTroJ^ct.  A-risona-Nevada.  AJl  of  the ;     Following   contractors    have    taken 


ter;  contractor,  Dimond  Electric  Co;!"     2OOO  amnere    slnele-nole    ainele- '  eo^'^rnmeftit.  No  charge  for  copies  of       Parker   Schram    Co.,    Couch    BWg., 
^o^o^^'or  saw.  throw    hook-opemted     outdoor    type   the  specifications  to  prospective  bona    Portland. 

,  K   „,.«.,       „        ,  K  *■"""/'  C»-rs;  T<?„.ra1?o^*"Xona°\""c  S=„e-ot??/?".ot«  °?or  "bo^^  ."^e  MJders;  .»  oU,,™,  ,,75.  no.  «-  ,  „0^f.  B.-J'"  *  Son,  4900  N«  «n. 
Feb.  11,  1946NO  location;  labor  and      |co;  2  outlets-  service 

materials.  Service  Lumber  &  Sup-  36700      40^9' ^r^hiri    -okmA-    n^-ner 

ply  Co  to  Pio  and  Udia  Stef anuto       Dan  ey  •     cont^c?^?     iS^^elco     ?nc '  :  ally-gang  operated,  outdoor  type  dls-  1 

and  CE  Daly _ SStore       '°°^'^^***'^'     ^**^^^*^^'     '"*=•  j  connecting    switch    for    the    Boulder   ^/W^S 

—No    location;    labor   and      '     3*7^     5035    pv^w^*    r-m,rt      owner    C-^tv  substation;    six   7500-volt.   IZOO-^'i^^rO^I^O^^p 

materals.  G  H  &  C  Martinelli  to      •  Jen  Jen      ^trao^orM^^iro'    to^   5   ampere^     single  -  pole,    single  -  throw.  '      COLimBIA      BASia.      f^^-if^i- 

Pio  and   Udia   Stefanuto... pLes        ''°"^'*'''°''   Marelco,    Inc.   »   w^^i,.       ^at^^    outdoor   type  dlscon- >  Wasjiington.-Until   May   6.   2   P.   M 

P'"^*-  r,».tin/^Bwltohe...    for    Ro.nder    ntv  ^ Postponed   from   April  22).  bids  will 


City  substation ;  one  7500-volt,   1200-  \  tumable. 
ampere,   3-pole,   single-throw,   manu- 


•* 


Feb.  11.  1946— N  La  Salle  67.486  W 
Mendell;  labor  and  materials. 
American  Terrazo  Co  to  Pio  and 
Lidio    Stefanuto 


I  St..  Portland. 

i      Steel  Tank  tc  Pipe  Co..  51S  NE  Co- 
llumbia  Blvd..   Portland. 
4S       Empire   Constr.   Co.,   4506  SE  39th 
j  St.    Portland. 
PROJECT,  '<      Oregon  Culvert  &.  Pipe  Co.,  2321  8E 
Gladstone.    Portland. 
Beall  Pipe  &  Tank  Corp.   194S  N 


'  Feb.  12,  1946 — No  location ;  labor 
I  and  materials.  Einar  Johnson  to 
:  Pio  and  Lidia  Stefanuto.. 
Feb.  11,  1946 — Lo  location;  labor 
t  and  materials.  C  E  Reinhardt  & 
Co  to  Pio  and  Lidia  Stefanuto 
and  C  E  Daly. 


Machinery  &  Material 


M.  P.  Munter  Co..  1437  Joe.  Vance 


Feb.  12.  1946— No  location;  labor 
and  materials.  F  Ferrando  &  Co 
to  Pio  and  Lidia  Stefanuto  and 
C   E  Daly. 


Thornton  Ave. 


BUILDING  PERMITS 


Granted 


SAN  FRANCISCO 


J  Freethy.  1432  Kearney  St.  El 
Cerrito. 

COTTAGES,  five  6-room  .stucco,  $7,- 
7.'50  pach  :  6028.  6030,  6034.  6116.  6120 
Orchard :  owner  and  builder.  C  M 
MacGregor,  1391  Solano  Ave.,  Al- 
bany. 

STORE,  masonry,  $4000:  4324-6  Mac- 
donald :  owner,  Carl  D  Jones,  4300 
Macdonald ;  contractor,  C  Andrews. 
?"no    Macdonald. 

COTTAGE.  5-room  stucco,  S-nOOO:  633 
29th  :  owner  and  builder.  Bivens  & 
Molek.   2651   Keeley  St. 


Feb;  11,  1946— No  location;  labor 
and  materials.  Jack  Bobrow  to 
Pio  and  Lidia  Stefanuto  and  C  E 
Daly    

Feb.    14,    1946 — No    location;    labor 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows} 

Misc.  Supplies  &  Materials  42 
Machinery  ^nd  Equipment        48 


necting    switches    for    Boulder    City    ^         -     .      ^    ..      ^.^    -,,,.,    ^  -   ^   ,       v.        .j-   ^      •.  ..1 1 

,  substation ;     two    5000- volt-insulated,    ^e   rece.v^   by  the  U.   S^  Bureau  of   ^^J.""!,^  Vmt«r  r^    V^7 

4000-    to   5-ampere.   single-phase.   ^-    ^^^^"^^"f'    P^^'^'Z'    <^°>°  •     «.°<i«'^  rm^    s^mi            ' 

rvoiP     Hrv    tvne    or   comoound -filled   ;  Spec.  1254  for  furnishing  and  deliver-  Bidg.,  Seattle. 

I  o^tdoor%e  current  t'So,^^^^^^^^  ^-'    ''^    «*'"'" 

I  the  Boulder  City  substation ;  one  two-    o^ 'o.b.  cjars  at  Odalr   Wash     at  the  A^«.-  Seattle.                              American 

I  element.    3-phase.    3-wire,    watt-hour '^Pt'on  of  the  bidder,  six  13-  by  20.11-  «^*J°^*y    %^X                American 

r«otor   fnr   feoiiMpr   Pifv   Biih«.+ntinn  •  ^oo*    rcverse-flow    coaster   gates   for  ^anK  isiag.,  ^eaiue. 

"nl'^LelTrfie^ntTphal'e'  J.wfr*?."°r2:  :  ♦"^taHatiOn   in    Grand   Cou>e?  pump-  ^  Huf^  «.  Purcell  Co..  Colman  Bldg.. 

cording  watt-n.eter  for  Boulder  City  :  ^i3h^';^^i„^^^!:'^^,^'^U';il  "^^"it  W^cern  Pipe  &  Steel  Co.,  200  Bush 

.substation,    and    12    single-pole,    out- ^  *yafnington^    ine    gates   wiii    oe    m-  Pran^co. 

door,    thyrite    or    autovalve.    station    failed  by^the  government   No  charge  '''h     C     W^er    2091    Kincaid     Eu- 

type  lightning  arresters  designed  for   ^^r    copieii    of    the    specifications    to  "^    ore                           «-mcaia.    isu 
ba.se  mounting  and  suitable  for  use   Prospective  bona  fide  bidders :  to  oth- ;8«^,«'  '^r®- 


on     2400-vf>lt.    3-phase.     ungrounded-    ^rs.   $1.   npt   returnable, 
neutral  circuits  for  Boulder  City  sub- 
station, Boulder  Canyon  Project,  Ari- 
zona-   California-Nevada.   All   of  the    -.-^   oexk^-rorxKien 
apparatus    will    be    Installed    by   the  .  **  V^,  ^SlT^  «  " 


14/10/46 


Van   Aken   Sand  &   Gravel,   Forest 
i  Grove,  Ore. 

43  1     PubUc  Works  BuUding,     I 


,  ^     ^         ,  ,       ,      COLORADO-BIG    THOMPSON.    Primrose  Rd.,  Burhngame 

f^:i':^I!^,%±ZZ.''^^'^:Ll^IJ.Zl'l'J^^  Coloradc-Untn  April  29,  > "> 


and     materials.    Atlas     Heating    &42 — ^  MISC.    SUPPLIES   AND    i  the  specifications  to  prospective  bona  i  ™''^^YnostDoned    from  BIDS:  City  of  Burllngame,  Superin- 

Ventilating  Co  to^Pio  and   Lidia      i  MATFRIAIS  i  ^^^^    !?1^^«"-    ***    °**'^"'    *''    "°*  '«- i  bids    ^11   K   r^ceUed    aT  throfflce    ^•"''.•"*  <>*  f  "^J'^.^«'••'•'  P'*^   "•"• 


Stefanuto  and  C  E  Daly.. 

Feb.  14,  1946 — No  location ;  labor 
and  materials.  L  S  Case  Co  to  Pio 
and  Lidia  Stefanuto 

Feb.    11,    1946— No    location;    labor 


I  tumable 


I  4/10/46  ••     42  ' 

BIDS  WANTED  4/10/46 

t      SAN   FRANCISCO.— Until  April  22,    BIOS  ON    FILE  \^^    ^ 

j3^P.  M.,  bids  will  be  received  by  the;      SACRAMENTO,    Calif.— Bids    sub-    t'^®  °P*j°" 


'of  the  BMreau  of  Reclamation.  Den-  .  ""*''  |  P-  '^-  '^f"  ^^'  **  p^*  J*/'"^** 

ver.  Colo.^for  furnishing  and  deliver-     ^^  8   P.   M.  on  same  day.   P  »"•   Pr«- 

.•ilng  f.o.b.  icars  at  the  shipping  point  i  P*""*^    "y    Architects    Leo    J.    Sharp, 


Brown,    1319    Howard 


S>^N    JOSE 


APRIL    8,    1946— Continued 

REPAIR  back  porches  and  front 
steps,  repair  and  replace  windows,  i  COLD  Storage  plant,  $120,000:  481 
and  general  reconditonlng  to  dwell-  Lincoln  Ave ;  owner.  Low  Temper- 
ing, $1000;  1431-41  Broderick  St;!  ature  Corn;  contractor.  W  W  Wil- 
owner.  Henry  Derasans.  {     liamson  Co.  320  Market  Street,  San 

CHANGE    location    of    partitions    in       Francisco, 
office  of   bldg.   $14,000;   85   2nd   st ;  j  DWELLINGS,     three     1-family.     520 
owner.  Pacific  Tel  &  Tel  Co ;  plans       Bestnr.   244   Taylor   St,   $6000   each, 
by  owner;  contractor.  N  J  Sjoberg  i     816  Willow  Glen  Way  ,$6,750:  owner 
&  Son.  5604  E  16th  St,  Oakland         I     '^"'^  builder,  C  J  Maro,  67  Fox  Ave. 

ASBESTOS  siding  on  front  of  house,  i  DWBLLING,    $6500;    1044    Vine    St; 
$500;    474    Naples    St;    owner,    Wm  i     owner.   P   Bu'zzetta;    contractor,    J 
Graves ;    contractor,    Coast    Constr !     Puma. 
Co.  2172   Market   St.  ;  ALTER  dwelling.   $1000;   1386  Milton 

ASBESTOS  siding  on  front  and  side '     Wav ;  owner  and  contractor,  W  E 


of  bldg.  $700;  591  Vienna  St;  own 

er,  William   Almodova;    contractor, 

Coast  Constr  Co.   2172  Market   St. 

DWELLINGS,  two  l-story  fr.  $6000 
each;  N  Silver  Ave  278.9.  303.9  E 
Mission  St ;  owner.  Alemany  Const 
Co;  plans  by  B  K  Dobkowltz,  425 
Monterey  Blvd;  contra'ctor.  Mar- 
tire  &  McKinney.  4277  Mission  St. 

ALTER  bulkheads.  $950;  201  Howard 


REPAIR  dwelling,  $2500;  413  Wil- 
low St;  owner  fiind  contractor.  Leo 
Johnson. 

REMODEL  2-famlly  dwelling,  $2500; 
344  Delmas  Ave;  owner  and  con- 
tractor,  Angelo  Emillo. 

DWELLING.  $7000:  1049  Hazelwood 
Ave ;  owner.  R  Machado ;  contrac- 
tor. A  E  Robeck.  1175  Laurie  Ave. 


o.b.    Cars    at    Granby.    Colo.,    at  ,  ^"^^      B    run    ame 

and  materials.  Arc  Electric  Co  to  1  i»uVchase7 of  q.Vr^Ji'la  "97A''ou,7tt"i7  ■■     SACRAMENTO.    Caiif.-Bids    suo-  ;—  ^£ii°"   °ir?\  ^1f  ^aineVe-th'^'       G.'w."  Wiuui^  Co..  10  CaUfOTOja 

Pio  and  Udia  Stefanuto  and  C  E  if^I      ofi,.T    ^"PPlies,  270  City  Hall,    mitted  to  the  State  Purchasing  Agent,  I  volt.  600-ampere.  3-pole.  single- throw,    jj^        Burlingama 

Saly  .    .    ...      .-—  Room   107   State  Office   Bldg.    No.    1.    '''\l^'^\^tF^J''Z^LJ^':^''lL}'J!:!^^^ 

Feb     n.    1946-No    location ;    labor  '  ^Scf  Wat?r  n/n«^i^V*'''    ^an    gacramento.  for  furnishing  asphaltic    "' —  ~«-^»."--  -^^^ 

and   materials.    George  Wineholz  i     sSi?aTLn-  o?t?in«^^  ♦»,.   *=«™^"^  *"**  ^"*^*^^  asphalts   cover- 
to  Pio  and  Lidia  Stefanuto  and  Lhn^t  IJ^.^i  ^  obtainable  from   the^mg  the  requirements  of  the  Division 


C  E  Daly. 


1  above  office. 


with  autohiatic  reclosing  equipment ;  •c»Ia„j,?»/« 
(1)  2%-elflment.  3-phaae,  4-wlre,  watt-  '  '^ancisco 
hour   recofrding   demand    meter   with  Rurlineame 

30-minute    InterNal.    in    weatherproof  1  '^»;:^S"nLf/    v^ 


Chaa.    J.    Pedersen,    333    Occidental 


^trical  Pernfts 


SAN  FRANCISCO 


■ '  Jwf  to"Mrrcr3r  m^^'a"  Tiile  i  case,  for  installation  in  Granby  Dam 

4/10/46  ..     42    };f  •  exaiJ^nSion     at     the    Jfflce     of '  substation.    Colorado  -  Big   Thompson 

BIDS  OPENED  iTiIrTV  PArV^r  BUTtSer  IS  10th  i  Project.    Colorado;     Spec.    1262.     The 

PARKER    DAM    PROJECT,    Call- !  FtgJnFiSn^s^o  !  apparatus    will    be    installed    by    the 

f omia.— The  following  submitted  bids  !      '  '  j  government.  No  charge  for  copies  of 

to  the  Bureau   of  Reclamation,  Den-  \  the  specifications  to  prospective  bona 

ver.   Colo.,  under  Spec.   1228  for  fur-    4/10/46  **  ''*<^e  bidders;  to  others.  $0.75.  not  re- 


MacDonald,    Young   &    NeUun,    127 
Montgomery    St..    San    Francisco. 

♦ ~-f 

I  Eiyht  Pier»,  J 

I      Tongue  Point,  Oregon      [ 


B'lreau  of  Reclamation.  Denver,  Colo. 
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nishing  and   delivering  f.o.b.   cfirs   at    CONTRACT  AWARDED 
j  the   shipping   point   or  f.o.b.    cars   at  ;'     SANTA  CRUZ  COUNTY,  Arizona. 

837  665  3rd  St ;  owner.  MJB  Co ;  j  Earp,  Calif.,  at  the  option  of  the  bid-  —L..  m.  White  Construction  Co..  P.  O. 
contractor.  L  Ray  Moser;  det,    aluminum    railings    and    curba,   Box    2350.    St.    Mary's    Rd.,    Tucson, 

838  1521  Larkin  Street;  owner,  ]  including  stringer  covers,  fittings,  :  Ariz.,  at  $574,446.83.  submitted  the  low 
Partain ;  contractor.  Atlas  Htg  and  screws,  expansion  anchors,  miscel-  bid  to  the  Arizona  State  Highway 
Vent    Co ;    motors.  ,  laneous  steel  and  all  other  accessories    Commission.    Phoenix,   Ariz.,    April   6 

839  1701  Taraval ;  owner,  John  j  for  the  Parker  power  plant,  Parker  and  was  awarded  contract  subject 
Regadli;  contractor,  Kennedy  Elec  Dam  Power  Project,  California:  1  to  the  approval  of  the  Public  Roads 
Co;  motors.                                                       Newman     Bros.,     Inc.,     Cincinnati,   Administration,    for    construction    of 

840  153«  40th  Ave;  owner.  Crock- I  Ohio.  (1)  $8971;  shipping  180  days ;  Nogales  -  Tombstone  Hlghwav  F-27 
er;   contractor.  Eureka  Elec;   . — ,6500  lbs.;  f.o.b.  ClnclnnaU;  %  per  cent    (2)    AFE  8231    in  Santa  Cruz  County, 

841  1672    Mission    Street ;    owner, ,  10  days.  beginning  at   Sonolta  and   extending 
Dunwoodle ;    contractor,    Eureka    El ;  :     General  Bronxe  Corp.,  Long  Island   northeasterly   about   13   miles   to   the    ^^        ^-,      .  ,   .      -  ,     «.  * 
10  plugs;    service.      ^   ^      _   ,                  City.  N.   Y..   (1)   $12,984;  shipping  180    Cochlse    County    Une.    consisting    of    ""*   "*''PPj?^„P°*°'^   °''   '•°;^    *^r",5* 

842  Oakdale  and  Industrial;  own-    days;    lO.JtoO  lbs.;   f.o.b.   Long   Island  ,  eradlne    draining,  base  material  and    Bedding,   Calif.,  at  the  option  of  the 
er.  Apparel  City;  contractor.  Central    City;  net.  ^  |»,j^nt  mixed  bituminous  surface  (SC-    "'""—  *—  ""^  *"  '"-*-*- 

"' 4) ;  completion  time  February  28,  1947. 

4/I0/4C  •    42  I     The  total  bids  submitted  were : 

BIOS  OPENED  i      L.  M.  White  ConstrucUon  Co.,  Tuc- 


^  ^^  ^.      ,      BIDS:    Officer   In   Charge   of  Cen- 

tumable.  For  particulars,  address  the  ;  .truction,    19th     Naval    District*    Bx- 


change    Bldg^    Seattle,    Wash.; 
17470;   April  19,  10  A.  M. 


St;    owner,    B    Blum;    contractor, : GARAGE.  2-car.  $1000;  952  Stockton 

American  Fixture  Co.  935  Howard.  I     Ave;  owner,  Mrd  Rose  Book;   con- 
APRIL  9,  1946  tractor.  Mr  Da  vies. 

CONSTR  foundation,  stucco  one  side  j  ALTER    business    bldg,    $3500 ;    87    S 

and   partition   off   toilet,   $2500;   165     ^st    St:    owner.    Thom    McAn ;    con- 

Peralta  Ave;   owner,   John   Martin.!     tractor.    Bridges    Constr    Co,    1071 
ADDN    of   3rd   story   to   be   used    for  <     Pine    Ave. 

six    apts    of    3    rooms    each,    $8,000;    DWELLING,  $7372;  N  16th  St;  own- 

3435  Clay  St;  owner.  Alfred  E  Rit-  i      er.     Walter     and     Erma     Majesky; 

ter;   plans   by  K   Adler.   100  Manor       contractor.   J  J  Graglla,   738  North 

Dr.  Mill  Valley.  '.     4th  St. 

REMOVE  bav  windows,  re-construct 'PAINT  and  repair  front  porch,  $1500: 

show    windows,     install     structural  \     565  N  5th   St :   owner.*  T  Ishikawa ; 

glass   and   cement  plaster  front   of  1      contractor.  S  Otanl. 

store    and    flats,    $4000;    4760    Mis- j  DWELLING.  $8000;  8S2  Morse:  own- 

sion  St;  owner,  Thos  Valerga;  con-  ;      er,   Joe   Kintana ;    contractor,    R    A 

tractor.    Mel   W   Bosnos.   4666   Mis-  i      Skoog.   295  E   San  Fernando   St. 

«ion   St.  ;  DWELLING.  2-family,  $7000;  1459-61 

REPAIR  fire  damage.  $500;  2950  Di-        W    San    aCrlos    St:    o\^'ner,    Mrs    S 

vlsadero  St;   owner,  E  H  Lafrenz ;        Portera:   contractor,   T  Demnsey. 

contractor.  Robt  McCarthy  Co,  1050    DWELLING,     $7700;     920    California 

Kirkham    St.  j      Ave;  owner,  Arthur  E  Brown;  rnn- 

DWELLINGS.   four  l-story  fr.  $5500:      tractor.   Ed   Amott. 

each   for  3.  $5750,    (1);   NW  Comer' 

Kirkham    and    4t0n    Ave;    W    40th; 

Ave   25.    50.    75   N    Kirkham ;    owner  I 

and  builder.  Bernard  L  Lewis.  1466  ; 

Waller  St.  1 

DWELLING,     l-story    frame.    $700U;  : 

E   36th   Ave    100   N  Ortega;    owner; 

and     builder.     Rude    &    Lipman.    2  ; 

Willard  St. 
ALTER  .store  front.   $990;    1044   Tar- 
aval  St;   o%.-ner  and   contractor,   R 

B  Hamill.  4124  Gearv  Blvd 


Elec  Co; 

I     843    1291  Golden  Gate  Ave;  owner. 
IWest     Point     Cluh;     contractor,     M 

{  Schlmetachek ;    1   plug.  |     BOISE  PROJECT.  Idaho.— The  fol-  '  son.  $574,44&83. 

j     844     1637  Market  St ;    o\vner.    New  ;  lowing  submitted  bids  to  the  Bureau       Phoenix-  Tempe  Stone  Co.,  Phoenix, 
j  China;   contractor,   M   Schlmetschek ;    of  Reclamation.  Denver.  Colo.,  under   $580,414.97. 

i  1   plug.  Spec.   1222   for  furnishing  three  2000-  i      Orr  &  Orr.  Phoenix,  $580,904.12. 

I     845    700  Laguna;owner^  Ben  Fire-    ijva.,  66.000- to  2400- volt,  60-cycle,  oil-:     PDOC.   $582,916.74. 

man ;    contractor,    M    SchimetscheK .    immersed,   self-cooled,    outdoor    type       Wallace  &  Wallace,  Phoenix,  $611.- 

„„„..„...  ,,r  ,^„»„„,„    „..;  transformers,     each     with     lightning   912.60. 

846  N  Fulton  Cor  WOctavla  St .    arrester,   for   69.000-volt,   ung^unded       Tanner   Construction   Co..   Phoenix, 
owner    Pacific    Spring   Co;    contrac-    neutral  circuti  mounted  on  case;  one   $616,802.81. 

tor.    M   Schlmetschek;    motors  ;  69.000-volt.   600-ampere.   outdoor  type  

847  2248   Lane   St ;   owner.   F  ^F^J;  !  disconnecting  switch  with  manuallV- ^ 
lipo;   contractor.  Edison  Elec  Constr  ^p^^^^^^  grounding  blades,  and  tJrL    4/10/46 
Co;  6  Pjugfi^^ervice.  _^ .    69.000-volt.  200-ampere,   outdoor  type    BIDS  OPENED 

848  1310   Thomas:    owner,    Murer;    exnni«mn-f„««  Hic..^„,,^.""»  ""i^^^rf        SACRAMENTO,  Calif —The  follow 


4/10/46  •"     43       Gilpin   Construction  Co.,  4^30  NW. 

CONTRACT   AWARDED      _^^_^     Front,  Portland,  Qra 

CENTRAL     VALLEY     PROJECT,  ,     pacific  Bridge  Co..  333  Kearny  St., 
Callfomla,— The   Western    Machinery  j  3^^  Francisco  8,  Calif. 
Corp..  Portland.  Ore.,  at  $195,910,  fob.  |      q^^   Constructlpn   Co.,   P.   O.    Box 
Portland,  Ore.,  awarded  contract  by  ;  e   g^n  Pedro,  Calif. 
the  Bureau  of  Reclamation,  purchas-  ;     g^j,   q    Ge'rwlck,   Inc.   lli   Bfarket 
Ing  agent.  U.  S.  Customs  Bldg.,  Den-    gj    g^n  Francisco  IL 
ver,  Colo.,  under  Spec.  1156  for  fur-  I     ^alaer   Co.,   Inc.,    P.    O.    Boa    1612, 
nishing  attd  delivering  f.o.b.  cars  at  j  Richmond,  Calif. 

^^^^^_^^  Contractora,  Inc.,  Portland 


8.   Ore. 
bidder,  four  motor-driven  gate  hoists  ,      Morrison -Knudeen    Co.,    Inc..    Hoge 
for  operating  the  50-  by  50-foot  regu-    Q\^g    Seattle,  Wash 
lating   gates    to    be    installed   In   the  j     ,j.^;  Arundel  Corp.*  and  U  B.  DUp« 
spillway   at   Keswick    Dam.  Kennett ,  co..  609  3.  Grand  Ave.,  Loe 
Division,  Central  Valley  Project.  Call- 


„^  ,     .    ,  ^        .„    .      ,      :      Port  of  Aatoria.  Astoria,  Or*. 

fornia.   The  gate  hoists  will   be  In-  ,     port   of   Portland.   Spalding   Bldf., 
stalled  by  the  government.  Portland. 

I         I     Puget    Sound    Bridge    St   Dredflng 

t  Co..  2929  16th  SW..  Seattle 

General  Construction  Co.,  8849  Iowa 
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4/10/46 

CONTRACT   AWARDED 

SAN    li^lANCISCO.    Calif.— O'Mara 


&   Stewart,   Ltd     21s  Clara  St.    San    45^^,   3^^^,^ 


Ave..  Seattle. 

Sound    Construction    Co.,    1491    W. 


Francisco,  at  $1827.  awarded  contract 
by   the   Piublic   Utilities    Commission, 
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Room  287  City  Hall,  under  Water  De-  ^^  ^ay.  Seattle, 

partment    contract   No.    413    for   fur-      a^ 


Guy  F.  Atkinson,  807  4th,  Beattie. 
Manson  Construction  Co..  821  Alas- 


.       V         ^^iJ^Tir^..    rnr..rtr   rn-'^''^^^^^^  SACRAMENTO,  Calif.-The  follow 

contractor.    Edison    Elec    <^o"str  ,^° ;  j  each    complete   with   two   fuse    units  ing  submitted  bids  to  the  City  of  Sac 

{15    outlets;    14    switches,    11    Pl"gs ,; j^^.  ^^^^  .,(,..  j.^^  ^^^^     ^^  ^       ^^^'  ramento.    City    Hall,    for    furnishing 

I  service.                                                               i  Payette  Division    Boise  Proiect    Ida  H)    50  6-inch   gate   valves.    (2)    10   8- 

.849     760  Market  St;  owner    Phelanl^^y.^^^^^^--.^Bo^^^^^  ^^^^   ^^^^  ^^^^E^     ^^^   ^  ^^^^^^   ^^^ 

Est;  contractor.  H  S  Tittle  Co, j.  ^^^  Emmett    Idaho         ^^    ^  *^  ,  valves: 

:      ^     ^^i     r^i^^.n    rX'^El'ec"    two  '      General  Electric  Co.'.  Denver,  Colo..  Pacific    State   Cast    Iron    Pipe   Co.. 

contractor.    Golden    Gate    Elec,    two    g^j^   j^^   j^^^^g .  ^^^.^  ^^^  ^^^^.^^^  532  ^5    ,50.49,  j81.75. 

'P'"«^- ,^gr    peer-:^^^  =  *30  per  day  engineer  and  $22.50  Rensselaer  Valve  Co.,  $35.30,  $54.60, 


part 

nishing  and  installing  hot  water  stor- 
age tank  and  alterating  the  boiler 
room.  San  Francisco  Water  Depart- 
ment Bldgi,  425  Mason  St. 


Plumbing  Permits 


OAKLAND 


523  E  14th  St;  owner. ;  dealer, 

J  A  Fazio;  9  fixtures;  2  gas  outlets. 
630  Van   Buren   Ave;    owner,   Kal- 


„  ,  .  mar;  dealer,  J  A  Fazio;  56  fixtures; 

RELOCATE  front  glass,   toilet  room    13  g^g  outlets 

and    stairs    of    food    market.    $9^5;  '     ^515  e  14th  St;  owner,  ;  deal- 

SW  Cor  37th   Ave   and    Balboa  St;  ;  ^r,  j  McKeever;  2  gas  outlets, 
owner.    John    Molinari ;    contractor,  ;     ^276  7th  St ;  owner,  B  Moore ;  dealer, 
Hamill  Constr  Co,   4124  Geary.  j^  Watson;   5  fixtures;  1   gas   outlet 

;     4004    MacArthur    Blvd;    owner.    T 
Nelson ;  dealer.  G  Blerman  ;  2  f  Ixluree. 
1937  E  23rd  St;  owner.  Hicks;  deal- 
er. O  Hanson ;  2  fixtures. 

1326  E    18th   St;    owner,    Komer   & 
Descone;   dealer.  M  Cetinich;   6  fix- 


OAKLAND 


FACTORY,    one-story    steel.    $60,000; 

801  98th  Ave;  owner.  Gerber  I*rod-  ,  ., 

ucts  Co.  premises ;  contractor,  C  H     "J^ti^  ki  ^«r,°"«    vf 
Thrams.  1100  6th  Ave. 


3975  Norton;  owner,  S  J  Dowllng; 


,    ^V.rSln     oon?ractor    crntu^^^^^  mechanic;   Sch.   No.  2.  $1018    ^88.60 

,less  Curtain     contractor.  Century   El    ^^^^  3   ^^^  ^^  *  g,^^^ 

1^*'r4%?qVi  Mission  St  •  owner  -'^^y^'    ^  «b-    destination;    terms   net ;    $47.28.  $78.42. 

852  569-71  Miss^n  St     owner ,  combination  bid  of  $10,434.50.  Tay-Holbn 

.contractor     Century-    Elec      .  ,      ^  ^^^^^^.^   ^     '^  Louis.    536.71.   $56.78.   $92.14;   net 

853  16th     and     Kansas,     o^^^^'Imq    gch   No  1   SIR  129-  shin  ne?  dava-        Crane      Co.,      Sacram« 
Eraser  &  Johnson:  contractor,  Amer-    ^^■'  J^j*^:  ^^  dats    glOM  IbrUem  2-    '^49.25,  $79.59;  discount  2  per  cent  10th 

■lean    Elec   Constr    Co;    alterations.        »"'P  ""  m  iu  aa> s ,  8l,wu  ids.  uem  .5 . 

;      QKA      iini    Vnn    TJpqs    Ave"    owner     *30    per  day    engineer    and    does    not    prox.  .„„  ..^    ........ 

iva^Etl  MoTor";'JrntracTo;.   Amer-    supply    services %f    mechanic;    f.o.b.    „?^''"*"   ^^PP'^  C°-   '^^-lO.   $45.44. 
.,         ",  ^  ^^„^t- r-n-  :  destination ;.  terms  net.  $73.60. 

1^    1728'^Hlieht  S^  o^^^^^  Allis-Chaimers    Manufacturing  Co.,        Iowa    Valve     Co       San     Francisco 

Uttfe    ¥hL?rt^oonf;acrrEdwa^    Milwaukee,  Wis..  Sch.  No.  1,  $18,183;    f2.65.    $50.49.    $81.75;    2    per    cent    30 

W  Scoft  Elec  Co:  .service.  j  ship  490  days;   84,600  lbs.;   f.o.b.  des-    days.  

;      856     1732  Halght  St;  owner.  Gold-    tination ;  terms  net ;  $20  per  day  engi- , 
!en   Stale  Theatre;   contractor,  same:    ^^fr  and  $18  per  day  mechanic. 

service  *      Pennsylvania    Transformer    Co.    of 

I  857-8*  1736  and  1746  Haight  Street ;  I  Pittsburgh.  Pa.,  Sch.  No.  1.  $18,749; 
!  owner  Golden  State  Theatre:  con-  ship  270  days;  82,800  lbs.;  f.o.b.  des- 
.  tractor  Edw  W  Scott  Elec  Co :  serv.  tmation ;  terms  net ;  $30  per  day  engl- 
!      859     996  Union   St;  owner,  Canale:  1  neer  and  $25  per  day  mechanic.  .       ^..^rants- 

;  contractor.    G    Vaccarino ;     1    outlet ;  {Kuhlman    Electric    Co..    Bay    City.    '"|,r,^^  *„  «,; 
'5  switches;   7  plugs.  ,  Mich..   Sch.    No.    1,   $19,095;   ship   280- 

860  1732  Ellis  St ;  owner,  Winspur ;  ,  308   days ;   87.000  lbs. ;    f.o.b.  shipping 
contractor.   Pacific   Elec   Constr   Co ;  |  point ;   terms  net ;   $40  per  day  engl- 

16  outlets;   3  switches.  jneer  and  $40  per  day  mechanic. 

861  241  Kearny  St;  owner _;  j     We^tinghouse   Electric  Corp..  Den 


Bros.,     Sacramento.     $30.72, 


Tay-Holbrook,      Inc.,      Sacramento, 


Crane      Co.,      Sacramento.      $31.78, 
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BIDS   OPENED 

SACRAMENTO.  Calif.-The  follow- 
ing submitted  bids  to  the  City  of 
Sacramento  for  20  4-inch  valve  open- 


Dallman  Supply  Co.,  $70.37. 
Slakey  Bros..  $72.50. 


4/10/46 

NOTICE    OF   SALE 


CALIFOIRNIA     AND     NEVADA.  — 


Rock  Wall,  Etc.,  Mtssion     j 
I  Rock  Termiaal  1 

BIDS:  Board  of  State  Harbor  Com- 
^3    missioners.   F.    G.    White,   chief    engi- 
neer.    Ferry     Bldg.,     San     Francisoo, 

War   A.ssets   Administration.   30  Van  ^DunJison''".    Harrelson    Co.,    1404 

Ness  Ave,  San  Francisco,  announces  De  Young   Bldg.,    San    Francisco. 

sale    of   m|otor    vehicles    and    motor-  g^    q^    Gerwick.    Inc.,    112    Market 

cycles     in     California     and     Nevada,  gt.,  San  Francisco. 

scheduled  ifor  federa   lagencies   April  Ocean    Constructors.    135    Stockton 

15 :  state  a<id  local  governments.  April  gt     San   Francisco 

16  and  17:Aeterans  of  World  War  n.  e.    L.    Turkington,    465    California 

April  8  an<|l  19.  and  to  d«.alers  May  6  gt.,    San    Francisco. 

through  101                                ,  Piombo  Bros.  Sc  Co..  1571  Turtt  St, 

'  San    FYan Cisco. 

4/10/46                                                 ••     43  Healy-Tibbitls   Constr.   1100  Evans 


BID    OPENED 


A.ve..    San    Francisco. 


MONTEREY  COUNTY,  Calif.-The  Clinton  Constr.  Co.,  923  Folsom  St.. 

Granite    Cbnstruction    Co..    Box    900.  San   Francisco. 

Watsonvilll?.   at   $1.25   per  hour,   $2.55  Macco    Constr.     Co..     Freight     and 
overtime.   $3.37  overtime.  $100   trans-  Ferry  Sts..  Oakland, 
portation,   submitted  only  bid   to  the  sa.n  Francisco  Bridge  Co.,  503  Mar- 
State  Division  of  Highways.  San  Luis  k et  St ,  San  Franeisco. 
Obispo,  foif  rental  of  one  8-ton  tan-  Chas.    L.    Harney,    625   Market    St., 


dem  2-whetel  roller  for  use  in  Monte- 
rev  CountV. 
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4/10/46 

BIDS  WANTED 

Iowa  Valve  Co..  $73.95;  2  per  cent!     MONTElftEY  COUNTY.  Calif.- Un- 
30  days.  !til    April    16,    8   P.    M.,    bids     jvill    be 

Pacific  Cast  Iron  Pipe  Co.,  $74.97;  |  received  by  the  Mc-nterey  Citv-  Coun- 
cil, Clyde  A.  Dorsey.  city  clerk.  City 


DWELLING,    one-story   5-room.   $8.-^«*'«^'  ^    ^mith ;   8   fixtures;    3    gas 
000;  3689  Lily  St;  owner  and  build-  .outlets. 


San   Francisco. 

Case  ^Constr.  Co..  Box  416.  Ala- 
meda. 

Guy  F.  Afklnson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Fran- 
cl-sco. 

Basalt  Rock  Co..  Inc..  900  8th  St., 
Napa. 

Pacific  Bridge  Co..  333  Keamy  St., 


Furnace  Permits 


OAKLAND 

5464  Foothill  Blvd;  owner,  Meany; 


er.   John   Ulin,   3302   Loma   Vista. 
DWELLING,    l-story    6-room.    $8000; 

2382  Tiffin   Road;   owner  and  con-  j 

tractor,   Stanley   M  Van   Horn,  911  ] 

Maine  Ave.  Richmond.  1 

DWELLING,    l-story    5-room.    $5800,  j 

garage,  $400 ;  2401  106th  Ave ;  own-  * 

er.     Nadine     Lydikson.     508    Valle  I 

Vista  Ave ;   contractor,  A  Stenbro,  :  dealer,    Harer    Furnace    Co ;    central 

2432   107th   Ave  fumace. 

DWELLING.    l-stor>'   5-room,   $5500;!     3341     Brookdale     Ave;     owner.     W 

garage,  $300 ;  10522  Byron  Avenue ;  |  Heron ;    dealer,    O    H   Hanson ;   floor 

owner.  Nadine  Lydikson,  508  Valle  '■  furnace. 

Vista  Ave ;   contractor,  A   Stenbro.  |      1925  E  23rd  St ;  owner,  F  Corrtera ; 

2432   107th  Ave.  I  dealer,  Holland  Co;  floor  fumace. 

ADDITION,     l-story    brick.    $11,750;  j     335   63rd   St;    owner.   Bills;   dealer, 

219  2nd  St ;   owner,  J  G  Molakides.  1  Holland  Co ;  floor  fumace. 

427   E   12th    St ;    contractor,    Rade-  j     2406  High  St ;  owner,  (Jezdich ;  deal- 

mann-Giusto    Co.    40    Rlngold    St,  ;  er.  Holland  Co;  floor  fumace. 

San  Francisco.  |     4795    Davenport;     owner,    Beckett; 

BOILER  HOUSE,  l-story  steel,  $9.-    dealer,  Atlas  Heat  &  Vent  Co;  central 

000;     9957     Medford     Ave;     owner.  | fyn^ace 

Butler  Packing  Co.  Box  153,  Elm-  j     315  14th   St ;  owner,  Gardner  Con- 
hurst   Station ;    contractor,   M  &  K  ;  gtruction    Co ;    dealer.    Atlas   Heat   & 

Corp,    Financial   Center   Bldg.  jVent  Co;  central  fumace. 

REPAIRS,  $500;  1921  San  Pablo  Ave       5497  Taft  Ave*   owner.  Thompson; 
owner,     Chas     Freidman.     5500    Ma- '^g^ig-  Atlas  Heat  &  Vent  Co;  central 

sonic  Ave ;  contractor,  J  J  Grodem,  ;  furnace 


'contractor.  Pacific  Elec  &  Mech  Co;  jVer,  Sch.  No   1,  $20,478;  8hiP,376  days    ^  Pf/^^l"^,^    $80;  2  per  cent  10th.           |Hall,  for  tlhree  dump  trucks.  Trade-    San  Franci«50. 
14  outlets:  2  switches:  8  plugs.  1  an  d  ship  oil  in  10  days;  66,000  lbs.;       Tay-Holbrook  Co.,  $80;  2  per  cent  I  m  allowance  for  four  trucks  now  used    -f 

I  by  the  strefet  department.  j     Medical  Building,  Berkeley 


i     862     Post   and   Grant   Ave ;   owner.  .  $30  per  day  engineer  and  $25  per  day    -j^^. 

iLiebea    Co;    contractor.    Pacific   ^'^^  ;  E^^^^.^j'^  ^    Sch.   No    2.   »1018  item   3;    -^"^^3^^,^^^  ^alve  Co.,  $80. 

■  &   Mech   Co ;    3000    lbs. ;    $33250    item   4 ;    1085    lbs. ;  |  _____ 

863  309  Cortland  Ave;  owner,  ;j8hip    250     days;     f.o.b.     destination; 

contractor,  Pacific  Elec  &  Mech  Co ;  [  terms  net  ■  4/10/46 

12   outlets;    4   switches;    5   plugs.  |     Standard  Transformer  Co.,  Warren.    CONTRACT  AWARDED 

864  135  Main  St;   owner,  Guttard  ;  Ohio,  Sch.  No.  1,  $20,366;  ship  380  days       g^^  FRANCISCO.— Bethlehem  Pa 


^        BIDS:  Architects  Reynolds  4  Chafii« 
berlaJn,  3833  Piedmont  Ava  .Oakland, 


1 4/10/46         i  ' 

IBIDS   WAl^TED  «.  .„„    . -  , , 

42  ;     PETALUMA.   Sonoma  Co..   Calif—  ^I^priTVl,  11  A.  M,  for  Dr.  %!~H.  Bab- 

Until   April   15.  7:30  P.   M..  bids   will  jngton. 

be    received    by    the   Petaluma   City  j^  j'.  Hopper  Co.,  348  Langtoo  St, 


I  Chocolate     Co ;     contractor.     Pacitic  :  and   s^ip  oil  in   10  days ;   ^,200   Ibsj   ^iflc  Coast  Steel  Corp..  20th  and  Illl-    Council.  Gladys  R  Wallln.  city  cleric.    J^  FrandSJ 
jElec   &   Mech  Co;   2   outlets^        ^„JS°-^-  ^destination ;  terms  pet.  $30  per   ^ois  Sts..  San  Francisco,  at  (1)  $689.  |  city   Hall,    for   a   mechanical    street        TohnSiE 


865     56  Duboce   Ave ;    owner.    Mill    day   engineer  and   $26  per  day   me- ,  (2>  $571.   (3)   $539.   (4)  $385.   (5)   $539.  i  roller  and  accessories 

Print  Co;  contractor.  Pacific  Elec  &   chanlc.  i  (g,  5335^  (7)  ^355,  (j)  ^337,  (lO)  $388.50.  

Mech  Co;  !     A.    B.    Chance    Co..    Bowie    Switch    (jj,   1374.50.  (12)  $373.  (13)  $571,   (14)    4/]o/46 


Piper.     17a« 


Johnson,     Drake     & 
.  Franklin  St.  Oakland. 
*      Anderson  it  Haglund.  Ina.  219  ilst 
**    St,  Oakland. 

Lewis  Construction  Co..  516  18th  8t» 


OAKLAND 


•Division,   San   Francisco,  Sch.   No.   2,    1411.50,     (15)     $340.     (16)     $571.     (17)  !  BIDS  WANTED 

I  $1018  item  3;  $303  50  item  4;  ship  270-  ^1150.    (ig)    $340.    (19)    $611.50,    (20)        STRATFORD,    Kings    Co..    Calif.—  Oakland 

i^*>'«i/°^   destination;  terms  net           $593.50.  (21)  $588.  (22)  $593,   (23)  $475.    Until   April  22.  8  P.  II.  bids  will  be  Moore   &   Roberta  693   Mission   8t^ 

.^n.     A.Kn  ^K.y.    x^..   nwt^^r    wii    !  ^  ^"^'*y  *  Industrial  Engineering  awarded   contract  by   the  Purchaser    received  by  the  Stratford  Union  Ele-  san^^SvcUco^ 

36707     «50  .M^„,l^f;_°^SfiJ..2^.";  I  ^°2.^^^^^                                                                                                                                                "School     District     Fred    B.  ^e^!;;^^  Son.   1746   Filbert   St., 

j  Hattesen,    clerk,    Stratford,    for    one  g^n  Francisco. 


shire   Oil    Co;    contractor.    Electrical  |  item  3;  $303.50  item  4;  ship  270  days;  ,j^o   3^84  for  steel  tracks. 

Products  Corp;   sign.  f.o.b.  destination-  terms  net  

'     ""^-^o     1808  E   14th    Street;    owner. 


367()8 


Pacific  Electric  Manufacturing,  San 


'cUpper    Club;    contractor.    Electrical ;  prancisco,   Sch   "no    2,""$1018   item   3;    4/10/46 
Prod  Corp;  sign.  _  ,$22,080  lbs.;   $303.50  item  4;  910  Iba;    CONTRACT  AWARDED 
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school  bus  suitable  foi  56  elementary 
school  pupUa 


4  3 


Ck>rrecfion  In  location  of  building. 


1617  Femwood  Dr. 
SIGN,  electric.  $1900 ;  1011  Broadway ; 
owner.    Rex    Theatre,    prem;    con- 


773  Chester  St ;  owner.  Cain ;  dealer, 
Atlas  Heat  &  Vent  Co ;  floor  f umaca 
5800     Mendocino;     owner,     Regan; 


tractor.    Brumfleld    Elec    Sign    Co.    .._,._    »».-_  Heat' A  Vent  Go:  c«i- 
965  Folsom  St  San  Francisco.  i?^,  7.™^^  «   veni  v*«,  wmi 

SIGN,     electric.     $1500;     1804     Tele- ^^|Li"^^J(j.  ^^g.   ^^er.  O  Flah- 
graph  Ave;  owner.  Sidney  R  Tasch    ert^dSJer.  Itfal  H^iv^fS; 


prem ;     contractor.    Western    Neon 
Co,  3001  Chapman  St 

SACRAMENIO  CITY 


ADDN  to  pennit  at  918  N  St.  $1000;  I'l";^";  twralce. 


central  fumace. 

5465  Lawton;  owner,  Morrill;  deal- 
er, T  L  Morrill;  floor  fumaca 

4062  Aufa  Vista ;  owner,  J  P  Thor- 
sten;    dealer,    Holland    Fumace    CO; 


owner,  M  Hamilton;  contractor,  C 
P  Edwards,  2965  Del  Paso  Blvd. 

DWELLING,  frame  and  stucco  and 
wood  shingle.  .$4500;  2915  T  Street; 
owner  and  builder,  H  W  Robertson. 

ADDN  of  stucco  and  comp  roof,  $1.- 
500;  4325  12th  Ave:  owner  and  con- 
tractor,  A   Faule,    4021   Berlcshire. 


309  Forest  St ;  owner,  Morrill ;  deal- 
er, T  L  Morrill;  floor  fumaca 

2032  96th  Ave;  owner,  Jones;  deal- 
er, Jackson  Fumace  Co;  floor  fur- 
nace. 

4007  C^rrington ;  owner.  Stein ;  deal- 
er, Jackson  Fumace  Co;  floor  fur- 
naca 


36709    4251  MacArthur  Blvd:  own-    ship    270    days;     f.cb.     destination;       SAN  FRANCISCO— Bethlehem  Pa- !  gjos  WANTED 

er.  Unique  Market ;  contractor.  Broad-    terms  net  '  clfic  Coast  Steel  Corp.,  20th  and  lUi-  1     corcoHAN     Fresno    Co      Calif  — 

moor  Elec  Co;  sign.  :     Graybar  Electric  Co..  Denver.  Sch.  nols  Sts..  San  Francisco,  at  $40  each,    until   Mav   13    8  P.   M     bids   will   be 

iT?f''S.  n?J^n^on"'';^ntriSr'*S^''^°-  ^'  '^^^^  **«"  8;  8056  Ibs.;  $336.48  ^.^    10   days.   30   days   net    delivery    recelv^   bv  the  CorJ^^an   JolTt   U^ 

John  E  Thompson  .contractor    Spec-    nem  4;  840  lbs.;  ship  270  days;  f.o.b.  October.    1946.    awarded    contract    by    High    School   District.   T.   K.    Brown.! 

Ul  O^-ner;   3  outlets;   2  8>Mtches.  2  ,  destination ;  terms  net  the  Purchaser  of  Supplies.  270  City   clerk,  Corfcoran.   for  one  school  bus! 

^«^if 'iLr^fLHw-v    nwT,«r  o«n         I>elta-Star    Electric    Co..    Chica/Oj  Hall,  under  Bid  No.  3510  for  furnish-    with    capadty   of   61    school    pessen-    _ 

j     36711     1424  Broadway,  owner.  Cen-  ■  i„^  gch.  No.  2,  $1018  item  8;   $336.50  ^^g  and  delivering  200  rolled  steel  car   gers.  i  ^X 

tral   Theatre;   contractor.   Matson   El  I  item  4;  ship  270  days;  f.o.b.  destlna-  wheels  for  the  Municipal  Railway.      |  I        j '^ 

I  Equip   Co ;    switches.  tion ;  terms  net 

36712     2279   E   14th   Street;    o>.^er.  ,     Switzer-Conrad.   Chicago,   Sch.   No. 

Fung;    contractor,    T   Bushman    Elec  ^  j.  $1018  item  3;  2200  lbs.;  $336.50  item 

Co;  fixtures;  alterations.  \a.  -an  ivo  .  -v.;     ,««  j   „»r7nK    haa. 

I     36713     2132   Adeline   Street;   owner.    J^^^nlei^IPnf       ^   '  i 

I  Rodolfi;    contractor.    T    Bushman;    9;     Southern     States     Equipment     Co.  

°",*l*i!"   Ji^*?'***^'   ^  P^"^-     n,  iHampton.  Ga..  Sch    Na  2?^$1018  item  4/10/46 

36714     1109   Cypress;   owner.   Tour-  '«.   imvv  ik„      .ocViL,  ,1        4.  ©nn  iKit-  Pin^  WANTED 

1st  inn;  cont^clJr  .T  Bushman;  mo-  i  LiJIJ  ^^^3=  fo'b''d«tSaUon%SS^  ^'JInTA  ""bISbaRA     COUNTY. 

•tors^,,     .,0   vr     u  .   «♦  'net-        aa>8.f.o.b.de8tmauo  calif. -Until  April  12,  10  A.  M..  bids    a'bove    of  flea 

I     36715     432  Market  St;  owner.  An-  i     Royal  Electric  Manufacturing  Co..  will  be  received  by  the  State  Division 

;drewson;  contractor   Abebtt  Electric   Chicago.  IlCSS  nH  $m8  itim  3;  of  Highways  L.  H.  Gibson,  district   4/IO/46 

^°,L-r^/''' S^^ai  ?^  ^"^V"^^'  «  Pl"K8.    3000    lbs  ;    $kS^M   item   4     132.'   Iba;  engineer.    50   Higuera   St,    San    Luis    BIDS  WANTED 

!     36716     1804  Telegraph:   owner.   Sid   ,hip     270    ^3      "ob      destination;  Obispo,   for   rental   of    (1)    one   12-ft  


Qassif  led  Advertising 


MACHINERY  AND 
EQUIPMENT 
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4/10/46  •     •     4  3 

BIDS  WANTED 

OAKLAliHD.  Alameda  Co..  Calif.— 
Until  April  25.  5:30  P.  M.,  bids  will 
be  received  by  the  Oakland  Board  of 
Librar>'  Directors.  Peter  T.  Conmy. 
Secretary,  634 — 14th  St..  Oakland,  for 
one  heav>-.  duty  expmis  truck.  ■ 

Specifications   obtainable  from   the  i 


WANTED 


PART-TIME  B(X)KEEPING  and 
TYPING  for  small  firms.  E:xce]lent 
referencea  Reasonable  rate.  Mc- 
Neil's Bookkeeping  Service,  316S  22ad 
St.  San  Francisco.  ATwater  0742. 
(4/8-9-10-11-12/46) 

HELP  WANTED 


!  -»• 


Fish ;  contractor.  Western  Neon  Co ;  1  terms  net 
sign.  I 

36717      1804    Telegraph ;    owner,    Sid    4/10/46  "~ 

Tasch;     contractor.     Western     Neon    atna  xata^-^,^^ 
Com-    si^n.  Ir      **ANTED 

^    ^Telegraph  M  N  o«.  St:    cSS'S^oI'TI:.'^*^^-^'^ 


4  3       ESTIMATOR  on  grading  work,  etc., 
(wanted.  Phone  66639.  Stockton,  Calif. 

OAKLAND.    Alameda   Co..    Calif.—    T~7~ ' 

I  diesel  motor  grader,  extra  heavy  duty,    until   April:  23.  2  P.   M.,  bids  will  be'      SUPERINTENDENT    FOR   PIPE- 

and  (2)  one  medium  scarified  attach-    received  bv  the  Oakland  City  Cmrn-    LINE  CONTRACTOR — handle  sewer 

••    48  !  ment  for  approximately  20  days'  use   eil.  Chas.  Don,  Cltv  Clerk.  Citv"'^«.  I  project— in   reply   etate   age,    liat   ex- 

in  Santa  Barbara  Coimty.  ifor  twenty-five  1946  automobiles.        |  P«nence.    furatsfa    referencea    Reply 

Specifications  obtainable  from  the »     Specifications  obtainable  from   the    ^*>*  *••  c/o  Daily  Pacific  Builder, 
above  offlca  above  offlca  —  ■ — ■ ■ 


iifiAiiii'    II    "      I 


•--^■-^'■^    ^  "•-^. 


PLANS  and 
Speculations 


San  Francisco:  The  city  has 
agreed  to  pay  double  time  to  en- 
gmeera  employed  on  the  San  Fran- 
cisco airport  project  for  time  work- 
ed over  their  regular  eight-hour 
aay,  the  board  of  supervisors  has 
indicated.  The  original  date  for 
letting  the  contract  which  would 
start  work  on  the  two-million-dol- 
lar project,  was  set  for  March  12. 
oOo 

San  Francisco:  The  San  Fran- 
cisco Junior  Chamber  of  Com- 
merce will  begin  a  campaign  to 
establish  a  downtown  airport  on 
Treasure  Island  for  th**  conven- 
ience of  flying  citizens  and  for  es- 
tablishment of  a  possible  air  taxi 
facility  to  connect  with  San  Fran- 
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St  Louis  Scene  of  $15,000,000  War  Surplus  !lj?»>t«-  Building 
Construction  Equipment  Sale  on  April  29     L^^  Z^LZn 


29  and  30,  F.  A.  McLauchlan,  Chi 

CISCO  airport  in  San  Mateo  county.  !  cago  regional  director,  announced 
oOo  today. 


With  approximately  15  million  dollars  worth  of  new  and  used 
surplus  construction  equipment  to  offer,  the  War  Assets  Administra- 
tion is  scheduling  its  largtet  midwest  sale  to  date  at  the  Kiel  audi- 
torium in  St.  Louis,  Mo.,  on  April 


Palo  Alto:  University  of  Stan- 
ford has  bid  for  the  Dibble  Gen- 
eral Hospital  buildings  to  be  aban- 


Dealers  in  construction  equip- 
ment and  machinery  throughout 
the  United  States  are  being  invited 


oOo 
North   Fork:   A  crew  from   the 


doned  by  the  Army  about  June  30  ^?  '"^P^*^  ^^^  inventory  of  more 
Reports  are  that  part  of  the  build- !  ^^^"  200  new  tractors,  several 
ings  will  be  used  for  dormitories  I  iTi?""  ^\"^h,^-''  scrapers,  cement 
for  married  couples,  some  for  sin-  'hatching  plants,  asphalt  tanks,  and 
gle  students,  and  other  facilities  i '"^J^- *^^"  .^^^  Athey  wagons 
^for  classrooms.  New  equipment  will   be   .sold  at 

government-fixed   prices   and    u«ed 
equipment  on   bid. 

y- XI  *•        in        .     •  .  Particular  interest  will  be  shown 

;«  o?^  •  ^^"n  .•^'''■^^^  IS  J-ea^yjin  nine  large  stone  crushing  and 
to  start  insUlIation  of  a  Bailey  1  screening  plants.  WAA  officials 
bridge  as  a  permanent  span  acros^  ,  predict.  These  "Pioneei-  Special" 
the  Kings  nver  at  Base  Camp  12  i  plants  are  comprised  of  eight  units 
miles  above  Trimmer.  1  he  bridge  ^ach  and  are  being  ea^erlv  sought 
was  originally  pi-efabricated  by  j  f^^  major  highway  and  roadbed 
the  Army  for  use  in  the  Normandy  construction  projects.  Also  up  for 
invasion.  ^^^j^  ^j,j  j^^  (J^)  ^'jowa"  crushers  of 

^^°  .  two    units    each.    These   units    can 

Car.«on  City:  Nearly  40  applica- I  P^^f^^^  25  yards  per  hour  and  in- 
tions    to    practice    engineering    j,^  :<^luf'«^  P''»"ia'"y -^'i^  secondary  crush- 

the  State  of  Nevada  have  been  filed  1^'''^,,  ,       ,  ,,     . 

with  the  Board  of  Professional  -  All  equipment  to  be  .sold  is 
Engineers.  The  applicants  fall  un-  available  for  inspection  at  the 
der  classifications  including  min-  Granite  City,  111.,  Engineers  depot 
ing,  mechanical,  civil,  and  electrical  ^^^  '^^V  ^^  examined  until  the  op- 
engineers,  ening  day  of  the  sale. 

#■ — Catalogs    listing    in    detail     the 

property  to  be  sold  are  available 
upoff^application  to  War  Assets 
Adrflinistration,  20S»  S.  LaSalle  St., 
Chicago.  Dealers  are  urged  to  in- 
Veterans  desiring  to  build  homes  i  ^P^*^  ^arly  and  determine  the  bids 
are  not  required  to  employ  build-  '  *^^y  ^'"  "^ake  at  the  sale. 
ers  or  agents  to  represent  them  ^^^^  auditorium,  at  which  the 
in  obtaining  the  necessary  priori-  '  sale  will  be  held,  is  located  at  1200 
ties,  D.  C.  McGinness,  district  di-    Market  street,  St.  Louis. 

rector  of  FHA  announced  today. ^ 

The  application   on   CPA   forms    BUILDING  OFFICERS  MEET 

No.  4386  may  be  obtained  and  filed  

at  the  local  FHA  offices,  31.5  Mont-  A  Central  District  nieeting  of 
gomery  street,  San  Francisco,  by  the  Pacific  Coast  Building  Officials 
the  applicant,  or  sent  in  by  mail,  will  be  held  at  noon  today  in  the 
A  floor  plan  showing  dimensions  Sir  Francis  Drake  hotel, 
and  room  designations  is  the  only  |  Discussion  of  the  Uniform  Build- 
necessary    accompanying   exhibit,    i  ing  Code  will  follow  luncheon. 


National  Electric  Coae  approval 
has  been  given  the  light  weight, 
small  diameter  building  wire  de- 
veloped by  the  United  States  Rub- 
ber company  and  sold  under  the 
trade  name  "Laytex". 

Laytex,  thus  takes  its  place  as 
Ian  all-puijjpse  wire  after  proving 
its  wQ^h  as  a  replacement  for  the 
convenBonal  type  of  larger  diam- 
eter. 

Its    extremely    small    diameter 

proved  a  b'^on  to  the  building  in- 

farm  work  buildings.  j^ljs^^y  where  the  need  of  greater 

Applications  for  authorization  to  |a<ii<l"_acy;n,  the; electrical   wiring 


County  Boards  Given 
Farm  Work  Authority 

The  Civilian  Production  admin- 
istration has  delegated  to  the  De- 
partment of  Agriculture  the  au- 
thority to  act  on  all  applications 
for  the   construction   or   repair   of 


Attorney  General  Clark  and  OPA  Job  to 
Erase  Black  Market  Threat  to  Yet  Homes 


PERSONAL  MAIL 


Spiral  fkom  the  Daily  Pacific 


UVILO 


ASfllNGTON   HURK.XU 


An  intensive  nation-wide  enforcement  campaign  to  drive  lumber 


build  or  repair  barns,  hay  sheds, 
ihicken  houses,  or  farm  work  build- 
ings where  more  than  $1,000  is  to 
be  expended  .should  be  made  by  the 


systems  of  old  buildings  was  easilv 
remedied  by  the  installation  of 
Laytex  Wire  in  the  existing  con- 


George  C.   White.   Wallace   and  | 
Tieman  Sales  Corp.: 

of  t^ce^hls  hL^kigned  ^^^^tii^mT- \*^^  "^  ^***  ******'  market  and  into  normal  distribuUve  channels  where 
guerite.     The   "condition"   is    that'**   ^iU   *>«  available   for   homes    for    veterans    under   the   emergency 

I  install  a  dictating  machine  and  i  housing  program  is  being  roughed 
next    time    I    have    one    of    those ;  into  shape  this  week, 
spells  she  can  heave  the  cylinder  i     Armed  with  $1,600,000  of  funds 
across    the    room,    shattering    and 'authorized  by  Congress  for  use  in 
splattering  it  against  the  wall.         strengthening    price    corttrol     and 

*  *    ♦  ,  fighting  black  market  diversionary 
Your     remark     regarding    engi-|  sales,   the   Office  of   Pricie    Admin- 

neers  gives   my   face   a   red   glow  istration  is  expanding  iti«  enforce- 
which  would  be  envied  by   W.  C. '  ment  staff.  | 

Fields.    How  did  YOU  know  I  had       The     broad     new     camlpaign     to 
pulled  chain  and  driven  stakes?       force  lumber  into  hands  of  build- 

♦  *    *  ers  of  veterans'  housing  was   an- 
Anj'Avay,  thanks  for  offering  to  nounced  late  last  week]jointly  by 

come  up  and  pitch  me  out  the  win-   Attorney    General    Tom    C.    Clark 
dow.    There  are  times  when  I  de-  land   Price   Administratoif   Paul    Al 


•'  —  '  ^ni;L«  wi J  f hn?  ^^il\     ■^^'  ^^'  serve  it— and  other  times  when   !> Porter.   The  announcemeht  said  all 

builder  or  repairer  on  Form  CPA- I P^<^»\ies  were  tmis  greatly  iiureas-  would  welcome  it.                                 evidence    of    willful    vio  ations    of 

4423,  and  filed  with  the  local  Coun-  jed  without  the  necessity  ot  teanng  •     •     *                            price  ceilings  will  be  plafred  in  the 

ty  Agricultural   Conservation  com- ;  "^"^  ^"e  conduits.  Seriously:    The   record   made    by   hands   of   U.   S.   district   attorneys 

mittee.                                                      I     The   wire    played    a    major   role  women    in    the    war   effort    should  ; for  criminal   prosecutionj 

Constructioii   or   repair   of   farm  ,  in  the  late  conflict.  Army  and  Navy  cause    us    big,    strong    he-men    to;  Black   Market   Threatens!  Procram 

work  buildings  where  the  total  cost  |  used    more    than    one-half    million  crawl  in  shame.    The  women  who  :     "Complaints    indicate 

of  the  job  is  $1,000  or  less,  and  of  i  miles  of  it  as  communications  and  [felt  th^v  were  contributing  to  the   ber    black    market    cond 


be  ^iven  to  persons  or  companies 
buying  large  lots  from  other  than 
normal  distributive  channels. 

Distribution  yard  sales  are  to 
he  checked  along  with  others. 

"We  are  determined,  in  coop- 
eration with  the  Department  of 
Justice  and  other  Government 
agencies,  to  enforce  OPA  regula- 
tions which  aid  the  building  of 
homes  for  veterans  at  reasonable 
prices,"  Price  Administrator  Por- 
ter said. 

"The    disruptive   effect   of   black 

market    .sales    in    lumber    already 

,  are   making   themselves   felt.    One 

j  of    the    serious    problems    in    the 

1  construction  field  is  that  of  chan- 

■  neling  lumber  to  its  most  essential 

,        ,         '  use*;.'*  Porter  added.    "The  Civilian 

Y?     ,    •'^' I  Production  Administration's  recent 

tions    are  -  h  o  u  s  i  n  k   ivgulations  controlling 


FILE  HOUSING  PRIORITY 
FORMS  AT  LOCAL  FHA 


DONALD  M.  NELSON  TO 
SPEAK  HERE  APRIL  18 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


shooting  it  from   guns  and   unrol 
ling   it   from   airplanes. 
!      A    continuous    dipping     process 

Donald  M.  Nelson,  president,  |  perfected  by  the  companv  made 
Society  of  Independent  Motion  possible  this  unique  type  of  wire 
Picture  Pro<lucers,  will  discuss  and  produced,  besides  the  light- 
'  The  Stake  of  Business  in  Inter-  ,iess,  oiher  attributes  which  make 
national  Relations"  as  guest  speak-  it  an  ideal  conductor.  The  coiiduc- 
er  at  a  luncheon  sponsored  by  the  |  tor  in  this  wire  is  perfectly  cen- 
San  Francisco  Chamber  of  Com-; tared  and  the  grainless  rubber 
merce  and  Commercial  Club,  Thurs-  insulation  has  high  d  i  a  1  e  c  t  r  i  c 
day.  April  18,  the  Chamber  an- i  strength  as  well  as  being  flame  re- 
nounced today.  'tardant,    moisture-proof,    and    re- 

Nelson    was    serving    as    execu-   sistant  to  light,  air  and  abrasion, 
tive   vice   president   and   chairman  |      its    military   importance    caused 
of     the     executive     committee     of  j  the   companv  to   step   up   its   pro- 
Sears-Roebuck  when  he  was  called  i  duction    to    a    capacity    of    10,000 
to  Washington   in   1940  to   set  up  [miles   per   month,  facilities  which 
a   procurement   system   for    the   are  now  in  full  civilian  production. 
Army,  Navy  and  Air  Corps.    Fol-    according    to    Fred    Benz,    Pacific 
lowing    this    assignment    he    was   Coast  Wire  and  Cable  division  man- 
appointed  Director  of  Priorities  of  ager. 
the   Office   ( f   Production    Manage-  i 
ment.  ! — ■ 


laying  the  wire  were  developed  as   a  direct  and  personal  contribution   its  staff  of  enforcement 


From  San  fr^iinazco 
ENterprise  10930 


rrcii 


)m  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION    JOINT     COLUMN   CLAMPS  SCQEED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER  j 

All   Types  of   Confrete    Const riiction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -       San  Francisco  Phone  GArfield  8768  1 


A«j»«*  tl<«|v  M«HNNli«i«^.  1:^^ 


iRUJin  pninis 


.,  -,    ^  investiga- 

to  the  war  effort.  tors  in  the   field   to  4001  from   tlie 

*    *    *  present  50,  and  the  work  of  these 

The  fifth  one  is  a  dyspep-  investigators  will  be  sup|plemente<l 
tic   who  thinks  bi -carbonate  by    that    of    the    agency  s    regular 
of  soda  is   food — he  is   also, special    agents    in    checking    price 
a  bachelor,   a  grouch  and  a  compliance  in  lumber  sajles. 
^ia*"'  '     The  400  inve.stigators  will  con- 

centrate their  work  in  rhajor  pro- 
ducing and  consuming  areas  at 
first,  checking  into  transictions  in- 
volving large  transfers  (^f  lumber 
from  sellers  to  buyers.    , 

# i         Buyers  and  Sellers  Guilty 

^  1     Under  the  law,  OPA  said,  buy- 

|ers    and    sellers    of    lu<nber    and 

building  materials  are  elqually  re- 

The  Navy  is  planning  $70,000,- ;  sponsible  if  price   regulations   are 
000  worth  of  berthing  facilities  for  'violated. 

storing  the  vast  wartime  fleet.        j     Price  agency  officials  said  OPA 

Part  of  the  unappropriated  mon-  j  investigators   will   carefully   check 

ey  will  be  used  at  Hunters  Point, 'c  o  n  ce  r  n  s,  including  contractors, 

Mare  Island  and  Alameda.  I  who    receive    large    quantities    of 

number.    Particular  atteijition  is  to 


NAVY  TO  BERTH  HERE 


At  the  same  time,  it  was  learned 
that  CPA  is  doubling  its  compli- 
ance and  enforcement  staffs,  and 
as  the  emergency  housing  program 
proceeds,  the  agency  will  give  in- 
creasing attention  to  movement  of 
lumber  and  other  materials  chan- 
neled into  veterans'  housing  thru 
HH  priority  ratings,  with  the  view 
of  stamping  out  any  inegularities. 

The  emergency  housing  program 
piloted  by  Housing  Stabilizer  Wil- 
son Wvatt  calls  for  the  construc- 
tion of  1,200,000  new  homes  for 
veterans    this    year,    and    another 

1.500.000  in   1947. 

#_ 

COMPLETE  PIPELINE  SOON 


Standard  Oil's  new  $4,000,000 
pipeline  linking  San  Joaquin  fields 
with  the  Richmond  refinery,  is  ex- 

Sected  to  be  in  operation  by  mid- 
ummer. 


'I  re   loboratory 
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FULLER 

SHOWER 

DOORS 


NOISI 

REDUCTION 
AND 

ACOUSTICAL 
COmiCTION 


12  X  12  X  Vi',  %•,  and  7a-ln. 

NOW   AVAILABLE    IN 

LOCAL   STOCK 

ACOUSTICAL  CONTftAOpRS^ 
&  €NOm£ERS 


L.  D.  Reeder  Ca. 

rOO   SACRAMCKTO 


iRUitn  PRinr  company 

4th  &  Addison  Sfs  •  Berkeley  1,  Ca'if 
Phone:  BEfk<?ley  3440 


\m!m 


!>iJri;^.C3» 


OAMERSTOR  &  GREER  LIMBER  eO. 

Whol«aale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Sar    Francitco  Oakrand 

1600  ARMY   STREET  j  2001    LIVINGSTON    STREET 

ATwater   1300  KEIlog   4-1884 


i 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  Ail  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

rhr.|,«>    Mlvs-nn    ir>:{6  -  <I75.'» 


Restore  Worn  and  Damaged  Concrete 

(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC. 

International  Concrete  Vibration  Co. 

EDMUND  P.  CADLE,  Distributor 
472  Twentieth  St.,  Oakland       -  -       Phone  HI.  7288 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


All  glass  used  is  a  full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-bfasted  designs  and  three  scrolls  available — 
•ne  for  every  style  bathroom.  Ask  for  folder  showing  all 
iletails. 

UJPFULLCR  €•  CO* 


301  Mission  S^ct 
159  Tenth  Street 


S«n  Francisco      •      EXbrook  7151 
Oeklend       •        GLcncourt  01 67 


FOR  SALE 
NEW  ROSCO 

TARKEHLES 

on    pneumatic    tire«l    wheels 
110-    and    165-gallon    from 
STOC  K 

STANDARD   MCHY.   CO. 

112  Market  Street,  San   Francisco 
EXbrook  8845 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolda 

Write  for  Prices 

Pacific  PipeCOe 

160  Spear  St.,  San  Francisco 


STUCCO 

THE 
IMPROVED 


SIOEWAtK 
DOORS 


More  ywfUi  Per  Sock  •  Spreads  Basier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


GREATER  CITY 
LUMBER  CO. 

(W.  B.  Jefferson) 

367    BAY    SHORE    BOULEVARD    (24) 

ATwater     4180 


WE  HAVE 


MATERIALS  FOR  SPEEDY  DELIVERY  OF 

PIPE  RAILINGS 

STEEL  STAIRS 

WINDOW  GUARDS 

LADDERS 

LIGHT  STEEL  FRAMING 

MATERIAL  RACKS 

AND  MISCELLANEOUS  IRON 

Prosli  Athby,  Maaogiaf  Parfaer 
70  Cftesfey  St.    •    MArkef  1230 

NATIONAL  STEEL  FABRICATORS 

(FoTMHy  M9tiQB9l  Onummafml  Iroa  6  IroBM  C».l 


Wide,  solidlj^  welded  steel  channel  frame 
assur^  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


ABSOLUTELY  WATERTIGHT 
FLUSh  TO  SIDEWALK 
GRATING  COVERS  OPTIONAL 
FURNISHED  IN  ANY  SIZE 


i 


M£TAl 


jaRiiTOii 


Michel  & 

Iron  Works,  Inc. 


PRODUCTS 
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PAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  !  I.  1946 


ADVANCE  CONSTRPCTIOM  RgPORTS 


DAILY  PACIFIC  BUILDER 

(Established  lltO) 
iMued   Every  Mornino,  Except  Saturday,  Sunday  and  LagaJ   HoUd«y« 


DAILY  PAOIFIC  BUILDER  la  tbe  pioneer  construcUon  daily  <rf  the 

Pacific  Coast,  iiain tailing  a  complete  oews  reporting  aervlce 
covering  all  pnncip«il  building  and  engineering  projects; 
consolidated  January  2,  1930,  wkh  Larsen's  Advance 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
13.00  OM  Month;  $30  per  Year  (Payable  In  Advance).  Single  Copy,  16o 

Entered  as  Second-Class  matter  July  2L.  1907,  at  the  post  office 
at  San  Pranctsco,  California,   under  the  Act  of  March   3,   1879 

Published  by 
STARKRATH  PRIN^HNG  A  PUBLISHING  CO.     -^^ 
Under  a  management  asfreemant  witk 
F.  W.  DODGE  CORPORATION,  Owner 

G.   E.  McGAVRAN,  Editor  J.  E.  OOQERS,  Advertising  Managar 

465  Tenth  St.,  San  Francisco  3  T«Li  MArket  7110 


16  classrooms  and  library.  conatnir»tin«  ^^-ZIT: —     ^^^  ♦,>  o.,^^ 

Salinas.  | 

Architect— C.    E.    Butner,    7    Winham  i  4/11/46  '  12 

St,  Salinas.  'cnwTOA/^-f    .  — 

The   Bureau  of  Community  F&cili-  '  fac-t^^^ \t^ ^^^5° 
Ues.  PWA.  2223  Fulton  St..  Berkelev   '  An^rl?^^*  ^^^^^°^«_        ..n«^ 
has  awarded  funds  in  amount  of  llf-'  !  ^K^"'*^  ^"'^'^l  ^"^""n  *^^ 
j850  to  assist  in  preparation  of  plank  >  ^^^'  Santa  Barbara  Co..  Calif. 


MiguerUto  Canyon. 

Construction    of   additions    involving 

■  I      steel    frame    and    transite    exterior 


j 4/11/46 

jRECOMMENDED  i 

j  SCHOOL  BLDG.  Total  Cost    $349  500  '  ,^^'^^ouse     buUding     (95x680    ft); 

BERKELEY,  Alameda  Coun'tvrCal^  i  K,?nl^'*"^  ^^^  ^^  '°*=*'*'  "°" 

Franklin    Elementary    School,    San  ^  .„ ♦  1   ,f ^  *"*^   extensions   to  pres- 
Pablo  Ave.  and  Virginia  St                '  --  ^  buildings 
Con.structlon    of    complete    new    ele 


Architect — Clarence  Caulkins,  Rosen- 
berg Bldg.,  Santa  Rosa. 
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PRELIMINARY   PLANS 

COMPLETED 

VETERANS'  MEMORIAL  BLDG. 

Estimated  Cost  $250,000 

SANTA    ROSA,    Sonoma    Co.,    Calif. 

Construction    of    one-story   veterans' 
memorial  building. 

Owner — City  of  Santa  Rosa. 

Aichiiect — Clarence  Caulkins,  Rosen- 
berg Bldg.,  Santa  Rosa. 


PLANS  ON  FILE 


The    following    list    of    plant    and    speclfloatlens    for    con«ructlon 

proJoGts  are  now  available  for  inspection   at  the  office  of   DAILY 

PACIFIC   BUILDER.  465  Tenth  Street,  San    Francisco. 


Work 


Location 


Bid  Opening  Date 


Delta- Men dota  Canal 
Spec.  1183 


Patterson 


4-18 


4/11/46 
Owner  —  Johns  -  ManviUe     Products  'CONTRACT   REAWARDED 

and'17auTs^'^n''of''L*  ilZH"^  ^    EnJXr-Donald  R  Warren  Co..  500  j  I^S^iTd'^o'J^  Site  south  of  East 

^"^        S.  Figueroa  St.,  Los  Angek-s.  j     ^  anport. 


between    7th    and    «th    and     Tnn«a    ^ '  "  "«"*^'"°*  *>t.,  Los  Angeies.  ;      »<^^i~»c. 

andPageSts.^?  a  new  school  t^-"*'^-''^-^"^'^'^    ^-    ^^^^*'    4700  j  Construction  of  race  track  facilities 


be  used  if  Cordonices  Village  be 
I  comes  permanent  residential  area. 
(Owner— Board  of  Education  of  City 
I  of  Berkeley  and  of  Berkeley  Uni- 
I  fied  School  Dist.,  Supt.  Thomas  L. 
I  Nelson,  1414  Walnut  St,  Berkeley. 
'  Architect — Not    Selected. 


San  Fernando  Rd.  West*  Los  An- 
geles. 


14-17— PUBLIC  BLDGS. 
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BUILDING  SECTION 


4/11/46 
Above  project  recommended  in  re-  .CONTRACT   AWARDED 
cently  completed  survey  of  Berkeley  i  ALTER  COURTHOUSE 
school   needs.  '  |  Contract  Price  $3100 

,  ;  lo^-siZilT^^i  ?hT"oSXg   work  :  «*-«'  H-  Bu<^er  Con.trucUon  Co, 

at  the  courthouse: 


0>vner  —  Portland  Meadows,  William 
P.  Kyne,  Bay  Meadows,  San  Mateo, 
Calif. 

Architect— Wolff  &  Phillips,  Pearson 
4th  Ave.  Llug.,  Portland,  Ore. 

Contractor — George  H.  Buckler  Con- 
struction Co.,  Lewis  Bldg.,  Port- 
land, Ore. 

Contract    originally    awarded     the 
i  Kaiser  Co.  has  been  withdrawn   and 

construction    will    be    completed    by 


NEWS  INDEX 

For   convenient   reference, 

news 

reports  In  this  section  are  ( 

slassl- 

fled  as  follows: 
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9-10 
11 
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.  12-13 
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14-17 
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18-19 
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22-26 

Transportation   Bidgs.  

27 
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28-30 

l.a_«COMMERCL\L  BLDGS. 

4/11/46  8 

BIDS    REJECTED 

TERMINAL  ISLAND,  Los  Ange- 
les Co.,  Calif. — All  bid.s  received  Mar. 
15  have  been  rejected  by  the  Bureau 
of  Yards  and  Docks  for  the  consrtuc- 
tlon  of  a  one-atory  .'^teel  frame  pipe 
and  bar  storage  shed  at  the  U.  S. 
Naval  Shipyard.  Terminal  Lsland ; 
Spec.  No.  17294,  NOy  13120. 


4/11/46  * 

PREPARING   WORKING 

DRAWINGS 

MEDICAL  AND  APARTMENT 

BUILDING  Approx.  Cost  $100,000 

SAN      FRANCISCO.      Jackson      and 
Trenton  Sts. 

Construction  of  4-story  class  C  medi- 
cal and  apartment  building. 

Owner— Withheld. 

Architect— Worley  Wong,  101  Post  St  '  ^"1*°"   St.,   Berkeley,  awarded  funds 

in  amount  of  $4500  to  assist  in  prep- 


4/11/46 

FUNDS    AWARDED 

SCHOOL   BLDG.      -Est    Cost  $94,500  !<!>  waterproofing  of  the  portico  col  

CLOVIS,   Fresno  County,  Calif.   Cor-  unan    bases,    seams    In    slab    and'  ,«  «^^ itf C'CiL*<r'W*ri Al 


General  contractors  desiring  sub-bids  on  any  Job  are  invited  to  make  known 
their   requirements   In   this   column.    There   Is   no   charge   for  this   service. 


0**io9  and   Lab.  Bldg.  and   Industrial    Relations   Bldg.,  California   Research 
Corp.,   Richmond:    Bids  open   April   12 
E.  S.  McKittrtck  Co.,  610  16th   Street   Oakland    (TWin   Oaks   5070) 
Sw^lnerton  A  Walberg  Co.,  225  Bush  St,  San  Francisco  (GArfield  2980) 
Barrett   &   Hilp.   918  Harrison   Street,   San   Francisco    (DOuglas  07B0). 
M-  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Franci-^co  (EXbrook  7824 > 
Carrico   &  Gautier,  365   Ocean   Avenue.    San   Francisco    (JUniper   4-8081) 
Moore  ^  Roberts.   693   Mission   St..    San   Francisco    (GArfield   8579). 
Parker.  Steffens  &  Pearce.  135  South  Park,  San  Francisco  (EXbrook  663a) 


Richfleld-lOavIs  Bldg.,  65th  and  Telegraph,  Oakland;  Bids  open  Apr  11,  2  PM 
A.  Famuli  Blair,  No.  9  Main  Street  San  Francisco   (YUkon  0390) 
R.   A.  dullen.   478  Jackson   St,    San    Francisco    (SUtter  1951). 
Stolte,   Inc.,   8451   San   Leandro   St,    Oakland    CTRinldad   1064). 


4-2S       ner  of  Shaw  and  Temperance  Aves.  brick  work  under  steps; 


BUILDIN<LS 
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Construction     of     one-story,     seven-  ,  ^2)  refinishing   cell    under  west    end 

classroom    frame    school    building, '         of  portico ;  j 

8000  square  feet  of  floor  area.  '  <3)  refinishing     men's     toilet     under  ■  4/11/46 

Owner— Jeffersor    Union   School  Dis-  •         east  end  of  portico;  .'PREPARING   PLANS 

trict    of    Fresno    County,    Paul    G.  ^^^  adjustments    to    heating    system   HOTEL   &  STORES      Cost   $1,000,000 

Beaumont,  clerk,  Fresno.  and    the    installation    of    a    ven-    LIDO   ISLE,    Orange   Co..   Cal.     Area 

Architect — David  H.  Horn,  Fresno.  tilating   systeaa    in    identification  'i      at   entrance  to  Lido  Isle  bet  Cen- 

The  Bureau  of  Community  Facill-  >        -office.  tral  Ave.  ar.J  Lido  Isle  bridge, 

ties.     Federal     Works    Agency,     2223  '.  Owner— Marin  County  Board   of  Su-  [  Construction    involving    20    buildings 

pervisors,  George  S.  Jones,  county  ;     to    include    markets,    stores,    cock- 
i  clerk.  Courthouse,  San  RafaeL  tail    bar,    restaurant    and    hotel. 

j  aration  of  plans.  ■  Engineer — Carl  W.  ZoUner,  Ross. 


j  Medical    B|Idg..  2340  Ward   St.,    Berkeley;    Bids   open    April    11.    11    A.    M. 

A.  J.  H|}pper  Co.,  243   Langton   St,   San   Francisco   (MArket   7070). 

Moore  &  Roberts,   693   Mission   St.,    Sn.n    Francisco    (GArfield   8579). 

Anderson -Haglund,   Inc..   219  41st   St.,  Oakland   11    (OL.vmplc   910S). 

Stolte,  Inc..  8451  San  Leandro  St.  Oakland    (TRinldad  1064). 

George  J.   Maurer.   50   York   Drive.   Piedmont    (HUmboldt   3457). 


&-1 0__EDUCATION  AL 
BUILDINGS 


4/11/46 

FUNDS    AWARDED 


'4/11/46 

|to  prepare  plans 
i  schools 

BURBANK,   Los   Angeles   Co.,   Calif 


;  Contractor  —  Martinelli    Construction 
g  i      Co.,  44  Mary  St.  San  Francisco. 

i  4/11/46  • 


BONDS    DEFEATED 

^Construction  of  new  school  buildings.  XSh^iF  ^7<^V^r^'r^jc,"hn\Tn^T!JC^ 
9    Owner-Burbank  Unified  School  Dis-    SOUTH   >AN   FRA^CISCO,  San  Ma 


Ovvner  and  Builder — Griffith  Co.,  602 
Los  Angeles  Railway  Bldg.,  Los 
Angeles. 
Architect— Dwight  Gibbs,  257  South 
Spring  St.,  Los  Angeles. 
Construction  is  contingent  upon 
Cost,   $125,000    future   building  conditions. 


1  5 


South    Pab   Alto   School,   Palo   Alto;    Bids   open    April    18,   7:30    P.    M. 
Carl   N.    Swenson   Co.,   355   Stockton    Ave.,   San    Jose    (BAlIard    2602) 
Peter  Sirtorio.  262  Clementina  St,  San  Francisco   (GArfield  8317) 
C.  L.  Wbld  Constr.  Co,  4412  Fulton  St.,   San   Francisco    (SKyline  4362). 
Moore   £|   Roberts,   693   Mission   St.,   San    Francisco    (GArfield   8579). 
C.  F.  Parker.  1644  Monterey  Blvd.,  San  Francisco   (OVerland  3723) 


trict. 


tec    Co..    Calif.     Corner   Maple   and  '  4/11/46 
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ATHLETIC  FIELD  Est.  Cost,  $22,500  I  Architects-Marsh     Smith   &   Powell  I     ^*"®''  Avenues.  TO  START  WORK 
CAPISTRANO,   Orange   Co..   Cal.    El  I      gjg  W   5th  St     Los  Aneeles                 i  *^°"*'*'""^"*^" 

Camino  Real.                                             :      g^^^j^"  j^   the'amount  of   $3,500,000  ,  ^';;"^''lf**y  i*^  ^outh  San  Francisco,  gAN    ANSELMO,    Marin    Co..    Calif. 

'^'*"  "°"    ''"'•**'   °°"  vr.^r.^^<=nr.  Forbcs   Estate,    north    of    Red   Hill 

construction.  '""I^^f  cT'^""^^  "''"?;   ^ ^    '" 

,     Front  St,  San  Fi'ancisco. 

I     The    city    of    South    San    Franci-sco 

(defeated    a    proposal,    April    9.    to    is- 

,sue  bonds  in   the  amount  of  $125,000 

•to   finance   the  above  constniction. 


Construction   of  high   school   athletic  ^^y  .^   j      February    to    f'inaiice  '     ^^^^  ^^"'  ^°^^^  ^°  Francisco 

field  to  Include  football  field,  base-  OJ^wLtr^.^tw,         ^^Druary    to    imance  ,^j.^,jjjjg^^^_^.„j^j^   Henry   Rowe.  214 

ball    field,    track    and    grandstand  ,  _____ 

to  .seat  700,  and  other  athletic  fea-  [ 

tures.  

Owner— Capistrano   Un.   High   School  ,  1 1 HOSPITALS 

District.    Irvin    A.    Shlmmin,    Prin-  ' 

cipal.  ,4/11/46  11'  ■ 

The     Bureau    of    Community     Fa-    PREPARING    PLANS  4/11/46  "     •     15 


Warehouse.   Tay-HolbrooK.    in-c,   7th   St.   and    Folger   Ave.,    Berkeley;    Bid* 
open  April  11,  Noon. 
G.  P.  Wj  Jensen  &  Sons    Inc..  .320  Market  St,  S.  F.   (GArfield  2444) 

Chemical  Lab.  Addn.,  Bethlehem  Pacific  Coast  Steel,  South  San   Francisco; 
Bids  oipen  April   15,  5  P.   M. 
Barrett  &  Hilp,  918  Harrison  St,   San   Francisco    (DOuglas  0700). 
Haas  Cdnstr.  Co.,  320  Merchants  Exchange  Bldg.,   S.   F.    (EXbrook   1205) 


4/11/46 
PLANNED 

LOS  ANGELES,  Calif.— Architect 
Arthur  Froehlich,  367  S  Robertson 
Blvd.,  Beverly  Hills,  Is  preparing 
plans  and  an  application  has  been 
filed  with  CPA  for  permission  to 
build  a  2-story  furniture  sales  bldg. 
at  the  SE  comer  of  Menlo  Ave.  and 
Olympic  Blvd^  Los  Angeles,  for  a 
client.  It  will  cover  an  area  100x200 
feet   and   cost   $225,000. 


cilities,    FWA.    2223    Fulton    St,    Ber-    EXPAND    HOSPITAL  j  BONDS    DEFEATED 

Sjkeley,    Calif.,    has   awarded    funds    in    poMONA,  Los  Angeles  Co .  Cal     1798  ^^^^IC    CENTER  Cost.    $300,000 

I  amount   of   $1,000   to   assist    In    prep- j     n  Geary.  '  SAN  BRUNO.   San   Mateo  Co.,  Calif. 

aration   of  plans.  ■,  Expansions    to    the    Pomona    Valley  j     Linden  Blvd.   and  west  side  of  El 

;     Community  Hospital.  '     Camino  Real. 

4/11/46  •     9   Owner— Pomona    Valley    Community  ;  Construction  of  two-story  civic  cen 

RECOMMENDED  ,      Hospital,    R.    L.    Baton,    Supt..    1798,      "'"    "'    -—-=-'-     —    ,.-.,... *^«...- 

NEW  SCHOOL  BUILDING  1     n  Geary.  •        f   <  ^ 

Total   Cost,   $324,000  :  Architect— J.   Dewey   Harnish,   212  E  j 
BERKELEY,  Alameda  County.  Calif.  |      "B"  St..  Ontario.  ' 


Ave.  and  east  of   Sequoia  Park. 

Construction  of  eventual  93  five-room 
frame  and  stucco  residences  (60x 
80  ft.  each),  to  be  caleld  Hilldale 
Park   (cost   $10,000  each). 

Owners — James  &  David   Leach,   198 

•  Sir  Francis  Drake  Blvd.,  San  An- 
selmo. 

Plans  by  John   Meigs. 

Contractor— A.  Von  Rotz,  23  Brook- 
side  Dr.,  San  Anselmo. 

Paving — Brown-Ely  Co.,  Greenbrae. 
Grading    has    been    completed    and 


4/11/46  4 

CONTRACT   AWARDED 

OFFICE  BLDG.  ADDN.  Cost  $237,000 

SANT.\  MONICA,  Lo.s  Angeles  Co., 
Calif.    1314  7th  St 

Construction  of  two-  and  part  three- 
additional  stories  to  administra- 
tive and  central  office  bldg. 

Owner — Associated     Telephone    Co. 

Engineer — Maurice  Sasso,  124  W.  4th 
St.,  Los  Angeles. 

Contractor — Haddock -Engineers,  Ltd. 
129  W  2nd  St,  Los  Angeles. 

Elevators — Otis  Elevator  Co.,  300  E 
8th    St.,   Los   Angeles. 


Columbus  Elementary  School.  All 
ston  Way  and  8th  St 
Construction   of  a  new  school   build 
ing  on  the  present  site  and  neigh 


.usLiucuiu.i  ui   uwu-»iui,  "*7,'vYf"-    paving  is  now  under  way. 

ter    of    Spanish    type    architecture    ^         *»  •' 

(588x515x171  ft.).  The  building  will 
provide  facilities  for  a  city  hall, 
a  library,  police  headquarters.  Jail, 
and    central    fire    station,    county 


2  6 


4/11/46 

BIOS   OPENED 
HUNGRY  HORSE  PROJECT.  Mon- 
4/11/46  11  !     branch   courthouse  and  ambulance  ;  tana. — Montana  Engineering  &.  Con- 

ADDITIONAL    SUB-CONTRACTS       i     station.  '  struction     Co..     Helena,     at     $225,000, 

AWARDED  lOwner— City  of   San   Bruno,   Edward    submitted   low  bid  to   the   U.    S.    Bu-  \  f^        L     ^       I^^-^^-^^tA^       /^ AMA**<kl-Aw* 

borhood    primary    school    for    kin- J  wARD  BUILDINGS  McGuire,  Mayor,  City  Hall.  i  reau  of  Reclamation,  Kalispell.  Mont,  |  Ijg^SlOll      lOriftDIC      VlvIlCralOrS 

dergarten,  1st  and  2nd  grades  and  ';  STOCKTON,  San  Joaquin  Co.,  Calif,  i  Architect — R.  _M.    Bates.    950   Bailey-  1  under  Spec.   1238  for  construction   of  ' 


Sheet  and  Tinplate  Plant,  Columbia  Steel  Co.,  Pittsburg;    Bids  open  April  18 

Barrett  &  Hilp.  918  Harrison  Ft..  San   Francisco   (DOugla.s  0700). 

i . 

First   Hebfew   Congregation    School.   Oakland;    Bids   open   April    16.    Noon. 

Stolte,   Ihc,   8451   San    Leandro   St..    Oakland    (TRlnidad    1064). 

i — 

Maintenanice  Bldg.,  Marin  Jr.  Collfge,   Kentfield;    Bids  open   Apr.   11,  8   PM. 

Peter  S4rtorlo,   262   Clementina   Street.   San    Francisco    (GArfield    8317) 

1 . " 

Public  Woirks  Bldg.,  Burlingame;    Bids  open   April   15.  8  P.   M. 

MacDonaild,  Young  &  Nelson,  127  Mcntgomery  St,  S.  F.   (SUtter  8296). 

G.  W.   Williams  Co.,  10  California   Lr,   Burlingame    (Burl   4-1796) 


Medical    Bldg.,   Lafayette;    No   bid   opening   date  set. 
A.   J.   Hopper   Co.,   243   Langton   St.,    San   Francisco    (MArket    7070). 


4/11/46  4 

PLANS    COMPLETED 

OFFICE    BLDG.  Cost.    $100,000 

WEST  HOLLYWOOD,  Los  Angeles 
Co..  Calif.    8499  Sunset  Blvd. 

Construction  of  3-story  47-room,  of- 
fice  and   penthouse   building. 

Owner — S.   E.   Terman. 

Architect— S.  Charles  Lee.  1648  Wil- 
shire   Blvd..    Los   Angeles. 


parent  education  on  Bancroft  Way 

near  Curtis  St. 
Owner — Board    of    Education    of    the  \ 

City  of   Berkeley   and   of   Berkeley  ' 

Unified  School  Dist.,  Supt  Thos.  L.  ; 

Unified  School  Dist.  Supt.  Thos.  L.  j 

Nelson,    1414  Walnut  St.,   Berkeley,  j 
Architect — Not   Selected.  j 

Above  projects  recommended  In  re 


Stockton   State   Hospital. 


I 


ana   Road.   Hillsborough. 


25  duplex  cottages  at  Hungry  Horse 


FOR  SALE 

and  Grinders 

FORREST  &  EDWARDS 


(Construction  of  one-  and  two-story  i  The  city  of  San  Bruno  defeated  a  Project  government  camp.  Hungry 
reinforced  concrete  ward  buildings  Propo^al,  April  9.  to  issue  bonds  In  ;  Horse  Project  Montana.  The  work 
for  infirm  females  and  disturbed  ^he  amount  of  $300,000  to  finance  the  •  jg  gjiuatedabout  eight  miles  east  of 
females,   having   a  combined   floor  .above  construction. 

area   of    approximately    160,000   sq.  j  

ft.  with  hollow  tile  partitions,  steel  ^a/h/ar 


1746  Clement  Street 


SAN  FRANCISCO 


SKyUne  3622 


sash    and    clay     shingle    tile    roof  |  g^^pg    DEFEATED 
cenuy  completed  survey  of  Berkeley  |  o^rr-'gate  of  California.  IHyision  !  ^^ORIAL  BUI^^^^^^ 


1  5 


school  needs. 


of      Architecture,      Public     Works 
Bldg.,  12th  and  N  Sts.,  Sacramento. 
9  i  Plans  by  State  Architect  Anson  Boyd, 
Public  Works  Bldg.,  Sacramento. 


PINOLE.   Contra  Costa  Co.,  Calif. 


Columbia  Falls,  Mont 
1     Other  bids  were: 
*     Charles    H.   Pew,    Missoula,    Mont, 
'  $237,000. 

'     Dudley     Construction     Co.,     Great 
I  Falls,  Mont.  $258,395. 


Construction    of    frame    and    stucco  i 


4/11/46 


war   memorial    building    to    contain  ,  START  WORK 

aji    auditorium.    gymnMium,    m^t;;  i  TRUCK    STATION 


25 


Approximate  Cost  $70,000 


4/11/46  

RECOMMENDED  j      Public  Works  Bldg.,  Sacramento.        j      j  room,     lariancaplng    of     public 

SCHOOL   ADDN.  Cost    $615,000  j  General     Work  -  H     Mayson      9315       park  and  Uying  sewer  lines  in  two  -i^*-™-"^^ 

BERKELEY,  Alameda  County,  Calif.        Hooper  Ave.,   Los  Angeles,   $1,132.- ,     Sections  of  the  city.  ^^w^    «tfii?Ar,     r^^   on^    S^,u 

Burbank  Junior  High  School,  Unl-       476.  J  Owner-City  of  Pinole.  \     Calif.    Stockton    Blvd.    and    Fruit- 

versity  and  Bonar.  '  Electrical    Work  —  Collins    Electrical    Architect- Harry    A.    Bruno,    Syndi-  ,      "^S«  "°- 

Construction    of   additions    to    school  j     Co.,    720   E.    Miner   Ave.,   Stockton,  ■     ^j^^g    Bldg.,    1440    Broadway.    Oak-  : 
buildings   and   equipment.  i     $42,620.  land.  i 

Owner— Board    of    Education    of    the  '  Plumbing— J.    A.    Fazio,   686   4th   St,  i     ^he  city  of  Pinole  defeated  a  pro-  1 
City   of   Berkeley   and   of   Berkeley  ,     Oakland,  $103,821.  |  posal,  April  9,  to  issue  bonds  in   the  ' 

Nelson,   1414  Walnut  St.   Berkeley.    Heating    and    Ventilating  —  Charles  ^j„f,unt    of    $30,000    to    finance    the  ^ 

Architect— Not    Selected.  !     Thumm  Co.  of  California.  145  Na-  j  above  construction.  ;  | 

Above  projects  recommended  in  re-  |     toma  St..  San  Francisco.  $104,390. 


4/11/46  3 

SUB-CONTRACTS    AWARDED 
STOREHOUSES      Cont    Pr..    $253,240 
HAWTHORNE.  Mineral  Co..  Nevada. 

Naval  Ammunition  Depot. 
Completion  of  construction  of  six 
50x200-ft.  in  area  inert  storehouses 
at  the  Naval  Ammunition  Depot. 
Hawthorne,  Nev. :  Spec.  17604.  NOy 
13561.  Work  Involves  earthwork, 
railroads,  road  work,  iron  and  steel, 
roofing,  concrete,  glass  blocks, 
sheet  metal  and  completion  of  the 
alarm  system. 
Owner — Bureau  of  Yards  and  Docks, 
Navy  Dept.  c/o  Officer  in  Charge 


cently  completed  survey  of  Berkeley    Excavating  and  Grading — A.  Telchert 
school  needs.  '  *     &   Son,  Inc.,   1846  37th   St,   Sacra- 

i     mento. 

I  Reinforcing    Steel   and    Steel    Sash — 
^  !     Soule  Steel  Co.,  1700  Army  St.,  San 
Francisco, 

L.   D.   Reeder  Co., 


4/11/46 

FUNDS    AWARDED 

SCHOOL  BLDGS.   Eat  Cost,  $108,000  j  Acoustical   Work— ...^    x..    xv^^v.^.    ^^.,        ,        ..  , „ 

FLAGSTAFF,  Coconino  Co.,  Arizona.       loo  Sacramento  St.  San  Francisco.  ■     •J""'^^"»°_       .    ,v,«vimum    securitv '     Co.,  806  K   St.  Sacramento.   E 
Mogollon  St  and  Dale  Ave.  s„h-oontracts    nreviouslv    awarded    Construction     of    maximum    securtty       Black,  dUtrict  sales  manager. 


4/11/46  17 

FUNDS    AWARDED 
MAXIMUM    SECURITY    BUILDING 
Estimated  Cost  $955,000 
LOS      ANGELES      COUNTY,      Calif. 
Wayside    Manor   Farm    at  Castiac    Qwner— TlTe    Water    Associated 


Construction  of  modem  frame  and 
stucco  truck  station  (60x70),  to 
have  400-fqot  frontage  on  boule- 
vard and  two  and  one-third  acre 
paved  parking  area,  other  equip- 
ment to  include  drivers'  air-con- 
ditioned lounge  room,  sales  and 
display  room,  truck  tire  service  and 
light  repair  wor  kequipment,  60-ft 
truck  scales,  nine  special  type  high 
capacity  truck  fueling  pumps  fed 
by  three  12,000-gallon  gasoline  stor- 
age  tanks. 

" OU 

V. 


?1»««W' 


Drafting  Service 


COMPETENT     STAFF 

EAST  BAY  DRAFTING 
SERVICE 

1211  Stannage  Avenue,  Berkeley 

Phone    Berkeley   7230-W 


Construction   of  8-classroom   elemen-  j  ^^^^.g  published  in  March  15  issue. 

tar>'  school  building  and  new  class-  .  

rooms  added  to  Dunbar  School  at  : , . 

same   site. 
Owner — School    Board    of    Flagstaff, 

J.   C.   Brown,   Clerk,   Flagstaff. 
Architect — Gilmore  &  Vamey.   Phoe- 


12-13— INDUSTRIAL 
BUILDINGS 


building    (85,000    sq.    ft)    to    bo«se  ^^.^j^j^^^^^  _  y^jj^^g^^.     ^      R^gy,     233 
500  prisoners  and  to  be  one  unit  or        ^^^^  g^^  g^^^  Francisco, 
over-all    plan    of    improvement    to ,  contractor— S.     H.    Oser,     2217     10th 

Ave.,   Sacramento. 


nix. 

The     Bureau    of     Community     Fa 
of    Construction,    Naval    Ammunl-  |  cilities,   FWA,   2223   Fulton    St,   Ber 
tion  Depot.  Hawthorne.  Nev. 
Architect— Blanchard    &    Maher,    369 


12 


Pine   Street,    San   Francisco. 
Contractor — Johnson.  Drake  &  Piper, 

Inc.,  1736  Franklin   St..   Oakland. 
Rooflng^Clark  &  Meyers.  Hawthorne 
Electric    Alarm    System    —    Electric 

Service   Co..   Reno. 
Glass  Block— Thos.  H.  Price  Co..  198 

Mississippi   St..   San   Francisco. 


aration  of  plans. 


4/11/46 
FIRE   LOSS 

^wic.c^,   ^„^,  ^*-o   .....V...   ,.,..,   ^^.    .     ARVIN,  Kern  Co.,  Calif.— Fire  re    __ -.-.,  ., 

keley,   Calif.,   has   awarded   funds    in    cently  destroyed  the  dehydrator  plant  ;  in  amount  of  $45,000  to  assist  in  tne 
amount   of   $3,780  to   assist   in   prep-    operated  by  Ole  Hillbloom  of  Kings-  ,  preparation  of  plans 


i     farm. 

;  Owner— Board  of  Supervisors  of  Los 
Angeles  County,  William  A.  Smith. 
Los  Angeles.  .    [ 

The  Bureau  of  Community  Facili- 
ties,   Federal    Works    Agency.    2223 

Fulton   St.,  Berkeley,  awarded  funds 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Superior  Rock  Company 

248  McAdam  St.,  Oakland  11,  Calif.  Olympic  1636 


28-30— MISCELLANEOUS 
BUILDINGS 


2-8 


•• 


4/11/46 

SALES  AND  SERVICE  BLDG. 

Cost,   $43,000 
FRESNO.     Fresno     Co..     Calif.      1650 
I  oAi>(  mAi-«v.,xov/v.f.  v./»>.j  »»— .  I      Broadway. 

Anemostats     in     controller's     payroll  Qne-story  brick  and  frame  sales  and 


4/11/46  •     4 

BIDS  WANTED— 

NO   CLOSING    DATE   SET 

OFFICE  &   WAREHOUSE 

Cost,   $60,000 

FRESNO.  Fresno  Co.,  Calif.  Cali- 
fornia Ave.  bet.  Van  Ness  and 
Highway   99. 

One-story  brick  and  relnf.  concrete 
^flce   and    warehouse    buil'iing. 

Owner — F.  N.  Rumbley,  c/o  Arch. 

Architect— H.  Rafael  Lake  and  Wm. 
Hastrup.  Associate,  Patterson  Bldg. 
Fresno. 


burg,    with    loss    estimated    at    more 

than  $25,000.  j  4/11/46 

4/11/46  9j     .  :  CONTRACT   AWARDED 

TO  PREPARE   PLANS  ,4/11/46  *     1  3  ,  SAN  FRANCISCO.  City  Halt 

SCHOOL    ADDN.  Cost    $254,000  i  PLANNED  ' 

SAN  MATEO.   San  Mateo  Co.,  Calif.  1  PLANT    AND    WAREHOUSE  '      division.  ^     ,       i      service    building. 

Borel    School,    Barneson    Avenue.      ,'  Est.   Cost,  $100,000  '  Owner— Department  of  Public  Works,   owner— Diamond   "T     Sales  &  Serv- 

School   addition   of   two   wings,    con- JsANTA    CLARA,    Santa    Clara    Co..  |     Room  282  City  Hall.  j     ice,    c/o    Architect 

taining  10  classrooms,  and  g>-mna-  :     Calif.    Martin  Ave.  bet.  S.  P.   rail-  I  City  Architect— Dodge  A.  Riedy.  Rm.  j  Architect— H.  Rafael  Lake  and  wm. 
»    ."Slum  including   locker   and   shower  j     road   and   Santa   Clara-Alviso  Rd.    ;     265  City  Hall.  \     Hastrup,  Associate,  Patterson  Bldg. 

room,  and  some  grading  and  addi-    Construction     of     metal     fabricating   ContraCCtor  —  Beaumont    Furnace    &  ,     Fresno.  , j    c  ™  », 

tional  paving  of  play  area.         _       I     plant  and  accompanying  warehouse        sheet    Metal    Works.    2935    Geary    contractor— Trewhltt,  Shields  &insn- 


Owner — San   Mateo   Elementar>-   Sch.  !  owner— Santa  Clara  Metals  Co.,  c/o       Blvd.,  San  Francisco. 


j     er.  Pacific  Southwest  Bldg.,  Fresno 


Dist..  Albion  Horrall,  Supt,  120  N. 
Ellsworth   Avenue,  San   Mateo. 
Architect— Ernest   J.   Kump   Co.,   251 
Kearny   Street,   San   Francisco. 


J.   E.   Scoggins.   Box   349,    Redwood  ! 

City.  14/11/46 


••     15 


Project  will  include  $150,000  worth    CONTRACT  AWARDED 
of   equipment   and   construction   will    PAINTING  Contract  Price  $2^^ 

start    as    soon    as    materials   can    be    san    FRANCISCO.    Engine    No.    36, 
4/11/46  9!  obtained.  3736  Sacramento  St 

CONTRACT  AWARDED  ■  Interior  and    exterior  painting;    Joh 

SCHOOL  ADDN.  Cont.  Price.  $149,766   4/11/46  *     *     12  1      No.  505. 

PALM  SPRINGS.  Riverside  Co..  Cal.  :  PLANNED  I  Owner— Department  of  Public  Works, 

Construction     of     one-story,     5-room  :  PACKING  PLANT  Cost.  $250,000  .     Room  282  City  HalL 

reinf.    concrete    addition    to    South  ;viSALIA,   Tulare  Co..  Calif.  |  City  Architect— Dodge  A.  Riedy.  Rm. 

Unit  of  present  high  school  plant  ; Construction    of   modem    fresh    fruity     265  City  Hall.  ^aak^\ 


4/11/46  •     4 

CONTRACT   AWARDED 

STORE  BLDG.   Approx.  Cost.  $75,000 

FRESNO.  Fresno  Co.,  Calif.  Olive 
and  Wilson  Avenues. 

Construction  of  concrete  and  brick 
store  building. 

Owner — Marks  Furniture  Mart,  335 
Oliver  Ave.,  Fresno. 

Architect— H.  Rafael  Lake  and  Wm. 
Hastrup,  Associate.  Patterson  Bldg. 
Fresno. 

Contractor — Trewhitt  Shields  &  Fish- 
er, Pacific  Southwest  Bldg..  Fresno 


4/11/46  • 

CONTRACT   AWARDED 

RICHMOND.  Contra  Costa  Co.. 
Calif.— Carl  Overaa,  2105  Roosevelt 
Ave.,  Richmond,  at  $15,662.  awarded 
contract  by  the  Richmond  City  Coun- 
cil. City  Hall,  for  construction  of  a 
concrete  base  and  masonry  building 
lubrication  and  washing  rack  at  the 
city's  corporation  yard. 


Owner— Palm     Springs    Union     High ;     packing  plant 

School  District  of  Riverside  County  '  Owner— Urick    &    Hollis     Co..     Louis 
Architect— Harry    J.    Williams,    The  j     N.    Salazar.   Dist   Mgr..   401    North 

Plaza,    Palm    Springs.  \     Willis  St..  Visalia 

Contractor — Waale  C^mplan  Co.  and.  ■ 

Smith.     Inc.,     1670     Beverly     Blvd..  ;  4/11/46  ••12 

Los    Angeles,    and   920   Palm   Can- t  TO  START  WORK 


Contractor— Giampolini    &    Co..    1445 
Bush  St.,  San  Francisco. 


18-19— RELIGIOUS  BLDGS. 


yon  Drive,  Palm  Springs. 


9 


FACTORY  BUILDINGS 


4/11/46 


•«     0  I  j 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


NATIONAL  EXPANSION  JOINT  CO. 

I  MANUFACTURER  AND  DISTRIBUTOR 

FIBER  BOARD— FELT-SIDED  ASPHALT  AND 
JREDWOOD  EXPANSION  JOINT  FILLERS 
i  DISTMIBVTOt 

MARVEL-KOTE — Concrete  Curing  Compound 
$EALZ — Elxpansion  Joint  Sealing  Compound 
I  CompHPH  With 

Federal  Specification*  SS-F-336 

I      FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.    UNderhiU  7172    San  Francisco  3,  Calif. 


4/11/46 

SUB-CONTRACTS   AWARDED 

REMODEL  CAFETERIA 

Contract  Price,  $21,255 
FRESNO,  Fresno  Co.,  Calif.    Heaton 

SchooL 
Remodel  cafeteria 
Owner — Fresno    City    Schools. 
Architects— David  H.  Horn  and  Mar-  , 

shall  D.  Mortland.  Rowell  Building, 

Fresno. 
Contractor-J.  W.  Jolly,  1028  Prince- 
ton  Street,   Fresno. 
Plumbing  and  Heating— A.  G.  Goed- 

del,    1105   North    Broadway. 
Electric    Wiring— Paul    A.    Christen- 

son,  379  N  Fresno  St 
Sheet    Metal— Legler    Sheet    Metal 

Works.  1142  H  St 
Acoustical    Tile    Work— Healey    and 

Popovich,  1312  Broadway. 
Brick  and  Stone  Worii — John  Brown 


Approximate  Cost  $300,000    '^^^DS  AWARDED  . 

MODESTO.  Stanislaus  County.  Calif.    IMPROVEMENTS  TO  SC^L 

Beard  industrial  tract  off  Water-  ^^  ^  ^  ^  ^^    ^  ^^vf?,*5fi«tv    nS"  a 

FALLON,  Churchill  County,   «ev.  o. 


Construction  of  macaroni  and  noodle  '     Main  and  Front  Sts. 

Enlargement   of   ^ 

faciUties  to  include  gymnasium 
(100x140)),  to  Include  three  class- 
rooms, music  room  and  plans  for 
Industrial  art  shop,  remodeling  of 
present  building  to  enlarge  window 
space,    improve    lighting   facilities 


4/11/46  4 

CONTRACT    AWARDED 

OFFICE  BUILDING      Cost  $2,800,000  _ 

LOS     ANGELES.     Calif.     Northwest  MiirWork-^Hollenbeck-Bush  Planing 

comer  of  2nd  and  Spring  Sts.  I     ^^  ^^     p.  q.  Box  1006^ 

Construction  of  new   10-story,  base-  I  painting— Axlant 

ment     and      sub-basement     office   j^gfpigeratlon  —  Cedric  Burr,  6293 

building,  of  steel  frame  and  rein-  |     Washington    St 

forced  concrete,  steel  sash,  terrazzo  j  Linoleum— Bray    Floorcraft    Co.,    741 

and    marble   lobby,   five   elevators,  '     Divisad-ro  St. 


ford  Highway 

onstructlon  of  macaroni  ana  nooaie  •      — ' ^  .^..v  — -  srhool 

factory,     candy     factory,     finished  ,  Enlargement   of  p^sent  hlg^^ 

product  plant  warehouse.  i 

Owner — Grocers'    Packing   Co.,   B.   J.  j 

Carroll,  manager,  on  Beard  Indus-  | 

trial  tract  off  the  Waterford  High-  j 

way.  ! 

Plans  by  owner's  engineering  depart-  i 

ment.  j 

Contractor— Wieland  Bros.,  919V4  Eye  '     auditorium  floor.  r.«<.«^    of!  Wire,  write,  or  'phone 

St,  Modesto.  °'^^"~^"'^"!*^n   /ohS?n    si-     CLEVELAND  WRECKING   CO. 

A  dried  food  plant  and  dried  bean       Education    W^erD.  Johnson,  su  ^.^  ^^      _      VAlencia  4977 

plant    costing    $100,000   have    already       penntendent,  Fallon.  •B../.1H-  •  

*^  .6    T      .  .     -     •'        The  Bureau  of  Community  **2v>^ ! 

ties.   Federal   Works    Agency,  2223. 


FOR  SALE 

NEW  &  RECONDITIONED 

DIMENSION  LUMBER 

TIMBERS,  waliboards,  plambinK. 
iiipe,  millwork,  and  other  buildinK 
materia's.    SALE  PRICES.    Large 


in  four  classrooms  and  elevaU  tne ;  ^^cks  of  "hard  to  get"  iteias. 


tile  toilets.  Interior  plaster,  heating 

and  ventilating  system. 
Owner — ^Times-Mirror  Ca 
Architect — Rowland    Crawford,    146^ 

S.  Doheny  Dr.,  Beverly  Hllla. 
Contractor— P.    J.    Walker  Co.,    S900 

WlUteslde  Ave.,  Lo«  Angelas. 


All  of  Fresna 


4/11/48  » 

FUNDS   AWARDED 
ADDN.    TO    SCHOOL.   Coat,    1271.000 
SALINAS,    Monterey    Co.,    Calif. 
Addition   to  high   school  building  of 


been    completed,    the   macaroni    fac- 
tory has  Just  been  started,  and  the  _,"^-"   •*•    ••"••"„?    .4,.miMi  i 

candy    factory    and    warehouse    are  Fulton  St,  Berkeley.  CaHf-.  awar^ja   ^ 

scheduled    for     future     construction,  funds  in  amount  of  $10,000  to  asawi. 

The   three  plants  uncompleted    total  ^  preparation  of  plans 
$200,000. 


FOR  RENT 


u 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


4/11/46 


4/11/46 

APPLICATION    AMENDED 
BROADCAST  STATION 
STOCKTON.   San  Joaquin  Co..  Calif 

College  of  the  Pacific  Iprelimiwabv  di  anb 

New     non  -  commercial     educational '^"^o'.'^^^^  PLANS 

broadcast    station    to    be    operated 

on    any    available    frequency.    FM 

type  of  emission  and  power  of  one 

kilowatt 
Owner— College    of    the   Pacific.    N. 

Pacific  St,  Stockton. 


LUMBER      HANDLING      EQUIP- 
MENT :      CARRIERS,      STACKERS. 

TRUCKS.   Call  Mac.  Pacific  Carriers. 

OlJtland.    KE  4-166L 


••     SO 


FOR  SALE 


CONTRACTORS'   SURPLUS 
COMPLETED  EQUIPMENT 

VETERANS'  MEMORIAL  BLDG.        !     TRUCK  CRANE.  PAH  TRENCH- 
Estimated  Cost  $185,000  [  jjj^  COMPRESSORS,  two  30  CATS, 
SEBASTOPOL.     Sonoma    Co.,    Calif.    lqGGING    DOLLY,    GAS     TRUCK, 


Bodega  Ave. 
Construction    of   one-story    veteran^ 

AppUctlon  for  U.  a  0»v«nm«,  0^*S!!S{y''S"^£»topol 


PLASTER  MIXER,  «lc.  McQuire  A 
Heatar,  7W— Mth  Avenua,  Oakland; 
'PhMM  TRinMad  TfTf.        (to  4/1^4«) 


EAGLE  ROCK  WOOL 


INSULAtlON 


BATTS  .  BLANKET  ft  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulaton  for  the  Pacific  Coast  Tefepfaofie  KEIIo^  2-3688 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


IJLASS  and  GL'aZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  STREET 


SAN  FRANOSCO,  12 


Phame:  DEUware  7313 


■ft 

■I 

i 
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DAILY    PACIFIC    BUILDFR 
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ADVANCE  CONSTRPCTIOM  REPORTS 


Engineering  Section 


4/11/46 

BIDS  OPENED 


CENTRAL  VALLEY  PROJ.,  Calif.  I  Beach,  $49,910.72 


3  4  4/11/46 

Shipyard    Construction    Co.,    Long    BID  OPENED 


4  0 


NEWS  INDEX 

Fop    convenient    reference,    news 
reports  In  this  section  are  classi- 
fied as  foPlows: 
Water  Supply  and  Sewage 

Disposal    Plants   31-32 

Bridges    33 

Dams,   Reservoirs  and 

Dredging    _ _ 34 

Docks,  Piers  &  Harbors...-.         35 
Parks,   Airports   and 

Playgrounds    . 36 

Railroads,  Subways  and 

Tunnels    . 3/ 

Electric  Lighting  and 

Transmission   Lines  _         38 

Sewers   39 

w.icets  and    Highways 40 

Gas.   Water   and    Oil    Pipe 

Lines 41 


ID  OPENED  :^i°F°^^^  project  in  Riverside  County 

'1  widening    shoulders    with     imported '4/n/46 

j  borrow  and  surfacing  with  plant  mix  :  NOTICE 
-J   surfacing  and  penetration   treatment! 


VALLEY  PROJ.,  Calif.    Beach.  $49,910.72.  ^^^^^^  '^^*^«'^i'^^^^'   ^alif.  1  to  be  received  in  LMAn7*.^«  n^^^ 

—Morrison    -    Knudsen    Co..    Inc..    Ill*      Petersen      Engineering      Co.,      San    Lee  J.  Immel.  Box  65.  Station  A,  Ber- '  25    ig™'''*^  "»  ^^  Angeles  on  April 

Sutter    St.,    San    Francisco,    and    m.  :  Francisco,   $69,090.  I  keley,     at     $76,297.10     submitted     the       Sairi  r*»s^»»^„*„»* ... . 

H.  Hasler,  P.  O.  Bo.x  387,  Santa  Ana,:     Wicks  Engineering  &  Construction    only    bid    to    the    tSate    Divis 
at    $1,514,975.45    submitted    low    total  j  Co.,  Des  Moines,  Iowa,  $84,844.  '"  '  ^    "'   M-r<^..   o.-.. 

;  bid   April   10   to   the   Bureau   of   Rec- 

i  lamation.    Walker    R.     Young    chief 

1  engineer,   Friant,   Calif.,   under   Spec.  ,  «--,rT,r»o 

;  1181    for   construction    of    earthwork,  :  39 SEWERS 

canal    lining    and    structures,    Kings 


40 


.  „  -J    surii*i;iiiB   «""    ^     C:S^ —  "'^ALinenti      HUMBOLDT     COUNTY      Calif —A 

i  River    wasteway    and    Kings    River   4/11/46  ••     3  »    and   widenmg   a   bridge   on    portions    representative   of    the   district    office 

siphon,  station  159t  plus  66.15  to  sta-    BIDS  WANTED  !  of   highway    between    Pittsburg   and    of    the    State  Division    of    Highways 

ftion  1647  plus  75,  Friant-Kem  Canal,       MODESTO,  Stanislaus  Co.,  Calit.— ;  4    miles    east   of    Brentwood.    Contra   will  meet  prospective  biddeS  for  the 

Friant  Division,  Central  Valley  ProJ-    AAs  previously  reported,   until  April    Costa  County.  r.rr.T^o^^ .=..5:..  ._  xx.-...^..^,  ^        .^ 

ect.    The    work    is    situated    approxl-    24,  7:30  P.   M.,   bids  will   be  received!     Work  involves: 

mately  18  miles  east  of  Fresno.  by  the  Modesto  City  Council,  Rex  E.  \    (D  40   c.y.   remove   concrete; 

The  principal  items  of  work  and  '  Gailfus,  city  clerk,  717  Tenth  Street, 
th"  «»stlmat<»d  quantitieo  involved  Modesto,  for  construction  of  two 
are  as  follows :  I  pre-stressed    concrete   tanks,    60   feet 

(1)  237,500   c.y.    common    excavation  '  in   diameter,    and    a    reinforced   con 


for  canal ; 

(2)  193,000  c.y.  rock  do; 

(3)  5,500    c.y.    compacting    embank- 
ments ; 

(4)  40.000    c.y.    common    excavation 
for  wa.iteway  channel; 

(5)  100  c.y.  rock  do; 

(6)  35.000    c.y 


Crete  structure. 

Specifications   obtainable  from   the 
'  office     of    City    Engineer    Frank     J. 
Rossi   upon  deposit   of   $10.00. 


4/11/46 

FUNDS    AWARDED 

common    excavation   DPi.AINAGE    SYS. 


39 


(2)  470    c.y.    struc.    excav. 

(3)  28,000    tons    imported    borrow; 

(4)  develop  water  supply  emd   fur- 
nish water  equip.; 

(5)  450  M.   gals,  apply  water; 

(6)  420  tons  crusher  run  base; 

(7)  130    tons    liq.    a.sph.    b'C-1    pene. 
treatment ; 

(8)  100    tons    liq.    asph.    SC-3    pene. 
treatment; 

(9)  30    tons    asph.     emulsion    paint 
binder  and  seal  coat; 


proposed  project  in  Humboldt  County 

ll-Hum-1-J),   for  which   bids  are  to 

be   received  in  Sacramento   on   April 

jU,  1946, 


Said  ri^piesentative  will  meet  pros- 
pective bidders  at  south   end  of  Big 
j  Lagoon    bridge,     about     eight     miles 
.  north  of  Tnnidad  on  Thursday,  April 
18,  1946,  at  10  A.  M. 


4  0 


1/11/46 

BIDS   WANTED 

PHOENIX,    Maricopa    Co.,    Ariz.— 
Until   May  2,   10  A.   M.,   bids   will  be 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


for  Struc.   except  siphon   barrel ;    SANTA   BARBARA,    Santa   Barbara  ^  (lO)  450    tons    sand    seal     coat    and   received  by  the  Public  Roads  Admin 

(7)  300  c.y.  rock  do;  '       County,   Calif.  t  pene.   treatment; 

(8)  200,000    c.v.    common    excav.    for   Con.struction    of    city-wide    drainage  '  (H)  2,500  tons  plant  mix  surf.; 
h'ttaI  ho*    Kta    ii*QR  tni...  I      Rvstftin.  '  n2t  M    l.f.    timber    bridere    raili: 


i-stration,  303  W.  Jefferson  St.,  Phoe- 
nix,   Ariz.,    for    furnishing    material 


4/11/46  32    <^^^  trimming  6,100   s.y.   earth   foun- 

BOND   ELECTION  i  dations  for  concrete  lining; 

ALH.WIBRA,  Los  Angeles  Co..  Cal.  '  ^^^^  preparing  16,000  s.y.  of  rock  do; 


siphon  ba'rrel  bet.  Sta.  1596  plus  I  system.  '(12)  84  l.f.  timber  bridge  railing;  and  performing  all  work  for  the  con 
88.9  and  1627  plus  41.36;  lOwner — City  of  Santa  Barbara,  A.  L.  \  n3)  m  c.y.  class  A  portland  cem.  struction  of  access  road.  Project  Ariz. 
(9)  100  c.y.  rock  do;  '  '  Study.  Public  Works  and  Planning;  cone,  struc.;  .FH-2-D'5,  at  Grand  Canyon  -  Old 
ralng  6,100  s.y.  earth  foun-  Consultant,  Santa  Barbara.  |  (14)  2,000  lbs.  misc.  iron  and  steel;  Trail,  Kaibab  National  Forest,  Coco- 
dations  for  concrete  lining;  Engineer — C.  W.  Moore,  Santa  Bar-  I  <i5)  9,300  lbs.  bar  reinf.  steel;  nino  Pats,  a  distance  of  10.591  miles. 
,        ^ .         .'    .           bara.                                                              1  (16)  60    If.    temp,    timber   railing;  Plans    and    specifications    may    be 


(15)  2,650   tons   min.    agg.   pKint    mix   in«nt,  and   U.OOO  lin.   ft.  wood  anow 

surf.;  j  fence. 

(16)  10    tons    liq.    asph.    SC-ft    prime       Low  bidder:  ^^„o« 
coat;            ^         *'              r    *^          !     McNutt  Brom^  351%   E.   Broadway. 

(17)  127    tons    Uq.    asph.    SC-ls,   plant ' Eugene,  Ore.,  $243,50L 
mU   surf. ;  I  Other  bidders : 

(18)  100   tons    asph.    emulaioii    prime  ,      R  A.  Heintz.  Portland,  ♦253,785. 
coat,    paint    binder,    cur^g   seal  |     O'Neil  A.  Son,  Eugene.  Ore,,   $284,- 
and  seal  coat;  .  1475.  . 

(19)  15,100  tons  asph.   concrtjte;  Leonard    &    Slate,    Ltd,    PorUana, 

(20)  1.070  l.f.  asph.  cone.  raisM  bars;    $250,465. 

(21)  8100  c.v.    Portland    cemeht    cone.  I      K.  L  Goulter,  Seattle,  $256,<65. 
base ;    "  !     J.  A.  Terteling,  Boise,  Idaho,  $33«,- 

(22)  2480   c.y.   portland   cemeht   cone.  '  674.  •• 

pavement;  1      Lincoln     County  —  Waldport     rock 

i23>  23o0  each  pave,  tie  bolt*  assem-    production   project   on   Oregon   Coast 

blies;  '    land    Alsea   highwaj-s.    State    project 

(24)  455    c.y.    portland    cement    cone.  ;  Requires  approximately  10,(XK)  cu.  yds, 
structures;  ! crushed  rock  in  stockpiles, 

(25)  58.000  lbs.  bar  reinf.  8t<iel;  I     Oniv  bidder: 

(26 1  1,990  c.y.   portland  cement   cone.       c.  J.  Eldon,  3101  N.  Columbia  Blvd., 
curbs,      gutter,      sidewalits     and  ,  Portland,   $34,320. 


driveways ; 

(27)  2,650  each   curb   dowels 

(28)  5   each    monuments;        ' 

(29)  190  l.f.  pipe  handrail; 

(30)  15   each    move   and   res^t    i>treot 


marker  posts; 

(31)  190    Lf.     move    and 
chain  Hnk  fence ; 

(32)  312    If.    IS-in.    reinf.    cohc 
standard  strengrth ; 

(33)  488   l.f.   IS-in.   CMP,   16 


i-edonstruct 


gage 


<34)   156   l.f.    12-in.    plain    cone,    pipe; 


t35i   610  l.f.  salvage  part  circ 

culverts ; 
(36) 


le  metal 


17  t-a  salvage  drop  mlel    framt^  ;^   lOO-ft.   steel  pony  truss  span   over 


^ J ^  __, „.^.   ^^    .„v,«.  vw    .      Oara.  '(16)   W)    1 1-    temp.     t«iuutrr    railing;  r-ians    ana    speciiicaiions     may     oe 

—The  City  of  AThambra  wilfholda  '  ^^2)  16.300  c.y.  backfill  about  struc;  ■     The  Bureau  of  Community  Facili-  j  (jy)  38    each    culvert    markers    and   obtained  from  the  above  office  upon 
bond  ckcticn  June  4,  for  approval  by  i  ^^S)  122,000  c.y.  backfill  about  siphon  'ties,  FWA.  2223  Fulton  St.  •Berkeley.  |  guide    posts; ^    ^  '  deposit  of   $10.  _    ^ 


the  voters" of  a"bo~ndis7ue  In" am.)un"t'  barrel;     '  '  'has  awarded  funds  in  amount  of  $11,-  ^  (is)  51    each    move   and   reset    exist 

of  $3,350,000,   of   which   $515,000   is   to  j  ^'^^  ®200     c.y.     compacting     backfill   850  to  assist  in  preparation  of  plans.  1  markers  and  guide  posts, 

be   used   to   finance   the   construction  1  __     *^*"*  structures; 


I 


(19)  590  If.  8-in.  CMP,  16  gage; 


of  storm  drains;  and  $200,000  for  fi- 
nancing construction  of  a  refuse  in- 
cinerator, .sewage  ptimplng-replace- 
ment  and  public   rest  rooms. 


(15)  6,100    c.y.    riprap;  '4/11/46  8  9    (20)  244   l.f.    12-inch  do; 

(16)  constructing   265   c.y.   filter;  I  FUNDS   AWARDED  1(21)  12   l.f.    18-lnch  do; 

(17)  constructing    1.250   l.f.   of   feeder  -^EWER  E.st.  Cost.  $105.000  1,22)  36  l.f.   24-in.   CMP  14  gage; 

„        .^,    „      ^-      ^_,.,   .^23)  16  l.f.  36-in.  CMP  12  gage; 

(24)  15    each    spillway    assemblies 


•     3  2 

$166,000 


dram;  OCEANSIDE,    San   Diego   Co.,   CaUf. 

(18)  constructing   1.150   l.f.   of   6-lnch  '     Loma   Alto   Canyon. 
dla.   tile  drains  with  uncement-    Construction    of    main    sewer    trunk 
ed  Joints;  line    and    laterals. 

(19)  4140  c.y.   concrete  in  struc,   ex-   Owner— City  of  Oceanside.  Ernest  A. 
cept  paving;  1     Taylor.   Supt.   of   Streets. 

(20)  21.600    c.y.     concrete  In     siphon  ,     The     Bureau     of    Community    Fa- 
barrel;  Icilities,   FWA,    2223   Fulton    St.,    Ber 


4/11/46 

SEWAGE    PLANT  Cost 

NOVOTA,  Marin  Co.,  Calif. 
Construction  of  .sewer  lines  and  sew-  ', 
age   di.'<posal  plant.  j 

Owner— Novate  Sanitar>'  Dlst.  No.  6,!  u^llx,.,  ,x,...,..^„,   ^  ,.  .^,   ----   -  — - — .  -■    - 

Frank   M.   Jacques,  Chairman,   No-  ^21)  185  cy.  concrete  in  struc  paving;   Ueley.  has  awarded  funds  m  amount 

vato.  :  '22)  2,070  c.y.   concrete  in   canal  lln-    of   $3,640   to  assist  in  preparation   ot 

Engineer— Harry   N.   Jenks,   345   Ma-  ;  >"&:  plans. 

drono  Ave.,  Palo  Alto.  1  (23)  placing  9,994;000  lbs.  reinf,  bars;  ■ ,     ,     ■,  q 

Federal    advance     planning     funds  '  <24)  placing    785     s.f.     elastic     joint-   4/11/46  •*  ** 

for   $4500  have    been    granted.,  !  filler  material ;  FUNDS  ASKED  ,1^.,  or- •  ^^" ' — 

. r  •  !  (25)  placing     280     l.f.    rubber    water  STORM   DRAINS  Cost,  $lb4,85o  1  (19) 2.20 

I  stops;  CHICO,    Butte   County,    Calif.  j  (21) 2.50 

I  (26)  installing    360    l.f.    clay    pipe    in   Construction  of  addl.  storm  drains.        (23t 6.00 

j  filters-  ^     *- r  Owner— Cltv   of  Chico,   H.    H.   Hume,  ;  ,25)  1.25 

Cost.   $131,000    (27)  installing  8.700  lbs.   of  cast  iron       City   Mgr..   City   Hall,   Chico 


(25)  20  l.f.  salvage  exisC  pipe  culverts 

(26)  20  l.f.    relay  salvaged  dc. 
1     Unit   prices   follow; 
1    (1) $30.00 


(3) 1.25 

(5) 2.50 

(7) 25.00 

(9) 30.00 

(11) 6.70 

(13) 55.00 

(15) 08 

(17) 4.00 


J    11/4-  ♦      • 

FEDERAL     FUNDS    QRANTED 

'"^^S^i^^,™^?    ,,    ^°^*-   5^31.000  I  (27)  installing  8.700  lbs.   of  cast  iron       City   Mgr..   City   Hall,   Chico^  j 

t:ORTE   MADERA.   Marin   Co..   Calif.'  pipe  in  filters;  City    Engineer— Frank    S.    Robinson. 

Construction    of   a    complete    sewage  I  (28)  laying    66    l.f.    12-ln.    diam.    ce- i     City  Hall,  Chico.  j  4/11/46 


a    complete    sewage  .  ,_;o^   laviiiE     00    i.i.    x^-m.    vutiui.    mc  •     ^--.r    — —--,   .  -,  --.  -- 

treatment   plant.                                                   ment-asbestos  pipe-                           '     State  funds  will  be  asked  to  cover,  BIDS  OPENED 
Owner- Sanitary    District    No.    2,    of  '  (29)  erecting    250  000    lbs     structural  half  the  cost  of  drawing  up  plans.      .      LASSEN    COUNTY,    Calif.— E 
Marin  County.  Wilfred  K.  Nedwed.  ;  steel  in  highway  bridge;  1  


--  —  1  steel  in  highway  bridge ; 

Corte_  Madera.     George     W.  i  (30)  placing  79.500  lbs.  of  metal  water 


Principal    items    of    worlc    are    ap- 
I proximately  as  follows: 
i    (1)  81,4<)0   cu.    yds.    unclassified    ex- 
'  cavation ; 

I    (2)  1100    cu.    yds.    unclassified    ex- 
cavation for  structures; 

(3)  218.200    cu.    yds.    excavation    for 
borrow ; 

(4)  84,000  sta.  yds.  overhaul; 

(5)  377.500  cu.  yd.  miles  special  over- 
•           haul  and  borrow; 

(6)  280  hours  rolling  existing  grotind 
and  bottoms  of  cuts; 

(7)  27,0»)0  lin.  ft.  furrow  ditches; 

(8)  7840  M  gallons  watering; 

(9)  lump    sum.    provide    and    main- 
-*-/ «.vw  ,           tain  water  plant  or  plants; 

(14) 25  1(10)47,300     tons    crushed     gravel     or 

(16) 4.00;  cruKhed  stone  base  course; 

(18) 2.00  I  (11)  2400  tons  blotter  materials; 

(20) 2.40    (12)  1003    tons    medium    curing    cut- 

(22) .^    3.25'  back  asphalt; 

(24) 15.00    (13)  445  cu.    yds.   concrete; 

(26) 1.25    (14^  50,5«30  lbs.  reinforcing  steel; 

■  (15)  1074   lin.   ft.   corrugated   galvan; 

ized  sheet  metal  culvert  pipe; 
(16)  752  lin.  ft.  removing,  cleaning  or 

stotkpiling  or  relaying  salvaged 

cuhert  pipe; 


and  grates  or  covers ; 


„  iTrasU  River  on  the  Netarta  Second- 

(37)  15   each   catchbasin  fraijnes   and         .    jiig^^vay    near    Tillamook,    and 


(2) $  2.15 

(4) 460.00 

(6)  ...„ 3.25 

(8) 25.00  . 

(10) 5.00; 

(12) 3.00; 


4  0 


B. 


Pre^J .      _  ,     ^_ 

Thlerbach.    Secty..    Corte    Madera 


I  Bishop,    Orland,    at    $118,861    submit- ■  .jy.  20  neht-of -way  monuments ; 


stop  in  joints; 


En^ne»r-Frank    Aitken,    Larkspur.    ;  (gj)  erecting' 'llM    ft.    b.m.    timber 


Federal    advance     planning    funds 
for   $6600  have   been    granted. 


in   railings ; 
I  (32)   installing  61,000  lbs.  radial  gates; 


(33;  in:t':;mnriT'bs'';id;af.1S;  construction  of  sewer  system    most  >  ^^i^^;';?-- retw^nvfewland  and 
(33)  installing  4^„iOO  lbs.   radiai-gate  sewaee   will    be    collected   from  ,  o^^^^^f  v^n^v   TJ..^aen  Countv. 


33— BRIDGES 


4/11/46  33 

NOTICE 

LAKE  COUNTY,  Calif.— A  .-^._ 
tentative  of  the  bridge  department 
<»f  the  State  Division  of  Highways, 
win  meet  prospective  bidders  for  the 
proposed  project  in  Lake  County  (I- 
Lak-89-E),  for  which  bids  are  to  be 
received  in  Sacramento  on  May  1, 
1946. 


hoists    and    operating    and    con- 

;  trol  mechanisms; 

!  (34)  Installing     10,930     lbs.     cylinder 
gate,  gate  frames  and  hoist; 
(35)  installing    11,900     lbs.     of     misc. 
metal  work; 
repre-  !  (36)  installing  125   cwt.    of    bit.    ma- 

j  terial  in  float  drums; 

I  (37)  installing  1.400   l.f.   of   electrical 

I  conduits ; 

:  (38)  installing    550    lbs.    of   electrical 

j  conductors  and  ground  wires; 

I  (39)  Installing  600  lbs.   electrical  ap- 
paratus ; 


,  ted    low   bid   to   S'ate   Div.    of   High 
8  9  J  \vavs.    G.    T.   McCoy,    state   highway 

I  engineer,  Public  Works  Bldg.,  Sacra-    ,20)  23  gates. 

;  mento,  for  about  13.8  miles  surfacing 

BEI-VEDERE.   Marin    County,   Calif,    ^^.^^^i  imported  gravel  base  and  plant- 


4/11/46 

BONDS   DEFEATED 

SEWER  SYSTEM 


(1S>  44  limber  culvert  markers; 
(19)  92.800  lin.  ft.  barbed  wire  fence; 


^WOV>UV..,.V.r..        v,..         ^ ^J -, mix      SUrittCIUg        U.-l-.X-t^.*        T.I-".. 

of    sewage   will    be    collected   from  ,  gecret  Valley,  Lassen  County, 
Belvedere  and  all  of  it  from  Corin-  ^      ,j.j^g  work  involves: 
thian   and  Hilarita,   processed  in  a    ^^  develop    water    supply    and    fur 
central    primary    treatment    plant  |         j^}gjj  ^yater  equipment ; 

and    then    disposed    of    through    &>    -     """^  - —  = -*"-'  ~-«.r«i  >.«<,/». 

main   line  to  Blandlng's  Point. 


40 


,4/11/46 

LOW    BIDDERS 
'     WASHINGTON    STATE.— Clarence 

B.  Shain,  director  of  highways,  Olym- 
!  pia.  Wash.,  received  bids  April  2  and 

awarded    contracts   on   the   following 


covers ; 

(38 1  1  each  manhole  framo  aid  cover 
k39)  25  ea.  adjust  manholes  t)  gr-ad* 
(40)  15     each     adjust     handlioles     to 

grade; 
(.41)  95  each  red  reflectors 

(42)  600   If.    J^-inch    galv.    ijon    pipe 
bubble  head   line; 

(43)  950   If.    %-lnch  do; 

(44)  1.390  l.f.   »4-inch  <o; 

(45)  1530   l.f.   lV4-inch 


(46)  260    If.    li-n-inch 


water- 


(47)  280    each    bubble    neads 
ing  system ; 

(48)  1.180    l.f.    %-in.    galv.    l|on    p*pe 
nozzle  line ; 

(49)  670    l.f.    1-inch  do: 
(50i  550  lbs.  misc.  iron  and  jiteel  pe-  • 

destrian  underpass; 


pipe 


Polk  County — Reconstruct  existing 
.  bridge  over 'Mill  Creek  on  The  Dalles- 

Co.i>i  Svconuarv  Highway  near  BuelL 
Federal   Project   No.    S-215    (4).    Re- 
quires  approximately   80   cu-    yds.  or 
structural    exc<ivalion ;    290    cu.     yda 
! class    A    concrete;    64,000    lbs.    metal 
i  reuif orcemeut ;    51.000    lbs.    structural 
bictl.  and  4000  lin.  ft.  metal  handraiL 
Only  bidder:  ^„,^^ 

Archie    Averaill,    Portland,    $o6,090; 

rejected.  ,«  ,« 

Tillamook  County— Construct  12  19- 
ift.  composite   pile   trestle   spans  and 


<;o; 
tio ; 


grade  and  pave  0.09  mile  approaches 
thereto.  State  project.  Involves  ap- 
proximately 1850  cu.  yds.  gravel  em- 
bankment in  place;  60-ft.  18-in.  con- 

krcie  pipe;  300- cu.  yds.  structural 
excavaUon;   furnish   1500  lin.   ft.   un- 

,  treated  piling;  2200  lin.  ft.  treated 
piling ;  drive  36  foundation  piling ; 
drive  60  trestle  piling;  420  cu.  yds. 
class    A   concrete;    64.000    lbs.    meUU 

i  reinf orcement ;  36  M  ft.  b.m.  treated 
luniL-r;  148.000  lbs.  structural  steel, 
and  690  tin.  it.  metal  bandrail. 

.Only  bidder: 
'      C.  J.  Eldon,  3101  N.  Columbia  Blvd., 
'      Portland.  $88,119;    rejected. 

Washington    County  — Vadia  over- 
crossing  on  the  Sunset  (Wolf  Creek) 


(511  56     l.f.     rubber    waterstjops     pe- 1  Highway  near  North  Plains^  iieaerai 


destrian  underpass ; 
(52)  move    and    reset    gates 
trian    underpass; 


Project    No.    FG-186    (10).    Construct 
pedes-  i  361    ft.    reinforced    concrete    viaduct 
iover   tracks    of    S.    P.  &    S.    Railway 


(53)  lighting     equipment     p^estrian  ;  co.    Involves    approximately    490    cu. 


underpass ; 

(54)  22   ea   transplanting   pa 

(55)  3,700   l.f.    furnish   1-inch 
conduit; 

(56)  2,350  1.'.  furnish  2-inch  do; 

(57)  3,270   1.  .    install    clec    conduit; 


Owner — City  of  Belvedere,  c/o  H.  A. 

Estabrook,  Corinthian  Island,  Bel- 
i    vedere. 
Engineer  — Clyde    Charles    Kennedy, 

604  Mission  St..  San  Francisco. 

The   City  of   Belvedere  on   April  9 
e, . 

mount    of    $160,000    to    finance    the 


: 


(3)  8600  tons  imported  gravel  base; 
(2)  260  M  gallons  apply  water;  :  projects  listed  below:  | 

(4)  138    tons    paving   asphalt    200-300       constructing      asphaltic      concrete! 
seal  coat ;  j  pavement  and  constructing  shoulders  \ 

(5)  1300  tons  screenings  seal  coat;         with    selected    roadway   borrow    and 

(6)  56  tons  liquid  asphalt  RC-2  tack  |  ^j,^jgj^gjj  stone  surfacing  on  3.952  miles 
coat  and  seal  coat ;  .  .        I  of     primary     state    highway    No.    1, 


(58)  2,780    1:  .    install    do    bj|    Jacing 
method ; 

(59)  45   each    cast   iron   elec   junction 
boxes  or  pull  boxes; 

(60)  23   each   type   A   signal   or   dis-i 
patch  er  bases ;  1 

(61)  15  each  type  B   signal   ba-ses; 

(62)  20  each   dispatcher  guald   posts. 
Total  bids  follow: 

(A)  Griffith   Co.,  Los  Angel<;8,  $416,- 
169.70. 

(B)  J.   E.   Haddock.   Ltd.,  rfasadena, 
$474,378.55.  j 


yds.    structural    excavation;    furnish 

m   tree.^  ;  536O    lin.    ft.    treated    timber    piling ; 

electric   drive  141  piles ;  1000  cu.  yds.  class  A 

concrete;  184,000  lbs.  metal  reinlorce- 

ment,  and  748  iin.  ft.  metal  handraiL 

Low  bidder: 


Total  bids  follow: 


„„.     ,     "'    , ,  »      _ii     »v  ^-uai,   C1.11U   occ».    ...V/..V,  ;  Qj.       primary       Siaie       Illgnway       A^u.      J., 

The   City  of  Belvedere  on  April  9    ^^j  lOO  tons  liquid  asphalt  SC-2  prime  '  j^^^i^  Countv  line  to  Puyallup  River 
feated  a  proposal  to  Issue  bonds  in  {         ^oat;  bridge    in    Pierce   County,    FAP    No. 

(8)  1455  tons  paving  asphalt  200-300   p.  120    (5).    A.   P.  &  E.  Co.,  Tacoma, 
;         plant-mix  surfacing;  $120,713.05. 

!  (9)  20,800    tons    minimum    aggregate       Grading,  ballasting  and   construct- 

,,     3-  I         plant-mix   surfacing.  I  ^^^  ^yp^  j.j  asphaltic  concrete  pave- 

oir^e  xA/AKixcrk  I     "^o**'   ^*^^   follow:  ment  on  6.43  miles  of  primary  state 

_        _  cPa^tjt;^   BARBARA.     Callf-UntilM^)   ^^^*«^°P'  °'''*"^'  '".^'^^         highway    No.    2,    Stevens    Creek    to 

!(42)  coliTtnTctlng  two   cattle  guards.    Mf^riPM-biSftill'lfrece'I^^^^^  ^•""^-    ««<*^°^    ^>^y-    "^'^^^.^  J^''''T%'^?rlli,  ^^^ 

riA_nAlUIC    DCCCDVniDC  i^i     complete  total  bids  were:  i  by  the  City  of  Santa  Barbara,  of  flee     .  J121,035.     _  _        _^  _     ,Nos.    F.22    (3)    and    F-ISS    (17),    and 

o4 UAMS,  KESERVOIRS  &        (A)     Morrison  -  Knudsen    Co.,    Inc.,    ^^    t^g    ^jty    clerk.    City    Hall,   Santa 

in       TJ^fanftiar^n       nnH      AT       H.      Haslcr.  '  ->-> i «»—   .._^;»n«>,r    oo-nro..   ^nynlat^ta 


Said  representative  will  meet  pros-  |  (40)  constructing    0.75    mile    barbed  ,  *^°''®  construction, 

pective  bidders  at  junction   of  Lake-  ,  -wire  right-of-way  fence;  i 

port  Rd.  at  Upper  Lake  on  Tuesday,  '  (41)  constructing  0.20  mile  of  comb.  '4/11/46 

April  23,  1946,  at  1  P.  M.  j  barbed  -  wire    and    woven  -  wire   omc  \i 


barbed  -  wire    and    woven  -  wire 
right-of-way  fence; 


DREDGING 


(C)    Isbell    Constr.    Co..    Reno,    $121.- 
679.50. 


'  State  project.  Sather  &  Sons,  Spokane, 


»7tf.oO.  1  $142  255  65 

(D)   A.  Teichert  &  Son,  Inc.,  Sacra-  ,*  (grading,  ballasting  and  construct 
mento.  $121,761.  "     — 


cement     concrete    pavement    on 


San    Francisco,    and    M.    H.    Hasler.  '  Barbara,  for  sanitary  s'ewer  projects 
^    1  Santa  Ana,  $1,514,975.45.  gi^g    ^^^y    be    submitted    separately 

4/11/46  ••     34        (B)   Guy  F.  Atkinson  Co.,  662  Russ    ^j,  ^^  ^^^  ^^  ^^^  following  projects: 

by  the  U.  S.  Bureau  of  Reclamation.  ;^*fjeo,$1.734,<06.60^  j^^^^    ^^    the    intersection    of    Edge- 1 '7.34 79I  \     n     Air.^    h«n««Hn^   and    surfaclne    (23) 

^....^.«H     N     M      „nH..   «...     itK«;      (C)    Grafe-Callahan    Constr.   Co,  &    ,..ter  Wav  and  Mesa  Lane.  i      ^'prices    will   be    given    shortly.  I  ^^GraJ-f;^^^^^^^^^^^^ 

from    the    Intersection    of    Gutierrez 

^'^'  ou   «•  /^   ^A^^    B    xji^Ar^r.^    St.    and    Bath    St.    along    Rancheria 

(D)    Shofner,    Gordon   &    Hindman    _^    ^,  ,.,  Mi„>,^.ax.  tn  th«  ^^ot  m*^ 


(1). — 

(2). — 

(3) 

(4) 

(5) — 

(6) 

(7).— _ 

(8) 

(9) 

(10) 

(ID— -. 

(12) 

(13) 

(14) .t. 

(15) 

(16)  ..»....—....•..«■ 
(17) 


Turumcari.    N.    M..    under   Spec.    1189  =      ^^^  ^T^'ir.*,         "       it     7^^^^ 

for    construction    of    structures,    lat-  ;  ^"''*^*^*^'"  ~,^!''''7^„^°  1  j^j'        «i  Krw.  Rancherita    St.— Intercepter    sewer 

♦^rals     Unit     No.     2;     earthwork     and  '  ^'^'Dj^P'^   ^^^^-   ^^^   Angeles,   $1,800.-  -    .. 

structures,  laterals  Units  Nos.  3  and  , *'-^**°"' 
4:   and  Conchas  Canal,  stations  3343 


4/11/46 


treatment,   plant  mix   type,   no  4.^3  .  (25)  — 


reinforced    con- 
e   and    two  reln- 


_  ••     40   miles  of  primary  state  highway  No. 

statrons"  3^T3  I      T^^^^IT'^kSZ^^T ^LSi'^^'^^m   St^  a"n7loT  HighwayToThe'we'sTcIty    CONTRACT  AWARDED  ^^•.^^r^''°^^^°™tf  ^AP  n?T\m 

plus    17    to   3662   plus    00.    Tucumcari    ^P^   R^oades   B^^^  Shofner.   3869    j.^.^^    ^j^^  ^^^^  intersection  of  101  ^  MERGED    COUNTY.    Callf.--^un.    in  Snohomish  County.  FAP^^^^ 

Project.  N.  M.    The  work  is  situated  1  JJf/°'^^   ^^""^^^^    ^^    Angeles.     $1.    :  Highway   and    Junipero    St.    through  !  nar  Corp.,  5675  Valley  Blvd.,  Los  An-    (15).  Harrison   Bros..   Tacoma.   $253, 
m  the  vicinity  of  Tucumcari,  N.  M.      ',    T^,    ^     M^inh^rt    Sr   On    and    Tohn    Cak  Park  and  along  Alamar  Ave.  to  !  geies,    at    $415,297.   awarded   contract   958.51- 
Copies   of  the  standard   forms   and  1  -  >*"'  .■^-  --®-  1-^.    °t.^L  *   "      "'        Holliater  Ave.  near  Ouinto  St.  throueh  !  k„    c+of^    r.ir*.rtor  of    Public    Works        Cor 
of  the  specifications 
from    the    following 

Bureau    of    Reclamation:  Walker   R.    q^q^to  

Young,   chief  engineer.  U._S.  Custom  ,  "^ei^^'/J"       j^.^^    ^jjj    ^^      j^.^n    shortly.    '>'   450   ft.    easterly   from   Santa   Bar- 

^  bara  St.  .^^i.,^,^..     ^..v^.. 

Plans   and    specifications  available    Buhach  Station. 

from    the    city    engineer.    City    Hall,  j  -. 

Santa  Barbara,  upon  deposit  of  ^^0-    .,<-,.-  ,« 


woiK    K-i    silUttieu  I  „-„.„_  Kfv  in.igii«ay     aim     juuitrciu     ou     ""wugu     nar   Corp.,  OOVO    V  aucjf    ijivu.,  ijvo   .rxA.-      ■  "    • 

cumcari,  N.  M.      ;     T'^':     a     u^i^i,^,.*    it,   n^    onH    Tohn    Cak  Park  and  along  Alamar  Ave.  to  !  geles,    at    $415,297,   awarded   contract  958.51. 

idard   fonns   and  1  ^/,f  ,t'  l^i   37th  tt      Sac^meSo     HoUister  Ave.  near  Quinto  St.  through  !  fy    state    Director  of    Public    Works  Constructing    one 

may  be  obtained    ^l^^'  ^}'  }^^^     rnm      2(»    FTn^ncial    O^*^  ^^^^  *"^  Gallant  Rd.                         I  c^  h.    Purcell,    Public    Works    Bldg.,  crete    T-beam    bndg 

offices    of    the    ^"^,,^^'  ^.J^    ?an%?S^ci?co      $?-       Cabillo  Blvd.-Sanitary  sewer  from    Sacramento,  for  about  3.8  miles  grad-  forced    concrete    plh 

tlon:  Walker   R.    ^S^l^I    ^"*^-     ^^       Francisco,     *^,     (.^g^rillo  St.  to  a  point  approximate-    in .r  and  n« vine- with  Portland  cement  bridges,  grading,   sui 


(27) 

(28) 

(29) 

(30) 

(31) 

i  (32). 


House.   Denver  2.   Colo. ;  W.   R.   Nel-  1  _ 

son,  regional  director,  P.  O.  Box  1609.  i 

Oliver-Eakle  Bldg.,  6th  and  Polk  Sts..    4/11/46 

Amarillo.  Texas;  H.  W.  Mutch.  Proj-  I  gj^g   OPENED 

ect  Engineer.  Tucumcari,  N.  M. ;  and  \      r-nv^rv^r  CITY    Del  Norte   Co . 
Michael     W.     Straus.     Commissioner.'      CRLSCEN  i    Cll  Y,  >>ei  iNorie   t^o.. 


34 


nlle    and    flat    slab  I  (33) 

Sacramento   for  aooui  .j.a  inues  graa-    n'i*-cu    .,v^wv..^..^    puc    nuu  , 

fng  anTpaving  with  portland  cement   bridges,  grading,   surfacing  and  con-  ;    34  i--.- 

concreie^and  constructing  4   bridges    structing    «g*^V  ^.""'"^"''"'o.h/^    on  ^    36 

between     Black    Rascal    Canal     and  ■  treatment    on    bridge  approaches    on      36  -^  ---. 

(0.794  mile  of  secondary  state  high-way    (d<  - — 

No.    15-B.    Fall    City    to    Snohomish      38  .__ -. 

County   line,   in    King   County.    FAP  j    39  


40— 


STREETS  AND 
HIGHWAYS 


Michael  w.  atraus.  ^commissioner.  ^.^1^^  _Basalt  Rock  Co.,  Inc.,  900  8th 
t^on'TD  C  P^^ec  re' bidders  "df- St  Napa,  at  $206,250,  submitted  low 
s?ring  ^^^isit'^SrsUe  If  *?hTlo^\  :  ^i^  to  the  U.  S.  Engln^e^  ^"^^tsco 
rh'Jull   communicate   with    the   ^ro,- ^^^^^^^nt^^^^^  

Mo    ^wi^e    for    snecifications    for    ^^'•"^^tion  of  the  inner  breakwater  at   4/11/46 

No    charge    for    specifications    for  harbor.' The  work  in-    BID  OPENED 

r>er?opv    not  re^i^^abU  '  volves  82.500  cu.  yds.  stone  and  con-    ^  HUMBOLDT  COUNTY.  Cal.-Mer- 


*0   ^T^"  SI39    (2).    Beal    &    Roberts,    Se- ;  (40) 

attle,    low    bid    $94,652.35    (no    award      41) 


(NEW    BIDS   WANTED 

MODESTO,  Stanislaxis  Co..  Calif .— i     '"    „,jyje  on  this  project) 
■Until   April   24,   7:30   P    M.,   bids  will' 


(42). 
;  (43). 


Ian   and   Douglas   Counties,    Wash 


3  4 


4/11/46 

PROJECTS    RECOMMENDED 

ARIZONA— The  U.  S.  War  Depart- 
ment. Pacific  Division  Engineer  Of- 
fice.   351    California    St..    San    Fran- 


voives  o^.iwu  icu.  yuo.   oiuuD  cwiu  vv»"-        t±\J MiSKJi-tXJi:   tJiJUiNi  I,  v^ai. — oner-         oius     u^^ciifu     ^iotn. 

I  sists  of  constructing  a  rubble  break-    cer-Fraser  Co.,  2nd  and  Commercial  ■  jected,   at   which   time  a   low   bid    of 

water    approximately    1100    ft.    long,   gts..  Eureka,  at  $89,643  submitted  on-  ;  $4794    was     submitted     by     Standard 

34    extending  northwesterly  from  Whaler   ly    bid    to    State    Division    of    High-  1  Materials  Co.,   1411   9th   St.,  Modesto. 

I  Island  in  Crescent  CMty  harbor.  way,    G.    T.    McCoy,    state    highway  \     Specifications  obtainable  from   the 

£)ig.  ';      Complete  bids  follow:  engineer.  Public  Works  Bldg.,  Sacra-    office  of  the  city  engineer.  616  10th 

Basalt  Rock  Co..  Inc.,  Napa,  $2.50;    mento,  for  about  4  miles  reinforcing    St.,  Modesto,  upon  deposit  of  $10.00. 

♦  „i    i'mcoKn.  ifi.1  Hova  ^>aj.g   and    surfacing   with    plant-mix  i  • 

surfacing  between  Loleta  and  Fields  [4/11/46 
Landing  in  Humboldt  County.  BIDS  WANTED 

The  work  Involves: 

( 1 )  develop   water   supply   and   fur- 
nish water  equipment ; 

(2)  242  M  gallons  apply  water; 

(3)  2000  lin.  ft.  drainage  trenches; 


4/11/46 

BIDS    REJECTED 

SEATTI^.   Wash.— The  U.   S.   _- 
trict   Engineer  Office,  Textile  Towei. 

Seattle.  Wash.,  has   rejected  all   bids    total,  $206,250;  184  days 
received     March    22    for    exploratory  •      Piombo  Bros.  &  Co.^an  Francisco, 
foundation     inve.'^tigation     at     Rockv    $3.09;  total,  $254,925;  3(>0  days. 
Beach  damsite,  Columbia  River.  Che-  \      T.  E.  Connolly.  Inc.,  San  Francisco, 


j  be     received     by     the     Modesto     City  i  4/11/46  ••     40  |  (44) 

ICouncU.  Rex  E.  Gallfux.  City  Clerk,    giy^    PRINTS    AVAILABLE  (45) 

—  1717    10th    St..    Modesto,    for   improve-;      saCRAMENTO.  Calif —State  High- ,  (46) 

4  0  ;ment  of  Kansas  Avenue  from  Frank-        '„  TT-nmneer  G  T  McCoy  announces    (47) 

,  lin  Street  to  Ninth  Street.  ^^^^^  Zthlue  prints  now  available  for  ,  (48) 

Bids    opened    March    27    were    re-    .^^^^j^  ^^^  .^^Ich  bids  will  be  opened  I  (49) 

in  Sacramento  on  April  24  and  May  1,  \   W  

and  in  I^s  Angeles  onJ^P"^     T>«ir,t  '    52  

I-Hum-1-J.  between  Patricks  Point  ,  (5^ 


40 


$41.41;    total,    $363,825;    200    working 
days. 


and  Big  Lagoon;  no  charge;  location  ^    53  — 
sheet  only;  no  plans  available.  |  ^o*  - 

:     VII  -  Ora  -  60  -  A,S1B.   between   Los     &&  — 

Patos  Ave.  in  Sunset  Beach  and  2nd      && 

St.   in   Seal  Beach;   no  charge;   loca- {    &7  

tion  sheet  only;  no  other  plans  avail-  '  (58) — 


ARIZONA    STATE -Until    Mav    3,   "on  sneei  omy ,  »«  w...^^  ,-  ,  ^^^^ 

11    A.    M.^   bids^uiH    be    received    by  :a''^^j^j^g4,c,D,    between    six    miles  j  (60)- 


Arizona  State  Highway   Commission.'      ■^/"^^^A'^'';;%JrtV^"and°Hop^^^^^ 
jPhoenix.  for  realignment  of  one  mile    ^^^^    ""^  ^^^^^   ^^"*^^  ^"9   ".''PI^L.  '  rft9.^ 


4/11/46  ••     34 ; 

CONTRACT  AWARDED 
GRASS  VALLEY,  Nevada  Co., 
^>y.x:  o^x  v.aiuwmia  si  san  i-ran  Calif.— Elmer  J.  Warner,  1103  Syca- 
cisco,  has  recommended*  approval  of  """"-^  ^t.,  Stockton,  at  $38,150,  was 
a  flood  control,  water  conservation  '^^'^''il^^  ^°"'^,?'  w^.i'V't'^*  Irriga- 
and  power  development  project  for  *^°°  District.  Elizabeth  Johnson,  sec- 
Arizona,  estimated  to  cost  in  excess  rotary-.  Grass  Valley,  for  construction 
of  $26,000,000.  The  proposed  nro1-  ^^  ^^®  ^^^  canal  extension,  clearing  ' 
ecta  Include :  ^     ■^      and    earthwork.  .The    proposed    work 

(1)     Buttes    reservoir   on    the    Gila    *^   located  about  three  miles  east  of 
River,  near  Florence;  estimated  cost  '  G""*^^^  Valley  and   involves   approxi- 
$15,840,000.   with    a    capacitv    of    400-1  mately  4.5  miles  of  canal. 
000  acre  feet.  '    I     Plans  by  Blackie  &  Wood,  consult- 

(2>    Charieston  resrvoir  on  the  San  I  i"g    engineers,    544    Market    St,    San 
Pedro    river    near    Tombstone,     esti-  '  Francisco, 
mated   cost,   $4,980,000. 

(3)    Aqueduct  from  Charleston  res-  ■ 
ervoir  to  Tucson,  estimated  cost  $3.-  1  4/11/46 


east    01   xvescii.   ^.i....^.    — -   ---•'-         ' /fto\ 

^    .w      T,  ^\^^.f     .      txr',- Well    no  charge:  location  sheet  only;    '.o*^— 

of    the    Kin  em  <"i- Ash  fork     Hlebwav,  '  '^^"  •  '^    •       ..   .  .  . 


(A) 

$       3.60 

4100.00 

.75 

1.M 

.03 

.95 

i.ao 

.12 

5000.00 

L25 

9.00 

2M 

17.00 

.26 

3.75 

20.00 

14.00 

87.00 

3.90 

.80 

10.20 

11.50 

.56 

34.00 

.08 

23.00 

.15 

6.00 

a75 

7.00 

.91 

2.70 

2.30 

L40 

.00 

6.00 

4&00 

50.00 

12.00 

5.00 

2.60 

.32 

.34 

.40 

.45 

L20 

1.50 

.40 

.85 

.28 

2.50 

50.00 

700.00 

60.00 

.21 

M 

.35 

2.00 

19.00 

55.00 

70.00 

15.00 


'      (B) 

$      4.00 

2500.00 

.75 

3.00 

.03 

.96 

1.50 

.12 

4500.00 

1.25 

15.00 

3.00 

18.00 


A.  D.  Ford  &  Son,  417  SE.  Clay, 
Portland,  $74,002. 

Other  bidders: 

Lockyear&  White.  $81836 

Londbtrum  Bros.,  Portland,  $83,688. 
,  Washington  County— Mountaindale 
I  County  Road  grade  separation  near 
North  Plains.  Federal  Project  No. 
iF-186  (9).  Construct  132  ft.  concrete 
i  viaduct  over  Sunset  (Wolf  Creek) 
'Highway.  Involves  approximately  260 
cu  yds.  structural  excavation;  200 
icu.  yds.  class  A  concrete;  44,0()0  Ib^ 
:  metal  reinforcement,  and  275  lin.  £1. 
I  metal  handrail. 

Low  bidder:  „  _^,   ^j 

!      Ford  &  Son,  417  SE.  Clay.  Portland, 

i  $15,006. 

i     Other  bidders: 

i      Lockyear  &  White   $17,427 

Lindstrom   Bros.,   Portland,  $20,070. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


••4  2 


(3)  2000  lin.  ft.  drainage  trenches;      ;  ot    ^ne    is.inem'"i-«:'ruorK    "le'^wav.  i" -"^    "      .      „  available 

(4)  2  sta.  scarify  and  reshape  exist-    beginning  at  Engman  and  extend-   "°t  ^x^k^gf.E    bridges  across  Robin-  i  ^,,,  ,^ 
ing  roadbed;  i  ing   eastward.     The   work   will    elim- i    .^-^^^^    _U.,    eJT^ft    rr^^V :    Plans  :  4/11/46 


(5)  4600  cu.  yds.  base  material,  type   inate  cur\'es 
"A" ;  I  — 

(6)  2300  cu.  yds.  base  material,  type  1  4/11/46 
"B":  i  BIDS   WANTED 


.18    ',4/11/46 
4.76    i  BIDS  WANTED 
35.00    ;      PANAMA    CANAL.— Bids    will    be 
16.00     received  by  the  General  Purchasing 
42.00    (Officer,   Panama  Canal,  Washington, 
6.15     D.    C,   for   materials    and   equipment 
.95    jas  follows: 
11.60    I      Six    elevator    front,    complete    wltn 
1L95    i  tracks,   hangers,  sills,   hardware   and 
.60    I  electrical  Interlocks ;  Sch.  8239,  quota- 
40.00    jtions  April  15. 

.076  I     Fifty  unmounted  grindstone  (stone 
26.00    lonlv);  72  llquld-soap  dispencers,  tUt- 
.45     ing'  type;    200   china    cuspidors;    600 
6.00     furniture    casters;    720    swivel    chair 
casters:    36   plunger  type  door  hold- 
ers; 200  door  hooks;   110  doz.   screw 
cup   hooks:   72   screen   door   catches; 
720     French     window     or     cupboard 
catches:    1200    brass    elbow    catches; 
100    chain-connecting   links,    and    200 
swivel  truck  casters;  Sch.  8238,  quo- 
tations April  15.  ^     .   ,       ,0- 
Aluminum     roofing    material;     i» 
sheets  corrugated,  28x96-in. ;  12  pieces 
8-ft     ridge  roll   and   60   lln.   ft.    12-in. 
wide  flat  rolled  sheet :  Sch.  8244.  quo- 
tations  April   15.          ^.       ^  ,^        .^., 
Carriage  bolts;  machine  bolts;  steel 
nuts;  6000  lbs.  steel  hull  rivets;  4000 
lbs.  iron  or  steel  plate  washers,  and 
200    pipe    elbows,    some    galvanized; 
Sch.    8247.    quotations    April    16. 

400  wrought  brass  drawer  locks; 
400  cylinder  wardrobe  locks;  200 
brass  padlocks;  screws;  nuts^  1000 
lbs.  tacks;  1000  lbs.  do;  300  lbs., 
escutcheon  pins,  and  cotter  ptna; 
Sch.  8245,  quotations  April  17. 

.      116  branch-circuit  type  panelboards 

166.00     for    liehting    distribution;    100,000   ft 

■2«   i  rigid  steel  conduit,  '^-In.;  51.000  con - 

M   Idtiit    bushings:    600    conduit    elbows; 

1-70    '85.000    conduit    locknuts;    100    outlet 

.   2.40    1  boxes,  concrete:  2000  zinc-coated  steel 

38W     outlet   box   covers;    100   ground   wire 

39.50     fittines-     200    electric     HghUng     flx- 

72.00     turesT  1000  deep  bowl  type  reflectors : 

23.00     2500  brass  shade  holders;   6000  fush 

!  receptacles  :   1000  attaching  caP" :  500 

^   lamiholders;    1000   do;    500  cartridge 

*0   type   fuses;    200   toggle   Britches,   64 

^?Jon     brushes;    20,000    "     ^^ex^e 


4.36 
2.25 
1.75 
2.20 

1.90 

.80 

.75 

12.00 

48.00 

64.00 

30.00 

18.00 

1.80 

.36 

.42 

.48 

.55 

.72 

.90 

.52 

.58 

.43 

1.80 

250.00 

600.00 


;.<;on    Crrek    and    Scott    Creek :    Plans  ■  *^^y^  caruuu     ».-»..^-.-    

i(includingsalestax),  $1.54;  total  cost  i«g.^'^.j^     ^p    OREGON.-tThe    f ol- '  ^rd,    and    300,000    ft.    building    type 
^  plans   and    cross- sections    (including  ^  j^^.^^^g  submitted  bids  to  thie  Oregon  ■  ^^ire :   Sch.  8243,  quotations  April  10. 

sales   tftx),   $1.54.  ,       ,j     k/»  '  State    Highway     Commission,    Audi- j  — 

Checks    for    the    above    snou'd     ^e  ^^^.^^     Pubdc    Service    Bld|g..    Port- j  ••4  2 


A         cnecKs    lor    inc    ttu^c    "A*""'"*  ~i  ;  torium,    Pubdc    Service    Bld|g..    Port 
be    received  "by  ~  the   "^«^^«  P^^^^le  to  t*»e  j5«P«^,^,fr.;,°    i  land,  for  construction  as  folllows 


,7,  22^.on.  Uquld  asphalt  SC.»  prime  !AB^ZONA.-UnU,^Apj^^^^^^^^  ^,'^J'TSS^^  l^-'^''^"'  '■'•'"""^'"■"  "  f'^'^"       ''""."w.,.TED 

(9)  605   tons    paving   asphalt    plant-    nix,  Anz.,  lor  xne  reaugnmnet  of  3.3  „*fi^-  I  ii  j       ,     dZ^a,^*    Mr.     <a  ii    (2»     18.0   0  T»   M     bids  will  be  received  by  tne 

;»•  s~2sr  •--.•Stf.f Ml-Sfs  :|fHrsi«S:Sr^7«^r»:i:s|i:^^^^ 


.«.  -i!?  .  seal  coai,  ,  removal  Sacramento,  Calif.  ,,    _.  1 32.000  cu.  yds.  embankment  In  pla<«;  ,  f  o.b. 


556,000. 


LOW    BIDDERS 


,  (12)  660  tons  screenings  seal  ocat;  rock  removal. 

!  (13)  28  each  move  and  reset  marker 

posts.  4/11/46 

84'      Unit    prices    follow:     (1)    $400;     (2)  1  BIDS  WANTED 


•• 
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Sacramento,  Calif.                                       '32,000  cu.  yds.  embankment  In  pla<«; 
Blue    prints    of    plans   are    sold    ax  ,  ^^   ^^               concrete ;    crushed    rock, 
cost  and  are  not  returnable  for  re-         .  — w_i.« .»,.^<iia 

fund. 


uuvy    B.L.L,i.r,o  $2;    (3)    $1;    (4)    $100;    (5)    $3.50;    (6)    ,/R.IZON^A.TUr^ll    A^^^^ 

(4)     Safford  Valley   irrigation   .svs- j      LOS  ANGELES,   Calif.— The  Peter   $1.95;    (7)   $30;    (8)    $3;    (9)   $21;    (10>  ,  M..  bids  will  '^^f^^^^®^  by_the  Ail- 
tem   alterations,   estimated    coat,   si  -  i  Kiewit  Sons  Co..  Monrovia,  and  Con-    $3. 


and  960  tons  asphaltic  mateijial* 
Low   bidder 


fob.  1240  Palmetto  St,  Los  Angeiee. 


I4/II/46 
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x^r,    K, CONTRACT   AWARDED 

K.  F  Jacobson  and  J.  R.  haggard,  ]  *'"'^  '        — 


965.000. 


erations.   estimated    cost,   $1-  I  Kiewit  Sons  Co.,  Monrovia,  and  Con-    $3.75;   (11)   $35;   (12)   $5.75;   (13)   $2.50.    zona    .S»\e  .  Mipw^y     Commission, 

'  struction  Aggregates  Corp.,  33  N.  La  \  Ph<>«°'»'   ^-   l^'li^*   construction 

Salle,    Chicago,    III.,    at   $3,394,088.30,    4/11/46  •     •     4  0  ,  of  H  mile  of  concrete  paving,  curbs  ^^  „,   „.._..-..   —         -     ^ 

submitted    low    bid    April    10   to    the    BID  OPENED  'and     gutters,     of     the     Tempe-Mesa   ^^    *416,160.70,   submitted    low   bid   to 

Los  Angeles  Board  of  Public  Works,       SISKIYOU  CO.,  Calif— Clements  &    Highway,  from  tbe  Mesa  city  lunits  ,  ^j^^  "5^^^^   Division   of  Highways.   G. 


4/11/46 

BIDS   OPENED  ^        ^_.««*v. 

KERN    COUNTY,    Calif .  — Griff ith 
Co.,  1060  S.  Broadway.  Los  Angeles 


34 


4/11/46 

FUNDS   AWARDED 
RESERVOIR   &    SWIMMING    POOL 
Estimated  Cost  $203,500 


153   City   Hall,   Los  Angeles,  for  ex-    Co.,  Box  277,  941  Atherton  St.,  Hay-  |  east, 
cavating   of    the   Hyperion   activated    ward,     at     $23,367.50     submitted     the  i 


SAN    FRANCISCO.— Betta    Spring 
••    40    Portland,  $293,049.  !  (-.^     ggg   polsom   St,   ,San   Franciaoo, 

Other  bidders:  awarded   contract  by   the   Purchaser 

Leonard  &  Slate.  Ltd..  Portland.  SunpUee,  270  City  Hall,  under  Bid 

E.  C.  HaU,  Tigard.  Ore..Jg(»47a      '  ^'^   MU  fJr  fumiahing  and  deUver- 
Babler  Bros.,  Portland,  $30r7,90a  I         aDrlngs  for  Municipal  RaUway. 

Rogers  Construction  Co.,  Tillamook.  ; '"»     ^      * 


,  ^^  Estimated  Cost  $203,500    sludge    plant    site    and   for    the   dis-    onlv   bid   to  State  Division   of   High- i  4/ll/4« 

LYNWOOD.     Los     Angeles     County,    posal  of  excavated  material.  ways,   G.    T.    McCoy,   state   highway    BIDS  WANTED 

*-'*"*•  ca^rxnri  anA  fViirvi  \nxiT  hii^Hom  uTftrft !    PHP-infipr    PijbUo  "Workii  Blder..  Sacra-  '•      ARI/iOlNA-     ui 

Construction  of  water  storage  reser 

voir  (cost  $99,500)  on  Lot  4  of  Mod- 

jeska  acres  on  Esther  St.  south  of 


'"*""•    the   State   Division   or   «'8">*»^--;;     or^     1308.401  ' 


.-    t'UDiic  woFRs  t.iu6'  •^z7-i,^  «^/i    rwi 
^  about  L9  miles  in  length  to  be  grad-    351 


4/ll/4« 

CONTRACT  AWARDED 
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Second  and  third  low  bidders  were:    engineer.  Public  Works  Bldg,  Sacra-        ^^^^.9^^""^'^^!L  ^     *^'    .  J^*  ^' 

„^„  .^„„..        Morrison  -  Knudsen    Co.,    LDs    An-    mento.  for  about  7.8  miles  surfacing    bids  will  be  received  by  the  Arizona 

voir  (cost  $99,500)  on  Lot  4  of  Mod-    geies    $4  319  065  50  "'**•     -'""*     ~'~    '""' —    v-*^^.»-    .dtntA  HiB^hwav  Commission.  Pho^ni-r 


ed  and  paved  with  Portland  cement 
concrete  and  asphalt  concrete  be- 
tween  Brundage  Lane  and  24tn   bt-. 


rx;:^"!'   "'•  °"""'  "*        standard  Dredging  Corp.,  Los 

Lynwood    Rd.,    2.000.000-gallon    ca-    geies,  $4,686,680.70 
paclty,   of   reinforced  concrete,   120  . 

ft.    in   diameter,    with   pump   room,  ' ^ 

automatic    pressure    controls    and    oc DADIfG     AIDPI^DTC  A 

automatic   intake   valves   for   con-  1  ^® ^^^Tl'v^S^ivrnlrwie 

stant' levels;  suid  municipal   swim-  PLAX GROUNDS 

ming    pool    (50x100),    cost    $104,000,  ' 


An-    mento.  for  about  7.8  miles  surtacmg    "«"«»  «•"  "^  '^^;-- —  -j    -««  .rviixum*   ^.^^-gen   Brundage  L.ane  au 
with    plant  -  mix    surfacing    between  ■  State  Highway  Commission,  Phoenix,    Bakersf  ield,  Kern  County 
An-    Shasta  River  and  Gazelle  in  Siskiyou    Ariz.,    for    the    resurfacing    with    oil       Quantities  follow: 

!  *.. *...  ;  r>f  oicrht  miles  of  the  Yuma-GilA.  R<>nH  ;     .:*.   . .. ^..^  #vwr 


between   Birch  St.   Century  Blvd.,    4/11/46 

Bullia  Rd.  and  Piatt  Ave.,  of  rein-     BIDS  OPENED 

forced   concrete   with    tiling,  to   be  ■      NEEDLES.      PRESCOTT. 


•» 
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i  County  i  of  eight  miles  of  the  Yuma-Gila  Bend 

i     The  work  involves:  .Highway,  from  the  Fortuna  wash  to  I 

(1)2800     tons     minimum     aggregate  ^  Ligurda.  ' 

plant-mix  surfacing;  j  "  I 

!  (2)  115   tons   paving    asphalt    plant-    4/11/46  ...,*or*.rrx  ** 

'         mix  surf acine-  ;  CONTRACT   AWARDED  | 

(3)  550  tons  processing  minimum  ag-  '      SACRAMENTO,  Calif. —C.  R.  Fled- 
gregate  plant-mix  surfacing;  I  ler,   3000   Broadway.   Sacramento,  at 


(4)  38  tons  processing  paving  asphalt    $1896.55,     awarde<l    contract     by    the 

housed    and    equipped    with    water    LOW,     Ariz.— Shipyard    ConstrucUon    (5)  475     tons     minimum     aggregate  ,  Hall,    Sacramento    lor    improvemoit 

purification   and    heating   ay  sterna,  ,  Co.,   2659   Cherry  Ave.,   Long  Beach,!  choker;  I  of  alley  between  J  and  K  Sts.,  from 

locker  rooms  and  show^ent.  i  PAlif    ii.t  X40Q10  79    nnhmlttMl  thA  lo'or  I /'«^  «•?  »»»<>   iin,ii<f  aanhBit  nn.2  tAck    2l8t  to  22nd  Sta. 


v^u.,    ^oov    ^lierry    .a.v«3.,    x.«uu{{    .dcwuu,  ;  cnOKCr;  i  "'    •»••■.' .7 

i  Calif.,  at  $49,910.72,  submitted  the  low  [  («)  37  tons  liquid  asphalt  RC-2  tack    21at  to  22nd  Sta. 
Engineer  —  Robin    A.    Graves,    Lyn-    bid  to  the  Civil  Aeronautics  Admin-  |         coat  I  *" 

"    -       -  --  ,j^^  sXAXe  will  furnish   560  tons  Of    4/11/46 


wood.  ;  Istratlon.  15CK)  4th  St,  Santa  Monica,  j     The  sUte  will  furnish 

The  Bureau  of  Community  Facili-  '  April    8    for    the    relocating    of    the !  minlmu   maggregate   and 

es.     Federal    Works     Aeencv.     2223    Daggett-Wlnslow  section  of  the  Los    nAvlnsr  &snh&lt  for  use  I 

Angeles -Anuirillo    Airway;    Proposal 

6-46-190. 
The  total  bida  were: 
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Fulton  St,  Berkeley,  awarded  funda 
in  amount  of  $5500  to  assist  in  the 
preparation  of  plana. 


Quantities  follow 
(1)  5,200  cy.  remove  concrete; 
(2>  clear  and   grubb; 

(3)  61,000  cy.  rdwy.  excav.; 

(4)  2,400  cy.   struc   excav.; 

(5)  69.000    8.y.    compacting    original 
ground ; 

(6)  35.000   c.y.    import    borrow; 

(7)  3.550  c.y.  import  top  soil; 

(8)  53,800  s.y.   prepare  Class  C  3UD- 
grade ;  j    *  - 

(9)  develop  water  supply   and   fur- 
nish water  equip; 

(10)  4,400   M.    gala,    apply    water; 

(11)  00  sta.  finish  rdwy.; 

(12)  1,540  tons  crusher  run   hase; 

(13)  90  tons  liq.  asph.  RC-3  or  RC-3 
subgrade    treat 


McNutt  Bros.,  Eugene,  Oite.,  $306>-  j     BERKELEY.  Alameda  Co..  Calif — 
463.  i  California    Corrugated    Culvert    Co.. 

Jeffer»on  and  Waaco  Clountla*— 1 7th  and  Parker,  Berkeley,  at  (1) 
Mill  Creek-Miller  Flat  section  of  the  $o856,  (2)  $L015.  (3)  $1^.  awarded 
Warm  Springs  Highway.  Federal  contract  by  the  City  of  Berkeley, 
Project  No.  F-309  (2).  8.06  miles  of  ^ity  Hall,  for  440  feet  of  welded  steel 
grading.  Requires  approxlmaitely  121,-  •  pipe,  all  in  20-ft  lengtha. 
000  cu.  yds.  excavation.  j     The  work  Involvea: 

Low  bidder:  _!  (1)  160   ft    10-ta.   welded   stee     p  p«. 

Adler    Construction    Co.,    3416    W.  |  (2)  160  ft    12-in.   welded    steel   pipe, 

—  .  _  ...  >./vn  iT»>T  _.      -^^      ..         o    l_         ^\Aa^      a^Afkl       DlDe. 


Smith  St,  Seattle,  $100,767. 

Other  bidders: 

Leonard    &    Slate,    Ltd.,    Portland, 
$124,340.  ^ 

O'Neil  *  Son,  Bhigeae,  0»e.,  ♦!•*.- 

529. 

Sam    BergBtrom,    Aubunit.    Waah., 

$151,002. 


(3)  130    ft    16-in.    wekied   steel    pip*. 

4/11/46  •* 

NOTICE    OF    SALE 
SAN  BTIANCISCO.— Until  April  1* 

10  A.  M..  bids  wlU  be  received  by 
,  the  Navy  Material  Redistribution  and 
'Dtepoaal  Office,  786  Market  StjSan 


paving  asph2t  for  uae  in  plant-mix        ^rvrERSIDE     COUNTY,     Calif^A  j  subgrade    treat : 

surfacing.  represenUtive   of   the  dlatrict  offlc*    (H)  ii;)00  ay.  preparing,  mixing  and 

Bid  waa:  (1)  $4.06;  (2)  $22;  (3)  $4;    of    the  State   I>*'^<»»    o'  Hl^waya  shaping    aurf     aubgrade    treat- 


kiamath  County  —  MaMWia  June-  '  prandaco.  under  Salee  No.  C-846-4* 
Uon-Spring  Creek  Hill  section  of  The  ,  for  sale  of  elastic  stop  nuU.  gw>m- 
Dallea-Callfomla    Highway.    Fed«r»l    meta.    bronze    lo^V*5"' /^J^ 


(4)  $5;   (6)  $8.50;   (6)  |30. 


I  will  meet  proepectlve  blddera  for  the 


t; 


Project  No.  F-330  (2),  26u01  mUea  of 
grading.  Requires  approximately  604*- 
000  ctL  yds.  excavation;  140  cu.  yda. 
concrete;  20,000  Iba.  metal  reinf orce- 


cated  at  Remler  Co.,  Ltd.,  618  Folaom 
St.,  San  Frandaca 

(Continued  on  Par©  Four) 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  APRIL  11.  1 946 


BuildSno  Permits,  Contraclsi Recorded  IVolices; 


BUILDING  PERMITS 

Applicatiois 

8AN    FRANCISCO 

DWELLINGS,  three.  1 -story  frame. 
$5500  each ;  E  Prague  25,  50,  75  N 
Russia :  owner  and  builder,  B  C 
Hoecker,  371  Prajfue 

DWELLINGS,  8.  1-story  frame.  $5,- 
300  each :  S  Pacheco  57.8.  107.6  W 
45th  Ave;  W  45th  Ave  75.  100,  125. 
150,  200.  175  N  Qulntara;  owner 
and  builder.  R  F  Galli,  377  West 
Portal  Ave. 

DWELLING,  1-story  frame,  $5000; 
W  33rd  Ave  100  N  Vicente;  owner 
and  builder.  A  G  Apperson.  2331 
33rd  Ave. 

ALTER  mfg  plant,  $2000:  595  Mis- 
sion St;  owner,  Karp  A  Golson,  595 
Mission;  contractor.  Empire  Constr 
Co.    Ltd.    344    Harriet. 

ALTER  dept  store.  $800;  NW  Comer 
Stockton  and  O'Farrell ;  owner.  O'- 
Connor, Moffatt  &  Co.  premises ; 
contractor,  Dinwddie  Constr  Co, 
210  Crocker  Bldg. 

ALTER  apts.  $500;  499  Arlington  St; 
owner.  N  C  Stone.  41  Hill  St. 

ALTER  dwelling.  $500;  2242  21st  Ave 
owner,  Alfred  and  Mildred  Watt.«i, 
premises. 

ALTER  market,  $1000;  2950-52  24th 
St ;  owner,  Young  Kai  Chuen.  2950 
24th  St ;  contractor,  C  Edwards, 
North    Stockton 

ALTER  dwelling,  $1000;  51  Mizpah ; 
owner,  J  Grant,  c/o  cntr;  contrac- 
tor. Ira  W  Coburn,  2048  Market  St, 

SIGN,  electric.  $875;  231  Grant  Ave; 
owner.  Pisher,  prem ;  contractor. 
Brumfieki  Elec  Sign  Co.  965  Fol- 
som    St. 

ALTER  dwelling.  $650:  1.5  Bessie 
St:   owner,  T  Starelli.   1755   Dolores. 

ALTER  dwelling.  $."585;  17  Bessie; 
owner.  Jas  Fradella,  prem;  con- 
tractor.   J    Starelli.    1755    Dolores. 


BUILDING  PERMITS 

Granted 


SACRAMENTO 


REMODEL  DWELLING,  $1000;  3143 

4th  Ave ;  owner,  E  R  Murtey,  prem ; 

}      builder.   Charles  F  Unger,  2426  7th 

Ave. 
'remodel   ATTIC.    $2500;    2424   2nd 
I      Ave ;  owner  and  builder,  E  C  Cook, 
premises. 


rnMTRA    rnRTA    rmiiuTx/ I S'*"^  Restaurant ;  contractor,  Central        3«746 

CONTRA    COSTA    COUNTY  Electric ;    1  plug.  Lincoln 

—— -— - ; 907    205  California  St ;  owner,  Pilot    trie ; 

Recorded  Complete 

April  1,  1946— LOT  40  and  ptn  Lot 

41.  Sans  Crainte.  Unit  No  2.  near 

Walnut   Creek.     Alta   H   Emmett 


April  3,  194ft— PTN  RANCHO  San 
Miguel,  near  Walnut  Creek,  F 
H   Powell   to  whom   it  may  con- 

apartments.  $2500;  2404  Q  St;  own-  !     c^m „ -April  2,   1946 

er  and  builder.  M  W  Minow,  prem.  \  April   3,    1946 — PTN    LOT   5   Blk  8 


'REMODEL     DWELLING     into     two 


COUNTY  OF  SACRAMENTO 


4066    Sequoyah    Rd;    owner,    Div.,  Sail  Francisco,  fob  dest.,  Sched. 
contractor,    Johnston    Elec-    2,    (1)^74,     il'i    $164,     c3i    $711,    i4) 

^         ,  I  «„.—  ~., $504;  nek. 

completed    House;   contractor.  Central  Electric;  j      36747     4145  Broadway;  owner.  An- j  I  

!  2  plugs.  j  derson    &    Chinn ;    contractor,    P    A  '  4/11/46  ••4  2 

!     908      598    Bosworth;    owner,    Flt«-    Jones,   range;   alterations.  'BIDS  WANTED  ' 

♦o  ^hr^rr.   it   ™-^,  ««««^-^  ' gcraW ;    contpactor,   Strom   &*  Smith;        36748     579    16th    St;    owner,    BUtz;        SAN  FRANCISCO —UntU  April  22.1  Construct  Project  California  F.H.  96 

lo  wnom  u  may  concern. ....  i  motors;  signs.  ;  contractor,  Fred  Schmits ;  alteraUons.    3    P.    M.,    bids    will    be    received    by  I 

aiarcn    23,    1946)     909    425  De  Haro;  owner,  D  Stock-       36749    9201  San  Leandro  Blvd ;  own-    the  Purchaser  of  SuppUes,  270  aty  , 

}  still ;    contractor.   Manning    &    Whit-    er.   Pacific   Pumping   Co ;    contractor.    Hall,  un4ler  Bid  No.  3530  for  fumlah-  i  

*k«r;  Ets-Hokin    &   Galvan;    service;    mo-    ing   and    delivering    one    arc    moUon  |      FEDERAL    WORKS    AGENCY, 

910  104-06  Golden  Gate  Ave;  own- ,  tors.  i  picture  projector  for  the  School  De-  PUBLIC  ROADS  ADMINISTRA- 
er.  Merchant  Music  Co;  contractor,!  36750  3275  Haven;  owner,  French;  partmeni  ITION.  San  FranciBCO.  California. 
Manning  &  Whitaker;  -^~ |  contractor,  Spott  Electrical  Co ;  alter-        Specif ications  obtainable  from  th«  i  April    9,    1946.     Sealed    bids    will    be 

911  678  Geary;    owner,   P   Maren ;    ations.  above  oflfice.  I  received   at   the  office  of   the  Public 


Official  Proposals 


B.  Mt.  Pinos.  Los  Padres  National 
Forest,  Kern  County,  Calif. 


map  No  2,  Walnut  Heights,  near 
Walnut  Creek.    Donald   H   Clark 


to  whom  it  may  concern I  ouUeTs?  2''   ^^^»^i»^«   *   Whitaker:    4;      36751     395  Grand  Ave;  owner,  Pat 


DWELLING   (4-room  frame),   $4000; 

ptn    Lot    150,    City    Farms    No    3; 

owner  and  builder.  Otto  Kammerer, 

3700  26th  Ave. 
DWELLING    5-room    brick),    $5000; 

Lot    79,   Sierra   Oaks   Vista    No   3; 

owner   and    builder.    Fred    Lucken, 

312  Elefa  St,  RoseviUe, 
DWELLING     (7-room,     stucco     and 

frame),  $10,000;  Lot  26.  Strader 
i  Tract;  owner  and  builder,  J  C 
;  Strawn,  Route  7,  Box  1104%. 
i  SERVICE  STATION  (steel),  $8000; 
I  Lots  24  and  25,  Block  15,  East  Del 
I  Palo  Heights;  owner  and  builder, 
I  Markwart  Co,  Ahem  and  Spear  Sts. 
1  THEATER  (concrete  and  steel),  $20.- 

000 ;  ptn  Lot  2,  Block  12,  Fair  Oaks  i 

City ;  owner  and  builder,  Wm  F  i 
1  Hood,  P  O  Box  183,  Fair  Oaks.  I 
•DWELLING  (5-room,  frame,  brick).; 
I     8000;  Lot  63.  Sub  No  2,  Rio  Linda;  I 

owner   and    builder,   Wm    S    Dron-  ' 

berger,  Route  1,  Box  103.  Rio  Linda 
I  TRAILER    COURT     (frame*,     $1000; 

fraction     Tracts     155A,     155B,     156, 
f     Arcade   Park;    owner   and   builder, 
'     S  A  Love.  Route  6.  Box  1400. 
HOME  AND  STORE   f frame  1,   $9000; 

Lot  4,  Block  B,  Walnut  Grove; 
'  owner.  Bob  Suen.  Walnut  Grove; 
I     builder,   Markwart  Co.  • 

DWELLING    (2-room.  adobe).  $2000;  i 
i      ptn    Lots    72    and    73,    Carmichael  ( 

Colony    No    2;    owner   and    builder,  i 
'      John    Graeser,    1424   42nd    St.                  • 
REMODEL  CHURCH  (cement  block)  ' 

'SROOO;  Lot  26.  Block  11-E.  Del  Paso    Recorded 


April  3,  1946— LOT  187,  Rodeo  Vista 
Unit  No  2,  Rodeo.  Guy  B  Hayden 

to  whom  it  may  concern _... 

March  25,   1946 

April  4,  1946—0.38  of  an  ACRE  in 
Rancho  Las  Juntas,  near  Wal- 
nut Creek.  Chester  R  Dickson  to 
Self April    3,    1946 

April  4,  1946— LOT  9  and  ptn  Lot 
8,  Glenside  Estates,  near  Lafa- 
yette. Alfred  Brand  to  W  Boyd.. 
- --- March  29,   1646 

April  6,  1946— LOT  30,  Coles  Addn, 


.Roads     Administration,     720     I^elan 

March  25    1B4«  I  — a;;~i^  ®^*^**«*  =  ^  P^"lf •  ^  lerson;    contractor,    Spott    Electrical ;' 4/11/46  ••     4  2;Building.    San    Francisco.    California, 

«Illi^L._  »\2    799  Beach;  owner,  Dr  Pepper;  ^outlets;  switches;  fixtures     plugs.        ;  BIDS   WANTED  until  2K)0  p.m    on   April  30,  1»4C  and 

contractor,  Buxzell  Electric;  service;       36752     S  MacArthur   568   ft    W   of       SAN  FRANCISCO.— Until  April  19.  I  then    publicly   opened   for   furnishing 

*  i^^^'fiiv®  t  ^'^P**  •  °^°®'"  *°**  contractor,  Foster   3   p.    m.,    bids    will    be    received    by  ;  the    materials    and    performing    the 

913     520   Geary   St;   owner.   ...„.„_;    &  Kleiser;  6  outlets;  1  switch;  6  fix-    the   Purchaser  of   SuppUea.   270  City    work    fo    rconstructing  Project   Cali- 

contractor,  Casey  Electric;  2  outleta.  1  tures.  ;  Hall,  under  Bid  No.  SS88  for  fumlah-  1  fomia     F.H.    96- B.     Mt     Pino*.     Los 


914  1068  Hyde;  ow»er.  ^  »  i^3ff75S  6693  Ocean  View  Dr;  owner,  ing  and  delivering  approximately  4800  Padres  National  Poreet,  Kern  County, 
Place;  contractor,  W  H  Kirsten;  4  Dr  Sibbett;  contractor,  Fox  Electric;  cu.  yds.  top  loam  for  Golden  Gate  i  California.  The  length  of  the  project 
outlets;  6  switches;  1  plug.  3  outlets;  1  switch;  6  plugs.  Park.  -is  2.736  miles  and  the  nrlnclpai  items 


915  2336   Qulntara;    owner,    Lind 
say;  contractor,  Adams  Electric;   12 
outlets;   12  switches;  14  plugs, 

916  2174    3dth    Ave;    owner,    Mc- 


Walnut   Creek.     Cullen    L   Kelley 

to   Self April   4,   1946 

April  6,  1946— LOTS  354,  355,  356, 
357,  369,  370.  371,  372,  441  and  442, 
Santa  Rita  Acres  Unit  No  6. 
near  Richmond.    San  Pablo  Land 


'Electric  Co; 


, principal 

36754    3107  E  14th  St;  owner,  Del,     SpeclficaUons   obtainable  from  th^.of    work    are  approximately   as    fol- 
Da  Mello;    contractor.   Fox  Electric;    above  office.  jiows:    28    acres    clearing    and    grub- 

jblng;     201.500    cu.     yds.    unclasaified 
owner. !  4/11/46  ••    42  j  excavaUon ;  l,2flO  cu.  yda  unclasaifled 

'excavation   for  structures;  22,000  cu. 


7  fixtures 
36755        3731 


MacArthur 
Arthur  Buildingo  contractor,  Adams  !  Owen    &    Hamilton;    contractor,   Fbx  ;  nqtICE  OF  SALE 


917      1362    Church    St;    owner,    Joe 


i  Electric ;  18  fixtures. 


Liens  Filed 


SAN    FRANCISCO 


Recorded  Accepted 

April  10,  1946— E  GATES  75.  10'), 
125  and  150  S  Crescent  Avenue. 
Gilbert  L  Plov  to  whom  it  may 
concern April   10,  1946 

ALAMEDA  COUNTY 


oo^ro    .«/^«  ».      .     w  SAN  FRANCISCO— Until  April  23,    yds    unclassified  excavation  for  bor- 

_.  ^  ^       „,     x_i      '     ^^'°^    4000  MacArthur;  owner,  San-    10  A,   M..    bids   will    be    received    by  I  row ;   166.000  sta.   yds.  overhaul.    15.- 

Piozza;    contractor.   Porter   Electric;  ,  chers     &     Sheean ;    contractor,     Mc- !  the  Navy  Material  Redistribution  and   000    cu.    yd.    miles    special    overhaul 

Q^fi     ^fn'r.™^^'''^-  r.u„o,'^T^'    '"''•    ^    o"^l«^:    1    switch;    11  Disposal  Office.  785  Market  St.,   San  I  of   borrow;   16  cu.   yds.   concrete;   700 

R«rinf^^'^\^^®'   "S''^'  ^ir   ™°iSr,        ^„„      „  ^  j  Francisco  3.   under  Sales  No.   B-S61- I  lbs.    reinforcing    steel;    2.872    Un.    ft. 

Barrant  Co;  contractor,  Porter  Elec-        36757        2020     MacArthur;      owner, '46    for   sfele    of   salvaged    reinforcing  ,  c  G  S  M    culvert   pipe:  «  culvert   pipe 

Q^ia     i^iJi^  ^^'^i.     o.  T^      >,«    Bello;  contractor.  Marelco,  Inc;  aerv-    steel   and   building  hardware    located  '  elbows :    226    lln.    ft.    field    assembled 

919  1753   Polk   St;   owner.   Droshe    ,ce.  ,at    Naval    Ammunition   Depot,    Haw-    metal    plate   culvert;   11   drop   inlets; 

w^u^^    o       ».  .                                           ■■     ^^^i?    ^,^  ^  ^'*^^  *"^  Derby;  own-  i  thome,  Kev.  1  n   steel   inlet  covers:   7  embankment 

Welter;  2  outlets.  ;  er.    Bill    Wood    Motors;    contractor,  . 

920  NW   corner  Fell  and  Gough ;    Clifford   Electric;   outlets;    switches ;    4/11/46  •• 
owner.  Eagle  Oil  Refining  Co;  con-    fixtures;  plugs.                                           i  NOTICE    OF   SALE 

'''o9J°'"rJ^*-T  \^*'^^1U  •  f'^"pn«t  ^^^^®  ^^^^  ^^^  St:  owner.  Picard  ;  SAN  FiRANCISCO.-Until  April  17,  '  ^nv^Jr  The"  minimum*  wage"  P^W  Ta'b^r 
nf^^L  ^  V  i^^T„  ?Jjnit,fr*nn  ^^^^ractor.  Clifford  Electric;  motors.  10  A.  M„  bids  will  be  received  by  1  Employed  on  this  project  shall  be  In 
?n^Z'.r.  %l^^I?K^IiV  r^fn^^^  ^^'^^  ^'^^^  ^^^'^  ^''^ '  °'''"^'"'  ^^^*  the  Navv  Material  Redistribution  and  ; accordance  with  the  classified  labor 
''°"i'^.*i^°';\?l*^^ J^  i^^f^^^^^  Williams;    contra.;tor.   Clifford   Elec- ,  Disposal  Office.  785  Market  St..  San    ^ate.s  set    forth    in    the   Special    Pro- 

922-23     1178-1190  Firard_St .  owner,    trie   Co;    outlets;    switches;   fixtures;    Franci.scti..    under  Sales  No.    B-354-46  ;  vLsion.s.  Plans  and  specifications  may 


Co  to  C  R  Adams,  et  al 

-tttarcn  ^a   ^>'**» .  Delicatessen  ;     contractor.     Malm     & 


'spillway  inlet  assemblies;  4  concrete 
*2    maintenance  marker  posts;  30  timber 
culvert    markers,     109    timber    guide 


SAN   FRANCISCO 
APRIL  9,  1946— Continued 


INSTALL  Wrapping  station  and  shoe 
dept.  $3000;  owner.  Moore.  Ltd; 
architects.  Burke  &  Kobcr,  Archi- 
tect.s'  Bldg,  I^s  Angeles;  contrac- 
tor.  DeLuca   &  Son.    1745   Filbert. 

INSTALL  new  toilet  rooms  in  store, 
$800:  98  Market  St;  owner.  John 
Harris;  architect,  J  Lloyd  Conrich. 
593  Market  St;  contractor.  G  P  W 
Jensen  &  Sons.  Inc.  320  Market  St. 

DWELLING.  1 -story  frame.  $7000: 
N  Cotter  102  E  San  Jose  Ave;  own- 
er, Louis  Volpe:  architect  DeMar- 
tini  &  Igaz.  785  Market  St;  con- 
tractor, S  A  Glustl  &  Co.  200  Green. 

ADDN  of  class  C  bldg.  $5000;  South 
Jessie  475  W  6th  St;  owner.  Ster- 
ling Furniture  Co;  contractor. 
Wagner  &  Martinez.  181  South  Pk 

DWELLINGS,  two  1 -story  fr.  $5800 
each;  E  44th  Ave  125.  150  N  Mo- 
raga;  owner  and  builder.  Marvel 
Home    Builders. 

ALTER  factory.  $20,000;  650  7th  St; 
owner.  Independent  Paper  Stock 
Co;  engineer,  Leland  S  Rosener. 
233  Sansome  St ;  contractor.  Jacks 
&  Irvine,  620  Market  St. 

ALTER  garage  into  store,  $750;  1422 
Lombard  St;  owner,  Gilbert  Me- 
lendez. 

REMOVE  partitions  separating  stores 
and  remodel,  $1000;  1451  Van  Ness; 
owner,  J  L  Boccara;  contractor, 
J  Camps  Co.  1093  Natoma  St. 

REMODEL  dentists  office.  $3,000: 
291  Geary  St;  owner.  Hayashi  and 
Hayashl, ;  architect.  Edwards  and 
Wlemeyer.  724  Market  St;  contrac- 
tor. John  E  Kramer,  2547  Wash- 
ingfton   St. 

APRIL    10,    1946 

INSTALL  stai^^vays  In  back  of  house 
and  alterations,  $500;  2174  Post  St; 
owner.  Society  for  Protection  and 
Education  of  Russian  Children ; 
plans  by  Peter  J  Kurilow.  2343 
33rd  Ave;  contractor,  A  G  Apper- 
son. 2331  33rd  Ave. 
■  ADD  bedroom,  bath  and  laundry, 
remodel  1st  and  2nd  floor.s,  alter 
wiring  and  plumbing,  $4000:  owner. 
The  R  C  Archbishop  of  S  F:  arch- 
itect. Martin  Rist,  944  Phelan  Bldg; 
tontractor.  Barrett  &  Hilp.  918 
Harrison    St. 

ERECT  .^teel  .supports  in.side  bldg, 
remove  offices  to  mezzanine  floor, 
$10,000;    owner.    Thos    A    Short    Co; 

engineer,  W  Adrian.  417  Market  St; 
contractor.    Mon.son    Bros,   475  6th, 

DWEI.LTNCS',  7  1 -story  frame.  $.'>W0 
each  ;  W  Lawton  St  '32.6.  57.6.  £2.6. 
W  45th  Ave ;  SW  Cor  44th  Ave  and 
Lawton :  W  44th  Ave  2.5.  50,  75  S 
Lawton  ;  owner  and  builder.  Marvel 
Home  Builders. 

INSTALL  neon  sign.  $700;  1010 
Van  Ness  Ave;  owner.  Leopold 
Liemer;  contractor.  QRS  Neon  Co, 
690  Potrero  Ave. 

RETAINING  wall.  $500;  E  line  45th 
Ave  175  N  Santiago ;  owner  and 
contractor.  M  J  King,  Inc,  23! 
Franklin  St. 

CONCRETE  foundation  and  floor, 
new  woodwork,  repair  roof,  extend 
bldg  to  rear  of  lot.  etc.  $4000;  1479- 
1481  Harrison  St;  owner.  Francis 
O'Connor. 

DWELLJNGS.  7  1-storv  frame,  $5,- 
800  each  :  E  29th  Ave  68  S  Noriega ; 
SE  Cor  29th  and  Noriega:  S  No- 
riega 32.6  E  i>9th  Ave:  NE  Cor 
40th  Ave  and  Ortega ;  E  40th  Ave 
25,  50,  75  N  Ortega  owner  &  build- 
er. Marvel  Home  Bldrs. 

ASBESTOS  siding  on  front  of  bldg. 
$700;  61  Naples  St;  owner.  R  Wil- 
cox: contractor,  Coast  Constr  Co. 
2172    Market    St. 

NEON  sign.  $700;  675  Market  Street; 
owner.  Canadian  Pacific  Rv;  con- 
tractor, QRS  Neon  Co,  690  Potrero. 

DWELLINGS.  6  1 -story  frame.  $5800 
each:  S  Sadowa  196.  220,  245.  296 
E  Orizaba:  S  Broad  145,  170  East 
Capitol :  owner  aind  builder,  Lloyd 
Sundberg,    1606    Ocean    Ave. 

ALTER  front  of  market,  $500;  525 
Castro  St ;  owner,  A  Monina. 

ADD  apt  off  garage,  $700;  106  Yu- 
kon St :  owner  and  contractor.  Julia 
Joseph. 

REPLACE  steps  with  terrazzo  and 
asbestos  siding  on  front  of  flats, 
and  paint.  $1500;  1265  Eddy  St: 
owner,  C  A  Montgomery;  con- 
tractor. Coast  Constr  Co,  2i72  Mar- 
ket St 

NORTH   SACRAMENTO 

GARAGE,  $600;  511  E  Bassettlaw 
Ave ;  owner  and  builder,  C  R  Col- 
yer,  premises. 

REMODEL  DWELLING.  $500;  805 
Blackwood  Ave;  owner  and  build- 
er, J  S  Schubbe,  premises. 

DWELLING,  $4000;  137  Franklin  St; 
owner  and  builder,  J  Erickson. 

DWELLING.  $4500;  410  E  EI  Ca- 
mino;  owner  and  builder,  John 
Kamofsky, 

DWELLING,  $5000;  141  N  10th  St; 
owner  and  builder.  F  S  Cannon. 

CANNERY  BUILDING.  $25,000;  on 
Block  19.  Sub  9,  North  Sacramento ; 
owner,  Paullen  &  Von  Leltch ; 
builder,  J  F  Butts,  1312  Del  Paso 
Blvd. 


Amount 
Heighti^;  owner  and  builder,  Church    April  6.  1946 — 4160  WHITTLE  Ave. 
of  Christ,  care  R  D  Reyman,  3929        Oakland.    S  A  Rus.^o  vs  Wm  and 

Almond  St,  Ea.st  Del  Paso  Heights.  ]      Mary    Perry    $258.27  !  P  „.f| 

iREPAIR  SHOP   (stucco),   $2500;    Lot    j 

102,    Citrus    Heights   No   5;    owner,  sAN  MATEO  COUNTY  I 

and    builder,    Walter    L    Patterson,  ; ■ 

'     Route  1,  Box  884.  j  April  5,  1946— Lot  1,  Block  11,  How- 

DWELLING   (4-room,  frame),  $2000;        ard  Park  No  2,  San  Carlos.  M  J      i 
ptn   I^t   1,   Block  17.   North   Sacra-  ;      O'Connell,    et   al,    alias,    vs    Tom 

'      mento    Sub    6;    owner    and    builder,  j      strand    $36.39' 

Fred    Rahn.    Box    1103,    Del    Paso    April  6,  1946— Lots  23  aiid  24,  m  '< 

.     Heights.                                                       I      10^  San  Bruno  Park.  Lloyd  Curtia        Ri«„ 
STORE   (frame),   $6000;    Lots   19  and  1      vs  O  H  Knowlton,  et  al $1,778,29 


Carraro;  contractor,  O  J  Ferrera;  lOpiygg 

outlets;  10  switches;  10  plugs. 
;      924     128  Harkness;  owner,  Carraro;        3676 1     j>,u    iiiumont;    oxyner,   Ben- 
'  contractor   O  J  Ferrera-  son;  contractor,  Clifford  Electric  Co; 

925      E  'Newhall    100 '  W    Topeka ;    «",»'e^«  J   ''Z'^''^,^^ '\  fi''t"'"«s;  plugs. 

owner,  Carraro;  contractor.  O  J  Fer-        36762    9925  MacArthur;  owner,  Cas- 

j.pj.j^.  Kev ;  contractor,  Clifford  Electric  Co; 

1     926     421   Silver  Ave;    owner,    Moz- I  ouUets.  fixtures,  plugs. 

'  zeia  ;  contractor :  motors.  '     36763  9877  MacArthur;  owner.  Hills ; 

,      927     1110  Mission  St;  owner,  Herbst    contractor.    Paramount    Electric    Co; 
ipros;    contractor,    O.J     Ferrera;     4^'»t'^ts;     switches:     fixtures;     plugs; 


for  sale  ^f  throttle  valves  located  at    ^e  examined    by   prospective   bidders 


Joshua   Hendy   Iron   Works,    building 
No.    Jl,  Sunnyvale. 


43—     MACHINERY  AND 
EQUIPMENT 


928  85    2nd    Ave;    own^r.    Pacific 

Tel  &'  Tel  Co;  contractor,  ;  58 

outlets;  107  switches;  180  plugs. 

929  696  Monterey  Blvd  ;  owner,  Mc- 
Veigh ;  contractor,  Eureka  Electric; 
alterations. 

930  4732    Geary;    owner,    Crocker; 


switches ; 
alterations. 

36764  1533  MacArthur;  owner. 
Sweets  Market;  contractor.  Para- 
mount Electric;  fixtures;  alterations. 


20. 


Amistrong    Sub    No    5 ;    owner    April  6,  1946— Lot  15,  Elmwood  Gate. 


4/11/46 

NOTICE   OF   SALE 

SAN    FLtANCISCO.  ,  ,  ,     ^..         ^        ^ 

Admin..  33  Van  Nc.ss  Ave.,  announces  '  af'*'»'    '■P'^ning    of    b.d-^    the    deposit 
fixed  pri.e  sale  of  surplus  construe-  j  ^^  •'•  ^"^  forfeited  lu  the  (]ovcmnieiit. 

36765  51  Dover  St;  owner,  Chil-ition  and  farm  machinery  for  fed- !  <^'i<'*li»  should  be  certified  and  made 
rtren's  Hospital;  contractor,  Para- |eral  agencie.s  from  April  10  through  j  ?*>'**'' ^  **>  **^  Treasurer  of  the 
mount  Electric;  alterations.  'April  20  ijind  for  State  and  local  gov-  j  United    States.    Plans,    specifications 

36766  411  Webster  St;  owner,  Bak-    emmentsj  from  April   10  to  April  2."^.  '  *"f^    proposals    may    be    obtained    at 
ronfrartAr'FnrPkl'Erectrici-                     '«'"»'    Confectionery    Supply    Co;    con- i The     equ  pment     not     purchased  ,  by  '  the   office  of   the   Public   Roads   Ad- 

fi-?i  9fil'  pSc  Ave  6wn7r""Ed  tractor,  T  L  Rosenberg  Co;  motors,  'federal  aiencies,  state  and  local  gov-  ,  "linist ration.  720  PheU  1  RuiM!--. 
contmctor  Centiirv  Electric-  36767  5665  College  Ave;  owner,  I  ernments;  will  be  offered  to  veter- i  San  Francisco  2,  California.  CHAS, 
contractor,    ceniury    r^iecxnc.    ^^p.^,   ^^ .    contractor,   T   L   Rosen- jans,  beginning  May  5.  \C.   MORRIS.   Division   Engineer 


at    the    Public    Roads    Administration 

;  offices,     723     Phelan     Building,     San 

!  Francisco,   and    515  Forum    Building, 

.Sacramento,  and  at  Associated  Gen- 

I  eial     Contractors'     offices.    216    Pine 

:-;t:.<i,  San  Francisco,  and  707  Archi- 

i«ii.'^    Building,    Los    Angele.*;.    Where 

I  c-jpios  of  plarn  and  specifications  are 

'  requesied    a    depo&ii    *Ji    $10    v,  ,'A    be 

,  required    to    insure    their    return.    If 

War  A.ssets    ''i<>-''p  ai"<^  ""t  returned  within  15  days 


4  3 


and  builder,  Gregory  E  Koshell, 
Forum  Bldg. 
STORE  (frame),  $12,000;  Lots  16,  17, 
18,  Block  F,  Gould  Trace;  owner 
and  builder,  Gregory  E  Koshell, 
Forum  Bldg. 


N  E   Andersen   vs  M  M   Simkin, 
et  al  ,» 


56  outlets;  service.  .  _         .^       ^, 

ft^2    1790  Haieht  St-  owner,  French    ^erg  Co;  alterations.  . 

LauLryTc^tSctor.'  Slntuo    Elec- !      36768      SE    5th    and    Jackson    Sts;  14/11/46 


.$946.99   jj.j(. .  4  plugs ;  service. 


owner,  S  &  W  Fine  Foods;  contrac-    CONTRA|CTS    AWARDED 


I 


(Daily  Pacific  Builder) 
(April  11.  1946) 


ALAMEDA  COUNTY 


i  Recorded 


DWELLING  (5-room  frame,  stucco),  'April  9,  1946—2631  PLEASANT  St, 


933     1482   Sutter  St     owner.  Shlrar    tor,  T  L  Rosenberg  Co ;  plugs.  SAN    LlUIS   OBISPO,   Calif —R.    B.  ' 

'vr>.incr    r>nntr»rtnr   Centurv  Elcctric :        36769     3861   Piedmont   Ave;   ovnier, 'Snow,  Boic  534,  Santa  Maria,  on  items  ; 
imotoS'  ^  '  ^  Laundry;  contractor,  T  L  Rosenberg; 2,  3.  4.  5,   8  and  9,   and   B.   H.   Rich-  i 

Amount  i     934    ^Qgg  Taraval ;  owner,  Goss  Co ;  ,  Co ;  4  fixtures ;  3  plugs 


EMPLOYMENT  SERVICE 


$5500;  Lot  6,  Block  10,  Fair  Oaks 
No  1 ;  owner  and  builder.  Shirley 
Field.  Route  5.  Box  7387, 


Oakland.    Martin  &  Martin  vs  F 
D   Conklin   $130.00 


Jards,  Box  1803.  Orcutt.  on  items  1 
•contractor  Century  Electric ;  motors.  !  36770  3251  Grand  Ave;  owner,  (and  7.  ^warded  contracts  by  the 
'  935  71  3rd  St;  owner,  Scott-Butt-  Builder;  contractor.  Manning  &  Whit-  !^^***_*-*'l^f*°^,_°^  J^!^_l'^l'l>'^V/r' Jt 
jner;     contractor.     Century     Electric;    aker;  2  fixtures.  ""  " 

'■  motors. 


For   further   information    regarding 
liosltions  llat«d   under  thir  classifica- 
tion  address   Newton   D.   Cook,   Man- 
Hi- '  ager.    Engineering   Societies'    Person- 


FRESNO 


Non-Responsibility 


ALAMEDA  COUNTY 


April  9,  1946—1906  SHATTUCK  Ave 
Berkeley.  S  and  Sarah  Richmond 
as  to  Improvements  on   property. 

CONTRA    COSTA    COUNTY 


;  DWELLING   AND   GARAGE,   $8890; 
:     1445  Saf  f  ord  ;  owner  Thelma  Baker ; 
I     builder,  Barnes-Jarvis  Co. 
DWELLING   AND   GARAGE,   $8500; 
i     2977   Pine;   owner,   Lyle   Golden. 
[DWELLING    AND    GARAGE,    $7000; 

1580    Adeline ;    owner,    Louis    (Jod- 

dine ;    builder,  Harry   Behlen, 
DWELLING    AND    GARAGE,    $4000;  •  ^      .,  ,     ,-^-     t>do.^  ,  ^  *      xr  tt 

2045    Hazelwood;     owner,     Wm    c  j  ^PE*1  A'  ^k*^~^^^  i^^*^  1°  ^  " 

Albany  Co.  I     «"*"•   being   ptn   of  Rajocho  San 

REPAIR  DWELLING,  $1000;  522  M'  ?^**'*°v''^*l  1  "^=^^0^!  ^-n' 
St ;  owner,  Mike  Garabedian ;  build-  >«°"-  Topeka  &  Santa  Fe  Rall- 
er,  Yagu  &  Yagu.  ^^^   ^^   *«   ^"^  improvements   on 

;     property. 

I  April  3,  1946— LOT  12  and  ptn  Lot 

9,  Ptn  1,  R  N  Burgess  Co's  map 
No  1.  Mt  Diablo  Blvd  Tract,  near 
Concord.  Veterans  Welfare  Bd 
of  the  State  of  California  as  to 
improvements  on  property. 
April  6.  194&— PARCEL  of  land  en 
Cutting  Blvd.  Richmond,  being 
purchased  by  R  J  Kelly.  J  A 
Banzhaf   as   to  improvements   on 


!  Gibson.     District     Engineer.     50 

motors  i      36771     3417   Fruitvale    Ave;    owner,  ■  guera  St.^   San   Luis  Obispo,  for  fur- 1  nel    Service.   57    Post    St.,    San    Fran 

I      936      1574    15th    St;    owner,    Jaffe ;    Liquor  Store ;  contractor.  Manning  &  j  nishins  <»/   d»8tnbutors   of    (1 )    1200- j  cl.co. 

I  contractor,  century  Electric;.^ -^}^^^-r    -ign  Jfa     capaji  y  ;  <f^,1200-g*' vJ^.^^m- p 

!  937  1716  Sanchez ;  owner,  Empire  1  36772  4104  E  14th  St ;  owner.  Two 
I  Heating;  contractor,  Century  Elec-ijoe's;  contractor.  Manning  &  Whit- 
Uric;  I  aker;  sign. 

938      1120    Union    St;    owner,    Mill       36773     1916  E  14th  St ;  owner,  Base- 

I  Construction   Co;   contractor,    ;;  hit ;  contractor.  Manning  &  Whitaker; 

I [Sign. 

i     939    4622  Geary  Blvd ;  owner.  Rich-       36774    4325  E  14th  St ;  owner.  Babe's 

I  land     Garage ;     contractor,     Century  ;  piay  Haven  ;  contractor.   Manning  & 

{Electric;  alterations.  .  Whitaker;  sign. 

'     WO    3656  17th  St:  owner  Axpagans^  $4    standby    time,    $4,75    over-;     CHIEF^  DRAFTSMAN,  with  broad 

^°"^™f!°,':U.?.'^i"^L.f '"'''"     ''°"',?.Y;.  ".?SS™'*°''   "^^^^^"^    ""   ^*'-    time;    (2.^  $5.50,  W    $4     $4.75;    (3)  i exper.  on  RF.  cone,  to  Uke  charge 

$6,    6.75,    $5,    $5.75;    (4)    $1    per   hour.  '  of   bar  detailing.     Salary   open.     Also 


gal.  cap4clty  and  tank  trailers  of  j  STRUCTL.  DESIGNER,  exper.  on 
14)  2200-ijcal.  capacity;  (5)  2200-gal. ;  1  steel  and  con^.-rete,  fur  .squad  leader. 
(6)  2600-gtal.  capacity  and  tank  trucks  j  Salary  $500  month  San  Francisco, 
of    (7)    2;J00-gal.    capacity;     (8)    3600-  jS -709. 

gal.;    (9)    3600-gal.    capacity,   for  ap- i . 

prox.  80  days'  use  In  Santa  Barbara,  ( STRUCTL.  ENGR.  licensed,  to  take 
San  Luis  Obispo,  Monterey  and  San  ;  charge  of  dept.,  steel  fabricating 
Benito   cdunties.  ;  company.     Sal.    $500    mo.     East    Bay. 

Bids    wi're:  18-596. 

R    B.    $now,    (1)    $5.50.    $6.25    over- 


Co;  3  switches;  6  plugs.  aker;    sign. 

!  941  16  Mission  St;  owner,  Lach- ,  36776  1916  E  14th  St ;  owner,  Base- 
jman  Bros;  contractor.  Century  Elec-  jhit;  contractor.  Manning  &  Whitaker; 
;  trie  ;  alterations.  sign. 

I  942  2050  9th  Ave;  owner,  Passano  ;  .36777  6301  E  14th  St;  owner.  Lucky 
"[contractor.  Century  Electric;  service;  Comer;  contractor.  Manning  &  Whit- 
' alterations.  __  _  laker;  sign 


$0.50  standby  time;   (5)   $1,  $0.50;   (6)  j  exper.   detallers    and    checkers      East 
no  bid;   (t>   $6.  $6.75.  $5.  $5.75:   (8)  $5,  iBay.     S-704. 

$5.75.  $*.   $4.75;    (9)    $5,  $5.75,  $4,   $4.76.1 

C.  J     Hiarrtngton,  Santa  Maria,   (1)1      STRUCTL.   DESIGNER,  or  drafls- 
I$6.50,    $7,125    overtime    for    southern  i  man,  for  miscel.   work.    Salary  open. 


OAKLAND 


i ALTERATIONS,    $500;    1435    7th    St;  | 
j     owner  and  contractor,  J  R  Vieira,  j 

4070  Waterhouse   Road. 
ALTER  and  Addn,  addl   cost.  $2000; 
'     324Q  Foothill  Blvd;  owner.  C  Scott, 
i     prem ;   contractor,   J   B   Petersen   & 
',     Son.  premises.  i  . 

•APTS.   2-story   12-room,   $8100:   200-6  |      prope"y. 
j     17th  St ;  owner  and  builder.  E  Hel 
;      wig.    418   Santa  Clara   Ave. 


943     235  O'Farrell  St;  owner,  K  P       36778    3001  23rd  Ave;  owner.  Check- | counties,   $7.25   northern    counties, ^$^  Francisco.    S-«74 

Winship    Estate;     contractor.    Smith  ;  er    Market;    contractor.    Manning    &  !fi*.?^i>J^-f;,fiV^r;r.i"JHl!^r 
Electric;  service;  alterations.  Whitaker;  sign 


$5,   $4,   $4.i50;    (7)    $4.50,   $5,   $4,  $4.50. 


SAN    FRANCISCO 


Plufflbing  Permits 


'April  10.  1946— SE  UNION  and  Fill- 
I  more  Sts.  Gertrude  F  A  and  Lilly 
■      F  A  Postel  as   to   improvements 

on  property. 
April     8.     1946— S'E     MISSION     150 

NE  2nd  St.    Mary  C  McCreery  a.s 
\      to   improvements   on   property. 


i  southern  counties,  $4,625  for  northern 

944  830  Cortland;  owner,  Justice;'  36779  2222  62nd  Ave;  owner.  Don's  p=°"°^l?» '^^^''/''^'.^-l^^^  n  >  sa  so 
;  contractor,  M  Schimetschek ;  6  plugs ;  Market ;  contractor.  Manning  &  Whit-  ^  "  mcnaras.  uicuii,  (i>  ♦^.ou, 
J5  switches.  aker;   sign. 

945  581     6th     Ave;     owner,    John,      36780    3722  E  12th  St;  owner,  Ellis; 
I  Deenpenbrook ;       contractor,      J  p  h  n   contractor,  Ets-Hoken  &  Galvan  ;  al- 
!  Phllls ;   3   plugs ;   motors.  |  terations. 
I      946     409    Gough    St;    owner,    Color;     36781    212  E  12th  St ,  owner.  Stand - 

Press;    contractor.    Quality   Electric;    ard  Oil  Co;   contractor.  White  Elec- 
i  motors.  •  trie  Co ;  sign. 

947  3rd   St  75   S    18th   St ;    owner,  1     36782     1432  Harrison ;   owner.   Oak- 

j ;    contractor.   Quality   Electric;  ,  land  Garage;  contractor.  White  Elec - 

'  service.  trie  Co ;  sign. 

948  24  Lucy;  owner,  Rudislll;  con-  j  .^ 


OAKLAND 


Electrical  Permits 


SAN  FRANCISCO 


866     737    Post    St;    owner.    ; 

contractor.   Pacific  Elec  &  Mech   Co. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 


5297  College  Ave;  owner.  Gilbert 
;  Furniture  Co;  plumber,  L  J  Kruse; 
12  gas  op. 

'      9420    E    11th    St ;    owner,    L   B    San- 
.  ford ;   plumber,  J  Olivera :  3  pi  fix, 

91  8th  St;  owner.  Fleinor;  plumber 
J   Tancredy ;    7   pi  fix,  ; 

'      812     Alice     St;     owner.     B     Wood; 
plumber.  J  Smith;  7  pi  fix.  ._         „        »,  ^       o     .  * 

2329    E    14th    St;    owner.    J    Beau-    I"^:  2  °utiets;  2  plugs;   motoi^  _     _ 

867     411   Market  St;  owner.  Hall  &    Electric- 
Smith;     contractor.    Pacific     Elec     &       954      833    Market   St;   owner.    Com-    j 

Mech  Co.   Inc;   sign.  '  mercial  Bldg     contractor,  Dowd-Seid    ' 

S68    25  Battery  St;  owner.  Business    Electric;  alterations.  , 

Machine  Co;  contractor,  Pacific  Elec       955      595    Market;    owner,    Wachter    40 M\<ZC     SI  IPPI  IPQ    AMn 

&  Katz;  contractor.  Dowd-Seid  Elec-    **•*        ^^^^^'    ^^^-^^1*^   AINU 


■iiacior.  liidison  Electric: 

•      949     340  Lombard  St;  owner.  Smith 

,  Willed ;    contractor,   Edison   Electric ; 

18    outlets ;    25    switches ;     38    plugs ; 

service;  motors. 

950  340 Va  Lombard;  owner.  Smith 
Willed ;  contractor,  Edison  Electric ;  2 
outlets;  2  switches;  4  plugs;  service, 

951  50  Turk  St;  owner,  Brayton 
Hotel :  contractor,  Dowd-Seid  Elec- 
tric; alterations. 

952  110  Market  St;  owner.  Cali- 
fornia Association;  contractor,  Dowd- 
Seid  Electric ;   10  plugs. 

953  942  Market  fet;  owner,  Gar- 
field    Bldg;     contractor,     Dowd-Seid 


MECHL.  ENGR,  qualified  to  de- 
sign, layout  and  install  comml.  and 
marine  ice  machinery.  Perm  Sal- 
open.    San  Francisco.    S-727. 


•      DESIGN    DRAFTSMAN,    with    ex- 
4/11/46  •*     4  3 'per.  on  steel  mchv.  production.    Perm. 

BIDS    OPENED  !  Salary    $300    month    or    better.      .San 

SHARP    PARK,    San     Mateo    Co.,    Francisco.    S-724. 

Calif ,—Cciast  Gas  Burner  Co,,  623  2l8t  • 

St,,  Oakland,  at  $326.83,  submitted  low        DESIGN   DRAFTSMAN,   with    me- 
bid   to   thie   Board   of   Park   Commis-    chanical   and   structl    exper.   for  mill 


Machinery  &  Material 


testa;  plumber,  O  H  Hanson;  1  pi  fix. 
1139  S7th  Ave;   owner,   ;   plum- 
ber, P  Silva;  3  gas  op. 
'      2274   E  20th   St;    owner,   Crewdson; 
plumber.  A  H  McKown ;   3  gas  op. 

2600  West  St;  owner.  National  Wa- 
,  ter  Co ;   plumber,  Durant ;  2  gas  op. 


Misc.  Supplies  &  Materials 
Machinery  and   Equipment 


42 
43 


6i  Mech  Co,  Inc;  motors. 

869     155    Sansome   St    (11th    floor); 
owner,    Westlund    Refrigeration    Co; 


iric ;  20  outleis. 
956     286-90-94-98   Valencia;    owner, 


MATERIALS 


Furnace  Permits 


4  2 


sioners.  McLaren  Lodge,  Golden  Gate  ;  details.      Perm.      Salarv 
Park,  San   Fl-ancisco,   for  conversion    Francisco.    S-721 

of  one  N<).   1925  Pacific  steam  boiler  ; 

from    oil-ifired    to    gas-fired    unit    at 
Sharp   Pairk. 

Other  Wda  were : 

B.  Pass^lajcqua,  $420. 

A.  Famielli,  $424. 

W.  Tholnaselli,  $495. 


open.      San 


TOOL  DESIGNER,  with  5-10  ym. 
exper.  on  jigs  and  fixtures  for  ma- 
chinery production.  Salary  $400  nio. 
San  Francisco     S-719. 


,      ARCHTL.    DESIGNER,    exper    .on 
i  residential  and  comml.  work  fur  (in- 
4  2    tractor   and    builder.    Sal.   open.     San. 
Mateo  County.    S-661. 


4/11/46  ' 

BIDS   WANTED 

VALLEJO.   Solano  Co.,  Calif.— Un- 
til April   19,  10:30  A.  M.,  bid^  will  be        SALES     ENGR..     28-34     yrs.     pref. 
received     by    Vallejo    Unified    School    mechl.   grad.   with    some   sales   exper. 
District.  John  R  Alltucker,  secretary,    and  a  car.    Salary   open.    San   Fran- 
640  Caroliha  St.,  Vallejo,  for  furnish-    cisco.    S-707. 
ing  appro  cimately  60,000  gallons  fuel 
oil  to   various  schools  for  the  school 
year  Julyll,  1946.  to  June  30,  1947. 


MECHL.  DRAFTSMAN,  exper.  on 
production  details.  Per.  Sal.  open. 
San    Mateo   County,     S-659. 


4/11/46 


4  3 


V  ANT  ED  TOOL   DESIGNER,    30-35   yds.    old. 

TUOLUJVINE  COUNTY,  Calif, — Un-  with  exper.  on  jigs,  fixtures  and  .sj.f- 

til  April  lj5,  10:30  A.  M.,  bids  will  be  cial   tools.    Perm.    $285-300  mo.    Ea-^t 

received    Ibv     the    State    Division     of  Bay.    S-538. 

Highways,  1200  N.  Cfenter  St.,  Stock-    ■ 

ton,  for  rejntal  of  one  pneumatic  pav-  REG.   CIVIL  ENGR  la  Invited   by 


OAKLAND 


;     2857     60th     Ave;     owner,     H     Lee; 
i  dealer,  E  J  Hoerst ;   floor  furnace. 
I      1115     West     St:     oWner,     Tomblll; 
: dealer,  E  J  Hoerst;   floor  furnace. 
;      3721    Quigley;    owner,    A    W    Zeis; 
dealer,  Fred  Deeg;   floor. 

3347    Wisconsin;    owner.    Dowling; 
dealer.    C    Smith;    central    heating. 

3000      Courtland;      owner.      Freese; 
dealer,  Chas   Smith;   floor. 

4324    Brookdale;    owner,    Thomas; 
dealer,  L  K  Wallace:   floor. 

4224    Howe    St;    owner,    _ ; 

dealer,    Goodwin ;    floor    furnace. 

6525  Tremont;   owner.   Gray;   deal- 
er,  Goodwin;    floor  furnace. 


j  contractor,  J  K  Herzog  Electric  Co;    D     carlm ;     contractor,     Dcwd  -  Seid  4/n/46 

i"ol,^"o«,    ^            c*                     e*   D      .Electric;  _,.  Mm'^ouRT   ra«tm    Dur.T     «,              mg  breaki?r,  70  to  90  "lbs. ;  one  pneu-    interested    citizens    to    locate    in    San 

!      870     291  Geary  St ;   owner,   St  Paul        957     2099  Mission   St ;   owner    Clme  MI&oOURI   BASIN  ^^^                                                                                                                                 Valley     community.      Apply 

Bldg:    contractor     Malm    &    Welter ;    pj^^^o     co;     contractor.    Dowd-Seid  i?^,,^'''^tL»r                ^*'''^;.^"!^^^                 and    two   50-ft.    lengths   of   air   by  letter.    S-697. 

;4  outlets:  2  switches:  6  plugs.  'Electric;    motors.  ,     f  for  Vn^nP^htL   f^n"'^'^,^''*^    ^P"'    hose    vith  couplings  for  intermittent 

1      871-72     Various  locations  and  own-        953      1232     Noriega;     o^^^^-   J^^  l'/ Jshu^n^  ^^ini  ^^^^^^^^^ 

inHa      ..„tr..t.r  ^Dowd-Seid   Elec-  £?i-s  at  shipping  pomt  or  fob  cars  at  i     specificltions  obtainable   from   the 


ers;    contractor,    Brumfield    Electric   Linda ;    contractor,   Dowd-Seid   Elec-    „  «r,Hin^     "w.-^       ^  .     *"    '     specuicauo 

Sign  Co;  signs.  ,  trjc     9   outlets     4   switches;  4  plugs.    Emer>      Siding,     Wyo..     for     electric  j    .^^       „f 

873    N  Ellis  150  W  Taylor;   owner, '•""'   *  equipment,     including    lightning    ^r- |*^°^^  °"'^®     _ 

Weir;    contractor,    MacCabe    Electric! ,  resters.    etc.,    for    the    Boysen    con-i.,,,,.- 

rtAKi  AMD  i  St  ruction     s  ibstation,     Boysen     unit,  ^'      '  ^ 

-^^^^^ ^^iKarSow.:^'"    -'--    «-l^'s'ilSl£S&?0,  cur 

36731     2108   Lakeshore;   owner,   Al-        Royal    Electi 
service.  'derson;  contractor,  Johnston  Electric   fob  Jf,^^.,  Sch^L^  (i)  $574,   (2)  $184. 

875     24th   and   Utah    Bus  Terminal    Co;  outlets;  switches;  fixtures.  •    "^^r     » ■      V  TPU,"*}'     '^  I  otto    4Aitt    RFO    1R«- 

Offices;    owner.    City   and   County   of  ,      36732   7306  MacArthur;  owne_r.  Con- '  ^_Weatmghou_^  Electnc  Co.,  r>€nver.  j  QUa^46ia.  ^^-^^^^ 


Co  :  4  outlets.  j 

874      2281    Filbert ;     owner.    George ; 

Hansen ;    contractor,   MacCabe   Elec-  1 

trie ;  16  outlets ;  14  switches ;  16  plugs ;  • 


43 


-The  follow- 


Classified  Advertising 


tfK    Co     Chicaeo  f'"^  submiCted  bids  to  the  State  Pur-  ; 
(1)  $574,   (2)  •184 '    chasing  Ajgent,  Sacramento,  for  equip- ! 


^W  ANTED 

'/^T  -  TIME   BOOKEEPING   and 
MB-    TYPING  for  small   firms.    Excellent 


!  signs. 


36734      3809    Redwood   Rd;    owner, 


Compktion  Notices 


ALAMEDA  COUNTY 


Harron,  Rickard  &  McCone,  Roaoo 
B-7,  $1014 ;  60  days  net.  j 

Brown -Bevis  Equipment  Co,  Hough  [ 
B,  $925;  3  weeks;  net. 
QUO   46170,  REQ.  6134: 


(4/8-9-10-11-12/46) 


POSITION  WANTED 


Pfund  to  W  E  Lyons  Constr  Co. 

- April    3,    1946 

April  8.  1946—85  HAZEL  RD,  Ber- 
keley.   Mrs  Rose  Wilson  to  O  E 


gas  ref«reocaa.     Reasonable     rate.     Mc- 

Schweitzer  &  Conrad.  Chicago    fob  I  engine ;  15  days  net.  Neil's  Bookkeeping  Service,  316B  22nd 

S""  ^    «.     ..^^     .  !     """"      """^    ^'^'"^^r^.l^'^A  vx^.    dest     Sched    2    (1)    1574     i2)    «23i  71        Smith -Booth -Usher.    Llttleford   108,  St.,   San   Francisco.    ATwater  0742 

889-90      2421-25    44th    Ave;    owner,   Reinhardt ;  contractor.  Cliff  ord  Elec-    ,,?  j'-,,"7|- jLJ  *'♦?'*•    *^^^    *^     ^'    11200     60  davs  net  " 

'switches:    14   plugs;    service.  |     ig^as     58OO  Mendocino ;   owner.  At-    gf ~: . f ' j^,,  .«     ^^t  *^     '    ^ 

r.^^i'^    '^t"S;?L^da^'Ei:Sric'^;"°°'~'='"'^'"'°"^^''^^^^°^  Engr.     Co., 

Lindsay:  contractor,  Adams  Electric  motors.  _      tfnh  dP^t    Srh^d  2   n  1  «s7a   toT *^^i^^ 

- ,  Co;  12  outlets:  12  switches:  14  plug;8  i     36736     10137  Voltaire;  owner.  Bla-   'oh  dest.,  Scf^-  2-  (1)  »57*.  (2>  |15L40 

-  1  8e»^*c«-  I  bon  ;  contractor,  Clifford  ^ectric  Co;    ^*^S\en8lon  cf'l^imsbunr.  N    J 

I      894-97  2300-18-24-30  Qulntara;  own-    outlets;  switches;  fixturelL  plugs.        !  j^b   Phiulbure    Scii^ 2    ( 1  )^6W  ^ 
tara;     owner.     Lindsay;     contractor,       35737     462  Santi  Clara;  owner.  At-    fob  ^juisburg    ^^.   2     1)   $«^^^^ 
:    Co;    12    outlets;    12  :  Uts  Heat  &  V^t    contractor.  Cliff  ord   !^^  ^f^^;^^'   ^^^   ^^■^^'   <*>   »519.   1% 

Electric    Power    Equipment    Corp.,  |  B,  $925 ;  3  weeks ;  net  90  days 
fob  dest.,  Sched.  2,  (1)  $574,   (2)  $166.  | 
(3)  $71L  (4)  $504;  net.  | 

Delta-Starr   Electric    Co.,    Chicago.  ' 
fob  dest.,  Sched.  2  (1)  $574,  (2)  $231.25 
(3)  $71L   (4)  $504;  net.  | 

Standard    Transformer    Co.,    War-  ' 
^""trj^tor'^CUf-    *"«°'  ^  •  ^^^  ^^^'  Sched.  4  (1)  $226.80    4. 
1604    PSst    St;    owner   Joan's  j  Fo'rrEi;7trir CorouUete?*8wUche8 ;    <2)^^^         neL^^^   ^^     ^^^^^    ^^^  |       School  Bmldinc,  28th  and 


Recorded  Accepted    Adams    Electric    Co ;    12    outlets ;    12    Uls  Heat  &  Vent  -  contractor, 

April  9,  1946— PTN  LOTS  30  and  32        switches:   14  plugs;   service.  j  Electric  Co     motors, 

map  ppty  of  Oakland  Homestead      ,      898      1833    Irving ;    owner.    Colonial  ,     36738  5581  La  Puerta ;  owner,  Chas- 
Assn,  Oakland.    G  H  and  Mary  C      1  Creamery ;    contractor,    Bemal   Elec-  i  mer ;  contractor,  Clifford  Electric  Co ; 


trie  Co ;  5  outlets  ;  5  switches.  ;  alterations. 

899  3783  24th  St ;  owner,  Bernard ;  |     36739     2787  76th  Ave ;   owner,  Gus- 
contractor,  Bemal  Electric ;  motors.      '  taf son     contractor,  Clifford  Electric ; 

900  2680   San   Bruno   Ave ;   owner,  |  outlets';  switches ;  fixtures ;  plugs. 


Hagstrom... .       .  .^  April   4,   1946   Maldonado;   contractor,  Bemal  Elec-  ;     36740      NE    103rd    and    Plymouth 

i  trie  Co;  4  plugs;   motors.  I  owner,  Hammerson  ;  contractor^  CUf      ^j)  ^2.50;  net 


i  April     8,     1946—4472     MASTERSON 

i     St,  Oakland.  Otto  and  Helen  Rin-      }     901      ^^^^^   ^^^ 

I     kert  to  whom  it  may  concern I  Shop:    contractor.    Liberty    Electric^  !  futures!  plugs. 


JUNIOR     ESTIMATOR.     TIME- 
KEEPER,   GRADUATE    CIVIL   EN- 
Sraith- Booth -Usher,   Llttleford   106,   GINEER,    Veteran.    Reply    Box    412, 
$1200;   60  days  net.  c/o  Daily  Pacific  Builder.  • 

Harron- EUckard  &   McCone,    Rosco  ' 

B-7,  $1002     30  days  net.  '     CONSTRUCTION    MAN    —    Bogl- 

Brown-Bevis    Equipment,     Hough- ^neer,  architect,   age   41,   available   on 

'  short  notice.  Aggressive ;  results  as- 
sured. Can  invest.  Box  410,  c/o 
Daily  Pacific  Builder. 

SALES  ENGINEER— Design,  lay- 
out and  Installation.  Stores,  reatau- 
rants.  taverns,  etc.  References.  Re- 
ply Box  411,  c/o  Dally  Pacific  Builder. 


Prospectife  Bidders 


1 


HELP  WANTED 


-April    6,    1946 

;  April  10,  1946— LOTS   17  to  23  Incl 

Tract  711,  Oakland.    Schultr  Con- 

!     struction  Co  to  whom  it  mav  con- 

i      cera „ -April   8.    1946 

April    9,     1946—4203    Mac  ARTHUR 
I     Blvd,    Oakland.     J    C    Toffelmier 

to  Doty  A  Lockwood     ..Aprn  9,  1946 
April  9.  1946— LOT  4.  Re5ub  of  Lots 
1  to  29.  Best  Monar.  San  LeAndro. 
H  H  Johnson  to  H  L  FUsdon  and 

Sons...... _ -April    8,    1946 

April  10,  1946—1636  11th  AVE,  Oak- 
land. Salvatore  A  Cavallaro  to 
A  F  Dahnert. April  8,  1946 


Andrews ; 


,^.-   desL,  Sched.  1  (1)  $2535.  Sched.  2  (i>  I  .       Summit  Sts.,  Oakland 

~^      ,r««    -.r         ,.T  »  I      *<"*!       *254     St     Anare>*» .     owner,  ^^^    ^^^^     ^^^    $515.25;    Sched.    3  ' -*- ' 

902  1560  Van  Ness  Ave ;  owner, ' Flashman ;  contractor,  Clifford  Elec-  ^^^  ^62.88.  (2)  $17.64;  Sched.  4,  (1> 
George  Daniels;  contractor  Frank  J ,  trie  Co;  outlets;  switches;  f «*""»•  $362.58,  (2)  $105.44;  Sched.  5,  (1) 
Klimm  Co ;  12  outlets ;  8  plugs.  j  plugs.  .    i  $150  67    net. 

903  985  Market  St;  owner^  Wal-  36742  585  20th  St;  owner.  Clifford;  ■  Aliis* -Chalmers  Mfg  Co.,  Milwau- 
green  Drug  Co.  contractor.  Frank  J  ^ contractor,  Fred  Schmits;  motors.        1^^    ^^b    dest..    Sched.    1    (1)    $2505; 

qS"  iS  •  r? Jii^e*  »  *.    I     ^®^*3       7943     Crest     Ave;     owner,   g^j^^^  ^j^  ^3^3^.   ^j,  ,112^6;  net.   San  Francisco.  |  perience.    furnish    reference..    Rsply 

904  604   Geary    St;    owner,    Betty   cosca ;  contractor,  Johnston  Electnc ,  ;     p^^^^^  Craft  Corp..  St   Louis,  fob  i     Stolte.   line,  8451  San   Leandro  St,  ! Box  49.  c/o  Daily  Partfic  Builder 
^T*^'  ?^°  '^ii^^^^'WIIT— • 'outlets;  switches:  fixtures;  plugs.        ! shipping  point,  ScTied.  2   (1)  $593,   (2)  {Oakland. 

,S^:1*^  Bridge  and  High-  |     36744    7886  Sterling;  owner.  Cosca;  ^^g   ^3,  ^f^^   ^^)  J478.8O;  1%  10  days.       C.  H.  Tbrams.  28  Home  Place.  Oak- 

way    District;    owner,    Golden    Gate   contractor.    Johnston    Electric;    out-:     gouthem   States   Equipment   Corp.,  j  land. 


♦  ;     ESTIMATOR  on  grading  work,  etc.^ 
BIDS:   l*1r«t  Hebrew  Congregation,   wanted.  Phone  66639.  Stockton,  C«Uf. 

Oakland.    April    16,    Noon.    Plans    by    " 

Architect    William    E.   Schirmer.   141t       SUPERINTENDENT    FOR    PIPB- 

Broadway.   Oakland.  ;  LINE  CONTRACTOR— handle  8«wer 

Moore  tk  Roberts,  693  Mission  St,  j  project —in  reply  state   age.   Hat   ex- 


Bridge;  contractor,  Coitral  Electric; 
27  outlets:  18  switches;  18  plugs; 
motors ;   alterationa 


lets;   switches;   fixtures;   plugs;   saw 
motor*. 

36745  557  Colorado;  owner.  Schultx; 


906    X219  Ftllmore  St;  owner.  Benny  contractor,  Johnston  Electric;  service 


FOR  RENT 


fob   Hampton.   Ga..   freight   all   from !     G.    H.    Wendt,   556  Arlington   Ave, 

Hampton,    Sched.    2,     (1)     $574,     (2)  (!  Berkeley.  

$221.03.   (3)   $71L   (4)  $514.25;  net         j     Henry  Ctlynn,  0023  Colby  St,  Oak-  I  ant  St  n^r'ThUtl.' ROTtlcToO  Phona 
A.    B.    Chance    Co.,    Bowie   Switch  ^  land.  IsLkridge  ^253.  *^ 


FENCED    LOT,   suitable    for   con- 
tractor's storage;  two  frontages.  Bry- 


i 


t 


"•f^mtmi^i^ 


■--dr.  ^^^^< 


PLANS  and 
Speculations 


„«§^  IWael:  Construction  of  an 

loot  g^  to  Coleman  school.  Oli- 
If«f?;  Hartzell,  city  superinten- 
oent  of  gchools,  has  sent  a  lett«r  to 
«;  J*  *^f,9oy.  sUte  highway  engi- 
!?'  rS?^^^^  attention  to  the  h^- 

••  The  project,  originally  auth- 
orized before  the  war,  has  been 
given  pnonty  and  is  backed  by 
the  Chamber  of  Commerce  and 
school  board. 

oOo 

Vallejo:  Twelfth  Naval  District 
officials  have  revealed  that  the 
Naval  Reaerve  armory  wil  be  built 
xn  this  city  and  plans  have  already 
passed  the  "paper  stage".  Capt. 
Daniel  N.  Cone,  USN,  district  di- 
rector of  the  reserve  program,  is 
now  in  Washington  where  he  will 
submit  recommendations  for  ac- 
quisition of  facilities. 
oOo 

Walnut  Creek:  A  committee  has 
been  appointed  to  investigate  the 
possibility  of  using  the  "Barr  sys- 
tem" in  conducting  a  local  fund- 
rawing  campaign  for  the  Valley 
Oalie  Community  Hospital.  Walter 
Rugh  is  chairman. 
oOo 

Pacific  Grove:  Possible  annexa- 
tion of  the  Presidio  Terrace  dis- 
trict to  the  City  of  Pacific  Grove 
was  voiced  recently  when  the  city 
council  discussed  required  sewer 
facilities  for  the  area.  Extension 
of  laterals  to  the  district  would 
cost  112,525  and  annexation  is  fa- 
vored by  the  Presidio  to  enable  it 
to  have  roads  and  sewers.  Discus- 
sion of  the  sewage  disposal  plant, 
which  will  cost  $100,000,  was  con- 
tinued. The  city  is  capable  of  pro- 
viding half  the  necessary  funds  for 
the  plant. 

# 

To  Repair  Market 
Street  Railway  Tracks 

The  Market  street  trolley  tracks 
are  (roing  to  receive  badly-needed 
repairs  to  their  sagging  members. 

According  to  William  H.  Scott, 
railway  manager,  the  worst  sec- 
tions of  the  inside  tracks  will  be 
replaced  within  30  days. 

While  nearly  entire  replacement 
of  inside  tracks  form  Third  to 
Ninth  streets  is  hoped  for,  work 
will  be  delayed  until  funds  are  ap- 
propriated for  the  job  within  the 
next  fiscal  year.  The  job  will  cost 
approximately  $400,000,  and  a 
streetcar  fare  boost  may  be  re- 
quired to  get  the  work  done. 

The  project  fits  in  with  the  plan 
of  abandoning  the  outside  tracks 
some  time  in  the  future  to  permit 
trackless  trolleys  to  operate  on 
outside  lanes. 


^aila  iacifie  luildcr 
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SAN  FRANCISCO.  FRIDAY  APRii   ,2.  1946 


Airiines  Terminal 
Survey  Launched 

The  San  Francisco  City  Plan- 
ning Commisison  has  approved  a 
survey  of  need  and  possible  sites 
for  a  centralized  joint  airlines 
transportation*  terminal,  as  urged 
by  the  Aviation  Committee  of  the 
San  Francisco  Chamber  of  Com- 
merce and  Junior  Chamber  of  Com- 
merce. 

L.  Deming  Tilton,  Director  of 
Planning.  City  Planning  Commis- 
sion, will  conduct  the  survey  as  a 
service  to  the  Aviation  Commit- 
tees, the  airlines  and  future  air- 
line passengers  who  would  use 
such  a  terminal. 

The  study  is  a  direct  result  of 
recent  investigations  begun  by  the 
Aviation  Committees  of  both  cham- 
bers into  the  need  for  establish- 
ment of  a  conveniently  located  joint 
airlines  transportation  terminal 
from  which  passengers  and  bag- 
gage could  be  quickly  andi  econom- 
ically transported  to  the  City's  Mu- 
nicipal Airport. 

The  already  overburdened  traf- 
fic system  in  San  Francisco  is  fur- 
ther complicated  by  the  present 
system  of  transporting  passengers 
to  the  airport  by  limousines  de- 
parting from  the  heavily  congest- 
ed Union  Square  area. 

Both    committees    have    warned 


MISSOURI  WALTZ 

For  about  one  year  the  Honor- 
able Harry  S.  Truman  has  been 
Chief  Executive  of  this  Republic. 
During  the  sweating,  sweltering 
heat  of  Summer  and  the  freezing 
slush  of  Winter  Mr,  Truman  has 
seemingly  been  second  in  most  of 
the  games  he  has  played,  ranging 
from  International  hotfoot  to  Con- 
gressional tug-of-war. 

•  •  ♦ 
Perhaps  Mr.  Truman  was  want- 
ing to  be  Champion  when  he  men- 
tioned that  he  intended  starting 
some  back-yard  horseshoe  pitch- 
ing. 

it  -k  * 
One  firm  responded  immediately 
by  presenting  the  President  with 
horseshoes  —  one  set  chromium 
plated,  and  the  other  in  bronze 
finish. 

•  •    • 
The    first   game   was    played   on 

Wednesday,  Secretary  of  Agricul- 
ture Anderson  being  the  opposing 
player.  From  a  news  standpoint 
the  contest  was  very  sloppily  re- 
ported— it  was  not  stated  whether 
the  President  pitched  on  the  gold 
standard,  using  the  bronze  shoes^ 

that    increased    size    of   airplanes  ;  ?^  "^^J^^^^^  ^^^  ^'^""^^  ^y  "'''"^ 
will  rpnnir«»  fVio  nco  nf  io,.«.o^  o^^l^ne  chroHuum  set. 


copy 


Remodekd  Real  Estate  Office 


will  require  the  use  of  larger  and 
additional  limousines  and  that  the 
traffic  congestion  problem  thus  will 
be  intensified. 

"The  problem  can  be  solved  only 
by  utilization  of  a  joint  transpor- 
tation terminal,"  declared  George 
C.  Tenney,  chairman  of  the  San 
Francisco  Chamber's  Aviation  Com- 
mittee, in  a  letter  to  Tilton. 

"We  deeply  appreciate  the  as- 
sistance of  the  City  Planning  Com- 
mission in  conducting  immediately 
a  survey  of  available  locations 
which  might  meet  both  present  and 
long-range  requirements.  The  sur- 
very  will  give  the  committees  a 
practical  basis  for  study  and  will 
enable  the  airlines  to  reach  a  spe- 
cific agreement  and  conclusion." 
. # 

NAPA  BUILDERS  ELECT 


1*^    •    • 

The  President  needs  more 
practice.  The  score  was  11-4 
in  favor  of  the  Patron  Saint 
of  the  Farmers. 


Was!iiiu[ton  Circles  Indicate  Residential 
Hoosini!  Mav  Soon  Be  Restricted  to  $6i 


SrsdiAi.  FioM  THi  Daily  Pacific 
BciL»«k'«  WASHINGTON  BUREAU 


•^   m   y 


Residential  builders  plftnning  on  volame  bntfaMM  daring  the 
next  two  years  in  eoonfction  with  tlie  veterans*  tmergmtj  housing 
program  should  keep  tbeir  sights  on  the  small  house  costing  $6,000  or 
under  and  apartments  with   xmits  ~~ 


The  Napa  Builders  Exchange 
elected  S.  J.  Cinnamond  as  presi- 
dent in  a  recent  meeting  held  in 
Napa  Valley  Inn.  J.  H.  Millage 
was  voted  vice  president  and  Sam- 
uel R.  Geddes,  secretary-treasurer. 

Official  headquarters  of  the  Napa 
Exchange  are  at  942  Main  street. 


SUMMERefLL  ROOF  STRlJCTIjRE^ 

1746  Thirteenth  St..  Oakland.  Calif. 


From  San  Francisco 
Enterprise  10930 


^roT!  other  cxchanq^^s 
TWincaks  3622 


West  Coast  Smashes 
All  Permit  Records 

All  previous  building  records  for 
the  West  Coast  were  smashed  dur- 
ing the  month  of  March  when  more 
building  permits  were  issued  than 
ever  recorded  in  history. 

The  10  largest  cities  on  the  coast 
issued  permits  totaling  more  than 
$74,000,000,  nearly  doubling  the 
high  mark  of  1943. 

Los  Angreles,  alone,  with  more 
than  $30,000,000  in  new  permits 
granted,  topped  the  combined  to- 
tals of  the  other  niae  cities  for 
almost  every  month  on  record. 

Material  shortages,  however, 
held  the  actual  building  somewhat 
below  permit  level,  as  vital  mate- 
rials were  not  being  produced  in 
sufficient  quantities  to  fill  orders 
on  hand. 

Shortages  include  lumber,  hard- 
ware, plumbing,  paint,  nails  and 
gypsum  board  and  other  materials. 

Skilled   workmen    in    all   ^ades 

are  still  badly  needed.    One  hope 

of  relieving  that  shortage  is  the 

apprentice  training  programs,  ob- 

I  servers  say. 


designed  to  rent  for  $56  a  month 
or  lest. 

The  average  house  built  under 
the  program— granted  that  price 
control  is  continued  and  the  Hous- 
ing Expediter's  procraib  is  not 
harpooned  by  Confren— ts  in  fact, 
going  to  be  priced  substantially 
under  that  figure  for  the  nation 
as  a  whole. 

This  the  Daily  Pacific  Builder 
learned  exclusively  today  from  Na- 
tional Housing  Agency  and  Ci- 
vilian Production  Admimistration 
officials. 

Forgetting  the  temporary  hous- 
ing called  for  in  the  program,  and 
considering  only  the  Administra- 
tion's goals  in  permanent  residen- 
tial construction,  the  picture  for 
1946  and  1947  in  building  for  vet- 
erans shapes  up  like  this: 

1. — By  the  end  of  1946,  work 
is  expected  to  be  in  |>Iace  on 
777,000  new  units  <rf  permanent 
housing  with  a  value  of  $3,440,- 
000,000  not  including  cofit  of  the 
land.  These  figures  include  new 
permanent  housing  of  both  the 
conventional  and  prefsbricated 
types. 

For  the  year  1946,  therefore, 
the  average  value  of  the  average 
house  or  housing  unit  to  be  con- 
structed under  the  enliergency 
program  is  to  be  approicimately 
$4,713  not  including  the  cost  of 
the  land. 

2— At  the  end  of  1947,  work 
is  expected  to  be  in  place  on  an 
additional  1,441,000  units  of 
permanent  housing  with  a  value 
of  $6,560,000,000  not  including 
the^cost  of  the  land. 
These  permanent  housing  units 


BURKE  FORM  CLAMPS 


SNAP   TIES 


EXPANSION   JOINT 

T^mi 


TIMBER    RINGS 
COLUMN   CLAMPS 


I    COMROUKin 


CURING    COMROUNQ 

^,^, _  SC9EEO   SUPPORTb 

EADED    RODS  REINFORCED    PAPER 

All  Types  of  Confrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
i   780  Bryant  Street       -      Saiy  Francisco       ■       Phone  GArfield  8768 
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lEPAIIJEIYICE 

Sm4  Ub  Ymt  BrakM  Pi|»M  Im    e 
Kapeir  «r  Writt  f*r  luformotle*   S 

HARRY    PARKER         > 


-LTO. 


REPAH  SHOP 
J"*  Sroodwoy     fnmo,  Cofif. 


REMODELING  OF  INTERIOR  AND  EXTERIOR  of  the  Jones  &! 
Brand  &  Hullin,  Inc,~real  estate  sales  olBces,  725  "J"  street,  Sact-a- 1 
mento,  was  designed  by  Herbert  E.  Goodpastor,  architect,  of  the  J 
Mitau  building. 

Ground  floor  of  the  building  will  be  occupied  by  the  real  estate! 
firm,  in  addition  to  basement  and  the  balcony  at  the  rear  of  the  first  i 
floor.  Second  and  third  floons  contain  office  space  rented  by  other  j 
businesses.  ' 

The  building  is  22  x  160  feet  deep.   A  fluorescent  lighting  fixture,     xucbc  pcriuanent  nouHnug  umn 
in  the  shape  of  the  letter  U  provides  adequate  lighting  throughout  i for  the  year  1947  will  have  an  av- 
the  ground  floor.  It  is  recessed  in  the  ceiling.  lerage  value  of  $4,552  per  unit  not 

Face  of  the  building  is  sparkling  Carrara   glass,   and   the  two  1  including  the  cost  of  the  land,  ac- 
exterior  balconies  arc  built  of  structural  corrugated  glass  with  ribbing ;  cording  to  Government  sources. 
laid  horizontally.    Full  windows  on  all  floors  give  plenty  of  sunshine  j    The  total  of  new  permanent  hous- 
and  light.  {ing  units  upon  which  wdrk  is  to 

Interior  sales  offices  of  the  real  estate  firm  are  finished  in  Jbe  in  place  by  the  end  of  1946  and 
bleached  oak  veneer  with  glass  used  freely  for  light  and  decorative  of  1947  contrasts  with  the  over- 
purposes,  lall  housing  goals  of  1,200,000  new 

Work  is  underway  by  H.  W.  Robertson,  eontractor,  of  8917  "T"  St.  j  homes  by  the  end  of  this  year  and 

^ —I an  additional  1,600,000  by  the  end 

Cv    rk    aiirrT  MI>MnAV        l*'^  1947,  which  fignires  include  tem- 
.  t.  U.  IVUULl  MVn^UAI         Iporary    construction    and    conver- 
sions, which  are  not  actually  per- 


S.  F.  P.  &  H.  A.  MEETING 


Mrs.  Gray  Womum,  wife  of  the 
promin«iit  English  «rohitect  and 
an    artfst   In   Tier         -    ^S^txt,   -Kitl 

speak  Tuesday  noon  on  the  topic 
of  "The  Changing  Face  of  Brit- 
ain", in  a  luncheon  meeting  of  the 
San  Francisco  Planning  and  Hous- 
ing association,  held  in  the  Saint 
Francis  hotel. 

Telephone  reservations  to  EX- 
brook  5816. 


mL     1-1       ^      ^'       T-.     •  1.  n-      Bions,  woicn  are  not  actually  r>€ 

l*!f..^"*i5?,**l^_'l?^?i?™®^*J^,^*:!manen    new  home  construe W 

Housing  Stabilizer  Wilson  Wy- 


tributors  will  hold  their  regular 
monthly  Monday  night  in  the  St.  • 
Juliatt  cafe,  140  Battary  street. 
Dinner  will  start  at  6:30  p.  m.  j 
Executive  personnel  of  the  Au-  j 
tomotive  and  Machinery  divisions 
of  the  War  Assets  Administration  ' 
will  talk  on  the  "Disposal  of  War; 
Surplus  Equipment".  Speakers  will  j 
include  C.  E.  Sweet  and  William  i 
Ugliss,  machinery  division,  and  j 
James  Lewis  and  Ross  Ranney,  i 
automotive  division.  i 


att,  at  hearin«  on  the  Emergency 
Housing  bill  before  the  Senate 
Banking  and  Currency  committee 
a  fortnight  or  so  ago,  indicate<f 
that  his  agency  was  thinking  re- 
alistically of  providing  homes  that 
veterans  could  afford. 

He  indicated  the  bulk  of  new 
home  authorized  under  the  Tet- 
enms'  housing  program  were  to  ber 
units  costing  $6,000  or  less.  ^ 

The  restricting  of  residential 
building  authorizations  to  low- 
priced  units  coming  within  the  $6,- 
000  figure  may  be  directed  shortly 
by  new  orders  to  be  issued  by  the 
Housing  Stabilizer. 

On  the  other  hand,  there  ma>' 
be  no  formal  orders  issued.  It  may 
be  that  the  limitation  to  a  $6,000 
top  may  be  provided  through  in- 
structions to  NHA  officers  m  the 
field  not  to  authorize  new  veterans' 
homes  costing  over  $6,000  per  unit 
except  in   special   instances. 

There  is,  it  was  pointed  out, 
nothing  in  the  NHA  or  CPA  reg- 
ulations or  in  the  pending  emer- 
gency housing  legislation  to  pre- 
vent a  veteran  form  seeking  an 
authorization  to  build  a  home  cost- 
ing up  to  $10,000,  and  thers  is  no 
rule  prohibiting  the  granting  of 
such  an  authorization.  In  special 
instances,  it  is  likely  such  author- 
izations will  continued  to  be  grant- 
ed. 

The  great  majority  of  veterans, 
however,  are  not  in  a  position  to 
buy  homes  costing  over  $6,000  or 
to  pay  rent  of  $50  a  month  or 
more,  and  every  effort  will  be  made 
by  NHA  to  channel  scarce  build- 
ing materials  through  HH  ratings 
into  homes  in  the  low-priced  cate- 
gory. 

Length  of  Program 

Until  the  flow  of  materials  ex- 
p  a  n  d  s  substantially,  residential 
builders  may  expect  the  low-priced 
home  to  be  given  the  green  light 
over  higher-priced  units. 

How  long  it  will  be  before  the 
flow  of  materials  begins  to  catch 
up  with  the  demand  for  low-price 
housing  is  a  question. 

On  tne  other  hand,  some  spokes- 
men form  the  industry  claim  that 
getting  materials  is  simply  a  mat- 
( Continued  on   Page  Seven) 
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Double   Grip  Spik«$ 

Timber  Coim^cfort  and  Tooft 


TIMBER  ENGINE€RING  CO.  OF  CALIFORNIA 


268  Market  St..  San  Francisco 
EXbrook  3909 


1151  So.  Broadway,  Los  Anyeles 
PRospect  8269 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  1636-0755 
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INSULATION 

..for  piping,  boilers, 

industrioi  equipment 

ond  refrigeration 


WAR  SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 

• 

NEW  6-INCH   12-GAUGE  STEEL  PIPE 

20-RDOT  LENGTHS  WITH 
QUICK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  LINES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 

* 
For  FuH  Information  Contact  Your  Nearest  Dealer 

PACIHC  PIPE  COMPANY 
Soa  PreaeIsM  er  OaUead 

DULIEN  STER  PRODUCTS.  INC. 
^•••*»  «kI  Los  AagaUs 

MORSE  iROS.  MACHINERY 

^Mver.  Colorado 
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STUCCO   CEME 


More  yardi  Per  Satk  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


Cabots  Gloss  Collopakes 

Differ  (rotn  ordinary  paints  in  tkat  the  pigiaento  ary 
broken  down  to  microaoopk  fincw  simI  cMtMda^ 
djspened  in  Wmtmd  oO*— no  fillcn  an  lued — ^jinc 
pure  ptgmenti  and  oUs.  Colors  ttary  bright  and  freah 
for  many  years  even  under  okmc  acvcrt  waAer  condi- 
tions.   Fine  for  Muh  and  trim. 

GUNN  CARLE  AND  COMPANY 

20  POTRERO  AVENUE  SAN  FRANCZSGO,  CAUF. 
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Wide-Flange  ond  Standard  i-BMims, 
Channels,  Angles,  Tees,  etc 

BETHLEHEM   PACIFIC 

STEEL         CORPORATION 


COAST 
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D.ifrief  Omct .  SMttt*,  Portland.  Lot  Angol**,  SoH  Lok*  City 
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Fobricoting  Work,:  South  Son  FronclKo,  Alonwdo,  Lot  A«g«U. 
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The  ORIGINAL  Pre-sealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 
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TKAOE    MARK 


DURflNT  INSULATED  PIPE  COMPANY 


NEa  H.  PETERSON  COMPAMY 

112f  FOLSOMSTUIT  SAM  piANCISeO  I.  CAUF. 
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Washington,  Oregon  and  Tenitery 

of  Alaska: 

e.   H.   LANQDON    COIMPANY 

96C  Dexter  Norton  Building 

Soattio  4,  Waahiftigton 

Ptiena  EUlett  IBM 


.8outhorn  California: 

A.  R.  JOHNSON 

2822  Undon  AvOhuo 
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FIRST  PUBLISHED  TODAY 

Highway    Improvements— Del    NopU 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Worics 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  1,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Del  Norte  County,  between  b.3 
miles  and  2.6  miles  south  of  Crescent 
City  (I-D.N-1-B).  about  three  and 
seven-tenths  (3.7)  miles  in  length, 
imported  base  material  to  be  placed 
and  a  seal  coat  applied   thereto. 

Bids    are    required    for   the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ $1.40 

Flagman i.oo 

Laborer  i.oo 

Motor  grader  operator  1.85 

Oil  distributor  bootman  1,125 

Oiler,  power  shovels  or  cranes..  1.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic   yard)  ^ 2.00 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) _ 1.375 

Truck    driver    (4    cubic   yards  ] 

and  less  than  8  cubic  yards  I 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0626 

Any  classification  omitted 

herein  not  less  than. „.  1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagfmen)  —  one 
and  one-half  (1^)  times  the  above 
rates. 
,  The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
ween  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  April  12,  3946. 

^  (Daily  Pacific  Builder) 

(April   12.   19.  26,   1946) 
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Asphalt  plant  mixer  operator. 
Asphalt  spreading  machine 

operator __-___». 
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FIRST  PUBLISHED  TODAY 


Highway   Improvements 
County 


-Siskiyou 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


Cement  finisher   ..._ „ 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Motor  grader  operator 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Reinforcing  steel  worker 1.50 

Roller  operator 1.65 

Tractor  driver 1.70 

Truck    driver    (18  cubic   yards 

water  level  capacity  or  more)  1.5626 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.26 

Jackhammer  operator  1.25 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0625 
Unskilled  Labor 

Flagman  J 1.00 

Laborer  1.00 

Position.s  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
.$1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  a\>ove,  shall  be  not  less 
than  Sl.OO  per  hour. 

The  minimum  wage  paid  to  all  un- 
.skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 
Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagfmen) — one 
and  one-half  (1^/^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
nf  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  w^ork. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Franci.sco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  niade  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  SJiy  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  April  12,  1946. 

(Dally  Pacific  Builder) 
(April  12-19-26.  1946) 
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Highway    Improvements — Modoc 
County 


NOTICE  TO  CONTRACTORS 


Sealed    proposals   will    be    received 
at  the  office  of  the  State  Highway 
Engineer,    RDom    373,    Public   Works 
Building,  Sacramento,  California,  im- 
til    2    o'clock    p.m.    on    May    8,    1946, 
at  which   time  they  will  be  publicly 
opened    and    read    in    the    Assembly 
Room  of  said  building,  for  construct- 
ing  a   Highway   in   accordance   with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Siskiyou  County,  between  Route  72, 
three  miles  north  of  Dorris  and  four 
miles  west  of  Hatfield  (ll-Sls-T&S-A), 
about    fifteen    and    six-tenths    (15.6) 
miles    in    length    to    be    graded,    and 
gravel   and   cement  treated    bases   to 
be   constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Skilled  Labor 
ClaMifieation                    Rate  per  hour 
Asphalt  plant  dryerman  or 
fireman ^.40 


ROOF 
TRUSSES 


STRUGTURlS 

INCORPORATED 
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Skilled  Labor 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  |i.40 

Asphalt  plant  mixer  operator..-  1.45 
Asphalt  spreading  machine 

operator ,  1.75 

(Carpenter 1.375 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  I.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Motor  g^rader  operator 1,86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  L85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  a.oo 

Reinforcing  steel  worker 1.80 

Holler  operator 1,(5 

Tractor  driver  1.70 

Truck   driver    (18  cubic    yards 

water  level  capacity  or  more)  1.5025 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Jackhammer  operator  1.25 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes  1.25 
Truck    driver    (4    cubic    yards 
and  less   than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0A25 

Unskilled   Labor 

Flagman  „ i.OO 

Laborer  LOO 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
.skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
.^hown  above,  shall  be  not  less  than 
$1.00  per  hour. 
Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (1%)     times    the     above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  contracts  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of.  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in   San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  E^nglneer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 
law  (See  said  Proposal  Require- 
ments  and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  April  12,  1946. 

(Dally  Pacific  Builder) 
(April  12-19-26,  1946) 


RRST  PUBLISHED  TODAY 
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the  Department  of  Public  Works  has 
ascertained  the  genera!  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  ptr  hour 

Asphalt  plant  dryerman  or 

fireman  ji.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    1.75 

Flagman     L0625 

Laborer     /  _       1.0626 

Motor  grader  operator _  1.85 

OU  distributor  bootman . L125 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls (  up  to 
and  including  l  cubic  vard)..  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic    yard) 2.00 

Roller  operator  .. 1.65 

Tractor  driver  J 1.70 

Truck   driver    (I8  cubic   yards 

water  level  capacity  or  more )  1.5625 
Truck   driver    (H   cubic    vards 
and  less  than  18  cubic  yards 

water  level   capacitv)   1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  11  cubic  yards 

waitr   ''^"oi  capacity) 1.375 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water    level    capacitv) 1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)      1.0625 

Any  c.asslfication  omitted 

herein  not  less  than 1.0625 

Overtime  —  one  and   one-half    (IVj) 

times   the  above   rates. 
Sundays  and  holidays  (except  watch- 
men,  guards  and  flagman)   —  one 
and  one-half  (l»^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertimie,  holldav  or  Sunday  rates, 
f.bove  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  DiBtrict  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  imless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  in  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specification.';.  Each  bidder  must  be 
licensed  and  also  prequalifled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements   and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids.  \ 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated:   April  12,   1946. 

(Daily  Pacific  Builder) 
(April  12,  19,  26,  1946) 


FIRST  PUBLISHED  TODAY 


Highway  Improvement! 
Merced  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  Ibe  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  371,  Public  Workji 
Building,  Sacramento,  Clallfomla,  un- 
til 2  o'clock  p.  m.  on  May  1,  1946, 
at  which  time  they  wi9  be  publicly 
opened  and  read,  i>  the  Aesemhly 
Room  of  said  building,  for  repair- 
ing State  Highway  \m  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
f  oHows : 

Merced  County,  between  San  Joa- 
quin River  and  Madera  County  Line 
(X-Mer-32-C),  about  three  (3.0)  miles 
in  length  to  be  repaired  with  untreat- 
ed rock  base  and  plant-mixed  sur- 
facing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlelone 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
a.scertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   „ $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    1.75 

Flagman     _  i.oo 

Laborer     — : i.(X) 

Motor  grader  operator 1.85 

Oil   distributor   bootman 1.125 

Oiler  power  shovels  or  cranes  .  1.25 
Operator    of    power    shovel    or 
other   excavating  equipment, 
shovel   type   controls    (up   to 

and  including  one  c.  yd.) 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)   2.00 

Roller  operator  1.68 

Tractor  driver  1.70 

Truck    driver    (18   cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic    yards 
and  less  than  18  cubic  >  ards 

water  level  capacity)  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity) 1.375 

Truck  driver  (4  cubic  yards 
and   less  than   8  cubic   yards 

water    level- capacity) 1.1875 

Truck  driver  (lesi  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classifications  omitted 

herein   not   less   than 1.00 

Overtime  —  one     and     one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
tb«  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  suc^ 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  cf   the   State   Highway  Engi- 


neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  a;nd  San 
Franciscot,  at  the  office  of  Ihe  Dla- 
trict  Engineer  of  the  District  ki 
which  the  work  is  situajfe^,  and  at 
the  office  of  the  AssocULted  General 
Contractsirs  in  San  Frantieco. 

No  bkl|  will  be  consloered  unless 
it  is  m&dtt  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  i^  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Condlitions  set  forth  xinder  Sec- 


tion  2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Bnglneer. 
Dated:  April  12,  1946. 

(Daily  Pacific  Builder) 
(April  12,  1*»,  26.  1946) 
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doNTRACTORS— Save  Money  and  Time       • 


BY    USING 


'        QUANTITY  SURVEYS 

165  jksSIE  STREET  SUtter  8361 

PREPARED  BY  LcROY   SERVICE 


SAN    FRANCISCO 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  8,  1*46, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
.specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Modoc  County,  between  Eagleville 
and  four  miles  north  of  Lake  City 
(M-Mod-513-B,C,D),  ..about  ..twenty- 
nine  and  five-tenths  (29.5)  miles  In 
length,  portions  to  be  graded,  plant- 
mixed  surfacing  to  be  placed  on  new 
subgrade  and  existing  surfacing,  and 
seal  coat  to  be  applied  thereto. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
tke  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 


Highway   improvements — 
San    Joaquin   County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


ACME     SWING     SAW 


Junior  Size 


Dealer 


PORTABLE  CONTRACTORS  SAW 
Skid  Saws  Without  Wheels 

.  .  EDWARD  R.  BACON  CO.,  17th  at  FOLSOM  STS. 
SAN  FRANCISCO 


NewMasterGasolineBackfillTamper 


-Compacts  Earth  Fill- 
Compacts  &  Bonds  Asphalt 

and  Black  Top  Patches 
Compacts  and  Levels  Sods 
-Works  in  Narrow  Ditches- 


KERR  EQUIPMENT  COMPANY 

160  TENTH  ST. 


Corner  of  Natoma 
SAN   FRANCISCO 


Ph.  MArket  1651 


a  COMPRESSOR 

FROM  BACON! 

The  right  size  compressor— the 
air  tools  you  need— in  first  class 
Working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 


_> 


lies 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  1,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
portions  of  State  Highway  in  ac- 
cordance- with  tne  specifications 
therefor,  to  which  special  reference 
is   made,   as  follows : 

San  Joaquin  County,  between  By- 
ron Road  and  Banta  Road  (X.S.J-5- 
A,Tra)  a  distance  of  about  five  and 
five-tenth*  (5.5)  miles  to  be  repaired 
with  untreated  rock  base  and  plant- 
mixed   surfacing. 

Bids  are  required  for  the  entire 
work    described    hereto. 

In  accordance  with  the  provisions 
of   Section   1770   of   the   Labor   Code, 


Nlqkf  Qad  Doy  M«b*s:  0Oa«fot  4790  —  EV*r«r««a  Tf40 

FOR  RENT 

SHOVELS   -   CLAMSHELLS   • 

DRAGLINES 

TRACTOR  LOADERS  and 

BULLDOZERS 

COMPRESSORS  •  DUMP 

TRUCKS 

EXCAVATING  and  GRADING 

CONCRETE  BREAKINO 

PARKING    AREAS 

INSTALLED 

by   Day  or  Contract 

RED  ROCK  -  GRAVEL 

CLAY  and  LOAM 

Loaded  or  Dallvarad  ESTIMATES  CHEERFULLY  GIVEN 

ROSENBERG  BROS.  GRADING  CO. 

GRADING  COHTRJkCTOMS 
11  OAK  GKOVI  ST.,  S.  F.  7  —  M— r  Wit  •pyr— ch  of  ffc»  lay  trMqa 


FOR  RENT  BY  wEMco 


AVING 


REAKERS 


V 


A  complete  line  of  ^r  compressors,  air  tools,  and 
other  construction  e(|uipment  is  immediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Company. 
You  will  find  equipment  at  Wemco  in  exactly  the 
right  sizes  for  every  job. 


"Wemca  Seuuce  Savel  T/ou  Monef 


// 


AUTHORIZED  DisTRiiuTORS  CHICAGO  PNEUMATIC  TOOL  COMPANY  air  compressors  and  air  loois 


WESTERN   MACHINERY    COMPANY 


TElEPhCnc    £XBRCC«   ■»  t' 


fWDAY.  APRII   12.  1946 


DAILYPACIFIC    rum  ,^.p 
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Official  Proposals 

^°»<^inued  Prom  Page  Two) 

Highway  lmprovernene»-Humboldt 
County 

DEpKtLIkPJT  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HldHWAvg 

NOTICE  TO  CONTRACTORS 

at^tSl*^nf  Jl^^^t*'!  ^"  ^  received 
KniA    " «''  °'  "»*  SUte  Highway 

Building  Sacramento,  California,  un- 

*   *   •clock  p.m.   on  April  24.  lOM. 

at  which  time  they  will  be  ^bll^ 

S^t?  w,  ^'**  building,  for  repairing 
State  H  ghway  in  accordancrwlth 
«n!ofJr^^,''^"°''^  therefor,  to  which 
%..tlK"5r^'i,''*  *^  "^^^e-  "  foUows: 
ri^w".  o  .  .     County,    between     Pat- 

}«..;•  A^u'^fr*^  "*  ••»«"*  *hree  and 

miLi^'L""*''"''***'  •urfaclnfl  on  Im- 
ported base  mateHal  and  a  seal  ocat 
to  be  applied  to  the  plant-mixed  aur- 
Tacing. 

«,®1?^  ^"^  required  for  the  enUre 
work  described  herein. 

In  accordance  with  the  provisions 
?i  S^^^o°  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to^be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  „ $1.40 

Asphalt  plant  mixer  operator.l  1.45 
Asphalt  spreading  machine 

<^>«rator  ^^ 1,75 

Flagman  1.00 

Laborer  i^qq 

Motor  grader  operator  I  1.85 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1,375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1,1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification  omitted 

herein  not  less  than _ 1.00 

Overtime  — one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  afe  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall   control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Elngineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  win  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  EJngflneer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Elach  bidder  must  be  licensed  and 
prequallfled  as  required  by  law.  (See 
jiaid  Proposal  Requirements  SJid  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated :  April  5,  1946. 

(Dally  Pacific  Builder) 
(April  5-12-19,  1946) 


and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)__  1.0626 
Any  classification  omitted 

herein  not  less  than 1,00 

Overtime  — one    and    one-half    (IVfc) 

times  the  above  rates. 
Sundays  and  hoUdays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (li^)  Umes  the  above  ratea 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  thiiy 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower.  shaU  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Cronsral 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 


Highway   Improvements— Laka  Co. 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  29,  1946. 

(Daily  Pacific  Builder) 
(Mar.  29,  April  5-12,  1946) 


Highway  Improvements — Siskiyou 
County 

STATE   OF   CALIFORr^lA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  1,  1946,  at 
which  time  they  will '  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  speciiaJ  reference  is  made,  as 
follows : 

Lake  County,  between  1  and  2  miles 
south  of  Upper  Lake  (l-Lak-89-E), 
two  bridges  to  be  constructed,  on* 
across  Robinson  Creek  and  the,  other 
across  Scott  Creek. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  SecUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woxic 
to  be  done  to  be  as  follows: 


one  cubic  yard) 
Painter  (brush) 
Painter  (spray) 


Classification 
Carpenter 


Rate  per  hour 
41.125 


Cement  finisher 1.75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Concrete  vibrator  operator 1.25 

Derrick  operator . 2.00 

Flagman  ___.  LOO 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  17,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows: 

Siskiyou  County,  between  Cougar 
and  Dorris  (ll-8is-72-B,C),  a  dis- 
tance of  about  ',;hirty-one  and  seven- 
tenths  (31.7)  miles  In  length,  seal  coat 
to  be  applied. 


entire 


Bids    are    required   for   the 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  La.bor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman XL4a 

Flagman  ..         1.00 

Laborer  .„ 1.00 

on  distributor  bootman 1.25 

Oiler,  power  shovels  or  cranes..  1.26 
Operator  of  power  i^ovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  L86 
Operator  of  power  chovel  or 
other  excavating  equipment, 
shovel    tyx)e    controls     (over 

one  cubic  yard)  2.00 

Roller  operator  1.66 

Tractor  driver  1.70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) _...  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  cleissiflcatlon  omitted 

herein  not  less  than _ 1.00 

Overtime  —  one    and    one-half    (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  (1*4)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  ratea,  above 
STATE   OF  CALIFORNIA  !  specified  are  subject  to  the  effect,  if 

DEPARTMENT  of  PUBLIC  WORKS   applicable  hereto,  of  executive  ordera 


Highway    Improvements 
County 


-Mendocino 


DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fi.xed  by  any  such 
Federal    order,    whether 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  24,  1946,  ;  applicable 
at  which  time  they  will  be  publicly  I  higher  or  lower,  shall  control 
opened  and  read  In  the  Assembly  I  Plans  may  be  seen,  ajid  forms  of 
Room  of  said  building,  for  construct-  I  proposal,  bonds,  contract,  and  speci- 
ing  State  Highway  In  accordance  |  f  ications  may  be  obtained  at  the 
with  the  specifications  therefor,  to  |  office  of  the  State  Highway  Engl- 
whlch  special  reference  Is  made,  as  neer,  Public  Works  Building,  Sacra- 
follows  :  !  mento,  California,  and  they  may  be 

Mendocino  County,  at  Slick  Rock  I  seen  at  the  offices  of  the  District 
Creek,  about  five  and  six-tenths  miles  Engineers  at  Los  Angeles  and  San 
south  of  Point  Arena  ( I -Men-56-A), '  Francisco,  at  the  office  of  the  Dls- 
about  one  (1)  mile  in  length  to  be  I  trict  Engineer  of  the  District  In 
graded  and  imported  base  material !  which  the  work  is  situated,  and  at 
placed.  I  the  office  of  the  Associated  (j^neral 

Bids    are    required    for  the    entire  !  Contractors  in  San  Francisco, 
work  described  herein.  j     No    bid   will    be   considered    imless 

In  accordance  with  the  provisions  '  it  is  made  on  a  blank  form  furnished 
of  Section  1770  of  the  Labor  Code,  j  by  the  State  Highway  Engineer  and 
the  Department  of  Public  Works  has  |  is  made  In  accordance  with  the  pro- 
ascertained  the  general  prevailing  |  visions  of  the  Proposal  Requirements 
rate  of  wages  applicable  to  the  work  and  Conditions  set  forth  under  See- 
to  be  done  to  be  as  follows :  |  tlon  2  of  the  Standard  Specifications. 
Classification                    Rate  p«r  hour   Each    bidder   must   be    licensed   and 


Asphalt  plant  dryerman  or 

fireman  

Carpenter  

Cement  finisher 


4L40 


1126 
L76 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  lees)„  L45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Concrete  vibrator  operator 1,^ 

Flagman  .  j^qq 

Jackhammer  operator ..       igg 

Laborer i^jq 

Motor  grader  operator 1.85 

Oil  distributor  bootman  ,  L126 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

•     one  cubic  yard) 2.00 

Reinforcing  steel  worker 1.60 

Roller  operator 1.65 

Tractor  driver  1.70 

Truck   driver    (18   cubic   yctfds 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14  cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards  ' 

water  level  capacity) IJ75 

Truck    driver    (4    cubic    yards 


also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Condi  tlona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated^March  29.  1946. 

(Dally  Pacific  BuUder) 
(Mar.  29.  April  5-12,  1946) 


Jackhammer  operator 1.25 

Laborer  1.00 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Painter    (brush)    1.375 

Painter  (spray)  1.66 

Pile  driver  holstman  or 

operator    1.85 

Pile  driver  man  „ 1.86 

Reinforcing  steel  worker 1.50 

Roller  operator  1.65 

Structural  steel  worker 1.75 

Tractor  driver  _ 1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  _...  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  „ 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  (1^)  times  the  above  rates. 
The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  txed  by  any  such 
applicable  Fedeoal  order,  whether 
higher  or  loweor  shall  controL 

Plans  may  fafia  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
f Ications  may''  be  obtained  at  ttie 
office  of  the  State  Highway  Bngi- 
neer,  Public  Works  Bulkiing,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Englneera  at  Los  Angeles  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Eng^eer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OP  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  April  5,  1946. 

(Dally  Pacific  BuUder) 
(Anril  5-12-19.  1946) 


Reinforcing  steel  worker 

Roller  operator 

Structural  steel  woilcer  .. 

Tractor  driver ^ 

Truck   driver   (18  cubic  yards 

water  level  capacity  or  more)  1.562S 
Truck   driver    (14  cubic   yards    "^ 
and  less  than  18  cubic  yards 

water  level  capacity) 14S7ii 

Truck    driver    (8    cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) ^  j^— 

Pile  driver  man  _^  |^ 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  . ug 

Jackhammer  operator  _. 1  25 

Oiler,  power  shovels  or  cranes.  L26 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  11875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)      1  ntaa 
Unskilled  Labor      ~    ' 

Flagman lqq 

Laborer loo 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  Ueht 
of  this  classification. 

Tl\e  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  thi^n 
11.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1  00  per  hour. 
Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
Pr#ident  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  stautes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  loate- 
rials;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  (General  Contractora 
in  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Condiuooa  mmt.  ^nrtb  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  29,  1946. 

(Dally  Pacific  Builder) 
(Mar.  29,  April  5-12.  1946) 


IHIghway    Improvements— Siskiyou 
County  at  Dunsmuir  (il-Sis-3-A) 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway  improvements— Plumas 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  24,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  In  accordance  with  the 
specifications  therefor,  to  which  spe- 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Depariment  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  Red- 
ding, California,  2:00  o'clock  P.M.  on 
April  16,  1946,  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Siskiyou  County,  at  Dunsmuir  (II- 
Sis-3-A),  about  fifteen  -  hundredths 
(0.15)  mile  in  length,  an  18-inch  rein- 
forced concrete  pipe  storm  drain  to  be 
installed  and  existing  cross-drains 
connected  thereto. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordsjice  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  In  accordance  with 


cial  reference  Is  made,  as  follows: 

Plumas    County,    across    Hamilton    the  requirements  of  article  (f)  of  the 
Branch,  between  Big   Meadows  Dam    said  Section  2  of  the  Standard  Sped 


and  Lassen  County  Line  (ll-Piu-523), 
a  steel  girder  bridge  with  ooncrete 
deck  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Carpenter  |L60 

Cement  finisher 1.76 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)-  L45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) L70 

Derrick  operator 2.00 

Motor  grader  operator  1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  >ard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SQ(VIC£ 

DRILL    STEEL    -    QAD8 

V-BELTS 
WIRE   ROPE  AND  FITTINGS 

kLL  A 


BAI 


ROLLER  BEARINGS 


GEORGE  M.  PHILPOTT  CO. 

BRYANT  bet.  9th  and   10th   STS.,  S.  F. 


'ViiEinioGk  5475 


ficatlona 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  In  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 


parUon  of  bids,  and  the  Department 
or  Public  Works  does  not,  expressly 
or  by  ImplicaUon,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
"ght  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advlsabla 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  ratea,  herein 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  aa 
the  same  may  be  applicable  to  thia 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

In  accordance  with  the  provisions 
of  SecUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classlfloatlen  Rate  per  hour 

Carpenter |L875 

Cement  finisher 1.75 

Concrete    mbcer  operator    (one 

cubic  yard  capacity  or  less)_  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  _ 1,70 

Concrete  vibrator  operator 1.25 

Flagman 1.00 

Laborer i,(X) 

Oiler,  power  shovels  or  cranes.  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Pipe  layer 1.375 

Reinforcing  steel  worker 1.50 

Tractor  driver  1.70 

Truck    driver    (18  cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4375 

Truck  -driver    (8    cubic    yards 
and   less  than  14  cubic  yards 

water  level  capacity)  _ 1.375 

Truck   driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0625 

Any  classification  omitted 

herein  not  less  than „...  1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
STATE   HIGHWAY    ENGINEER'S 
E&TIMATE 

Item  1.  900  cubic  yards  structure 
excavation. 

Item  2.  10  cubic  yards  Class  "A" 
Portland  cement  concrete  (struc- 
tures). 

Item  3.  24  cubic  yards  Class  "B" 
Portland  cement  concrete  (curbs  and 
g^utters). 

Item  4.  12  lineal  feet  12-inch  re- 
inforced concrete  pipe  (standard 
strength). 

Item  5.  744  hneal  feefc  18-lnch  re- 
Inforced  concrete  pipe  (standard 
strength). 

Item  6.  60  lineal  feet  salvaging  ex- 
isting pipe  culvert. 

Item  7.  60  lineal  feet  relaying  sal- 
vaged corrugated  metal  pipe. 

Item  8.  800  pounds  bar  reinforcing 
steeL 

Item  0.  4  each,  cast  steel  frames 
flLud   covers 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOirWAYS 
G.  T.  McCOY, 
State  Highway  Bhigineer. 
By  F.  W.  HASELWOOD. 
District  Engineer.  Dist  II. 
Dated:  April  1,  1946. 

(Daily  Pacific  Builder) 
(April  5-12.  1946) 


COMET  SAWS 


Vi  to  10  H.  P. 


Electric  Table  Saws   •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  Street     ^.^^^^  Ph.  MArket  1651 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone  GArfield  7663    -    24  California  St.,  San  FranoM^o 


i 


EMPLOYMENT  SERVICE 

For  further  information  regartflng 
positions  listed  under  this  cIsMlflca- 
tlon  address  Newton  D.  Cook,  Man- 
ager, Engineering  Societies'  Person- 
nel Service,  57  Post  St.,  San  Fran- 
cisco. 


STRUCTL.  DESIGNER,  exper.  on 
steel  and  concrete,  for  squad  leader. 
Salary  $500  month.  San  Francisco. 
S-70e. 


STRUCTL.  BNGR  licensed,  to  take 
charge  of  dept,  steel  fabricating 
company.  Sal.  |500  mo.  Esist  Bay. 
S-596. 


CHIEF  DRAFTSMAN,  with  broad 
exper  on  R.F.  cone,  to  take  charge 
of  bar  detailing.  Salary  open.  Also 
exper.  detallers  and  checkers.  Blast 
Bay.    S-704. 


STRUCTL.  DESIGNER,  or  drafts- 
man, for  miscel.  work.  Salary  open. 
San  Francisco,    S-S74. 


MECHL  ENGR,  qualified  to  de- 
Bign,  layout  and  install  comml.  and 
marine  ice  machinery.  Perm.  Sal. 
open.    San  Francisco.    S-727. 


DESIGN  DRAFTSMAN,  with  ex- 
per. on  steel  mchy.  production.  Perm. 
Salary  $300  month  or  better.  San 
Francisco.    S-724. 


DESIGN  DRAFTSMAN,  with  me- 
chanical and  structl.  exper.  for  mill 
details.  Perm.  Salar>'  open.  San 
Francisco.   S-72L 


CONTRACTORS:  see  u%  refom  wu  bid/ 

We  wifill  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  irritten  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  wairant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  tfae  job.  Profit  by  our  long  experience. 

1911  Act  and  \^\^  Art 

BONDS  and  WAHBANTS  •  bouahi  •  quoted  •  sold 

PhoneCalleci  S  f  0 IV  E    &   Y  0  U IV  G  B  E  R  6 


Sutter  5460 


tut    MV 


5A    BLILDING     ■    SAN    t  RANCiSLO  4 


Cost  Steel  Valves  and  FIftings 
Forged  Steel  Ronges  and  Welding  FHflngs 
Pipe  Fabricoting  and  Bending 
General  Machine  Work  of  Every  Type 

U.  S.  PIPE  &  MFG.  CO. 


249  First  Street 


San  Froncisco 


EXbrook  0380 


TOOL  DESIGNER,  with  5-10  yn>. 
exper.  on  Jigs  and  fixtures  for  ma- 
chinery production.  Salary  ^00  mo. 
San  Francisco.    S-710. 


ARCHTL.  DESIGNER,  exper  .on 
residential  and  comml.  work  for  con- 
tractor and  hullder.  Sal.  open.  San 
Mateo  County.    S-661. 


WELDING  SERVICE 

Portable  (Day  or  Coatract)-^eiieral  Repair 
TRAILER  CONSTRUCTION  TO  ORDER 

Hansen  and  Wagner  Welding  Co. 

n„.   'wSfnf?!^^  STREET,  SAN  FRANOSCO 

Bus.   Phone:  MA_9€6S-Re8.  'Pbon«:  MA  9692,  EL  1»02 


PRODUCTS 


C.  p.  CoDcrete  Equipment 

COMPANY 

FORM  CLAMPS  -  SNAP  TIES  •  tCREED 

SUPPORTS   •   COLUMN   CLAMPS 

SHORES  •  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS   •    ELECTRIC 

ORILLfS    •   CURING   COMPOUND 

MULTIPLEX  SAWS  •  EXPANSION  JOINT 

CONCRETE  VIBRATORS 

1385  W.  IGlfa  St,  OaiduMl,  Calif. 
TE^iebar  1405 

M-HOUR  PHONE  SERVICE 


MlX£/UtUiJuU 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

SCOOPMOBILE 

SCXX)PS  . . .  UFTS  . . .  MOVES  AND  LOADS 

BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 
MIXERMOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
¥<n  Complete  Information  Call 

RHODES  &  MMIESON,  Ltd. 

BUILDING  MATERIALS  •  READY  MIXED  CONCRETE 
Foot  of  23rd  Aveane  OAKLAND        KEII09  3-522S 

= \ == I 


^   .^mammm 
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DAILY    PACIFIC    BUILDER 


FRIDAY,  APRIL  1 2.  1 946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(CsUblishad  KM) 
lMu«d   Every  Memlng.  Except  8«tunlay,  Sunday  and   Lagai   Haildaya 


^^kJ  if  "^^P^^  BUILDER  is  the  pioneer  construction  dally  of  the 

xracuic  ceaat,  MainUunui^  &  complete  news  reporting  service 

covering  all  principal  building  and  engineermg  projects; 

conaoildated  January  2,  1930.  wkh  Larsens  Advance 

Construction  Reports.  A  I>gal  Newspaper  of  gen- 

eral  circulation  a«  defined  by  the  Superior 

Court  of  San  Frandsco  County. 

SUBSCRIPTION   RATES- 
$3.00  pei  Month:  f30  per  Year  (Payable  In  Advance).  Single  Copy,  IBe 

altered  as  Second-Class  matter  July  2t.  1907,  at  the  post  office 
at  San  Francisco.  California,   under  the  Act  of  March   3.   1878 

Pablithed  by 
STARK.RATH  PRIfmNG  St  PUBLISHING  CO.     '^^ 
Under  a  management  acreement  with 
F.  W.  DODGE  CORPORATION.  Ownar 

Q.  E.  McGAVRAN.  Editor  J.  E.  OOQER8,  Advertising  IManagar 

465  Tenth  St.,  San  Francisco  3  TeL:  MArket  7110 


Tile    Work— Cangi    Tile    Co.,    358   W. 

San  Carlos  St 
Glass— Cobbledick-Kibbe    Glass     Co 

236  W.  Santa  Clara  St. 
Brick   and   Stone   Work— Frank   Fil- 

ben,  1140  Martin  Ave, 
Lumber— Cheim  Lumber  Co.,  1400  The 

Alameda. 
Hardware — San    Jose   Hardware  Co., 

62  W.  San  Fernando  St 
Lathing   and    Plastering — G.    J.    Ter- 

ranova,  1095  Vine  St 
Concrete  —  Borchers     Bros.,     396     N 

First  St. 


..T*^e  Bureau  of  Community  Facill- 
jUes,     Federal     Works    Agency,     2223 

Fulton    St,   BerKeley,   granted   funds 
I  "*  amount  of  ^17,800  to  assist  in  the 

preparation  of  plans. 
I      Mr.   Stanton    has   been   retained  to 

prepare   a   mwter  plan   of   the   pro- 
! posed  school  ^lant 


4/12/46 
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BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs 1-  8 

Educational   BIdgs.  . 9-10 

Hospitals    11 

Industrial    BIdgs.    12-13 

Public   Buildings   14-17 

Religious    Buildings    ...„ 18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings   _.  22-26 

Transportation  BIdgs.  27 

Miscellaneous  BIdgs.  28-30 


l-g— COMMERCL\L  BLDGS. 

4^2/46  •     •     4 

PLANS   BEING    FIGURED- 
NO  BID  OPENING    DATE   SET 
MEDICAL   BLDG. 
LAFAYETTE.  Contra  Costa  Co.    Cal. 

Commercial    Street. 
One-story  frame  and  stucco  medical 

building   with    one   wing    f30x75ft.) 

and  another   (30x40-t't.) 
Owner— Clifford   L  Feiler.   c/o  Arch. 
Architect— Anderson   &   Slmonds.  339 

15th  St..  Oakland. 

Plans   are   being  figured   by  a   se- 
lected list  of  contractors. 


4/12/46  '  4 

QOMPLETING  PLANS 
ADMINISTRATION  BUILDING 

Estimated  Cost  $300,000 
LOS    ANGELES.    Calif.    Lankershim 

,  Blvd..  Univer.sal  City  district. 
Construction  of  two-story  reinforced 

concrete  administration   and  office 

building    to    contain    57,000   square 

feet  of  floor  space. 
Owner — Universal  Pictures,  Universal 

City. 
Architect — Albert    Criz,    Chamber    of 

Commerce  Bldg.,  Los  Angeles. 


•••    4 


4/12/46 

BIDS   IN— HELD   UNDER 

ADVISEMENT 

MEDICAL  BUILDING 

BERKELEY.  Alameda  County,  CaUf. 
2340  Ward  St. 

Construction  of  2-3tory  frame  medi- 
cal building  to  contain  9500  sq.  ft 
of   floor  space. 

Owner  — Dr.  S.  H.  Bablngton,  2301 
Ward  St.,   Berkeley. 

Architects—Reynolds  &  Chamberlain, 
3833  Piedmont  Ave.,  Oakland. 
Announcement  shortly.  \ 

4/12/46  •     2 

PLANNED 

AIRPORT    MAINTENANCE    BASE 

SAN  FRANCI55CO  AIRPORT,  ^an 
Mateo  Co..  Calif.    United  Air  Lines. 

System -wide  maintenance  and  over- 
haul base  calling  for  expansion  of 
building  space  from  126.000  sq.  ft 
to  500,000  sq,  ft,  and  flight  research 
center. 

Owner^Unlted  Air  Lines,  San  Fran- 
cisco Airport. 


4/12/46  ••     4 

BIDS  OPENED 

ENTRANCE  SWITCH 

OAKLAND,  Alameda  County,  Calif. 
U.   S.  Post  Office  and  Courthouse. 

Furnish  and  install  new  main  en- 
trance switch. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  distric  tengineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco. 

Low    Bidder — T,    L.    Rosenberg    Co., 
372  5th  St..  Oakland,  $396. 
Scott-Buttner    F'ectric    Co.,    Oak- 
land,   at    $1578,    81  bmltted    the    only 

other  bid. 


4/12/46  4 

SUB-CONTRACTS  AWARDED 

OFFICE  BUILDING 

SAN  FRANCISCO.  McLea  Court,  off 

Ninth  and  Harrison   Sts. 
Construction  of  two-story  frame  of- 
fice building. 
Owner— Withheld. 
Architects — Hertzka    &    Knowles,    85 

Post  St. 
Contractor — Rademann   &  Giusto.    40 

Rinpold   St. 
Roofing — Hall  Roofing  Co.,  130  Ava- 

lon  St.,   San  Francisco. 
Plumbing  and  Heating — The  Rodoni- 

Becker  Co.,  445  10th  St.,  San  Fran- 
cisco. 
Electric    Wiring — Manning    &    Whlt- 

aker,  375  9th  St.,  San  Francisco. 
Sheet    Metal  —  Delucchl   Sheet    Metal 

Co..  1526  Powell  St.,  San  Francisco. 
Tile  Work  (Asphalt) — The  Brookman 

Co..  55  Main  St.,  San  Francisco. 
Glass  and  Mill  Work — Western  Door 

&   Sash   Co..  5th   and  Cypress   Sts., 

Oakland. 
Iron  Grille  Work — Amke  Iron  Works, 

780  Folsom  St.,  San  Francisco. 
Painting — W.   G.   Thompson   Co.,   1707 

Folsom  St..  San  Francisco. 
Lathing  &  Plastering — A.  E.  Knowles, 

516  Stanyan   St,  San  Francisco. 
Concrete  —  Pacific    Coast    Aggregate 

Co.,    16th    and    Harrison    Sts..    San 

Francisco. 
Reinforcing    Steel — Sheppard    &    Mc- 

Sweeny.  3901  Mission  St,  San  Fran- 
cisco. 


FUNDS    AWARDED 

i?r?T™.  I^LDGS.  Est.   Cost   $336,900 

SUNNYVALE,  Santa  Clara  Co.,  Calif . 
Fremont  Union  High  School,  Sara- 
toga  and  Sunnyvale  Rds. 

Construction  of  five  new  units  for 
high  school  and  alterations  to  pres- 
ent buildings;  (i)  steel  and  con- 
crete g>mnasium  (11.200  eq.  ft)  to 
a^ommodate  (JOO  pupils,  cost  $112,- 
OW;  (2)  masonry  or  frame  and 
stucco  music  building  (4000  sq.  ft) 
to  cost  $64,000;  (3)  concrete  cafe- 
teria and  homemaking  unit  (7700 
sq.  ft.)  to  include  alterations  also 
on  present  cafeteria  and  home- 
makmg  space  tor  conversuon,  cost 
$97,000;    (4)  bus  garage  and  repair  i  4/12/46 


Additions   and   alterations    to    school 

buildings. 
Owner — Dunsmuir  Elementary  School 

District,  Roscoe  Kimble,  clerk. 
Architect — Not  selected. 

The  school  district  wil  Ivote  May  7  | 
on  a  proposaJ  to  issue  bonds  in  the  j 
amount  of  $87,000,  proceeds  of  which,  j 
together  with  anticipated  matching  j 
state  funds,  would  finance  the  above 
construction. 


burruckLs  auid  mess  bldg.  and  main- 
tenance shop;   (3)  water,  gas,  sew^- 
er,   light   and   power  facilities;    (4) 
wells    amd    sp>etic    tank;     (5)    tube 
cooling  and  air  conditioning  facili- 
ties;  l6j»  walics.  graaing  and  fenc- 
ing;   (7)    erection    of    two   govern- 
ment furnished  wood  storage  tanks 
and   (8)  mlsc  site  work  and  land- 
scaping,, 
Owner — Bureau  of  Yards  and  Docks, 
c/o    Public     Works     Officer,     Mare 
g  I     Island  KaVal  Shipyard,  Vallejo. 
'     Specifications   obtainable  from   the 
above   ofl!lce  upon   deposit   of  check 
or  postal  money  order  for  $100.  pay 


Theodore  Scott  Electric  Co  (1) 
$6630.10,  (2)  $6276.20,  (3)  $7972.56,  (4) 
$6501JJ6.   (5)  $6982.01;  toUl,  $34,36202. 

Wicks  Engineering  &  ConstrucUon 
Co..  (1)  $8684.10,  (2)  $7591.30,  (S) 
$9157.60.  (4)  $7885.50,  (4)  $8449  40- 
total,  $41.7«7.80.  "      ' 


IS 


4/12/46  " 

BIDS  WANTED— TO  BE  OPENED 
APRIL  18,  7:30  P.  M. 

WASCO,  Kern  County,  Calif.  Wasco    ^\^°  ^f^^^  <*^  Bureau  of  Y&nhi  & 

High  School.  Oocks. 

Steel  lockers  and  benches  for  b(^s'  , 

and    girls'    locker    rooms    in    gym-  !  4/12/4^ 

nasiutn.  Rin«  oobrum 

0^vner-WaBCO  High  School  District.  ^ 'j5>|^OP^E^FDj^^  ^^^^  ^^^^^ 

^^*^°-  DACJGETir,      BAKERSFIELD      and 
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^K^rnyl?"s'^  ^nc"iSS  ''°"   ""'  ^  ^^^SNO.  Calif.-Dr^ry  Electric  Co.. 

''  '  ^'34.43.    submitted    the    low    total    bid 

J  '  to  the  Civil  Aeronautics  Adminlstra- 

forced    concrete   bleachers    to    seat    .AL\RTINEZ,    Contra    Costa    County,    5*"^,^  ^^^^°°\_a^  < ^ ^  San  Diego,  (2) 
Dieacners    10    b«h.        ^^^_^    vi^I  wiii  .<5^hnni  •"  ■  Umg  Bea(?h  (Huntinf:ion  Beach).  (3) 


4/12/46 

BIDS   WANTED 

NEAR  SANTA  BARBARA,  PASO 
ROBLES  and  SALINAS,  Calif— Un- 
til  April  26,  10  A.  M..  bids  will  be 
received  by  the  Civil  AeronauUca 
Administration.  1500  4th  St.  Santa 
Monica,  for  the  construction  of  VHP 
radio  range  stations  near  Santa  Bar- 
bara, Paso  Robles  and  Salinas-  Pro- 
posal No.  6-46-222. 

The  work  in  general  consists  of 
fencing  the  site,  construct  an  access 
driveway,  erecting  a  16x28-ft  sec- 
tional steel  frame  building  on  con- 
crete foundation,  erecting  a  SO-ft 
steel  tower  with  35-ft  diameter  coun- 
terpoise and  12xl2-ft  antenna  shelter 
on   top. 


2000   people,   including  storage   and 
sanitary   faculties,    to    cost    $16,400. 
Owner— Fremont   Union  High   School 
District,  A.  C.  .-; evens  Jr.,  superin- 
tendent, Sunnyvale. 
The  Bureau  of  Communltv  Facili- 
ties,    Federal     Works    Agency,     2223 
Fulton   St,  Berkeley,  awarded  funds 
m  amount  of  $14,500  to  assist  in  the 
preparation  of  plans. 
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4/12/46  ' 

FUNDS    AWARDED 
ADDITION  TO  LIBRARY 

E.-^timated  Cost  $80,220  ,  Owner 


Calif.  Vine  Hill  School.  t;''"*'  "^J"  ^^""""f^um  Beach),  (3) 

Construction    of  two   classrooms   and    "%1^*"'   Lf     ^^kersficld,   (5)   Fresno. 

septic  tank  at  Vine  Hill  School.  '    J^^  ^^■°!'*^   consists   of   fencing   the 

Owner  — Vine    Hill    School    District,  ^'^^\f'''"^f"^i^°  ^^  ''^"  access   road. 

Martinez  erecting    ii    16x28-ft    sectional    steel 

Architect— Ernest    J.    Kump   Co.,  251    f !lf  ™®  „?^j!fi"^  „**"„«^'5;?*^'"**®  founda 
Kearny  St,  San  Francisco. 


14-17— PUBUC  BLDGS. 
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PREPARING    WORKING 

DRAWINGS 

REMODEL  BANK 

SAN  FRANCISCO,  Calif.  CaUfomia 
and  Fillmore  Sts. 

Remodel  and  alterations  to  bank 
building. 

Owner — American  Trust  Co.,  464  CaU- 
fomia St. 

Architect— W.  W.  Harper.  681  Market 
St.,  San  Francisco. 


4/12/46  ••     4 

PREPARING   PRELIMINARY 

Pi^ANS 

REMODEL  LOBBY    Est  Cost  $10,000 

SAN  FRANCISCO.  Sutter  St  near 
Taylor  St 

Unit  No.  2,  remodeling  of  lobby  of  re- 
converted   medical -dental    building. 

Owner — Dr.  Francis  Quinn,  c/o  archi- 
tect 

Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St,  San  Francisco. 


4/12/46  8 

SUB-CONTRACTS  AWARDED 
.i-LTER  BUILDING  Cost  $15,000 

SAN  JOSE,   Santa  Clara  Co.,   Calif. 

Post  and  S.  Market  Sts. 
Alterations  to  restaurant,  cigar  store 

and  billiard  parlor. 
Owner — Frank  Boltano,  Post  and  S. 

Market   Sts. 
Architect — Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  San  Jose. 
Contractor— Albert    Bolei,    154    Vina 

St.,  San  Jose. 
Plumbing — P.  B.  Rusclgno,  303  Post. 
Electric     Wiring  —  Santora     Electric 

Co.,  75  S.  Market  St 
Sheet    Metal— H.    J.    Pascoe.   206   W. 

Santa  Clara  St 


&.1 0— EDUCATION  AL 
BUILDINGS 

4/12/46  ••     0 

BOND    ELECTION 
SCHOOL  BUILDING 
BIEBER,  Lassen  County.  Calif. 
Construction   of    wood    frame    school 

building  to  contain  two  classrooms 

and  gymnasium. 
Owner  —  Lassen    County    Board    of 

Trustees,  Bieber. 
Architects — Thomson    &    Evans.    1308 

E.  38th  St.  at  Park  Blvd.,  Oakland. 

The  school  district  will  vote  April 
23  on  a  proposal  to  issue  bonds  in 
the  amount  of  $45,000,  proceeds  of 
which  will  be  used  to  finance  con- 
struction. 


CHEYENNE,   Laramie  Co.,   Wyo. 

Addition  to  present  Carnagie  Library. 

Owner— Board  of  County  Commis- 
sioners, Dr.  c.  A.  Moore,  chairman, 
'      Cheyenne.  Wyo. 

Architect— William  Dubois,  CSheyenne, 
Wyo. 

j  The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency.  2223 
Fulton   St..   Berkeley,  awarded  funds 

■in  amount  of  $2700  to  assist  in  the 

j  preparation  of  plans. 

i  • 

'4/12/46  •     0 

'PROSPECTIVE  BIDDERS 

SCHOOL  BUILDING 
;CANBY.  San  Joaquin  County,  Calif. 

Near  Lodi. 
i  Construction    of    three  -  room    frame 
I     school  building. 
,  Owner — Arlington  Elementary  School 

District,  Canby. 
Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
As  previously  reported,  bids  will  be 
opened  April  18.  1 :30  P.  M. 
i     The  following  contractor  has  taken 
I  out  plans: 
!     L.  G.  Shalz,  Route  1,  Box  22,  Chico. 
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BONO   ELECTION 

SCHOOL  ADDITIONS     Cost  $266,000 
WOODLAND,  Yolo  County,  Calif. 
Construction  of  additions  to  Beamer 
and  Dingle  grammar  schools. 

Woodlnad    School    District, 


lion,    erecjting    a    30-ft.    steel    tower 
w-ith  35-ftj  diameter  counterpoise  and 
a    12xl2-ff.    antenna    shelter    on    top 
and    incidental    work :    Proposal    No 
6-46-200. 

The  bid<»  were: 

Dniry  Ejlectric  Co.,  (1)  $5797.42.  (2) 
$5067.67,  ^i)  $6291.97.  (4)  $5277.92,  (5) 
$5799.65:  tbtal,  $28,234.43. 


4/12/46  * 

BIDS  OPENED 

ELEVATOR  CABLES 

O.A.KLANI),  Alameda  County,  Calif. 
U.   S.  Post   Office   and   Courthouse, 

New  cables  on  freight  elevator. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low    Bidder— Otis    Elevator    Co.,    1 
Beach  St.,  San  Francisco,  $93.10. 
Westinghouse    Electric    Corp.,    Ele- 
vator Division,  San  Francisco,  109.84. 


1  0 
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COMPLETING  PLANS 
PAROCHIAL   SCHOOL 

Approximate  Cost  $250,000 
EAST  OAKLAND,  Alameda  County, 
j     Calif. 
Construction  of  two-story  reinforced 

concrete  and  frame  parochial  school 

building   to   Include   12   classrooms, 

gymnasium  and  cafeteria. 
Owner — Roman    Catholic   Archbishop 

of  San  Francisco,  1100  Franklin  St, 

San  Fmacisco. 
Architect— Blanchard    &    Maher,    369 

Pine  St.,  San  Francisco. 
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TO  VOTE   ON   TAX    INCREASE 
SCHOOL    IMPROVEMENTS 
MERCED,     Merced    Co.,    Calif.     Site 

not  acquired. 
Construction  of  new  school  building. 

improvement  of   existing   buildings 

and  grounds  and  purchase  of  sites. 
Owner  —  Merced    Union    Elementary 

School    District 
Architect — Not  Selected. 

Board  of  Trustees  of  the  school 
district  will  call  for  a  vote  to  in- 
crease the  special  district  tax  from 
90  cents  to  $1.50  for  a  four-year  pe- 
riod, which  would  raise  a  total  of 
approx.  $200,000.  These  funds,  to- 
gther  with  $100,000  now  on  hand, 
would  finance  above  construction. 


JUST  GRAB  YOUR  PHONE 


miviMtitmn'inmmim. 


EXbrook  36S7 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPEOFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  service  representatives  .  .  .  backed  up  by  a  highly 
experienced  TECHNICAL  STAFF  ...  can  help  you 
solve  your  tough  probkms  of  WHAT  TO  USE  AND 
HOW.  And,  when  you  need  competent,  reliable,  experi- 
enced PAINT,  ROOFING  or  FLOOR  COVERING 
APPLICATORS  to  figure  on  sub-contracts,  we  CAN 
GET  THEM  FOR  YOU! 

WE»RB  AS  NEAR  AS  YOUR  PHONE  .  . . 
CALL- EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

479  Bnmum  Street    •    San  Francisco,  19 

Government  Specification 

PAINT    -    ROOFING    -    LINOLEUM 

Gkoioufacc  P»int*  and  Roofingi,  Uaidpave.  P»bco  Sod-Scalcd  linoleuma 


4/12/46  ••     9-10 

BIDS    WANTED— TO    BE    OPENED 
M  AY  6    &  P     M 

SCHOC)L  BUILDING        Cost  $75,000 
SUSANVILLE.  Lassen  County,  Calif. 

Main  and  Berkeley  Sts. 
Construction   of  new  one-story  con- 
crete     classroom      junior      college 
building   (60x210  ft). 
Owner — Lassen    Union    High    School 
District,    G.    A.    Collyer,    principal, 
Lassen     Union    High     School     and 
Junior  College,   Susanville. 
Architect— R    D.    Taylor,    716   Court 
St.,  Susanville. 

Plans  and  specifications  are  on 
file  with  the  architect  or  the  prin- 
cipal. 

Each  bid  must  be  accompanied  by 
certified  check,  cashier's  check  or 
bidder's  bond  for  5%  of  the  bid.  pay- 
able to  the  order  of  Lester  R.  Davie, 
clerk  of  the  school  board. 


'4/12/46  9 

RECOMMENDED 

ijR.  HIGH  SCHOOL      Cost.  $1,045,000 

I  BERKELEY.    Alameda   County,    Cal. 

;  Construction   of  a   new   junior   high 

school  in  the  northeast  hills  area. 

Owner — Board    of   Education    of   the 

City  of  Berkeley,  and  of  Berkeley 

i     Unified  School  Dist.,  Supt  Thomas 

'     L    Nelson,   1414  Wahiut    St.,    Ber- 
keley. 

'Architect— Not  Selected. 

The  above  project  was  recommend- 
ed   in    a   recently    completed    survey 

iof  Berkeley  school  needs. 
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FUNDS   AWARDED 
GYMNASIUM  Cost.    $83,100 

DOUGLAS,  Converse  County  ,Colo. 

'  Construction  of  gymnasium  for  grade 
school  at  Douglas. 

i  Owner — School    District    No.    17    and 

1     Converse    County   High    School,    J. 

j     R.   Lancaster.   Supt.,   Douglas. 
Architect  —  Leon  Goodrich,  Casper, 

'     Wyoming. 

'  The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St,  Berkeley. 
Calif.,  has  awarded  funds  in  amount 
of  $3,600  to  assist  in  preparation   of 

;  plans. 


SUB  -  BIDS  WANTED 


11— HOSPITALS 


Walter  C.  Patchett,  superintendent 

of  schools.  Woodland. 
Architects— Dragon  &  Schmidts,  2068  I 

Allston  Way,  Berkeley.  I 

The  district  will  vote  May  28  on  a  :  ,„.,_- 

proposal  to  issue  bonds  in  the  amount  General  contractors  desiring  sub-bids  on  any  job  are  Invited  to  make  known 
of  $175,000  to  partially  finance  the  Iheir  requirements  in  this  column.  There  Is  no  charge  for  this  service 
above  project  i ^  ^ " 

ZZIII :  Office  and!   Lab.   Bldg.  and    Industrial    Relations   Bldg.,   California    Research 

Corp.,  Richmond;    Bids  open  April   12 
E.   S.   McKlttrick  Co.,  610  16th   Street.   Oakland    (TWln   Oaks   5070) 
Swlnert0n  &  Walberg  Co.,  225  Bush  St,  San  Francisco   (GArfleld  2980) 
Barrett  &   HIlp,  918  Harrison   Stre  et   San   Francisco    (DOuglas  0700). 
M  A  K.^orp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7824) 
Carrico  ft  Gautier,  365   Ocean  nA\'enue,   San    Francisco    (JUnlper   4-8081) 
Moore  A  Roberts.   693   Mlssiatf  St..   San   Francisco    (GArfleld   8579). 
Parker,  feteffens  &  Pearce.  135  South  Park,  San  Francisco  (EXbrook  6639) 

Construction  and  equipment  of  mod-  : i- __^ 

em   hospital   of   approx.   80   beds.      j  South    Pallo   Alto   School,   Palo   Alto;    Bids   open    April    18,   7:30   P 
Owner — Tulare   Hospital    District,    p         -     -    --     - 
J.  McCarthy,   Pres.,  Lindsay  High- 
way, Tulare. 
Architect — Not    Selected. 

The  board  of  directors  of  the  hos- 
pital district  voted  April  8  to  call 
for  a  $480,000  bond  issue  to  finance 
construction. 


1  1 
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BOND    ELECTION   PLANNED 
HOSPITAL 

TULARE.  Tulare  Co..  Calif.    Site  not 
selected. 


_  M. 

Carl   N.    Swenson   Co..   355   Stockton    Ave..   San   Jose    (BAUard    2602) 
Peter  SArtorlo,  262  Clementina  St.,  San  Francisco   (GArfield  8317) 
C.  L  Wold  Constr.  Co,  4412  Fulton  St.,  San   Francisco   (SKyllne  4362). 
Mooro   St   Roberts.    693    Mission    St.,    San    Francisco    (GArfield   8579). 
C.  F.  Pairker,  1644  Monterey  Blvd.,  San  Francisco   (OVerland  3723) 


j  Warehouse ,   Tay-Holbrook,    Inc.,   Tth'St.   and    Folger    Ave.,    Berkeley;    Bid* 
I         open  April  11,  Noon. 


4/12/46 

BONDS   VOTED 

HOSPITAL 

CORCORAN,  Kings  County,  Calif. 

Construction    of    municipal    hospital 

building  to  contain  20  beds,  etc. 
Owner — Corcoran  Memorial  Hospital, 

Corcoran. 
Architect  — David    L.    Horn,    Rowell 

Bldg..  Fresno. 

The  City  of  Corcoran  voted  bonds 
April  9  in  the  amount  of  $70,000,  pro- 
ceeds of  which  will  aid  in  financing 
the  ahove  construction. 
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TO   PREPARE   PLANS 

HOSPITAL   ADDITION 

SEATTLE.  Wash.  9th  and  Jefferson. 

Construction  of  addition  to  contain 
400  beds,  three  operating  rooms  and 
clinical  facilities  for  the  University 
of  "Washington  medical  and  dental 
schools,  including  a  physiotherapy 
department 

Owner— King  County  Hospital,  Se- 
attle, Wash. 

Architects  —  Thomas,  Grainger  & 
Thomas,  Arcade  Bldg.,  and  Young 
&  Richardson,  Central  Bldg..  Se- 
attle.  Wash. 


••     11  j      O.  P.  W,  Jensen  ft  Sons.  Inc.,  320  Market  St.  S.  F.   (GArfleld  2444) 

Cost  $93,000  i  Chemical  Lab.  Addn.,  Bethlehem  Pacific  Coast  Steel,  South  San  Franclsoo; 
Bids  open   April   15,  5   P.   M. 
Barrett  ft  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700) 
Haas  Cdnstr.  Co.,  320  Merchants  Exchange  Bldg.,   S.   F.   (EXbrook   1205) 
Monson    Bros.,    475    Sixth    Street,    San    Francisco    (DOuglas    5357). 
Carrico  ft  Gautier,  365  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081) 

Sheet  and  Tinplate  Plant,  Columbia  Steel  Co.,  Pittsburg;   Bids  open  April  IS 
Barrett  ft  Hllp,  918  Harrison  Fit,  San  Francisco   (DOuglas  0700). 

First   Hebrew  Congregation   School,  Oakland;    Bids  open   April   16,    Noon. 
Stolte,   line.,  8451   San   Lcandro  St,   Oakland    (TRinidad   1064). 

Public  Wdrks  Bldg.,  Burlingame;   Bids  open  April  15,  8  P.  M. 
MacDonfld,  Young  ft  Nelson,  127  Montgomery  St,  S.  F.   (SUtter  8296). 
G.  W.  Williams   Co.,  10  California  Dr.,   Burlingame    (Burl   4-1796) 

Medical   Bildg.,   Lafayette;    No  bid   opening   date  sat. 
A.   J.    H<!)pi>€r    Co..    243    Langton    St,    San    Francisco    (MArket    7070). 


••     11 
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PREPARING    MASTER    PLAN 
SCHOOL  PLANT      Est.  Cost  $327,300 
MORGAN  HILL,  Santa  Clara  County, 

Calif. 
Construction     of     three     new    school 
units:  new  one-story  concrete  and 
masonry  administrative  and  class- 
room building  (20.200  sq.  ft).  $209.- 
800;  agricultural  building  and  shop 
(8200  sq.  ft),  $73,000,  and  new  cafe- 
teria unit  (4000  sq.  ft),  $44,500, 
Owner— Live  Oak  Union  High  School 
District,    P.    L.    Noll,    chairman    of 
School  Board,  Morgan  Hill. 
Architect  —  Robert    Stanton,    Pebble 
Beach. 


4/12/46 

TAX    INCREASE   ELECTION 
I  SCHOOL  IMPROVEMENTS 
■  SELMA,  Fresno  County,  Calif. 
I  Alterations  and  additions  to  present 
I     school    buildings    and    new    farm 

mechanics  b'uilding. 
'Owner  — Selma    Union    High    School 
;    district 

I  Architect— Not  selected. 
I  The  school  district  will  vote  June 
■18  on  a  proposal  to  levy  a  special 
j  three-year  tax  of  40  cents  on  each 
.  $100  of  assessed  valuation,  raising 
;  between  $35,000  and  $40,000  a  year  to 
(finance  school  improvements. 


John  Cassaretto  Co. 

Since  1886  -   -   and  Stir    Active 

BUILDING  MATERIALS 

READY-MIX  CONCRETE 

ROCK-SAND-GRAVEL-LIME 

CEMENT-PLASTER-MORTAR 

METAL   LATH-WOOO  LATH 

STUCCO-WlRE-NF_TTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

Phona:    QArflald  STBS 
Sth  and  CHann«l.  8«n  FrtatMMMM 
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i  BOND    ELECTION 

1  SCHOOL   IMPROVEMENTS 

!  DUNSMUIR.  Siskiyou  County,  Calif. 


4/12/46 

COMPLETING   PRELIMINARY 

PLANS  „,,^ 

HOSPITAL        Estimated  cost  $35,000 
MARYSVIIJl^,   Yuba  County,   Calif. 

Memorial  Hospital. 
Construction    of    frame    and    stucco 
maternity  wing  for  Memorial  Hos- 
pital. 
Owner — Withheld. 

Architect— Martin    A.   Sheldon,    Mon- 
adnock  Bldg.,  San  Francisco. 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL  BUILDINGS 
COMPOBinON  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

•       •       • 

Elstimates  gladly  submitted  to  General  Contractors  on 
any  type  new  Construction 
I  DONNELLY  ROOFING  CO- 

652  FULTON  ST.,  SAN  FRANCISCO       -       Phone  WAlnut  S836 


1 2-1 3— INDUSTRIAL 
BUILDU*4GS 


CONTRACTORS  .  .  . 

See  us  regarding  Improveropnt  District  jobs.  We  handle 
collections;  bov  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD   &   TALBOT 

519  dlALIFORNIA  STREET  -  SAN  FRANCISCO  4 
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BIDS   WANTED  < 

SALT  LAKE  CITY.  Utah,  and 
LONG  BEACH,  Calif.- Until  April  29, 
10  A.  M..  bids  will  be  received  by  { 
the  Civil  Aeronautics  Administration,  j 
11500  4th  St.,  Santa  Monica,  for  the 
construction  of  an  instrument  land- 
ing system  and  approach  light  lanes 
at  Salt  Lake  City,  U:ah.  and  Long 
Beach,  Calif.;   Proposal  No.   6-46-223. 


1  3 


M. 
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BIDS   WANTED— 

TO  CLOSE   MAY  2,  11   A, 

TRANSMITTER   BLDGS. 

DIXON.   Solano  County.  Calif. 

Construction  of  transmitter  bldgs. 
and  personnel  area  bldgs.  at  the 
U.  S.  Naval  Radio  Transmitting 
Sta.,  NOy  12253,  Spec.  16486,  Involv- 
ing: (1)  reinf.  cone,  transmitter 
bldg.,  telephone  terminal  bldg.,  and 
4  small  purtip  houses;  (2)  wood 
frame    officers'    quarters,    garage. 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotez  Hard  boards 

Harbor  Plywood  Corp.  of  California 

540  Venth  St.  MArket  6705  San  Francisco 


OVERHEAD  GARAGE  DOORS 


3IN'IA.    C--    CCMVIBC'AI 


OVERHEAD  DOOR  CO. 

I  Plion«OLympk6912 

5420  San   Pablo  Ava.,  OAKLAND 

Phone  JUaiper  4-7897 
5711  Mlaalon,  SAN  >  HA  NCI  860 


EAGLE  ROCK  WOOL 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


New  Telephone  Number 

DOuglas  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING    MATERIALS 


THE 

BROOKMAN 

COMPANY 


55  MAIN  STREET 
SAN  FRANCISCO  5.  CALIFORNIA 


A  NEW  Orgq^liatioi  of  EXPERIENCED  Umm 


INSULATION 


lATTS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSLTLATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  th*  Pacific  Coast  Te/«pflOne  KEUoq  2-3688 

1650  MacARTHUR  OAKLAND  1,  CALIf. 


^LASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

Sao  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

i  PA<me:  DEla ware  7313 


A 


iJb^MMtMMNMMttr ' 


FRIDAY.  APRIL  12.  1946 


DAILY     PACIFIC     BU  I  L  D  E  R 


PAGES 


ADVANCE  CONSTRPCTIOM  REPORTS 
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BONDS  VOTED 

CIVIC  CENTER  Est.  Cost  $50,000 

BELMONT.  San  Mateo  Co.,  Calif. 
East  side  of  Fifth  Ave.,  between 
O'Neill  and   Broadway. 

Construction  of  combined  war  memo- 
rial, civic  center  and  city  hall,  to 
mclude  library,  civic  auditorium, 
police  court,  city  offices  and  garage 
.space   (300x100  ft.)   site. 

Architect — Arthur  D.  Janssen,  Austin 
Ave  and  Patricia  Dr.,  Atherton. 
The   City  of  Belmont  voted  bonds 

April    9    in    the    amount    of    J50,000, 

proceeds   of    which   will   finance    the 

above  construction. 
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CONTRACT   AWARDED 

FERRY  BUILDING  ADDITIONS 

Contract  Price  $80,691 

SAN  FRANCISCO.  Embarcadero. 

Construction  of  additions  and  altera- 
.  tions    to    provide   office    space    for 
San  Francisco  Naval  Base. 

Owner — Board  of  State  Harbor  Com- 
missioners, Ftrry  Building. 

Plans  by  engineering  de{>artment  of 
owner,  F.  G.  White,  chief  engineer, 
Ferry  Building. 

Contractor — Adam  Arras  &  Son,  116 
New  Montgomery  St.,  San  Fran- 
cisco. 


Construction  of  one-story  reinforced 

concrete  church  building  to  seat  400 

persons. 
Owner— Roman    Catholic  Archbishop 

of  San  Francisco,  1100  Franklin  St., 

San  Francisco. 
Architect  —  Henry    A.    Minton,    1045 

Sansome  St.,  San  Francisco. 

Announcement  is  expected  shortly. 


20-21— SOOAL  AND 
RECREATIONAL  BLDGS. 


4/12/46  ••    26 

PROCEED   ORDER 

DWELLING  UNITS 

Contract  Price  $150,348 

RENO,  Washoe  County,  Nev. 

Construction  of  102  family  dwelling 
units;   Nev.  V-26188. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — M.  &  K.  Corp.,  Financial 
Center  Bldg.,  San  Fraincisco. 
Completion  date  June  24. 


2  0  ! 
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PREPARING    PRELIMINARY 
PLANS 

CASINO  BLDG.  Approx.  Cost  $300,000 
NEVADA.  Shores  of  Lake  Tahoe. 
Construction  of  casino  building. 
Owner — Not  given. 
Architect  —  Gulling    &    Means,    Clay 
Peters  Bldg.,  Reno,  Nev. 


••    26 
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BIDS   OPENED 

INSIDE  WINDOW  GUARDS 

SACRAMENTO.  Calif.  New  Post  Of- 
fice and  Courthouse. 

Inside    window   guards. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low    Bidder— F.    Kern    &    Sons    Iron 
Work.s,   517-519  6th   St.,   San  Fran- 
Cisco,  $233. 
Other  bidders  were: 
Patrick      M,      Sofarelll,     Hayward, 

$31L 

-Michel  gc  Pfeffer  Iron  Works,   San 

Francisco,  $320. 

Nick     Hemminga,     San     Francisco, 

$425. 

Progressive    Wire    &    Iron    Works, 

San  Francisco,  $448. 


1 4/12/46  * 

! BONDS   DEFEATED 

\ POOL  AND  YOUTH  CENTER 

I  WILLOWS,  Glenn  County,  Calif. 

!  Construction  of  swimming  pool  ($20,- 

I      000)  and  a  youth  building  ($15,000). 

'  Owner — City  of  Willows. 

I  The  City  of  Willows  defeated  bonds 
April  9  in  the  amounts  of  $20,000 
and  $15,000  to  finance  the  above  con- 
struction. 


4/12/46 

PROCEED   ORDER 

LOGAN,  Cache  County,  Utah. 

Construction  of  20  family  dwelling 
units;  Utah  V-42216. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — M.  &  K.  Corp.,  Financial 
Center  Bldg.,  San  Francisco. 
Completion  date  May  27. 


the  Bureau  of  Reclamation:  Walker 
R  Young,  Chief  Elngtneer,  U.  S.  Cus- 
tomhouse. Denver  2,  Colo.;  E  B 
Delber,  Regional  Director,  501  Con- 
tinental Oil  Bldg.,  Denver ;  c.  H. 
Howell,  Project  Engineer.  Estes  Pk. 

,  Colo.;  and  Michael  W.  Straus,  Com- 
missioner,   Bureau    of    Reclamation 

I  Washington  25,  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the   work   should    communicate   with 

]the  Project  Engineer. 

No    charge    to   prospective   bidders 
for  copies   of   the  specifications   and 

'drawings;   to  others,   $3.50  per  copy, 

I  not    returnable. 


•• 
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PREPARING    PRELIMINARY 

PLANS 

RESIDENCE   Est.   Cost  $9500-$10,000 
j  ORINDA,  Contra  Costa  County,  Calif. 
!  Construction   of  one-story,  five-room 
frame  residence. 

Owner — ^Withheld. 
j  Architect — Guy    L.    Brown,    Bank    of 
{     Commerce  Bldg.,  Oakland. 


15 
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PROPOSED 

RElIvJFORCE   COURTHOUSE 

$175,000 
EUREKA,    Humboldt    County,    Calif. 
Reinforce    courthouse    ($150,0()0)    and 
reinforce    courthouse    tower    ($25,- 
000),  or  rehabilitation  of  courthouse 
with    third    floor    and    tower    re- 
moved ($95,000). 
Owner — Humboldt    County   Board    of 
Super\'i.sors,  Fred  Anderson,  chair- 
man. County  Courthouse,  Eureka. 
Engineer— Harold     B.     Hammlll,    381 
Bush  St.,  San  Francisco. 
The  Board  of  Supervisors  is  study- 
ing the  above  recommendations  sub- 
mitted by  the  engineer  at  the  request 
of  the  board. 
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ELECTRICAL   BIDS   WANTED— TO 

BE   OPENED   APRIL   16,   1:30   P.   M, 

THEATER 

SACRAMENTO,  Sacramento  County, 

Calif.  K  St.  between  12th  and  13th 

Sts. 
Electrical    work    in    connection    with 

Studio    Theater,    now    under    con- 
struction. 
Architect  —  Leonard    F.     Starks,    416 

Native  Sons'  Bldg.,  Sacramento. 
General  Contractor — Central  Califor- 
nia Construction  Co.,  Inc.,  116  Erie 

.St.,  San  Francisco. 

The  following  electrical  contractors 
have  taken  out  plans: 

George  C.  Foss,  1720  8th  St. 

Luppen  &  Hawley,  Inc.,  3126  J  St. 

Reliable  Elevator  &  Electric  Works, 
619  California  St. 

Sam  Bisset,  1428  Alhambra  Blvd. 

Fluorescent  Supply  Co. 

All  of  Sacramento. 


-  28-30— MISCELLANEOUS 
BUILDINGS 

( ^^^^__ 
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1  PREPARING    WORKING 

DRAWINGS 

REMODEL  BLDG.  Cost,  $50,000 

.*SAN   FRANCISCO.     1155  Van  Ness. 
;  Remodel  building  to  include  new  of- 
'  f  ices,    salesroom    and    elevators,    and 
other    exterior   and    interior    reno- 
vations. 

Owner — Sloss    &    Glickbarg,    automo- 
!     bile  dealers,  1155  Van  Ness  Ave. 

Architect — Hyman     A     Appleton,     69 
I      Post  Street. 


Engineering  Section 


22-26— .RESIDENTIAL 
BUILDINGS 

4/12/46  a~6 

PLANNED 
)  RESIDENCES  Cost,  $5000  each 

I  SANTA  CLARA,  Santa  Clara  Co., 
!  Cal.  Wa.shington  St. 
I  Construction  of  20  frame  and  stucco 
!  residences  In  Til-Mar  subdivision. 
'Owner  and  Builder— L.  J.  Tilson,  1020 
[  Willow  Glen  Way,  Santa  Clara, 
and  J.  R.  Maruca.    , 


4/12/46  ••     16 

BIDS  WANTED— TO  CLOSE 

MAY  1,  2  P.  M. 

PAINTING 

SPOKANE.  Wash.  U.  S.  Post  Office, 
Courthouse  and  Custom  House. 

Interior  and   exterior  painting. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district   engineer,   838  U.   S. 
Appraiser's  Bldg..  San  Francisco. 
Specifications  obtainable  from   the 

office  of  the  district  engineer  or  from 

custodian  of  building  in  Spokane. 


4/12/16  2  2 

PREPARING    PLANS 

HOTEL  Cost,   $400,000 

PHOENIX,    Arizona.     13-acre    site. 

Construction  of  125-unit  hotel;  two 
stories  with  dining  room,  lobby, 
bar,  shop  and  60  hotel  rooms,  with 
3-unlt  bungalows  in  the  rear  of 
the  main  bldg. ;  reinforced  concrete 
construction  with  shingle  tile  roof- 
ing. 

Owner — Palm  Villa  Hotel  Company, 

Architects— Paul  R.  Williams,  3757 
Wilshire  Blvd.,  Los  Angeles,  and 
A.  Q.  Jones,  8663  Nash  Dr.,  Holly- 
wood,  associated   architects. 
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BIDS   WANTED 

LONG  BEACH,  Los  Angeles  Co 
Calif.— Until  May  15,  1  p.  m.,  bids 
will  be  received  by  the  U.  S.  District 
Engineer  Office,  751  S.  Figueroa  SL, 
Los  Angeles,  for  the  construction  of 
8650  ft.  of  detached  breakwater  and 
restoration  of  12,500  ft.  of  detached 
breakwater  at  Los  Angeles  and  Long 

j  Beach  harbor;  Serial  157.  The  break- 
water will  be  constructed  with  a 
rubble  stone  and  enrockment  super- 
imposed  on  a  core  of,  sand   covered 

,  \\  ith  clay  and  quarry  %vaste. 

I  Plans  and  specifications  available 
from  the  above  office. 

The  work  involved  comprises  ^un- 
completed work  of  originally  planned 
13,500-ft  breakwater,  contract  for 
which  was  awarded  to  Culumbia  Con- 
struction Co.  at  approximately  $10,- 
000,000.  The  contract  was  canceled  at 
the  beginning  of  the  war  in  order 
to  make  the  contractor's  floating 
plant  available  for  more  essential 
military  construction.  The  contractor 
had  at  that  time  completed  about 
5000  feet  of  the  construction,  but 
had  laid  practically  all  of  the  sand 
and  clay  core  for  the  entire  base. 
The  new  work  involves  about  2,750.- 
000  tons  of  stone. 

The  quantities  are: 
(1>  890,000   tons   claas    A   stone,   new 
work ; 

(2)  186,000  tons  class  A  stone,  repair 
work ; 

(3)  650,000  solid  cu.  yds.  class  B  stone, 
new  wcrk; 

(4)  175,000  solid  cu.  yds.  class  B  stone, 
repairs ; 

I  (5)  15,000  solid  cu.  yds.  class  C  stone; 

(6)  151,000  cu.  yds.  dredging; 

(7)  5800  each   lifts   of  existing  stone 
for  repair  of  existing  breakwater. 
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BIDS    IN- 
HELD     UNDER    ADIVSEMENT 

MOSS  LANDING,  Monterey  Co., 
Calif. — Bids  were  opened  April  11, 
10  A.  M.,  by  the  Moss  Landing  Har- 
bor District,  c/o  M.  L.  Griffin,  pres- 
ident, Monterey  County  Bank  Bldg., 
CastrOville,  or  c/o  H.  J.  Brunnier, 
structural  engineer,  608  Sharon  Bldg., 
San  Francisco,  for  construction  of 
levees  for  the  purpose  of  impounding 
the  spoils  from  dredging  operations 
to  be  performed  by  the  government 
under  Project  eSrial  No.  04-203-40-5, 
and  have  been  taken  under  advise- 
ment. Announcement  will  be  made 
shortly. 


tile   owner   upon   deposit   of  $20.00. 

Work  involves: 
(1>  400.000  tons  core  rock; 
(2)     50,000  tons  facing  rock; 
t3>     98,700  c-y.  interior  filL 

As  previously  reported,  the  follow- 
ing contractors  have  taken  out  plans: 

Duncanson  -  Harreison  Co.,  1404 
DeYoung   Bldg..    San    Francisco. 

Ben  C.  Gerwick.  Inc.,  112  Market 
St.,  San  Francisco. 

Ocean  Constructors,  135  Stockton 
St.,  San  Francisco. 

E.  L.  Turkington,  465  California 
St..    San    Francisco. 

Piomix)  Bros.  &  Co.,  1571  Turk  St, 
San  Fnmcisco. 

Healy-Tibbitts  Constr.  1100  Evans 
A.ve.,  Ssin  Francisco. 

Clinton  Constr.  Co.,  923  Folsona  St, 
San  Francisco. 

Macco  Constr.  Co.,  Freight  and 
Ferry  Sts.,  Oakland. 

San  Brancisco  Bridge  Co.,  503  Mar- 
ket St ,  San  Fran«isco. 

Chas.  L.  Harney,  biJ6  Market  St, 
San   Francisco. 

t.ase  Constr.  Co.,  Box  416.  Ala- 
meda. 

Guy  P.  Afkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  l-Yan- 
cisco. 

Basalt  Rock  Co.,  Inc.,  900  8th  St, 
Napa. 

l^aciflc  Bridge  Co.,  333  Kearny  St, 
San  Francisco. 


ZS — ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 

4/12/46  '••38 

BIDS  WANTED 

FAIRFIELD,  Mont— Until  Apr.  18. 
10  A.  M.,  bids  will  be  receiv«fd  by  the 
Sun    Rural   Elec    Cooperative.    Fair- 
field, Mont,   tor   construction   of   304 
miles  of  rural   transmissions  lines  in 
Teton.  Cascade,  Chouteau  ahd  Lewis 
{and  Clark  Counties.  Mont 
I    Specifications  obtainable  from  Con- 
I  suiting  Engineer  John  W.  Jjlall,  Fort 
Shaw,  Mont 


I  39— SEWERS 


j  4/12/46  39 

I  TO  PREPARE  PLANS 

I  SEWER  IMPROVEMENTS 

;gUSTINE.  Merced  County,  iCalif. 

I  Improvement  of  sewer  and  1*-ater  fa- 

I     cilities. 

!  Owner— City    of    Gustine,    Cjity    Hall, 

i     Gustine.  I 

1  City   Engineer— W.   E.  Bedejsen,  City 

!      Hall,  Gustine.  ' 
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BID  OPENING   DATE  CHANGED— 
TO  OHEN   APRIL  25,  2  P.  M. 
CONCRETE  HEADWALL 
SAN     FRANCISCO.     Mission     Rock 
lermlnal. 

Furnishing   material   and    driving   of 
jiufes   and    construction  of    concrete 
headwall    for    Mission    Rock    Ter- 
uuual. 
Owuer— Board  of  State  Harbor  Com- 
n:^si<>ners.  F.  G.  White,  chief  engi- 
neer, terry  Bldg. 
Plans    prepared    by    engineering   de- 
partment of  owner.   ' 
£>id    opening     Uate    changed    from 
April  17   to  April  25  to  provide  for 
stipulation    allowing    bidders    to    bid 
separat(iiy   on   above   project   and  on 
rock  wall  and  fill  (for  which  bids  are 
being   opened   on   same  date)    or   on 
ilie  combined  work. 

Plans  and  specitica tions  may  be 
obtained  from  the  above  office  of 
me  owner  upon  deposit  of  ^0. 

As  previously  reported,  the  follow- 
ing contractors  have  taken  out  plans: 
E.    L.    Turkington,    465    Caluornia 
St.,    San   Francisco. 

Duncanson  -  Harreison  Co.,  1401 
DeYoung   Bldg.,    San   Francisco. 

Ben  C.  Gerwick,  Inc.,  112  Market 
St,  San  Francisco. 

Ocean  Oonstructors,  135  Stockton 
St.,   San  Francisco. 

Healy-Tibbitts  Constr.  1100  Evans 
Ave.,  aan  Francisco. 

Clinton  Constr.  Co.,  923  Folsom  St, 
San  Francisco. 

Macco  Constr.  Co.,  Freight  and 
Ferry  Sts.,  Oakland. 

Case  Constr.  Co.,  Box  416,  Ala- 
meda. 


1 4/12/46 

FUNDS   AWARDED 

SEWERS  Estimated  Ccjst  $46,000 

WOODLAKE,  Tulare  Couniy.  Calif. 
I  Rebuild    present    sewer    syj  tem    and 
j     .sewage   disposal   plant,   A\'jith   addl- 
I     tions  and  enlargements. 

Owner — City    of   Woodlake,    Kenneth 


E.  Kress,  mayor. 

The  Bureau  of  Ccwnmunlty  Facul- 
ties, Federal  Works  Agency,  2223 
Pulton  St,  Berkeley,  awarded  funds 
in  amount  of  $1000  to  assist  In  the 
preparation  of  plans. 

(Continued  on  Page  Eight) 
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RECOMMENDED 

SCHOOL   BLDG.  Cost   $1,045,000 

BERKELEY,    Alameda    County,   C*L 
Edison  Junior  High  School.  Oregon 
and  McGee  Streets. 
Construction     of     new     junior     high 
school   with  acquisition   of   the  en- 
tire block  of  land  west  of  the  old 
and   closed   Edison   SchooL 
Owner — Board    of    Education    of   the 
Citv  of  Berkeley,  and  of  Berkeley 
Unified  School  Dist..  Supt  Thomas 
L.    Nelson,   1414   Walnut    St,    Ber- 
keley. 
Architect — Not  Selected. 

The  above  project  was  recommend- 
ed in  a  recently  completed  survey 
of  Berkelev  school  needs. 
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WORK     UNDERWAY 

AIRFIELD  Cost,  $2000 

FALL  RIVER   MILLS.   Shasta  Co. 

Grading  and  leveling  to  provide  dirt. 

oil    surfaced    takeoff    and    landing 

strip. 
Owner— J.     M.     Dunbar,     Fall     River 

Mills. 
Contractor— Chittenden  &  Chittenden 
P.  O.  Box  246.  Auburn. 


FOR  SALE 

Gaston  Portable  Generators   and   Grinders 


FORREST  &  EDWARDS 

1746  Oement  Street         -  |       SAN  FRANCISCO 


SKyline  3622 


Drafting  Service 


COMPETENT     STAFF 

EAST  BAY  DRAFTING 
SERVICE 

1211  StannaRC  Avenue,  Berkeley  6 

Phone    Berkeley   72S0-W 


Associated  Wood  Products  Co- 
Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  83 1 7         ^335  SIXTH  ST.,  Berkeley  2,  Cmiit, 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
_. PLANTS 


3  4 
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BIDS    WANTED— TO    CLOSE 
MAY  1.  2  P.   M. 

W'QOf>  LATTICE  PARTITION 
PORTLAND.  Ore.  U.  S.  Post  Office. 
Wood   lattice  partition,   tile  lettering 

and  miscellaneous   items. 
Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district   engineer,   838  U.    S. 
Appraiser's  Bldg..  San  Francisco. 
Specifications  obtainable  from  the 
office  of  the  district  engineer  or  from 
custodian  of  building  in  Portland. 

18.19— RELIGIOUS  BLDGS. 
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BIDS   IN— HELD   UNDER 
ADVISEMENT 

CHURCH  Approx.  Cost  ^100.000 

COLMA.    San    Mateo    County,    Calif. 
Holv  Angels  Church. 
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PLANS  COMPLETED 

ftESIDENCE       Approx.    Cost  $30,000 

NEAR  .WAJUNUT  CBKF.K,  Contra 
Costa   County,  Calif. 

Construction  of  frame  and  wood  sid- 
ing residence  (8  rooms),  tile  floors 
on  concre'te  slab. 

Owner— Wtihheld. 

Architects — Thompson  &  Evans,  1308 
E.   38th  St.,  Oakland. 
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PLANS  COMPLETED 

THEATER        Estimated  Cost  |75,000 

RIVERDALE,  Fresno  County,  Caltf. 
Comer  of  Florence  ami  A  Sta. 

Construction  of  625-seat  stadium  type 
concrete  and  steel  theater  building 
to  include  four  stores. 

Owner— W.  G.  Allen,  2nd  SL,  River- 
dale. 

Architect  —  Vincent  G.  Raney,  233 
Post  St.,  San  Francisco. 


' 4/12/46  • 

CONTRACT    AWARDED 

CENTRAL.  VALLEY  PROJECT  — 
Peter  Kiewit  Sons  Co.,  442  Post  St., 
San  Francisco,  at  $1,598,856  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation, Walker  R.  Young,  Chief 
Engineer,  Friant,  under  Spec.  1171 
for  construction  of  earthwork,  canal 
lining  and  structures,  station  1144 
plus  00  to  station  1591  plus  66.15, 
Friant-Kem  Canal,  Friant  Division, 
Central  Valley  ProJ.  The  work  is  sit- 
uated about  18  miles  east  of  Fresno. 
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4/12/46 
j  PLANS  COMPLETED 
I  RESIDENCE        Approx.  Cost  $30,000 
NEAR  LJVFAYETTE,  Contra  Costa 
County,  Calif. 

Construction  of  frame  and  wood  sid- 
ing residence  (9  rooms),  hardwood 
floors,   tile  baths. 

Owner— Withheld. 

Architects — Thompson  &  Evans,  1308 
E.  38th  St.,  Oakland. 
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BONDS  VOTED 

REDDING,  Shasta  Co.,  Calif.— The 
City  of  Redding  voted,  April  9,  to 
issue  bonds  in  amount  of  $200,000  to 
finance  construction  of  a  sanitary 
sewage  treatment  plant,  health  and 
sanitation  aeration  unit,  primary 
vlarlfier,  digester  unit,  control  house 
and  connecting  sewer  line. 

Plans  by  City  Engineer  H.  A.  Ross. 


3  4 


33— BRIDGES 
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BONDS    DEFEATED 

I  REDDING.  Shasta  Co.,  Calif.— The 
City  of  Redding,  April  9,  defeated  a 
proposal  to  issue  bonds  in  amount 
of    $300,000    to    finance    construction 

'  of    an    underpass    on   Gold    St.    under 

:  and  across  the  railroad  tracks  of  the 

!  Southern  Pacific  Company. 

Plans  by  City  Engineer  H.  A.  Ross. 


34— DAMS,  RESERVOIRS  & 

4/12/46  ••34 

BIDS   POSTPONED 

COLORADO  -  Big  Thompson  Proj.. 
Colo.— Until  April  29.  10  A.  M.  (post- 
poned from  April  26),  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Denver,  for  construction  of  the 
Granby  Dam  and  dikes,  Colorado- 
Big  Thompson  Project;    Spec.   1265. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 


4/12/46  • 

BIDS   OPENED 

BRYTE'S  BEND,  Yolo  Co.,  Calif.— 
American  Dredging  Co.,  1419  Broad- 
way, Oakland,  and  Hydraulic  Dredg- 
ing Co.,  Ltd.,  1221  Central  Bank  Bldg. 
Oakland,  at  $0.193 ;  total,  $38,600  sub- 

itted  identical  low  bids  to  the  U. 
S.  Engineer  Office,  Wright  Building, 
Sacramento,  under  Spec.  1218  for 
levee  reinforcement  at  Bryte's  Bend. 
Work  involves  200,000  c.y.  hydraulic 
fill  in  place. 

Other   bids  were: 

Case  Constr.  Co.,  Alameda,  $0,199; 
total,  $39,800. 

Associated  Dredging  Co.  San  Fran- 
misco,  $0.2123:  total,  $42,460. 

San  Francisco  Bridge  Co.,  $0,348; 
total,   $69,600. 

Angineer's  estimate.  $0,242;  total, 
$48,400. 


35—      DOCKS,  PIERS  & 
HARBORS 

4/12/46  ••     36 

BID  OPENING    DATE  CHANGED— 
TO  OPEN  APRIL  25.  2  P.  M. 
ROCKWALL  AND  FILL 
SAN     FRANCISCO.     Mission     Rock 

Terminal. 
Construction  of  rockwull  and  making 
interior  fill  for  Mission  Rock  Ter- 
minal. 
Owner — Board  of  State  Harbor  Com- 
missioners, F.  G.  White,  Chief  En- 
gineer, Ferry  Bldg. 
Pl^s   prepared   by  Engrg.   DepL   of 
Owner. 

Bid  opening  date  changed  from 
April  17  to  April  25  to  provide  for 
stipulation  allowing  bidders  to  bid 
separately  on  above  project  and  on 
concrete  headwall  (for  which  bids 
are  being  opened  on  the  same  date) 
or  on  the  combined  work. 

Plans  and  specifications  may  ne 
obtained    from    the    above    office    of 


Guy  F.  Atkinson  Co., 
Railroad  Aves.,  South 
Cisco. 

Chas.  L.  Harney,  625 
San  Francisco. 

Basalt  Rock  Co.,  Inc., 
Napa. 

M.  B.  McGowan,  Inc., 
St.,   San   Francisco. 

Pacific  Bridge  Co..  333 
San  Francisco. 

Samuels  &  Franklin, 
Box  1349,  Denver,  Colo. 


Orange  and 
San    tYan- 

Market   St., 

900  8th   St, 

625   Market 

Kearny  St., 

contractors. 


aAMERSTON  &  GREEN  LUMBER  eO. 

WholeMtle  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


t  Sar    Francisco 

:     1S00  ARMY   STREET 
ATw«t«r  1300 


Oakland 
2001    LIVINGSTON    STREET      I 
KEIlog  4-1884  | 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


I 

! 4/12/46  ••37 

CONTRACT  AWARDED 
I  ROUGH  and  Ready  Island,  near 
i  Stockton,  San  Joaquin  Co.,  Calif.— 
(Wm.  A  Smith  Cantr.  Co.,  Arcadia, 
tat  $67,000  awarded  contract  by  the 
:  Bureau  of  Yards  &  Docks.  Navy 
iDept.,  Washington,  D.  C,  for  re- 
I  placement  of  railroad  tracks  at  U. 
is.  Naval  Supply  Annex,  Stockton. 
j     Bids  were  opened  last  month  under 

Spec.  17620,  NOy  13469  by  the  Officer 
'in    Charge    of    Construction,    Rough 

and  Ready  Island,  Stockton,  for  re- 
i  construction  of  railroad  tracks  and 
iall  bids  were  rejected.  Bids  were  op- 
lened  again  on  identical  Job  with  the 
I  Navy  furnishing  most  of  the  mate- 
i rials,  with  bids  submitted  as  follows: 
i  Wm.  A.  Smith,  Contr.  Co.,  Arcadia, 
'$67,000   (awarded). 

H.  B.  Nicholson,  Los  Angeles,  $73,- 

286.00. 

Louis   Biasotti   and   O.   B.   Richter, 
•Stockton,   $76,971.40. 

Cliffiird  C.  Bong,  Arcadia.  $89,041.50 
I     'JL.    D.    Schader,     San     Francisco, 

!  $91,645. 

I      R.  Goold  &  Son,  Stockton,  $156,431. 


Safety  FINLENITE  Tread 

Slept,  Nosings,  Platfomu,  Sidewalk  Boxes 

All  Tyt>e8  Gray  Iron  Cattingt 

SAN  FRANCISCO  IRON  FOUNDRY 

(EAN  FRANCISCO  IRON  WORKS* 

260  TOWNSEND  STREET Ph^ne  POnglMjlIL 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

lOth  &   Division   Streets   -   SAN   FRANCISCO   -   KLon<like   2-0462 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda  -  LAkehnrst  2-8377 


JohB  D.  McLaughlin 

AND    ASSOCIATES 

CONSULTING   ELECTRICAL 
ENGINEERS 

1641    RUSS   BLDG.— EXbrook   5712 
920  Junipera   Serra  —  DE   10197 


JOIST  HANGERS 


AIT      QT7FCI 

FOR  IMMEDL\TE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th  STREET,  9AN   FRANCISCO 


MArket   S647 


COMPOSITION    FLOORING 

MANUFACTURED      BY      LORALITE      CORPORATION 
2207    MARKET    STREET.    OAKLAND    10,    TWINOAKS    3811 

LORALITE  Compositio.n  Rooring  ...  a  proven  durable 
material  ...  a  strong,  lightweight,  sanitary,  fire-resistant 
floor  surface. 

LORALITE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  and  border.  Various  tile  designs  can  be  scored 
permanently  into  the  material. 

LORALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooms, 
factory  and  office  lockers  and  toilet  spaces,  and  interior 
sun  and  rumpus  rooms. 

LORALITE  is  easy-to-maintain  because  of  its  smooth,  seam- 
less surface,  highly  resistant  to  indentation.  Compared 
♦o  other  types  of  resilient  floors,  the  cost  is  extremely 
moderate. 

AUTHORIZED  APPLICATORS 

OAKLAND:  LORENTZEN  COMPANY 

2345  BROADWAY   •  TEmplebar  5613 

SAN  FRANCISCO:  ALLIED  FLOORS  CO. 

50  HAWTHORNE  •  YUkon03l6 

STOCKTON:  ALLIED  FLOORS  CO. 

27  NORTH  GRANT  STREET 


■| 


13.8  MILES  SURFACING,  LASSEN  COUNTY 


LASSEN  COUNTY,  Calif.— E.  B. 
Bishop,  Orland,  at  $118,861  submit- 
ted low  bid  to  State  Div.  of  High- 
ways, G.  T.  McCoy,  state  highway 
engineer.  Public  Works  Bldg.,  Sacra- 
mento, for  about  13.8  miles  surfacing 
with  imported  gravel  base  and  plant- 
mix  surfacing  between  Viewland  and 
Secret  Valley.  Lassen  County. 

The  work  Involves: 

(1)  develop    water    supply    ajid    fur- 
nish water  equipment; 

(3)  8600  tons  imported  gravel  baae; 

(2)  260  M  gallons  apply  water; 

(4)  138   tons   paving   asphalt   200-300 
seal  coat; 

(5)  1300  tons  screenings  seal  coat; 

(6)  56  tons  liquid  asphalt  RC-2  tack 
coat  and  seal  coat; 

(7)  100  tons  liquid  asphalt  SC-2  prime 
dbat; 


(8)  1455  tons   paving  asphalt  200-300 
plant-mix  surfacing; 

(9)  20,800    tons    minimum    aggregate 
plant-mix  surfacijig. 

Tdtal   bids   follow: 

(A)  E.   B.   Bishop,  Orland,   $118,861. 

(B)  W.    C.    Railing,    Redwood    City, 
$121,035. 

(C)  Isbell    Constr.    Co.,    Reno,   $121,- 
679.50. 

(D)  A.   Teichert  &  Son,   Inc.,   Sacra- 
mento, $121,761. 

(E)  Fairy  Hammond.  Inc.,  San  Fran- 
cisco. $121,900. 

(F)  Utah  Constr.  Co..  San  Francisco 
$122,422. 

(G)  M.    J.    Ruddy    &    Son,    Modesto, 
$124,791. 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


666  Harrison  St. 


DO  5583 


FOR  SALE 


Unit   prices    follow: 


(A) 
(1) $500.00 


(2). 
(3).. 
(4).. 
(6).. 
(6). 
(7). 
(8). 
(9). 


2.00 

1.30 
28.00 

5.00 
32.00 
28.00 
23.00 

2.80 


(B) 
$750.00 

2.50 

2.10 
30.00 

5.00 
30.00 
27.50 
23.00 

2.55 


(C) 
$1000.00 

2.00 

1.50 
2&00 

6.00 
24.00 
23.00 
20.50 

3.00 


(D) 
$2000.00 

2.00 

1.58 
24.00 

4.50 
2&00 
25.00 
25.00 

2.70 


(E) 
$700.00 

2.75 

1.50 
25.00 

5.00 
30.00 
30.00 
21.00 

3.00 


(Fv 
$750.00 

3.00 

1.40 
24.00 

5.00 
25.00 
24.00 
24.00 

2.90 


(G> 
$500.00 

2.50 

1.10 
41.00 

7.80 
58.00 
28.60 
25.00 

2.70 


i  NEW   &   RECONDITIONED 
!       DIMENSION   LUMBER 
I  riMRERS.    waliboardft,    plnmbing, 

)ipe,   Rtillwnrk,  and  other  boilding 

n.itrria's.    S.^l.E  PRJC  ES.    Large 
;  stocks  of  'iiard  to  get**  items. 
Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2900  TWrd  St.      -      VAlend*  4977 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVBU 

SAND  -  BRICK  -  BRICK  MOKTATR  -  WIRE  NETTD^ 

METAL  LATH  -  PLASTER  BOARD 

Distributora  for 

J.  S,  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  469l| 

CERTAIN-TEED  ROOHNG  PRODUCTS 


FOR  RENT 


LUMBER      HANDLING      EXJUIP- 
MKNT:      CARRIERS,      STACKERS, 
TRUCKS.   Call  Mac.  Pacific  •irrleM. 
!Oakl&nd.    KE  4-16S1. 


FOR  SALE 


CONTRACTORS'  SURPLUS 
EQUIPMENT 
I  TRUCK  CRANE.  PAH  TRENCH-  , 
EIR.  COMPRESSORS,  two  30  CATS, 
LOGGING  DOLLT,  GAS  TRUCK, 
PLASTER  MIXER,  rtc  MeGulr*  A 
HMtw,  7M-.«eth  Avenue,  Oakland; 
'Phon*  TRinMad  767«.        (to  4/12/46) 


H 


aven  Saw  &  Tool  Co. 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

l/jfolS  H.P. 
WOOD    •    METAL    •    STONE 


SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    •    Drills    •    Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Roufers,  Drilf,  Screwdrivers,  Metal  Shears 

BOICE- CRANE  &  DURO 

Woodjworking  Power  Tools 

LOGAN  METAL  LATHES 

Large  Stock  on  Hand  for  Imn^ediafe  Delivery 

• 
SALES    •    RENTALS    •    REPAIRS 

FWSONAL  StRVICi  -  24  HOUIS  A  DAY  DURING  EMERGBICY 


SAN  FRANCISCO 

1072-1076  Howard  etiteet 

HEmlock«212 


OAKLAND 
•60  East  14th  StrMt 
1742 


[ 


%\ 


i 
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DAILY    PACIFir    BUILDER 


FRIDAY.  APRIL  12.  1944 


PROFESSIONAL  DIRECTORY  of  Northeni  California 


PRACTICING   ARCHITECTS 


SAN  FRANOrSeo  COUNTY 


AAROK,  OUSTAVB.  5t2  IMh  Ar9, 
ABRAHAMS,  HARRT  W^  6a  BttOlU 

AveaxMi 

AMANDES,  F.  FRBIWRIC  41*  D«r- 

ey  Bouley&rd. 
AlOROSE.  Wm.  a,  281  Kmmj  Bt 
APPLfiGARTH.  G.  A^  2SS  Mnati  — 

ery  Street. 
APFLETON.  A.,  <8  Po»t  gtlMt. 
HTM>JI  A  APPLHTON.  «  Po«t  Bt 
AUBTtN,  BLJZABSTH  IL,  llt2  VU- 

b«rt  Street 

BAKEWELU  JOHN.  Jr^  181  Kmxmj 
Street 

BAMOfi,  B.  QEOFFRSY.  608  lUxlMt 
Street 

BAR6S.  FSSDERICK  B^  M 
Street 

BATTMBERGER,    WAJLTBR   B., 
Cabrlllo  Street 

B ATfMAKN,  HEHIMAN  C,  151  Keany 
Street 

BERGBR,  a.  A..  309  Valencia  Street 

BERNARDI.     THBODORB     C,     M2 
Jackson  Street 

WimSTER,    BERNARDI  AND   EM- 
MONS.  402   JackBon   areet. 

BERTZ.   EARLE    B.,    156   Montgom- 
ery Street 

BLANCHARD,     NORMAN     K^     168 
Ptne  Street 

BLANCHARD  &  MAKER,  369  Plne^ 

BISSANTZ  .EDGAR  F.,  2128  VaUteJO. 

BLISS,  WILL  M,  235  Montgomery  St 

BLISS,  WALTER  D.,  882  Market  St 

BLISS  &  FAIRWEATHER,  682  Mar- 
ket Street 

BOLLES.  JOHN  S..  369  Pine  St 
WARD  &  BOLLES,  369  Pine  Street 

BORN,    ERNEST,    730    Montgomery 

Street 
BRANNER.  JOHN  K.,  210  Poet  St 
BICKEL,  REDDICK  H.,   582  Market 

Street. 
BROWN,   ARTHUR  Jr.,   251  Kearny 

Street 
BUCKLEY,  VINCENT.  110  Sutter  St 

CANTIN,  A,  A.,  704  Market  Street 
CANTIN,  A.  MACKENZIE,  704  Mar- 
ket  Street 

CAULDWELL,  ALBERT  M.,   17  Oa- 

food  Place. 
CHINN,   FRANCIS   LAI,  622  Waah- 

tngton  Street 
CIAMPI.    MARIO    J.,    85   San    Pablo 

Avenue. 
CLARK.  HERVEY  P..  210  Post  St 
CLAUSEN,  CHAS.   O.,  746  46th  Ave. 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLEFPORD,    WALTER   C,    310    Lo- 
cust Street 
COBBY.  E.  v..  260  Tehama  St 
COBLENTZ.     DOROTHY     W.,     8647 

Washington  Street 
COLLINS,     FREDERICK     R.,     1682 

Hyde  Street 
CONRICH,  J.  LLOYD.  563  Market  St 
CORBETT.  MARIO,  210  Ptwt  Street 
COULTER,    NORMAN    R..    148    21st 

Avenue. 

DAILBY,  GARDNER  A..  216  Petrt  St 
DAKIN.  FRANK  W..  618  Market  St 
DAVIS  F.  Cv.  SIS  Buena  Vista  ▲▼«. 
DAT,  WM.  PBYTON,  466  Moatfem- 

ery  Street 
DBCCHMANN,  OTTO  A.,  1626  Maxkat 


MAHER,  EDWARD  J.,  866  Pine  St 
BLANCHARD  &  MAHBR,  866  Ptnc 
MASTEN.  CHARLBS  F.,  407  SanaoBM 

Street 
MASTEN  &  HURD,  407  Sanaeme  St 
MASTEN.    J.    KENDALL,    15  — 14tll 

MASTROPASQVA,  LOUIB.  204  Vtk" 

loa  Street 
MAURY,  CHAS.  F.,  1617  LyoB  StraaC. 
MacDONALD,  KARL,  B^  lOt  Garden 

Lane,  Colma. 
MAYBECK,  BERNARD  R.,  57  Poet 

McCarthy,  francis  j^  6n  Mia- 

aion  Street 
McCREA,  GEORGE  B..  268  7th  St 
McGUINNBSS.  JAMBS  F.,  488  PUia 

Street 
RE8ING  &  MoGUINNESS,  484  Pine 

Street 
McSWEENT,  A.  McF.,  Heant  Bldg., 

Third  and  Market  Sta. 
McSWEENEY,  ANGUS,  514 

Street 

Mclaughlin,  richard 

20th  Aveaae. 
McCOOL,  JOHN  B.,  177  Post  Street 
MENDELSOHN.  ERIC,  233  Sanaofaa 

Street 
MENDELSOHN,   DINWIDDIB  AND 

HILL,  233  Sansome  Street 

MERCHANT,  Wm.  G.,  57  Poet  Street 
MEYER,  FREDERICK  H.,  406  M«mt- 

gomery  Street 
MHYErR  &  EVERS,  406  Montgomery. 
MICHBLSEN,    HARRY    M.,   80   Ma- 
drone  Street 
MILLER.  JAMES  R..  580  Market  St 
MILLER  &  PFLUEGHR.  680  Market 

MINTON.  HENRY  A.  1045  Sansome 
Street. 

MITCHELL,  JAS.  H.,  407  Sansome. 
MOHR.  NORMAND  W..  481  Noe  St 
MOONEY,   WALTER   E.,   1226   UUaa 

Street. 
MOOSER,  WILLIAM,  261  Kearny  St 
MOOSER.   WILLIAM.    Jr.,  681   liar- 

kct  Street 
MORGAN,  JULIA,  465  California  St 

NEUMARKEL,    EMIL  A.,    1374   36th 
Avenue. 


BURtlNGAME 


OAKLAND 


OGLOU,     VLADIMIR, 
mento  Street 

OSBORNE.    ERLE    J., 
Avenue. 


2784     Sacra- 
2518    Pacific 


BROWN,     IRVING     FORBES,     1319 

Howard  Ave. 
GIT  .T.AM.  W.  C.  F.,  1404  Palm  Dltva 
McSWEENEY,   ANGUS.   Ill   Pepper 

AvMiua 
SHARPS,  LEO  J..  1310  Howard  Ave. 

Avenue. 
STBPHSN,  WALULCS  A^  180  Ckr- 

meUta  Avenue. 
THAYER,   OSCAR   R.,   UBT  Cabrtlo 

Avoiue. 


BERKELEY 


ALLEN.  HARRIS  C,  26U  HiUegaaa. 
ANTHONY,    JOHN    B.,    2829    Foreat 


DE    MARTIKr.    EDMVND     P..    788 

Madcet  Street 
DEVrrr,   JORN  H..  686  Market  St 

DINWIDDIB,  JOHN  EKIN,  233  San- 

se—e  Street  

MiaSDBLSOHN,  DINWIDDIB  AND 

linT.T«,  233  Sansome  Street 

BDIHL  WM.,  47  Rockweod  Court 
EDWARDS,  THOS..  M..  764  MailMt. 

ESiMOVra,  DONN.  402  Jackaon  St 
WURSTER,   BERNARDI   AND  EM- 
MONS, 402  Jackaon   Street 
EVBRS   ALBERT  J.,  406  Montgom- 
ery Street 
FABBB.  ALBBRT  J.,  251  Kearny  St 
FAmWBATHER,   J.   S.,  681   Miaifcat 

Street  

BLISi  A  FAIRWBATHBR.  668  Mar- 
kal  street 

FALCH,  WALTER  C.  1262-8  Hearst 

Bttildiog. 
FIT21QBRALD,  GERALD  J..  112  Up- 

■er  Terrace. 
FOSarr.  JOHN  J..  770  Fifth  Avenue. 
FRABIBR.   EMORY  M.,  1112   Laridn 

Street 
FRANKLIN,   CHAS.   H.,  2648  Ckeat- 

a«t  Street 
IPUCK,  EDW.  L..  251  Kearny  Street. 

WBIHE,     FRICK     A     KRUSE.     251 
Kearny  Street. 

FUNK.  JOHN  C.  21  Coliunbus  Ave. 
GBILFUSS.  CARL,  417  Dewey  Blvd. 

GERNER.  FRANK  S.,  1026  Market  St 
GLASS,  HTDWARD.  965  Unden  Street 
GOLDSTINB,  IRVIN  WILLIAM,  821 

Market  Street 
GOULD.  J.  3..  406  Montgomery  St 
GUNNISON,    WM.    F,    1666   Golden 

GMe  Avenue. 

HARPBR,  W.  W..  681  Market  St 
HASS.  ANDREW  T..  815  Market  St 
KENT  ft  HAS6,  825  Market  Street 
HELM,  WILLIAM  J..  33  Marne  Arei 
HEIMAN,  S..  005  Market  Street 
HBRTZKA.  W.   S..  85  Poat  Street 
HJNiTZKX   A  KNOWLBS.   85   Post 
HILDBBRAND,  ERNBST,  251  Kear- 
ny Street 

HINTBKMANN,  OTTO  G.,  264T  QeM- 

OB  Gate  Avenue. 
H08ART.  LBWIS  P..  625  Market  Bt 
HOltVrMAN,  ANTHONY  J.,  6rT  16t]l 

Avenue. 
HOWARD,  HBNRY  T..  2644  Jackaen 


HUBBBRT,  WALEJLCE  H..  566  Mar- 

feet  Street 
HURD.  LBSTBQt  W..  467  Saaaeaie  St 
MA9TBN  A  HURD,  467  Oaaeeaie  St 
HURT.   EDGAR    B.^    681    Market    St^ 
HYDIi,    WINFIELD    H..    706    Batter 

BttlMfng. 
HYMAN.    SAMUBL.   LIGHTNBR,   68 

^Mt  Street 
HYMAN  ft  APPLBTON.  68  Peat  Bt 

IGAZ.  RUDOLPH.  Jr..  788  Maskat  Bt 
IRVINE  .RICHARD  R..  8841  ISttl  Bt 

JAOOBS.  ALFRED  H..  116  Butter  BL 
JAEHNB.    ALFRBa>    H..    fl88    flRk 

Aveaue. 
JOHNSON,  ALFRED  W.  681 

JOMBlteBN.    MARK   T.,    • 

AaaXvemia. 
JOSEPH,   BERNARD   J..  681 

nefl  Street 
KENT.  TVIOMAS  J.,  518  Market  Bt 


PAGE.  EDWARD  B.,  251  Kearny  St 
PERRY.  WARREN  CHAS.,  260  CaU- 

fomla  Street 
PETERSON.     CLARENCE     O.,     604 

Mission  Street 
PEUGH.  W.  D.,  333  Montgomery  St 
PFLUEGER,  MILTON.  580  Market  St 
PFLUEGER,  TIMOTHY  I*,  580  Mar- 
ket Street 

MILLER  ft  PFLUEGER.  580  Market 
Street. 

POLLACK.   RALPH  N.,   700   Stdner 

Street 
POPE.  CHARLES.  368  Laurel  Street 

QUANDT,  f\RED  W..  995  Market  St 

RANEY.  VINCENT,  283  Po«t  Street 
REID.  JOHN,  Jr.,  405  Montgomery. 
REIMERS,  FREDERICK  H..  76  Peat 

Street 
RESING,  EDMUND  J.,  488  Pine  St 
RESING  ft  McGUINNBSS.  488  Pine 

Street 
REYNOLDS  ft  CHAMBBRLAIN.  864 

Market  Street 
RIEDY.  D.'A..  266  City  Halt 
RIST,  MARTIN  J..  766  Market  St 
ROGSSIS.  CBAS.  B.  .r~  760  Market  St 
ROLUBJR,  ALBERT  F..  1  Montgom- 
ery Street 

ROWB,  WILLIAM  HBNRY.  214 
Front  Street 

RUNGE.  C.  W..  1623  85th  Avenue. 

RUEGG,  THBODORB  G..  617  Mont- 
gomery Street 

SHARPE.  ED.  MUSSON.  277  Pine  St 

SHAW,  FREDERIC.  542  18th  Are. 

SHELDON,  MARTIN  A..  681  Market 

Street 
SMITH.  DONALD  POWERS.  58  Sut- 
ter Street 
SMITH.  WILTON.  1045  Sapsome  St 
SMITH.  THOMAS,  3121  26th   Street 
SPACKMAN.      WENDELL     It.     6M 

Miasion  Street 
SPENCER,  ELDRIDGB  T.,  251  Kear- 
ny Street 
STARKS.     LEONARD     F.     904     De 
Young  BIdg.,  Market  and  Kearny. 
STBINER,   CARLTON   A..    101    Post 
STEIWART.  JOS.  L.,  206  Sanaeme  St 
STONE,  DOUGLAS  D.,  381  Bush  St 
STRINGHAM.  ROLAND  L,  251  Kear- 
ny Street. 
STROTHOFF.   CHAS.   F.   1857   Mar- 

lc6t  Street. 
SWAIN,  CLARKSON,  2425  Buchanan 

Street 
SWEETING.  HOWARD  EDWIN.  101 
Post  Street 

TOMASELLO.  PHILIP  D..  605  Wash- 
ington Street 

THOMSEIN.  H.  A,,  Jr.,  815  Montgom- 
ery Street. 

TRAVIS.  GEO.  W.,  426  41st  Ave. 

WARD.  JOSEPH  ETIANCIS.  369  Pine 
Street 

>WARD  &  BOLLES.  369  Pine  Street 

WEEKS,  HAROLD  H..  593  Market  St 

WEIHE,  ERNEST  E..  251  Kearny 
Street 

WEIHE.  FRICK  ft  KRUSE,  251 
Kearny   Street 

WELLINGTON.  WINFIELD  SCOTT, 
260  California  SKreet 

WHITE.  C.  BOLTON.  291  Spruce  St 

WIEMEYER,  GEORGE  H.,  704  Mar- 
ket Street. 

WICKENDBN,  JAMBS  D..  402  Jack- 
son Street 
JWILLARD.     STANTON,     1847     26th 
Avenue. 

WILLIAMS.  ALBERT  R..  251  Peat 
Street 

WILLIAMS,  ALFRED  C.  1281  Fifth 
Avenue. 

WILSON.  ALECK  L..  715  MontgaaB- 
ery  Street 

WONG  WORLEY  K..  101  Poet  Street 

WYNKOOP.  FRANl^  811  Ifiaiket  Bt 

WURSTER,  BERNARDI  AND  BM- 
MONS,   402   Jackson   Street 

WURSTER,  WM.  W ..  402  Jaeksea  St 


Avenue. 

BALLANTINE,  JOHN  KNOX,  Jr., 
1512  La  Loaa. 

BOYTER.  ELIZABETH.  2360  Le 
Conte  Avenue. 

CHILDS.  ELMER  E..  702  Spruee  St 

DeCHENE,  ERNBST  R.,  716  Arling- 
ton Avenue. 

DB  LONG.  SCOFIBLD,  2666  LaOOBto 
Avenue. 

DeSANNO,  RAYMOND.  2584  Milvla 
Street 

DONOVAN,  JOHN  J.,  950  Parker  St 

DRAGON.  PAUL  L..  2068  Allaton 
Way- 

DRAGON  ft  SCHMIDTS,  2068  All- 
ston  Way. 

FERREE,  HAROLD.  2100  Virginia. 

GENSS,  HAROLD  F.,  1319  McGee 
Avenue. 

GOODMAN,  MICHAEL,  2161  Shat- 
tuck  Ave. 

GUTTERSON.  HENRY  H..  2922  Gar- 
ter Street 

deLAPPE,  RUSSELL  GUBRNE,  Ho- 
tel Claremont  Bldg. 

HARDMAN.  B.  R.,  2068  Alleton  Way. 

HAMMARBERG,  PAUL  H.,  2  Nor- 
wood Avenue. 

HAYMOND.  SCOTT.  2328  Shattuck 
Avenue. 

HAYS,  Wm.  C,  2924  Derby  Street 

HUNTER,  ALBBRT  R.,  5809  Men- 
doza   Drive. 

JEANS,  RAYMOND  W.,  1824  San 
Pedro  Avenue, 

JORY,  ARTHUR  V..  1395  Scenic  Ava 

JORY,  STAFFORD  L.,  1370  EuoUd 
Avenue. 

KLINKHARDT,  GEORGE  R.  44  Eu- 
calyptus Road. 

LINDLEY,  CHARLES  R..  1087  Co- 
lusa Aveaue. 

MBMMLER.  ARTHUR  H.,  P.  O.  Box 
124. 

MEMMLER,  ARTHUR  H.,  1448  Jose- 
phine Street 

MILLER.  LEFFUSai  B.,  804  Santa 
Barbara  Road. 

MOISE,  HOWARD.  71  Panoramic 
Way. 

OFFICER,  GWYNN,  2068  Allat<m 
Way. 

PLACHEK,  JAS.  W.,  2181  University 
Avenue. 

PRICE.  OSCAR  M..  1667  Short  St 

RATCLIFF,  W.  H.,  2323  Shattuck 
Avenue. 

RUS8.  R  H..  3141  College  Avenue. 

3ANFORD.  FLORBNCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS,  CARL  R.,  2068  Allstaa 
Way. 

DRAGON  ft  SCHMIDTS,  2068  AU- 
ston  way. 

SHAW,  NORMAN  W.,  71  Tunnel  B4. 

SIMPSON.  HORACE  G,  201  Tunnel 
Road.  _ 

STBILSEBO.  WALTER  T.,  No.  1  Or- 
chard Lane. 

TALLBY.  WESLEY  ANDRES,  51 
Maryland  Avenue. 

WELLINGTON,  WINFIELD  SCOTT. 
1526  Arch  Street 

WTTKIN,  ELIZABETH  HTTJ.TBR, 
2712  Shasta  Road. 

WOLFiaiD,  HAROLD  N..  2772  Shasta 
Road.  _^ 

YELLAJrd*W.  R..  829  Coventry  Bd. 


CARMEL 


JONES,  ROBERT  R.,  Box  927. 


CHICO 


ANDERSON,      ARTHUR     W,      1801 

.^^*nk  of  America  BuUdlng. 

ANDERSON,  JAMES  HARLOW.  889 
15th  Street 

ANDBRSON  ft  SIMONDS.  889  16th 
Street 

BLAINE.  ROGER  W..  5574 
Avenua 

BLODGBTT,  EDWARD  OSCAR, 
Hoever  Avenue. 

BROOKE.  HERBERT  VAUGHN. 
Fairbanks  Avenue. 

BROWN.  GUY  Lw,  eoi  Bank  of  Coaa- 
merce  BuiWiag. 

BRUNO.  HARRY  A.  1440  Broadway. 

CBRRUTI.  EDW.  D..  427  13th  Street 

CHAMBERLAIN.  LOY,  8898  P*ei- 
moat  Avenue. 

REYNOLDS  and  CHAlffiBRUON, 
3883  Piedmont  Avenue. 

COLLINS,  ALUEN  C,  6945  Mar4en 
Lane. 

CONFER,  FREDERICK  L.,  1214 
Webster  Street 

CORLETT.  WILLIAM  G..  1861  Bank 
of  America  Building. 

EASTERLY,  JOHN  L,  1400  Jackaon 
Street 

McCALL  ft  EASTERLY,  1400  Jack- 
son  Street 

ELLINGER,  GEO.  E..  1801  Oaatertine 
Road. 

THOMSON  ft  EVANS,  1308  E  38th  St 

EVANS.   JOHN  M..   1308  E.   3«th   St 

FLORES.  ERNEST.  2226  9th  Avenue. 

FOULKES,  EDWARD  T.,  857  12th 
Street 

FROBERG.  ALBBN,  3454  Harlan  St- 

GEBHARDT.  W.  H.,  486  Mandana. 

GEERING,  JOHN  HBNRY,  8814 
Randolph  Avenue. 

GIBBS,  W.  ROLAND.  6144  Rook- 
ridge  Blvd.  South. 

GOSLINE.  RICHARD  C,  688  Cald- 
well Road. 

HUDSPETH,  JOHN.  427  13th  Street 

HUTCHISON,  ROBT.  A,  1030  Web- 
ster Street 

JOHNSON,  IRVIN  M.,  449  MacAr- 
thur  Blvd.  West 

JOHNSON,  HERBERT  T.  4225  Greg- 
ory Street 

KEEFER,  RAY  F.,  770  Wesley  Ave. 

KIRBY,  DONALD  BEACH,  409  15th 
Street 

KOUE,  A."  LEWIS.  428  Thirteenth  St 

LUIS.  MISS  ROSE  E..  811  6th  St 

McCALL.  CHAS.  W.,  1400  Jackson 
Street. 

McCALL  ft  EASTERLY,  1400  Jack- 
son Street. 

MILLER,  CHESTER  H..  Financial 
Center  Building. 

MILLER  &  WARNECKE,  Financial 
Center  Building. 

MORRISON,  MILTON.  2016  9th  Ave. 

MORROW.  GERTRUDE  C,  6175  Hlll- 
egass  Avenue. 

MORROW.  IRVING  F,  6175  Hille- 
gasa  Avenue. 

MULVIN.  THOS.  B.,  Bank  of  Amer- 
ica Building. 

NEWSOM.  ARCHIE  T.,  6951  Contra 
Costa  Road. 

•OLSON.  DAVID.  4051  Kuhnle  Ave. 

PONSPORD.  KEITH  E..  1214  Web- 
ster Street 

PRICE.  OSCAR  M..  1214  Webster  St 

REYNOLDS,  MALCOLM  D..  8888 
Piedmont  Avenue. 

REYNOLDS  and  CHAMBERLAIN, 
3833  Piedmont  Avenue. 

SAWYER,  HOUGHTON,  2066  Oak- 
land Avenue. 

6CHALK,  LOUIS,  6516  Market  St 

8CHARY.  HARRY  A.,  409  15th  Bt 

BCHTRMBIR,  WM.  E..  1410  Broadvmar. 

siMOTa>e.  oBoi*(»M  r-.,  SS8  loch  at 

ANDERSON  ft  SIMONDS,  389  16th 
Street 

SLOCOMBE.  FRANCIS  H..  1616 
Broadway. 

THOMSON.  LAWRENCE  G.,  1808  B. 
38th  Street 

TREICHEL.  CHESTER  H..  666  Cleve- 
land St 

THOMSON  ft  EVANS.  1308  E  88th  Bt 

WARNBOKE.  CARL  I..  Financial 
Center  Bldg. 

MILLER  ft  WARNECKE.  Financial 
Center  Building. 

WILLIAMS.  MORTON  A..  5824  Ocean 
View. 

WILLIS.  RAYMOND  G.,  1214  Web- 
ster Street 

WILLIAMS.  MORTON  A.  5824  Ocean 
View  Drive. 


DACK.  BRUCE  M,  2216  "Q"   Street 
DANIELS.  W.  K..  2640  Srd  Avenue. 
DEAN.  CHARLES  F.,  1407  CaUfomla 

State  Life  Building. 
DeHAVEN.    H.    W..   1175   Robertaon 

Way. 
DEVINE,  HARRY  J..  1012  J   Street 
DUDMAN.  ARTHUR  F..  1«00  44th  St 
EICHLBR,  ALFRED,  2717  Harkneaa 

Avenxie.  

FRANKLIN.  CLIFFORD  N.,  1786  6th 

Aveaue. 
GILLBM,  JAMBS  A^  4701  D  Street 
GOODPASTBR,  HERBERT  E..  Mltaa 

BuHding. 
HARRISON,   FREDBRICK    S.,    1811 

Del  Paao  Blvd. 
KOBLIK,  WM..  Insurance  Bldg. 
LONG,  W.  J.,  -MOO   -r   Street 
MANHART,  W.  B.,  Rt  6,  Box  8846. 
MURRAY,   ROBERT  D.  Rt   8.   Box 

1061. 
POAGB.  P.  T..  1610  12th  Avenua 
SATTEIRLEE,    IVAN    C.   California 

State  Life  Building. 
6BADLBR.  EUGENE.  2749  lOtA  Ava 
SELLON.  GEO.   C,  California  State 

Life  Building. 
STAFFORD.  GORDON,  Forum  Bldg. 
STARKS.   LEONARD  F.,  416  NattTO 

Sons'  Building.  , 


Structural  Engineers 


SAN  FRANCISCO 


SAN  LEANDRO 
KERR,   RALPH   N..   808  Broadatoor 

Boulevard. 
MOWBRAY,    MELTON   V.,    Jr,    786 

"Rodney  Drive. 
ROSEBROOK.  GUY  L.,  1300  Glen  St 

SAN   MATEO 

COLLINS,  HENRY  C,  No.  8  Aragon 

Boulevard. 
EDWARDS,    THOMAS   M.,    123  Bha 

Street. 
LANSBURGH.    G.   ALBBRT.   28   W. 

Fourth  Avenue. 
MILLER,  E.  JAY,  235  Third  Avenue. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 

SAN  RAFAEL 

GROMME.  CARL  F.,  110  "B"  Street 
LESSWING.     SYLVESTER     A^     17 

Hillcrest  Drive. 
McDOUGALL,  GEO.  B.,  67  Bungalow 
Avenue. 


STORY.  A  W.,  116  W.  Second  St 


Et  CERRITO 


PIGGS,   ROBERT,   568   Fairmount 


EUREKA 


ACKERMAN.    NEWTON.    104    Wea* 

Fourth  Street 
GBORGESON,  F.  T.,  Box  55. 


FRESNO 


COATES.  WM.  D..  Helm  Building. 
HORN,  DAVID,  Rowell  BuUding. 
HYBERG,  Wm.   G..  Rowell  Building. 
SWARTZ  &  HYBERG.   Rowell  Bldg. 
LAKE.  H.  RAFAEL,  Patterson  Bldg. 
PETERSON,  B.  W.,  Mason  Building. 
POLLBY,  RUDOLPH  A,  RoweU  Bldg. 
SWARTZ,  FRED  L.   Rowell  Bldg. 
SWARTZ  &  HYBERG,  Rowell  Bldg. 
WAGNHR.  WALTEIR,  Bank  of  Amer- 
ica Building. 


OR  I  NO  A 


ANDBRSON,  JAMBS  H.,  Ne.  5  Via 
Hemiosa. 

LITTLEJOHN,  WAYNE  A.,  9  Mo- 
rag^  Highway. 

SISSON,  RALPH  C,  11  El  Campa- 
nero. 

WHITE,  RAYMOND  L.,  30  La  Cin- 
tilla. 

WINTER,  ALBERT  H.,  171  Las  Ve- 
gas Road. 

PALO  ALTO 

CLARK,    BIROE    M..   310  Univerelty 

Avenue. 
CLARK.   DAVID   B.,  316  University 

Avenue. 
NICHOLS.  LESLIE   I.,  145  Addison. 
SAWYER.  CHARLES.  155  Dana  St 
STEDMAN.   HENRY   MORGAN,    666 

Kellogg  Avenue. 
SUMNER,  CHAS.  K.,  535  Fulton   St 


PEBBLE    BEACH 


SANTA  CRUZ 

DUCKERING.   LYNN  ROT. LETT.  27 
Front  Street 


SANTA  ROSA 
CAULKINS.    C.    A.    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE,     4610 

Montecito  Avenue. 

SA USA LI  TO 

CONSTABLE,  ARNOLD  S..  95  S|>en- 

cer  Avenue. 
FAVILLE.  WM.  B..  35  Central  Av*. 
KETT,  CONRAD  F.  T..  76  Creelenta. 

Avenue. 

SONOMA 

JORGENSEN,  VIRGIL  W.,  RouU  1« 
Box  399. 

STOCKTON 

BISSELL.  HOWARD  O..  1225  West 
Acacia  Street 

CLOWDSLEY,  J.  UPTON,  809  Ex- 
change Bldg. 

ERNST.  BLMORB  G..  601  E.  Hard- 
ing Way. 

GALBRArm.  VICTOR,  834  West 
WUlow  Street 

JOHNSON.  ERIC,  806  Exchange 
Bxillding. 

MATO  ft  JOHNBON.  806  Exchange 
BuUdlng. 

LOSEKANN.  JOSEPH.  206  Elks  Bldg 

MAYO,  FRANK  V.,  806  Exchange 
Building. 

MAYO  ft  JOHNSON,  306  Exchange 
BuikUng. 

BALA  PETER  L.,  2180  N.  Commerce 
Street 


STANFORD  UNIVERSITY 


WARD.  EUGENE  V.,  627  BalvaUerra 
Street 


STINSON    BEACH 


JENKINS.    ORAN   A 


SUSANVILLE 
TAYLOR.  RALPH  D..  716  Oeurt  Bt 


VALLEJO 
FRENCH.    EDW.    R.,    Jr.,    86    Santa 

Paula  Way. 
LATHAM,   MILTON,   13C   Farragut 


WALNUT  GREEK 

FORD.  LEONARD  H..  1856  Main  St 
COMSTOCK,  FLOYD  B.,  RFD  No.  1, 

Box  347R. 
DEAN,    MARSHALL,   Colonial    Inn. 

1829  Main  St 


ADRIAN,  W.,  417  Market  Street 
APPLBFORD.  CARL  W..  245  Market 
BARKER,  RALPH,  63  Femwood  Dr. 
BEEBEB.  HALPH  A.  1261  41st  Ara. 
BLUMS.  JOHN  A-,  68  Post  Street 
BOGVAD    "   CHRISTEINSBN.     VIL- 

HBLM.  City  HaU. 
BREITE,  W.  W.,  875  Sutter  Btroot 
BROWN,  ARCHIBALD  A..  461  Mar- 
ket Street 
BRUNNIEB,  H.  J..  612  Sharon  Bklg. 
BVBLL.  RAYMOND  C.  Second  FkMT 

Call  BilUding. 
BULLEN.  ARTHUR  C  1  Pine  Street 
BURGESS,  B.  C  1200  17th  Street 
BUSH.  PHILIP  LEB.  101  Caitfarala. 

CHACE,  THOMAS  F..  368  Market  Bt 
CHERNO  J..  245  Market  Street 
CHEW,  RICHARD  SANDERS.  844-A 

Mills  Building. 
CORWIN,  T.  J.,  Jr..  246  Market  St 
GOTTEN.   SHZPARD  M.,   806  Eddy. 

DEGENKOtJB.  HENRY  J..  405  Mont- 
gomery Street 
DEWELL,  ROBERT  D-  604  Mission. 
EARL.  AUSTIN  W..  298  Sanaome  St 
ELLISON  ,W.  H..  500  Sansome  St 
ENGLE.  HAROLD  MARSHALL^  HO 

Sutter  Street 
FALK.  MARK  M.,  251  Kearny  St 
FISHER,  ALFRED  P.,  806  Montgom- 
ery Street 
FISHER,  R,  J.,  826  Crocker  BulMhig. 

GIDDINGS,.  Wm  A,  417  Market  SI 
DONALD    R.    WARREN    Company 

417   Market   Street 
GOULD,  JOHN  J..  Financial  Center 

Building. 

HALL,  FREDERIC  F.,  251  Kearny. 
HAMMILL,  HAROLD  B.,  381  Bush. 
HANSON,  ROBERT  A.,  19th  and  In- 
diana Streets. 
HARRIS,   FREDERIC   R.,   Inc.,   1045 

Sansom«  Street 

California  Street. 
HASSENMILLER.  WILFORD  S„  100 

Bush  Street 
HAUN,  GEORGE  CLEVELAND,  680 

Market  Street 
HAYES.  JEISSE  E..  925  Market  St 
HENRY.    RODNEY    WM.,    SheU    OH 

Building. 
HILL.   GEORGE  S..   36  Diamond  St 
HJUL,  JAMES  H.,  128  Rues  Street 
HUBER,    EARL  RAYMOND,    USFS. 

Phelan  Building. 

HUBER.  Walter  LcROY.  l  Mont- 
gomery Street 

IRVIN.  LESLIE  A,  Fort  Wlnfleld 
Scott 

JAKOBSEN,  B.  F.,  Balfour  Building. 
JOHNSON,  L  L.,  417  Market   Street 
DONALD    R.    WARREN     Company, 
417  Market   Street 

I^GLER,    HOWARD    L.,    661    28th 

Avenue 
KELLBERC;,   F.   W.,  320  Market   St 
KING.  STANLEY  C,  509  Sansome  St 
KNAPIK.  BaJWARD  MATHIAS,  1825 

Crocker  Ist  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY,  EDWIN  F.,  727  17th  Avenua 
LITTLE,     JOHN     GOULDING.     181 
Kearny  Slreet 

MARDEL,  CHARLES  M.  2886  Pacific 

Avenue. 
MEYBRHOX^  R.  IVAN,  248  Market 

NKHKIAN^  1m  H.,  1046  SamMme  St 

PAQUBTTB  j.  ALBERT,  820  Market 

Street 
PERKINS,   MAC  D..  110  Sutter  Bt 
PHILLEO,   R.  A,  CBC  Hq.,  4th  Air 

Force.    , 
POWERS,  n.  C,  611  Sharon  Bldg. 
PRBGNOFF,  M  V.,  251  Kearny  St 
RINNE,  JOBN  B.,  225  Buah  Street 

ROSENTHAL,    HYMAN,    617    Mont- 
gomery Street 
ROSENWAtI>,  JESSE.  025  Market 

SAMPSON.  RAPHAEL,  888  Mont- 
gomery Street 

SAPH.  A.  v..  Jr..  Rlalto  Bldg. 

SAUER,   ARTHUR   A.    620^    I   St 

SCHELLENBERG.  O.  W..  226  Bush. 

SJOBERG.  Harold  O..  288  sansome 
Stre«. 

SKYTTB.  JOHANNBS,  City  HaU. 
SMITH.    HARVEY    A..    712    Pacific 
Building. 

SMITH.  JAS.  Mr;  251  Kearny  Street 
SPITZER,  FELDC  H.,  City  HalL 
SQUIRE.  HARRY  BDWIN,  19  Ferry 

Building; 
STEELE,  L  CLEVELAND,  245  Mar- 
i         ket  Street 
SWAIN.  CLARKSON.  890  Market  St 


THAYEIR,  EDWARD  S.,  1108  Balfour 

Building. 
THBILL.  KAJ,  580  Market  Street 
THOMPSON.  ISADORE,  56  Sutter. 
VBNSANO.  H.  C.  City  Halt 


WASHINGTON.  GEO..  417 
WHIPPLE,  S.  K.,  225  Buah  Street 
WHITE.  FRAITK  G..  18  Ferry  BMf. 
WOODRUFF.  GLENN  B.,  888  Ifoat- 

gomery  Street 
WRIGHT.  J.  G..  233  Sanaome  Street 


OAKLAND 


ANDBRSON,  ARTHUR  W.,  1801  Bank 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  Tim. 
OOOLEY,  R.  H..  354  Hobart  Street 
CORLETT,   WILL  Q.,   1861   Bank   of 

America  Building. 
COTTERILL,  GEO.  W.,  6854  Lawtoa 

Avenua 
DALTON,   ROBT.  DOCK,  1630  Web- 
ster Street 
DEWELL.  ROBERT  D.,  6281  Contra 

Costa  Road. 
ELLERY,  N.  B.,  2124  Coloma  Street 
GUPTILL,  JOSEPH  R.,  8886  MaAA- 

drews  Drive. 
HANSEN,  CHARLES.  Grove  St  Pier. 
KENNEDY,  ROBT.  CHAS.,  611  16th 

Street 
KITCHEL,  MILTON  P.,  City  HalL 
LYMAN,     RICHARD     F.,     Jr., 

Chabot  Road. 
MANOV.  MATEO  M.  337  17th  Street 
NEVIUS.  SEARLE  B..  184  13th  St 
O'NEIL,  HUGH  M..  363  17th  Street 
PLANT,  FRANCIS  B..  858  Alma  Ava 
SANDNER,   VICTOR  R.,  c/o   Moore 

Drydock  Company. 
SAWYER,  FRANK  L..  1026  2nd  Ava 
SCHIRMER,  HOWARD  A.,  1444  14tk 

Street 
SLY.  CLARENCE  JEFFERSON,  688 

Miranda  Street. 
THURSTON.  EUGENE  T.,  869  Rose- 
mount  Road. 
WARREN,  DONALD  R..  417  Maritet 
DONALD    R.    WARREN    Cetnpany. 

417    Market    Street. 
WHITTON.  CHAS.  A,  1025  2nd  Ava 
WILLIAMSON,  H.  P.,  3569  Frultvala 
Avenue. 


EL  CERRITO 

NBLIDOV.  IVAN  M..  1106  OtBtrm 
Costa  Drive. 

WASHINGTON,  D. 

C. 

LOTZ.  WM.  D.,  Bureau  of  Yarda  an4 

Docks. 

WALNUT  CREEK.  CALIF. 

McKEE.  GEORGB  T^  Saranap. 

LOS  ALTOS 

NORDWELL,  ALFRED  W., 

Box  118. 

ROSS 

NORDWELL,  ALFRED  W.. 
ZOLLNER,  CARL  W..  P   O. 

Box  118, 
Boa  8m 

WOODLAND 
PROCTOR,    ASA   G.,   P.  O. 

Boa  Sir. 

SAN  ANSELMO 

HJORT.  SIOAB  L.  Box  20. 

SABRAMENTO 

HAVWARD 


ALAMEOA 


G. 


KENT  ft  HASS,  525  Market 
KEYSBIV  LAWRBNCB.  TOl  Paraaa- 

MR  Aveana 
KNOLL.  A.  H^  726  Sutter  Street 
KNOWLBS,  Wm.  H..  85  Poet  Street 
HBRTZKA  ft  KNOWLBS.  86  F^iat 
KRAFFT,  ELMER  J..  760  Maiket  St 
KRUSE,  LAWREHiCE  A,  161  Kear- 
ny Street 
WBIHE.     FRICK     ft     KRUSE.     161 

KUHN.  ALFRED.  206  Caatenada  Ava. 
KUMP.  ERNEST  J.,  181  Kearny  St 


LAMB.  ARTHUR  H..  281  Kearny  Bt 
LANGHORST.   FREDERICK  I*.  MT 

SVntter  Street 
LEASBN.  HARRY  J..  1718  IMh  ATeu 
LLOYD.  F.  E..  210  Poet  Street 
LOTELL,  H.  K..  186  Slnd  ATMaa. 


B..    1818 
ALBBRT. 
T..    17U 


824 


ASHCROFT. 

Avenu& 
CORNEUU8.    W. 

Grand  Avenue. 
HASS.    ANDREW 

Ceurt 
HEWETSON.    ANGBLO,    1166    Yer- 

salUeM  Avenue. 


MEYESIS,    MILDRED 
meda  Street 


S..    2021    Ala- 


ALBANY 


DeMONTE. 
Avenue. 


LOUIS    A,   818   Caraedl 


SIMONDS.  GEORGE  P.  46  Mala  St 


STANTON,   ROBERT,  Crespi  Lane. 


PIEDMONT 


HILLSBOROUGH 


BATES,  RICHARD  M..  Jr.,  950  Bai- 

leyana. 
ROWB.  WM.  HBNRT,   1686  Laaeas- 
ter  Read. 


LAFAYETTE 


COLBMAN.  N.  L.,  Middle  Road,  Hid- 
den Valley. 
EVANS,  ROBBItT  J.. 


LARKSPUR 


STONBR,    HAROLD    G^ 
Vlata  Ava 


71   Marina 


LOS  ALTOS 


GENTRY,  LAWRENCE  W..  Mam  St 


LOS  GAT08 


ALDERPOINT 


HIGBIE,  HOWARD  W. 


ATHERTON 


JANSSEN.   ARTHUR   D..   58   Austin 
Avenue. 

BAKERSFIELD 

BIGGAR,  CHAS.  H.,  780  Holtby  Rd. 
CULLIMORE.  C.  C,  10  Oleander  Ave 
WYNKOOP,    PRANK,   Haberfelde 
BuUdlng. 


ROOT.  CEOBBTBR.  Bloaaam  Hm  Sd. 
KENSrr.  HBNRY  DAVID.  Peat  Of- 
fice Bldg. 


MENLO  PARK 

FB»n^ACY.    JOHN    B.,    715    Cellege 

Avenue 

HEMPEL,  WM.  F,  380  Felton  Drive. 
YOUNG.  JOHN  D..  N.  Lemon  Ava 


MILL  VALLEY 


BERTENSHAW.  JAS.  W.,  420  Molmo 

Avenue. 

LAMB.    ARTHUR    H..    266    Oakdale 

Avenue 


BURNETT,  HOWARD  B.,  52  Maner 

Drive 
CHAPMAN.      FREDBRICK     A.     86 

Wildweod  Avenne. 
FARR.  ALBBRT.  330  San  Carlos  Ave 
MAYHEW,    CLARENCE    W..    880 

Hampton  Street. 
MBLWAIN.  w.  E..  1503  Oakland  Ave 
NEWBOM     NOBLE.     2688     Oakland 

Aiwnue 


REDWOOD   CITY 


LARSEN.    ALBERT    H.,    80    Finger 

Avenue. 


ROSS 


WINNER,  H.  H..  Wordsworth  Ava 


SAN  CARLOS 


YOUNGER,  ROBERT  C,  826  El  Ca- 
mino  Real. 


SALINAS 


BUTNBR,  CHAS.  B..  7  WInham  St 


SAN  JOSE 


MODESTO 


De    LAPPE,     RUSSELL    GUBRNB, 

1901  Downey  Street 
HILBURN.  GBORGB  N..  1211  K  Bt 

MONTEREY 
RYLAND,  C.  J.,  P.  O.  Box  847. 


BINDER,  WILLIAM,  85  W.  San  Car- 
los Street 
CURTIS.  E  N..  35  W.  San  Carioe  St 
HIGGms.  WM.  Lw.  84  a  Flnit  St 
JAEKLE.    DONNBLL    E..    Bunders' 

Tj^J^^^^^^*  Bldg. 

KRESS.  EDWARD  W..  515  First  Na- 

,,  ,5!?"*'  B*"**  Building. 
McKENZIE.  CHAS.  S..  22  S  7th  St 
ROOT,  CHESTER,  84  S  First  St 
SOBEY,  GIFFORD  E.,  69  S  First  Bt 
WYCKOPF.     RALPH,    Anglo     »- 
Building.     ""^^'^ 

SACRAMENTO 


ADAMS,  ELLIOT  J     1153  Swanatcm 

Drive 
ASHCROFT.  G.  B     141*  18th  Street 
BARTGES.  W.  K.;'  418   26th   Street 
BAROVETTO.  S.  LOUIS.  620  H   I  St 
S?™'    ^*^SON.   9061    14th    Street 
CUFF,  CLARENCE  C,  1815  Q  St 


ALAMEDA  Carl  Froerer. 
ALAMEDA  CO..  Wallace  B.  BoggS: 
ALBANY.  U.  R.   Grey. 
ANTIOCH.  John   S.   Bates. 
ARCATA,  Hal  C.  Achesea. 
ATHERTON.  James  3.  James. 
ATWATER.  W.  E.   Bedesen. 

BAKERSF7ELL>.  Joseph  Helfelder. 
BELMONT.  Robert  Klaseen. 
BENICIA.   Phil  R.  Jones. 
BERKELEY,   Harry   Goodridge. 
BURLINGAME.  Cecil  L.  Longson. 
BUTTE  COUNTY,  Bert  PaxtMi. 

CALAVERAS  CO..  OUver  C.  WyUie 
CALISTOGA.  Clyde  C.  Kennedy, 
CHICO,   Frank  Robinaen. 
CLOVIS.  A.  SegeL 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Bartdey. 

DALY  CITY.  Robert  Klassen. 
DAVIS,  Alexander  M  McKinnon. 
DEL  NORTE  CO..  H.  M  Malpas. 
DOS  PALOS.  W.  E.  Bedes«i. 

EL  CERRITO,  R.  R.  RandalL 
EMERYVILLE,  Geo.   T.  Oliver. 
EUREKA,  Gee.  S.   Winrler. 
EXETER,  Irvln  M  Althouse 

FAIRFIELD,    John    Bumham. 
FRESNO  COUNTY,  A.  J.  Nielsen. 

GILROY,  W.  J.  Hanna. 

HANPORD,   Walter  K.  Hoiricins. 
HAYWARD,  J.  A  Manclni. 

KERN  COUNTY,  J.  R.  Themton. 
KING  CITY.  H.  F.  Cezsens. 
KINGS  COUNTY,  J.  H.  Hayee 

LTVERMORE,  C.  G.  Clarke 
LIVINGSTON,  W^.    E.   Bedesen. 
LODI,   Clinton   Hennmg. 
LOS  BANGS,  W.  E.  Bedesen. 
LOS  GATOS,  L.  Cedric  Macabee 
MANTECA  John  S.  Sates 
MARTN  COUNTY.  C.  P.  Clow. 
MARTINEZ.  Frank  B.  Sariee. 
MARYSVILLE,   F.   H.   Dlwer.  Jr. 
MENLO  PARK,  Edwin   Smith. 
MERCED.   G.   E.    Winton. 
MERCED   CO.,  W.    E.    Badeeen. 
MILL  VALLEY.  Al  Siemer. 
MODHfeTO.   Frank   J.   RoseL 
MONTEREY.  Howard  Severance 
MONTEREY  CO..  H.  F.  Cossena. 
MOUNTAIN  VIEW,  M  C  Christen- 

sen. 
NAPA  H.  A.  Harrold. 
NAPA  COUNTY.  B.  P.  BaU. 
NEVADA  CO.,  J.  F.  O'Connor. 


OAKLAND,  Walter  N.  Frickstad. 
OROVILLBj  S.  J.  Norrls. 

PACIFIC  GkOVE,  Alfred  D.  Coons. 
PALO  ALTO.  Fabian   S.  Miller. 
PASO  ROBtES,  Hal  Johnson. 
PBTALUMA,   S.   Gonzales.  , 

PINOLE,    Ross   Calfee 
PITTSBURCix.  E.  L.  O'Hara. 
PLACER  COUNTY.  John  A.  Shields. 
PLUMAS   COUNTY,   A   J.   Watwns. 
PORTERVILLE,  Irvin  H.  Althouse. 

REDDING,  A  H.  Roee. 
REDWOOD  CITY,  R  A  Klassen. 
RICHMONT^.  E.  A.   Hoffman. 

8ACRAMEKTO,   Fred  J    Klaue 
SACRAMENTO,  B.  A  Fairbaim. 
SALINAS.    Donald   Davles. 
SAN  ANSELMO,  Albert  H.  Siemer. 
SAN  BRUNO,  C.   L.   White 
SAN  CARLOS,  R.  A.  Klaseen. 
SAN  FRANCISCO,  R.  G.  Wadsworth. 
SAN  JOAQUIN  CO..  J.  B.  Man  they. 
SAN  JOSE.  Harold  J.  Btainnery. 
SAN  LEANDRO.  Chaa.  P.   MarUn. 
SAN  MATEo,  Harold  Porter. 
SAN  MATEO  CO..  M  A  Grant 
SAN  RAFAJEL.  Raymond  A.  Boege. 
L^ANTA  CLARA  Edgar  C.  Schett. 
SANTA  CLARA  CO..  R  D.  Chandler. 
■RANTA  CRtJZ.  Robert  Jennings. 
SANTA  CRUZ,  W.  R  Jennmgs.' 
tiANTA  ROSA,  Walter  F.  Adams. 
SHASTA  COUNTY,  Ernest  Breuniag 
i&BBASTOPOL,   Walt  Adams. 


8ISKIYIU  COUNTY,  A.  F.  Parrott 
SOLANO  COUNTY.  J.  R   Bumham. 
SONOMA  CO..  Marshall  M  Wailaoe 
SONORA  B.  H.   Maynard. 
SOUTH   SAN   FRANCISCO.   Charles 

T.  BroughtoB 
STANISLAUS  CO.,  G.  D.  Macomt>cr. 
taTOCKTON    Lyle  Payton. 
%UISUN,  F.  A.  Steiger. 

SUNNYVALE.  H.  N.  Bishop. 
SUSANVnJJB,  M.  J.  Tilley. 

SUTTER  CO.,  Edward  Von  Geldem. 
TEHAMA  CO..  Chas.  A.  Lunmg. 
TRACY.  John  &L  Bates. 
TULARE,  John  Boardman. 
TULARE  CO.,  T.  Wayne  Switaer. 
TURLOCK  Don   Davie 
TULARE,  John  Boardman. 

VALLEJO,   T.  D.  Kilkenney. 
VISALIA,  Norman  A  Huth. 

WILLOWS,  R  D.  Thomaa 
WOODLAND.  Aaa  O.  Proctar. 
YOLO  COUNTY,  Hmry  Von  Dorstea 

YREKA  Heward  OCannor. 


ABPPLI,  ERNEST,  Rte  6,  BeK 
BROWNFIELD.   ALLEN  H, 

Street 
BUEHLER  WALTER  A,  841#  lAn« 

Park  Drive. 
ENGER  ARTHUR  L.,  PuhMo  Warka 

BuikUng. 
EWING.  M  A  ,  1126  "N"  Street, 
FRANCIS,   ERNBST  D..   lOlt  J  St- 
HOI4JSTER    LEONARD    C,    Slate 

B^dge  Department 
HUTCHINSON,   RALPH   W.,    PtfhUe 

Works  Building. 
ILLBRICH.  OTTOMAR  THEODOWI. 

Public  Works  Building. 
JOHNSON.  FRANK  A.,  PubliO  WiNkS 

Building.  

KROMER    CLARENCE    HBBSORT. 

Wright  Building. 
LONG.  WALTER  J..  DejpartOEieat  of 

Public  Works.  • 
McGINNESS.  ARTHUR  R,  Old  Pest 

Office  Building. 
MEEHAN.    ANDREW   J..   2046  Fifth 

Avenue 
PANHORST.  F.   W.,  P.  O.   B<ik  MM. 
PETERSEN,  WM..  HARTMAN.  Pah- 

Uc  Works  Building. 
PURCELL.  CHARLES  H.,  216  PuWle 

Works  Building. 
REYNOLDS.  FRANK  HOWARXX  666 

Forum   BulVdlng. 
ROWB.    R    ROBINSON,    339    Pablle 

Works  Building. 
SHIBLDS,  JAMES  RALPH,  106  City 

Han. 
STOV^    HARVEY    D..    8*    PubMe 

Works  B«U41ng. 
WALKHR,  ARTHUR  V.,  lOM  "HT  tt, 
WTLLBTT,  ALBERT  B.,  706  SOth  St 
WILLBTT,  D.  C.  Public  Works  BMg. 


ALAMEOA 


ASHCROFT.  GLEN  B..  1626  Alaaieda 

Avenue 
GORMAN.  SIDNEY  S..  2808  Wehetcr 

Street 
GRBEN.    FREDERICK    li..   88? 

Antonio  Avenue. 
HBSS.  C.  W..  1242  Hawtherae 


BERKELEY 


B.,    XJttiT6MHy 


DAVIS.    RAYMOND 

of  CaUfomla. 
DBRLBTH.  CHARLES  Jr..  211 

.  neering  Bldg.,  V.  of  C. 
JAMBYBON.  BRUCE,  a  B. 

of  C.  Csimpue. 
JENNINGS.  GEORGE  H.,  1718 

Aveaue 
SBAGB.    CLARXNCE    K.    Jr., 

Breadway  Terraoc. 
WIBLANC.   CHAS.   F..   166 


STOCKTON 


BAMBERGER    SZDNBT    W^    9.    O. 

Box  1846. 
GULICK.  CHAS.   W.,  CoDege  9t  the 

Pacifle 


SAN  MATEO 


BSatTWBLL.  WILLIAM,  615  Golam< 

Ma  Drive 
COX,  HARRY  A,  215  Elm  Street 


PIEDMONT 


BROWN.  ULYSSES  G.,  82  Att>or  Dr. 
COLLINS.  MKRTON  C,  82  Falrvtew 
Aveoae 


FORT  BAKER 


BBLI.^  CHARLES  LAMBERT. 


PALO  ALTO 


GILL,  G.  F.,  550  Forrest  Avenue 
WBLL3.  JAS.  BERTRAND,  8««  Lyt- 

ton  Aveniaa. 
WDCG,  CHAS.  B.,  845  UacBln  Artk 


■mu'  ^.^jLji^" 
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FRIDAY,  APRIL  12.  1946 


DAILY     PACIFIC    BUlinPR 


ADVABtCE  GOltfSTBVGTIOM  BEPOfiTS 


Bid  Opening  Schedule 


Bid  Openinf   Date 


Project        LocatiOM   of  Project       Noted  In  Issue 


BUILDING  PROJECTS 


4-12— 11  A.M.— l-ower  House  Fort  Peck,  Mont. 

Iio      o,>,,     ,— 0«ice  Richmond 

4  19     i7^^T,^°"^'"^  ^"**«  Pullman,  Wash. 

4  itr  o  -^^"^^^'^^  Stadium  Seattle,  Wash. 

I  i«~  ?  =xS ^M.— I*ublic  Works  Bldg.Burlingame 

!  ,r~.    •""  ^•^~-^<^">*'^lstratlv6   Building.    Montebello 


4-16—11 :00  A.M.— Signal  Tower 
4-ie— 12 :00  M.— School 


4-17 

4-17— 

4-17— 

4-17— 

4-17— 


2 :30  P.M.— Roof  Repairs 
2 :00  P.M.— Elevator  Cables 
2:30  P.M.— Lighting 
2 :30  P.M.— Painting 
2.30  P.M.— Roof    Repairs 
4-18—10:00  A.M.— Residences 
4-18—  1 :30  P.M.— School 

2 :00  P.M.— Tile  Floor 
7  :30  P.M.— School  Building 
4:00  P.M.— Asphalt  Paving 
4 :00  P.M.— Steel    Fencing 
2 :30  P.M.— Interior    Painting 
4-24—  2 :00  P.M.— Holstway  Doors 
4-24-  2 :00  P.M.— Elevator  Doors 
4-15— 10  A.M.— Dam    Project 
4-23— 10  A.M.— Office   Bldg. 


4-18— 
4-18— 
4-l»— 
4-19— 
4-24— 


San  Diego 

Oakland 

San  Francisco 

San  Francisco 

San  Francisco 

San  Francisco 

San    Francisco 

Minidoka  Project,  Idaho 

Can  by 
Portland,  Ore. 
Palo  Alto 
Stockton 
Stockton 
San  Francisco 
Prescott,  Ariz. 
Yakima,  Wash. 
Arizona-Nevada 
Barley,   Idaho 


5"  ?~  2 :00  P.M.— Assembly  and  DetMinidoka  Project,  Idaho 
I'o?~7  ^ •""  ^-M— I^rainage  Piping      Port  Angeles,  Wash. 
4-2o  3 :00  P.M.— VHF  Radio  Range     Pocatello,   Idaho 
a  o«      ^  =^  ^M.— Remodel  Cafeteria  Fresno 
**2*—  —Department  Store   Seattle,  Wash. 


4 

4 

5- 

5- 

5- 

5- 

5- 

5- 


29—10  A.M.— Detention     Home 
2»—  2 :00  P.M.— Painting 
1—  2 :00  P.M— Heating  Boiler 
2 :00  P.M.— Painting 
2 :00  P.M.— Heating  Boiler 
2 :00  P.M.— Painting 
■  2  :00  P.M.— Painting 
2  ;00  P.M.— Terrazzo  Floors 


2— 
3— 
ft— 

8  - 


Sacramento 
Burley,  Idaho 
Willows 
Bend,  Ore. 
Rcseburg,  Ore. 
Roseburg,  Ore. 
Canoga  Park 
Grants  Pass,  Ore. 


ENGINEERING  PROJECTS 


4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4- 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4- 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

A- 

4- 

4- 

4 

4 

4 

4' 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5- 

5 

5 

5 

5- 

5- 

4- 


12—  5  P.M.— Street 

12—  2 :00  P.M.— Highways 

12—  2:00  P.M.— Bridge 

12—  2  :00  P.M.— Roadbeds 

12—  2 :00  P.M.— Surfaced  Road 

•15—10  A.M.— Earthwork 

15—11 :00  A.M.— Bridge 

15— 10  A.M.— Dam 

15 — 11  A.M. — Tran.smission    Line 

15 —  3  P.M. — Landing   System 
15—10  A.M.— Earthwork 
16 — 10  A.M. — Avenues 
16—10 :00  A.M.— Canal 

16 —  2  P.M.— Levee    Constr. 
16—  2:00  P.M— Pavements 
16—10 :00  A.M.— Grading 
16—10 :00  A.M.— Grading 
16—10 :00  A.M.— Grading 
16—10 :00  A.M.— Grading 
16—  3  :00  P.M.— Airport 
16—  2:00  P.M.— Pipe  Storm  Drain 
16—  2 :00  P.M.— Runway 

16—  2 :00  P.M.— Storm  Drain 
16—11  A.M.— Grading 

17—  2 :30  P.M.— Street  Impt.s. 
17—  2 :30  P.M.— Improve  Streets 


Sacramento 

Idaho 

Utah 

Bear  Lake  County,  Idaho 

Utah 

Altus  Project,  Okla. 

Contra  Costa  County 

Fort  Peck,  Mont. 

Kern  County 

Billings,  Mont. 

Boulder  Canyon  Project 

Log  Angeles  County 

Balmorhea  Project,  Texas 

Sacramento 

Oakland 

Cowlitz  County,  Wash. 

Chelan  County,  Wash. 

Skagit  County,  Wash. 

Whitman  County,  Wash. 

San  Francisco 

Dunsmuir 

San  Francisco 

Dunsmuir 

San   Mateo  County 

San    Francisco 

San  Francisco 


17—  8:00  P.M.— Water  Distribution  System    Sharp  Park 


17—  2 :00  P.M.— Tug  Boat 
■17 — 10  A.M. — Reservoir 
•17—  2  P.M.— Highway 

17—  2  P.M.— Concrete    Headwall 

17—  2  P.M.— Rockwall  and  Fill 

17—  2 :30  P.M.— Streets 
•18—  2  P.M.— Highways 

1 8—10 :00  A.M.— Canal 
•1»—  2  K)0  P.M.— Bridges 
•18—  2:00  P.M.— Salvage 
•19—10 :00  A.M.— Piers 
•19—  5 :00  P.M.— Street 

19—  5 :00  P.M.— Curb 
■19—  5:00  P.M.— Alley 
■22—11 :00  A.M.— Piera 
•22—  5:00  P.M.— Sel.   Mtl.   Fill 
•22—  8:00  P.M.— Street    Lighting 

23 — 11  -.00  A.M.— Sewerage  System 

23 —  2  -.00  P.M. — Excavation 

23—  2 :00  P.M.— Traffic  Deflector 

2a—  2 :00  P.M.— Traffic  Deflector 

23—  2 :00  P.M— Conduit 

23—  8 :00  P.M.— Painting 

23—  3 :00  P.M.— Chlorinating  Plant 

24—  2  P.M —Tanks 
•24 —  2 :00  P.M.— Surfacing 
24—11 :00  A.M.— Paving 

24—  7 :30  P.M.— Improve   Ave. 

25—  2:00  P.M.— Dredging 
•25—  2 :00  P.M.— Bridge 
•25—  3:00  P.M.— Hatchery 
■25—  2:00  P.M— Dredging 
■25—  2:00  P.M.— Surfacing 
-25—  2 :00  P.M.— Surf  acing 

25—  2 :00  P.M.— Bridge 
•25—10 :00  A.M.— Earthwork 
-25— 10:00  A.M.— Street  Surf. 

26—10:00  A.M.— Earthwork 
26—11 :00  A.M.— Oil    Surfacing 

26 —  — Dam 
29—10 :00  AM.— Transmission 


San  Francisco 

Boise  Project,  Idaho 

Siskiyou  County 

San  Francisco 

San  Francisco 

San  Francisco 

Los   Angeles 

Central  Valley  Project 

San  Diego  County 

Near  Vallejo 

Tongue  Point,  Ore. 

Sacramento 

Sacramento 

Sacramento 

Bremerton,  Wash. 

Stockton 

North  Sacramento 

Coco  Soli  to 

Plumas  County 

Kem  County 

Kern   County 

Oakland 

San  Francisco 

San  Francisco 
Modesto 

Humboldt  County 
Arizona  State 
Modesto 

Anacortes,   Wash. 
Placer  County 
Sequim,  Wash. 
Suisun 

Riverside  County 
Orange  County 
Placer   County 
Klamath  Project 
Boulder  Canyon  Project 
Tucumcari  Proj.,  N.  M. 
Arizona  State 
Colorado  Project,  Colorado 
Lines    Missouri  Basin  Project,  Wyo. 


29—10 :00  A.M.— Pumping  Plant        Boise  Project,  Idaho 
29— 10:00  A.M.— Canal     Pump.     Plant     Boise   Project,   Idaho 


30— 10:30  A.M.— Tran.s.   Line 
30—  2:00  P.M.— Clearing 
-3a— 10 :00  A.M.— Earthwork 

-  1—  2 :00  P.M— Bridges 

-  1—  2:00  P.M.— Surfacing 

■  1—  2:00P.M.Highways 

■  1—  2:00  P.M.— Repair  Highwav 

-  2— 10:00  A.M.— Access  Road 

•  3—  1:00  P.M. — Sewer 

•  3— 11:00  A.M.— Highway 

•  6 — 10:00  A.M. — Reservoir 

•  6— 10:00  A.M.— Excavation 

•  8—  2 :00  P.M.— Grading 

■  8—  2:00  P.M.— Grading 
9—  2 :00  P.M.— Grading 
9—  2 :00  P.M —Bridge 
9—  2:00  P.M.— Grading 

10—10:00  A.M.— Dam 

10— 10:00  A.M.— Pumping  Plant 

10— 10:00  A.M.— Pumping   Plant 

10— 10:00  A.M.— Pumping    Plant 

10—10:00  A.M.— Dam 

12—  8:00  P.M.— Pole  Power  Lines 


Grand  Coulee,  Wash. 

Kem  County 

Columbia  Basin  Project,  Wash. 

Lake  County 

San  Joaquin  County 

Del  Norte  County 

Merced  County 

Phoeni.x 

Santa  Barbara 

Arizona   State 

Colorado-Big  Thompson  ProJ. 

Colorado  Project,  Colo. 

Modoc  County 

Siskiyou   County 

San  Bernardino  County 

Orange   County 

San  Bernardino  County 

Grand  Coulee  Proj.,  Wash. 

Colorado 

Colorado 

Big  Thompson   Proj..  Colo. 

Grand  Coulee  Proj.,  Wash. 

Newport,    Oregon 


SUPPLIES  AND  EQUIPMENT 


4 
4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4 

4- 

4- 

4- 

4- 

4 

4 

4 

4 

4 

4' 

4 

4' 

4 

4 

4 

4 

4 


la—  -Tractor 

12—  3 :00  P.M.— Tractor 
la—  3 :00  P.M —Drafting  Tables 
12—  8  KX)  P.M.— School  Bus 
12 —  — Asphalt 

12 —  2 :00  P.M. — Annunciators 
12— 10:00  A.M.— Motor    Grader 
12—  2  P.M.— Office    Supplies 
3 :00  P.M.— Plants 
3  KK)  P.M.— Architectural 


12— 
12— 
14— 
15— 


2 :00  P.M.— Pumping  Units 
2  K)0  P.M.— Transformers 
15—  2 :00  P.M.— Pumps 
15—  2  :00  P.M.— Cranes 
13—  2  P.M  — Elec.     Equip. 
15—  3 .00  P.M.— Track  Work 
15—  2:00  P.M.— Insulators 
15—  2:00  P.M.— Wire  Strand 
15—  2.00  P.M.— Insulators 
15—  2:00  P.M.— Insulators 
15—  2 :00  P.M.— Compression 
15—  — Tractor 

15—  2 :00  P.M.— Insulators 
15—  — Sand  Spreaders 

15—  7 :30  P.M.— Mech.    St.    Roller 

16—  8:00  P.M.— Dump  Trucks 

15—  2:00  P.M.— Insulators 

16—  2:00  P.M.— Portland     Cement 
16 —  — Surfacing 
18—  2:00  P.M.— Portland   Cement 
17—10 :00  A.M.— Pumps 
17— 10:  A.M.— Sedan 
16—  2  KW  P.M.— Portland  CemMit 
16—  2 :00  P.M.— Transformers 
16—  —Kettle 
15 —                   — Elevator  rFonts 
15 —                   — Grindstone 

15 —  — Roofing 
15— 10:30  P.M.— Pneu.    Pav 

16—  —Bolts 

16 —  — Panelboards 

17—  5.30  P.M— Redwood    Tanks 
•17—  5.30  P.M. — Oregon   pine 
17—  6.30  P.M.— Pig  Lead 
17—  5.20  P.M.— Steel  Pipe 
1ft-  2:00  P.M.— Filing  Cases 
16—  2:00  P.M— Bars 
16—  4:00  P.M. — Fire  Alarm  Boxes 
16—  2 :00  P.M.— Water  Hose 
16—  2 :00  P.M.— Punjping  Units 
16— 10  A.M.— Pump 
17—10 :00  A.M.— Sedan 
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San  Francisco 
San  Francisco 
Sacramento 
Sacramento  ' 

Boulder   Canyon   Project 
Santa  Barbara  County 
San   Francisco 
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Missouri  Basin  Proj.,  Wyoming 
Kendrick  I*roject,  Wyo. 
Columbia  Basin  Project,  Wash. 
Columbia  Basin  Project,  Wash. 
Colo-Big  Thompson,  Colo. 
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Berkeley 
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Central  Valley  Project 
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ENGINEERING  SECTION 

(Continued  from  Page  Five) 


34— DAMS,  RESERVOIRS  & 
DREDGING 

4/11/46  ••34 

BIDS  OPENED 

.CENTRAL  VALLEY  PROJ.,  Calif. 
— Arizona  &  Nevada  Constructors, 
733  19th  Ave.,  P.  O.  Box  4037,  Phoe- 
nix, Ariz.,  composed  of  S.  J.  Groves 
&  Song  Co.,  Minneapolis,  Minn. ;  Tan- 
ner Constr.  Co.,  Phoeni.x,  Ariz. ;  Lee 
Moor  Contracting  Co.,  El  Paso,  Tex. ; 
L.  M.  White  Co.,  Tucson,  Ariz. ;  Leo 
G.  Lynch,  Phoenix,  Ariz.,  Bowen  & 
McLaughlin,  Phoenix,  and  S.  A. 
Healey  Co.,  Chicago,  111.,  at  (Sched. 
II,  $1,299,662.50;  (Sched.  3).  $1,980,- 
414.75,  and  (Sched.  4)  $2,250,679,  and 
Morrison-Knudsen  Co.,  Inc..  Ill  Sut- 
ter St.,  San  Francisco,  and  M.  H. 
Hasler,  P.  O.  Box  387,  Santa  Ana, 
at  (Sched.  2),  $1,829,457.45  submitted 
low  total  bids  to  the  U.  S.  Bureau  of 
Reclamation,  Walker  R  Young,  chief 
engineer,  Friant,  under  Spec.  1204, 
for  the  construction  of  earthwork, 
concrete  lining,  and  structures,  for 
Friant-Kem  Canal,  Sta.  1647  plus  75 
to  Sta.  3876  pKis  00,  Friant  Division, 
Central  Valley  Project  The  work 
extends  from  18  miles  east  of  Fresno 
to  10  miles  east  of  Visalia. 
Revised  quantities  are : 

SCHEDULE  No.   1 

Stations   1647  plus  75  to   1932  plus  75 

(1)  1,045,000  c.y.  common  excav.  for 
oanal; 

(2)  212,500  c.y.   rock  do; 

(3)  100,000  sta.  c.y.  overhaul; 

(4)  67,300  c.y.   compacting   embank- 
ment; 

(5)  5,600  c.y.  common  excavation  for 
drainage   channels  and   dikes; 

(6)  500  c.y.   rock  do; 

(7)  16,500    c.y.    common    excavation 
for  structures; 

(8)  200  c.y.  rock  do; 

(9)  preparing  67,000  s.y.   rock  foun- 
dations for  concrete  lining; 

(10)  trimming    227,000    s.y.    of    earth 
foundations  for  concrete  lining; 

(11)  100  c.y.  rockfill; 

(12)  constructing   80   c.y.    of   reverse 
filters ; 

(13)  1,550   s.y.    dry-rock   paving; 

(14)  11,700  c.y.  backfill  about  struc. ; 

(15)  4,700    c.y.    compacting    backfill; 

(16)  1,460  c.y.  concrete  In  structures; 

(17)  500  c.y.   concrete  in   bridges: 

(18)  14,150     c.y.     concrete     in     relnf. 
canal   lining ; 


in   \mreinf. 
bars 


of  metal  water 
ft  b.m.  Umber 


pipe  in  reverse 
lbs.    of    misc. 


(19)  14,150   c.y.   concrete 
canal  lining; 

(20)  placing   336.000    lbs.    reinf 
in  struc.  and  bridges; 

(21)  placing   750,000    lbs.    reinf.    bars 
in  canal  lining; 

(22)  placing  620  s.f.  elastic  filler  ma- 
terial in  joints; 

(23  placing   140  If.  of  rubber  water 
stops  in  joints; 

(24)  placing  3.000  lbs. 
stops  in  Joints; 

(25)  erecting  196.3  M 
in    structures ; 

(26)  constructing  20  cattle  guards; 

(27)  constructing    1.6    miles    barbed- 
wire  fence; 

(28)  constructing  10  miles  of  comb. 
barbed-  and  woven-wire  fence; 

(29)  constructing  43,000  l.f.  of  under- 
drains  with   uncemented  Joints; 

(30)  constructing  29,000  l.f.  of  feeder 
drains ; 

(31)  installing  410  l.f. 
filters; 

(32)  installing    29,600 
metal  work. 

SCHEDULE  No.  2 
Stations  1932  plus  75  to  2631  plus  00 

(1)  3,002,000  c.y.  common  excav.  for 
canal ; 

(2)  8,000  c.y.   rock  do; 

(3)  153,000    sta.    c.y.    overhaul; 

(4)  40.450  c.y.   compacting  embank- 
ment; 

(5)  302,000   cy.    common   excav.   for 
drainage  channels  and   dikes; 

(6)  2,000  c.y.  rock  do; 

(7)  120,000   cy.   common   excavation 
for  structures; 

(8)  100   c.y.    rock   do; 

(9)  134.000    c.y.    uncompacted    earth 
canal  lining ; 

(10)  336,000   c.y.    compacted   do; 

(11)  5,20«  c.y.   rockfill: 

(12)  7,100  s.y.   dry-rock  paving; 

(13)  92,000  c.y.   backfill  about  struc; 

(14)  47,000    c.y.    compacting   backfill; 

(15)  11,700   c.y.    concrete   in    struc; 

(16)  5,200  cy.  concrete  in  bridges: 

(17)  placing  2,825,000  lbs.   reinf.   bars 
in   structures  and   bridges; 

(18)  placing  450  s.f,  elastic  filler  ma- 
terial in  Joints; 

(19)  placing  25,400  lbs.  of  metal  wa- 
ter stops  in  joints ; 

(20)  erecting   217.6  M  ft.   bm   timber 
in  structures ; 

(21)  constructing  40   cattle   guards; 

(22)  constructing  12  miles  of  barbed- 
wire  fence; 

(23)  constructing   12   miles    of   comb, 
barbed-   and   woven-wire  fence; 

(24)  laying  440   l.f.   18-inch   diameter 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


4-17 — 10:00  A.M. — Pumps  Berl.eley 

4-17—  2:00  P.M. — Capacitors         *^      Phoenix,  Ariz. 
4-17 —  2:00  P.M. — Electrical  Equipment    Central  Valley 
4-17—  2  P.M.— Cement  Silo 


4-17— 
4-17— 
4-17— 
4-18— 
4-18— 
4-18— 
4118— 
4-18— 
4-18— 
4-18— 
4-19— 
4-19— 
4-19— 


2 :00  P.M. — Canteens 
2 :00  P.M.— Hatchets 

'  — Locks 
2 :00  P.M.— Circuit  Breaker 
2 :00  P.M.— Volt 
2:00  P.M.— Dump  Trucks 
2:00  P.M.— Elec.   Matls. 
2 :00  P.M.— Steel  Pipe 
2:00  P.M. — Dump  Trucks 


Project 

Proj.,  Wash. 


2 :00  P.M —Bars 
2  :00  P.M.— Relnf .   Bars 
2  :00  P.M.— Relnf.    Bars 
3 :00  P.M.— Files 
4-19— 10:30  P.M— F\iel    Oil 
4-19—3 :00  P.M.— Loam 
4-19— 10:30  A.M.— Fuel  Oil 


Columbia  Basin 

San  Francisco 

San  Francisco 

Panama  Canal 

Loveland,  Colo. 

Cody,  Wyo. 

San    Francisco 

Cody.  Wyo. 

Yakima  Project,  Washington 

San  Francisco 

Friant 

Odair,    Wash. 

Mountain    Home,    Idaho 

San    Francisco 

Vallejo 

San  Francisco 

Vallejo 


4-19 —  2 :00  P.M.— Electric  EqulpmentDavis  Dam  Project,  Arizona 
4.19— -  — 

4-19— 
4-19— 
4-19— 


2 :00  P.M — ^Doors 

2 :00  P.M.— Gates 

2  P.M. — Storage  Tanks 

3 :00  P.M. — Furniture 
4-22—  3 :00  P.M.— Telephone    Poles 
4-22—  2:00  P.M— Gate  Hoists 
4-22—  3  :00  P.M.— Iron    Bell 
4-22—  3 :00  P.M.— P>ipe 
4-22—  8 :00  P.M.— School    Bus 
4-22—  3  :00  P.M.— Projector 
4-23—  2  .00  P.M— Gates 
4-23—  2 :00  P.M.— Transformer 
4-23—  2  :00  P.M.— Switches 
4-23—  2 :00  P.M.— Automobiles 
4-23—  2 :00  P.M.— Traffic    Signals 
4-24—  2 :00  P.M.— Drum  Gates 
4-24 —  2  :00  P.M.— Cotton    Rope 
4-24—  8 :00  P.M.— Water  Storage  Tanks 
4-24—  2 :00  P.M.— Telephone  Apparatus 


4-24—  2  :00  P.M.— Pipe 

4-24 —  2P.M. — Ttelephone    Appar. 

4-24—  2  P.M.— Vertical   Shaft 

4-24—  2  P.M. — Crane 

4-23 — 11 :00  A.M — Bridge  Cranes 

4-23—  2 :00  P.M.— Elec.   Matls. 

4-24 —  8:00  P.M.— Water    Storage 

4-25 —  5:30  P.M. — Express  Truck 

4-25—  2:00  P.M.— Shaft 

4-25 —  2 :00  P.M.— iiilec.    Elevators 

4-29 — 11  A.M. — Transformers 

4-29—  2  P.M.— Elec.    Equip. 

4-29—  5.30  P.M.— Elec.   Matls. 

4-30—  2 :00  P.M.— Pumping  Unit 

4-30—  2  :00  P.M.— Gates 


Columbia  Basin  I»roJect,  Wash. 

Central  Valley  Project 

Columbia  Basin  Proj.,  Wash. 

San   Francisco 

San   Francisco 

Da\'ls  Dam  Project,  Arizona 

San   Francisco 

San  Francisco 

Stratford 

San  Francisco 

Boise  Project,  Idaho 

Kremmling,  Colo. 

Fort  Peck,  Mont. 

Oakland 

Oakland 

Central  Valley  Project 

San   Franci-'ico 

Porterville 

Rio  Grande  Project,  N.  M. 


Columbia  Basin  Project,  Wash. 
Shoshone  Proj.,  Wyo. 
Shoshone  Proj.,  Wyo. 
Colorado  River  Project 
Bremerton,  Wash. 
Fort  Peck,  Mont. 
Tanks  Porterville 

Oakland 

Yakima  Proj.,  Wash. 
Grand    Coulee   Dam,   Wash. 
Pasadena 

Central   Valley   Project 
Colo.-Big  Thomp.  Proj.,  Colo. 
Buffalo  Rapids  Project,  Mont. 


5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

4- 

51 

5- 

5- 

5 

5 


1— 
1— 
1— 
1— 
2— 
2— 
6— 
6— 
6— 


Central   Valley   Project 
2 :00  P.M. — Electric  EqulpmentRio  Grande  Project,  N.  M. 
2 :00  P.M.— Tank  Columbia  Basin  Project,  Wash. 

2 .00  P.M— Elec.  Equip.  Rio  Grande  Proj.,  N.  M. 

2  K)0  P.M. — Prefabricated  Houses    Central  Valley  Project 


2 :00  P.M.— Barge 
2 :00  P.M. — Traveling  Crane 
2  :00  P.M. — Cofferdam 
2:00  P.M.— Elec.    Elevator 
2  P.M.— Hellow-jet   Valves 

5 —  — ^Emulsion 

6 —  2:00  P.M. — Assembly,   Detail 
6—10 :00  A.M.— Electric    Screen 
6— 10:00  A.M — Coaster   Gates 

19—  2  :00  P.M.— Elec.    Matls. 
13 — 8 :00  P.M.— School   Bus 


5-24—  2:00  P.M.— Turbines 


Columbia  Basin  Project,  Wash. 

Anderson  Ranch  Plant,  Idaho 

Central  Valley   Project 

Central  Valley  Project 

Boise  Project,  Idaho 

Sacramento 

Drawings — Central  Valley  Proj. 

Reno,  Nev. 

Columbia  Basin  Proj.,  ■Wa."?h. 

Boulder  City,  Nev. 

Corcoran 

Davis  Dam  Proj.,  Ariz. 
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4-  1 

4-  1 
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4-11 
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4-10 
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4-  2 
4-  9 
4-  4 
3-28 
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4- 
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4- 
3-26 
4-  8 
4-  2 
4-10 
4-10 
4-10 
4-10 
4-10 


3 
2 
2 
9 
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corrugated    metal   pipe; 

(25)  laying  165  l.f.  24-lnch  do; 

(26)  laying  115  l.f.  30-lnch  do; 

(27)  laying  150  l.f.  36-lnch  do; 

(28)  laying  290  l.f.  48-inch  do; 

(29)  installing    50,000    lbs.  of    misc. 
metal  work. 

SCHEDULE  No.  3 
Stations  2631  plus  00  to  3360  plus  00 

(1)  2,660,000  cy.  common  excavatien 
for  canal; 

(2)  181.000  rock  do; 

(3)  106,000  sta.  cy.  overhaul; 

(4)  229300  cy.  compacting  embank- 
ment; 

(5)  203,000    c.y.    common    excar.   for 
drainage  channels  and  dikes; 

(6)  2,000  cy.  rock  do    ; 

(7)  40,000    c.y.    common    excavation 
for  structures; 

(8)  2,000  cy.  rock  do; 

(9)  preparing  61,300  8.y.   rock  foun 
foundations  for  concrete  lining; 

(10)  trimming    177,000    s.y.    of    earth 
foundations  for  concrete  linmg; 

(11)  120,000    c.y.    uncompacted    earth 
canal  lining; 

(12)  302,000  c.y.  compacted  do; 

(13)  100  cy.  rockfill; 

(14)  5,400  s.y.   dry-rock  paving; 

(15)  25,000  c.y.  backfill  about  struc; 

(16)  14,000    c.y.    compacUng   backfill; 

(17)  3,480   c.y.    concrete   in    struc. ; 

(18)  4,100   cy.   concrete   in    bridges; 

(19)  11,500  c.y.  concrete  in  reinforced 
canal  lining; 
canal  lining; 

(20)  11,500   e.y.    concrete   in    unreinf. 

(21)  placing   1,158,000   lbs.    relnf   bars 
in    structures  and   bridges ; 

(22)  placing  610.000  lbs.  of  reinf.  bars 
in    canal    lining  < 

(23)  placing  400  s.f.  elastic  filler  ma- 
terial in  joints; 

(24)  placing    4,400    lbs.    metal    water 
stops  In  joints; 

(25)  erecting  424.0  M  ft.   bm  timber 
in  structures ; 

(26)  constructing  48  cattle  guards; 

(27)  constructing   12.5   miles   barbed- 
wire  fence; 

(28)  constructing  12.5  miles  of  comb, 
barbed-  and   woven-wire  fence; 

(29)  constructing    21,000     l.f.     under- 
drains  with  uncemented  Joints; 

(30)  constructing     14,000     l.f.     feeder 
drains ; 

(31)  laying.  175  l.f.  18-in.  diam.  corru. 
metal  pipe; 

(32)  laying  315  l.f.  24-inch        do ; 

(33)  laying  560  l.f.  30-inch         do; 

(34)  laying  170  l.f.   48-lnch       do; 

(35)  laying  75  l.f.  54-inch         do; 

(36)  installing    76,000     lbs.     of     misc 
metal  work. 

SCHEDULE  No.   4 

Stations  3368  plus  00  to  3676  plus  00 

(1)  1,337,(X)0  c.y.  common  excav.  for 
canal ; 

(2)  146,000    rock   do; 

(3)  154,000   sta.   c.y.   overhaul; 

(4)  251,000  cy.  compacting  embank- 
ment; 

(5)  11,000    c.y.    common    excav.    for 
drainage  channels  and  dlkes^ 

(6)  1,000  c.y.  rock  do; 

(7)  100,000    c.y.   common    excavation 
for  structures ; 

(8)  1,000  cy.  rock  do; 
(f)  preparing  29.000  s.y.   rock  foun- 
dations for  concrete  lining; 

(10)  trimming  473,000  s.y.  earth  foun- 
dations for  concrete  lining; 

(11)  2,700  cy.  rockfill; 

(12)  constructing  240  c.y.  of   reverse 
filters ; 

(13)  1,^00  s.y.   dry-rock  paving; 

(14)  20,000  c.y.   backfill  about  struc; 

(15)  20,000   c.y.    compacting   baclifill; 

(16)  8,100  cy.  concrete  in  struc. ; 

(17)  1,700  c.y.  concrete  in  bridges; 

(18)  24,000  c.y.  concrete  in  reinforced 
canal   lining; 

(19)  24,000   c.y.    concrete    in    unreinf. 
canal   lining; 

(20)  placing  1,735,000  lbs.   relnf,  bars 
in  Btruc.  and  bridges ; 

(21)  placing  1,272,000  lbs.   reinf.  bars 
in  canal  lining; 

(22)  placing  1,180  s.f.  elastic  filler  ma- 
terial in  joints; 

(23)  placing  180  l.f.  of  rubber  water 
stops  in  Joints; 

(24)  placing   24,400   lbs.   metal    water 
stops  in  Joints; 

(25)  erecting  195.4  M  ft  bm.  timber 
in   structures ; 

(26)  constructing    26    cattle    guards; 

(28)  constructing    8.2    miles    barbed - 
wire  fence; 

(29)  constructing  8.2   miles   comblna. 
barbed-  and  woven-wire  fence; 

(30)  constructing    72,000    l.f.     under- 
drains  with  uncemented  Joints; 

(31)  constructing  48,000  Lf.  of  feeder 
drains ; 

(32)  installing  1,230  l.f.  pipe  in  reverse 
filters ; 

(33)  laying  160  l.f.  18-in.  diam.  corru. 
metal  fipe; 

(34)  laying  325  l.f.  24-lnch         do; 

(35)  installing   76,300    lbs.    of    mlscel. 
metal   work. 

Complete  total   bids   were: 

(A)  Arizona  &  Nevada  Construc- 
tors, Phoenix.  (Sched.  1)  $1,299,662.50 
(Sched.  2)  $1,893,666;  (Sched.  3)  $1,- 
980,414.75;    (Sched.    4)    $2,250,679. 

(B)  Morrison  -  Knudsen  Co.,  Inc., 
San  Francisco,  and  M.  H.  Hasler, 
Santa  Ana,  (1)  $1,443,428.20;  (2)  $1,- 
829,457.45;  (3)  $2,160,135.75;  (4)  no  bid. 

(C)  Guy  F  Atkinson  Co.,  662  Russ 
Bldg.,  San  Francisco,  Bresoi  &  Be- 
vanda  Constructors,  Inc.,  417  S.  Hill 
St.,  Los  Angeles,  and  W.  E.  Kier 
Constr.  Co.,  460  Spreckels  Bldg,  San 
Diego,  (1)  $1,148,008.50:  (2)  $2,279,- 
978.50;     (3)    $2,093,490;     (4)    $2,167,345. 

(D)  J.  A.  Terteling  &  Sons,  Inc., 
411  W  5th  St.,  Los  Angeles,  (1)  $1,- 
151.465;  (2)  $2,633,837.50;  (3)  $2,232.- 
532.50;    (4)   $2,465,900. 

(E)  Shofner,  Gordon  &  Hindman 
and  Rhoades  Bros.  &  Shofner.  3869 
Medford  St.,  Los  Angeles,  (1)  $1,- 
436,052;  (2)  $2,472,165;  (3)  $2,547.- 
266.50;   (4)  $2,765,707.50. 

(F)  Fredrickson  &  Watson  Constr. 
Co.,  873  81st  Ave..  Oakland  (Sched. 
2  only)   $1,882,714.35. 


(Q)  Griffith  Co.,  1060  S.  Broadway, 
Los  Angeles    (Sched.  2  only)   $1,965.- 

3io.aa 

(H)  Utah  Constr.  Co.,  1  Montgom- 
ery St..  San  Francisco  (Schedule  2 
only),   $2,357,690.25. 

(I>  Piombo  Bros.  &  Co.,  15)71  Turk 
St,  San  Francisco  (Schedule  2  only) 
$2,376,436.50. 

(J)  A.  Teichert  &  Co.,  aikd  John 
Gist  Jt,  1846  37th  St,  Saciamento, 
and  M.  &  K.  Corp.,  200  Ffinancial 
Center  Bldg..  San  Francisco  (Sched 
2  only)   $2,485,234. 

Stipulations   follow:  : 

Arizona    &    Nevada    Constructors. 
Phoenix,  will  accept  all  fout  sched- 
ules or  if  awarded  contract  oh  Sched. 
1,  2  and  3,  or  1  and  3,  dedijict   $3.45 
from    items    18   and    19   for  Itotal    of 
$97,635    from    Schedule    1.    a^d    $5.et> 
from  items  80  and  81  for  a :  total  of 
$128,000   from   Sched.   3.     If   Awarded 
contract  on   Schedules   1.  2  J  and   4. 
or  1,  3  and  4.  deduct  ^.60  frclm  items 
18  and  19  for  a  total  of  $158.p0  from 
Schedule  1  and  $7.70   from   Items  80 
and   81   ofr  a   total   of   $177.(100  from 
Schedule  3,  and  $2.40  from  items  115 
and  116  for  a  total  of  $115.«IOO  from 
Schedule  4.    If  awarded   coratract  on 
Schedules  1,  2  and  4,  or  1  ajid  4  de- 
duct $4.9^  from   Items  18  add   19  for 
a  total  of  $140,085  from   Schedule   1. 
and    deduct    $1.75    on    Item.s  1 115    and 
116  for  a  total  of  $84,000  froijn  Sched. 
4.    If  awarded  contract  on  Schedules 
2.   3   and   4   or  3  and   4   ded  ict   $6.75 
from  items  80  and  81  for  a  total  of 
$155.25«)  from   Schedule  3  an  1  deduct 
$1.45    from    items    115    and    J6   for   a 
total  of  $159,600  on  Schedul^  4. 

Morrison-Knud.<;en  Co.,  Inc.,  San 
PYancisco,  and  M.  H.  Hasltr.  Santa 
Ana,  will  accept  Spec.  1181  or  12t»4 
as  bid;  will  accept  Schedules  2  or  3. 
specification  1204  alone;  if  awarded 
contract  on  Spec.  IISI  and  Schedule 
1,  Spec.  1204  together  dcduc  iOc  c.y. 
items  1  and  2  of  Spec.  llSli  making 
price  $.46  c.y.;  will  accept  |l  and  2 
together  then  deduct  2c  c.y.)  making 
price  17c  c.y.;  will  accept. 'Spec.  1181 
and  Sched.  2  on  Spec.  1204(  v.ithout 
Sched.  1  as  bid ;  will  accept  Schedules 
2  and  3  together  with  Specj  1181  as 
bid;  will  accept  Spec.  1181  ar  d  Sched. 
1  and  2  deduct  from  items  1  and  2. 
10c  cy.,  making  price  46c  I'.y. ;  will 
accept  Spec.  1181  and  Schedules  2 
and  3  with  units  as  bid  in  schedule ^ 
will    not    accept    Schedule    1    alone. 

Guy  F.  Atkinson  Co..  San  Fran- 
cisco, Bressi  &  Bevanda  Construc- 
tors, Inc.,  Los  Angeles,  anl  W.  E. 
Kier  Constr.  Co.,  San  Diego,  will  ac- 
cept Spec.  1181  alone  or  all  four 
schedules  of  Spec.  1204;  wi  1  accept 
Spec.  1181  of  Schedule  4  of  Spec. 
1204  in  combination:  will  a:;cept  no 
other  combination;  if  awarded  con- 
tract on  Spec.  1181  and  1201  deduct 
$4.60  c.y.  on  all  concrete  item  20, 
Spec.  1181. 

J.  A.  Terteling  &  Sons,  ]nc.,  Los 
Angeles,  will  accept  all  or  none  if 
contract  made  prior  to  April  28,  1946. 

Shofner,  Gordon  &  Hindihan  and 
Rhoades  Bros.  &  Shofner,  Los  An- 
geles, will  accept  only  Spec.  I1I8I  and 
Schedule  1  or  2  alone,  or  3  alone, 
or  4  alone  on  Spec.  1204. 

Unit,  prices  will   be  given  i.shortly. 


40—         STREETS  AND 
HIGHWAYS 


4/12/46  40 

BIDS  OPENED  | 

STATE  OF  OREGMDN— The  follow- 
ing submitted  bids  to  the  Oregon 
State  Highway  Commissioti,  Audi- 
torium, Public  Service  Bldg.,  Port- 
land. Ore.,  for  construction  aa  fol- 
lows : 

Jackson  County — Reese  Greek- An- 
telope Creek  section  of  thte  Crater 
Lake  Highway,  Federal  Project  No. 
S-47  (4).  6.65  miles  of  grading  and 
paving.  Requires  approximately  198,- 
000  cu.  yds.  excavation,  350  cu.  yds. 
concrete  in  box  culverts,  end  basins, 
etc. ;  86,000  lbs.  metal  reinforcement ; 
2  M  ft  b.m.  untreated  lumber;  72.000 
cu.  yds.  gravel  topping ;  10,900  cu.  yds. 
crushed  gravel;  86,000  sq.  yds.  port- 
land  cement  concrete  pavement,  and 
40  acres  seeding  to  grass.       | 

Low  bidder: 

McNutt  Bros.,  351 J^  E.  Biroadway, 
Eugene,   Ore.,  $492,280. 

Only  other  bidder: 

Warren   Northwest  Co.,  Ii^c,  Port 
land,  $506,400. 

Authority  to  award. 

Klamath  County  —  Widen  existing 
bridge  over  Altamont  Canal,  Klamath 
Falls,  Federal  Project  No.  S-31  (3). 
Involves  approximately  75  cu.  yds. 
structural  excavation ;  165  cu.  yds. 
class  A  concrete;  36,600  Itfs.  metal 
reinforcement,  and  200  lin.  ift  metal 
handrail.  1 

Only  bidder: 

Angelo  Doveri,  Klamath  F^Us,  Ore., 
$14,835. 

Klamath  County— Washburtie  Way- 
Altamont  Drive  lighting  piroject  In 
Klamath  Falls.  State  project  Involves 
furnishing  and  placing  approximately 
3150  lin.  ft  conduit;  14  ohly  twin 
light  standards;  8  only  sinigle  light 
standards;  14  only  twin  liglit  trans- 
formers; 8  only  single  transformers, 
and  36  only  luminaries. 

Low  bidder: 

Mark  Smith,  Klamath  Fsllls,  Ore., 
$8904. 

Other  bidders: 

Eastside  Electric  Co.,  Klamath 
Falls.  Ore..   $9765. 

Towbridge  &  Flynn  Ele<|!tric  Co., 
Medford.  Ore.,  $10,522. 

Authority  to  award. 
Klamath  County— Klamath  Falls- 
U.  S.  R  S.  section  of  the  Klamath 
Falls  -  Lakev^ew  Highway.  Federal 
Project  No.  b-31  (3).  1.84  miles  of 
grading  and  paving.  Reqiilscl  approxi- 


mately 88,700  cu.  yds.  excavation; 
1810  cu.  yda  concrete  curbs.  Islands 
and  walls;  0500  sq.  yds.  concrete 
walks  «uid  driveways ;  6000  lbs.  met*! 
reinforcement;  13,000  cu.  yds.  talus 
rock;  23.000  cu.  yd».  crushed  rock;  96 
tons  asphaltic  material,  and  17,700 
tons  asphaltic  concrete  pavement. 

Low  bidder: 

Warren  Northwest  Inc.,  NE.  103 
and  Warren  Rd..  Portland,  |361,81L 

Only  other  bidder: 

J.  C.  Compton,  McMinnville,  Or*., 
$377,315. 

Klamath  County— Spring  Creek  Hill 
section.  The  Dalles-California  High- 
way. Federal  Project  No.  F-820  (2). 
2.01  miles  of  grading.  Requires  ap- 
proximately 217.000  cu.  yds.  excava- 
tion ;  60  cu.  yds.  concrete,  and  8150 
lbs.  metal  reinforcement  This  proj- 
ect may  be  bid  in  combination  with 
the  Spring  Creek  Hill-Lobart  grad- 
ing project  in  Klamath  County. 

Low  bidder: 

Strong  &  Macdonald,  Inc.,  4045  Rus- 
ton  Way.  Tacoma,  Wash.,  $160,958. 

Other  bidders: 

Colonial  Construction  Co.,  Spokane, 
Wash.,  $165,263. 

Leonard  A  Slate,  Ltd.,  Portland. 
$166,89L 

K.  L.  Coulter,  Seattle,  $179,345. 

McNutt  Bros.,  Eugene.  Ore.,  $222,- 
012. 

Sam  Bergstrom,  Auburn,  Wash., 
$233,442. 

C.  E.  Hall.  Tigard,  Ore..  $242,539. 

J.  C.  Papine.  Sandy,  Ore.,  $309,500. 

J.  A.  Terteling,  Boi.<*e.  Idaho.  $311,- 
113 

Authority  to  award. 

Klamath  County  — Spring  Creek 
Hill-Lobert  section  of  The  Dalles 
California  Highway.  Federal  Project 
No.  F-320  (2).  ass  miles  of  grading. 
Requires  approximately  611,(KX)  cu. 
yds.  excavation;  132  cu.  yds,  concrete, 
and  19.800  lbs.  metal  reinforcement 
This  project  may  be  bid  in  combina- 
tion with  the  Spring  Creek  Hill  grad- 
ing project  in  Klamath  County. 

Low  bidder: 

R.  A.  Heintz,  6101  NE  Union,  Port- 
land. $208,473 

Other  bidders: 

McNutt  Bros..  Eugene,  Ore.,  $228.- 
422. 

Leonard  &  Slate.  Ltd.,  Portland. 
$233,720. 

E.  C.  Hall,  Tigard,  Ore.,  $245,084. 

K.  L.  Coulter,   Seattle,  $267,089. 

J.  A.  Terteling,  Boise,  Idaho,  $300,- 

743. 

O'Neil  &  Son,  Eugene.  Ore..  $351,821. 

Lincoln  County — OceAnlake  section 
of  the  Oregon  Coast  Highway.  State 
project  1.19  miles  of  grading  and 
bituminous  macadam  surfacing.  Re- 
quires approximately  15,000  cu.  yds. 
excavation;  900  cu.  yds.  concrete 
curbs  and  walls;  18,000  cu.  yds.  rock 
or  gravel  materials,  and  850  tons 
asphaltic  materials. 

Low  bidder: 

T.  W.  Thomas,  10247  NE.  Pacific, 
Portland,  $132,810. 

Only  other  bidder: 

E.  C.  Hall,  Tigard,  Ore.,  $141,485. 

Lincoln  County — Construct  182  ft 
reinforced  concrete  viaduct  over 
Spencer  Creek  on  the  Oregon  Coast 
Htehway  near  Newport  Federal 
Project  No.  F-98  (4).  Involves  ap- 
proximately 1410  cu.  yds.  structural 
excavation ;  520  cu.  yds.  class  A  con- 
crete; 80  tons  reinforcing  steel,  and 
380  lin.  ft  metal  handraJL 

Only  bidder: 

Lockyear  &  White,  $44,360;  bid  re- 

^ Multnomah  County  —  Furnish  and 
install  roadway  lighting  system  on 
interstate  bridge  on  Pacific  Highway 
at  Portland.  State  project  Involves 
approximately  6400  Un.  ft  miscellane- 
ous type  circulU  and  62  luminaries, 
all  in  place  on  bridge. 

W.    R    Graale   Co.,    Portland,    low, 

$6177.  _   , 

Sherman  County— North  Unit  Ful- 
ton Canyon  section  of  the  Fulton 
Canyon  -  Wasco  Highway.  Federal 
Project  No.  S-68  (4).  1.30  miles  re- 
grading,  surfacing  and  oiling.  Re- 
quires approximately  12,000  cu.  yda 
excavation;  5300  cu.  yds.  crushed 
rock,  and  64  tons  asphaltic  materials. 
This  project  may  be  bid  in  combina- 
tion with  the  Mill  Creek  Forks-The 
Dalles  project  in  Wasco  County. 

Curtis  Gravel  Co.,  Spokane,  low, 
$38,880.  ,     .„    , 

Wasco  County— Mill  Creek  Forks- 
The  Dalles  section  of  the  Mill  Creek 
County  Rd.  Federal  Project  No.  S-78 
(1).  4.06  miles  of  grading  and  6.91 
miles  of  surfacing  and  oiltog;  also 
furnish  6600  cu.  yds.  crushed  rock  In 
stockpile.  Requires  approximately  33.- 
200  cu.  yds.  excavation ;  10  cu.  yds. 
concrete ;  removing  11.100  lin.  ft  wood 
and  steel  water  mains;  relaying  or 
installing  8600  lin.  ft  14-in.  steel 
water  pipe:  33.000  cu.  yds.  crushed 
rock,  and  500  tons  asphaltic  materials. 

Curtis  Glravel  Co.,  Spokane.  $156,- 
123. 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
...  40'  0"  —  SO'  0"  —  60*  0"  —  70*  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  witK  corrugated  Alumimim  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel  •  Steel  BuUd- 
ings  •  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Rate  Work  •  Ste^ 
Storage  Tanks  •  Steel  and  9ieet  Metal 
Products  •  Miscellaneous  Iron  •  Trudc 
Tanks  •  Road  VU 


The  latest  develop- 
ment in  modern  steel 
buildings...  I 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 
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RESTRia  HOUSING 

(Continued  from  Page  1) 

ter    of   gettinsT    prtCe,    lalShr    and 
equipment  problems  out  of  the  way. 
Douglas   Whitlock,   chairman    of 
the    advisory   board    of    the   Pro- 
ducers Council,  representing:  a 
score    of    national    trade    associa- 
tions and  over  75  lanre  manufac- 
turers of  building  materials,  claims 
production    facilities    for    lumber, 
millwork  and  flooring:  together  are 
actually   66   per   cent  larger   than 
will    bi^  required    for   actual    1946 
needs    of   the    emergency   housing 
"program,  clay   tile   80.7    per   cent, 
gvpsum    lath    33   per   cent,    sewer 
pipe  34.7  per  cent,  cast  iron  radia- 
tion  18.5   per  cent,  cement  blocks 
19.1    per   cent,    and   bath    tubs    23 
per  cent.    Whitlock  says  that  ply- 
wood alone,  of  key  essential  build- 
ing materials,  has  insufficient  nro- 
duction    capacity    to     meet     1946 
needs,   and   he   estimates    plywood 
production   this    year  wll    run    27 
per  cent  under  requirements. 

R  e  c  o  n  V  e  rsion  adjustments  in 
prices  and  wages,  and  the  scram- 
ble for  new  equipment  items,  such 
as  trucks  and  new  machinery,  are 
likely  to  harass  building  materials 
makers  for  another  90  to  120  days, 
it  was  felt  in  some  circles  he^*-  . 

The  current  coal  strike,  still  in 
progress,  is  evidence  that  the  ch^n 
of  post-war  adjustments  in  the 
wage  field  is  not  yet  complete. 

OPA  officials  are  continually 
studying  going  ceiling  prices  of 
essential  building  materials,  with 
the  view  of  making  discretionary 
increases  where  required  to  stim- 
ulate production. 

By  the  end  of  the  summer,  how- 
ever, the  materials  situation  should 
begin  to  ease  nationally.  And  cur- 
tailment of  building  when  winter 
sets  in  should  provide  the  period 
of  slackened  demand  materials  men 
need  to  fill  the  pipelines  from  plant 
to  building  site  and  put  nven- 
tories  of  items  on  suppliers  shelves 

agftin. 

Civilian  Production  Administra- 
tor John  Small  hopes  the  supply 
situation  will  ea^e  to  the  extent 
that  the  construction  limitation  or- 
der may  be  revoked  by  around 
Christinas. 
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BUILDING  PERMITS 

licatioss 


Appli 


ADDITION,  16500;  2747  College;  own- 
er, John  Hevetter,  2747  College; 
builder,  Mastercraft  Co.  E  10th  and 
4th  Ave,  Oakland;  architect,  H  T 
Johnson,  4716  Reinhardt  Dr,  Oak- 
land. 


SAN    FRANCISCO 


SAN  FRANCISCO 


ALTER  dwelling,    115,000;   2016   Pa- 
cific   Ave;    owner,    Erlck    Sach«e, 


SACRAMENTO   CITY 


WAREHOUSE,  reinf  concrete,  comp 
roof,  110,000;   lft46  37th   St;    owner  j 
and   builder.  A.   Teicbert  ft  Son. 

DUPLEX,  stucco,  frame,  wood  shin-  I 
gle,  $8000;  4260  Uth  Ave  and  3600 
43rd   St;   owner.  R  C   Briggs.   2415 
25th  St;  contractor,  C  H  Howard, 
2035  1st  Ave. 


Rd,    opposite    Morse    Blvd;    owner 

and  builder,  Osgood  Murdock. 
DWELLING,  $9000;  1620  Chestnut  St; 

owner,  Georgia  Schowalter;  builder! 

Stephen  O'Leary. 
DWELLINGS    (3),    $7000   each;    U7, 

24.  112  Wlldwood  Ave ;  owner,  Louis' 

Carpol ;  builder,  W  A  Worth. 
ADDITION,     $1000;     886     Glenwood 

Ave;  owner,  Eugene  Kelly;  builder, 

Cecil  Ball. 


???™^f^^  ??^.^».w=  contractor.  Gene   DWELLINGS,   three  6-room   stucco. 


Compton,  144  Ellis  St 

FACTORY  bldg.  class  C,  $8000;  SW 
Cor  14th  and  Folsom  Sts;  owner. 
California  Press  Mfg  Co,  1800  Fol- 
som; contractor,  Adam  Arras  and 
Son,  116  New  Montgomery  St 

DWELLINGS,  four  1-atory  fr.  $5000 


frame,  wood  shingle,  $5600  each; 
618,  739,  729  52ud  St;  owner  and 
builder,  C  C  BelL 
DWELLING,  6-room  frame,  stucco, 
comp  roof,  $5540;  8432  Broadway; 
owner  and  builder,  W  C  Ander- 
80P.  fil5  ^th  St 


Sft^ii  ft^x?!,**^^  '^'^K  *****  ^**  ''DWELLINGS,  17  5-room  frame  and 


checo  St;  W  47th  Ave  25,  60,  75  S 

Pacheco;  owner  and  builder,  Mon- 
roe Rude,  1840  Octavla  St;  archi- 

tect,  C  W  Claudlns.  i 

DWELLING,    1-story    frame,    $4000;  1 

E  43rd  Ave  75  N  Judah ;  owner  and 

builder,  Henry  Erickson,  972  Chen- 

ery  St 
DWELLING,    l-story    frame.    $3000;       ^__ 

K   i^*"*^°i^  ^''w,  ^^  ^^A  °'^*/  ^^  JADDL  Work.  $10,000;  Bay  Meadows; 
builder.  Ray  Wlnther  Co.  1246  Foi-  1     owner,  Calif   Jockey  Club.   prem. 

ADDL  Work,   $6000;   Bay   Meadows; 


stucco,  $6000  each;  6121,  6256,  6162, 
6248,  6229,  6260,  6100,  6212,  6277,  6269. 
6230,  6203  and  6183  4th  Avenue  and 
6229,  6121,  6247,  6211  5th  Avenue; 
owner  and  builder,  Manuel  Ja- 
cinto, 2101  J  St 

SAN  MATEO 


•om  St 


SACRAMENTO  COUNTY 

DWELLING  (5-room.  cement  block). 
$3000;  Lots  11  and  12,  Block  27, 
Ha{;glnwood;  owner  and  builder, 
C  A  Robinson,  3588  Park  St,  Del 
Paso  Heights. 

DWELLINGS  (2)  (one  5-room  and 
one  6-room,  masonry),  $18,000;  ptn 
Lot  34,  Coyle  City  Acres;  owner 
and  builder,  T  A  Odum,  2646  Rio 
Linda  Blvd. 

DWELLING  (6-room  frame),  $10,000; 
Lot  22,  Hollywood  Parte;  owner, 
C  W  Berg,  2560  41st  St;  builder, 
Sam  Bacchi,  2423  V  St 

CHURCH  (6-room  Ule),  ;  2727  Del 

Paso  Blvd;  owner,  Del  Paso  Chrls- 
tion  Church;  builder.  Matt  Steven- 
son, 1728  Kenwood. 

DWELLINGS  (5-room,  frame  and 
stucco),  $13,000;  Lot  40,  Carmichael 
Colony  No  2;  owner  and  builder, 
L  H  Hardaker,  Route  6,  Box  3912. 

STORE  (concrete  block),  $5000;  Lota 
1  and  2,  (3ould  Tract;  owners,  Wal- 
ter C,  Earl  R,  Zola  May  and  Thelma 
Kelley,  21st  Ave  and  Franklin. 


3532  Maple  Ave;  owner,  Rathbum; 
^^V'  ^  E  Hess;  floor  fumaca. 

670  52nd  St;  owner.  Giles;  dealer, 
■^  f'  Hess;  floor  furnace, 

6522  Wheeler  St;  owner.  Bradbury; 
aealer.  a  E  Hees;  fkwr  fumaca 


EipMering  Section 


3»-5EWERS 


Compietioii  Notn 


TSi 


4/12/46  ••40 

SURVEY  STARTED 
IMPROVE  ROAD  Cost,  $100,000 

NAPA  COUNTY,  CaUf- 
Improvement    of    .Silverado    Trail. 
Owner— Napa  County  Board  of   Su- 
pervisors, Court  House.  Napa. 
County  iBngineer— EI  P.  Ball,  Napa. 


4  0 


4/12/46 

COMPLETE  BIDS  i 4/12/46 

OAKLAND,   Alameda   Co.,    Calif. —  I  BIOS  WANTED 

f^  P'^°~ii  !**^'^.!^*;„^*i^*^^*.!i«*  I     KERN  COUNTY,  Calif. -Until  Apr. 
-  1?^*">.'  ^2"^  ^J*-'  °'^//t°5*  *^  *1';:  iso,  2  P    M .  bids  Tf^^lll  be  received  by 


SAN  FRANCISCO 


608.40  on  Prop.  B,  submitted  low  bid  ;  *he   State   Division   of   Hirhw&vs    E 

to  Oakland  City  Council.   City   Haiy^^^'' ^l^  Sl^tnc^ kI^'^^V^o,  \Ql^O.  45359;  Req, 


Sutton  Morf  Tractor  Co..  IntL,  $2,- 

970;  90  days;  no  disc  

Coast  Equip.  Co..  Case  LCTX.  $000; 

180-2UU  days;  net 
REQ.    15590: 
Suiton  Morf.  $2970 ;  90  days ,  no  disc 
Thompson  bage  is^quip.  Co.,  Inti-19, 

$^it».59;  5  aays;  no  diac 
Coast  Equip.  Co.,  Case  LCI,  $3200; 

180-200  days;  net 
Hamsher    'iractor    Co.,    Stockton, 

Oliver  80  IniL,  $2615;  90  days;  no 

disc. 


6136: 


Recorded 

April    1,    1946—101    S    VAN  "nBSS 

Ave.    General  Petroleum  Corp  to 

whom  it  may  concern 


Oakland,   for   construcUon   of   a   cul-    g^^    furnishing    and    tastalUng    con 

A<xeptediof  B  Strwtwd  a  right-of-way  be- ^  ^ank  Farm  and  Cawelo,  Kern 
!^!t°  «o"t»»^e«tern  termination  of  icto  J  ^^rk  involves  2510  concrete 
100th  Avenue  and  Western  Pacific  k^rrteJ  posts. 
Railroad  Company  right-of-way.  '  '^ 


.Jipril  1,  1946 


MONTEREY  COUNTY 


Recorded  Accepted 
April  6,  1946 -Lot  1  and  N  >4  LAt  8, 
Block  80,  Carmel  by  the  Sea  Ad- 
dition 5.  Herbert  Taylor  and  Her- 
bert Vial  to  whom  it  may  con- 
cern— A.pril  3.  1946 

April  9.  1946— Ptn  Lots  1  and  2, 
Block  3.  H  c  Hansen  Subdivision 
in  Salinas.  Calvin  T  and  Stella  P 

Ralph  to  Calvin  T  Ralph 

_Aprll  8,   ltf48 


Specifications  obtainable  from  the 
above  oftfice. 


The  work  Involves 

Proposition  A 

(1)  945  lin.  ft  double  75-in.  reinforced 
concrete  pipe  culvert  that  re- 
quires 1890  lin.  ft  of  pipe; 

(2)  2  concrete  manholes  with  special  • 
cover ;  I  

(8)  4  redwood  bulkheads.  4/12/46 

j  Proposition  B  CONTRACT  AWARDED 

!  (1)  945  lin.  ft  8x8  reinforced  concrete       CONTRA  COSTA  COUNTY,  Calif. 


41— 41AS,  WATER  AND  OIL' 
PIPE  LINES 


arch  culvert; 

(2)  1  concrete  manhole  with  special 
cover; 

(3)  2  redwood  bulkheads. 
Complete  bids  follow 


•• 


41! 


A.   J.-  Peters   &   Son.   410  N.  Tenth  j 
St,   San  Jose,  at  $20,626.85,  awarded  ' 
contract  by  the  East  Bay  Municipal  , 
Utility   District    Room  312.   512    16th 
St,  Oakland,  under  Spec  LS  353  for 


ALTER  hotel,  $2850;  1482  Sutter  St;  i     owner,  Calif  Jockey  Club.  prem. 

owner,  Clara  A  Warren,  c/o  cntr;  , ALTER  store,  $500;  245  B  St;  owner 

^''^^T*  bV®°°*"*   Salomon,   1734  j     ^nd  contractor,  Eari  Wells,  prem. 
A  r^J  u\        ^   ,.   .    .«^     ^      '     DWELLING  and  2-car  garage.  $12- 

^VZ?^,™*'"''^^  ^l^J^^}'J^''   ^^1     000;  1*  Wth  Ave;  owner  aifd  con- 

24th  St ;  owner,  E  E  McNicoll,  2950       tractor,  Jas  D  Warren,  10  14th  A^e. 

ol^r*^°?  '?^^^'''   ^*"*^®   ^et«r-    STORE,  $1500;  4-6  25th  Ave;  owner, 
ci??^'  ^     ,^^^^^^o.^  „.     ,  !     L  J  Varsl;  contractor,  Rve  Constr 

SIGN,  eleclnc,  $600;  839  Mission  St;  i     Comnanv 

owner,    S    F    Furniture    Co,    prem;  lALTERdweMing.  $1000;  455  25th  St ;' DWELLING     (5-room,     tile).    $6000; 
contractor,  QRS  Neon  Co.  690  Po-  1     owner.  Geo  Wells;  contractor,  Mc-  '      ^o*  91.   Sierra  Oaks  Vista;   owner 

'     Gakey  &Oleson,  531-A  Douglas  St.  i      a"d    builder.     Tony    Jenorino,     600 


AtAMEDA  COUNTY 


$49,508.40. 

I     Fredrickson  &  Watson  Constr.  Co., 
i Oakland,    (A)    (1)    $52;    (2)    $800;    (3) 
I  $125:    total,   $51,240;    (B)    no    bid. 

Paso  Blvd ;  builder,  J  Paul  Howell, ' 

1837  Ruth  St  self j^prii  8,  1946 


Gallagher  &  Bprk.  (A)  no  bid;  (B)  i  installing  approxime tely  19,100  ft  of 
(1)    $51.12;    (2)    $950;    (3)   $125;  total.  j2-in..  4-irt.,  6-ln.  and  8-ln.  water  mains 


Industrial  Equip.  Co.,  Mlan.-MoUQ« 
MUL  4o-58-.A^    $3444.16   each;    frt 

$75.  includes  tractor  light  equip., 
battery,  loader  and  bucket ;  60  daya 

Net. 
Smith  Booth  Usher,  Inti  Hough  1-S 

$3590  each ,  6  months ;  2%  M. 
Brown  Bevis,  Case  tractor.  Hough 

loader,  %-yd.,  $3475  each;  3  mos; 

2%   SO. 
QUO.   iiiSS;   Req.  178: 

Mechanical    tttsva   Ek^ulpoient    Oo.^ 
OUver  Ind-80,  $MU5;  pump  $3lS  fob 

Charles   cnty,   Iowa,   trt.   $90;   SO 

day  del.;  disc  3%  30. 
Smith    Booth    Usher,   IntL    Harves- 
ter 1-6,  $;iK)28;  6  monihs;  disc  29« 

30  days. 
Brown   Bevis,   Case,  $2175;   S  mos; 

2%    SO. 


4/12/46 


in    Orinda    Water    District,     Contra ;  BI08_  WANT  ED 
Costa  county.  '  " 


{      SACRAMENTO.    Calif .  — Bids    wlU 

I  be  received  by  the  State  Purchasing 

*•    41    Agent.  Sacramento,  for  equipment  aa 


Addition   to   Valley  View,  Fruit- 
vale.   Oakland.    Olof    Johnson    to 


trero  Ave. 


ALTER  flats    $500;  150-2  Henry  St;  j     San    Frlncisco 


Santa  Ynez  Way. 


April  10.  1946—2512  Clay  St,  2511 
Otis  Dr  and  house  on  Lot  15, 
Block  43.  Map  Mintum  Tract 
Alameda.    John    C    Grantham    to 


$145;  total.  $59,725. 

John    Pestana,    Oakland.     (A)     (1) 
$56.26;   (2)   $720;   (3)  $120;  total.  $55,- 


085.70:    (B)   no  bid. 
I     J.    Henry    Harris, 


Berkeley,     (A) 


owner    Lydia  Korff,   407  Connect!-    DWELLING.    $5000;    780    27th    Ave;  I  ^WEI^ING   (6-room   frame),   $8000;  i,     ^hom  it  may  concem..April  5,  1946 
*^'  °^  I     owner  and  builder    F  E  Wood.  I      Lot  46,   Sierra  Oaks  Vista;   owner,  i  Ap_j.  jq    iqar.  kth  Trioip   ava   Oak 

ALTER  flats,  $500;  2474-6  Fulton  St;  |  GARAGE      $  WO       1521     2nd-     owner  '     Frank   H  Maritsas,   2003   Del   Paso"     ^"'  ^"'  l»^^-573  Elsie  Ave.  Oak 
owner,    Anne   Roberts,    et   al,    2358       and  builder,  o'  L  Schmidt,'  prem. 


(1)    $57.13;    (2)    $797.90;    (3)    $111-60 ;  |  contract  Costa  Counties, 
'total.   $56,030.05;    (B)    no  bid. 


4/12/46 

BIDS   WANTED  'follows: 

ALAMEDA  and   CONTRA  COSTA  ;  April  15 

COUNTIES.    Calif. —  Until    April    24,  'QUO.  47838,  REQ.  E47954: 
5 :30  P.  M.,  bids  will  be  received  by  i     lOOO    tons    rea    rocK,    crxisher    run, 
the  East  Bay  Municipal  Utility  Dis-    l^-inch  maximum;  dump  truck  State 
trict.   Room   406.    512  16th   St.,   Oak-    Highway  between  San  Leandro  and 
land,  under  LS-358  for  installing  cast    Hayward. 
iron    water   mains    in    Alameda    and  April  16 

QUO.  47821,  REQ.  12169: 


Fulton  St 


BUILDING  PERMITS 

Granted 


jAPT,   $10,000;    121  W   3rd;   owner,   D 

I     C     Wallerstein;     contractor,     Her- 
_-,■     man   T  Holsher,   407  25th  Ave. 

ALTER  dwelling,  $2000;  315  San  Ma- 

I     teo    Dr;    owner.    Jos    Miramantls; 

1     contractor.  J  Banker. 

[dwelling,    $6000;    130    N    El    Do- 

I     rado;  owner.  S  D  Walls;  contrac- 
tor.  W  B  Berton.  215  Clark  Dr. 

I  ALTER  4  to  6  units.  $15.000 ;  424  Wil- 
~—  I     liama    Place ;    owner.    Wm    Sainio ; 


Blvd;  builder.  J  Paul  Howell,  1837 

47th   St 
SERVICE    AND    TRUCK    STATION 

(steel),  $45,000;  Stockton  Blvd  and 

Fruitridge  Rd ;   owner  and  builder, 

Tidewater  Associated  Oil  Co.  Front 

and  Broadway. 
DWELLINGS   (one  5-room  and  four 

4-room.    stucco),    $15,000;    Lots    91. 

92,    93,    102,    76,    Camelia    Heights; 


Erickson.  Phillips  &  Weisman.  Oak-  j 
:iand,    (A)    (1)    $60;    (2)    $750;    (3)   $75;  \  — — • 
land,  and  2402  99th  Ave,  Oakland.       total.  $58,500;    (B)    (1)   $59;    (2)   $500;; 
A    Casqueiro    to    whom    it    may     '(3)  $75;  total,  $56,405. 

concern April  3,  1946  |     E.  J.  Tobin,  Betkeley,  (A)    (1) 

. i(?)   $.500;    (3)   $75;   total,  $58,000; 

-     ■«  ■  ■  ■    —.,..■.  I—  -■  I  -^ .  ■  —  no  bid. 

M.  &  K.  Corp.,  San  Francisco,   (A) 

(1)  $68:   (2)  $600;  (3)  $25;  total.  $65.-  ! 

560;   (B)    (1)  $60.75;   (2)  $600;   (3)  $25;  ' 

total,  $58,058.75.  I 

McGuire    &    Hester,    Oakland,    (A)  { 


ouu; 

',^;!Machinery&  Material 


Non-Responsibility 


SAN   FRANCISCO 


SAN   FRANCISCO 


APRIL  10,   11,  1946 


__  7  ~~ — i     tractor,  M  Floamwell. 

iHjAH  out  portion   of  present  build- :  DWELLING,    $16,000;    732  W   Capls- 

ing    and    add    one-story    bldg.    to  j     trano;     owner     and     builder.     Neil 

cover    adj    pots,    all    new    addiUon  I     Draga. 

to    be    class    A    construction,    steel  j  ALTER     garage    into    office,     $1000; 

frame  for  roof  and  masonry  walls,  I     liOO  S  El  Camino  Real ;  owner,  R 

replace    present    store    front    with  I     G  Rose;  contractor,  W  C  Kenning, 

new  front  $40,000 ;  3030  Mission  St ;       1328  Drake  Ave,  Burllngame. 

owner.     Jess     Lemning;     architect  ALTE21  dwelling,  $1000;  312  31st  Ave 

W  Mooser,  251  Kearny  St.  j     owner  and  contractor,  J  R  Todson. 

FLATS.    2-story    frame.     $10,800;     S   DUPLEX.   $8000:   501   St   Inez;   own- 

Taraval    57.6   E   39th    Ave;    owner  I     er  amd  builder.  J  C  Eilers,  P  O  Box 

and  builder,  G  E  Carlson,  1601  34th.  j     184. 
ALTER  rest  rooms  on   1st,  2nd  and    DWELLINGS,   two,   $6000   each ;   507, 

3rd  floors ;  remove  general  offices  j     513  St  Inez ;  owner  and  builder,  J 

m   front  part   of   main   floor;   also       C  Eilers,  P  O  Box  184. 

alterations    in    basement   of    office   GARAGE.    $800;    506    N    Claremont; 
bldg.    $12.000 ;    60    California    Street ;  j     owner  and   builder,   J   C  Eilers,   P 

owner.  J  D  and  A  B  Spreckels  Co ;  j     O  Box  184. 

contractor,    Oscar    Presco   &  Sons.  

260  Langton  St  1 - 

REMOVE     i>artltion8     in     center     of 

store    and    change    front    entrance 


owner  and  builder,  Roland  R  Mat 
thews,  4317   34th   St  j  April    9 

contractor.    Aro    &   Okerman,    Box  '  DWELLING  (5-room,  frame),  $4500;! 

1     433,  Palo  Alto.  •      Lot     517,     L^ke     House     Addition ;  ; 

j  ALTER  office,   $2000 ;   2700  South   El  |      owner  and  builder,  J  M  King,  2635  | 

•     Camino;  owner,  J  P  Shtiffer;  con-  i     Portola  Way 


1946—881  ASHBURY  ST. 
Dorothy  M  Jacobson  as  to  im- 
provements on   property. 


I 

id)    $68;     (2)    $1000;     (3)     $50;    total. 
$66,460. 

R.  G.  Clifford,  South  San  Francisco 
'(A)  (1)  $70;  (2)  $800;  (3)  $105;  total, 
i  $68,170;    (B)     (1)    $70;    (2)    $400;    (3) 


_i$160;    total,   $66.870., 

I  ■ 


DWELLING  (5-room,  stucco),  $6750; 
ptn  Lots  7  and  8,  Sutter  Heights; 
owner  and  builder,  E  E  Grenz,  4104 
Franklin  Blvd. 


Electrical  Permits 


N£WS  INDEX 


For  cionvenlent  reference,  news 
reporils  fn  this  section  are  classi- 
fied als  follows: 

Misc.  Supplies  &  Materials  42 
Machljnery  and  Equipment         43 


SAN   FRANCISCO 


Plofflbii^  Permits 


1 4/12/46  ••     39 

I  BIDS  HELD  UNDER  ADVISEMENT 
i  SANTA  ROSA,  Sonoma  Co.,  Calif.— 
!  Bids    submitted    to   the    Santa    Rosa 

jCity  Council,   City   Clerk.   City   Hall, 

Santa  Rosa,  for  construction  of  8.5  j  4/12/45 


210  tons  %x%-iu  rock  screenings; 
210  tons  ^-in.xNo.  6  medium  screen- 
ings; 80  tons  ^-ln.xNo.  10  fine  screen- 
ing, f.o.b.  Willits. 
QUO.  47824,  REQ.  12256: 
I  875  tons  screenmgs,  %-in.  to  No.  6^ 
;  f.o.b.  Longv'ale. 

April  17 
1600  tons  plant-mix  surfacing  ma- 
terial.   IH-^n-    maximum    aggregate, 
2UO-300  penetration  asphalt;  vendor's 
trucks;     400    tons    along    U.     S.    101, 
Whittier  Blvd..   between  Orange  Ca 
line   and   State  Route   30;    1200   tona 
Imperial  Highway,  between  east  city 
limits   Brea   and   Olinda   Blvd. 
April  22 
:QU0,    47904: 

J     18  only  gasoline-powered  Jaclcham- 

— '  I  mers.    Barco   J2    or    equal,    complete 

'  with   coil,  standard  length  conductor 


959    SW  Cor  14th  and  Mission  Sts; 


miles  of   sanitary   trunk  sewers  will 
be  held  under  advisement  until  April 


16.    Plans   by  City  Engineer   Walter 


Bechtel 


BERKELEY 


I  owner.    Rhodes    Motor    Co,    contrac 

tor.    Ace   Elec   Contr   Co;   2   outlets;  i  .  , 

1  switch;  2  plugs;  service.  ^ Adams. 

j     960       1390    Cillfomia     St;     owner,  i-^   ^V%    """^^ooJ^^    t^' ^.       q-« 

Hyde-Calif  Bar;  contractor.  Ets-Ho-  ^°«-?*^C°"t'   .5?^ on?iil^  .   n^'   ,?^ 
ikln  &  Galvan;  2  outlets.  If^J'Ii^l^'    *V  *?A®i^!?*  /*"  kS^^^^' 

961    2000  Van  Ness  Avenue;  owner.    *206,809.55,  submitted  the  low  bid. 


STREETS  AND 
HIGHWAYS 


SAN  LEANORO 


door,  $15,000:  461  Post  St;  owner,  |  WAREHOUSE,  $15,000;  418  San  Le- 
LiUian  Smith ;  contractor,  Chaa  O  |  andro  Blvd ;  owner.  California  Car 
Jones.  49  Zoe  St  j     &  Home  Service  premises;  builder, 

REMOVE  old  garage  doors  and  put  1     independent  Iron  Works.   Ltd,   821 
in    store    front    to    shop.    $500 ;    819  I      pine  St,  Oakland. 
Valencia    St;    owner.    J    B    Cash ;  | DWELLING  (2-story  6-room)  .$9000; 
contractor,  Fred  M  Kimball.  128  9th       128O  Oakes  Blvd ;  owner.  G  W  Se- 
Avenue.  christ.    2928   E   19th   St    Oakland: 

REPLACE  front  stairs  with  terraz  


1255  Francisco;   owner.  Shoemake;       '"t^^^T^     ii»,  f      /  °^* 

dealer.  Art  Johnson;  2  water  closets;  I^J^  S^L^^f^fJ^.^^  =  ,^°"/,"'^*°*"'  S^'  ! 

w«jih  hiialn-  2  hRth  tuba-  2  sinks-  2  ."o«*"  &  Galvan;  3  outlets;  1  switch.  ;  ^^ 
™S  u^.'  I     »«2    2961  Vallejo  St;  owner.  Jacobs  !  40 

SS5   ElSs;    owner.   Berkeley   Sheet  I^J^^^^tor    Atl^  Elec  A  Engrg  Co;  | 

Metal;    dealer.    Du rant   Plumbing;    2  ,29^""«^,^3J^«-;jches^JLl  P*"«»       ' 

water 

sliower 

2107  Milvla;   owner.  Smith;   dealer,  j '®^A=  2^-,f^*^^J;f«^\«  Pjj^^      -^^^.l  STREET  IMPROVEMENTS 

Geo    Stoddard:    water    closet;    wash       *^„,^  Siw  ^  '  ®™=  ' 

j^gjjjj,  j  contractor.  Weber-Conroy ; 

965 


Closets;  2  wash  basins;  drain;  Jeo^^Trac?^  *Web^r''-C^nr'^J*'''2i'  out'  i^/12/46 
r.  •w^.'^n  „L»^!r*^?°"^.°Z•     ^*    °"'--:  FUNDS  AWARDED 


Estimated  Cost  $168,000 


MISC.    SUPPLIES   AND   !  ca'^'e^'  skeleton  type  battery  box  and 
i  ailATPDrat  a  1^'^^   battery-  as  follows: 

I  IWAlBJUALa  REQ.    4135:    Shop    No.    2,    quanUty 

—^        ~ — — -^'six.  f.o.b.  Redding. 

BIDS   POSTPONED  Isa^^entT'^    ^*^°^    """    *'    °"*   '** 

U?trSv''ts''?''^if  \'^^°™*"^.  '    ^S?  1^=   Shop  NO.   5.   four  f.o.b. 
^m   AnSJf^.?\?^^-   mJ'^'*^°!2    San   Luis  Obispo. 

hvThi^rt?,L-?'  o*.  1^  ^  "  ^f.  received        req.  9624:  Shop  No.  9.  three  f.o.b. 
by  the  Bureau  of  Reclamation.  Den*    Rishon 

nfJhin^'tnH"°H^.Hv?r^n'    }^*^  J°'  '"'•        req:  15535 :  Shop  No.  10.  three  f.o.b. 
nlshing  and  delivering  transformers,    c.^rkton 

connecting     switches     and     lightning  i      „v:^„„.   ck«^  11     r^./nK 

arresters,  f.o.b.  shipping  point  Sr  f.o.b   !«,„^^Siin  ^  ^ 

Casper  or  Parco.  Wyo..  as  sUted  in  i  ^*     A^>ego. 


the  specifications,  for  the  Casper  and       ^"^  '""^P*'"  ^*"*  ^"^ 

detachable  drill  bits 


Alcova  Substations  and  the  Seminoe 
power  plant,  Kendrlck  Project.  Wyo.  | 
Specifications  are  obtainable  free  of  ' 
charge    io    prospective   bidders   from  ' 
the   Bureau   office ;    to    others.    $1.26. 
not  returnable. 


Three  18- in.  drill  steel  f(V  use  with 


1916  Woolsey ;  owner.  Cortex ;  deal- 
er. Neal  &.  Son;  sink;  showWr. 


IKM  TTnianm  nwn«;  T-^^^lVo  •  I  LOS  GATOS,  Santa  Clara  Co.,  Calif.  ,  ./,,..- 
Ir?  w  K  A  '  ^°"^^'  From  Los  Gatoa  Creek  through  to  I  J.'Ji'^i*. 
;tor.  Weber-Conroy;   „ .^^  w«tAm  h^a  ^r  ^it^  n«,if-*„«^_    CONTF 


i  contractor, 
oea     1JJ31   Ko! 


1756  Le  Conte;  owner -:  dealer, '^^'^^^^^^^^  ^c 


Conroy;   „ i 

,m:    owner,    Correra;  ) 
r- Conroy ; 


the  western  line  Of  city  limits,  cov- 
erings northwesterly  section  of  city.  }  _ 


S  S  Jochums;  3  water  closets;  3  wash  r''9lj7**"2«4b  LaiV  sr-'owner    Good-  >  ^niprovements    to  streets    to   include 
i  basins;  shower.  _  ^  ^    jman 


••     42 

RACT  AWARDED  1 

ORINDA,   Contra  Costa  Co.,  Calif.  1 
U.  S.   Pipe  &  Foundry  Co.,  Monad- 


1 


2210  Durant ;  owner,  Crowley ;  deal-  ;  g^jtch 


r       Z840    tAKe    St;    owner.    Good-  1 '^    , "    '"     r"    ■'"^'=*-     "*  .*"^'""''     nock    Bide       «;a.n    UVanrliiro     nt    MA  ""• 

;  contractor.  P  &  J  Elei  Co;  1       J.^^'^ftn^K'^^of  TldewSL^^^  '^,<»  S^Ji. Twf ^de^d"" o^cf bT tf^  Sit   QUO.  47915: 


Three  30-ln.  drill  steel  for  use  with 
detachable  drUl  bits. 
One  spade. 
One  digging  tool 
Three  moil  points,  16-inch. 
Three  moil  points,  30-inch. 
Three  gad  points,  18- inch. 
Three  gud  points,  30-lnch. 
REQ.  2773;  f.o.b.  San  Diego. 
May  1 


*'""l**;^=.^^'^'•^•^^***°*'   *'"'^"''*'*y^!"i°**^K«^''^*^*'''**^***^     ^    '2*39    Bay    St;    owner.    Hem- 1^ 8^«"»«^,Y/^  »"  n®^*"*^  drainaga    fg^^    St     OaklUd    Ser   sW' iX  ' ^^^^ 
Ct  Oakland.  wash  basin;   sink;   shower.      _        __    i  street:  contractor   PA  J  Elec  no-  a  ,  O^ner-^^tv   of   Los   Gatos.   Cecil   B.    „.",„r;.._^„,:fff '  _"fi  .Jl.^EJ^l  ^i        REO. 


-wheel-drive     truck 


zo   steps,    replace   old   windows    in:     tjt,  uaKiana.  1  wasn  oasin;  sinn;  snower.  I  street-  contractor   P  &  J  Elec  Co-  3  1 

front  of  bldg.  and  stucco  front  of  !  ADDITION,  $2000 ;    1540    San    Lean-  .      1902   Ashby ;    owner,   C   T   Howell ;  pjues  '  '  '  Spotswood.  mayor,  Los  Gatos. 

home,  $500;   619  Wisconsin  Street;  j     dro    Blvd;     owner,     Mr     Boccardi,  j  dealer.     Berkeley     Plumbing;     water;     9«9    348  Front  St-  owner  Moreeeia '     "^^^  Bureau  of  Community  Faclll- 
owner,  Joe  Noto ;  contractor,  M  A  j     prem ;    builder.    Fred    J    Early    Jr,  ;  closet ;   wash   basin ;   sink.  ^    gon  •    contractor     Lynch    Electric  '  **®^'     federal    Works    Agency.    2223 

Johnson,  321  Foerster  St  inc.  369  Pine  St  San  Francisco.  2829   Hillegass ;    owner,   F   Bryant ;  j  co     service  '  '  Fulton   St,  Berkeley,  awarded  funds 

REMODEL  front  of  house,  build  bal-    ADDITION.  $3000;  510  DowUng  Blvd;    dealer,  H  P  Murphy;   water  closet;;     970     2335    Chestnut-    owner    leloo  ^  *"   amount  of  $9000  to  assist  in  the 
cony   and   cover  walls   with   sheet ;     owner,    David    K    Gilmore,    prem ;    wash    basin ;    bath   tub ;    sink ;   wash   creamery  ■    contractor     Pacific    Elec '  Preparation  of  plans. 


rock«  $2000 ;  241  Kearny  St ;  owner, ! 
Harry  Soloman ;  contractor.  Hoc-  | 
tor  Martin,  Pedro  Valley. 


builder,  Chester  Gussett  19327  Call-    tub. 


fomia,  Hayward. 


Constr  Co;  motors. 


DWELLINGS    (1-story   6-room)    (3),  |  dealer,  H  P  Murphy;  Bendlx 


1783  San   Lorenzo ;   owner,  Bishop ;  j     971     jgg  Embarcadero ;  owner. 


4/12/46 


•  • 


DWELLING.    1 -story    frame.    $6800;, 

W  29th  Ave  250  S  KirKham ;  owner. 

L  H  Mollan ;    plans  by   Dobkowitz.  ! 

225  Monterey   Blvd ;    contractor.   H  j 

N  Mollen     Son.  2712  McAllister.        ' 
STUCCO    front    of    flats,    $600;    578  i 

Church    St;    owner,   G   Benvenuto;  ' 

contractor.  L  Murer,  1274  Quesada.  ;  DWELLINGS     (5-room)     (12),    $5000 
DWELLINGS.  7  2-8tory  frame.  $10,-        each;  Buri-Buri  Subdivision;  own- 

000    each ;    SW   Cor   46th   Ave   and  1      er   and   builder,    Buri-Buri   Homes, 

Sutro  Heights  Ave ;   S  Sutro  Hgts  !     inc.  South  San  Francisco. 

Ave  25.  50.  75,  75  W  46th  Ave;  SW  :  DWELLINGS     (6-room)      (6),     $6000 


$5600;  463,  477,  491  Elsie  Ave;  own- 
er and  builder,  R  L  Wooldridge, 
1502  171st  Ave.  Hayward. 

SOUTH  SAN   FRANCI8CO 


contractor,  Frank  F.  Goodman;  two  j  ^9^,^°^^''* 


40 


OAKLAND 

3129  Elmwood ;  owner.  An  Fo  Mfg  ■  jj^j 
F   Nearhood;    1    fixture. 


Cor  42nd  Ave  and  Clement   St ;   W  j 

42nd   Ave  25   S   Clement ;   S   Cle-  ; 

ment  St  70  E  42nd  Ave ;  owner  and  j 

builder,   Henry   Doelger.   Bldr,    Inc. ; 


each;  Burl-Burl  Subdivision;  own^ 
er  and  builder.  Buri-Buri  Homes, 
Inc.  South  San  Francisco. 


HILLSBOROUGH 


OAKLAND 


!  RESIDENCE.      $17,000;       135      Bella 

■  I     Vista;     owner.    Ralph     B    Rector; 

ADDITION,   $1000;   4115  Maple   Ave;  j     builder.  John  M  Johnson,  220  Hazel 

owner  and  builder,  J  G  Burroughs,  j     Ave,  MiUbrae. 

4115   Maple   Ave.  1  GREENHOUSE,    $3000;    615    Chltten 


1417  Delaware ;  owner,  Sam  Lehey ;   outlets ;   1   switch  •    2   plugs.  i     HUMBOLDT   COUNTY,   Nev.— The 

dealer,   H    P   Murphy;   water  closet;;     972.4   "Various    locations   and   own- |  ^"^^'"  State  Construction  Co.,  S.  Main 
wash  basin;  bath  tub.  ers;  contractor,  Elec  Products  Corp;    S*-    Eallon,   at   $172,565.53,    submitted 

'signs.  'ow  bid  to  the  Nevada  Department  of 

'     975     360  Winding  Way ;   owner,   H    Highways,    Robert    A.    Allen,    state 

;F   Deutscher;    contractor.  Decker  El  j  "'''^"^^y  engineer.   Heroes'   Memorial 
Constr  Co;    service.  Bldg.,    Carson.  City,    Nev.,    for    con- 

976    835  aMrket  St ;  owner,  Nathan    structlon      of     approximately     14.941 
™   ^.       ^     ^      ■.    «-.   .«    -  -hxmann     Co ;     contractor.     Decker   m*'es  of  state  highway  from  a  June- 
Co;    dealer,    F   Nearhood ;    1   fixture.  Elec^nstr  Co;  sign.  !  "on  with  U.  S.  95,  approximately  31 
4297  Atlas  Ave;  owner  H  A  Cook;  •     ^77     77    o'Farrell    St;    owner,    Jos  1  "»"es  north  of  Wlnnecumma,  to  Sod 
dealer.  T  Donaldson ;  33  fixtures.             Magnin    Co ;    contractor,    H   S    Tittle    House,    Route   8A,   Section   A.   Hum- 

2820  14th  Ave ;  owner,  ..- ;  deal-   ^o  •  boldt  Covmty. 

er,  Pacific  Heat  &  Vent;  2  gas  out-       978 '220  Montgomerv;  owner.  Mills'      Second  and  third  low  bids  were  as 
le*«-         ,  .^^   ,  „     o*  ^  -  .Estate;    contractor,    H    S   Tittle   Co;  follows: 

9th  and  Franklin  Sts:  owner,    alterations.  j      Stolte,  Inc.,  Oakland,  $178,399.76. 

dealer.    Cleaners'    Exchange ;    2    gas       g^g     g^g  Haight  St ;  owner,  Jeans ;       Dodge    Construction,    Inc.,    Fallon, 
(outlets.  ;  contractor,    Bertrand   Elec   Co;    f  our  i  *178,910.43. 

I     373    12th     St;    owner,    Personality  pj^^g  >  , 

Steak    House;    dealer,    E    Benin;    2^     g^'     5^9    Mission;    owner.    McCalf  4/1^/46 

"'3^"irE  14th  St;   owner.  O  ^n^ers-.^ZlirTr^'rl^J:.?^'''''"''''  '^^''^'^' i '-9^.!'J °°,^!!S 


WALL,  retaining,  $2300;  NE  Comer; 
Broadway  and  Ocean  View  Dr;  ; 
owner.  O  C  Kamlan.  prem;  con- i 
tractor,  O  C  Jones  &  Sons,  1601  ; 
Dwight  Way,  Berkeley ;  plans  by 
R  D   Dalton,   1630   Webster  St  , 

APTS,   2.story  16-room,   $14,000;  511-1 
519    42nd    St ;    owner.    Marie    Hof -  ' 


dealer,  D  N  Watson;  2  fixtures. 
4441  Albert  St ;  owner,  W  Gabriel ;  | 
Rd ;    owner,    C    J    Dilke ;    builder, '  dealer,  H  Lee ;  5  fixtures ;  3  gas  out-  , 
Pacific  Coast  Greenhouse  Co,  1000   lets. 

i      ;    owner,   Dr    J    Parligee; 


•• 
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BERKELEY 


Broadway,  Burllngame. 


BURLINGAME 


smith,   523- A   42nd    St ;    contractor,  '  ALTER  RESIDENCE,  $400 ;  161  Flor-        906 


•  .     ,        ^  r,  .      r  „   *   .  ,910      1772    Solano ; 

!^®*^«I',9.^®i*'  ^  "**"'*^  „_    ^.„,     contractor.  Matson  Electrical;  1  out 
j     2720  13th  Ave ;  owner,  Jones ;  deal-    j^^ 

!*%fi?4^itnev^\""owner    O'Leary-'      ®"     F'^^   Solano;     owner      --.---:   highway    system*^  froni^  DalzeTl    C^~ 
dealer  ^Sighu'l7iJture                    contractor.  Matson  Electrical;  2  out- ,  yo„    to    Junction    with    State    Route 
14th    st    owner  McDonald;   '"'.f/o  '  ^^i^^^J?  =  ^  fixtures no.  3  nearCentral  with  a  spur  con 


LYON  COUNTY,  Nev.— Dodge  Con- 
struction,   Inc.,   N.   Main   St,   Fallon, 
,at   $222,550.05,    submitted   low   bid   to 
I  the    Nevada    Department    of    Hlgh- 
I  ways,    Robert   A   .Allen,   state   high- 
owner, ;  I  way     engineer.      Heroes'      Memorial 

Bldg.,    Carson    City,    Nev.,    for    con- 
struction   of   a   portion   of    the   state 


912     2036  Bancroft ;  owner,  Corder  nection  to  Wellington,  Route  22,  Sec- 


4/12/46 

BIDS  WANTED 


354  for  furnishing  cast  iron  pipe  and  |     ^^^    ®^29:  one  f.o.b.  San  Bemar- 

fittings   for   the  Orinda  filter  plant   ^^-^    „,„«     .^  *    w    a  ^   »^. 

j     REQ.  2789:  three,  fo.b.  San  Diego. 

•  •     42    QUO.    47911: 

,     Thirty -six     5- ton,     4  -  wheel  -  drive 
OAKLAND,    Alameda   Co.,   CaUf.— !  ^"»ck  chassis: 
Until  April  24.   5:30  P.   M.,   bids  will        ^^Q    *"7:  11,  f.o.b.  Redding, 
be  received  by  the  East  Bay  Municl-  ,     ^^^Q.  11899:  11.  f.o.b.  Sacramento, 
pal    Utility    EHstrict    Room    312,    512       ^EQ    *^^'^ ■  2.  fo.b.  Fresno. 
16th    St.,   Oakland,    under    Pro.    1729       ^^Q-  1«778:  2,  f.o.b.  North  HoUy- 
for  gas  and  kerosene  for  fiscal  year.    wood. 

Specif K-atlons  obtainable  from  the  1     ^^Q.  6231 :  5.  f.o.b.  San  Bemardina 
above  office.  REQ.  9616:  1,  f.o.b.  Bishop. 

REQ.  9615:  4  f.o.b.  Bishop. 


4/12/48  ••42 
BIDS  WANTED 

BENlClA.    Solano    Co..  Calif.— Un- 
til April  23.  2  P.  M.,  bids  will  be  re- 


4/12/46  ••43 

BIOS  POSTPONED 
CENTRAL  VALLEY  PROJECT.— 
reived  by  the  U.  S.  Engineer  Office,  Until  April  23,  2  P.  M.  (postponed 
74  New  Montgomery  St.  San  Fran-  from  April  9)  bids  will  be  received 
oisco,  under  Serial  No.  04-203-46-15  by  the  U.  S.  Bureau  ut  Reclamation, 
for  valve  assembly  and  pump  alter-  Denver,  under  Spec.  1223  for  fumish- 
atlons  aihd  new  valve  boxes,  reser-  jng  and  delivering  fob  cars  at  the 
voir  R-3,   Benlcla   Arsenal.  shipping  point  or  fob  cars  at  Coram, 

Specif i<tations  obtainable  from  the  '  Calif.,  at  the  option  of  the  bidder, 
above   of|fice.  i  three  15xl9.05-ft  coaster  gates  for  In- 

• stallation  at  the  intakes  of  three  of 

4/12/46  •     •     4  2  i  the  penstocks  at  Shasta  Dam,  Ken- 

BIDS   OfENED  |  nett    Division,    Central    Valley    ProJ- 

VALLEJO,  Solano  Co.,  Calif.— U.  ect  The  rubber  sealing  strips  for 
S.  Pipe  &  Foundry  Co..  Monadnock  the  gate  seals  will  be  furnished  and 
Bldg..  San  FYancisco.  at  $7244.86  sub-  installed  by  the  Government.  The 
mitted  Idw  bid  to  the  City  of  Val-  coaster  gates  will  be  installed  by  the 
lejo,    Melvin    F.    Brooks,    city    clerk.   Government 

City  Hall,  Vallejo,  for  furnishing  No  charge  for  copies  of  the  speci- 
cast  iron  bell  and  spigot  water  pipe  fications  to  prospective  bona  fJdo 
and  special  castings.  'bidders;   to  others,  $1.25,  not  return- 

Other  bids  were:  able. 

American  Cast  Iron  Pipe  Co..  Alt. 
$7447. 

Pacific   States  Cast  Iron   Pipe  Co.. 
$7674.34;   Alt..   $7375. 


H  K  Jensen,  4024  MacArthur  Blvd.  1     abunda;  owner.  Mrs  Frank  Regan,  .dealer,  L  Padlo;  2  gas  outlets.  Com-   rontmr^fftr    i^ataon   Rl*.otrieal'    ;". V  t'    •— --—0——  -— - 

SHOP.  1-story.  $7500;  1259  48th  Ave;  i     prem;  builder.  Rene  Johnson.  .  i      2537  12th  Ave;  owner.  M  Sullivan ;  f^°^^^°^tractor    Matson  ^•**^^'*<** '  j  tion  A    Lyon  County    N^^^^ 

owner  and  builder.  Wm   Pimenta!,    APARTMENT    BUILDING.     $25.000 ;,  dealer.  E  Maloney;  4  fixtures;  2  gas       9i?°'|g7.  !5,^^«-    ^^„„  ^  Pavett-'     ?  k  n  /.       »  *    *^  ^°^  ^1^  '°£^ 
«5  High  St.  ,     Lots  7  and  8.  Block  6.  Florabunda ;    outlets.  '  contractor    uT^lectric     i?  outTeS •  '  io?  m^"  ConstrucUon  Co..  Reno.  $229. 

ALTER  $1000:  2062  Broadway;  own-;     ov,-ners    and    builders,    Dean    Pratt  j     6267    Sunnymere;    owner.    Kopfer;   10  switcheVi^  nhla-  4  circuits        '  '     cTiL..  «♦-♦-  o««.*«    ♦!       ^       ».  , 

"  '     and    Dean    Mitchell,    320   Highland    dealer.  E  Maloney;  3  fixtures.  ^     nVSil  Ei^h^oJLSl^d^^^^  ConstrucUon  Co..  Fal 

Ave.  San  Mateo.  |     2279  E  14th  St;  owner.  Fung;  deal-  ;  trLtor     A    A^rSssoTs    ouSetsTs   '°°'  »231.685.51. 

'^"^ro^^e  yrd??wner,   l^-\^^?^^^^  J^LL^'^V!^     -       !*/^/*«  '     '    40 


42 


er,  F  D  O'Connell,  prem;  contrac 
tor.  Empire  Constr  Co,  344  Harriet  ; 

St.  San  Francisco.  !  ALTER   AND   REPAIR.    $1000;    1684  j  er,  P  Schoenfeld;  3  fixtures 

ALTER  and  addn,  $2000;  436-438  65th  ;     Columbus:  owner.  D  A  SUU;  build-  |     4170 


St;  owner  and  contractor.  Florence 


915 


w^    ^«  i«.H   «*  '     f'  'J^.  ^"*"'  "'^  I^«»»8h  Rd,    Nelly;  dealer,  L  Madden;  9  futures;    3^^^    .j,J-    shop     contmctor. '  Elec 

Wood.  438  65th  St  ,     San  Mateo.  3  gas  outlets.  trical  Product*-  1  slm 

GARAGE.    1-story.    $500;    1217    78th  I  REPAIRS.     $1000;     732     Farrlngdon;  |     1436  12Ui  St;  owner.  Maning;  deal-       oir     Ib    ou-A..-.f  ™ 


2043  University;    owner.  JFlos-    PROSPECTIVE   BIDDERS 

SAN     MATEO     COUNTY.     Calif.— 

I  The  following  contractors  have  tak- 

916     48    Shattuck    Square ;    owner,  en  out  plans  for  construction  of  grad- 


4/12/46  • 

BIDS  WANTED 

SAN  FRANCISCO.— UnUl  April  27, 
2  P.  M,  bids  will  be  received  by  the 
U.  S.  Treasury  Department  Hotel 
Empire  Bldg..  100  McAllister  St.  18th  j- 
floor.  SaA  Francisco  2.  under  Inv.  SF-  ' 
2945-4  for  fire  extinguisher  charges, 
f.o.b.  Sart  Francisco.  t  ^ 


Classified  Advertising 


WANTED 


4/12/46 


PART-TIME   BOOKEBSPING    and 
;  TYPING  for  small  firms.    Bacallcat 
4  2  '  references.     Reasonable     rateu     Me- 


Ferrell,   283   Wlstar  Road 
ALTER     $500 ;     5923    Colby     Street ; 

owner  and  contractor,  M  B  Grigs-  ; 

by.  6923  Colby  St  1 

STORE,  1-stor^,  $4600;  2809-11  Hav- i 

enscourt     Blvd;     owner    and     con-! 

tractor,  C  Podesta,  2206  Church  St.  I 
SIGN,  electric.  $675;  1916  E  14th  St; 

owner.  Base  Hit  Club,  prem;  con-  I 

tractor,     Scott     Sign     Service,     359; 

4th  St  Vallejo.  I 


premises. 

RESIDENCE.  $9000;  Lot  18.  Block  5. 
Alpine;  owner.  B  J  Ward;  builder. 
Irving  Castor. 

ALTER  BUILDING.  $700;  212  Cali- 
fornia Dr;  owner,  Federal  Auto 
Parts,  prem;  builder,  Wellnita  ft 
DeNarde,  2207  San  Bruno  Ave,  San 
Francisco. 


;  Maioney ;  x  x«v«.c.  .  » .v.        !  S'^l'iiSi"  f^^^  ^^^S"""^""'  ^'^'  \  ^^l^'f  *   Ifhtif 'Sl5f'    ""iV-V^"*^'^!-  I  R^matlon.     Denver.     Colo.,     under  , 

S600Br^way;owneryaIStrough:,*^,^«>^?du^t.-,,Vi!S-..^«r«,d   1*^^^^  «.t76-A    for    furnishing    inter- ^ 


E  Maloney ;  1  fixture ;  1  gas  ouUet 


POSITION  WANTED 


918 


^     .     .  '  'equipment    Reply  Box  413.  c/o  Daily 

~       "  (to  4/l«/46) 


outlets. 


FRESNO 


919 


4690  Tompkins;  owner,  Beulah  Rest   ,,  "'       2214     Brouning;  ^o^^wkni^   "«"*•  ^^^""'^^ ^k*^  „,   ^  „     ..  jtrar Valley    Project   as   fouows 

Home;  dealer.  E  Maloney ;  1  fixture.   5'JXter4^  ^tdh'el^  Hli*-"     "    --^^^-^-^P?-'^-**^-^''^-**^-^*'"'  '  8oh«fula  No.  I 


Furnace  Permits 


[Plugs;  3  circuits. 

920      1051     Cragmont ; 


fixtures;  11, w.  Waters,  Jr.,  of  James  &  Waters. 
'1319  Howard  Ave.,   Burllngame. 


{(1)  45.800  lbs.  %-in.  and  larger. round 
and  equare  deformed  bars; 


Pactfic  Builder. 


JUNIOR    ESTIMATOR,    TZ1IX< 


.__  owner^     CI     California    Paving   Co.,   1406   Third  j(2)  ir7orrb8^%ri^'*;;^rdVformed 'iri^ 

Laughlin;   contractor,  Gardner  Elec-; Ave..  San  Mateo.  1'''^  -*'^"*  ^  "*"  "**^"  oeiormea    KEEPER.  GRADUATE  CITIL 


:     L  C.  Jensen.  2525  MUi  Ave..  Oak-  ,,3,  Jjoo'lbs    ^-inch  do; 
land. 


BERKELEY 


I  DUPLEXES  AND  GARAGES  (2), 
7—1  $8000  each;  2942-46.  2950-56  Madi- 
l*v8       son;  owner,  Fey 


DWELLING     (2-room),    $4500; 

Carlton;    owner   and  builder,    Geo 

Sorensen,  1403  Carlton.  _        _        _  

ALTERATIONS,      $1350;      1611     San    DWELLING  'aND  o'aRAOEV  $6000; 


OAKLAND 


Schedule  No.  II  | 

(4)  964.5410  lbs.  base  %-in.  and  larger 


GINEER,    Veteran.    Reply    Boa    412, 
;c/o  Dally  Pacific  BuUder.  * 


[trie;  2  outlets;  2  switches; 

I     921     1649  Hoi*lns;    owner,    Cran- 

IJ;S;ts°^''*'^°/•K'^*'f  n'iuel^^?dr^Sli°^^  '•*"  ^  "'**  ®""**'*    ^*>  •"-««  "«    '>«*  'i-*-    ««<»  •^'^^^        construction    man    -    Bngl. 

outlets.   2  switches;   2  plugs,   2  cir     San  Leandro.  4    Box  64.           ™"°**  ".**  ■*»"*'*  deformed  bars;  ineer.  architect  age  41.  avallaMe  la 

19^    21/u  n              ^«r   T  L  Le^er-    Tu^K   f^d  ^  Jo^e                               -5^  *^'*^  ^-^  ~"^**  deformed  bars;  i^hort  noUce.    Aggre^ve;  rMulta  aa- 

711  Carlton:  owner.  Lapham;  deal- 1 _??_fi<>4  Grove;  owner,  J  LLe^^^^  Babcock  I  <«>  ^*'^  l?"*.^'*"*^*'  ***»=                      '  «"^      Ca°    '°^«^     ^^    "••    «/<> 

*  '                                                   Schedule  No.  Ill 


Pablo;    owner,    Dr   H    Perlmutter, 
1611  Sian  Pablo;  builder,  American 


1004     Palm ; 
Church. 


owner.    International 


.r-^^F^?^'-^^^^  ^^^^^^-  ; DWELLING.  $5000;  SS8  P  St;  owner. 
ALTERATIONS.  $2500;  2160-62  Vine;  j     Huerta  Ynacla 
owner.  Hartell.  2160  Vine ;   builder.  ;  ALTER  STORE.  $1000 ;  2546  Ventura ; 


Federal  Modernization  Co.  608  16th. 
ALTERATIONS.    $2500;    2829    HiUe- 

gass;  owner  and  builder.  Frank  E 

Bryant  1820  University.  ; 

ALTERATIONS.  $2000;  1603  Prince;  | 

owner  and  builder.  E  Toomer.  1603  ; 

Prince.  I 

ALTERATIONS,    $16,000;    2360   Tele- [ 


owner.  V  Khacherian. 
OFFICE,  $1000;  406  Van  Nees;  own- 
er.  Ronald  V  Cloud. 


SAN  CARLOS 


*,*    .,  T>    ,u         ^«oi  Week  Ending  April  10,  1946 

graph;  owner.  Alfred  BrelUng.  428 '  D-y^rELLINOS    (3),    $7000    each;    402 
Bucknel    Dr.    San    Mateo;    builder, 


DWELLING  AND  GARAGE.  $6000;    er.  Atlas  Heat  &  Vent;  central  'ur- ; 5°«*.'^ctor  Gardner  ^^^^''^^ iiJ^A  ' RiY^    sJ  F^cl^' ":  scneauie  No.  Mi  iDaiiy  P^tcific  BuMder 

1     5032  Laurel;  owner,  C  J  Allen.  nace.  I     02^     ',?«l^^i'^'' =  "  ?^4?r   Smn^       tF'c^mmF^^i  and    Railroad.  ^^'  ^  "^  ^^'^^  •*»"'"   <*«*<>""«<»: 

3014  22nd  Ave;  owner.  MacDonald ;       »?3    2468  Telegraph ;  o^TierCs^P         1^  ^.    aniUi.    First   and    Railroad.  ba„   7^.,^.    ^,^,^^    j^^^.  .       ^^^^^^^   ENGINBER-D«.l«a.    lay 

dealer.   Atlas   Heat   *  Vent;   «-tral    ^^^^^^e  Sh  t^^^^^^^^^  ^-^^^.     ^^^,^,^,^     Eastshore^«'  Z/'"'    '^•*"'**   '°   '''"•   •-^-    -\"?   installation.    Sto^JT^ta J. 

'"iTlTl^cArihur;  owner.  Hendricks;  '  ^^^    2433V^i!?g^'ph^owner.  Arthur  Highway  and  HunUngton  Ave..  Rich-  \  ^^  !  ~t-   taverns,   et..    Refer«.oea    Re- 

^^-  f,5„.^r*^Ji^r^  '.-r-   u?rr3i^°1^r,oSiTr   ^T^^thy,Fo_gelberg  Co.. 


ply  Box  411.  c/o  Dally  Pwdtic  Builder. 


1436  Kear- 


ney St,  El  Cerrito. 


OAKLAND 


4/12/46 

LOW   BIDDER 


4  0    4/12/46 

BIOS  OPENED 


MACHINERY  AND 
EQUIPMENT 


36783  1018  Broadway ;  owner.  Photo  '     SAN    DIEGO    CO.,    CaUf .— Basich  1     SACRAMENTO.    Calif.  —  Fbllowing  = 


HELP  WANTED 

4  3      ESTIMATOR  on  grading  wock.  ate, 
'wanted.  Phone  66639,  Stooktao.  Calif. 


6267  Sunnymere;  owner.  Kother; 
dealer.  E  M  Maloney;  floor  furnace. 

1417  Willow  St;  owner.  Simmons; 
dealer,  A  E  Hess;  floor  furnace. 

866  30th  St;  owner,  Campl;  dealer, 

^iSifi^rSton^lvd^'^tn^r  Mrri,,r^.  ^ ^oprconTr^toriTj' Peterson ;  al- JBros.  Constr.  Co.,  and  Bask:h  Bros.  '  submittetd  bids  to  the  Stite  Pu"r°  |  SUPERINTENDENT  FOR  PXPU^ 
^^It^  ^^^^<\^^l'  }^^1^V^'   teraUona  iBox    151,    Alhambra.    at    $1,098,840.50    chasing  Agent  Sacramento,  for  ma- ;  LINE  CONTRACTOR-handle  sewer 

I^OT    HeikwoS^     owSr    SSSure- '     36784     2049  lOUi   Ave;   ov.-ner.   Fred    submitted   low  bid   to  the   State  Di-    terials   and   equipment 

^\2t  ?T^So?riil-fS^rf»m^rJ^'   Early.   Jr     contractor.   ScoU-Buttner   vision    of    Highways.    G.    T.    McCoy,    quo.  45258;  Req.  61475 

;aler,   T   L  MorrUl.    floor  furnace.        is,,^-''   .^'    contracxor.    o :_»«»^   >,io.hrvnv   pnpineer    state   Bld^.  A,««Hrf^n     T»u      r-^ 


dealer, 


Elec   Co; 


i  state  highway  engineer.  State  Bldg.. 


,  project— in   reply  state  age.   Hat  ex- 
perience,   furnish    refereneWb    Reply 


Henry  Braim.  4777  Davenport  Ave. 
Oakland. 
ADDITION.  $9500:  2525  Dwight; 
owner.  J  Tannant  2525  Dwl^t; 
builder,  B  &  R  ConstrucUon.  268 
Market  St  San  Franclsca 


Cedar  St  4^  ]^spect  St  500  Pros-  I      1021    Cotton    St;    owner.   A    Crese;  /" 3CTK° '  M^^IaSf^rd^^'A^r  owner.    Los  Angeles,   for  about  4.1   miles   m 


pect  St;  owner  and  builder.  Baker 

ConstrucUon  Co. 
DWELLING.   $10,000;   1614  Chestnut 

St;  owner,  W  E  Fleming;  builder, 

Stephen  O'Leary. 
QUON8ET  HUT,  $i000;  Old  County 


A^^\^r     Afiaa   TTaat   u  Var*  .    .«an4...i'     OOV80      9fi7    55t«nford    Avc ;    owiici.    xjo»  .tixigcico,  t-^>-   ».~-..    — -   .^..^.^   —       drums^    $.085. — Avrarded. 
?,!^a^  '    ''^^^iLangendorf    U„^    Bakeri^;     con- i  lengUi    to    be    graded    and    surfaced  ^ quo.    -^gT*;    Req.   E47881: 

5?i4^th  Ave-  owner   ^mlth  •  H*-i     tractor,    Scott-Buttner    Electric    Co;'wiUi  portland  cement  concrete  pave-  ;     sheU   Oil  Co.,   $.0625  trucks,  $.0625 
«r  i^HesI^  f  1«S?  fS^IS      •  *>"«ets     switches     fixtures ;    plugs,      .ment  bet   .4  mile  «>uUi  of  J«««on  j     drums, 

er.  A  E  Hess,  floor  furnace.  ^^     •    2mTri<y7th    Ave ;    owner,  i  Valley    Road    and    .5    mile   norUi    of       American    Bit    Co..    $.0625;    10625, 

north  city  limits  of  San  Diego   (XI-  j         fob   San   Leandro.- Awarded. 

SD-77-SD.A),  in  San  Diego  County,      quo.  45|57;  Req.  4152: 


,.TK%^2.^^rr^?:;r■•^  *•-'■  ?^^«-«?.,?tor^^^^^^^^^^ 


Co;   ouUets;   switches;   fixtures;   pi. 


FOR  RENT 


FENCED   LOT,  sultabla  for   eon- 
tractor's  storage;  two  frootac**^ 

ant  St  near  Third.  Rent 

jEUcridge  «Mt. 


-<?^<  f-Cii^.mJi.  ma.'::^^ 


> 


f 


aE 


PLANS  and 
Speculations 


Oroville:  City  projects  include 
paving  of  upper  Montgomery  street 
between  Memorial  hall  and  Bridge 
street  some  time  during  the  latter 
part  of  the  Summer. 

oOo 
San  Francisco:  The  recommenda- 
tion for  a  new  easier  approach  to 
the  Golden  Gate  bridge,  from  down- 
town San  Francisco,  has  been  made 
by  the  planning  commission.  The 
report  calls  for  a  freeway  to  be 
built  along  the  waterfront  and  con- 
necting with  the  present  Lombard 
street  approach  to  the  bridge  thru 
a  Lombard  street  tunnel  east  of 
Van  Ness  avenue. 

oOo 
San  Francisco:  According  to  an- 
nouncement of  the  Pacific  Tele- 
phone and  Telegraph  Ck).,  mobile 
telephone  service  will  become  a 
reality  in  a  few  months.  Two-way 
service  between  any  regular  'phone 
and  any  mobile  vmit  is  anticipated. 

oOd 
Fresno:  The  state  division  of 
architecture  plans  to  call  for  bids 
on  three  buildings  on  the  Fresno 
State  Campus,  estimated  at  $965,- 
000,  as  soon  as  the  department  is 
convinced  building  conditions  will 
favor  the  program. 

oOo 
Yreka:  The  city  council  has  au- 
thorized Burton  J.  Westman,  Etna 
geologist,  to  make  a  complete  sur- 
vey of  the  region  to  determine 
best  places  for  drilling  for  wells 

to  augment  the  city  water  supply. 

_ # 

Can  Ship  Gypsum 
bto  Shortage  Areas 

Crude  gypsum  sold  for  use  as  an 
inert  filler  in  dry  colors  has  been 
added  by  the  Office  of  Price  Ad- 
ministration to  the  list  of  specified 
building  materials  which  producers 
may  ship  outside  their  normal 
marketing  areas  into  temporary 
shortage  areas  under  the  special 
pricing  method  authorized  last  De- 
cember. 

Under  the  new  action  producers 
may  under  certain  conditions  add 
the  full  amount  of  freight  costs 
to  the  f.o.b.  plant  maximum  prices 
of  their  product.  The  dry  -  color 
manufacturers  are  expected  to  ab- 
sorb the  increase. 

Manufacturers  of  dry  colors  have 
been  compelled  to  buy  gypsum 
rock  from  mines  at  a  considerable 
distance  from  their  plants  due  to 
labor  shortages  and  curtailed  out- 
put in  the  mines  in  their  own  areas. 
OPA  found  that  the  additional 
freight  costs  impeded  sales  into 
the  shortage  areas.  The  producers 
using  the  method  permitted  under 
this  order  must  file  application 
with  the  Building  and  Construc- 
tion Price  Division,  Office  of  Price 
Administration,    Washington,    D.C. 


45aily  Pacific  Jluil^cf 
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12  Patents  Dedicated 
To  Free  Use 


Twelve  patents  owned  by  two 
American  corporations,  Walter 
Kidde  &  Company,  Inc.,  Belleville, 
N.  J.,  and  Hercules  Powder  Com- 
pany, Wilmingrton,  Del.,  have  beer 
dedicated  to  the  United  States  pub 
lie  for  free  uae  and  will  be  listed 
on  the  Register  of  Patents  Avail- 
able for  Licensing  which  is  main- 
tained by  the  Patent  Office,  the 
Department  of  Commerce  announc 
ed  today. 

Included  in  the  Kidde  patents  is 
one  designed  to  improve  the  means 
of  storing  explosives  or  dangerous 
fluids,  one  giving  a  method  for 
producing  inert  gases,  and  another 
giving  a  method  for  protecting 
combustibles,    particularly    applic 


Ranch-type  Homes  Featured  m  Sacramento  Project 


\  '  The  Office  of  Price  Administra- 

„  tion,   the   Civilian   Production   Ad- 

^^j**^-^,     ministration,    and    Housing    Expe- 

J  ,^    Iditer     Wilson     Wyatt     have     been 

■^   '     working  on  the  millwork  situation 

for  some   weeks,  and   sua  a  result 

I  of  their  efforts  a  quick  upturn  in 

.millwork  production  is  anticipated. 

!     CPA  has  issued  orders  channel- 


Qnick  Uptom  iln  Prodoction  of  Millwork 
Items  Ordered;  Meet  Requffements  by  Joly  1 

Special  rnoii  the  Daily  Pacific 
Buiu)kb'«  WASHINGTO.V   BUREAU 

A  flood  if  millwork  lari^  enough  to  catch  up  and  keep  pace  with 
reqairements  of  the  veierans  emergoicy  hoasing  program  by  July 
1   was  being   forecast  iln   informed  trade   and   Government   quarters 

here  today. 


-        ,  ,ing  lumber  to  mills  prodticing  mill- 

!!.iL,r?,i*!??^!!.*Kt?P°'^'''^    ^^'' l  distinctive   homes   of   two  and   three   bedrooms  are  being  planned  for  a  Sacramento   development ' ^^^^^^  >^ith  the  stipulation  that  75 


petroleum  or  gasoline. 


iper  cent  of  such  lumber  must  be 


The   Hercules   patents   relate  to   for  veterans.    Homes  will  consist  of  several  types  built   on   lots   ranging   in  size   from  one-half   acre   to! turned  into  millwork  it«ms! 


new  houses  are  base  moulding,  floor 
jnoulding,  picture  or  cove  mould- 
ing, kitchen  cabinets,  shelving  in 
clothes  closets,  usually  a  built-in 
ironing  board,  stair  material  if 
the  house  is  two-8torv,  screens  for 
windows  and  screen  doors,  or  com- 
bination doors  and  possibly  ston» 
sash. 

CPA  reports  many  producers  of 
millwork,  hard  up  for  material,  un- 


improvements  in  varnishes  and 
lacquers  and  the  production  of  a 
resin  base  ester  -  drying  oil  com- 
position, which  might  be  used  in 
place  of  tung  oil. 

About  10,000  patents  are  now 
listed  on  the  Register,  which  was 
established  in  the  Patent  Office 
June  30,  1945,  to  encourage  and 
facilitate  wider  use  of  patented 
inventions  which  owners  are  will- 
ing to  sell  or  license  for  use  by 
others. 


two  acres,  and  costing  within  the  $10,000  price  range  permitted  by  current  housing  regulations. 

Features  Designs  by 
Conrad  T.  Kett 


Two-Mile  South  Grand  Coulee  Dam  to 
Contain  1,500,000  Cubic  Yards  Earth,  Rock 


The  Bureau  of  Reclamation  is  calling  for  bids  on  the  10,000-foot 
^uth  Grand  Coulee  Dam  to  block  the  abandoned  ice-age  bed  of  the 
Following  are  the  titles  and  num-  !  Columbia  river  and   create  a  27-mile  lake   in   the  Grand   Coulee   to 

bers  of  the  patents  involved  in  the   store 


..  1.  ,         L      -1-      xr-j  1  ,  I' -^^^  water  for  the  Columbia  Basin 

:ctions  taken  by  the  Kidde  and, project  Irrigation  System,  largest 
Hercules   companies:  ^^    (single    development    ever    planned 

\\  alter  Kidde  and  Co,  Inc.,  675  i  by  the  Federal  Government. 

f^A  }■"  ?5  l^^ii^'  ^'  ^''  /.^x*"  Bid  calls  were  issued  bv  Chief 
?"t.s^e<J,V<^ated  to  the  people  of  the  I  Engineer  Walker  R.  Young  at 
F?l^.J^^^^~^?'^r°^^^^'T'^''- 1  Denver,  who  said  that  offers  will 
1,884,458;  Control  for  Producers  be  opened  at  Coulee  Dam  May  10. 
of  Inert  Gases^  No.  1,952,005;  Ap- ,  An  earth-and-rock  structure,  the 
paratus  for  Production  of  Inert  j  gouth  Dam  will  extend  neariy  two 
Cq2    Containing    Gas,    No.   2,037,-  ^^^^^  across  the  lower  reaches  of 

the  Grand  Coulee  near  Coulee  City, 
Grant  county,  and  will  require  1,- 
500,000  cubic  yards  of  material. 
It  will  have  a  maximum  height  of 
about  65  feet  and  will  be  approxi- 
mately 450  feet  wide  at  the  base. 

In  Washington,  D.  C,  Reclama- 
tion    Commissioner     Michael     W. 
!  Straus  commented  that  the  call  for 


158;  Method  of  and  Means  for 
Analyzing  Gases  by  Differential 
Thermal  Conductivity  Measure- 
ments, No.  2,042,646;  Method  of 
and  Means  for  Protecting  Com- 
bustibles, No.  2,049,987;  Means  for 
Collecting  Exhaust  Gases,  No.  2,- 
080,102;  Method  of  Producing  Com- 
bustion Inhibiting  Gas,  No.  2,093, 


379;  Pressure  Actuated  Control  [bids  on  the  first  of  four  new  dams 
Means  in  Systems  for  Generation 
of  Inert  Gases,  No.  2,142,545;  Pro- 
duction of  Inert  Gas,  No.  2,247,625. 
Hercules  Powder  Co.,  Wilming- 
ton, Del.:  Patents  dedicated  to  the 
people  of  the  United  States — Ester 
Gum  and  Method  of  Producing,  No. 
1,820,265;  Coating  Composition,  No. 
2,066,759;  Resin  Base  Ester-Dry- 
ing Oil  Composition,  No.  2,343,021. 


SUMMERBEll  ROOF  STRUCTURES 


17A6  Thiitccnth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  excha 

ENterprise  10930  TWinoaks  36] 


BURKE  FORM  CLAMPS 


I    SNAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of   Concrete  Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Fr^pcisco       -       Phone  GArfield  8768 


■^ 


Stonewall  Cement  Asbestos  Board 

Kimsul  Insulation  Blankets 

* 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.  OF  CALIFORNIA 


to  be  built  for  the  multi-million- 
dollar  irrigation  system  is  part  of 
the  Bureau's  timetable  to  bring 
water  to  400,000  acres  of  arid  and 
semi-arid  land  in  the  Basin  by 
1950-51.  Commissioner  Straus  said 
other  dams  on  which  bids  will  be 
called  as  quickly  as  possible  are 
the  North  Dam  in  the  Grand  Cou- 
lee, the  Long  Lake  Dam,  and  the 
Potholes  Dam.  The  North  Dam, 
at  the  northern  end  of  th«»  coulee, 
is  a  companion  structure  to  the 
South  dam. 

Bert  A.  Hall,  construction  engi- 
neer at  Coulee  Dam,  will  direct 
the  building  of  South  Dam,  and  H. 
P.  O'Donnell  will  be  resident  en- 
gineer in  charge.  Supervising  En- 
gineer Frank  A.  Banks  said  O'- 
Donnell will  establish  field  head- 
quarters soon  at  Coulee  City. 

Reaching  to  bedrock,  the  heart 
of  the  South  Dam  will  consist  of 
compacted  soil,  sand,  and  gravel 
[placed  in  6-inch  layers  and  rolled. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  W^ELDERS 

Air  Tools  of  Ail  Kind* 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  •  0755 


On  both  sides  o£  this  core  will  be 
additional  layers  of  mixed  soil, 
sand  and  gravel.  The  outer  por- 
tion will  be  of  similar  composition 
and  will  have  a  rock  riprap  three 
feet  thick  on  the  reservoir  side  to 
prevent  erosion  by  wave  action. 

Extending  southeasterly  from  the 
dam  will  be  the  main  canal  of  the 
irrigation  system.  The  first  2,500 
feet  of  this  canal  will  occupy  a 
channel  which  will  be  excavated 
in  obtaining  material  used  in  con- 
struction of  the  dam. 

Hall  said  the  South  Dam  will 
block  the  Grand  Coulee  in  a  north- 
westerly -  southeasterly  direction 
with  the  southeasterly  end  extend- 
ing to  within  one-four  mile  of  the 
heart  of  Coulee  City.  Several  town 
lots  have  been  acquired  by  the  Bu- 
reau for  the  site. 

A  roadway  will  be  constructed 
atop  the  dam  and  might  be  used 
to  carry  Alternate  U.  S.  Highway 
10,  a  cross-state  route  to  Spokane 
from  western  Washington. 


i  OPA  this  month  coimpleted  a 
[Series  of  price  increases  to  stim- 
lulate  production  of  millAlvork  mate- 
•  rials,  including  an  increase  of  |10 
iper  1,000  board  feet  for  green  and 
!|13  per   1,000  board  feet   for  dry 

JNo.  1,  2  and  3  fir  shop  grades,  and 

One  of  the  largest  postwar  home  ^^  increase  of  $4.50  per  1,000  board 
building  projects  in  the  Sacramen-  ^^et  for  West^^rn  pine  shop.  These 
to  area  is  being  planned  by  the  ^^  items  millwork  ma|iufacturers 
Cxaftbilt    Homes,     Inc.,     of    1445  need.  [ 

Bush  street  San  Francisco,  who  In  addition,  OPA  thi^  month  in- 
tentatively  plan  to  construct  500  creased  ceiling  prices  folr  fir  doors, 
homes  in  the  North  Sacramento  28  per  cent,  and  authorized  higher 
area  soon.  prices  for  glazed  sash  tlo  cover  in- 

Distinctive    homes    of    two    and  creased   costs  resulting   from   the 
three    bedrooms    will    be    featured,  3.95  per  cent  increase  in  the  ceil- 
and  have  been  designed  by  Arcbi-   ing   price   of   glass   which   became 
tect  Conrad  T.  Kett,  75  Crecienta  j  effective  last  December, 
drive,  Sausalito.  |     Because   it   was   not;  until    this 

Of  the  rambling  California  ranch  week  that  the  series  of  price  in- 
type,  Monterey  Colonial,  and  Cali-  creases  was  completed  with  the 
fornia  Colonial,  all  will  have  long  authorization  of  the  higher  price 
porches,  two-car  garages,  work- 'for  glazed  sash,  the  full  effects 
shop  space  and  shake  or  shingle  of  the  adjustments  on  over-all  mill- 
*oof8.  I  work  production  are  not  apparent 

Construction    throughout    will:  yet. 
meet  with  FHA  specifications,  and  •  Door   Production   Up 

financing  will  be  arranged  to  ac- '  However,  reports  from  the 
commodate  veterans  of  World  War  Northwest  indicate  that  fir  doors 
'^^V      J         •  XX  X  J  already    are    beginning    to    move 

Landscaping,  streets,  water  and  ^  from  mills  to  distributors  in   vol- 
sewer    systems   will   be    developed  uxne. 
according  to  approved  standards,    j     Every  $6,000  six-room,  GI  house 


•#- 


will  require  its  compliment  of  mill- 


SEWAGE  DISPOSAL  PLANS  work,   including   10   to   12   interior 

I  doors,    front    and    back    exterior 

The  Bay  Area's  critical  sewage  doors,  and  sash  for  approximately 
problem  will  be  discussed  Wednes-  \  13  windows. 

day  in  a  meeting  of  county  offi- 1  With  the  doors,  each  house  will 
cials  and  health  officials  to  be  held  !  require  jambs  and  trim  two  sides, 
at  2  p.  m.  in  the  Pacific  Gas  and  [The  window  openings  each  call  for 
Electric  Company  auditorium,  245;  a  frame,  and  glazed  dtouble  hung 
Market  street.  gash  and  trim. 

Other  millwork  items  going  into 


til  recently  were  trying  to  main- 
tain a  one-shift,  40-hour  week  ba- 
sis of  work,  and  operations  nation- 
ally were  avera^ng  around  35  per 
cent  of  capacity. 

Reasons  for  Ihe  low  rate  of  op- 
erations were,  first,  inability  to 
get  shop  lumber  and  plywood,  and, 
second,  inability  in  some  cases  to 
cover  costs. 

The  CPA  action  channeling  lum- 
ber to  millwork  manufacturers, 
plus  the  adjustments  in  ceiling 
prices,  is  believed  to  have  set  the 
stage  for  rapid  resumption  of  a 
higher  rate  of  operations,  setting 
the  stage  for  a  catching  up  with 
G.I.  housing  requirements  within 
the  next  90  days. 

. # 

Maritime  Surplus 
Materials  for  Homes 


iRujin  PHinrs 


In  a  move  to  help  solve  the 
housing  shortage  for  war  veterans 
and  their  families,  the  U.  S.  Mari- 
time Commission  has  authorized 
transfer  of  available  materials  tg 
the  Federal  Housing  Authority.'^ 

The  Commission's  Contract  oet- 
tlement  and  Surplus  Materiuls  Di- 
vision office  at  Oakland  h?L8  been 
instructed  to  honor  reqnisitions 
from  the  Housing  Author^y  oat  of 
active  warehouse  stocks ;  and  ma- 
terial being  declared  surplus  at 
shipyards  and  warehousea.  Inven- 
tories are  being  furnisheoy to  re- 
gional representatives  of  the  Hous- 
ing Authority  who  may  also  ar- 
range to  inspect  the  materials. 
Requisitions  are  being  issued  and 
filled  locally. 


)(in'!^%i 


are    loborofory    Controlled 
to    Professional    Painters' 
High    Sfc;"dard$ 

iRiuin  PBjnT  compnnv      ,.  -._.. 

4th  &  Addison  Sts  •  Berkeley  7,  Calif.         V^^xi^lCi^ 
Phone:  BErkeley  3440  ^ 


FULLER 

SHOWER 

DOORS 


All  glass  used  is  a  full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
sliower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available— 
•ne  for  every  style  bathroom.  Asl<  for  folder  showing  all 
iletails. 

UUPFULL€R  £•  CO* 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


gs^ioa^is! 


?M~>   MAYEH 


STRUCTURES 

INCORPORATED 

220  Montgomery  St. 

San  Francisco  4,  Calif. 
YUkon0407 

SACRAMENTO   OFFICE 
1014  8th  Stp-'Phone  Sao.  38543 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


ANGIER' 

BuMmg  and  Curing  Papers 

Stondard 

and  Iconomy  Irownskin 

Burl-lo-mat. . .  Ansulott 


301  Mission  Str««t 
S59  Ttnlh  SirMt 


S«n  Francisco 
OtkUnd       • 


EXbrook7151 
GL«ncouft0167 


WESTERN 
ASBESTOS 

COMPANY 

c75  ToAnst-rd  S*     Son  Fran(  sco 


New  Te/epfcone  Humher 

DOuglas  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING    MATERIALS 


THE 

BROOKMAN 

COMPANY 


55  MAIN  STREET 
SAN  FRANCISCO  5,  CALIFORNIA 


A  NEW  Orgoniiatloii  of  EXPERIENCED  Men 


Electrically  welded 

WIRE 
FABRIC 


PRODUCTS 

St»«l  Window*  ond  Doori 
W»l4«d  Fobric  •  lUinfcKcinfl  St««l 
Metal  latti  frodvcts  •  St**l  Forms 
Expanded  Metal  •  Stwo:o  Netting 
Fabricoted  Steel  •  Merithont  Steel 


J 


nut  n 

IM  ruiiciici 
&  lot  wMia 

ruMm 


for  Reinforcing 

FLOORS  •  ROOF  SLAB6 

STUCCO  •  COLUMNS 

ARCHES  •  BEAMS 

PAVEMENT 

SOULE 

STEEL  COMPANY 


1750    APMY    ST.    •    SAN    FRANCISCO 


1^1  men  I    T^^  Controlled  Insulafor 
rViiiB9VI    pf  Cold,  Heaf  and  Sound 

Oh*  t*  \H  "Loyw  Upoa  LayM**'  ceMtraeHoB  it  •Umi- 

■otM  wmAi  spoH  ud  fBaraatvM  Mffor*  high 

lMflil«fiB9  voIm  fhrovgfcovt. 

Tr*at«d  Aqmtmtf  firm,  Mehfar*.  y/mrmlm  9mi  iafcH 
f cosoaledl,  Uf M,  Easy  fo  Hoadl*  osd  iMfaff 

GUNN     CARLE     AND     CO. 

20  POTRERO  AVE.      j  UN.  S4M  iAN  PRANaSCO 


WAR  SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 


NEW  6.INCH  I2.GAUGE  STER  PIPE 

20.FOOT  LENGTHS  WITH 
QUICK  COlrt>LINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  UNES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 


For  FuH  Information  Confacf  Your  Nearest  Dealer 

PACIFIC  PIPE  COMPANY 
Sea  Fraaelsco  er  Oakioad 

DULIEN  STEEL  PRODUCTS.  INC. 

Seottio  oad  Us  Aageles 

MORSE  BROS.  MACHINERY 


Ttie  ORIGINAL  Pre-sealeil  Insulated  Pipe 


For  Maintenanc£-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TKADC    MARK 


DURANT  INSULATED  PIPE  COMPANY 


iNYMELE 


>a.:c 


Jlsfr»«*ed  fy 

NEIL  H.  PETERSON  COMPAHY 

1129  FOLSOM  STREET  SAN  RANCISCO  3.  OAUP. 

PioM  UNderWM  MM 


Washington,  Oregon  and  Torrllory 

of  Alaska: 

E.   H.  LANGOON   COMPANY 

966  Dexter  HertOn  Building 

Seattle  4.  Waehlngton 

Pfione  ELtlOtt  QSM 


Southern  CaNfomla: 

A.  R.  JOHNSON 
2322  Undon  Avenue 


Long  Boaoh 


6,  Ca 
4t4-2S 


ifi--.^. 
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AILY    PACIFIC    lUILDER 


MONDAY.  APRIL  15.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(EsUblMhad  1«0) 
iMued  Evary  Morning,  Exo«pt  Saturday.  Sunday  and  Lagal   Holidays 


DAILY  PACIFIC  BUILDEB  la  the  pioneer  construcUon  dally  of  tha 
P&clllc  Catut.  M&inULming  a  complete  news  reporting  aervloa 
covering  all  principal  building  and  engineering  projects; 
consolidated  January  2,  1830,  with  Larsen'a  Advanoa 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation   as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION  RATES: 
13.00  pel  Month i  $30  per  Year  (Payable  In  Advance).  Slngla  Copy.  IBo 

Entered  as  Second-Class  matter  July  21,  1907,  at  the  post  office 
at  San   Francisco,   California,   under  the   Act   of  March   3.   1879 


PabUthed  by 
STARKRATH  PRIPTHNG  A  PUBLISHING  CO. 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owntr 

O.  E.  McGAVRAN,  Editor  J.  E.  ODGER8,  Advertising  Managor 

466  Teath  St.,  San  Francisco  3  TeL  t  MArket  71 10 


4/15/46  •     9  . 

^Alnnr"  rt^tt^VtAJ^^c  ''^^}^'^^  P'^^'  *=o°crete  foundaUons, 

bCHOOL  BUILDINGS  |     wood  structures,  concrete  floors. 

Approximate   Cost   $600,000   Owner— Carmel    Cannlne    Co .    J     R. 
NAPA,  Napa  County,  Calif.  Perry,    president     ScSnview   Av^. 

Construction   of   six   new   elementary  I     Monterey. 

school     buildings     and     alterations  '  Architect C. 

and  additions  to  Lincoln  and  Shear-  !     Monterey. 


J.    Ryland,    Box    847, 


The     owner 
contracts. 


er  schools 

Owner — Napa  Elementary  School  Dis- 
trict, Napa.  

Architect  —  Robert     Stanton,    Pebble  14/15/46 
Beach.  I  BIDS  WANTED 

Bonds  in  amount  of   $425,000  were  :     OWYHEE  PROJECT  Ore  -Idaho  — 

voted  last  June  to  assist  in  financing,  ■  Until  May  15,  lo  a    m'    bids  will  be 

together  with  anticipated   federal  or  i  received    by    the    U     S     Bureau    of 


awarded     segregated 


1  2 


state  funds. 


4/15/46 

PREPARING  MASTER 

SCHOOL  PROGRAM 

Approximate   Cost   $1,000,000 


PLAN 


Reclamation,    Regional    Office,    Falr- 

ground.s,    Boise,    Idaho,    under    Spec. 

9   1264     for     construction     of     machine 

jshop    at    Nyssa,    Ore.,    Owyhee    Proj-, 

'ect.    Ore. -Ida. 

No     charge     for    specifications     to 


4/15/46  ••     22 

CONTRACT   AWARDED 

RESTAURANT 

Bstimated  Cost  $4000-$5000 

SAN  FRANCISCO.  98  Market  St. 

Alterations  to  restaurant  involving 
2  restrooms  and  2  dining  rooms, 
kitchen. 

Owner — Johfi  Harris,  c/o  architect. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St. 

Contractor — G.  P.  W.  Jensen  &  Sons, 
Inc.,  320  Market  St,  San  Francisco. 


PLANS  ON  FILE 


Tho   following    list    of    plana    and    apoolfioatlona    for    oonatrucUon 

projoota  aro  new  available  for  Inspection  at  the  office  of  DAILY 

«>ACIFIC  BUILDER.  465  Tenth  Street,  San   Francieoo 


W*rfc 


Location 


Bid  Opening  Date 


Delta-Mendota  Canal 
Spec.  1183 
Earthwork,   Etc. 
Spec.  1237 


Pattersoii 

Klamath    Project 


4-lS 

4-25 


to   others,    $1.75, 


WATSONVILLE,  Santa  Cruz  County,    prospective  bidders 

Calif.  not  returnable. 

High    school    and    elementary    school       Copie.s  of   the  standard   form?  and 

systems    improvement    program    to   of  the  specifications  mav  be  obtain - 

rover  a  period  of  several  years.  .  ed   from  the  following  officeH  of  the 

f Owner  —  Watsonville    School    Board, 'Bureau    of   Reclamation:    W^'kcr   R. 

i     T.  S.  MacQuiddy,  superintendent  of    Young.    Chief   Engineer,    U.    S.    Cus- 

schools,  Watsonville.  j  tomhouse,     Denver    2,     Colo. ;     R.     J. 

I  Architect  —  Robert     Stanton,     Pebble   Newell,  Construction  Engfincer.  P.  O. 


4/15/46  ••     22 

PROCEED   ORDER 

DORMITORY  ACCOMMODATIONS 
Contract   Price  $13,896 

MARYSVILLE,  Yuba  County,  Calif. 
Yuba  College. 

Construction  of  36  dormitory  accom- 
modations; Calif.  V-4442. 

Owner — Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— M.  &  K.  Corp.,  Financial 
Center  Bldg.,  San  Francisco. 
Completion  date  May  27. 


SUB  -  BIDS  WANTED 

General  contractors  desiring  sub-bidb  on  any  Job  are  invited  to  make  known 
their   requirements   in  thia  column.    There   it   no   charge   for   thia   service. 


South    Pali   Alto  School,    Palo    Alto;    Bids    open    April    18,   7:30    P.    M. 
Carl   N.    Swenson   Co..   355   Stockton    Ave..   San    Jose    (BAllard   2602) 
Peter  Sartorio,  262  Clementina  St.,  S:an  Francisco  (GArfield  8317) 
C.  L.  Wold  Constr.  Co.  4412  F\ilton  St.,   San   Francisco    (SKyllne  4362). 
Mooro  A  Roberts,   693   Mission   St.,   San    Francisco    (GArfield   8579). 
C.  F.  PaHcer,  1644  Monterey  Blvd.,  San  Francisco   (OVerlamd  3723) 


BUILDING  SECTION 


Beach. 


:  Bo.x    937,     Reclamation 
I  grounds,    Boise.    Idaho, 


11— HOSPITALS 


Bldg.     Fair- 

and    Michael 

i  W.   Straus,  Commissioner.   Bureau   of 
Reclamation.   Wa.^hington   25,   D.   C. 


NEWS  INDE 

For   convenient   reference, 
reports  In  this  section  are  ( 
fied  as  follows: 

Commercial   BIdgs.  

Educational  BIdgs 

X 

news 
jlassi- 

1-  8 

9-10 
11 
12-13 
14-17 
18-19 
20-21 
22-26 
27 
28-30 

Hoapltaiit                        

Industrial   BIdgs 

Public    Buildings   

Religious    Buildings  

Social,  Recreational  BIdgs. 

Residential    Buildings   

Transportation  BIdgs 

Miscellaneous  BIdgs 

11 


&.1 0__EDUCATIONAL 
BUILDINGS 


9 


1.6— COMMEROAL  BLDGS. 


•• 


4/15/46 

CONTRACT    AWARDED 

ALTERATIONS  TO  BUILDING 

Estimated  Cost  $50,000 

SAN  FRANCISCO.  Sutter  St.  near 
Taylor  St.;  Unit  No.  1. 

Alterations  to  building  involving  con- 
version of  apartment  house  Into 
medical-dental  building. 

Owner — Dr.  Francis  Quinn,  c/o  archi- 
tect. 

Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 

Contractor — G.  P.  W.  Jensen  &  Sons, 
Inc.,  320  Market  St.,  San  Francisco. 


'  1/15/46  * 

FUNDS    AWARDED 

SCHOOL  ADDN.        Eat.  Cost  $350,000 

ALAMEDA,    Alamcfla    County,    Calif. 

j  Construction  of  now  three-.story  west 

,      wing  to   Alameda    High    School    to 

I      contain    18  to   20   classroums.   cafe- 

j      terla.  little  theater,  locker  and  ntil- 

!      ity  rooms,  covering  an  area  of  14,- 

j      256  square  feet. 

I  Owner  —  Alameda     School     District. 
William    C    Paden,    superintendent 
of  schools,  Alameda. 
'      The   Bureau    of   Community  Facili- 
I  ties.     Federal     Works     Agencv.     2223 
Fulton  St..   Berkeley,  awarded   funds 
"  '  in  amount   of  .S19,500  to  a.«si.st   in   the 
4  '  preparation  of  plans. 


J/15/46 

COMPLETING   PLANS  (^tmssT ATir^xr  r^     i    »nion 

HEATING  PLANT  AND  LAUNDRY    '^aS^^^JAS?  e  ^^°^^   ^®^^<? 

Approximate  Cost  $250,000 -$300,000   ^^f^Tj^  ^.^^^'  fonoma  County,  Caur 

MONTEREY,  Monterey  County,  Calif .  ^"'"^.'^"'■t'^'^    "^    "^^-    substation    at 

Monterey  County  Hospital.  '     Aioimo. 

Construction     of    heating    plant    and 

laundry  building.  ™„ „..„„,    c.        t,   ,     , 

Owner-County  of  Monterey.  >iTn«   vl   '  ^^"  ^^*^*;,         *         .      , 

Aichitect- Robert     Stanton,     Pebble  T^^."!  .^^^  engmeenng  department   of 

Beach 


4/15/46  ••     26 1 

PROCEED   ORDER  ! 

FAMILY   DWELLINGS  ! 

Contract  Price  $24,032  , 

13    ORLAND,  Glenn  County.  Calif. 

Construction    of    16    family    dwelling 

units;   Calif.  V-4476.  : 

Owner — Federal  Public  Housing  Au-  I 
thority,  Humboldt  Bank  Bldg.,  San 
Francisco. 
Owner— Pacific    Gas    &    Eleclric    Co.,  IContractor — M.  &  K.  Corp.,  Financial 
Clifford  Bartlett.  north  bay  division  •     Center  Bldg..  San  Francisco. 


4/15/46 

PLANNED 

-SUBSTATION 


Completion  date  May  27. 


owner. 


Plans    will  be    completed   and   bids 
asked  shortly. 


12 


11 


9 


•• 


4/15/46 

PREPARING   WORKING 

DRAWINGS 

WAREHOUSE  AND  RESTAURANT 

CASTAIC  JUNCTION,  Los  Angeles 
County.  Calif. 

Construction  of  restaurant  building 
(approximate  cost  $500,000),  and 
warehouse  (approximate  cost  $33,- 
000),  first  units  of  eventual  devel- 
opment to  include  stores,  theaters, 
churches,  gas  stations,  etc. 

Owner — Newhafl  Land  Farming  Co., 
c/o  architect. 

Architect  —  Robert  Stanton,  Pebble 
Beach. 


4/15/46  " 

FUNDS  AWARDED 
.SCHOOL  BLDG.         Est.  Cost  $259,563 
PORTERVILLE,  Tulare  Co.,  Calif. 
Construction    of     frame    and     stucco 
elementary  school  building  to  con- 
tain  14  classrooms,  special  purpose 
room,    kindergarten    unit,   adminis- 
tration offices. 
Owner  —  Porterville    School    District, 
Emmett   R.    Berry,    superintendent 
of   schools,   Porterville. 
Architect— W.  D.  Coates,  Helm  Bldg., 
Fresno. 

The  Bureau  of  Community  Facili- 
ties. Federal  Works  Agency,  2223 
Fulton  St.,  Berkeley,  awarded  funds 
in  amount  of  $13,170  to  assist  in  the 
preparation   of   plans. 


1/15/46 

PREPARING  WORKING 

DRAWINGS 

ISOLATION  BUILDING 

Approximate  Cost  $200,000 
MONTEREY.  Monterey  County,  Calif. 

Monterey  County  Hospital. 
(Construction     of     class    A     isolation 

building. 
Owner— County  of  Monterey. 
Architect  —  Fiobert     Stanton,     Pebble 

Beach 


11 


4/15/46 

PREPARING    PLANS 

MATERNITY  UNIT 

Approximate   Cost   $250,000 
MONTEREY,  Monterey  County,  Calif. 

Monterey  County  Hospital. 
Construction    of    class    A    maternity 

unit. 
Owner — County  of  Monterey. 
Architect  —  Robert     Stanton,     Pebble 

Beach. 


4/15/46 

PLANS    BEING    FIGURED— BIDS 

CLOSE  APRIL  23,  12  NOON 

PIPE   FACTORY    ADDITION 

Cost  $700,000 

WATSON,  Los  Angeles  Co,  Calif. 
223rd  St.  and  Alameda  Blvd. 

Construction  of  extensions  to  present 
transite  pipe  factorv,  including  an 
addition  to  f acton.'  (50x700  ft.),  and 
construction  of  warehouse  (80x150 
ft.),    steel    frame   construction,    etc 

Owner— Johns-Manville,  816  W.  5th 
St.,  Los  Angeles. 

Engineers — Donald  R.  Warren  Co., 
500  S.  Figueroa  St.,  Los  Angeles 


4/15/46  ♦•     22 

WORK   UNDER   WAY 

AGUA  CALIENTE,  Sonoma  County, 
Calif.  Agua  Caliente  Springs  Hotel. 

Remodeling  of  Agua  Caliente  Springs 
Hotel,  including  redecorating  of  in- 
terior, refurnishing  of  rooms  and 
lobby,  enlargement  of  bar  facilities, 
and  construction  of  new  bathhouse. 

Owners — Edward  H.  Levitt  and  Thos. 
Aleccia.  c/o  Agua  Caliente  Hotel. 

Landscape  Architect — Ernest  Wert- 
heim.  222  El  Camino  Del  Mar,  San 
Franci.sco. 

Interior  Decorator— Jack  Hill,  Saltz- 
man  &  Stanley  Co.,  739  Mission  St, 
San  Francisco. 


Chemical  Lab.  Addn^  Bethlehem  Pacific  Coast  Steel,  South  San  Francisco; 
Bide  open  April   15,  5   P.   M. 
Barrett  Jk  Hilp.  918  Harrison  St.,   San   Francisco    (DOuglas  0700). 
Haas  Co^atr.  Co.,  320  Merchants  Exchange  Bldg.,  S.  F.   (EXbrook  1205) 
Monson    iBros.,    475    Sixth    Street,    San    Francisco    (DOuglas    5357). 
Carrtco  A  Qautier,  365  Ocean  Ave.,  San   Francisco    (JUniper  4-8081) 

Sheet  and  Tinplate  Plant,  Columbia  Steel  Co.,  Pittsburg;  Bids  open  April  18 
Barrett  ^jk  Hllp,  918  Harrison  St.,   San   Francisco    (DOuglas  0700). 

First  Hebrlew  Congregation  School,  Oakland;    Bids  open  April   16,   Noon. 

Stolte,   Iijc   8451   San    Leandro   St.,   Oakland    (TRlnidad    1064). 

1 

Public  Works  Bldg.,  Burlingame;    Bids  open  April  15,  8  P.  M. 

MacDonaild,  Young  &  Nelson,  127  Montgomery  St..  S.  F.   (SUtter  8296>. 

G.  W.  Wjllliams  Co.,  10  California  Dr..  Burlingame   (Burl  4-1796) 

Monson   Bros..   475   Sixth    St.,    San    Francisco    (DOuglas    5357*. 

Medical   Bldg.,  Lafayette;    No  bid  opening  date  set. 
A.  J.   Holpper  Co.,  243  Langton  St,   San  Francisco    (MArket   7070). 


Plans   are   being  figured   by  a   se-  '  Electric  Work— Empire  Electric  Shop, 


lecled  list  of  contractors. 


14-17— PUBLIC  BLDGS. 


435  4th  St.,  Santa  Rosa. 
Painting — Eugene    Malvino,   3555 
noma  Highway,  Santa  Rosa. 


So- 


9 


4/15/46  •     •         7 

COMPLETING    WORKING 

DRAWINGS 

STORE  BLDG.  Est.  Cost,   $10,000 

SAN  FRANCISCO.    19th  Avenue  and 

Taraval  Street  . 
Construction    of    one  -  story    concrete 

block  grocery  store  building  (32^x 

60-ft),  wood   roof. 
Owner — Mr.  Millelhoitz,  c/o  Architect 
Architect— John  G.  Kelley,  319  Grant. 

Owner    will    take    segregated    bids 
when  plans  are  completed. 


4/15/46  • 

PREPARING   WORKING 

DRAWINGS 

ADMINISTRATIVE    BUILDING 

Approximate  Cost  $52,270 

MONTEREY,  Monterey  County,  Calif. 
Larkin  and  Madison  Sts. 

Construction  of  one-story  adminis- 
tration building  (60x90  ft). 

Owner — Monterey  Union  High  School 
District,  G.  T.  Goodwill,  superin- 
tendent. Box  1031,  Monterey. 

Architect  —  Robert    Stanton,     Pebble 
Beach. 
Plans  are  now  50  per  cent  complete. 


4/15/46  ••     16 

BIDS  WANTED— TO    BE   OPENED 
MAY  15.  2  P.   M. 
TERRAZZO    FLOOR 
;  PASADENA,  Los  Angeles  Co.,  Calif. 
11  ]     U.  S.  Post  Office. 

!  New  terrazzo  floor  in  lobby  and  log- 
gia, and  repairs  to  front  entrance 
j     marble  steps,  etc. 

Office  of  Division   Engineer, 


4/15/46 

PREPARING    PRELIMINARY 

PLANS 

MEMORIAL  HOSPITAL. 

Approximate  Cost  $150,000   Owner 
PASO  ROBLES,  San  Luis  Obispo  Co.,  ;     Public     Buildings     Administration, 

Calif.   Paso  Robles  War  Memorial  ■     Federal   Works  Agency,   888  U.    S. 

Hospital.  Appraiser's  Bldg.,  San  Francisco  11. 

Construction     of    memorial    hospital  '     Plans  and  specifications  obtainable 

building  with  capacity  of  23  beds.  '  from  the  office  of  the  division  engl- 
Owner— Cit    yof    Paso    Robles.    City   neer   or   from    the  custodian   of    the 


14/15/46  2  6 

PLANNED  { 

;  SUBDIVISION  j 

SAN  JOSE.  Santa  Clara  Co..  Calif.  ' 
Site  of  65-acre  Bracher  pear  and  j 
cherry  orchard  lying  west  of  the  ! 
Carmelite  Monastery  and  front- 
ing on  Catheringe,  Gould  and  Lex-  , 
ington    Sts. 

Construction  of  275-home  subdivision.  ; 

Owner — Joseph  Connor  and  Thos.  L. 
Mitchell,  97  E  Santa  Clara  St.,  San 
Jose.  ' 

Plans  by  owners,  Edw.  F.  Schneider, 
Supt.  of  Constr. 

Ehgineer— Edgard  Schott.  763  Hilmar  ' 
St.,  San  Jose, 


Hall,  Paso  Robles. 
Architect  —  Robert    Stanton. 
Beach. 


Pebble 


building. 


4/15/46 


25 


11 


4/15/46 

PREPARING   WORKING 
i  DRAWINGS 
[PEDIATRIC  ADDITION 

Approximate  Cost  $90,000    New  heating,  piping,  etc 


4/15/46  ••     16 

BIDS  WANTED— TO  BE  OPENED 

I  MAY  16.  2  P.   M. 

!  HEATING.  PIPING,  ETC. 

[BEVERLY  HILLS,  Los  Angeles  Co., 

i     Calif.  U.  S.  Post  Office. 


3 


^/ 15/46  • 

PROPOSED 

ADMIN.    BLDG.  Cost.   $150,000 

SACRAMENTO,  Calif.  Sacramento 
Municipal    Airport. 

Construction  of  new  administration 
building  to  Include  waiting  room, 
facilities,  offices,  modem  restau- 
rant and  lounge  and  quarters  for 
various  government  bureaus  con- 
nected with  aeronautics. 

Owner  —  City  of  Sacramento.  City 
Hall,   Sacramento. 

City  Engineer — Fred  J.  Klaus,  City 
Hall.   Sacramento. 


4/15/46  •♦     » 

PREPARING   WORKING 

DRAWINGS 

RECONSTRUCT  SCHOOL  BLDG. 

Cost  $320,500 

MONTEREY.  Monterey  County,  Calif. 
Seaside  Elementary  School. 

Reconstruction  of  structurally  inade- 
uate  portions  of  Seaside  Elemen- 
tary School,  approximately  35,600 
sq.  ft.  floor  area,  and  concrete 
auditorium. 

Owner — Monterey  Union  High  School 
District.  G.  T.  Goodwill,  superin- 
tendent, Box  1031.  Monterey. 

Architect  —  Robert  Stanton,  Pebble 
Beach. 


SAN  BERNARDINO,  San  Bernar- 
dino Co..  Calif.  San  Bernardino 
County  Hospital. 

Construction  of  pediatric  addition. 

Owner — County  of  San  Bernardino. 

Architect  ~  Robert  Stanton,  Pebble 
Beach. 


Owner — Office  of  Division  Engineer, 
Public  Bulldingtk  Administration, 
Federal  Works  Agency,  888  U.  S. 
Appraiser's  Bldg.,  San  Francisco  11. 


1  6 


1  1 


and 


4/15/46  •     • 

PLANNED 

HOSPITAL    CONVERSION    . 

SAN    FRANCISCO.      Broadway 

Van  Ness  Avenue. 
Conversion   of   hospital   now  used   by 
the  Army  into  a  convalescent -home. 
Owner  — Dante    Hospital,    Broadway 

and  Van  Ness  Avenue. 
Architect — Not    Announced. 


9 


I  4/15/46 
I  BOND    ELECTION 
I     LA  CANADA,  Los  Angeles  Co.,  Cat 
— Voters  of  the  La  Canad  Elementarv 


•• 


8 


4/15/46 

PREPARING    PLANS 
DEPARTMENT  STORE  Cost  $600,000 
SAN  LEANDRO,  Alameda  Co.,  Calif. 
Cor.  Washington  Ave.  and  Ward  St. 
Construction    of    three-story    depart- 
ment store  building  with  mezzanine 
and  two  elevators,  to  provide  33,000 
sq.  ft.  of  floor  space. 
Owner — J.    C.    Penney    Co.,    5th    and 

Market  Sts.,  San   Francisco. 
Plans  by  engineering  department  of 
owner. 

The  present  Herrscher  building  on 
the  site  will  be  razed. 

Bids    will   be   asked    upon   comple- 
tion of  plans. 


4/15/46 

PREPARING    PLANS 

HOSPITAL    ADDITION 

Approx.  Cost 


1   1 


1/15/46  • 

BIDS  WANTED— 

TO   BE   OPENED   MAY  16,  i  P^M. 

PAINTING  '■   r\r,    '; 

LONG  BEACH,  Los  Angeles  Co.,  Gt^. 

l^  S.  Post  Office. 
Interior  and  exterior  painting,  etc. 
Owner — Office   of  Division  Engineer, 

Public  BIdgs.  Admin.,  FWA,  838  U. 

S.  Appraiser's  Bldg.,  San  Francisco. 

Plans  and  specifications  obtainable 
from  the  office  of  the  division  en- 
gineer or  from  the  custodian  of  the 
building. 


BE 


••15 
OPENED 


School    District,    1231    Foothill    Blvd..  ,SAN  FRANCISCO. 


La  Canada,  will  vote  May  17  on  a 
proposal  to  issue  $300,000  in  bonds 
for  additions  to  the  present  school 
and  purchase  of  a  site  for  a  second 
school.  The  improvements  planned 
include  a  new  cafeteria,  additions  to 
the  administration  quarters,  a  health 
unit  and  about  8  new  classrooms.  H. 
L.  Gogerty  Organization,  architect- 
engineer,  3123  W  8th  St.,  Los  Ange- 
les, is  architect  for  the  district. 


fomia  Streets. 

Construction  of  hospital  addition  to 
include  out-patient  clinic,  thera- 
peutic dept.,  surgerj-,  X-ray  labora- 
tory and  other  facilities. 

Owner— Childrens'  Hospital,  3"00  Cal- 
ifornia  Street. 

Architects — Birge  M.  and  David  B 
Clark,  310  University  Ave.,  Palo 
Alto. 


Deten- 


1/15/46 

BIDS    WANTED— TO 
$1,000,000    APRIL   17,   1:45   P.   M. 
Maple  and  ^ali-    REPAIR  BOILER 

•SAN   FRANCISCO.    Juvenile 

tion   Home. 
Repairs   to   low  pressure   holler. 
Owner — Department  of  Public  Works 
Room  282,  City  Hall. 
Specifications  obtainable  from   .Su- 
perintendent   of    BIdgs.    R.    A.    Chis- 
holm,  490   11th    St. 


1  1 
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4/15/46 

WORK  UNDER  WAY 

TELEPHONE    OFFICE   BUILDING 

Cost  $136,000 

BAKERSFIELD,  Kern  County.  Calif. 
1101  20th  St 

Two-story  and  part  basement  rein- 
forced concrete  telephone  office 
building. 

Owner — Pacific  Telephone  -  &  Tele- 
graph Co.,  140  New  Montgomerj' 
St.,  San  Francisco. 

Plans  by  engineering  department  of 
owner. 

Contractor— O.  D.  Williams.  506  G  St., 
Bakersfleld. 


4/15/46  •     •     9 

CONTRACT    AWARDED 

MAINTENANCE    BUILDING 

Contract  Price,  $7,800 

KENTFIELD,  Marin  Countv,  Calif. 
Marin   Junior  College   Campus. 

Construction  of  a  one-story  concrete 
block    maintenance    building. 

Owner — Marin  Junior  College  Dis- 
trict, Ada  M.  Fusselman,  secretar>-, 
Kentfield. 

Architect  —  Arnold  S.  Constable,  95 
Spencer  Ave.,  Sausallto. 

Contractor — Zanzin  Const,  o.,  22  Hill- 
side Drive,  Kentfield. 
Other  bidders  were: 
Peter  Sartorio,  San   Francisco,  $9,- 

962. 

MInton    &    Kubon,    San    Francisco, 

Sll,54a 


65th 


4/15/46  • 

LOW    BIDDER 

OFFICE    BUILDING 

OAKLAND,  Alameda  Co.,  Calif, 
and   Telegraph   Ave. 

Construction  of  three-stor>-  building 
(100x130  ft.)  steel  frame  for  front 
offices,  fireproof  concrete  rear  por- 
tion, to  be  used  aa  retail  storage 
warehouse. 

Owner— Richfield-Davls   Enterprises. 

Plans  by  C.  N.  Burrell,  409  15th  St, 
Oakland. 

Structural  Engineer — Robert  D.  Dal- 
ton,   1630  Webster  St.   Oakland. 

J»w    Bidder — Lewis    Constr.    Co.,    516 
18th  St,  Oakland. 
Separate  bids  will  be  received  by 

the     owner     for     elevators,     electric 

neon   lighting  and   floor   coverings. 


4/15/46  • 

PREPARING    PRELIMINARY 

PLANS 

HIGH  SCHOOL  BUILDING 

Approximate  Cost  $453,500 
MONTEREY,  Monterey  County,  Calif. 

Monterey  High  School. 
Construction    of    school    building    to 
contain  auditorium,  visual  aid  audi- 
torium, music  department  and  sev- 
eral classrooms. 
Owner — Monterey  Union  High  School 
District.    G.    T.    Goodwill,    superin- 
tendent. Box  1031,  Monterey. 
Architect  —  Robert     Stanton,    Pebble 
Beach. 

The  Bureau  of  Community  Facili- 
ties. Federal  Works  Agency,  630  San- 
some  St.,  San  Francisco,  awarded 
funds  In  amount  of  $24,000  to  assist 
in  the  preparation  of  plans. 

The  above  project  Is  the  most  Im- 
mediate in  an  overall  master  plan 
being  prepared  by  the  architect, 
which  will  cover  a  period  of  15  years 
and  include  the  abandonment  and  re- 
placement of  various  school  buildings.  • 

4/15/46  ••     9 

BOND    ELECTION 

SCHOOL  BUILDING        Cost  $199,628 
ALTO,  Marin  County.  Calif. 
Construct   new   school   building   con- 
taining eight  classrooms,  assembly 
room,     administration     office     and 
teachers'    room,    and    pave    recrea- 
tion areas,  etc. 
Owner— Mill    Valley    School    District, 
360  E.  Blithedale  Ave.,  Mill  Valley. 
Architect  —  Alfred    W.    Johnson,    681 
Market  St.,  San  Francisco. 
The  school  district  will  hold  a  bond 
election  May  7  to  vote  on  a  proposal 
to  Issue  bon'ds  in  amount  of  $240,000 
to    finance    the    above    construction 
and  alterations  and  additions  to  Old 
Mill,  Tamalpais  Park  and  Homestead 
schools  In  Mill  Valley. 


4/15/46 

PLANNED 

HOSPITAL  WING 

SAN    FRANCISCO.     3698    California. 

Construction   of  new  hospital  wing. 

Owner  —  Hahnemann    Hospital,    3698 

California  Street. 
Architect — Not   Announced. 


1  1 


4/15/46 

PLANNED 

HOSPITAL    EXPANSION 

SAN  FRANCISCO.  Stanford  Univer- 
sity Hospital.  Clay  and  Webster. 

Hospital    expansion    program. 

O^ner— Stanford  University  Hospital 
Clay   and  Webster  Streets. 

Architect— Not  Selected. 


1  1 


22-26— RESIDENTIAL 
BUILDINGS 

4/15/46        '.  ••     26 

TO   START   WORK 
SUBDIVISION 

Estimated  Cost,  $9500  Each 

SAN   JOSE.    Santa   Clara   Co.,  Calif. 

Alvm  Rock  Ave.,  extending  almost 

to   Capitol   Ave.   and   north    to   San 

Carlos  Ave. 

j  Con.struction    of    181    5-    and    6- room 

I     frame  and  stucco  residences  to  sell 

at   approximately  $9500  each. 
Owner— Paul  Wllmore.  vice-president 
of  General  Electric  Co.,  Connecti- 
cut 

I  Plans  by  contractor. 
I  Contractor— J.  D.  O'Connor  Construc- 
i     tion  Co.,  391  Sutter  St.,  San  Fran- 
I     Cisco. 


WORK   UNDER  WAY 

RESIDENCES 

SAN  FRANCISCO.    Mlraloma   Park. 

Construction  of  three  residences  (5 
rooms  each),  composition  roof,  cen- 
tral heating  system,  oak  floors,  tile 
baths. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St. 

Owner  and  Builder — Rasmussen  Ac 
Traner  Builders,  Inc.,  2320  Chestnut 
St,  San  Frnaclsco. 

Plumbing — M.  Desiano,  1022  Buchan- 
an St.,  San  Francisco. 

Electric  Work— M.  Schimetschek,  489 
Hays  St.,  San  Francisco. 

4/15/46  ••     24 

TO  ASK   BIDS 

RESIDENCE        Est.  Cost  $6000-$7000 

REDWOOD  CITY,  San  Mateo  Co., 
Calif. 

Construction  of  four-room  week-end 
house,  shake  roof,  central  heating 
system,  oak  floors. 

Owner — Miss  Mulvaney,  c/o  archi- 
tect 

Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St. 
Bids  will  be  asked  within  30  days. 


WANTED 

FOR  SALE .  FOR  I^ENI 

USED  equipment' 
AHl    MATERIALS 


FOR  SALE 


26 


4/15/46 

PLANNED  A/iK/AH 

HOSPITAL         Approx.  Cost  1400.000    */"/!.«-  .^_    ^  ^,  ^  ^ 
SAN    FRANCISCO.  tSaTt  tA?<7   ^^ARDED 

Construction  of   new   hospital   build-    ;!;"r;;i;^*^f        Contract  Price  $12,351 
ing     to    be     located     near    present|  ^^Jif^A^  Los  Angeles  Co.,  Calif. 

clinic. 
Owner  —   Polyclinic   Hospital,    1  5  3  5| 

Jackson    Street. 
Architect— Not  Selected. 

4/15/46  •  •     •     1  1 

PLANNED 

HOSPITAL  EXTENSION 
SAN  FRANCISCO.    27th  and  Valen- 
cia Streets. 
Hospital    expansion   program. 


NEW  &  RECONDITIONED 

DIMENSION  LUMBER 

TIMBERS,  wallboards  plumbing, 
pipe,  millwork,  and  other  building 
(nateria^s.  SALE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

rTFVFLAND  WRECKING    CO. 

2900  Third  St.      -      VAlencia  4977 


FOR  RENT 


Owner— St.  Lukes  Hospital.  27th  and    J'p^TAURANT  Est.   Cost  $50,000 

;      Valencia   Streets.  |  *-^N  FRANCISCO.  1075  California  St 

'  Architect— Timothy   L.   Pfhieger,   580    Addition    of   restaurant   to   HunUng- 

ton  Hotel;  class  A  construction. 


I  Construction  of  lo  standard  trailers; 
Calif.  V.4317. 

lOw'ner— Federal  PubUc  Housing  Au- 
thority. Humboldt  Bank  Bldg..  San  , 
Francisco.  ^  LUMBER      HANDLING      EQUIP- 

ontractor— Paul  Spencer   832  W   lat    ^'^^''^^      CARRIERS,      STACKERS, 
St.  Los  Angeles  ^  '  .  TRUCKS.    Call  Mac.  Pacific  Carriera. 

Completion  date  May  20.  Oakland.    KB  4-16SL 

4/15/46 
^•i^-^.^^TRACT  AWARDED 


22 


FOR  SALE 


Market  Street. 

l2-ia— INDUSTRIAL 
BUILDINGS 


4/15/46  "     " 

WORK   UNDER  WAY 
CHILLING  PLANT  Cost  $50,000 

MONTEREY,  Monterey  County,  Calif. 
Construction  of  new  100-ton  capacity 


■  Owner— Eugene   Fritz,   c/o   architect 

;  '^rf^,^**^ — J  I-Joyd  Conrich,  593  Mar- 
ket  St 

_  I  Structural  Steel— Fair  Manufacturing 
CO.,  617  Bryant  St,  San  Francisco. 


CONTRACTORS'  SURPLUS 
EQUIPMENT 
TRUCK  CRANE.  P  &  H  TRENCH. 
ER.  COMPRESSORS,  two  30  CATS, 
LOC5GING  DOLLY,  GAS  TRUCK, 
PLA.STER  MIXER,  etc.  McGuire  4 
Hester.  796— 66th  Avenue,  Oakland; 
'Phone  TRinidad  7676.         (to  4/12/46) 


NATIONAL  EXPANSION  JOINT  CO. 

MANVPACTVRER  AND  DISTRIBUTOR 
FIBER  BOARD— FELT-SIDED  ASPHALT  AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

DISTMIBOTO^ 

MARVEL-KOTE— Concrete  Curing  Compound 

SEIALZ — Elzpansien  Joint  Sealing  Compound 

CorapUes  With 
Federal  Spcctfications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.    UNderfaiH  7172    S>n  Frandico  3,  QJif . 


mmi 


EAGLE  ROCK  WOOL 


INSULATION 


•ATTS  •  ILANKET  &  ILOWN  TYPES 

SUPPLIERS  &  APPLICATOKS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  TefepilOM  KEIIo^  2-3M8 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


CONTRACTORS . . . 

See  tts  regarding  Improvemonl  District  jobs.  We  handle 
collections;  buy  Warrants  or  Bond.s  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD   &   TALBOT 

519  CJALIFORNIA  STREET  -  SAN  FRANaSCO  4 


i 


Associated  Wood  Products  C  o. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


GAMERSTON  &  GREEN  LBMBER  CO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
I  PONDEROSA  .  SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KEIlog  4-1884 


Sar   Francisco 
1600  ARMY  STREET 
ATwater  1300 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 


666  Harrison  St 


DOSSftS 


Ma£ 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
j  CONTRACT  or  RENTALS 

Phone  GArfield  7663    -    24  California  St.,  Smi  Frandseo 


<fii 


NewMasterGasolineBackfillTamper 


-Compacts  Earth  Fill- 
Compacts  &  Bonds  Asphalt 

and  Black  Top  Patches 
Compacts  and  Levels  Sods 
-Works  m  Narrow  Ditches- 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


Corner  of  Nmobm 
SAN  FRANCISCO 


Ph.  MArket  1651 


m 


f0r 

STUCCO 

'  THE 

ttiW 

■APPROVED 


^'^i 


.■■* 

■I 


-C/^'La-iUi 


STUCCO   CEME 


Mor«7orcfs  Per  Sock  •  Spreads  iotif  •  Uss  Sfirfnfcog* 
PACIFIC    PORTLAND    CEMENT    COMPANY 


f;£es.:k-^ 


MONDAY.  APRIL  15.  1946 


DAILY    PACIFIC    B  U  I !  n  ir  p 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


4/15/46 

FUNDS  APPROVED 

VETERANS'  HOUSING 

Approximate  Cost  $5,700,000 
SAN   FRANCISCO.  !  4/15/46 

Conversion  of  Naval  Receiving  Hos-  j  PLANS  ON   FILE 
pltal    at     Crocker  -  Amazon     play-  !      KLAMATH      PROJECT, 


••    ders  desiring  to  visit  the  site  of  the    4/15/46 

work    should  communicate   with    the  j  BIDS  WANTED 
construction  engineer.  I     MARIN  COUNTY.  Cal 


4  0 


Until  Apr. 

22!^  11  A.  M^,  bids  will  be  received  by 
••     34    the    Marin    County   Board   of   Super- 
!  visors,   Geo.   S.   Jones,  County   Clerk, 
Oregon-    Court    House,    San    Rafael,    for    two 


ground  into  550  4-room  apartments ;  '  California.  —  Schedule,  specifications  '  miles  of  surfacing  with  2-course 
the  WAVE  barracks  at  Balboa  '  and  drawings  for  earthwork  and  armor  coat  on  the  road  leading  trom 
Park  into  120  4-room  units;  Hunt-  structures,  laterals  and  drains.  "N"  Mill  Valley-Stinson  Beach  road  west- 
ers Point  dormitories  into  718  2-  '  canal  svstem  area,  Modoc  Unit,  Tule  erly  to  Muir  Woods  Park, 
room  units  and  balance  of  re-  Lake  Division,  Klamath  Project.  Ore-  j  Specifications  obtamable  from  tne 
quested    2000    units    to    come    from  '  gon- California,    foT    which    bids    will  ,  above  office. 

use   of    other   barracks   or   moving    U.  S.  Bureau  of  Reclamation,  Klam-  j  "  ••40 

Into    the    city    of    surplus    federal    ath   Falls.  Ore.,  under  Spec.   1237  are    4/15/46  orMrn 

hdusing  from  other  areas.  on  file  for  examination  at  the  office  ,  CONTRACT    AWARDED 

Owner— The     Housing    Authority     of    of    DAILY   PACIFIC   BUILDER,  465        HUMBOLDT   COUNTY     Nev.—  ine 
the  City  and  County  of  San  Fran-    Tenth  St..  San  Francisco.  ,  Silver  State  Consir^  Co.,  b.   Main  &i. 

Cisco.   John   W.    Beard.   525   Market Fallon,    at    |1725^.53    submitted    lo>^ 

Street.  4/15/46  34    bid    and    awarded    contract     by     tU^ 


%-in.   service  connections; 

(10)  20   sq.   yds.    paving   over   trench 
with  penetration  type  macadam  ■ 

(11)  18  each   install  standard  6x6-in'. 
marker  posts. 

Schedule  No.  2 
Install  2-inch,  4-inch.  6-inch  and 
8-Inch   Mains  In  Alameda  County 
(1>  3848  cu.   yds.  excavation  trench, 
18-in.  minimum  width  for  pipe; 

(2)  50    cu.    yds.    extra    excavation', 
outside  main  trench; 

(3)  580  lin.  ft.  install  2-in.  cast  iron 
pipe; 

(4>  4354  lin.  ft.  install  4-in.  cast  iron 

pipe ; 
(5 1  6774  lin.  ft.  install  6-in.  cast  iron 

pipe ; 
(6»  220  lin.  ft.  mstall  8-in.  cast  iron 

pipe; 
(7  J  1000    lbs.     install    extra    valves 

and  fittings; 

install  concrete  pipe 


The    finance    committee    of    Board  CONTRACT  AWARDED                          .Nevada     Department     of     Higi>^'<*>-- 
of    Supervisors   has    approved    $70,000  SAN    DIEGO.  Calif.— The   Newport  Robert    A.    Allen,   slate   highway    ea- 
anpropiiation  for  preliminary-  admin-  Dredging  Co..    631    31st   St.,    Newport  gineer,   Heroes'  MernonaJ  i.idg-,  cai-  ,5,  5    f.^    yds. 
istrative    work    and    other    expenses  Beach,  at  $.0178  cu.  yd.,  total  $89,089.  ^-)n    City,    Nev.,    lor    consirucUon    ui  ;           anchors; 
in   the  housing  program   designed   to  awarded  a  contract  bv  the  San  Diego  appru.x.    14941    miles    ot    state    nign- j  ,9,  ir,o  hr.  ft    insiall   10--4-in.   cop- 
provide  2000  residences  for  veterans.  City   Council    for    dredging   approxi-  way  from  a  junction  with    U.   »■  »»;  .           per  ser\ices; 

Cost  of  thp  program  on  a  2000-unit  matelv    500.000    cu.    yds.    of    material  approx.    31    miles    nyith    of     v\  inne-  ^^^q,  5  eacn  mstall  mam  line  taps  for 

basi.s    would    be    $5,700,000.    with    the  from  the  floor  of  Mission  Bay  at  the  mucca,  to  Sod  House,  Rou)c  SA.  b.c- !  s^. in.  service  connections; 

federal  government  paving  $5,000,000,  loot    of    Ventura    Place,    San    Diego.  tJi'n   A.  Humboldt  County.  ->   sq.   yds.   pavmg   over   trench 


the  state  ;j:rK?0,000  and  the  city  $70,000.    Bids  were  received  April  9. 

Langdon   Podt,   FPHA   regional  di- 
rector, is  expected  to  announce  short-     5/15/46 


34 


ly    the    number  of    units    to    be   alio-  CONTRACT    AWARDED 

cated   here  and   what  further  assist-  BKYTE'S  BEND.  Yolo  Co.,  Calif.— 

ance     the     federal    government     will  American   Dredging  Co>^}}^^  Broad- 
give. 


Other  bids   were: 

Stulte.    Inc.,    Oakland,    $178,399.^0. 

D'  dge   Constr.,   Inc.,    Fallon,   $li»,- 

910.43. 

Carl    E.    Nelson    Co.,    Logan,    Utah, 

.'<-179,:J75.67. 

Gibbons    He    Reed    Co.    and    J.    C.  i 


4/15/46 

STARTING     WORKING 

DRAWINGS  ! 

ALTERATION  TO  BIJDG.  ' 

SAN    FRANCISCO.    2340  Vallejo   St.  .; 

Conversion  of  one-family  home  to  3-    4/46/46 


v.ay,    Oakland,    at    $38,600,    awarded  ,,7n-7«)V(»i< 

I  contract  by  the  U.  S.  Engineer  Office,    Compton^  Salt  La^®  ^^*^>j  f}^^,,;Q;^ 
2  3    Wright      Bldg.,      Sacramento,      under        '  '    "   '"        '      " 
'■  Spec.    1218    for    levee    reinforcement 
i  at  Br>te's  Bend.  Work  involves  200.- 
'  000  cu.  yds.  hydraulic  fill  in  place. 


3  4 


I.ibell  Constr.  Co.,  Reno,  $182,039.73. 

A.  C.  Railing.  Redwood  City,  $188,- 
)S1.52. 

J.  A.  Terteling  &  Sons,  Inc.,  Boise, 
Idaho,  $220,936.98. 

Unit    prices    will    be   given    shortly. 


.  with  penetration  type  macadam 

'  (12)  28   each   install  standard   6x6- in. 
,  marker  posts; 

(13)  3  each  install  fire  hydrants: 
(14 1  135  Un.  ft.  install  I'i-in.  ARMCO 
culvert  under  Hesperian  Blvd. 
and  on  Peach  Dr.  at  the  inter- 
section with  the  proposad  state 
highway ; 


stor>-  apartment  building  with  one    CONTRACT    AWARDED 
to   each    floor,    two   and   three  bed-  •      MOSS     LANDING,     Monleitjy     Co., 
rooms,    frame    construction,    metal    Cal.— C.  Dudley  De  Velbiss  Company 
roof,   hot   air   heating  system.  Eastshore    and    Huntington    Avenue. 

Owner  —  George  Winlerbotham.  c/o    Richmond,  awarded   contract    by   thu 
Architect.  I  Moss    Landing    Harbor    District,    c/o 

Architect  -Hf>ward    Moi.';e.    71    Pano-  '  M      L.    Griffin,     president.     Monterey 


i-amlc  Way.  Berkeley  4. 


4/15/46  * 

PLANS  COMPLETED 

RESIDENCES 

REDWOOD    CITY,     San    Mateo    Co., 
Calif. 

Construction  of    two   residences    (six 
'rooms    and    I'-b    baths);    hardwood 
floor,  wood  shingle  roofs,  gas-fired 
warm  air  heating,  etc. 

Owner — Mr.   Corvin,   1180  Adams   St. 
Redwood  City. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St..   San   Francisco. 
Owner  will  build. 


County    Bank    Bidg..    Castrovillc.    or 

'  c/o    H.    J.    Brunnier,    structural    en- 

25   gineer,   608   Sharon  Bldg.,   San   Fran 

I  ci-sco,  for  construction   of   levees  for 

I  the  purpose  of  impounding  the  spoil.s 

from   dredging  operations  to  be   per- 


1)5/46  •     •     40 

v^ONTRACT    AWARDED 

LYON  COUNTY,  Nev.— Dodge  Cun- 
t  ruction.  Inc.,  N.  Main  St.,  Fallon, 
,t  .^222,550.05,  submitted  low  bid  and 
iwarded  contract  by  the  Nevada  De- 
partment of  Highways,  Robert  A. 
-Vlleu,  state  highway  engineer.  He- 
lots' Memorial  Bldg..  Carson  City, 
..e\.,  tor  construction  ol  a  portion 
•  t  the  state  highway  system  from 
I>al^ell  Canyon  to  junction  with  State 


formed     by     the    government     under    Houte    No.    3    near    Central^  ^^'^^^f 
Project    Serial    No.    04-203-40-5. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


,  4/1.V46 

I  PROPOSED 

I  AIRPORT 


36 


.spur   connection    to   Wellington,    Rte. 
;  22,   Section   A.   Lyon   Co.,   Nev. 
:      Other  bids  were: 

l.sbell  Constr.  Co.,  Reno,  $229,197.28. 

Silver    State    Constr.     Co.,    Fallon, 
I  $231,685.51. 

Uril  prices  will  be  given  shortly. 


(25)  erecting  424.0   M  ft   bm   timber 
In  structuros ; 

(26)  constructing  48  cattl*  guard*; 

(27)  constructing  12.5   miles   barbed- 
wire   fence; 

(2i)  constructing  12.5  miles  of  comb, 
barbed-  and  woven-wire  fence; 

(29)  constructing    21.000    Lf.    tinder- 
drains  with  uncemented  joints; 

(30)  con3tructing     14.000     l.f.     feeder 
drains; 

(31)  laying  175  Lf.  18- In,  diam.  corru. 
metal  pipe; 

(32)  laying  315  l.f.  24-lnch  do; 
<33)  la>ing  560  Lf.  30-inch  do; 
(34)  laying  170  Lf.  48-inch  do; 
•  35)  laying  75  l.f.  54 -inch  do; 
(36)  installing    76,000     lbs.     of    misc. 

metal  work. 

SCHEDULE  No.   4 
Stations  3369  plus  00  to  3876  plus  00 

( 1 )  1,337,000  c.y.  common  excav.  for 
cans^l : 

(2)  146,000   rock  do; 

(3)  154,000  sta.   c.y.   overhaul; 

(4)  251,000  c.y.  compacting  embsink- 
ment ; 

(5)  ll.Ot'O    c.y.    common    excav.    for 
drainage  channels  and   dikes; 

(6'  1,000  c.y.  rock  do; 

'■  r,    100,000    c.y.    common    excavation  j 

for  .itruclures; 
(8)  1,<M  c.y.  rock  do; 
(9 1  preparing  29,000  s.y.   rock  fotm- 

dati>jns  for  concrete  lining; 

(10)  trimming  473,000  s.y.  earth  foun- 
dations for  concrete  lining; 

(11)  2,700  c.y.  rockfill; 


items  1  and  2  of  Spec.  1181,  making 
price  $.46  c.y. ;  will  accept  1  and  2 
together  then  deduct  2c  c.y..  making 
price  17c  c.y.;  will  accept  Spec.  1181 
and  Sched.  2  on  Spec.  1204  without 
Sched.  1  as  bid ;  will  accept  Sdhedules 
2  and  3  together  with  Spec.  1181  as 
bid ;  will  accept  Spec.  1181  an<)  Sched. 
1  ^and  2  deduct  from  items  li  and  2, 
l(k;  c.y..  making  price  46c  c.iy. ;  ■will 
accept  Spec.  1181  and  Schedules  2 
and  3  with  units  as  bid  in  schedule,' 
will   not   accept   Schedule   1   alone. 


cept  spec.  1181  alone  or  all  four 
scheduleTof  Spec.  1204;  will  accept 
Spec.  1181  of  Schedule  4  of  Spec. 
1204  in  combination;  will  accept  no 
other  combinaUon;  if  awarded  con- 
tract on  Spec  1181  and  1204  deduct 
$4.80  c.y.  on  aU  concrete  Item  20. 
Spec.  1181.  ,         ,    ^ 

J.  A.  Terteling  &  Sons.  Inc.  Los 
Angeles,  will  accept  all  or  none  If 
contract  made  prior  to  April  28,  1*^^ 

Shofner,  Gordon  A  Hindman  and 
Rhoades    Bros.   &    Shofner.    Los    An- 


rGuy   F.    Atkinson    Co..    San(    Fran-  j  geles,  will  accept  only  Spec  1181  and 
cfsco,    Bressi    &    Bevanda    Ccfnstnfc-  I  Schedule   1    or   2    alone,    or   3   alone. 
toTf,    Inc.,    Los    Angeles,   and    W.    E.    or  4  alone  on  Spec.  1204. 
Klei"  Constr.  Co.,  San  Diego.  Will  ac-       Unit   prices  follow: 

)D)  (E) 
$.41 

.41 

.03 

.30 

.35 
1.00 
2.50 
500 

.57 


(15)  lump  sum.  install  4-in.  pressure  ,  '12)  constructing  240  c.y.   of   reverse 
regulator     assembly,      including  i  filters ;  ^ 

concrete  pit.  !  U3)  1,700  sjj'.   dry-rock  paving; 

Specifications   obtainable  from   the  '  "^l^*  20.000  c.y.   backfill  about  struc; 
above  office.  j  (15)  20,000   c.y.    compacting   backfill; 

__ — '  '16t  8.100  c.y.  concrete  in  struc; 

A*>        MlSr     SUPPLIF^    ANn   '  ^^"'^  ^'"^^  cy-  concrete  in  bridges; 

42 ^"'-;.\V5rn,TTo  '18)  24,000  cy.  concrete  in  reinforced 

MA  I  UllALS  i  canal   lining;  ! 

■ •  (19)  24,000    c.y.    concrete    in    unreinf.  ' 

••    .42  canal    lining; 

I  (20)  placing  1,735,000  lbs.   reinf.  bars  ' 
Bids    will  '  in  struc.  and  bridges; 


Engineering  Section 


i;AN   MATEO   COUNTY,   Calif.   East 
,  I      of  Bayshore  Highway.  4/15/46 

I  Construction    of    modem    airport    on    BONDS    VOTED 
finO-arrf»  tract.  !      r-TTiHR'.a    Stanis 


house,  Redwood  City. 


39 — SEWERS 


3  9 


NEWS  INDEX 

For  convenient   reference,   news    1 

reports  in  this  section  are  classl-     | 

fled  as  foHows: 

Water  Supply  and  Sewage 

Disposal   Plants  31 

-32 

Bridges    _ _ 

S3 

Dams.   Reservoirs  and 

Dredging   

34 

Docks.  Piers  A  Harbors 

3i> 

Parks,  Airports   and 

Playgrounds    ..._ 

36 

Railroads,  Subways  and 

Tunnels   _ 

17 

Electric  Lighting  and 

Transmission   Lines  

38 

Sewers   , 

89 

Streets  and   Highways 

48 

Gas.   Water  and   •!!    Hp9 

Lin*« 

41 

CERES.  Stanislaus  Co..  Calif.— The 

Owner — County  of  San  Mateo,  Court-f  city  of  Ceres  voted,  April  9.  to  issue 

„    ,  ,   ^,.  bonds    to    finance    expansion    of    the 

present  sewer  system  to  cost  approx- 
imately $29,000. 


3  61 


1/15/46 

PLANNED 
(AIRPORT    FACILITIES 
I  Cost.  $317,000 

'  SACRAMENTO,  Calif.  Sacramento 
[  Municipal  Airport. 
■  Construction  of  1800  ft.  new  road- 
way, sewers,  water  and  power  con- 
'  nections  and  electroliers,  and  con- 
{  struction  of  a  ramp  area  for  trans- 
port  planes 


41--GAS,  WATER  AND  OIL 
PiPE  UNES 


41 


4/15/46 

BIDS  WANTED 
ALAMEDA  and    CONTRA  COSTA 

^ COUNTIES,  Calif.— As  previously  re- 

Owner— City     of     Sacramento.     City  \  ported,  until  April  24,  5:30  P.  M.,  bids 

j      Hall,  Sacramento.  !  will    be    received    by    the    East    Bay 

City    Engineer— Fred    J.    Klaus,    City  '  Municipal  Utility  District,  Room  406, 


Hall,  Sacramento. 


38— ELECTRIC  LIGHTING 
TRANSiOSfilON  LINES 
EQU1PMBNT 

i 

4/15/46  ••     38 

CONTRACT   AWARDED  ; 

ZTl        -v»«-«     *««.««.»•■  r,r^*««.     •   '       CENTRAL     VALLEY      PROJECT, 

34 DAMS,  RESERVOIRS  &    California.— Bethlehem  Pacific  Coast  ; 

-— ■ ■ ;  Steel    Corp.,    20th    and    Illinois,    San 

4/15/46  I  Francisco,     at    $473,545,    f.o.b.     South  i 

YAKIMA    PROJECT,    Washington.    San  Francisco,  awarded  contract  by  j 
^Until  April  20.   10  A.   M.,   bids  will  ,  the    U.    S.    Bureau    of    Reclamation, 
be    received    by   the  Bureau   of   Rec-  ^  Walker    R.    Young,     chief     engflneer,  I 
lamation,    T^    N.    2nd    St.,    Yakima,  j  Denver,   Colo.,    under   Spec.   No.    1162  j 
Wash.,  for  the  construction  of  earth-  1  for    furnishing   and    delivering    f.o.b.  j 
work  and  structures,  wasteway  No.  5,  ;  cars   at   the   shipping  point   or   f.o.b. 
station  162  plus  78  to  station  539  plus  i  cars     at     Mar>'sville.    Calif.,     at     the 
00,    Roza   Division,    Yakima    Project,  •  option  of  the  bidder,  galvanized  steel  I 
Washington ;    Spec.    1232.    The    work    towers    and    appurtenances    for    the  [ 
is    situated    near   Sunnyside,   Wash. ;    230-kv.    Oroville  -  Sacramento    trans-  ■ 
300  days  for  completion.  A  guarantee    mTssion   line.  Central  Valley   Project,  ' 


in  10<:o  of  amount  of  bid  required. 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as  follows : 

^Schedule  No.  1 
Station   1624-78  to   Station  272+50 
(It   190,000  cu.  yds.  excavation,  com- 
mon; 
<2>  200  cu.   yds.  excavation,   rock; 
(3>  4200     cu.     yds.    excavation 

structures ;  j 

(4>  3000  sta.  cu.  yds.  overhaul; 
(5>  constructing   55    cu.   yds.    filter;  j 

(6)  1800  cu.  yds.  backfill;  [ 

(7)  500  cu.  yds.  compacting  backfill;  ; 

(8)  37,100  cu.   yds.   riprap;  I 

(9)  removing  350  cu.  yds.  reinforced 
concrete ; 


California. 


512   16th    St.,   Oakland,   under   LS-358 

for  installing  approximately  21,340  ft. 

I  of    2-in.,    4-in.,    6-in.    and    8-in.    cast 

!  iron    water   main    sin   Alameda    and 

'  Contra   Costa   Counties. 

Bid.s  will  be  taken  as  follows: 
Schedule  No.  1 
j      Install   4-inch,  6-Inch   and   8-inch 

Mains  in  Contra  Costa  County 
!    (1 )  1863  cu.   yds.  excavation  trench, 
!  18-in.  minimum  width  for  pipe; 

1    (2)  50    cu.     yds.     extra    excavation, 
'  outside  main  trench  ; 

j    (3»  1246  Hn.  ft.  install  4-in.  cast  iron 

pip^; 

'    (4>  8061  lin.  ft.  install  6-in.  cast  iron 
pipe; 

(5)  105  lin.  ft.  install  8-ln.  cast  iron 
pipe; 

(6)  1000  lbs.  install  extra  valves  and 
fittings ; 

(7)  5  cu.  yds.  install  concrete  pipe 
anchors ; 

(8>   150  lin.  ft.   install  10-%-in.   cop- 
per services ; 
(9>  5  each  install  main  line  taps  for 


4/15/46 

BIDS   WANTED 

SACRAMENTO,    Calif, 
be  received  by  the  State  Purchasing  '  (21)  placing  1.272.000  lbs.   reinf.   bars 
Agent.  Sacramento,  for  materials  and  j  in  canal  lining; 

equipment  as  follows:  1  (22)  placing  1,180  s.f.  elastic  filler  ma- 

Aprll  17  terial  in  joints; 

QVO.  47586,  REQ.  21942:  i(23)  placing  180  l.f.   of   rubber  water 

50,000  gallons  penetration  emulsion,  ■  stops  in  joints;  ' 

fob.   Redding.  j  (24)  placing   24.400   lbs.    metal   water 

QUO.  48020.  REQ.  76495:  j  stops  in  joints;  ' 

388  tons  liquid  asphalt  (SC-2),  ven-  ;  (25)  erecting  195.4  M  ft.   bm.   timber 
dor's  spreading  equipment;  five  loca-  1  in    structures; 

tions,   Long  Beach   and   Coast  High-     (26)  conj<tructing    26    cattle    guards; 
wav.  !  (28)  constructing    8.2    miles    barbed- 

QUO.  48245.  REQ.  10448:.  i  wire  fence; 

1000  tons  SC-3  plant  mix  materials,  '  (29)  constructing  8.2   miles   comblna. 
».,-inch   maximum  aggregate.  |  barbed-   and  woven-wire  fence; 

REQ.  104447:  \  (30)  conBtructing    72,000     l.f.     under- 

250    tons    untreated    crushed    rock  drains  with   uncemented   joints; 

surfacing.      1-inch      to     dust;     state  ;  (31)  conntructing  48,000  l.f.  of  feeder 
spreading    equipment:    Vallejo,    Cor- |  drains;  I 

delia   Wye,    Fairfield,    Vacaville   and  !  <32)  installing  1,230  l.f.  pipe  in  reverse 
Sears  Point  Rd.  filters; 

April  18  ;  (33)  laying  160  l.f.  18-ln.  diam.  corru. 

QUO.  48021.  REQ.  76496:  ]  metal   pipe; 

3730    tons    imported    plant    blended    (34)  laying  325  l.f.  24-inch        do; 
borrow  or  crusher  run   material;  370,(35)  installing   76,300    The.    of    misceL 
tons   Coast   Highway,    between    Ana-  ■  metal    work. 

helm  St.  and  Long  Beach  traffic  Complete  total  bids  were : 
circle;  2520  tons  U.  S.  Highway  101,:  (A)  Arizona  &  Nevada  Construc- 
San  Juan  Capistrano  and  Irvine;  660  ;  tors.  Phoenix,  (Sched.  1)  $1,299,662.50 
tons  Firestone  Blvd.,  Orange  County  I  (Sched.  2)  $1,893,666;  (Sched.  3)  $1.- 
line  and  Grand  Ave.;  180  tons  Whit-  980,414.75;  (Sched.  4)  $2,250,679. 
tier  Blvd.,  Orange  County  line  and  (B)  Morrison  •  Knudsen  Co.,  Inc., 
Hacienda  Rd.  ,  San    Francisco,    and    M.    H.    Hasler, 

April  26  Santa  Ana,   (1)   $1,443,428.20;    (2)   $1,- 

QUO.  48049:  829,457.45;  (3)  $2,160,135.75;  (4)  no  bid. 

Eighteen     pneumatic  -  tired     truck  1      (C)  Guy  F.  Atkinson  Co.,  662  Russ 
chassis  and  cabs :  1  Bldg.,   San    Francisco,    BresGi   &   Be- 

REQ.  25889:  six  to  Eureka.  |  vanda  Constructors,  Inc.,  417  S.  Hill 

REQ.  2784 :  seven  to  San  Diego.  ;  St.,    Los    Angeles,    and    W.    K.    Kier 

'Constr.  Co.,  460  Spreckels  Bldg.,  San 

i  Diego,     (1)    $1,148,008.50;     (2)    $2,279,- 

!  978.50;     <3)     $2,093,490;     (4)     $2,167,345. 

(D)    J.    A.    Terteling   &    Sons.    Inc., 

411  W  5th   St.,  Los  Angeles,    (1)   $1,- 

151,465;    (2)    $2,633,837.50;    (3)    $2,232,- 


REQ.    16687 
wood. 


five  to  North   Holly- 
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3  8 


FRIANT-KERN  CANAL 

CENTRAL  VALLEY  PROJ.,  Calif 


4/15/46 

CONTRACT    AWARDED 

FLOODLIGHT  FIELD 

Contract    Price,    $14,687.43 

RED   BLUFF,   Tehama  County,   Cal.    —Arizona    &    Nevada    Constructors 

Red  Bluff  Union  High  School.  733  19th  Ave.,  P.  O.  Box  4037,  Phoe- 

foriF^"iis^    aJ^d     install    all    structures  ^ nix,  Ariz.,  composed   of  S.   J.  Groves 

and   fixtures   necessary   to   provide;*  Sons  Co.,  Minneapolis,  Minn.;  Tan- 

i     system  of  floodlighting  for  athletic  '  ner  Constr.  Co.,  Phoenix,  Ariz. ;   Lee 

field.    Work  will   consist  of  a  sys-    Moor  Contracting  Co.,  El  Paso,  Tex. ; 

tem    of    8    tubular   steel    poles,    100  :  L-   M.   White  Co.,  Tucson,  Ariz. ;   Leo 

floodlights  with  the  necessary  un-  !<^-    Lynch,  Phoenix,   Ariz.,   Bowen   & 

derground    conduit,    auxiliary    wlr-  '■  McLaughlin,     Phoenix,     and     S.     A. 

ing  and  control    switches.  '  Healey  Co.,   Chicago,   111.,   at   (Sched. 

•Owner— Red   Bluff   Union  High    Sch. 'l>.    $1,299,662.50;    (Sched.    3),    $1,080, 


(10)  removing  245  cu.  yds.  plain  con- 


I     Dist,   Fred   H.   Weeks,   Clerk,   Red  1 414.75.  and    (Sched.  4)   $2,250,679,  and 

rrete     and     cemented '  drv-rock  '     ^^^"  ^^-  "'S*^  School.  Red  Bluff.    Morrison -Knudsen  Co..  Inc..  Ill  Sitf- 
crete     and     cemeniea     cry  rocK  hpj^^s  by  owner.  !  ter    St.,    San    Francisco,    and    M.    H. 

fii.  ^rrll^ntr     nine     crossines     and    Contractor— B.  &  D.  Electric  Co.,  620  !  Hasler.    P.    O.    Box    387,    Santa    Ana, 
(11)  removing     pipe     crossings     ana       ^^^^.^  g^     ^^^  gj^^^  ;  ^^   (Sched.  2),  $1,829,457.45  submitted 

,,«     ,Io  ^®^'    .,       „>^*^   i„    o»r„n         Complete   bids   were:  low  total  bids  to  the  U.  S.  Bureau  of 

(12>  328   cu.    yds.    concrete  in   struc- j     ^    ^  j^    Electric   Co..    Red    Bluff .  i  Reclamation.  Walker  R.  Young,  chief 

,0     ^V^^?'     isnAA  iKo    ^oi«f«ro«m«nt  ;  *14.687.43.  j  engineer,    Friant,    under    Spec.    1204, 

(13 i  placmg  61.100  lbs.  reinforcement   *  ^^nning   &   Whitaker.    San    Fran- '  for    the    construction    of    earthwork. 

,.     .    "'     ,e4   •>       *♦    a  t^    ^«»,«ot«,.    Cisco,  $15,808.  'concrete    lining,    and    structures,    for 

(14)  laying  164  lin.   ft.  6-m.  aiameier       ^^  Electric  Co..  Red  Bluff,  $22,481.  '  Friant-Kem  Canal.  Sta.  1647  plus  75 
PP*^'        „..  **      ,     *•     4^.-*  !  to  Sta.  3876  plus  00.  Friant  Division, 

(15)  placing  244  sq.   ft.   elastic  joint-  ; |  Central    Valley    Project.     The    work 

filler  material ;  i  ^^       SEWERS  i  e^^tends  ^rom  18  miles  east  of  Fresno 

*'*'~~^*^  ;  to  10  miles  eeust  of  Visalia» 

(17)  erecting  202  M  ft.  b.m.  of  timber  j  4/15/46  ••     39  '      ^""""^^^.'S^ilTTTV'i'     , 

in  bridges  and  pipe  crossings;        I  bids    POSTPONED  SCHEDULE  No.  1 


4/15/46 

BIDS   POSTPONED 

COLORADO-BIG  THOMPSON;  ^g'so  • '  (4)*"$2''465'900 
PROJECT.  Colorado.-Untll  May  15,  (E)'  Shofner.  Gordon  &  Hindman 
IF  M  (postponed  from  April  16),  1^^,  Rhoades  Bros.  &  Shofner,  3869 
bids  will  be  received  by  the  U.  S.  '  Bedford  St..  Los  Angeles,  (1)  $1.- 
Bureau  of  Reclamation.  Denver,  '  43^052 .  (2)  $2,472,165;  (3)  $2,547.- 
Colo.,  under  Spec.  1215  for  furnish- ,  266.50;  (4)  $2,765,707.50. 
ing  and  delivering  f.o.b.  cars  at  the  ,  ^■p)  Fredrickson  &  Watson  Constr. 
shipping  point  or  f.o.b.  cars  at  Ster-  1  ^0.,  873  81st  Ave..  Oakland  (Sched. 
ling  or  Holyoke,  Colo.,  electrical  2  only)  $1,882,714.35. 
equipment  for  substations,  Colorado-  (Q)  Griffith  Co..  1060  S.  Broadway, 
Big  Thompson  Project,  Colorado.  AlljLog  Angeles  (Sched.  2  only)  $1,965.- 
of  the  apparatus  will  be  installed  by  ,  319.20. 

the  government.  No  charge  for  copies  :  (Hy  utah  Constr.  Co.,  1  Montgom- 
of  the  specifications  to  prospective  I  g^y  g^^  g^n  Francisco  (Schedule  2 
bona    fide    bidders;    to    others,    $1-75,  lonjy)^   $2,357,690.25. 

I      (I)  Piombo  Bros.  &  Co.,  1571  Turk 

I  St.,  San  Francisco  (Schedule  2  only) 

;  $2,376,436.50. 

I      (J)    A.    Telchert   &   Co..   and    John 
•9  [  Gist,   jt..    1846  37th    St.,    Sacramento, 

'and    M.    &    K.    Corp.,    200    Financial 

!  Center  Bldg.,  San   Francisco    (Sched. 

!2  only)   $2,485,234. 
Stipulations   follow : 
Arizona    &    Nevada    Constructors. 


not   returnable. 


(Continued   on   Page  Four) 


SCHEDUl^  No.  2 
Stations  1932  plus  75  to  2631  plus  00 

(1)  3.002.0(X)  cy.  common  excav.  for  ;  Phoenix,  will  accept  all   four  sched- 
canal ;  i  ules  or  if  awarded  contract  on  Sched. 

(2)  8,000  c.y.  rock  do;  1,  2  and  3,  or  1  and  3,  deduct  $3.45 

(3)  153.000    sta.    c.y.    overhaul;  from    items    18   and    19   for  total    of 

(4)  40.450  c.y.   compacting   embank- '  $97,635    from    Schedule    1,    and    $5.60 
ment ;  ■  from  items  80  and  81  for  a  total   of 

(5)  302,000   cy.    common    excav.   for    $128,000  from   Sched.   3.     If   awarded 
drainage   channels  and   dikca;      'contract   on   Schedules   1.   2  3  and   4, 

(6)  2.000  c.y.  rock  do;  or  1.  3  and  4.  deduct  $5.60  from  items 

(7)  120,000   c.y.   common    excavation  1 18  and  19  for  a  total  of  $158,480  from 
for  structures;  ^  Scl  edulo   1   and   .$7.70   from   items  80 

(8)  1(X)    c.y.    rock    do;  and  81   ofr  a   total   of   $177,000  from 

(9)  134,000    c.y.    uncompacted    earth    Schedule  3,  and  $2.40  from  items  115 


(16)  placing  200  lin.  ft.  rubber  water; 
stops ; 


(18)  driving  4720  lin.  ft.  timber  piles; 

(19)  installing  12,600  lbs.  stel  pipe. 

Schedule  No.  2 
Station   272-r50  to   Station   539-1-00 

(20)  510,(X)0  cu.  yds.  excavation,  com- 
mon; 

(21)  200  cu.  yds.  excavation,  rock; 

(22)  1900     cu.     yds 
canal  lining 


BIDS    POSTPONED 
SAN     FERNANDO.     Los     Angeles    Stations  1647  plus  75  to  1932  plus  79 


and  116  for  a  total  of  $115,000  from 

Schedule  4.    If  awatded   contract  on 

Schedules  1,  2  and  4.  or  1  and  4  de- 

iduct  $4.95  from  items   18  and  19  for 


canal  lining; 

(10)  336.000   c.y.    compacted   do; 

(11)  5.20«  c.y.   rockfill: 

(12)  7.100  s.y.   dry-rock  paving; 

(13)  92.000  c.y.   backfill  about  struc;!  a  total  of  $140,085  from   Schedule   1 

(14)  47.000    c.y.    compacting   backfill ;  I  and   deduct   $1.75   on    items    115   and 

(15)  11,700  c.y.  concrete  in  struc;  1116  for  a  total  of  $84,000  from  Sched. 
a6)  5,200  c.y.  concrete  in  bridges:  14.  If  awarded  contract  on  Schedules 
(17)  placing  2.825,000  lbs.   reinf.   bars  1 2.   3   and   4   or  3  and   4   deduct   $6.75 


in   structures  and   bridges; 


from  items*  80  and  81  for  a  total  of 


Co.,  Calif.— Until  April  25,  2  P.  M. 
(time  extended  from  April  9),  bids 
will  be  received  by  the  U.  S.  Depart- 
ment of  Agriculture.  Division  of  Pur- 
chase, Sales  and  Traffic,  Washing- 
ton 25,  D.  C,  for  the  construction  of 
excavation  for  an  irrigation  system  at  the  Soil  Con-  } 
I  servation  Service  Nursery,  San  Fer-  i 


39 


dis- 


(23"  80  cu.  yds.  excavation  for  struc-  .nando;  Inv.  515-46. 
tures ;  i 

(24)  7000  sta.  cu.  yds.  overhaul;  4/15/46 

(25)  contracting  45  cu.  yds.  filter;  PLANNED 

(26)  80  cu    yds    backfill-                             .SEWAGE  DISPOSAL  PLANT 
(27.  40  cu.  yds.   compacting  backfill;  ALAMEDA   COUNTY,   Calif. 
«28'  trimming     1000    sq.     yds.    earth  Construction    of    jomt    sewage 

foundation  for  concrete  linmg;  posal  plant. 

(29)  94,500  cu.  yds.  riprap;  Owner  — Union    and    Niles    Sanitary 

(30)  removing  500  cu.  yds.  reinforced  District,  c/o  George  Colt,  Center- 
concrete;                                                        ville.                  

(31)  removing  350  cu.  yds.  plain  con-  .  .  ..  „ 
Crete  and  cemented  dry-rock  4/15/4b  •  •  J  9 
"vine  CONTRACT    AWARDED 

(32 »  remov'ing      pipe      crossing      and  OAKLAND,    Alameda    Co.,    Calif.  - 

bridees  Gallagher    &     Burk,    900    73rd     Ave.. 

(33)  145  cu    yds.  concrete  in  lining;  Oakland,    at    $49,508.40    on    Prop.    B, 

<34)  20    cu'    vds     concrete    in   struc-  awarded    contract    by    Oakland    City 

tures  Council.  City  Hall.  Oakland,  for  con- 

(35)  placing   8400    lbs.    reinforcement  ^^ruction  ^of    a    culvert    with    appur 
bars; 


tenances  in  portions  of  E  Street  and 


/ofl.   t  iK/\  n^    ft    A  in    Aiomotar-    »    rlght-of-way    between    southwest- 

(36.  laying  150  hn.  ft.   6-m.  diameter  ^^^  termination  of  lOOth  Avenue  and 

.0,.  ^'^*'.       „ir«  », -*    u_    ^*  ♦i~.K»-    Western    P«^cific    Railroad    Companv 

(37)  erecting  252  M  ft.  b.m.  of  timber    Heht-of-waV  ' 
in  bridges  and  pipe  crossing;         '     •*                   \'    

(38)  driving  6440  lin.  ft.  timber  piles;  ; 

(39)  installing  10.900  lbs.  steel  pipe,      j ^ 

No   charge    to   prospective    bidders  (  >«/> 

for   copies   of  the   specifications   and  '  ^vr^" 

drawings ;    to  others,  $2.50  per  copy,  ' 

not  returnable.  ' 


(1)  1,045.000  cy.  common  excav.  for 
canal ; 

(2)  212,500  c.y.  rock  do; 

(3)  100.000  sta.  cy.   overhaul; 

(4)  67,300  c.y.   compacting  embank- 
ment; 

(5)  5,600  c.y.  common  excavation  for 
drainage  channels  and   dikes: 

(6)  500  cy.   rock  ^do ; 

(7)  16,500    c.y.    common    excavation 
for  structures; 

(8)  200  c.y.  rock  do; 

(9)  preparing  67,000  s.y.   rock  foun- 
dations for  concrete  lining; 

(10)  trimming    227,000    s.y.    of    earth 
foundations  for  concrete  lining; 

(11)  100  c.y.  rockfill; 

(12)  constructing  80   cy.    of   reverse 
filters ; 

(13)  1,550    s.y.    dry-rock   paving; 

(14)  11,700  c.y.  backfill  about  struc: 

(15)  4.700    c.y.    compacting    backfill; 

(16)  1.460  c.y.  concrete  In  structures; 

(17)  500   c.y.    concrete   in    bridges: 

(18)  14,150     c.y.     concrete     in     reinf. 
canal   lining ; 

(19)  14,150    c.y.    concrete    in    unreinf. 
canal   lining ; 

(20)  placing   336.000    lbs.    reinf.    bars 
in  struc.  and  bridges; 


(18)  placing  450  s.f.  elastic  filler  n»-  1  $155,250  from  Schedule  3  and  deduct 
terial  in  joints ;  j  $1.45   from    items   115    and    16   for   a 

(19)  placing  25.400  lbs.  of  metal  wa-    total  of  $159,600  on  Schedule  4. 
ter  stops  in  joints;  Morri.son- Knudsen    Co.,     Inc.,     San 

(20)  erecting  217.6   M  ft.   bm   timber  \  Francisco,   and   M.   H.   Hasler,   Santa 
in  structures;  i  Ana.   will   accept   Spec.   1181   or   1204 

(21)  constructing  40   cattle   guards;    ,as  bid;  will  accept  Schedules  2  or  3. 


(22)  constructing  12  miles  of  barbed 
wire  fence; 

(23)  construsting  12   miles   of  comb, 
barbed-  and  woven-wire  fence; 

(24)  laying  440  l.f.   18-inch   diameter 
corrugated    metal    pipe ; 

(25)  laying  165  If.  24-inch        do; 

(26)  laying  115  If.  30-inch         do; 

(27)  laying  150  l.f.  36-inch        do; 

(28)  laying  290  l.f.  48-inch        do; 

(29)  installing    50.000    lbs.     of     mlsc 
metal  work. 

SCHEDULE  No.  3 

Stations  2631  plus  00  to  3369  plus  00 

(1)  2.680.000  cy.  common  excavation 
for  canal: 

(2)  181.000  rock  do; 

(3)  106.000  sta.  cy.  overhaul; 

(4)  229.800  c.y.  compacting  embank- 
ment: 

(5)  203.000   cy.   common    excav.    for 
drainage   channels  and   dikes- 

(6)  2.000  c.y.   rock  do    ; 

(7»  40.000    c.v.    cnmmon    excavation 
for  structure- 

(8)  2.000  c.y.    rocK  Uo; 

(9)  preparing  61 :500  s  y.   rock  foun 
foundations   f  .r  concrete  linme 


specification  1204  alone;  if  awarded 
contract  on  Spec  1181  and  Schedule 
1,  Spec.  1204  together  deduct  10c  c  v 


(21)  placing   750.000    lbs.    reinf.    bars  HO)  Trimming    1T7  000    s.y.    of    earth 


STREETS  AND 
HIGHWAYS 


40 


Copies   of  the  standard  forms   and  •  4/15/46  • 

of  the  specifications  may  be  obtained     BIDS  WANTED 

from  the  following  offices  of  the  ',  SAN  JUAN  COUNTY,  Utah.— Un- 
Bureau  of  Reclamation :  Walker  R.  1  til  April  22,  2  P.  M.,  bids  will  be 
Young,  chief  engineer,  U.  S.  Custom  received  by  the  Utah  State  Road 
House,  Denver  2.  Colo. ;  R.  J.  Newell,  Commission,  State  Capitol,  Salt  Lake 
regional  director.  P.  O.  Box  937,  Rec-  '  City.  Utah,  for  about  2.389  miles  of 
lamation  bldg.,  Fair  Grounds,  Boise,  2-inch  bitumnious  surfaced  road  in 
Idaho ;  H.  T.  Nelson,  construction  '.  San  Juan  County,  U.  S.  160,  between 
engineer,    7»4    N.    2nd    St,    Yakima,    LaSal  Junction   and   Moab;    Federal 


Waah.,  and  Michael  W.  Straus,  com- 
missioner. Bureau  of  Reclamation, 
Washington  25,  D.  C.  Prospective  bid- 


Aid  Project  No.  F-6  (6). 


above  office  upon  deposit  of  $2. 


in  canal  lining; 

(22)  placing  620  s.f.  elastic  filler  ma- 
terial in  joints; 

(23  placing  140  l.f.  of  rubber  water 
stops  in  joints; 

(24)  placing  3.000  lbs.  of  metal  water 
stops  in  joints; 

(25)  erecting  196.3  M  ft.  b.m.  timber 
i*    structures ; 


foundations  ior  CMnv.ieLe  Imine 

(11)  120,000    cy.    uncompacted    earth 
canal    lining; 

(12)  302.000  c.y.  compacted  do- 

(13)  100  cy.  rockfill; 

(14)  5,400  s.y.  dry -rock  pavlne- 

(15)  25.000  cy.  backfill  about  struc  • 

(16)  14.000   cy.    compacting   backfill- 

(17)  3.480   cy.   concrete   in   struc  • 


(26)  constructing  20  cattle  guards;      :  (18)  4.100    cy.    concrete    in    brides ■ 

(27)  construcUng    UJ    mUes    barbed-  !  (19)  11,500  cy.  concrete  in  reinforc*^ 


wire  fence; 
(28)  constructing  10  miles  of  comb. 

barbed-  and  woven-wire  fence; 
<29)  constructing  43,000  l.f.  of  under- 

dralns  with  uncemented  joints; 
raO)  constructing  29,000  1^.  of  feeder 

drains: 
(SI)  installing  410  Lf.  pipe  in  rerersa 

fUt«rs; 


Specifications  obtainable  from  the,  (32)  installing    28.800    lbs.    of    misc. 


matal  work. 


canal  lining; 
canal  lining; 

(20)  11.500   s-y.    concrete   in    unreinf 

(21)  placing   1.158.000   lbs.   rein?  Sf« 
hi   structures  and  brideea 

(22)  placing  «10.000  lbs.  of  rJinf"  bars 
in    canal    linings  "*" 

(23)  placing  400  s.f.  elasUc  filler  m. 
terial  in  joints;  ^^  "»*- 

(24)  placing    4.400    lbs.    metal 
stops  in  Joints; 


waur 


500.00 
700.00 
1.15 
1.15 
3.00 
2.00 
3.00 


40<l.00 

600.00 

1.00 

.60 

too 

11.50 
]Z.OO 


.03 
1.00 
2.00 

.10 
100.00 

200.00 

900.00 
1100.00 
1.10 
1.00 
1.50 
3.00 
3.50 


/ 
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©AILY    PACIFIC     BUILDER 


MONDAY,  APRIL  15.  1946 


Biiitd6ng  PermittSy  Contraclgi ReccwrJeJ  Moticets 


BUILDING  PERMITS 

ApplicafcioBs 


SACRAMENTO 


SAN  FRANCISCO 


DWELLING,   one-family,   fflOOO;    NE 
corner  20th  and   Shotwell    Streets; 
owner,   A  E   Jarkeeh,   2417   Harri- 
son;  contractor,   De   Luca  &   Son 
1745  Filbert  St 


SERVICE  STATION  (quonset  type). 
$1500;  2101  19th  St;  owner  and 
builder,  Weaver  Co,  19th  and  T  Sta. 

WAREHOUSE  AND  OFFICE  (quon- 
set type),  $4500;  1930  T  St;  owner 
and  builder,  Weaver  Co,  19th  and 
T  Sts. 

DWELLINGS  (6-rooni,  frame,  stucco 
and  wood  shingles)  (2),  $5500  each; 
701  62nd  St  and  600  S2nd  St;  owner 
and  builder,  Charles  C  BelL 

ADDITION  (stucco,  frame  and  wood 
shingles),  flOOO;  3347  11th  Ave; 
owner  and   builder,  K  O  Scotland. 


DWELLING,    1-story    frame,    $5000; 
E    Moscow    125    N    Brazil ;    owner  1  DWELLING    ( 6- roonij_  stucco,   wood 
and  builder,  Chas  Pletro,  839  Bra 


zll  Ave, 
ALTER   dwelling,   $5000;   W    Nevada 

39    N    Crescent;    owner    and    con- 
tractor, J  G  Grattan,   730  Laguna 

Honda  Blvd. 
ALTER    industrial    bldg,    $4360;    368 

nth  St;  owner,  Chas  W  Lerer,  368 

nth  St;  contractor  A  J  Beauchalne 

3175   17th    St 
ALTER   flats,    $3000;    75    Boardman 

Place ;  owner,  J  Camislnl,  c/o  cntr  j 

contractor,     Ira     W     Cobum,     2048 

Market  St 
ALTER  hotel,  $3000;   1153  O'Farrell; 

owner    and    contractor,     Otis    and ' 

Llthla   Applln,    1742    Sutter   St 
ALTAR  dwelling,  $2500;  538  Stelner; 

owner,    Theo    Dietrich,     c/o     cntr; 

contractor,    Fred    J    Early   Co,    369  ' 

Pine   St                                                       i 
ALTER  dwelling,  $1000;  1449-51  Web- 
ster  St;    owner,    Mrs    Wright.    121!     2799    Montana   St;    owner,    .; 

Buena   Vista    Terrace ;    contractor,  ,  dealer,  J  A  Freitas ;  4  fixtures ;  4  gas 

Martinez  &  Calhoun,  528  Hemlock     outlets. 
ALTER  restaurant  $1000;  302  Green-  !     4223  Atlas  Ave;  owner,  Louis  Abo- 

wich  St;   owner.  Emil  Brosio,  1242Jralla;  dealer,  J  Marsony;  10  fixtures. 

Francisco    St;    contractor,    Wm    Fi     3551      Frultvale     Ave;      owner,      J 

Lee,    675   Head.  '  Hutchison ;  dealer,  W  Ruf ;  2  fixtures. 

ALTER  restaurant,  $1000 ;  SE  Comer  |     Valley    St   between    22nd   and   23rd 

Divisadero   and   Ctolden   Gate  Ave ;  ;  sts ;    owner.    Van    Bokkelen ;    dealer. 

owner  and  contractor,  R  A   Jones,  i  h  Lee  •  2  fixtures 

1894   Turk   St 


Jacobs;   contractor,   Luna'a   Service;  iJf^^dTiir^  J^''!*?  '***   ?'  ^''..i"; 
slgm.  \?  '  fr^  o-inch  cast  iron  water  mains 

992      ;    owner,   R  W    Nichol-  'ues      ™^  '""^  ^''°^"'  ^°^^*  ^*'"°' 

son    Jr;    contractor.    Luna's   Service;  j     The  general  prevailing  rate  of  per 

993  2152   Union  St;   oWner.  Vnion'tlTZ^S^i.^'^l^'^!!^^  "^J'^l''^ 
Hardware     Co;     contractor,     Luna's  |  Ubore^jH    '°  J**    performed,    for. 
Service-    sien  *-~"» ■  i larwers   and   each   craft  or  type   of  i 

994  787  Market  St;  owner  and  con- ItT^^tp^iJ  "^^^^^^  *°?°T? 
trartor  Fox  w^pjit  rvi»«t  SftinHr^r-X^.  execute  the  contract,  and  the 
2^uSetr      west  Coaat  Service  Corp.   general  prevailmg  rate  for  legal  hol- 

^      2flO    0'Farr*>ll-    own^r     TTnlt^        t^,**""^   overtime   work    specif IcaUy 

wp     ^w  oi*^rrell,    owner,   United] set    forth    in    the    ni«nq    a^d    soeci- 

Nations     Theater;     contractor.     Fox  ifications  on  file  with   the   SecSSSv 

West  Coast  Service  Corp; |of  the  Disfrlct    a^e^eferre^  t^^ 

996  766  Jackson  St;  owner,  Victor  incorporated  hertS  "'^'^'^^  "  "** 
Lee;    contractor.  Neon   Maintenance;     Specifications    (No     LS    358)    may 

IF-,'  "iJS;       —       ,,*u        ^   r,  '***  obtained  at  Room  406  of  the  office 

997  NW   comer  17th   and   Geary ;  i  of  the  District 
shingles )^ _  $6000j     625     45th     Ayej    owner,    Mills  ConstrucUon    Co;    con- I  DANIEL  READ 

"^         tractor,  Neon  Maintenance;  sign.         j  Secretary 

998  3634  Geary  Blvd;  owner.  Fred  Oakland,  California. 


4/15/46 


4  3 


owner  and  builder.  A  Heber,  2716 
16th  St 

DWELLING  (5- room,  stucco,  wood 
shingles),  $6000;  317  ilst  St;  own- 
er, W  H  Webb.  San  Francisco; 
builder.  Otto  Stelnbrenner,  1625  8th 
Ave. 

DWELLING  (6-room,  frame,  cedar 
shingle),  $6000;  4448  F  St;  owner.  A 
Elsert,  416  42nd  St ;  builder,  J  Paul 
Howell,  1837  47tb  St 


April    11.   1946. 

(Dally  Pacific   Builder) 
(April  16.  194Q) 


E      Muhlenfeld;      contractor.     Neon 
Maintenance;   sign. 

999  to  1005  Various  locations  and 
owners;  contractor.  Neon  Mainte- 
nance  Corp;   signs. 

1006  149   Mason   St;   owner,   Atall  i  FIRST    PITRT  ICUCrk   TTinAV 
Hotel;    contractor.    WonderUte    Neon    '^"^*     rUISUSHED   TODAY  ^ 

Products ;  sign.  '^  "  I 

1007  763  De  Haro  St;  owner,  Br-    Construction  of  Junior  College  Bldg..! 
lendson;    contractor ~. ;   22   out- 


4/15/46  ••     *2 

BIDS  WANTED  woTirc  ne  aai  p 

SAN  FRANCISCO.-Until  April  22.  '^ST'gSiSn'iSi^  t^  o  ,t  ♦«  ^ 
3  P.  M..  bids  will  be  received  by  the  ,  ^^^^K?^^-  ^  C.— Until  May 
Purchaser  of  Supplies,  270  City  Hall,  ^'  ^-^  f  «-  (EST)  bids  will  be  ro- 
under Bid  No.  3531  for  furnishing  and  ce»ved  by  the  U.  S.  Maritime  Corn- 
delivering  7200  Ue  plates  for  110-lb.  mission.  Commerce  Bldg.,  Washing- 
eirder  nSl  for  Municipal  Railway.  ^^^  ^'.^A  ^'  ""^*'"  ^**  ^^    ^^  ^o*" 

Specifications  obtainable  from  the  ^^,   °'   ^*   over-age   tanker    "Bra- 

above  oince.    ^     rj,^^^  tanker,  built  in  1919,   of  9000 

4/15/46  ••     43  <*®*^^'e*K*>t   tons,    is   now    located   at 

BIDS  WANTED  jSiilsun   Bay.   Anchorage   26.     Bidding 

SAN  FRANCISCO.— Bids  will  be  ?;"^  "^^^^^  "»nl^ed  to  ciUzens  of  the 
received  by  the  U.  S.  Treasury  De-  ignited  States.  However,  citiien  buy- 
partment  Hotel  Empire  Bldg.,  100  *"  *'"  ^  required  to  furnish  bond 
McAlUster  St,  18th  floor,  San  Fran-  J"  *  sum  equal  to  $5  p«r  deadweight 
Cisco,  for  materials  and  equipment  *°°  °'  the  vessel  and  foreign  pur- 
as  follows-  ; chasers   will    be   required    to    furnish 

April  25,  2  P.  M.  ^    ^''^.  ^"    »   »"«»   ©Qual  to   $16  per 

Inv.    SF-2M7-46:    telephone    poles.  ;  d«±2r«i!?L}°° 


f.o.b.   shipping  point  and/or  Redding 


The  Brasos  will  be  sold  on  one  or 


and  Swingle  Slide. 

April  2»»  2  P.  M. 
Inv.    SF-2948-46:    nails,    f.o.b. 
Francisco. 


4/15/46 

NOTICE   OF  SALE 


,more   of    the   following   conditions: 
I    Condition   1.    That  the  vessel,  in- 
g^^  eluding   hull    or  hulk.    ahjIw^^    ma- 
{Chtnery   and   major   items   of    equip- 
jment,   shall    be  completely   scrapped, 
.  2  dismembered,  dismantled  or  destroy- 
ed. I 


43 


lets;   10  switches;  11  plugs;  service. 

1008     1459    19th  Ave;    owner,    Er- 

lendson ;  contractor.  Star  Electric  Co ; 

2  outlets;  3  switches;  1  plug. 

I     1009 


Lassen  County,  Calif 
NOTICE  TO  CONTRACTORS 


OAKLAND 


„,  „  „„_^ „,  ^  ^.„^.  NOTICE  IS  HEREBY  GIVEN  that 

*„x,v    4850  Mission  St ;  owner,  Por-  i  V*®  Lassen   Union   High   School  and 
tola   Garage;    contractor.    Arc    Blec- 1^""*°.''    College    District    of    Lassen 
trie ;  30  outleU ;  11  switches ;  15  plugs.  ;  ^o^nty.   California,  will   receive   bids 
1010      438    Victoria;    owner.    H    cJ"^°^/"™*^"*°K  labor,  materialfl,  trans- 
Frank;   contractor.  Arc  Electric  Co;  :Portation,  and  services  necessary  tor 
!tne  construction  of  a  concrete  Jun- 

""ioil    651  Head;  owner,  T  C  Frank;   l^^.f?";!?^^"**^^^*  ^°T  "»«.  lessen 
contractor.  Arc  Electric; .Union   High   School  and   Junior  Col- 


1012  19()0  45th  Ave;  ownerrielch-  ,!!f®  .^'^^"''V^^^'e"  County.  Cal-  | 
er;  contractor.  Arc  Electric;  10  out-   '^i'if'^  =    ^^^^,  ^'^    shall    be    in    ac 
ipt  <,     a  switches  •  10  Dlues  1  ^ordance    with    plans    and   specif ica- 

1013  19oJ  45ll'  ive^^^o^wner,  Belch-  li;^?*,"^;^  ^"^^  ^^^^  ^i?^_^'•^.^»!!l^'  ' 
er;;  contractor.  Arc  Electric;  10  out 


lets ;  9  switches ;  10  plugs. 
1014 


Ralph   D.    Taylor,    716   Court    Street. 
Susanville.    Lassen    County,    Califor- 


1910  45th  Ave;  owner.  Belch-  ^1^',^    ilL^    f^   Coll>^r.  Principal  , 
-ler-    contractor    Arc   Electric  Co-    10  o*    the    Lassen    Union    High    {school. 
-    ";,.?"  a  2,.  w' v,'^^  in  t^.."^         '  Susanville.  California. 


748    106th    Ave;    owner,    Dan    Mc    ,  ^^      x,wuiia,v,w*     «*v   *-.w^ww>, 
ALTER  real  estate  office,  $600;  NW  .Carthy;   dealer,   F  Nearhood;    1  fix-  I  outlets-  9  switches-  10  plues  .     x,- ,. 

Cor  Granada  and  Holloway;  owner  Itures.  i      1015  'lau^S  IVe    oi^^^^^^   Belch-'     ^i^^ders    are   hereby    notified    that 

and    contractor,    F    H    Thorinson,  j     6619  Foothill   Blvd ;  owner,  Johan- !  ercontractSAVcEle^^^^^^ 

1608  Ocean  Ave.  son;   dealer,   H   Lass;   27  fi^^tures;   6'  outlet^     9  swTtchls    10  p^gs  1**^    P*'k,°™'^    °^'    ^°^^'    ^*^^    ^*'^'^*° 

^^:^.?„^_    «2:i«,,.5500;_248__Missouri;iga3   outlets.  \      wlT ' llll^i^  ^^e-  o^^^^^ 


owner,    Frank    Lucas,    prem ;    con- 
tractor, 
trero  Ave. 
ALTER  drafting  rm,  $500;  121  Beale 


the   Lassen   Union    High   School   and 


PxanK    i.ucas,    prem;    con-,     2364   E  15th   St;    owner.  Bay   Dis- '  er     contractor    Arc   Electric   Co-    10   V     .^"?,,,  ''"'°"   "'»"   *''^°°'   *°° 
David   Sanderson.   942   Po-    tributing  Co;   dealer,  H  Lass;  4  fix-    ouUets     9  sviTtcher  10  p^^^^  •'^  |  Junior    College    District    hai.    ascer- 

e.  tures:  2%a3  outlets.  {....^i.     o^.  „^!^^o  c?  r^^  "   ,.=  ot.!^**"^^   the  general   rate   of   per  diem 


tures ;  2  gas  outlets. 


1017-18    248  and  252  St  Charles  St; 


'_   wages   and    rates   for   legal    holidays 


I     2605  Carmel;  owner,  Melvin  Shaw ;  '  n,..npr     Alemanv   Construction-    con- i     "f^"   "^"^  ..... 

St:   owner  and    contractor,   Eckbo,  !  dealer,    H   Eike;    5    fixtures;    3    gas    f^l^Sr    A^^SLric  (:^W  ^^  "^^^    in    the    locality 

Royton  &  Williams,  21  Columbus.      i  outlets  •    "    6       j  tractor.  Arc  ^.leciric  «..o,   lu  ouueu),   j^  which  the  work  is  to  be  performed, 

!     1521  ■  Miller    Ave ;    owner.    Gomes ;  \ '  .^^^^^ile^  fsth^  "fwner.  Pond  Bros ;  '  1°/  ^Ltani?"  e'eded^'to  ^xe'ute  "the 

— -i'^^O^^'  Vafe'A\""=oVn^er"'Sw^^^    ^  1  contractor.    Malm  &   Welter;    3    out- , ^^^cf^Xlcr wiU  be°  awa'rd^   Z 

^^'B^^f^^^^^^"^^^  ^ -"-    ^     %'■'     — •r-S^hldntirbe  made  out   on   a 

;;S^fifT%w..r     Johnson;    -^^^^ 

iJatnntlSs  '  '    '        ^^^1    55  New  Montgomery  St ;  own- :  Taylor,    orTom    G     A     Colljer   and 

.^^^9 "Market    St;    owner.    Clawson ;  '  li^^^^^^^J;"^^'^^'"'*' ^  ^'"""  ^^ Xf^ 

,'Ar.^i^^     T\,.,^„* .    T    «4irf,.J^o. .    o     -«.=    *an  Man,  motors.  !  check,     cashiers    check     or    bidder's 

-dealer,    Durant;    7    fixtures,    2    gas        ^022     711  Valencia  St;   owner,  Va-    bond    for   five    percent    (5%)    of    the 

1327   Peralta  Sf   owner    Williams -' l^,"*"**  =  contractor,  O'Keeffe  the  Fan  amount  of  the  bid,  made  payable  to 
iH^ill   T^  ,.ont.  1  fwt!^»       Williams.  ,  j^an;  motors.  !the  order  of  Lester  R.   Davie.   Clerk 

I      ii?fi'  ?*>f    A\^i.    ™?;     TT    Qt«u»,.        1<>23    1233  Stevenson;  owner.  ;   of  the  Governing  Board  of  the  Las- 

J,^        o^ot^;.  i^^fl.J    S"^"'-    contractor.    O'Keeffe    the    Fan   Man;   sen    Union    High    School   and    Junior 
ji dealer,  O  Hanson;  1  fixture.  !  ^ntnr«.  | College    District    of    Lassen    County, 


BUILDING  PERMITS 

Granted 


SAN   FRANCISCO 
APRIL  11,  1946 


J 


motors. 


SAN  FRANCISCO.-Until  Apr.  25/.^^^^^^^^  ^  .  ^^*^.^**!  **""  or  hluk 
10  A.  M..  bids  will  be  received  by  the  ;°'  ^®  ^'**^**'  ^''t^'J?*  ^y^'P^^'fii' 
Navy     Material     Redistribution     and    scrapped,     dismembered,     dlsmanUed 

Disposal    Office,    785    Market    Street       c^Ta^^    i,     a,w   »   *w      w 
under  Sales  No.  B-355-46  for  sale  of   ^i^^"'^'^'^"  l\,  ^hat  the  buyer  shall 
builders'  tools  and  milk  cans  located   ^L^^f®^'*  ">«  ,\*":^  °°''  "^"^^  «' 
at    Warehouse    No.    3.    Camp    Parks,    P*"™*^  the  vessel  to  be  operated  (ex- 
Shoemaker,  '^^l'^  ^i''"   ^J«    purpose    of    moving   is 
________  from  its  pifeeent  location),  and  shall 

4/15/46  ••     42   ^^^  ^^^      **  vessel  nor  cause  or  per- 

BIOS  OPENED  '"^^  '^  ^^  ^  used  as  any  means  of 

SAN   FRANCISCO.-The  following  trwisportatlon  whaUoever. 
submitted   bids  to  the  Purchaser  of       ^*'''/"'^l'f  °   I?  ,^°^P^*l^    l^^    ^'^/' 
Supplies,    270    City    Hall,    under    Bid   '"V'  5f  «»>^'°ed  from  the  CommMid- 
No    3521   for  furnishing  and  deliver-    f"/'   Mare   Island   Navy    Yard.    Mare 
Ing  drafUng  tables  and  files  for  the  ■,  ^-•^""'  ^a'»* 
San  Francisco  Airport  i 

Eugene    Dletzgen    Co.,    (1)    $561.15, ' 
delivery    August    24;     (2)    $104.55,    24    4/15/46  ••43 

weeks;  (3)  $9.26,  one  day;  net  30  days.    BIDS   POSTPONED 

Charles  Bruening  Cj..  (1)  $561.15,  ,  COLUMBIA  BASIN  PROJ..  Wash. 
Aigust  24;  (2>  $10*.o5,  24  weeks;  (3)  —Until  April  29.  2  P.  M.  (postponed 
$9,26,  1  day;  rcl  30  days.  from  April  15)   bids  will  be  received 

A  IJetT  Co.,  (1)  $608,  90  days;  (2)  by  the  U.  $.  Bureau  of  Reclamation. 
$121.50.  90  days ;  (3)  $11,  one  day;  net  Denver,  C<)lo.,  under  Spec.  1219  for 
30  days.  ;  furnishing    and    delivering    fob    cars 

Dieterich  Post  Co.,  (1)  $561.15,  Au-  at  the  shiriping  point  or  fob  cars  at 
gust  24;  (2)  $104.55,  24  weeks;  (3)  Pasco,  Waj|h..  two  vertical-shaft  cen- 
$9.26,  1  day  14  net  30  days.  itrifugal    piimps,    t-ach    having   a   ca- 

'  pacity  of  ^3  cu.  ft.   per  second  at  a 

4/15/46  ••     42    pumping    ttead    of    167    ft.;    and    two 

BIDS   WANTED  , vertical-shift  2200  volt.  1750  h.p.  syn- 

CENTRAL  VALLEY  PROJECT,  chronous  <notors  of  suitable  speed 
CaUfornia.— Until  May  20,  2  P.  M.,  and  desigr(  for  direct  connection  to 
bids  will  be  received  by  the  U.  S.  the  above^  pumps,  with  individual 
Bureau  of  Reclamation,  Denver,  field-control  cubices,  for  Installation 
Colo.,  under  SpeC.  1296  for  furnishing  >n  the  Pasico  pumping  plant  Colum- 
and  delivering  f.o.b.  cars  at  the  ship-  bia  Basin  Project.  Wash, 
ping  point  or  f.o.b  .cars  at  Redding,  The  punrips,  motors  and  field-con- 
Calif.,  pipe,  fittings  and  valves  for  ^rol  cubicles  will  be  Installed  by  the 
Keswick  power  plant  .Central  Valley  [  government  No  charge  for  copies  of 
Project,  California.  The  materials  will  the  specifi(|«tions  to  prospective  bona 
be  installed  by  the  government  No  ^'de  bldder^s;  to  others,  $1.25,  not  re- 
charge for  copies  of  the  specif  lea- jt"™able. 
tlons   to   prospective   bona   fide   bid-  j  j 

ders ;    to    others,   $3,    not   returnable,  j  4/^5/4^  ••48 

14/15/46  ••     42^^*°   OPEf^EO 


4/15/46  « 

BIDS   POSTPONED 

DAVIS  DAM  PROJECT.  »"nrn,Ti_ 
Arts.— Until  May  1,  2  P.  M.  (poeT 
poned  from  April  17).  bids  will  be 
received  at  the  office  of  the  Bureau 
of  Reclamation,  Denver,  Oolo..  for 
furnishing  and  delivering  f.ab.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Louise,  Ariz.,  at  the  option  of  the 
bidder,  five  17.5-ft.  by  34x66-ft  fixed - 
u-heel  gates,  five  hydraulic  hoists  for 
fixed -wheel  gates,  and  one  set  of 
erection  equipment  for  installation 
at  the  Davis  Dam,  Davis  Dam  Proj- 
ect, Kingman,  Aria.;  Spec.  1203.  AU 
of  the  materials  will  be  installed  by 
the  government  The  specifications  do 
not  contain  a  provision  for  liquidated 
damages  for  delay.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others, 
$176,  not  returnable.  For  particulars, 
address  the  Bureau  of  Reclamation, 
Denver,  Colo. 


4/15/46  ••43 

NOTICE  OF  SALE 

SAN  FRANCISCX).  —  War  Assets 
Admin.,  30  Van  Ness  Ave.,  announces 
sale  of  used  construction  machinery 
and  farm  equipment  at  fixed  prices 
to  Federal  Agencies  April  17,  to  state 
and  local  governments  April  18,  and 
to  veterans  April  19.  Items  include 
tractors,  concrete  buckets,  wagon 
drills,  concrete  vibrators,  pumps,  po- 
tato  diggers,   etc. 


Classified  Advertising 


WANTED 


,.,-  ne  cAi  c  SAN  FRANCISCO.— Peterson  Trac- 

REPAIR     fire    damage,     $4000;     767\eairr   M  Hen";;'- ^ Xtu^. '    ^-^^^  ("iSS"'    755     Jackson;     owner.     Hop  i^aU?f^ii;"and"shLll"JITealed"S  ;  ^iliflR^lNCISCO-Until  April  26.  i^^  *   ^?)"12T9S23''"2)%'96?J)"'2% 
Market   St;    owner.    Irving   Bartel;  ;^«^'^v'f^?n°^t^  ^'J^l^rtnHn-tr,.,  I  S^^^g:     contractor.     Chas     H     Tick;   fi,ed  with  Lester  R.  Davie  at  the  of-    10   A.    M.,   bids    will    be   received    by  if^^'^f   ^^^^f  ««^' ^<„^,>/^^^^^^^^   (^^ 

;the  Navy  Material  Redistribution  and^p       j^  ^  Supplies,  270  City  Hall. 

Disposal  Office,  785  Market  St.,   San    ^^der    Bid 


contractor,     Robt     McCarthy,     1050  i  «.???•  nf^lw    M*U°JJ^r®%7^t-^n^^  8*S°-  if  ice  of  the  Lassen  Union  High  School 

Kirkham    St.  1  Steel,  dealer,  H   layior,  17  gas  out-,     ^^25      1548     Leavenworth;     owner,  and  Junior  College,  Susanville.  Las- 

ALTER  restaurant  $2000;  2372  Mis-  j  'Lee;  contractor,  Chas  H  Yick;  2  out-  [sen  County,  California,   on  or  before 

*.|lets;  2  switches;   7  plugs.  !the  6th  day  of  May,  1946,  at  8  p.  m. 

1026      126    Ellis ;    owner.    Angelus ;  |  and  shall  be  opened  in   public  at  or 


Sion  St;  owner,  Mrs  Hattie  Brown; 
contractor,   M  Sc  Contr,   1422   Mar-  i 
ket  St  I 

MOVE  bldg  and  repair,  $1000;  NW  i 
Athens  St  75  NB  Russia ;  owner ' 
and  contractor,  Albert  Ducoui-no. ' 
3431  25th  St  i 

INSTALL   marquee   to   tavern,   $800;  ' 


Furnace  Permits 


contractor,  QRH  Neon  Co;  sign.  j  about    8    p.    m.    of    that    day    in    the 

1027     457    Minna ;   owner,   Klngwell    office    of    the     Lassen     Union     High 
Bros ;  contractor.  Dover  Electric  Co ;  :  School     in     the     city     of     Susanville, 


J        „   .        ^T       Ti  «co  .id  I  under    Bid    No.    3522    for    furnishing 
Francisco,  under  Sales   No.   8-353-46,  ^^j  delivering  tractor  and  bulldozer 
for  sale  of  salvage  building  materials. ,  ^^^  j^     Cabin   Ranch 
including    wlte    pine    parts,    mirrors, 

located   at    W.    S.   Watkins   &    Sons,  j  

2000  E.  4th  St.,  Reno,  Nev. 


PART  -  TIME  BOOKEEriNG  and 
TYPING  for  small  firms.  Excellent 
references.  Reasonable  i^te.  Mc- 
Neil's Bookkeeping  Service.  3165  22nd 
St.,  San  Francisco.  ATwater  0742. 
(4/8-9-10-11-J2/46) 


POSITION  WANTED 

BUYER,  all  around  purchasing  ex- 
perience, especially  heavy  electrical 
equipment.  Replv  Box  413.  c/o  Dally 
Pacific  Builder.  ao  4/18/46) 


JUNIOR  ESTIMATOR.  TIME- 
KEEPER, GRADUATE  CITIL  EN- 
GINEER, Veteran.  Reply  Box  412, 
c/o  Daily  Pacific  Builder.  • 


OAKl_ANO 


motors. 


1421    78th    Ave;    owner,    J    Heppy; 


126  Ellis  St ;  owner,  Geo  Robinson ;  ■,     .        x^   »     .    . 
contractor,  QRS  Neon  Co    690  Po-  i  dealer,  F  A  Antone;  floor  furnace, 
trero  Ave  '  ^^  '^'^         832    33rd   St;    owner,    Robert    Bell; 

ALTER    foundation    and    basement    dealer,     Gemhardt     &     Strohmaier; 

$600;  W  Diamond  St  120  S  Arbor;    "°o°.'L'"^*^®- *  t     n^i  1 

'  '      2480      82nd    Ave ;    owner,    L    Thiel ; 

ealer,     Gemh 

floor   furnace. 


OAKLAND 


36787  6016  Manchester;  owner,  Kra- 
mer;    contractor.     College    Eve    Elec 


(Lassen   County,   California, 
j     The   above-mentioned    certified 
j  check,    cashier's     check     or    bidder's 
'bond  shall   be  given  as  a   guarantee 
'that  the  bidder  -will  enter  into  a  con- 
tract if  awarded   the  work  and  will 
be  declared  forfeited  if  the  success- 
ful bidder  refuses  to  enter  into  said 


MACHINERY  AND 
EQUIPMENT 


4/15/46 

BIOS   WANTED 
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!  BIDS  WANTED 

I  SOUTH  SAN  FRANCISCO,  San 
I  Mateo  Co.,  Calif.— Until  Apr.  17,  7:30 
1  P.   M.,   bids  will   be   received   by   the 

South  San  Francisco  Unified   School 


owner  and  contractor.  W  C  Hanks,        ^V^      '^X.       C^\~.:      i:      «*     ».  An»ei,    """•.  ^^  onTj-ta.'   -t    -witches-    3   fix-  iContraact    after    »«mg    requested    so 
932  Cabrillo  St  dealer,     Gemhardt     &     Strohmaier ;,  Shop ,    2   outlets,   3   swltcnes,    4  iix    |^^  ^^  ^^   ^^^  Govemine  Board. 

REPLACE  store  front  with  two  dls-    ""-V^T  WPlrt^Sf  owner  L  Rose- deal- i     36788     3333  Lakeshore  Ave;  owner.        ,     ^    ,      ,       ,  ^ 

7337  weld  St,  owner,  ij  Kose,  aeai- I     •»"'°°     "li;„„f„-     m    t     wna«.nhpre  quired   to   furnish   a   labor  and   ma- 
er,    Gerahardt    &   Strohmaier;    ^°^^  \^}\^^^ •^^^i'^^^^^^^Z,  ^   ^^^^"^^'^^  i terial   bond    in   an   amount   equal   to 

. , *».„.  .    .    ,     ,  I      oiwfiQ      9«i8    Minnn-     owner     Rose  •  ^i^^y   P^^  cent    (50%)    of  the   contract 

REMODEL    dwelling,    $3000;    N    Sa- ^      2455    Foothill;    owner,   Winkelman ;!      36789      2818    Minna      o^  ^^     ^    faithful     pert^ormance 

dowa  205   W   Capitoirowiier.   w^  '  dealer,  Gemhardt  &  Strohmaier ,  floor  ;  contractor     Matson    Elec   Equip   Co,,P^^^    ^^    ^ 


play  windows,  $1000;  1150  Sutter; 
owner,  John  A  Mazeres;  contrac- 
tor. John  Munson,  140  South  Park.  '  furnace. 


J  Greer;  contractor,  Wesley  Hanks  ^""^**^* 
4128   Geary   Blvd.  I 

DWELLINGS,  two,  1-story  frame,! 
$6000  each ;  S  Kirkham  82.6,  107.6 ' 
W  46th  Ave ;  owner  and  builder,  ■■ 
Jos  P  Warda;  plans  by  B  K  Dob-  ' 
kowitz,  425  Monterey  Blvd.  ' 

DWELLINGS.   12,   1-story  fr,  one  at  j 
$5750,    three    at    $6300    each,    eight 
at   $6000    each ;    E   34th    Ave   100    S 
QuinUra;  W  38th  Ave  118.  143,  168! 


repair  fire   damage. 


an    amount    equal    to    one 


Compktion  Notices 


ALAMEDA  COUNTY 


S    Noriega;    NE    Cor   Oxford    and  j  R„__,ed  Accented 

Burrows  Ave;  B  Oxford  25,  50,  75,   j!^^'^!^'*  194&-LOT   1    Ptn   iSt  2 
100,    125,    150,    175   N    of    Burrows ;  |  ^^^^n^^;  ^(JJJ^e^  San  iSan- 

owner   and    builder.   C    T    Lindsay,       ?rT  Geo  F  and  Xe  stms^  F 

CONS'? *r^'r^Sn^';  o         ,        H  '      A    CoS^'.  -      ■         •         A?Tn^^46    ^Tf^rEl^^^^^  ''''■  \?^'t'n^i^J-   '"^^ 

CONST     recreation     room     In     base- ,  a  nril    11     1946—5883   ROMANY   Rd       itnrps  '^"^  **''*  Street 

SrTowne?°a™d   bTlller^vl^MoT  ^     ^^^'"^^  ^^^  and  Rolirt  R      i      3I795     1001   19th  Ave;  owner.  Atlas  , Susanville,  California. 

ahaji. 


,     36790    3433  Broadway;  owner.  Pea-  |hundred  percent   (100%)   of  the  con- 
body  Motors;   contractor,  Matson   El   tract  price.    Said  bonds  shall   be  se- 
-lEIiuip    Co;     outlets;     switches;     -x- 1  cured    from   a    surety   conipany    sat- 
itviTM-  nlues  llsfactory     to     the     Governing     Board 

1     36791     610 ■  16th   St;  owner,   McK.t- |0f    the    Lassen    Union    High    School 
rick;   contractor,   Pacific  Elec  Motor  and    Junior    College    District 
-Co;    outlets;    switches;    alterations,      i      The     said     Governing     Board     re- 

36792  2820  Broadway;  owner.  Wells  ;seijes  the  right  to  reject  any  bid 
contractor.  Pacific  Elec  Motor  co ;  and  a,  bids  and/or  waive  any  Ir- 
outlets;     switches;    fixtures;    plugs.    ; regularity  m  a  bid 

36793  205  12th  St ;  owner,  Currier ; 
contractor,    Pacific    Elec    Motor   Co ;  j 
plugs. 

36794  1001  22nd  Ave ;  owner.  Call-  j 
f  ornia    Wire   Cloth ;    contractor.    Pa-  ; 


j  District,    i-L    D.    McLeod,    Clerk,    601 
«.„,*T      ^^^-r^^-^    Spruce   Ate.,    South    San    Francisco, 
COLUMBIA      BASIN      PROJECT,    f^*;    one    Butler    rigid    frame    utility 
i  Washington.— Until   May  6,  5   P.    M.,  Ujulldlng,  or  equal,   size  40-120  ft.  to 

bids   will   be    received    by    the   U.    8.    ^e  delivered  on   or  about  Sept.   1 . 
;  Bureau  of  Reclamation,  Denver,  Colo.,  ,     Specifications  obtainable  from  the 
,  under  Spec.   1295  for  furnishing  and  }  above  office. 

deliverjlng  f.o.b.  cars  at  the  shipping  1  |         .. ; 

!p  tint,  parts  for  150-ton  gantry  crane 
.  structure.  Grand  Coulee  Dam,  Colum- 
jbla  Basin  Project,  Washington.  The 
;  railroad  destination  is  Odair,  Wash, 
i  All  parts  and  equipment  will  be  in- 
''  stalled  by  the  government  No  charge 
I  for  copies  of  the  specifications  to 
'  prospective  bona  fide  bidders ;  to 
!  others,   $1.75,  not  returnable. 


CONSTRUCTION  MAN  —  Engi- 
neer, architect,  age  41,  available  on 
short  notice.  Aggressive;  results  as- 
sured. Can  Invest.  Box  410.  c/o 
Dally  Pacific  Builder. 

SALES  ENGINEEJR— Deaign,  lay- 
out and  Installation.  Stores,  restau- 
rants, taverns,  etc.  References.  Re- 
ply Box  411,  c/o  Dally  Pacific  Builder. 

HELP  WANTED 

~  BSTIMATOR  on~  grading  woik.  e4c, 
wanted.  Phone  66639.  Stoacton,  Calif. 


SUPERINTENDENT  FOR  PIPE- 
LINE CONTRACTOR— handle  sewer 
project— In  reply  state  age,  Ust  ex- 
perience,   furnish    references.    Reply 

Box  49.  c/o  Daily  Pacific  Biiikh 

FOR  RENT 


FENCED  LOT,  suitable  fee  con- 
tractor's  storage ;  two  frontagea.  Bry- 
ant St  near  Third.  Rent  $25.60.  P*one 
BLkridge   4253. 
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LESTER   R.    DAVIE, 
Clerk  of  the  Governing  Board  of 
the    Lassen    Union    High    School 
and    Junior    College    District    of 
Susanville,  Lassen  County,  Calif. 


r^wTTT  T  TMr-a    o    1     ♦  *  *«,,w^!  April    12.    1946— PTN    LOT   31,   Per- 

^l^^P^tll^'  i  v«°^  "T^^'iJ^  i     a»ta  P^"-*^  southern  Annex,   Ber- 
eacn ,    E    36th    Ave    100.    125    North  J      Welev 

Rivera;    owner   and    builder,    Mac-  '  ^ 

Arthur  Bldg  Co,  3224  Judah  ,St 
ERECT  horizontal  neon  sign  in  mer- 

ical   bldg.   $997;   NW  Cor  17th   Ave 

and  Geary;  owner.  Mills  Constr  Co; 

contractor.    Neon    Mtce    Corp,    755 

Davis    St 
CONSTRUCT    1    storeroom    shed    on 

concrete  court,  $800;  2863  24th   St; 


1  April    11,   1946—5883   ROMANY   Rd,      itures. 
1     Oakland.    Flora  C  and  Robert  R      j     36795 

Piatt  to  H  C  Pfrang.  April  2,  1946    Diesel;    contractor.    Pacific    Electric  1 


Motor  Co;  8  outlets;  8  fixtures. 

36796    98th  Ave  and  San  Leandro; 
W  M   Fariss   to   whom  it        owner,   Gerber  Products;   contractor, 

may  concern April  5,  1946    Pacific  Elec  Motor  Co;   alterations. 

April  12,  1946 — E  14th  ST  and  Pa-  j  36797  5601  Sau  Leandro;  owner, 
jaro  Court,  Ashland.  Christian  D  I  Continental  Can;  contractor.  Pacific 
and   Josephine  M   Silva   to   John      i  Elec  Motor  Co ;   1  outlet. 

Hernanes — March    25,    1946!      36798      900    High    St;    owner,    L    A 

j  Young;  contractor.  Pacific  Elec  Mo- 
tor Co;  alterations. 


(Daily  Pacific  Builder) 
(April  15-16-22-23-29-30/46) 


SAN  FRANCISCO 


36799  San  Leandro  and  High  Sts;  j 
.,    o        .               *       .        ,.   o                                                                                   owner,  Union  Ice  Co;  contractor.  Pa-  { 

owner,  Mr  Segalis ;  contractor,  M  &   Recorded  Accepted    „,* jc  Elec  Motor  Co  -  9  outlets ;  6  fix-  I 

N   Contrs,  1422   Market   St  ; April  8,  1946-E  BEAUMONT  Ave        tures  ^o,^ou  | 

36800  E  14th  and  Durant  Avenue ;  ; 
owner,    Chevrolet   Plant   No   2;    con- 


Engineering  Section 
Machinery  Material 


REPAIR  fire  damage,  $500;  121  2nd 
St;  owner,  John  G  Rapp  Co;  con- 
tractor. Robt  McCarthy  Co,  1050 
Kirkham  St 


112.092   S   Anza.    Oliver  M  Rous- 
seau,   a    corp.    to    whom   it   may 


OAKLAND 


DWELLING,  2-story  7-room,  $13,- 
500;  6212  Estates  Dr;  owner,  H  C 
Holmes,    Jr,    premises;    contractor. 


Runo  &  Runo,  3321  Randolph  Ave.  :  j^prn   n,   i94eZix>T  516,   Gift   Map 


concern A-pril   8,    1946    tractor.  Pacific  Elec  Motor  Co ;  out- 
April   11.    1946SW   OCEAN    AVE    &      |  j^^g .    pi^ga 

Howth;  W  Howth  40.58,  65.58,  .  35^^  g4g  49th  Ave;  owner,  Pa- 
90.58  S  Ocean  Ave.  Andrew  Ber-  ,  ^^f  j,,  j^d  ^^f  g  co ;  contractor.  Pa- 
wick  to  whom  It  may  concern    .      !  cif ic  Electric  Motor  Co;   service;   al- 

April   11,    1946   terations 

April  10.  1946— NW  MISSION  51-l?i      j      gggQg     989  41st  St;   owner.  Califor- 
SW  Brady.    Pacific  Tel  &  Tel  Co        „jg^    Li^gn    Supply ;    contractor,    Pa- 
to  Aloert  T  Giampollnl  dba  Glam-      ;  ^^^^^  Electric  Motor  Co;   motors, 
polinl  &  Co April  5,  1946  ,      38803      22nd    and     Filbert ;     owner. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        43 


ADDITION,     2-story,     $120,000;     1€52 


Ezella    C    and    Tom    Johnson 


i  Union     Ice    Co ;     contractor.     Pacific 
'wiRCtric  Motor  Co;   outlets.  I 

■--    —  —  ^...Qv   owner,  Val  | 


MISC.  SUPPLIES  AND 
MATERIALS 
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BIDS  POSTPONED 

DAVIS   DAM  PROJECT.   Arizona- 
Nevada— Until  April  29,  2  P.  M.  (post- 
poned  from   April   19),   bids   will    be 
I  received  by  the  Bureau  of  Reclama- 
tion.   Denver,    Colo.,    for    furnishing 
jTcb.  shipping  point  or  Phoenix  and 
.Tucson,    Ariz.,    electrical    equipment 
for  the  Phoenix  and  Tucson  substa- 
tions,   Davis   Dam   Project,   Arizona- 
j  Nevada;     Spec.     1211:    -1     self -cooled 
!  transformer,  15,000-kva.,  66,400/115,000 
jY    to    13,000   delta-volt.    3-pha8e,    60- 
!  cycle,  outdoor,  oil  immersed,  and  with 
f^K'e-pole  lightning   arresters   for 
113,800-volt     ungrounded-neutral     dr- 
I  cult ;  4  outdoor  type  oil  circuit  break- 
'  f  ■•  115,000-volt,  600-ampere,  with  au- 
tomatic reclosing   equipment;   1   out- 
door type  oil  circuit  breaker.  15,000- 
volt,     1200-ampere,     3     disconnecting 
switches,    115,000  -  volt    600  -  ampere, 
with  manually-gang  operated  ground 
blades ;     miscellaneous     115.000  -  volt, 
outdoor  type  disconnecting  switchea; 
miscellaneous    15,000-volt   diuconnect- 
Ing  switches  and  current  transform- 
ers; 2  outdoor  type  potential  trans- 
formers,   15,000-volt   and   miscellane- 
ous   lightning    arresters    and    other 
electrical   equipment    No    charge    to 
prospective     bidders     for     specifica- 
tions;  to  others,  $1.50. 

4A5/46  "      "  ••     42 

BIDS   WANTED 

YREKA,  Siskiyou  Co..  Calif.— Until 
April  22.  7  P.  M.,  bid^  will  be  re- 
ceived by  the  City  of  Yreka,  Kath- 
^^^,  \:.  ^'■°'«''n.  city  clerk,  Yreka,  for 
furnishing  \ntrifled  salt-glazed  pipe 
as  follows : 

(1)  500    lin.    ft.    4.in,    vitrified   ealt- 
glazed  pipe- 

(2)  1400   Un.   ft   6-ln.   vitrified   ealt- 
glazed  pipe; 

(8)  470   lin.    ft    8.tn.    vitrified    salt- 
glaxed  pipe. 


4/15/46 

BIDS   POSTPONED 

COLURfBIA  BASIN  PROJECT. 
Washington.— Until  May  1.  2  P.  M. 
(postponed  from  April  17),  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Spec 
1250  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Odair,  Wash.,  at  the 
option  of  the  bidder,  one  3000-barrel 
all-steel  cement  silo,  one  conveyor, 
one  spiral-screw  feeder,  one  bucket 
elevator,  one  70-barrel  cement  bin. 
one  25  cubic  foot  cement  weigh - 
batcher,  and  all  accessories,  includ- 
ing electric  motors  required  for  sat- 
isfactory operation  of  the  equipment, 
except  safety  switches,  push-button 
stations,  magnetic  switches,  overload 
relays,  and  conduit  and  wiring  for 
electric  motors;  two  3000-barrell  all- 
steel  cement  silos,  one  railroad  car 
door  unloading  hopper,  one  spiral- 
screw  conveyor,  one  bucket  elevator 
and  all  accessories,  including  electric 
motors  required  for  satisfactory  op- 
eration of  the  equipment,  except 
safety  switches,  push-button  stations, 
magnetic  switches,  overload  relays. 
and  conduit  and  wiring  for  electric 
motors;  and  two  3000-barrel  all-steel 
cement  silos,  one  railroad  car  door 
!  unloading  hopper,  one  bottom-dump 
railroad  car  unloading  hopper,  one 
spiral-screw  conveyor,  one  bucket 
'<  elevator  and  all  accessories.  Including 
electric  motors  required  for  satisfac- 
tory operation  of  the  equipment  ex- 
cept safety  switches,  push  -  button 
stations,  magnetic  switches,  overload 
relays  and  conduit  and  wiring  for 
electric  motors  for  the  Columbia 
Basin  Project,  Wash.  The  equipment 
will  be  assembled  at  Coulee  Dam. 
Wash.,  and  at  Odair,  Wash.,  by  the 
government  No  charge  for  copies 
of  the  specifications  to  prospective 
bona  fide  bidders;  to  others,  $1.  not 
returnable.  For  particulars,  address 
the  Bureau  of  Reclamation.  Denver. 
Colo. 


4/15/46  ••     *3 

BIDS  OPENED  ^ 

MONTEREY  COUNTY.  Calif.— The 
following  submitted  bids  to  the  State 
Division  of  Highways,  L.  H.  Gibson. 
district  engineer,  50  Higuera  St.  San 
Luis  Obispo,  for  rental  of  one  self- 
propelled  tamping,  leveling  and  fin- 
ishing machine  as  a  Barber-Greene 
or  equal  for  approximately  a  month's 
work  in  Monterey  County : 

Independent  Construction  Co.,  Lxa., 
46th  Ave.  and  Clement  St,  Oakland, 
$3  12  per  hour ;  $2.92  operations ;  $3.88 
overUme ;  $150  transportation. 

Eaton  &  Smith,  San  Francisco,  ir- 
regular bid. 

4/15/46  ••     « 

BIOS  WANTED  „^^^^^ 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  May  10.  2  P.  It. 
bids  will  be  received  by  the  U.  S. 
Bureau  of  ReclamaUon,  Customhouse, 
Denver,  Colo.,  under  Spec.  1291  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Odair.  Wash.,  1188  trashracks  only 
to  be  installed  in  the  main  unit  trash- 
rack  structures  for  the  right  power- 
house  at  Grand  Coulee  Dam,  Colum- 
bia Basin  Project  The  trashracks 
will  be  installed  by  the  government 
No  charge  for  copies  of  the  speci- 
ficaUons  to  prospecUve  bona  fide 
bidders;  to  others,  $0.75,  not  retum- 
abla 


.rand  here's  vMere  we've 
plannd  Ukphom  oufiefs' 

Your  clients  will  be  pleased 
with  built-in  telephone  facil- 
ities. Multiple  outlets  are  con- 
veniences that  add  real  value 
to  the  homes  you  build  today. 

Even  if  only  one  telephone  is 
needed  now,  it  is  wise  economy 
to  include  additional  outlets. 

Conduit  is  inexpensive  if  installed  during  construc- 
ti|on...and  it  provides  for  future  telephones  without 

tearing  up  floors  or  bring- 
ing wire  in  along  base- 
boards. 

So  plan  built-in  telephone 
facilities  with  an  eye  to 


future  needs.  Our  Archi- 
tects' and  Builders*  Serv- 
ilce  will  help  you  in 
efvery  possible  way  at  no 
ciharge. 


the  Pacific  Telephone  qnd  Telegraph  Ct. 


■• 


"■  -— -J 
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PLANS  and 
Speculations 


Alameda:  The  board  of  super- 
visors has  approved  the  site  of 
the  juvenile  home.  It  will  be  locat- 
ed on  Mountain  boulevard  in  sub- 
urban Oakland  at  the  head  of  Lin- 
coln avenue.  The  county  has  ear- 
marked 11,000,000  for  the  buildingr. 
oOo 

Sacramento:  Congress  has  been' 
urged  by  Governor  Warren  to  au- 
thorize immediate  expenditure  of 
nearly  two  million  dollars  for  pro- 
posed improvements  of  the  Salinas 
river  channel  in  Monterey  county. 
oOo 

Berkeley:  Action  on  the  bond 
election  to  raise  $7,100,000  for 
school  purposes,  has  been  delayed 
for  more  study  and  Inspection.  The 
funds  will  be  divided  nearly  in  half 
to  provide  new  elementary  and  high 
school  facilities. 

oOo 

San  Mateo:  Selection  of  a  site 
on  Bayshore  Highway  south  of 
Howard  avenue,  has  been  made  for 
the  250  temporary  housing  units 
to  be  erected  here.  Units  will  be 
obtained  from  the  Federal  govern- 
ment and  rented  only  to  veterans. 

# 

SEEK  BIDDERS  ON  NEW 

LASSEN  J.  C.  BUILDING 


lailu 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Cofliplete 

Bufldinc  «n^ 
Elngine^rinf 
_^JLNcWs  Service 
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The  Lassen  Union  High  School 
and  Junior  College  District,  Las- 
sen County,  located  at  Susanville. 
is  seeking  bids  on  a  new  junior 
college  building  to  be  built  in  Su- 
sanville. 

Bid^^  must  be  in  accordance  with 
.specifications  and  plans  drawn  by 
Architect  Ralph  D.  Taylor,  716 
Court  street,  Susanville,  and  cop- 
ies can  be  obtained  from  him  or 
the  school  principal,  G.  A.  Collyer. 

Complete    listing   of   the   official 
proposal  inviting  bidding  is  on  the 
inside  page's  of  this   issue. 
# 

STUDY  GYPSUM  PROBLEM 

Charles  E.  Carey,  of  Central 
Fiber  Products  company,  Chicago, 
has  been  named  a  member  of  the 
four-man  task  committee  from  the 
paper  board  industry  which  is  con- 
ferring with  Government  officials 
on  changes  in  channeling  of  paper 
board  production  into  paper  lin- 
ers for  gypsum  board.  The  com- 
mittee was  named  by  the  Civilian 
Production  Administration. 


Nation's  New  Bldg. 
$612,000,000  m  Mar. 

New  construction  begun  during 
March  totaled  $612,000,000,  an  in- 
crease of  17  per  cent  over  the  $524- 
000,000  for  February  and  a  rise 
of  96  per  cent  over  the  $314,000,- 
000  for  March,  1946,  the  Depart- 
ment of  Commerce  reported  today. 

Privately  -  financed  residential 
construction  started  in  March  to- 
taled $188,000,000  compared  with 
$168,000,000  in  February,  and  $26,- 
000,000  in  March.  1945. 

Privately  -  financed  non  -  residen- 
tial construction  started  in  March 
totaled  $230,000,000,  compared 
with  $212,000,000  in  February,  and 
$36,000,000  in  March,  1945. 

Privately  -  financed  construction 
of  all  types  totaled  $497,000,000  in 


February,  compared  with  $443,000,-  ipropriation  of  $350,000,000  for  use 
000  in   February   and  $131,000,000  in  this  work. 

in  March  1945.  |     Grants  could  be  made  for  con- 

Istruction  of  the  public  facilities. 
Publicly  -  financed  construction  provided  the  amount  of  the  in- 
of  all  types  in  March  totaled  $115,-  dividual  grant  does  not  exceed  50 
000,000,  compared  with  $81,000,-  p^j.  ^^^^^  ^f  ^j^e  construction  cost 
000  in  February  and  $183,000,000  of  the  facility, 
in  March,  1945.  j     The  bill  stipulates  that  a  city  or 

* 'sanitation  district  or  other  public 

body  getting  a  grant  would  be  ex- 
pected to  make  a  corresponding  re- 


Federal  Grants  May  Speed  Construction 
Of  Roads  and  Sewers  for  Vet  Housing 

Sfecial  fbom  the  Da'H  P*";if .  tt 
BoiLDEi's  WASHINGTON  BUREAU 

Pablic  hearings  are  to  begin  in   Washington  shortly   on  a  bill 

which  would  authorize  the  Federal  Works  Administrator,  Major  General 

Philip  B.  Fleming,  to  make  grants  to  sUtes,  counties,  cities,  sanitation 

and  other  public  bodies  for  con- 
struction of  rehabilitation  of  wa- 
ter facilities,  sewers,  streets,  curbs 
and  sidewalks  wherever  these  fa- 
cilities are  required  in  the  develop- 
ment of  site  for  veterans'  housing. 

The  bill.  S.  1962,  was  intro- 
duced in  the  Senate  on  March  19 
by  Senator  James  E.  Murray,  of 
Montana,  and  the  hearings  on  it 
are  to  be  held  by  the  Committee 
on  Education  and  Labor. 

The  measure  calls  for  direct  ap- 


CPA  RUSHES  PRIORITIES 


mm 


NYLONRIOT 


duction  in  its  tax  rates, 

The  grant  would  be  an  outright 


CPA  Administrator  John   Small 

says  his  agency  has  stepped  up  its  j  gifV/'' The  "politicai   subdivrslon'^or 
handlmg  of  authorizations  for  es-   1 

sential    and    non  -  deferrable    con-  U.S.M.E.  MEET  APRIL  17 

struction   jobs    for   mdustrial   con-  

cerns.  ^    j.  x,    I     "Developments    and    Trends    in 

^•^rP  /?lfr"?''^"'"^Jl'"^*'^!'-^i  Refrigeration",    will    be    discussed 
applied  to   CPA  for   authorization  ^     Edward  Simons,  consulting  en- 


of  construction  of  a  large  manu- 
facturing plant. 


gineer  and   vice   president   of  the 
San    Francisco    section,    American 


"Tins    apphcation    was    received  I  g^^j  of     Refrigeration     Engi- 

by  CPA  in  Washmgton  at  10  o-^rieers,  who  will  talk  before  the 
clock  one  morning.  Small  said  |  ^^^^^^^^  g^^j^^  ^^  Mechanical 
-By   five   o  clock    that  day   it   has  j,;^^^^^  ^^  ^j^^f^  monthly  meet- 

hrd%?e"n^rscuss\'d   Xhlhf  ap^l^^  Wednesday  at  12:10  p..  m,  in 
plicant    and    the    application    had 
been  approved." 


the  El  Jardin  restaurant,  22  Cali- 
fornia street. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

ENterprise  10930  IWinoaks  3627 


FOR  RENT 

Combination  5^8  yd.  HOE, 
DRAGLINE,  CLAMSHELL 
and  SHOVEIL,  diesel  pow- 
ered. Phone  JU.  4-8081. 


public  body  receiving  it  would  not 
have  to  pay  it  back. 

Applications  for  grants,  if  the 
bill  becomes  law,  would  be  pro- 
cessed through  the  Bureau  of  Com- 
mimity  Facilities  of  the  F  e  d  e  r  a  1 
Works  Agency. 

George  H.  Fields  is  commission- 
er of  this  bureau. 

# 

War  Widows,  Others 
Get  Housing  Priority 

Las<^  Friday's  changes  in  the 
veterans'  preference  housing  pro- 
gram boil  down  to  this: 

1. — Builders  of  non-veteran  hous- 
ing which  was  begun  before  is- 
suance March  26  of  the  construc- 
tion limitation  order  now  may  ap- 
ply for  HH  priorities  to  obtain 
scarce  essential  materials  needed 
to  complete  these  structures..  How- 
ever, except  in  unusual  circum- 
stances, these  applications  will  not 
be  approved  if  the  proposed  sales 
prices  is  over  $15,000,  or  the  shelt- 
er rental  over  ^120  a  unit  per 
month. 

2. — Issuance  of  authorizations  to 
build  homes  and  obtain  HH  pri- 
orities assistance  is  extended  to  a 
larger  group  of  people.  In  addi- 
tion to  veterans  of  World  War  II, 
others  who  may  get  authoriza- 
tions include  present  members  of 
the  Armed  Forces  and  the  Mer- 
chant Marine,  Americans  who  serv- 
ed with  Allied  Forces  in  the  War, 
and  the  widow  or  spouce  of  a  mem- 
ber of  the  Armed  Forces  who  died 
in  service  in  World  War  II,  or  the 
spouse  of  a  decreased  veteran  of 
World  War  II,  if  the  spouse  is  liv- 
ing with  a  child  of  the  deceased. 


"T^ 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING   COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Confrete  Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      Sag  Fraiycisco      •       Phone  GArfield  8768 


^tCiCe       /H     PIONiEP    RUUDtR':    Of 

OVERHEAD  GARAGE  DOORS 

RISIDfNTiai    r,r,d    COMMfRCIAl 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

10th  &  Division   Streets  -   SAN   FRANCISCO   -   KLondike  2-0462 
Main  OflBce  &  Factory,  401  Pacific  Ave.,  Alameda  -  LAkehnrst  2-3377 


(}(ide  ^K 


OVERHEAD  DOOR  CO. 

!  Phone  Olympic  6312 

5420  San    Pablo  Ave.,  OAKLAND 
Phone  JUniper  4-7897 

5731   MiMlon,  SAN    FRANCIsSo 


i& 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.  OF  CALIFORNIA 


iRiuin  pninTS 

ore   Laboratcry   Controlled 

♦  o    P  r  ai  e  s  s  ;  c  "  ri  I    Painters 

•^ '  n  H    S  r  r  ,  ■'  "•  c  r  d% 

iHUiiri  F»irn  cump^nv 

4th  S.  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phore:  BErkeley  3440 


O.K.  Coimty  Funds 
For  Hoasing  Needs 

Counties  may  appropriate  such 
funds    as    are    necessary  to   their 

Housing  Authorities  in  order  to  j^  Monday's  issue  you  missed 
provide  temporary  emergency  'this  column— I  hope.  A  column  was 
houses  for  veterans  of  World  War  I  ,;^tten,  which  was  killed  at  the 
II  and  their  families,  Attorney  I  i^g^  minute.  It  had  to  do  with  the 
General  Robert  W.  Kenny  today  ,15000  women  who  mobbed  up  on 
stated  m  an  opimon.  This  rulmg :  Market  street  Thursday  evening 
was  addressed  to  County  Counsel ,  trying  to  buy  10,000  pair  of  ny- 
Leroy  McCormick  of  Tulare  Coun-  i^^  hose.  I 

ty,  Visalia.  I  '        -k    it    it        \ 

He  stated  that  tje  counties  |  jhe  deleted  copy  contained  a 
could  advance  to  the  housing  au- ;  suggestion  as  to  how  tihe  mer- 
thonties  from  time  to  time  any  ^.^ant  might  sell  the  stockings  to 
additional  funds  that  may  be  nee-  U^ofj^ing  girls".  At  the  siame  mo- 
essary  to  assure  fulfillment  of  i^e^t  I  was  writing,  the  hierchant 
their  obligations  arising  out  of  j  ^^s  experimenting  with  the  plan 
the  agreements  made  with  the  Fed-  ^^^^  jj.  ^.^s  blowing  up  in  his  face, 
eral  Public  Housing  Authority  or  it    -k    • 

the  State  of  California  for  obtain-  The  idea  was  that  businless  firms 
mg  temporary  housing  for  veter- 1  ^^^der  one  pair  of  hose  each  for 
ans   use.  I  their    bona    fide    employees.     The 

He    saia:  Inews  flashed  around  by  a  strange 

"No  citation  of  authority  is  nee-  ]  grapevine,  and  such  a  flood  of 
essary  to  support  the  proposition  •  'phone  calls,  telegrams  and  special 
that  the  providing  of  temporary  1  delivery  letters  began  io  arrive 
housing  facilities  for  veterans  dur-  1  the  Vice  President  in  charge  of 
ing  the  emergency  created  by  the  |  Nylons  seriously  considered  tak- 
transition  from  a  wartime  econ-:ing  the  night  plane  to  Mexico, 
omy  to  a  peacetime  economy  is  a  i  ir    it    ir 

public  purpose."  !     j   ^^   jj,y   ^.ondering,   to   what 

Question  haa  arisen  as  -to  the  j  extent  those  lists  may  Wave  been 
legality  of  a  county  entering  into  padded  ?  One  of  my  readers  states 
a  contract  with  its  Housing  Au- j  that  she  put  down  both  h^r  maiden 
thority.  jname  and  her  married  nsime. 

<Qixr   CAl  ir»  PDrv^DAim  xri'      (I>on't  blame  the  gals  l^o  much. 
SITE  SALE    PRCXiRAM  TO, This  is  a  variation  of  an  |old  trick, 

SPEED  SURPLUS  DISPOSAL  used  by  ward  politicians  for  gen- 

■  jerations.    It   is   known   a^   "voting 

War  Assets  Administration  early  j  the  graveyard".)  l 

next    month    is    expected    to    an-  •  *    ♦    *       ! 

nounce  the  locations  at  which  a  I  Personally,  I  know  <)nly  two 
series  of  nation-'wide  site  sales  of  1  women  who  were  in  the  imob  sup- 
surplus  property  are  to  be  held.  posed  to  be  for  "workirtg  girls". 
Under  the  site  sale  program,  Both  of  these  women  ate  house- 
buyers  will  be  permitted  to  pur- [wives.  Each  must  get  t1.vo  meals 
chase  surplus  property  on  the  spot  I  per  day  for  their  husblinds  (no 
where  they  inspect  samples,  make  ; children),  take  care  of  ia  3-room 
their  selections,  arrange  transpor- 1  apartment,  and  each  has  an  auto- 
tation  and  pay  for  the  goods.  Sur- ,  mobile  at  her  disposal, 
plus  property  valued  at  more  than  |  k    -k    k 

$1,500,000,000  may  be  disposed  of  |     Here  at  home,  among  burselves, 
by  the  site  sale  method.  jwe  pitch  curves  when  it  comes  to 

Around  2,000  sites  for  the  sales  :  butter  by  the  pound  and  nylons 
may  be  finally  be  approved.  Some  ;by  the  pair— and  we  are  supposed 
of  the  sites  are  expected  to  be  in  ito  be  fair  and  generous  iin  dealing 
the  San  Francisco  area.  jwith  other  nations  wher*  gold  by 

the  ton  is  involved. 

it  it  it  j 
A  Code  of  Ethick  is  a  set 
of  rules  by  which  we  think 
other  people  should  live. 
These  rules  become  very 
flexible  when  they  affect  our 
personal  self-inter^t. 


,ftU)inPflinJ 


State  Road  Repair 
Program  Threatened 
By  Lack  of  Bidding 

The  possibility  that  road  and 
hiffhway  contractors  might  be  de- 
prived of  future  state  road  and 
engineering  contracts  was  becom- 
ing apparent  toda^r  as  the  state 
highway  road  repair  program  lag- 
ged because  of  insufficient  bidding 
on  recent  projects. 

The  1946  repair  project  pro- 
gram calls  for  approximately  |3,- 
600,000  of  work. 

In  recent  bidding  only  a  small 
number  of  contractors  have  made 
any  attempt  to  obtain  the  jobs. 

An  April  10  the  state  opened 
bids  on  three  repair  projects  to- 
taling about  $190,000,  and  received 
only  one  bid  on  each  job.  On  the 
same  date  two  bids  were  opened 
on  a  $400,000  paving  jobs. 

Lackadaisical  bidding,  and  re- 
fusal to  bid  many  result  in  the 
program  being  done  by  state  day 
labor,  or  might  even  result  in  com- 
plete abandonment  of  the  program, 
authorities  predict 

To  keep  the  bidding  on  a  con- 
tract and  competitive  basis  it  is 
urged  that  all  contractors  care- 
fully weigh  the  possibility  of  bid- 
ding and  submit  bids  whenever 
they  are  able  to  handle  the  con- 
tracts. 

# 

FORMER  CALIFORNIAN 
RECEIVES  POTTS  MEDAL 

Dr.  Sanford  A.  Moss,  of  Lynn, 
Mass..  will  receive  the  Potts  Medal 
of  The  Franklin  Institute,  accord- 
ing to  an  announcement  today  by 
Dr.  Henry  Butler  Allen,  secretary 
and  director  of  the  Institute.  Dr. 
Mo.«s,  consulting  engineer  for  the 
General  Electric  Company,  receives 
the  avard  "in  consideration  of  the 
extreme  value  of  his  work  in  mak- 
ing a  turbosupercharger  a  success- 
ful and  reliable  part  of  an  internal 
combustion  engine." 

The  Howard  N.  Potts  Gold  Med- 
al was  established  in  1906  and  is 
awarded  for  distinguished  work  in 
science  or  the  arts,  important  de- 
velopment of  previous  basic  dis- 
coveries, inventions  or  products  of 
superior  excellence  or  utilizing  im- 
portant principles.  In  1946  it  was 
awardefi  to  EJdwin  A.  Link,  in- 
ventor of  the  Link  pilot  trainer. 

Dr.  Moss  was  bom  in  San  Fran- 
cisco in  1872.  He  studied  mechan- 
ical engineering  at  the  University 
of  California,  receiving  his  M.S.  in 
1900. 
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Safety  FINLENITE  Tread 

Steps,  Nosings,  Platforms,  Sidewalk  Boxes 

AU  Types  Gray  Iron  Castingt 

SAN    FRANCISCO    IRON    FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREET  -  Pbane  DOnglas  1175 


HE  A  T 


LOSS 


John  D.  McLaughlin 

AND   ASSOCIATES 

CONSULTING   ELECTRICAL 

ENGINEERS 

1641    RUSS   BLDG.— EXbrook   5712 
920  Junipera  Serra  —  DE  10197 


PIPE  SMOKERS 
BEPAII  SERTICEI 


Sc«tf  D(  Yogr  BrokM   Pipes  for 
R«poir  or  Write  for  Informotioo 


Attn 


A  RKE  R 


1312 


REMIK  SHOT 
Broo^woy     tiynp,  CoBf. 


BETHLEHEM   PACIFIC 


COAST 


-.;«iT"«fJ 


STEEL  CORPORATION 

General  Offices:  San   Francisco 


sntv 


Cit'rici  Offices .-  Seattle,  Portland,  Los  Angeles,  Salt  Lake  City 

S'ee'  Plants :  Seattle,  South  Son  Francisco,  Los  Angeles 

Fobritafins  Works ;  Sooth  San  Francisco,  Afamedn,  Los  Angeles 

MHI  Depots  :  Seattle,  Portlond,  San  Francisco,  Los  Angeles 


Concrete  Cutting 
Compressors  Kenied 

PORTABLE  WELDERS 

Air  Tools  of  AU  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  1636  •  0755 


?RIOnfTI¥SNO 
LONCERMQUmP 


FILTER  CLOTHS 

COLO  INSULATION 

SOUND  DEADENING 

ELECTRKAl  INSULATION 

FIRESAFE  FAIRICS 

DUST  STOP  FILTERS 

LAMINATE  REINFORCING 


CONVERT  TO 
FtUORESrWT' 


\  FURNACES 
I  SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
^  FOR  PROMPT,  EFRCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd.! 


SAN  FRANCISCO 


OAKLAND 


X}^i^i}.t^J^j^i}J^JiJ^j^JiJ^^^jfj^j^j^j^ji^j^jfj^ji^^,l^}^i^^.iytyt^i}^i^j^i^ 
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Fluorescent  Products (0. 

;  ';       ^L"'.  N   GATE    AV;    .i  r    WA   H    ■  "' 


John  Cassaretto  Co. 

since  1886  -  -  and  Stir   Active 

BUILDWG  MATERIALS 

»FADY   MIX   CONCRETE 
FiOCK-SAND-QRAVEL-LIME 

EMENT-PLA8TER  MORTAR 
METAL   LATH -WOOD  LATH 

STUCCO-WIRE-NETTINO 

SERVICE  UNE3CCELLED 

BUNKER* 
Ph«n«:    GAr««kl   ITM 
sth  and  Channftl,  ten  F 


EFFICIENT- FIRESAFE 
UNHARMED  BY  MOISTURE 
LIGHT  WEIGHT 
EASY  TO  APPIY 


NOW  f^yAlLktll  AT  YOUH 

INSULATION   SUPPLY  HOUSE 

.  .  Oil   CALL  .  .  . 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DJSTRIBUTORS      •      ENGINEERS     •     CONTRACTORS 
739   Bryant  Streef  •    iUtfer  5967  •  Son   Froncisco   7,  California 


CONTRACTORS— Save  Monej  and  Tune       • 

BY   USING  "" 

QUANTITY  SURVEYS 

165  JESSIE  STBEET         -         SUttcr  8361  SAN   FRANCISCO 

PREPARED  BY  LcROY   SERVICE 


WINDOW  GUARDS 

ELEVATOR  SHAFTS  AND  ENCLOSURES 

SKYLIGHT  COVERS  AND  VENTS 


COOLER  SHELVES 
SAFETY  GUARDS 
TRUCK  ENCLOSURES 
LOCKERS 
PARTITIONS  * 


Ariston  Wire  Work 
is  available  in  a  wide 
variety  of  designs 
and  sizes  with  either 
round  or  channel 
steel  frames  to  fit 
the  specific  need. 


Associated  Wood  Products  Co. 

! 

Fabricaitors  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SDCTH  ST.,  Berkeley  2,  CiJtf. 


METAL 


JiRIITOM 


PRODUCTS 


Michel  &  Pfeffer 
Iron  Works,  Inc. 

TMith  end  Harrbon  •  Son  Francisco,  CoiKomiB 


iJ^rirkit-kirirk^trkirtrtrkit-itirtrtrirUiiitit-ifit-t^^ 


METAL  TOILET  I 


1- 

X' 


PARTITIONS 

NOW  AVAILABLE  | 

S  SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN  | 
%  YOUR  SPECinCATIONS. 

*   PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  flRANOSCO       ^ 
U-  35GafcertSt.  UN.  «733   j: 


PAGE  2 


DAILY     PACIFIC     BUILDER 


TUESDAY.  APRIL  !6.  1946 


ADVAMCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«Ubll»h«d  1M0) 
iMued   Every   Morning,  Except  Saturday,  Sunday  and   Lsgal   HelMaya 


DAILY  PACIFIC  BIJJLJDER  is  the  pioneer  construction  dally  <rf  the 
P&ciX'ic  Coast,  MaLaLalQln^  a  complete  news  reportlni;  aervlc* 
COverlQ^  all  principal  building  aiid  engineeriBg  project*; 
consolidated  January  2,  1930,  with  Larsen'a  Advance 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County, 

SUBSCRIPTION   RATES: 
»3.00  oei  Month;  |30  per  Year  (Payable  In  Advance).  Single  Copy,  15o 

Entered  as  Second-Class  ai&tter  July  2L.  1907,  at  the  post  oMice 
at  San   Francisco,   California,   under  the   Act   of  March    3.   1879 
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BIDS   WANTED 

SAN  FRANCISCO.— Until  April  26, 
3  P.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3533  for  furnish- 
ing an  dloading  on  Parle  Department 
trucks  approximately  1500  cu.  yds. 
quarr>'  run   rough  red  rock. 


5-4358 ;     completion 


units,     Calif. 
June  14. 

^"^'^^f—^^er&l  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San  — 
Francisco.                                                   1 4/16/46 

Contractor  — Robert     McCarthy     Co.,    BIDS  WANTED 
1050  Kirlcham  St,  San  Francisco. 


in  diameter.  Plans  and  specifications 
are  available  from  the  above  office 
upon  deposit  of  fSO. 
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4/16/46 
Specifications   obtainable  from   the  ,  TO  START  WORK 
.„,...  ^^„_  SUBDIVISION 

Estimated  Cost  $S,000- $10,000  Each 


above  office. 


menjt ; 

(13)  43   tons    liquid   asphalt,   SC-2,    3 
or  4>   bituminous   surface   treat- 

3  1  m«tjt; 

(14)  612  Jin.  ft  timber  bridge  railing; 
COLUMBIA  BASIN  PROJ.,  Wash.  |  (15i  SSOOj  lbs.  miscellaneous  iron  and 

—Until  May  3,  10  A.  M.,  bids  will  be  |  steel; 

received    by    the    U.    S.    Bureau     of    (16)  580  tu.  yds.  class  A  portland  ce- 


(12)  4300  sq.   yda.   prepare,  mix  and   work  wUl  be  done  under  lupervUIon 
sh&ffe  surface,  bituminous  treat-  f  of  county  8ur\eyor. 


Bids    submitted   were: 
Royal  R.  Randall,  $19,733. 
Evans  Construction  Co.,  $19,800. 
J.  D.  Proctor,  Inc.,  $20,793.20. 
Erickson,  Philips  &  Weisman    121  - 
044.20.  ^^'  ♦^^• 


Published  by 
STARKRATH  PRUTHNG  A  PUBLISHING  CO. 
Under  •  management  air^^n^nt  with 
F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN.  Editor  J.  E.  ODGER8,  Advertlalng  Manager 

466  Tenth  St.,  San  Francisco  3  TeL :  MArket  71 10 
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i  LOW    BIDDERS 

FORT  PECK,  Montana.— Morrlson- 
Knudsen  Co.,  Inc.,  Hoge  Bldg.,  Seat- 

jtle,  Wash.,  at  $888,065  on  jobs  No.  1 
and  2,  and  McLoughlin  Construction 

'Co.,  Livingston,  Mont.,  at  $751,205  on 
job  No.  1,  submitted  low  bids  to  the 
District  Engineer  Office,   Fort  Perk, 

I  Mont.,  for  construction  of  the  follow- 

[  ing  projects : 

Job  No.  1 

j  Installation  of  machiner>',  equip- 
ment and  concrete  work  in  Fort  Peck 


menit  concrete  structu9«8; 
(17)  4320J    lin.    ft    furnish    concrete 

13  ,SAN   JOSE,   Santa  Clara   Co.,  Calif,  i  ect  Wash.   The  10-inch  diameter  well  1(18)  84  ^ch  drive  concrete  piles; 

i-6  acres  on  south  side  of  Tully  Rd.,    designated  the  Pasco  well,  will  be  lo-  :  (19i  109,ejOO  lbs.  furnish  bar  reinforc- 


Reclamation,  Coulee  Dam,  Wash., 
under  Spec.  1289  for  -drilling  water 
iupply   wells,   Columbia  Basin    Proj 
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just  east  of  Franklin  School;  26 
acres  at  Northern  Rd.  and  Willow 
Glen  Way,  and  7  acres  off  Minne- 
sola  Ave.,  near  Willow  St. 
Construction  of  500  two-  and  three- 
bedroom  residences  to  cost  $8,000- 
$10,000  each;  patios  and  attached 
garages, 
i  Owner— Graham  Moulton,  1005  Min- 
nesota St.,  San  Jose. 


4/16/46 

BIDS  WANTED 

UTAH  COUNTY,  Utah.— Until  Apr. 
22,  2  P.  M.,  bids  will  be  received  by 
the  Utah  State  Road  Commission 
State  Capitol,  Salt  Lake  City,  Utah 
for  construction  of  1.573  miles  of 
213-inch  road-mixed  bituminous  sur- 
faced road  and  an  84-foot  concrete 
and    steel    bridge    In    UUh    County, 

well,  will  be  located  in  the  SK%  tit:%,  \  (23)  10  ciji.  yds.  roadway  fill  material;  '  and    Lehi;    Fed^eVar  Ald^sIcon^f,i 
Sec   13,   T19N.,   R28E..   of   the  Willa-  ,  (24)  270  lin.  ft  temporary  railing;  Project  N^  S-95   (2)  Secondary 

j  mette   meridian,    about   2    miles    east  j  (25)  15  e4,ch  portable  barricades; 

{  ot   r.lose.s  i-cike,  Wa^ii.  |  (26)  miscjellaneous  items  of  work. 

The    principal    items    of    work    and  |      Specu'i<iaiions   obtainable   from    the 


catcd    in    the   SW»4    SEVi    Sec.    19,    T  '  ing  jsteei; 

10   N.,    R.   29    E.,    of    the   Willamette  |  HO  -   109,«|00    lbs 

meridian,    about    12    miles   northwest  |  ing  $teel ; 

of  i^asco.  Wash.    The   16-lnch  diam-     i21)  7  eajch  monuments; 

eter  well,  designated  the  Moses  Lake  1  (22 •  18  ejich  guide  posts; 


place   bar    reinforc- 


^pec^ilcations   obtainable   from  thfi 
above  office  upon  deposit  of  $2.         * 


•  iicnitects — Higgins  &  Root,  Security    the     estanated     quantities     involved  I  above  oiiice. 


Bldg.,  San  Jose 


power  house  and  main   control  shaft  ;  Contractor— Earl  W    Henle;  494  Del- 
No.  1,   required   in   placing  in   opera-  I     mas  Ave.,  San  Jose. 


BUILDING  SECTION 


NEWS  INDE 

For   convenient    reference, 
reports  In  this  section  are  « 
fied  as  follows: 

Commercial   Bidgs „ 

X 

news 
:lassl- 

1-  8 

9-10        1 

11 

12-13 

14-17 

18-19 

20-21 

22-26 

27        ! 

28-:ju      ! 

Educational   BIdgs.  

HospltAls     . 

Industrial    BIdgs.    

Public   Buildings   ..._ 

Tleligious   Buildings   

Social,  Recreational  BIdgs. 

Residential    Buildings   

Transportation   BIdgs 

Miscellaneous   BIdgs.  „ „ 

Willis  F.  Lynn,  1040  Folger  Ave., 
I  Berkeley. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland. 

Monson  Bros.,  475  6th  St.,  San 
Francisco. 
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l-a—COMMERCIAL  BLDGS. 
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BID   OPENED 

DAVIS  DAM,  Ariz.  -  Nev.— W.  S. 
Ford,  Kingman,  Ariz.,  at  $49,210  sub- 
mitted only  bid  to  the  U.  S.  Bureau 
of  Reclamatirtn,  Kingman,  Ariz.,  un- 
der Spec.  1242  for  construction  of  ga- 
rage and  fire  station  at  Davis  Gov- 
ernment Camp,  Davis  Dam  Project, 
Ariz.-Nev.  Work  i.s  situated  about 
30  miles  west  of  Kingman,  Ariz. 


••     2 
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PLANNED 

HANGARS,   ETC.  $113,000 

SACRAMENTO,  Calif.  Sacramento 
Municipal  Airport 

Construction  of  53  storage  hangars 
for  private  plans.  $100,000,  and  con- 
struction of  garages,  $13,0(X). 

Owner  — City  of  Sacramento,  City 
Hall.   Sacramento. 

City  Engineer— Fred  J.  Klaus,  City 
Hall,  Sacramento. 


4/16/46  « 

BONDS  VOTED 

SCHOOL  ADDITIONS 

Approximate   Cost.   $600,r;00 

TRACY,  San  Joaquin  County,  Calif. 
Tracy  Union  High  School. 

(1)  new  wing  of  4  classrooms,  (2) 
new  homemaking  wing  and  class- 
rooms, (3)  remodel  existing  gym- 
na.sium  into  temporary  cafeteria, 
(4>  new  gymnasium  for  boys  and 
girls,  (5)  entrance  foyers  and  dress- 
ing rooms  for  boys  and  girls,  (6) 
alter  existing  auditorium  into  li- 
brar>',  (7)  new  auditorium  service 
yards  and  pave  forecourts,  (8)  mod- 
ern swimming  pool,  (9)  pave  game 
courts  north  of  grymnasium,  (10a) 
approach  road  and  park  area  adja- 
cent to  auditorium,  10b)  covered 
corridors  from  present  building  to 
new  units,  (11)  purchase  new  equip- 
ment, (12)  modernize  and  alter 
parts  of  old  building. 

Owner  —  Tracy  Union  High  School 
District,  Tracy. 

Architect— Ernest   J.    Kump   Co.,   251 
Kearny  St.,  San  Francisco. 
The    school    district    voted    bonds 
[  April  12    in    the   amount   of   $600,000, 

proceeds    of    which    will    be    used    to 
I  finance  construction. 


tion  the  second  generating  unit   (ca- 
pacity    16,667-kva.)     at     Fort     Peck, 
Mont. 
!  Job  No.  2 

Furnishing  all  plant,  labor  and  ma- 
,  terials  (except  materials  and  equip- 
I  ment  to  be  furnished  by  the  govern- 
ment) and  performing  all  work  re- 
quired for  completion  of  the  additions 
to  certain  electrical  conduit  and  wir- 
ing systems ;  the  installation  of  the 
high-voltage  bus  work  and  control 
'  wiring  for  a  16,667-kva.,  18.8-kv.  AC 
i  generating  unit  and  associated  switch 
gear;  the  installation  of  additional 
control  and  meter  wiring;  the  in- 
stallation of  certain  miscellaneous 
electrical  equipment ;  the  installation 
of  an  air  conditioning  unit;  the  ex- 
terior cleaning  and  painting  of  cer- 
tain specified  transformers,  reg^ila- 
tors  and  a  reactor  in  the  outdoor  sub- 
station yard,  and  the  installation  of 
the  conduit  and  wiring  for  certain 
other  specified  equipment  furnished 
and  installed  by  others  but  to  be 
electrically  connected  under  this  con- 
tract in  the  Fort  Peck  power  house, 
substation  and  penstock  areas.  Fort 
Peck,  Mont 


Work 
weelt. 


is    scheduled    to    start    this 


Kngineering  Section 
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CONTRACT   AWARDED 
ORDNANCE  SHOP 

Contract  Price  $1,904,500 
SUPERSTRUCTURE 
SAN     FRANCISCO.     San     Francisco 

Naval  Shipyard. 

!  Construction  of  6-story  concrete  and 

steel   shop  building  which  shall   be 

(      used   for  industrial    shop   purposes 

and    which   includes    paving,    track 

i     work,    masonry,   steel   sash,   corru 


NEWS  INDEX 

For   convenient   reference,    news 
reports  in  this  section  are  classi- 
fied as  fonows: 
Water  Supply  and  Sewage 

Disposal    F-lants   ai-32 

Bridges    33 

Dams,   Reservoirs  and 

Dredging    _ 34 

Docks,  Piers  &  Harbors 3» 

r-arks.  Airports  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels   37 

Electric  Lighting  and 

Transmission    Lines  . ._         38 

Sewers   ...„ ._         39 

Streets  and    Highways 40 

Gas,   Water   and    Oil    Pipe 

Lines  ,  41 
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are   as   follows 

SCHEDULE   No.  1  ; 

Pasco  Well  '4/16/46 

(1)  drilling    175    Lf.    of    12-in.    diam.     BIDS    Rl|JEGTEO 

aoie   and  lartiishmg  and   placing  1      COXTFJA   COSTA   COUNTY,   Calif, 
lO-m.  casing;  , — Contra 

(2)  drilling    326    l.i.    9-in.    diam.    hole  j  per\Msors 
in  rock ;  j  April    15 

(3)  furnishing  and   placing  25  l.f .   of  '  over  San 
cemeni   and   arilling  out   hole ;        I  No.    A6, 

(4)  testing  well,  first  test;  i  • 

(5)  testing    well,    .-.econd    lest ;  ! 
i6)  driUuig  100  1.1.  of  8-in.  diameter! 

hole  in  rock  depth  of  500  to  tiO*.>  j 

feet ;  i  . , 

t7)  drilling  100  l.f .  of  6-in.  diameter 
hole  in  rock  uepth  of.  600  to  iW 
feet. 

SCHEDULE   >;u.    2 
Moses  Lake  Well 


46 
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BIDS   WANTED 

ALAMEDA  COUNTY,  Calif.— Until 
May  15,  2  P.  M..  bids  will  be  received 
by  the  State  Division  of  Highways 
Costa  County  Board  of  Su-  ;  G.  T.  McCoy,  state  highway  engineer' 
rejected  all  bids  submitted  Public  Works  Bldg.,  Sacr^ento.  for 
for  construction  of  bridge  construction  of  a  bridge  and  over- 
Pablo  Cre^  on  county  road  I  head  crossing  and  approaches  across 
east    of    RolUngwood.    and    Alameda  Creek  and  over  the  tracks 


PLANS  ON  FILE 


The    following    list    of    plans    and    specifications    for    construcUon 

projects   are   now   available   for   Inspection    at  the   office  of    DAILY 

PACIFIC   BUILDER,  465   Tenth   Street,   San    Francisco 


(8)  drilling    loO    l.f.    of    2U-in.    Uiatn. 


fork 


Location 


Bid  Opening  Oat* 


hole  and  furnishing  and  piacmg  j  Delta-Me^dota  Canal 
16-111.  casing;  j  gpec.   118lt 

(\)j  diiliing    400    i.f.     14-in.cii    diam.  ?  Earthv.oik    Etc 


Spec.  12371 


hole  111   rock ; 

(10)  luniifaning    and     placing    25     1.1. 
of  cement  and  drilling  out  hole; 

(11)  tesUng  well,   first  test; 
tl2j  testing   well,   second    test ; 
(13)    testing  well,  third  test ; 
(li)  drilling    100    Lf.    of    12-in.    lUarn. 

hule  in   rock  depth  of  500  to   000 

feet;  

(15)  drilling    100    If.    of    12-iu.    diam.    South    Pa|lo   Alto   School.   Palo   Alto- 
hole  in  rock  depth  of  600  to  700  '      -  «wnoui,    r-a.o    ^no. 


Patterson 
KLimath    Proiect 


4-^ 

4-25 


SUB  -  BIDS  WANTED 


General  contractor*  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
their   reqtJlrements    In    this   column.     There    Is    no    charge    for   this    service. 


31.32~WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

4/16/46  ••     32 

BIDS  WANTED 

REDDING.  Shasta  Co.,  Calif.— Un- 
til  May  20,  8  P.  M.,  bids  will  be  re- 


gated  wire  glass,  roofing,  protected 
metal  siding,  metal  doors,  plaster- 
ing,   wood   block  flooring,   terrazzo.  ^  ^ing.    for   construction    of    a   sewage    937,  Reclamation   Bldg.,  Fairgrounds^ 


gaieu  ^^  le  glass,  rooimg,  proieciea    eeived  by  the  City  of  Redding.  Doris    t^nCh m  st'     n^Tnver    2      Colo'       R 

ZJ.VooTSioT!^.:^nl'/ 1^^^  bJ^'^-^y^y^^  «-"l^^:  i  JT^rSeg^^DiictS^p:  o" 


feel ; 

(16)  drilling    100    l.f.    of    12-in.    diam. 

hole  in  rock  depth  of  700  to  800 

feet 

No    uhaige    to    proapective    bidders 

for    specifications;     to    others.    $1.(K», 

not  returnable. 

eopita  uf  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
tiie  Bureau  of  Reclamation :  Walker 
R.  Young,  Chief  Engineer,  U.  S.  Cus- 

J 
Regional  Director,  P.  O.  Box 


^     ,    ^,     „  Bids    open    April    18,    7:30    P.    M. 

can   N.|  Swenson   Co.,   S55   Stockton    Ave.,   San    Jose    (BAllard    2602) 
Peter  S^rtorlo,  262  Clementina  St.,  San  Francisco   (GArfieJd  8317) 
C.  L.  Wold  Constr.  Co,  4412  Fulton  St.,  San  Francisco   (SKvUne  4362). 
Moore   k  Roberts,   693   Mission   St..   San    Francisco    (GArfield   8579). 
C.  F.  Pkrker,  1644  Monterey  Blvd.,   San  Francisco    (OVerland  3723) 
A.    Farrtell    Blair,    Inc.,    9   Main    St..    San    lYancisco    (YUkon    0390). 


Sheet  and  TInplate  Plant,  Columbia  Steel  Co.,  Pittsburg;   Bids  open  April  18 
Barrett  &  Hilp,  918  Harrison  !7t.   San   Francisco    (DOuglas  0700). 


••     9 
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PLANS  COMPLETED 

MARKET  Eat.  Cost  $30,000 

LOS  ALTO,   Santa   Clara   Co.,   Calif. 

Main  Street 
Construction  of  one-story  frame  and 

stucco  market  building   (75x75  ft.), 

plate  glass  front. 
Owner— A.   P.  Gordon,   c/o  architect 
Architect— Kress  &  Gibson,  515  First 

National  Bank  Bldg.,  San  Jose. 


' 4/16/46 

BONDS  VOTED 
i  SCHOOL  ADDITION        Cost  $275,000 
I  TULARE,  Tulare  County,  Calif. 
;  Construction    of    reinforced    concrete 
ten -classroom  addition  to  the  high 
school,  including  new  cafeteria  and 
repairs  to  present  school  shop. 
Owner  — Tulare    Union    High    School 
District,  A  .B.  Ledbetter,  clerk,  Tu- 
lare. 
Architect— Ernest   J.    Kump  Co.,    251 
Kearny  St.,  San  Francisco, 
The    school    district    voted    bonds 
I  April  12  in  amount  of  $275,000,  pro- 
ceeds of  which  will  finance  construc- 
tion. 


floor     coverings,     elevators,     esca 
lator  monorails,  and  crane,  utilities 
and     painting;     NOy     12968;    Spec.  ; 
17152.  i 

Owner — Bureau  of  Yards  and  Docks,  ' 
Navy  Department,  c/o  Public  | 
Works  Office,  Room  2110,  Adminis-  1 
tration  Bldg.,  San  Francisco  Naval  | 
Shipyard.  ! 

Contractor — Peter    Kiewit    Sons 
442  Post  St.,  San  Francisco. 
Contract  price  includes  items  1  and  ' 

2  and  deduction  of  5  and  6.  ! 


disposal    plant    and    30-lnch    outfall 
sewer.  Estimated  cost,   over  $170,000. 
The  work  involves : 

(1)  1  lump  sum,  clearing  and  grub- 
bing; 

(2)  9000    cu.    yds.    excavation     (un- 
classified) ; 

(3)  1100    cu.    yd.s.    portland   cement 
concrete,  class  A; 

*^°-»  I    (4)   135.000  lbs.  reinforcing  steel; 
(5)  442  lin.  ft.  pipe  handrail; 


Boise,  Idaho ;  F.  A.  BaJiks,  Super 
vising  Engineer,  Coulee  Dam,  Wash., 
and  Michael  W.  Straus,  Conimissioa- 
er.  Bureau  of  Reclamation,  Wash- 
ington 25,  D.  C.  Prospective  bidders 
desiring  to  visit  the  site  of  the  work 
should  communicate  with  the  Su- 
pervising   Engineer. 


33— BRIDGES 


Flhst   Hebrew  Congregation  School,  Oakland;    Bids  open   April   16,    Noon. 
Stolte,   Jnc,  8451   San   Leandro   St,   Oakland    (TRInldad    1064) 


Medical    ^Idg.,   Lafayette;    No  bid   opening   date   set. 
A.  J.   I^opper  Co.,   243   Langton    St,    San   Francisco    (MArket   7070). 


of    Israel,    Nebraska    St..    Vaitejo;     Bids    open 


Church,    feons    A    Daughters 
April    17,    2:00    P.    M. 
Barrett  &   Hilp,  918  Harrison   St.,   San    Francisco    (DOuglas   0700). 
J.   A.  Blryant,   1816  Capitol   St.,   Vallejo    (Vallejo   2-0400). 


M. 


8 
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SUB-CONTRACTS  AWARDED 

DRIVING  PILES 

SAN  FRANCISCO.  Apparel  City,  Inc., 
Area  bounded  by  Industrial,  Bay- 
shore  and  Oakdale  Aves. 

Driving  only  of  creosoted  timber 
piles  for  construction  of  concrete 
and  steel  buildings  having  rein- 
forced slab  floors  on  piles. 

Owner  —  Apparel  City,  Inc.,  Fred 
Pruter.  manager,  116  New  Mont- 
gomery St,  San  Francisco. 

Architects— J.  Francis  Ward  &  John 
S.  Bolles,  369  Pine  St. 

Contractors — Harney,  Haas  &  Roth- 
schild.  Merchants'  Ebcchange  Bldg. 

Driving  Piles— M.  B.  McGowan,  Inc., 
625  Market  St. 


4/lb/4o  ••     9 

;  BIDS  WANTED—TO  BE  OPENED 
I  MAY  9,   8   P.    M. 
CAFETERIA  BUILDING 

Approximate  Cost  $56,800 
j  PORTERVILLE.    Tulare    Co.,    Calif. 

High  School  site  on  Olive  St 
I  Construction   of  cafeteria  building. 
Owner— Porterville  Union  High  School 

District,  I.  H.  Althouse,  clerk. 
Architect— W.    D.    Coates,    704   Helm 

Bldg.,  Fresno. 
'  Plans  and  specifications  may  be 
obtained  from  the  architect's  office 
!  upon  deposit  of  $25,  retuKjable. 
I  Each  bid  must  be  accompanied  by 
I  certified  check  or  bidder's  bond  in 
'  amount  of  at  least  10%  of  total  bid. 
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PLANS    BEING    FIGURED— BIDS       j 
OPEN  APRIL  20  ; 

MILL  FACILITIES  1 

PITTSBURG,    Contra  Costa   County,  j 
,     Calif.  I 

I  Facilities    involving    reinforced    con- 


(6)  3700  lin.  ft  30-in.  translte  sewer 
pipe,  class  I ;  |  —— — 

(7)  260  lin.  ft   18-in.  translte  sewer    4/16/46 

pipe,  class  I;  I  BIDS   WANTED 

(8)  100  I'n.  ft.  14-in.  transite  sewer  '      TULARE    COUNTY, 
pipe,  class  I :  i  May    15,    2    P. 


I  St.  Louis  Bertrand  Parish  Ch.,  East  Oakland;   Bids  open   April  24.   10  A. 
j     Willla    p.    Ljmn,    1040   Folger   Ave.,    Berkeley    (BErkeley    6044). 

Transmitter  BIdgs.,  Dixon;  NOy  12253;  Spec.  16486;  Bids  open  May  2,  11  AM 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.   (^Xbrook   6905  or  7054) 


3  3 


Calif.  —  Until 
M.,    bids    will    be    re- 
(9»  3700  lin.   ft   30-in.   vitrified   clay  '  ceived  by  the  State  Division  of  High- 
pipe,    standard    strength    (alter-    ways,   G.   T.    McCoy,   State   Highway 

Engineer,   Public  Works   Bldg.,    Sac 


nate) ; 


I  (10)  11  each  brick  manholes; 
(11)  90  M  gallons  water; 


Crete     foundations,      installing     of ,  .,_.   ,  _.-  .r      ,^    a  1        .«  *  j-.*..  ..s^-. 
equipment  utilities  pumping  plants. !  <12)  1.790  lin    ft  6-in.  castl'on  pipe, 

railroads  and  roads  for  a  sheet  mill  \   -.^  cement-Mned„(clas8  180) ; 
and  tin  plate  mill.  !<13>  ^  each  6-in.  valves  (A-  P.  Smith 

Kvner— Columbia    Steel    Co.,    Indus- 1  ,,.,  ^'^*"°^™V         ,         / .    „    c    i*u 
trial  Rd.,  Pittsburg,  and  Russ  Bldg., '  ^^4)  7  each  2-in.  valves  (A.  p.  Smith 


San  Francisco, 
Plans  by  engineering  department  of 

owner. 

Plans  are  being  fig^ured  by  a  se- 
lected list  of  contractors. 


14-17--PUBLIC  BLDGS. 
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HEATING.   AIR-CONDITIONING 
BIDS  WANTED 
OFFICE   BUILDING 
HAYWARD,   Alameda  County,  Calif. 

Southwest    city    limits    on    Winton 

Ave. 
Heating  and  air-condltloning  for  one- 
story   brick    office  building    (40x60 

feet). 
0\\'ner— Swift  &  Co..  Chicago,  111.,  and 

South  San  Francisco. 
Plans  by  engineering  department  of 

owner,  Chicago. 

Heating  and  air-conditioning  con- 
tractors are  requested  to  write  Sw^ft 
&  Co.,  c/o  E.  J.  Hansen,  P.  O.  Box 
637.  Haj'ward. 


S-1 0— EDUCATIONAL 
BUILDINGS 

4/16/46  ••     0 

PLANNED 

SCHOOL  ADDITION 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
15-acre  site  on  Alum  Rock  Ave. 

Construction  of  additional  classrooms 
and  recreational  center. 

Owner  —  Alum  Rock  Union  School 
District,  Thomas  P.  Ryan,  prin- 
cipal. Alum  Rock  School.  San  Jose. 

Architect — Not  announced. 


12-13— INDUSTRL\L 
BUILDINGS 

4/16/46  ••12 

CONTRACT    AWARDED 

ABBATOIR  Cost,    $100,000 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Sacramento   Road. 

Construction  of  two-story  reinforced 
concrete  steel  frame  abbatoir  bldg. 

Owner — Salcedo  Packing  Co.,  Stock- 
ton Savings  &  Loan  Bank  Bldg., 
Stockton. 

Architect— Mario  Ciampi,  333  Kearny 
Street,  San   Francisco. 

Contractor— C.  E.  Kennedy,  305  East 
Weber  Ave.,   Stockton. 


•• 
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PLANS  BEING  FIGURED— BIDS 
OPEN   APRIL  24,  10  A.   M. 
PAROCHIAL  SCHOOL 

Approximate  Cost  $250,000 
EAST  OAKLAND,   Alameda  County, 

Calif.    St.    Louis    Bertrand    Parish 

School,  101st  Ave  and  E.  14th  St 
Construction  of  two-story  reinforced 

concrete  and  frame  parochial  school 

building   to   include   12  classrooms, 

gymnasium  and  cafeteria. 
Owner— Roman    Catholic    Archbishop 

of    San    Francisco,    1100    Franklin 

St.,  San  Francisco. 
Architects— Blanchard   &   Maher,   369 

Pine  St.,  San  Francisco. 

Plans  are  being  figured  by  the  fol- 
lowing contractors : 

Moore  &  Roberts,  693   Mission   St, 
San  Francisco. 

Erbentraut  &  Summers,  446  6th  St., 
San  Francisco. 


4/16/46 

BIDS   WANTED 

INYOKERN,  Kern  Co.,  Calif.— Un- 
til April   29,   11   A.    M.,    bids  will   be 
received   by   the  U.   S.   Navy,   officer 
in  charge  of  construction.  Naval  Ord- 
nance   Station,    Inyokern,    Calif.,    for 
land    plane    catapult    and   arresting 
gear,    including    a    catapult   pit    and 
I  arresting   gear   pit   of   concrete   con- 
I  stiniction.     concrete     pavement,     soil 
I  stabilization,    drainage     system,    air 
compressor  and  piphig,  heating,  ven- 
i  tilating,  plumbing  and  electrical  work 
I  at  the  Naval  Test  Station,  Inyokem, 
I  Calif. ;   Spec.   17449.   Plans  and  specl- 
I  fications    are    available    from    above 
office  upon  deposit  of  $40. 


standard) ; 

(15)  14  each  2x1% -hi.  Warf  hydrants; 

(16)  1  each  Corey  fire  hydrant; 

(17)  460  lin.  ft.  2-in.  galvanized  water 
pipe  (installed) ; 

;  (18)  3    each    6-in.    elbows    cast    iron 

water  line,  45-degree; 
i  (19)  3  each  6x6x6-in.   tees   cast  iron 
j  water  line; 

—  '  (20)  5   each   6x6x2-in.    tees  cast   iron 

4/16/46  ••     14!  water  line; 

PLANS    BEING    FIGURED— BIDS      |  (21)  2  each  2x2x2-in.  tees  galvanized 

OPEN  APRIL  20  j  iron  water  line; 

ABBATOIR  ;  (22)  12  each  2-in.  90-deg.  elbows  gal- 

CONCORD,  Contra   Costa  Co.,   Calif.  >  vanized  iron  water  line ; 

Construction  of  steel  and   reinforced  i( 23)  2  each  2-in.  45-deg.  elbows  gal- 
concrete  abbatoir   (60x104  ft).  ;'  vanized  iron  water  line; 

Owner— Ginochio   Bros,   cattle  rajich,  ;  (24)  2     each    2x2x2x2-in.     galvanized 
1601   Galindo,   Concord.  |  iron  water  line; 

Architect— H.  C.  Baumann,  251  Kear-    (25)  1,  lump  sum,  mechanical  equip- 
ny  St.,  San  Francisco.  1  ment.  sludge  piping,  gas  equip- 

Engineer — James  M.  Smith,  251  Kear-  ;  ment,  etc. ; 

ny  St,  San  Francisco.  I  (26)  1,     lump     sum,     electric    wiring. 

The  owners  are  taking  the  bids.       {  equipment,  fixtures,  etc. ; 

The  following   is   a   partial   list   of  j  (27)  1.  lump  sum,  architectural  work, 

contractors  figuring  plans :  j  miscellaneous  plumbh  g  fixtures, 

Stolte,  Inc.,   8451   San  Leandro   St.,  !  carpentering,   etc. ; 

Oakland.  ■.  (28)  1200  lin.  ft  chain-link  fence  (an- 

Swanstrom    &    Stahl,    2034   Hoover;  chor  type  B.  T.  A.-1),  6-ft  high; 

Ave.,  Berkeley.  (29)  1    each,    chain-link    fence    gate, 
i  16-ft : 

(30)  1    each,    chain-link    fence   gate, 

18-19^REUGIOUS  BLDGS.  :        s-ft  '^  ^ 

;     Specifications     prepared     by     City 

4/16/46  ••19!  Engineer  H.  A.  Ross  and  obtainable 


from   the  City  Clerk.   Box  271,   Red- 
ding, upon  deposit  of  $25. 


PLANS    BEING     FIGURED— 
TO   BE  OPENED  APR.  17,  2  P.   M. 

CHURCH  j  ''        > 

VALLEJO.  Solano  Co..  Calif.  '4/16/46  ••     si 

Construction    of    church    building.        ^  BIDS  WANTED 

Owner— Sons  &  Daughters  of  Isreal,  ;      INYOKERN,  Kern  Co     Calif  — Un- 
512   York    St.   Vallejo.  1  til    April   29.    11   A.    M..   bids   will   be 

Architect — Hyman^    &     Appletoh,     68  ,  received   by  the   U.   S.   Navy,  officer 


ramento,  for  construction  of  a  bridge 
I  and  approaches   across  White  River 
:  Sink   about   2    miles    south    of    Eaili- 
I  mart,    Tulare   County. 
I     Work  involves: 

(1)  75    c.y.    remove    concrete; 

(2)  75  c.y.  strufct.  excav. ; 

i3)  320  c.y.  ditch  and  channel  excav. 
(4 1  1,800  c.y.   import  borrow; 

(5)  develop   water   supply   and   fur- 
nish water  equip. ; 

(6)  155   M.    gals,    apply   water: 

(7)  8  sta.  finish   rdwy. ; 

(8)  500  tons  untreated  rock  base; 

(9)  2    tons     asph.     emulsion,     paint 
binder  and   seal   coat ; 

(10)  500    tons    min.    agg.    plant    mix 
surfacing; 

(11)  27   tons    paVe.    asph.,    plant    mix 
surfacing; 

(12)  2    tons    liq.    asph.    MC-2    prime 
coat; 

(13)  155  If.    timbe    rbridge   railing; 

(14)  155    c.y.    Class    A    portland    ce- 
ment concrete;  i 

(15)  840    l.f.    furnish    cone,    piling;        1 

(16)  24  each  drive  piles;  • 

(17)  28,500  lbs.   bar  reinf.   steel;  j 

(18)  misc.  items  of  work.  ! 
Specifications   obtainable  from   the  ' 

above  office.  ! 


GftMERSTON  &  GREEN  LIMBER  GO. 

Wboletdle  and  Jobbinf  Yards 

LOMBER  .  TIMBERS  -  TIES  -  HR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 


Sai**    Francisco 
1600  ARMY    STREET 
Alt' water  1800 


Oakland 
1001    LIVINGSTON    STREET 
KEUog  4-1i 


Cast  Steel  Valves  and  Fittings 
Forged  Steel  Flanges  and  Welding  Fittings 
Pipe  Fabricating  and  Bending 
General  Machine  Work  of  Every  Type 


U.  S.  PIPE  &  MFG.  CO. 

249  First  Street  San  Francisco  EXbrook  0380 


•• 
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Post  St.,  San  Francisco. 
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4/16/46 

NOTICE  OF  SALE 

i  SAN  FRANCISCO.— Until  April  24, 
10  A.  M.,  bids  will  be  received  by 
the  Na\'y  Material  Redistribution  and 
Disposal  Office,  785  Market  St.,  San 
Francisco,  under  Sales  No.  C-363-46 
for  sale   of   ferrous   and   non-ferrous 

I  scrap  and  wooden  benches,  located 
at  Joshua  Hendy  Iron  Works,  Sunny- 

I  vale. 


22-26— RESIDENTIAL 
BU11J>INGS 

4/16/46  " 

PLANS   COMPLETED 

RESIDENCE     Est.  Cost  $8000-fl0,000 

LAFAYETTE,   Contra  Costa  County, 
Calif. 

Construction    of   one-    and    one-half- 
story  residence. 

Owner — A.    De   Hahn,    c/o    architect. 

Architect — Guy    L.    Brown,    Bank    of 
Commerce   Bldg.,   Oakland. 
Plans  are  completed  and  the  owner 

is    now    taking    sub-bids. 


m  charge  of  construction.  Naval  Ord 

i  nance  Test  Station,  Inyokem,  Calif., 

—    for    furnishing    labor,    material    and 

'  equipment   for   alterations   to    water 

distribution    system,    including    new 

!  2000-g.p.m.,     dual    drive,     centrifugal 

2^  fire  pumps,  new  booster  pump  sta- 
,tion  constructed  of  concrete,  an  ac- 
cess road,  additions  to  power  cir- 
cuits, one  100,000-gallon  steel  stand 
pipe,  and  installation  of  steel,  cast 
iron  and  transite  pipe  up  to  16  inches 


4/16/46 

BIDS  WANTED 

YOLO  COUNTY,  Calif.— UntU  May 
15,  2  P.  M.,  bids  will  be  received  by  ! 
the   State   Division   of  Highways,   G.  i 
T.    McCoy,    state   highway    engineer, 
Public  Works  Bldg.,  Sacramento,  for 
construction  of  a  reinforced  concrete  i 
slab  bridge  and  about  0.24  mile  grad-  ' 
ing  approaches  and  apply  bituminous  ! 
surface    treatment    at    Tule    Canal,  : 
about    six    miles    east   of   Woodland,  I 
in  Yolo  County.  j 

The  work  Involves: 

(1)  remove  existing  bridge;  i 

(2)  clearing  and  grubbing;  i 

(3)  425    cu.    yds.    roadway    ex  cava-  ' 
tion ;  j 

(4)  425   cu.    yds.    structural   excava-  j 
tion ; 

(5)  3500   cu.    yds.   imported    borrow,  ' 
type  A;  1 

(6)  7600   cu.    yds.    imported    borrow,  ■ 
type  B; 

(7)  develop   water  supply   and   fur-  ; 
nlsh  water  equipment;  1 

(8)  280  M  gallons  apply  water; 
(9»  finish  roadway; 

(10)  31  tons  screenings  seal  coat; 

(11)  4    tons   asphaltlc    emulsion    seal 
coat ; 


UNIFORM    ^    DEPENDABLE 
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4/16/46 

BIDS   WANTED 

SAN  FRANCISCO.— Until  April  26, 
3  P.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3534  for  furnish- 
ing and  delivering  furniture  for  the 
Junior  College. 

Specifications  obtainable  from  the 
above  office. 
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PROCEED   ORDER 
DWELLING   UNITS  Price  $62,400 

SALINAS,  Monterey  County,  Calif. 
Construction    of   32    family   dwelling 


INSULATION 


BATTS  ■  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEIlog  2-3688 

1650  MacARTHUR  OAiCLAND  1,  CAUF. 


CORN     BROOMS 

FOR   EVERY   PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlodc  4380 


IT 
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There  is  no 

substitute 

for  good 


MMHKlCTUtn  I 


RIERED  HMmWAl 


PACIFIC  PRODUCTS 


[PLAST 
V     CRAF 


PRODUCED    P^ 


PLASTER 
CRAFT 

(ONSTIUCTION 


PACIFIC  PORTLAND  CEM|NT  COMPANY 

"sa",;V,A-    COASTWIOE  service     '^tlr^ 


FORTLArT 
SEATTl 


FOIt  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
man^  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

SCOOPMOBILE 

SCOOPS  . .  .  LIFTS  .  .  .  MOVES  AND  LOADS 

BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

l4iXERMOBiLE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
For  Complete  Information  Call 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS  •  READY  MIXED  CONCRETE 
Foot  tff  23rd  A  veuve  OAKLAND        KEtloq  3-5225 


imwi— IHtiy:,;. 


TUESDAY.  APRIL  1 6.  1 946 


DAILY     PACIFIC     BUILDER 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


of  the  Western  Pacific  Railroad  Co., 
abuot  2.7  miles  west  of  Sunol  in  Ala- 
meda County. 
The  worlt  involves : 

(1)  remove  existing  bridge; 

(2)  7  acres  clearing  and  grubbing; 
(3*  9500    cu.    yds.    roadway    excava- 
tion ; 

(4)  4150  cu.  yds.  structural  excava- 
tion ; 

(5)  100   cu.  yds.   ditch   and  channel 
excavation ; 

(6)  52,000  cu.  yds.  imported  borrow; 

(7)  develop  water  supply  and   fur- 
nish water  equipment; 

(8>  1100  M  gallons  apply  water; 
(9)  27  sta.  finish  roadway; 
nO)  6700  cu.  vdH.  gravel  base; 

(11)  17    tons  "liquid    asphalt     (SC-2) 

prime  coat; 

(12)  2400  t'.n^  plant-mixed  surfacing; 
(13>  8   tons    asphaltic    emulsion    seal 

coat; 

(14)  90  tons  screenings  seal  coat; 

(15)  352  cu.  yds.  class  A  portland 
rement  concrete  footing  blocks; 

(16)  3319  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(17)  30  lin.  ft.  rubber  water-stops ; 

(18)  2145  lin.  ft.  furnish  12-in.  steel 
piling; 

(19)  2640  lin.  ft.  furnish  14-in.  steel 
piling; 

(20)  1.99  each  drive  piles; 

(21 »  30  each  «teel  pile  .splices; 

(22)  1800  cu.  yds.  sacked  concrete 
riprap; 

^23)  fi!i  each  monuments; 

(24)  R.50  lin.  ft.  metal  plate  guard 
railing ; 

<'25)  50  lin.  ft.  laminated  guard  rail- 
in  i?; 

(26)  8  each  culvert  markers; 

<27)  8  each  guide  po.sts; 

(28)  0.2   mile  new  pronertv  fence; 

(29)  250  lin.  ft.  18-ln.  reinforced  con- 
crete pipe,  .standard  strength; 

(30)  80  lin.  ft.  38-in.   reinforced  con- 
*  Crete  pipe,  standard   strength ; 

(31)  190  lin.  It.  12-in.  perforated  metal 
pipe,  16- gage; 

(32)  8  cu.  vds.  filter  material; 

(33)  90  lin.  ft.  8-in.  CMP  downdrains, 
le-gage; 

(34>   S  each  spillway  assemblies; 

(35)  890,000  lbs.  funii.sh  bar  reinforc- 
ing steel; 

(36^  890.000  lbs.  place  bar  reinforc- 
ine:  steel ; 

(37)  77,000  lbs.  mlscellajieous  iron  and 
.steel ; 

(38)  2105  lin.  ft.  stel  railing; 
(39»   mi.^ccllancous  items  of  work. 

Specifications   obtainable   from   the 
above  office. 

34— DAMS,  RESERVOIRS  & 


4/16/46  ••     34 

(CONTRACT   AWARDED 

CENTRAL    VALLEY    PROJECT.— 
Consolidated  Steel  Corp.,  5700  S.  East- 
ern   Ave.,    Los    Angeles,    at    $134,150, 
i  awarded   contract   by  the  Bureau   of 
i  Reclamation,     Denver,     Colo.,     under 
■  Spec.    1154   for  furnishing   labor   and 
;  materials    and    performing    all   work 
'for    the    installation -of    drum   gates, 
I  control  equipn^ent  ajid  miscellaneous 
metal    work    and    dismantling    steel 
trestle  at  Friant  Dam,  Friant  Divi- 
sion,   Central    Valley   Project.    Work 
is  situated  on  the  San  Joaquin  River 
about  I'/j   miles  northeast  of  Friant, 


|(23» 

1(24) 

I  (25) 
(26) 


35 —      DOCKS,  PIERS 
HARBORS 


& 


4/16/46 

BIOS   OPENED 

EUREKA.    Humboldt    Co., 
Following  submitted  bids  to 
cago  Bridge  &  Iron  Co.,  N. 
dick,    resident    manager,    P. 


••35 

Calif.— 
the  Chi- 
M.  Bur- 
O.  Box 
1022,  Eureka,  for  (1>  restoration  of 
site.  Area  A,  consisting  of  the  re- 
moval of  and  disposition  of  various 
waterfront  and  .shipbuilding  facili- 
ties, including  timber  sheet-pile  cof- 
ferdams, mooring  dolphins,  an  out- 
fit ting  dock  and  various  shipways 
and  miscellaneous  structures,  and  (2) 
restoration  of  site,  Area  B,  con- 
sisting of  removal  of  and  disposition 
of  various  site  facilities,  including 
20  or  more  frame  buildings,  timber 
prefabvication  slabs,  fences  and  mis- 
cullaneou.s    structures. 

Restoration   of  Site — Area   A 

Fred  J.  Maurer  &  Sons,  Euielia, 
?60,345.00. 

Mer'er-Fra.ser  Co.,  Eureka,  $75,- 
750.* 

Ocean  Constructors,  San  Francisco, 
$93,234. 

Cleveland  Wrecking  Co.,  San  Fran- 
cisco. $123,926.* 

•  Conditional    bid. 
Restoration    of  Site — Area    B 

P.   A.   Anderson,   Eureka,   $3,400. 

Fred  J.  Maurer  &  Sons,  Eureka, 
$28,584.50. 

Mercer  -  Fraser  Co.,  Eureka,  $8,- 
625.00.* 

{Jcoan  Constructors,  San  Francisco, 
Cisco,  $7,125. 

Cleveland  Wrecking  Co.,  San  Fran- 
cisco, $9,137.* 

*  Conditional   bid. 


4/16/46 
COMPLETE    BIDS 

LYON  COUNTY,  Nevada.— As  pre- 
viously reported.  Dodge  Constr.,  Inc., 
N.  Main  St.,  Fallon,  at  $222,550.05 
submitted  low  bid  and  awarded  con- 
tract by  the  Nevada  Dept.  of  High- 
ways, Robert  A.  Allen,  State  High- 
way Engineer,  Heroes'  Memorial 
Bldg.,  Carson  City,  for  construction 
of  a  portion  of  the  state  highway 
system  from  Dalzell  Canyon  to  Junc- 
tion with  State  Route  No.  3  near 
Central  with  a  spur  connection  to  ty-City 
Wellington,  Route  22,  Section  A,  Ly- 
on County,  Nev. 
Work   involves: 

(1>     lump   sum,   signs; 

12)  17,260  l.f.   remove  fence; 

(3)  255   l.f.   remove   culvert   pipe; 

(4)  5   each   remove   headwalls; 

(5)  2    each    remove    culverts; 

(6)  lump  sum,  remove  two  bridges; 

(7)  77,624  c.y.  rdwy.  excav. ; 

(8)  717  c.y.  drainage  excav.; 

(9)  121  sta.   "V"   type  ditches; 
(10)  33,265    c.y.    borrow; 
(111  263,123    yd.    sta.     overhaul     (yd. 

sta.); 

21,455  yd.  mi.  overhaul  (yd.  mi.) 


4  0  ,  (22)  14  tons  liq.  asph.  SC-6,  seal  coat 
105   tons    coarse   screenings,    do; 
60  tons  fine  screenings, 
3   tons  asph.   paint   binder; 
1,480  tons  plant  mix  surf. 
Specifications   obtainable  from 
above  office. 


do; 


the 
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BIDS  WANTED 
SEATTLE,  Wash.— Until  May  2,  10 

A.   M.,  bids   will   be   received  by  the 

Seattle  Board  of  Public  Works,  Coun- 

Bldg.,     Seattle,    for    paving 

;2Sth  Ave.  N^W.  Estimated  cost,  $215.- 

!  000. 

i     Specifit-'ations   obtainable  from   the 

above  of f ioe. 


Machinery  &  Material 


38 — ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


3  4 
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LOW    BIDDERS 

ALTUS  PROJ .  Okla.— James  and 
Phelps  Constr.  Co.,  Oklahoma  City, 
at  $299..'547  submitted  low  hid  to  the 
U.  S.  Bureau  of  Reclamation,  Altus, 
Okla..  under  Spec.  1182  for  construc- 
tion of  earthwork  and  structures, 
West  Canal  laterals  W-6.2  to  W-11.5 
and  .sublaterals,  Blair  laterals  and 
sub-laterals,  Altus  Project,  Okla.  The 
work  is  situated  in  the  vicinity  of 
Blair,  Okla. 

Second  and   third   low 

Stamev     Con.str.     Co., 
Kansas.   $417,853. 

Stebbins    Constr.    Co.,   Tulsa.    $421, 
558.50. 


bids  follow: 
Hutchinson, 


4/16/46  ••34 

TOTAL   BIDS 

BOULDER  CANYON  PROJECT.— 
J.  F.  Shea  Co.,  Inc..  and  Morrison - 
Knudsen,  617  S.  Olive  St..  Los  An- 
geles, at  (Sched.  1)  $1,009,129.50,  and 
(Sched.  2),  $1,126,902  .submitted  low 
bid  to  the  U.  S.  Bureau  of  Reclama- 
tion. Yuma,  Ariz.,  under  Spec.  1195 
for  the  construction  of  earthwork, 
canal  lining  and  structures,  stations 
5725  plus  00  to  6106  plus  06.  Coachella 
Canal.  All  -  American  Canal  System, 
Boulder  Canyon  Project.  The  work 
i.H  situated  in  the  viclnitv  of  Indio. 
Calif. 

Other  bids  were : 

Mark  C.  Walker  &  Sons.  Santa  Ana 
(1)    $1,024,875. 

Shofner,  Gordon  &  Henman  and 
Rhode.s  Bros,  and  Shofner,  Los  An- 
geles,    (U    $1,124,050.50. 
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'  BIDS  WANTED 

i      PORTLAND,     Ore.— As     previously 
reported,  until  April  30,  10:30  A.   M., 
;  bids  will  be  received  by  the  Bonne- 
ville   Power    Administration,     P.     O. 
,  Box  3537,  Portland,  Ore.,  for  the  con- 
,  struction  of  the  32-mile  Grand  Cou- 
;  lee-Foster  Creek  section  of  the  Grand 
!  Coulee-Snohomish    wood-pole    trans- 
;  mission    line ;    Inv.    3661.    The    major 
!  portion  of  the  line,  29.7  miles,  will  be 
I  230,000-volt   construction  and   the  re- 
:'  maining  2.3  miles  will  be  115,000-volt 
I  The  line  will  require  539  wood  poles 
in   addition  to  H-frame  fixtures  and 
K- braces,    guy,    H-frame    crossarms 
j  and    X-arms,    channel    anchors    and 
accessories.  Plans  available  from  the 
above  office  upon  deposit  of  $25. 


(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 

(20) 

(21) 
(22) 
(23) 
(24) 
(25) 
(26) 

(27) 
(28> 
(29) 
(30) 
(31) 
(32) 
(33) 
(34) 
(33) 
(36) 
(.37) 


400  hours  8-ft.   tamping  roller; 

909   c.y.    struc.    excav.; 

1,415  c.y.  backfill; 

4.083   m.   gals,   water; 

37.713   tons   type   1   gravel  base; 

54,139  tons   gravel   surface; 

94    tons    liq.    asph.,    type    MC-2 

(seal  roadmix  and  approaches)  ; 

1.176   tons   liq.   asph..   type   SC-3 

(roadmix)  ; 

14.149  miles  loadmix; 

408  c.y.   Class  A  concrete; 

30   c.y.   Class   B  concrete; 

55,850   lbs.    reinf.   steel; 

5   c.y.   dry   rubble   masonry; 

1,440  If.  18-in.   corru.  metal  pipe 

(dipped) 
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For  convenient  reference,  news 
reports  in  this  section  are  classi- 
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42—  MISC.  SUPPLIES  AND 
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276 
128 
104 
182 
116 


l.f.  24-inch  do; 

l.f.  30-inch  do; 

l.f.  36-inch  do; 

l.f.  relay   culvert  pipe; 


each  culvert  markers; 
36  each  guide  posts; 
40,654    l.f.   construct   fence; 
16,617    l.f.    reconstruct    fence; 
26  each  16-ft.  stand,  metal  gates 
86  each   monuments ; 
3     each    26-ft.     standard     cattle 
guard. 
Total    bids    were : 

(A)  Dodge   Constr.    Co.,   $222,550.05. 

(B)  Isbell    Constr.    Co.,    $229,197.28. 


(C) 


Silver 
685.51. 
Unit   bids 


State    Constr.    Co.,    $231,- 


were: 
(A) 
111.. $1000.00 


(2). ..„. 

(3)..-. 

(4) ...... 

(5) 

(6) 

(7).-—..-- 
(8) 
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BIDS  WANTED 

BILL  WILLIAMS  RIVER,  Arizona. 
—Until  April  24.  1  P.  M.,  bids  will  be 
received  by  the  U.  S.  District  Engi- 
neer Office,  751  S.  Figueroa  St.,  Los 
Angeles,  for  foundation  exploration 
for  the  proposed  Alamo  dam  at  mile 
30.1,  Bill  Williams  River,  Arizona; 
Serial  46-156. 


; 4/16/46  < 

'  LOW    BIDDERS 

I      THE   DALLES,  Ore.— Thompson   & 
'  Parker,    Box    37,    Mannette    Station, 
I  Bremerton,    Wash.,    at   $207,050,    sub- 
>  mitted    low    bid    the   Wasco    Electric 
;  Cooperative,      Inc.,      Wasco      County 
j  Courthouse,  The  Dalles,  Ore.,  for  the 
;  construction    of    a   single   section    of 
'  distribution    line     consisting    of    32.8 
miles   of   3-phase,   4-wire.   7.2/12.5-kv. 
I  line;   146.7   miles   of   single  phase,   2- 
I  wire,     7.2-kv. ;     3.5    miles     secondary, 
j  120-240-volt  line,  and  2  miles  of  120- 
240-volt     service    drops,     located     in 
j  southern  Wasco  and  Sherman  coun- 
ties,   overlapping    into    Wheeler   and 
Jefferson   counties. 

Second  and  third   low   bids  follow: 
Montgomery  Electric  Co.,  Portland, 
$224,676. 

Electric  Construction  Co..  Tacoma, 
Wash.,  $293,508. 


(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) .- 

(18) 

(19) 

(20) 

(21) 

(22) — 

(23) 

(24) 

(26) 

(26) 

(27) 

(28) 

(29) 

(30) 

(31) 

(32) 

(33)..._ 

(34) 

(35) 

(36) 

(37) 


.05 

1.00 

10.00 

100.00 

1125.00 

.39 

.50 

7.50 

.39 

.015 

.20 

7.50 

2.50 

1.00 

1.75 

.60 

.80 

25.00 

25.00 

600.00 

40.00 

40.00 

.10 

20.00 

3.00 

4.00 

5.00 

7.50 

LOO 

5.00 

5.00 

.20 

.15 

40.00 

6.00 

1000.00 


(B) 

$500.00 

.50 

1.50 

10.00 

25.00 

1000.00 

.40 

.60 

5.00 

.40 

.015 

.15 

5.00 

2.00 

1.50 

1.50 

.65 

1.00 

25.00 

24.00 

500.00 

45.00 

40.00 

.10 

15.00 

2.50 

3.50 

4.50 

6.50 

1.00 

4.00 

4.00 

.18 

.13 

30.00 

4.00 

1000.0 


(C) 

$500.00 

.10 

2.00 

10.00 

100.00 

1000.00 

.60 

.60 

5.00 

.40 

.02 

.20 

6.00 

1.00 

1.00 

1.50 

.60 

.75 

30.00 

25.00 

600.00 

40.00 

40.00 

.10 

15.00 

2.50 

3.00 

5.00 

7.00 

1.00 

5.00 

5.00 

.20 

.10 

50.00 

5.00 

500.00 
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!BI0S   WANTED 

SAN    FRANCISCO.— Bids    will    be 
received  by  the  U.  S.  Department  of 
[Agriculture,  Forest  Service,  447  San- 
'  some   St.,    San   Francisco,   for   mate- 
I  rials  and  equipment  as  follows: 
April  24,  2  P.  M. 
Inv.   410:   portable   field   range  and 
water  heater,  f.o.b.  Portland.  Ore. 

April  26,  2  P.  M. 
I      Inv.    412:    radio   batteries,    type   A, 
dry,   f.o.b.   Arcadia. 

Jnv.  413:  sale  of  pickup  trucks,  lo- 
'cated  at  Redding. 

,     Inv.   414:   pickup  trucks   located  at 
Stockton. 

April  29,  2  P.  M. 
Inv.    415:   pump   motor   units,   f.o.b. 
:  Stockton  and  Ogden,  Utah. 
'      Inv.  416:   .sale  of  used   LeToumeau 
:  rippers,  located  at  Redding, 
i     Inv.    417:    lathe    chuck,    f.o.b.   Red- 
,ding. 


4/16/46 

BIDS  OPENED 

SACRAMENTO,  (^lif .— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  ma- 
terials and  equipment  as  follows: 
QUO.  45612,  REQ.  16688: 

Weaver  Tractor  Co.,  Caterpillar 
Model  D-2  tractor,  T-2  Trackson 
loader,  $4137.65,  plus  $52.65  for  500-lb. 
counterweight,  $44  for  %-yd.  bucket; 
35  days  deliverj-;  2  per  cent  30  day«. 

Smith-Booth-Usher,      International 
TD-6     tractor,     Bucyrus-Erie     dozer, 
$5054 ;  6  months  delivery ;  discount  2 
per  cent  30  days. 
QUO.  45613,  REQ.  6132: 

Jeni*on  Machinery,  Ferguson  151, 
$1668;  12-14  days  deliver>';  discount 
5  per  cent  30  days. 

Smith -Booth-Usher.    Littleford    155, 
$1680;  105  days  delivery;  net. 
QUO.   47207,   REQ.  E47929:. 

American  Bitumuls  Co.,  trucks, 
$.065;  drums,  $.075. 

Basalt  Rock  Co.,  $.07  on  each. 
QUO.  47195,  REQ.  12220: 

G.  &  M.  Trucking  Co.,  $25.65;  two 
hours   balance  $5  per  hour. 

Union  Oil  Co.,  $10.90.  f.o.b.  Oleum. 
QUO.  <17205,  REQ.  E47926: 

Blomquist  Oil  Co.,  $18.  $15.60,  $17.35; 
total,  1^2547.50. 
QUO.  46328.  REQ.  E47907 : 

Pacific  Truck.  SVC.  $14.95. 

C.    E.    Reed.    SC-2    or  SC-3,    $13.50; 
LX,  $14.35;  awarded. 
QUO.  46627.  REQ.  87177: 

McClain  Truck  Co.,  total,  $1380. 

Exeter    Refining, 
spreading. 

Petrol  Corp..  $1284 

Roberts  Tank  Co.. 


KINGS  RIVER  WASTEWAY,  ETC 


CENTRAL  VALLEY  PROJECT. 
California. — As  previously  reported, 
the  Morrison -Kudsen  Co.,  Ina,  111 
Sutter  St.,  San  Francisc<)i.  and  M. 
H.  Hasler,  P.  O.  Box  387,  $anta  Ana, 
at  $1,514,975.45  submitted  low  total 
bid  April  10  to  the  Bureala  of  Rec- 
lamation, Walker  R  Yoimg  chief 
engineer,  Friant.  Calif.,  ui|ider  Spec. 
1181  for  construction  of  Earthwork, 
canal  lining  and  structuifes.  Kings 
River  wasteway  and  Kii(ig8  River 
siphon,  station  1591  plus  66115  to  sta- 
tion 1647  plus  75,  Friant-Kem  Cianal, 
Friant  Division,  Central  Valley  Proj- 
ect. The  work  is  situated!  approxl- 
east  of  Ftesno. 
items   of  work   and 


(26) 


360    Lf.    clay   pipe    to 


dlAm.    c«- 


involved 


common    oxcavatlon 


embank- 


mately  18  miles 
The   principal 
the     estimated     quantities 
are  as  follows: 

(1)  237,500    c.y 
for  canal ; 

(2)  193,000  c.y.   rock  do; 

(3)  5,500    c.y.    compacting 
ments ; 

(4)  40,000    c.y.    common    ^xcavatlon 
for  wastewav  channel 

(5)  100  c.y.  rock"  do 

(6)  35,000    c.y.    common    Excavation 
for  struc.   except  siph|>n   barrel 
300  c.y.  rock  do; 
200,000    c.y.    common    *xcav.    for 
siphon  barrel  bet.  Sta.'  1596  plus 
88.9  and  1627   plus  4L36 
100  c.y.    rock  do; 
trimming  6,100   a.y.   ea|rth   foun 


(7) 
(8) 


$1388.40 :    $5    for 


awarded. 
$5. 
Transportation,  $1428; 


$4.50; 
$1386; 


Consolidated 
$4.50. 

Krieger  Oil.  $1440;  $4.50. 
Newhall   Refining,  $1488; 
Square  Oil,  $1422;  $4.50. 


$5. 


(9) 
(10) 

(11) 
(12) 
(13) 

(14) 

j  (15) 

I  (16) 

(17) 

i  (18) 


42 


42 


4/16/46 

BIDS   WANTED 

;      COLUMBIA       BASIN       PROJECT, 

,  Washington. — Until  May  9,  2  P.  M., 
bids    will    be    received   by    the    U.    S. 

j  Bureau  of  Reclamation,  Custom 
House,  Denver,  Colo.,  under  Spec 
1299  for  furnishing  and  delivering 
f.o.b.    cars   at    the   shipping  point   or 

;  f.o.b.  cars  at  Odair,  Wash.,  four  steel 
.■^a.sh    windows,    including    all    fabri- 

I  cated  structural  and  miscellaneous 
steel,  bolts,  screws,  expansion  an- 
chors, monel  metal  (except  flashing 
noted  on  the  drawing  as  being  fur- 
nished by  the  government),  glass, 
glazing    and    caulking    material   and 

;  accessories,  for  the  elevator  towers 
on  the  Grand  Coulee  Dam,  Columbia 
Basin  Project,  Washington.  The  ma- 

i  terials  will  be  erected  by  the  govem- 

'ment.  No  charge  for  copies  of  the 
specifications  to  prospective  bona 
fide  bidders ;  to  others,  $0.75,  not  re- 

Iturnable. 


4/16/46 

BIDS  OPENED 

SAN' FRANCISCO.— The  following 

submitted    bi^    to   the   Purchaser  of 

,  Suppli«>s,    270    City    Hall,    under    Bid 

i  No.   3520  for  furnishing  and   deliver- 

'  ing    cast     manganese     track     special 

work  for  the  Municipal  Railway: 

Bethlehem  Pacific  Coast  Steel 
Corp.,  $7737.50;  K  of  1  per  cent  IC 
davs ;  nhipment  Julv. 

Buda  Co.,  $10,832;  ^1-  of  1  per  cent 
10  days;  deliver^'  approximately  38- 
42  weeks. 

Columbia  Steel  Co.,  (1)  $330.  (2) 
$397,  <B)  $397,  (4)  $397,  (5)  $397.  (6) 
$372.  (7)  $500;  150  days'  delivery;  30 
davs  net. 


(19) 

(20) 

(21) 
(22) 

(23) 
(24) 

(25) 


dations  for  concrete 

preparing  16.000  s.v.  o;' 

16.300  c.v.   backfill  abc 

122.000  c.y 

barrel ; 

6.200     c.y.     compUctin^ 

abeut  structures ; 

6,100    c.y.    riprap; 

constructing   265   c.y. 

constructing   1,250  J.f 

dram; 

constructing   1,150   If, 

dia.    tile  drains  with 

ed  Joints ; 

4140  c.y.   concrete  in 

cept  paving; 

21,600    c.y.    concrete 

barrel ; 

185  c.y.  concrete  in  stride,  paving ; 

2,070  c.y.  concrete  in 

ing; 

placing  9,994,000  lbs.  rdiinf. 

placing    785     s.f.     elaajtlc 

filler  material ; 

placing    280     l.f.    rublier    water 

stops ; 


I|ining; 
rock  do 
ut  struc. 
backfill  ab^ut  siphon  i  Pldg.. 

I vanda 
backfill 


jfllter; 
of  feeder 

of   6-inch 
^mcement- 

ftruc,  ex- 

:n    siphon 


canal  lin- 


bars; 
Joint- 


installing 
filters ; 

Installing  8.700  lbs.  of  cast  iron 
pipe  tn  filters; 
laying    66    Lf.    12-to. 
ment-asbestos  pipe; 
erecting    250,000    lbs.    atructural 
.steel  tn  highway  bridge; 
placing  79JS00  Iba  of  metal  water 
•stop  in  joints : 

erecting    11    M    ft    b.in.    timber 
in   railings ; 

Installing  61,000  lbs.  radial  gates; 
In.stalling  42,200  lbs.  radial-gate 
hoists  and  operating  and  con- 
trol mechanisms: 
installing  10,930  lbs.  cylinder 
g^te.  gate  frames  and  hoist; 
installing  11,900  lbs.  of  misc. 
metal  work ; 

in.stalling   125    cwt.    of    bit    ma- 
terial in  float  drums; 
installing  1,400   l.f.   of   electrical 
conduits ; 

installing    550    Iba    of   electrical 
conductors  and  ground  wires ; 
installing   600   lbs.   electrical  ap- 
paratus ; 

constructing  0.75  mile  barbed 
wire  right-of-way  fence; 
constructing  0,20  mile  of  comb, 
barbed  -  wire  and  woven  -  wire 
right-of-way  fence ; 
constructing  two  cattle  guards. 
Complete  total   hids   were: 

(A)  Morrison  -  Knudsen  Co..  Inc., 
San  Francisco,  and  M.  H.  Hasler, 
Santa  Ana,  $1,514,975.45. 

(B)  Guy  F.  Atkin.son  Co.,  662  Russ 
San  Franci.sco.  Bre.ssi  &  Be- 
Constructors.   Inc..  417   S.   Hill 

St..  Los  Angeles,  and  W.  E.  Kler 
I  Constr.  Co.,  460  Sprockels  Bldg.,  San 
j  Diego,  $1,734,706.60. 
I  (C)  Grafe-Callahan  Constr.  <:o.  & 
jGunther  &  Shirley  Co..  Jt.,  714  West 
!  Olympic  Blvd.,  Los  Angeles,  $1,800.- 
!  918.50. 

'      (D)    Shofner.    Gordon    &    Hlndman 
land    Rhoades    Bros.    *    Shofner.    3869 
I  Medford     Street.     Los    Angeles,     $1.- 
892,135.50. 

(E>  A.  Helchert  &  Co.  and  John 
Gist,  jt  ,  1846  37th  St..  Sacramento, 
and  M.  &  K.  Corp..  200  Financial 
Center  Bldg.,  San  Francisco,  $2.- 
928.270. 

For  stipulations  on  this  bid  and 
on  Specification  1204,  see  bids  re- 
ceived on  Specification  1204. 


(27) 

(28) 

(29) 

(30) 

(31) 

(32) 
(S3) 


i34) 
(35) 
(36) 
(87) 
(38) 


(39) 


(40) 


(4l> 


(42) 


t 


•  • 


BE 


42 
OPENED 


4/16/46 

BIDS   WANTED— TO 

MAY  15.  3  P.   M. 

AUXILIARY  EQUIPMENT 

MOFFETT  FIELD.  Santa  Clara  Co., 
Calif.  Ames  Aeronautical  Labora- 
tory. 

Furnishing  of  auxiliary  equipment 
for  the  supersonic  wind  tunnel,  in- 
cluding air  compres.sors,  vacuum 
pumps,  air  driers,  flow  and  indi- 
cating equipment,  cooling  water 
pump,  piping,  valves,  concrete  and 
electrical  work. 

Owner—The  National  Advisor>' 
mittee  for  Aeronautics,  Ames 
nautical  Laboratory,  Moffett 


Com- 
Aero- 
Fleld. 


(Continued  on  Paife  Four) 


14.941  MILES  HIGHWAY,  HUMBOLDT  COUNTY,  NEV. 

liquid    asphalt,    MC-2 


40—        STREETS  AND 
HIGHWAYS 


4  0 


•  • 


34 


4/16/46 

CORRECTION— BIDS    WANTED 

YAKIMA  PROJECT,  Washington. 
—Until  April  30,  10  A.  M.,  bids  will 
be  received  by  the  Bureau  of  Rec- 
lamation, 7%  N.  2nd  St,  Yakima, 
Wash.,  for  the  construction  of  earth- 
work and  structures,  wasteway  No.  5, 
station  162  plus  78  to  station  539  plus 
00,  Roza  Division,  Yakima  F»roject, 
Washington;  Spec.  1232.  The  work 
is  situated  near  Sunnyslde,  Wash.; 
300  days  for  completion.  A  g^uarantee 
In  10%  of  amount  of  bid  required. 

Bid  opening  date  previously  re- 
ported incorrectly. 

No  eharge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $2.50  per  copy, 
not  retnmable. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young,  chief  engineer,  U.  S.  Custom 
House.  Denver  2,  Colo.;  R.  J.  Newell, 
regional  director,  P.  O.  Box  937,  Rec- 
lamation bldg..  Fair  Grounds,  Boise, 
Idaho ;  H.  T.  Nelson,  construction 
engineer,  ^i^  N.  2nd  St,  Yakima, 
Wash  ,  and  Michael  W.  Straus,  com- 
missioner. Bureau  of  Reclamation, 
Washington  25.  D.  C.  Prospective  bid- 
ders desiring  to  visit  the  site  of  the 
work  should  communicate  with  the 
construction  engineer. 


WANTED 

FOR  SALE  *  FOR  RENT 


USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

NEW   &   RECONDITIONED 

DIMENSION   LUMBER 
VMBERS,    wailboards    plumbing, 
pipe,  millwork.  and  other  building 
materials.    SALE  PRICES.    Large  i 
stock.-*  of  "hard  to  get"  items. 

Wire,  write,  or  'phone  ' 

CLKVEL.AND  WRECKING    CO.    ' 
2900  Third  St.      -      VAlencia  4977 

FOR  RENT 


4/16/46  • 

BIDS  WANTED 

MENDOCINO  COUNTY.  Cal.— Un- 

itil   May  8,  2  P.   M.,   bids  wlil   be  re- 

jceived  by  the  State  Division  of  High- 

I  ways,   G.   T.   McCoy,   State  Highway 

Engineer,  Public  Works  Bldg.,  Sac- 
:  ramento.  for  about  2.6  miles  sur- 
;  facing  with  plant  mix  surfacing  on 
'  imported  base  material  bet.  Willits 
I  and  2.6  miles  northerly  in  Mendo- 
.  cino  County. 
Work  involves: 

(1)  imported  base  material; 

(2)  develop  water  supply  and   fur- 
nish water  equipment; 

(3)  580   M.    gals,    apply   water; 

(4)  12.900  c.y.  imported  base  mtl. ; 

(5)  47    tons    liq.    asph.    SC-2   prime 
coat; 

(6)  210  c.y.  sand  prime  coat; 

(7)  49    tons    asph.     emulsion    paint 
binder  and   seal  coat; 

(8)  420  tons  screenings  seal  coat; 

(9)  4,500   tons   min.    agg.   plant  mix 
surfacing; 

(10)  225  tons   pave.   asph.   plant  mix 
surfacing ; 

til)  72  each  remove  and  reset  mark- 
er posts. 
Specifications  obtainable  from  the 

above  office. 


4/16/46  ••40 

BIDS  WANTED 

BUTTE  COUNTY.  Cal.— Until  Mav 
8.  2  P.  M..  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy,  State  Highway  Engineer, 
Public  Works  Bldg.,  Sacramento,  for 
!  about  11.8  miles  (net  length)  repair- 
ing existing  surfacing  with  plant  mix 
surfacing  and  crusher  run  base  and 
constructing  borders  and  shoulders 
of  crushed  run  base  and  Imported 
borrow  between  Oroville  Wye  and 
Nelson,  between  Durnam  Railroad 
Crossing  and  Chico.  and  between  Big 
Chico  Creek  and  6th  St.  in  Chico. 
Butte  County. 

Work  involves: 

LOCATION  ONE 

( 1 )  375   c.y.   import   borrow ; 

(2)  develop   water   supply  and   fur- 
riish  water  equimpent; 

(3)  300  M.  gals,  apply  water; 

(4>  11.900  tons   crusher  run   base; 

(5)  22    tons    liq.    asph.    SC-1    prime 
coat; 

(6)  30   tons   sand,   prkne   coat; 

(7)  34  tons  liq.  asph.,  SC-6.  seal  coat 

(8)  70  tons  coarse  screenings,  do; 

(9)  290  tons  medium  do; 

(10)  40   tons   fine  do; 

LOCATION  TWO 

(11)  3.150  c.y.  import  borrow; 

(12)  develop   water   supply  and   fur- 
nish  water  equimpent ; 

(13)  100  M.  gals,  apply  water; 

(14)  12    tons    asph.    paint    binder; 

(15)  6,400  tons  plant  mix  surf. ; 

LOCATION  THREE 

(16)  1,000    c.y.    import    borrow; 

(17)  develop  water  supply  a,nd   fur- 
nish water  equimpent ; 

(18)  80   M.    gals,   apply   water; 

(19)  1,250  tons   crusher  run  base; 

(20)  8  tons  liq.  asph.  SC-1  prime  coat 
(21)  60  tons  sand,  prime  coat; 


HUMBOLDT   COUNTY,   Nev.  — As 

I  previously  reported,  the  Silver  State 
Construction  Co.,  S.  Main  St,  Fallon, 
at  $172,565.53,  submitted  low  bid  and 
awarded  contract  by  the  Nevada  De- 

I  partment    of    Highways,    Robert    A. 

■Allen,  state  highway  engineer.  He- 
roes'   Memorial   Bldg.,    Carson    City, 

!  Nev.,  for  construction  of  approxi- 
mately 14.941  miles  of  state  highway 

,  from   a   Junction   with   U.    S.   95.   ap- 

'  proximately  31  miles  north  of  Winne- 
mucca,  to  Sod  House,  Route  8A,  Sec- 

[  tion  A,  Humboldt  County. 
The  work  involves: 

;    (1)  lump  sum,  signs; 

,    (2)  24.097  cu.  yds.  roadway  excava- 

I  tion ; 

;    (3)  836  cu.  yds.  drainage  excavation; 

:    (4)  457  sta.  "V"  type  ditches; 

I    (5)  12,751  cu.  yds.  borrow; 

.    (6)  104.3.''9  yd.  sta.  overhaul; 

:    (7)  10,017  yd.  mile  overhaul; 

;    (8)  200  hours  tamping  roller; 

.    (9)  527    cu.    yds.    structure    excava- 

;  tion ; 

;  (10)  560  cu.  yds.  backfill; 

(11)  2795  M  gallons  water; 

(12)  122.520  tons  type  1  gravel  base; 

(13)  32,267    tons    type   2 


(14) 

(15) 

(16) 
(17) 
(18) 
(19) 
(20) 


liquid    asphalt,    SC-2 


119    tons 

(seal) ; 

1112    tons 

or  SC-3; 

14.94  miles  road  mix  (class  B-1) ; 

1  each  road  mix  intersection ; 

57  cu.  yds.  class  "B"  concrete; 

1452   lbs.   reinforcing  steel; 

ft  21Hxl3i^-in.  CMAP 


ft.      30xl7-in.     CMAP 


Co., 


(1-in.  size) 


gravel  base 


1690   lin. 
(dipped) 

(21)  338      lin. 
(dipped) ; 

(22)  112  each  culvert  markers; 

(23)  S5  each  monuments. 
The  total  bids  submitted  were 

(A)  Silver     State    Construction 
$172,565.53. 

(B)  Stulte.  Inc.,  San  Francisco,  $178,- 
399.76. 

(C)  Dodge   Construction   Co.,   Fallon, 
$178,910.43. 

(D)  Carl  E.  Nelson  Co..  $179,375.67. 

(E)  Gibbons    &    Reed    Co.    and    J.    C. 
Compton.    Salt   Lake  City, 
723.08. 

(F)  Isbell     Construction     Co., 
039.73. 

(G)  W.  C. 
(H)  J.     A. 

936.98. 
The  unit 


Railing.  $188,181.52. 
Terteling   &    Son, 


$179,. 
$182,. 

$220,. 


bids  were: 


Restore  Worn  and  Damaged  Concrete 

(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC. 

International  Concrete  Vibration  Co* 

EDMUND  P.  CADLE,  Distributor 
472  Twentieth  St.,  Oakland       -  -      Phone  HL  7288 


(D- 

(2).. 

(3).. 

(4).. 

(5).. 

(6).. 

(7).. 

(8).. 

(9).. 
(10).. 
(ID- 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).- 
(20).. 
(21).. 
(22).. 
(23).. 


(A) 

$500.00 

.45 

.45 

5.00 

.45 

.02 

.20 

6.00 

1.00 

1.00 

2.00 

.53 

.75 

28.00 

24.00 

600.00 

100.00 

50.00 

.15 

4.00 

5.00 

5.00 

5.00 


(B) 

$940.00 

.50 

.75 

6.25 

.37 

.015 

.20 

7.00 

2.00 

1.25 

3.00 

.49 

.90 

32.50 

27.25 

550.00 

150.00 

50.00 

.15 

3.00 

3.50 

4.70 

6.25 


(C) 

$500.00 

.40 

.50 

5.00 

.40 

.015 

.15 

7.50 

1.50 

1.00 

2.00 

.60 

.80 

25.00 

25.00 

600.00 

100.00 

40.00 

.10 

3.00 

5.00 

5.00 

6.00 


(D) 

$300.00 

.38 

.50 

3.00 

.38 

.02 

.15 

5.00 

2.00 

1.00 

2.00 

.63 

.70 

25.00 

25.00 

750.00 

100.00 

50.00 

.10 

2.50 

3.50 

5.00 

10.00 


(E) 
$400.00 

.^7 

.50 

4.00 

.$6 

.015 

.15 

5.50 

1.00 

2.60 

3.00 

.55 

.90 

27.00 

22.50 

575.00 

100.00 

55.00 

.10 

3.00 

4.00 

5.00 

5.00 


(F) 

$'>00.00 

.50 

.50 

3.00 

.55 

.015 

.15 

5.00 

2.50 

1.50 

2.00 

55 

1.00 

25.00 

24.00 

600.00 

50.00 

50.00 

.12 

3.00 

4.25 

4.00 

4.00 


(G) 

$700.00 

.54 

1.25 

4.00 

.55 

.01 

.15 

8.00 

2.00 

2.00 

2.00 

.56 

1.05 

25.00 

23.00 

700.00 

100.00 

50.00 

.20 

3.10 

4.00 

6.00 

6.00 


(H) 

$350.00 

.50 

.50 

7.50 

.35 

.02 

.20 

6.00 

2.50 

2.00 

4.00 

.70 

1.00 

36.75 

33.30 

600.00 

250.00 

60.00 

.10 

3.50 

6.60 

5.00 

10.00 


The  unit 

(C) 

.53     $ 

.53 

.50 

.50 
2.00 

.80 
200 

.50 
5.00 

.80 
1.30 

.50 

.35 

6.00 
7.00 
10.00 
2.00 
2.00 

7om 

28.80 

70.00 

33.00 

.035 

1.00 

1.00 

2.00 

.15 

5.00 

.06 

.30 

130.00 

.07 

.10 

.12 

.40 

3.00 

1.00 

1.00 

1.00 

500.00 

700.00 

150.00 


bids  submitted  were; 


(D) 

.70 

.70 

.25 

1.00 

10.00 

2.60 

10.00 

1.00 

10.00 

.40 

.60 

.40 

.20 

6.00 

4.00 

10.00 

4.00 

5.00 

60.00 

27.00 

40.00 

20.00 

.03 

.30 

2.00 

.50 

.50 

1.00 
.06 

,10 

100.00 

.10 

.10 

.15 

.25 

2.50 

.50 

1.00 

1.00 

500.00 

1000.00 

200.00 


(E) 
(         .505 
.506 
.30 
1.83 
10.00 
2.80 
6.00 
1.83 
20.00 
.70 
.70 
.40 
.30 

1.80 

5.50 

25.00 

3.00 

3.00 

55.00 

26.00 

32.00 

2460 

.03 

1.00 

2.00 

1.00 

.12 

1.60 

.06 

,10 

200.00 

.10 

.10 

.10 

.30 

2.00 

1.50 

1.60 

1.50 

1200.00 

1200.00 

200.00 


(F) 

S         .75 

.75 

.30 

.35 

5.00 

1.50 

6.00 

5.00 

10.00 

1.20 

1.20 

.60 

.40 

2.00 

3.00 

10.00 

2.00 

2.50 

54.00 

41.00 

20.00 

22.00 

.09 

L50 

2.06 

LOO 

.15 

2.06 
.06 

.15 

150.00 

.10 

.20 

.16 

.90 

1.50 

1.00 

.50 

.50 

1000.00 

1500.00 

260.00 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLQ5 

STEBLFORM  CONTRAaiNG  CO. 


666  Harrison  St. 


m^ 


DO  5583 


San  Frandsc* 


HELYX  DRIVE  SCREW  NAILS 


For  EVERY  Building  Purpose 

They  h<|>ld  like  screws,  but  drive  like  nails 

In  Stock:  3,^  lbs.  6d,  8,100  lbs.  8d.  3,200  lbs.  lOd 
5,^00  lbs.  16d,  2,200  lbs.  20d. 

IRA    G.  PERIN 

575  HOWARD  ST.  SAN  FRANCISCO,  5 

Phone  GArfield  1827 


LUMBER      HANDLING      EQUIP-  ( 
MENT :      CARRIERS.      STACKERS, 
TRUCKS.   Call  Mac,  Pacific  Carriera. 
Oakland.    BUE  4-1651. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElaware  7313 


RIGID  FRAME  STEEL  BUILDINGS  now  availdble  out  of  stock  for  immediate  delivery 
...  40'  0"  —  50'  0"  —  60'  0"  —  70'  0"  —  80*  0"  —  90'  0"  or  100'  0"  Spans,  any 
lengtti.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings •  Bridges  •  Barges  •  Dredges  • 
Serrice  Staticms  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneous  Iron  *  Truck 
*  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


OAKLAND,  CALIFORIIIJI 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  APRIL  16,  1946 


igiMmg  Pentittg;,  Contraiclg RecorJeJ  Holicets 


BUILDING  PERMITS 

Applications 


8AN   FRANCISCO 


ALTER  dwelling,  $800;  60  Ba.dgeT  St; 

owner,  B  I  Holly,   premises. 
GARAGE,  2-story,  and  bedroom,  |900 

642  Duncan ;  owner,  A  Off ubt,  prem. 
DWELLINGS,     four     l-story,     $6700 

each ;  W  Arroyo  Way  26,  61.  76^  101 


San  Francisco. 
ALTER  AND  REPAIR,  $500;  412 
14th  St;  owner,  Capital  Co,  1  Pow- 
ell St,  San  Francisco ;  builder,  Phoe- 
nlx-Simpton  Co,  520  6th  St,  San 
Francisco. 


583  32nd  St;  owner,  li  C  Patrick;  |     1034     NE  5th  and  Mission-  owner.  I     1125    1165  Harrison  St;  owner, 
dealer.  Gemhardt&Strohmaier;  floor    Pickwick    Hotel     contractor '  stone-   contractor.  Pacific  Elec  &  Mech  Co; 

' "'"•  Ryals   Elec   &    Mfg   Co;    motors.  JZ   outlets;    6   plugs;    motors. 

1035      194    Otis    St ;    owner,    Green  i     


furnace. 
7307   ^ey    Ave;     owner,     AJIman;  , 


SACRAMENTO   CITY 


ADDN,  brick  and  cement  block,  $2.- 
000;  1910  16th  St;  owner  and  con- 
tractor, C  L  Phlnney. 

DWELLING,  5-room,  stucco,  frame 
and  comp  roof,  $5000;  4509  12th 
Ave ;  owner,  P  J  Johnson,  1929  23rd 
St;  contractor,  T  B  Thompson,  1564 
49th  St 


N    Bella    Vista    Way;    owner    and   OFFICE   and   dock,   frame   and   wod 
builder    T  G  Meyen  200  Quint  St.         siding.  $1600;  523  Broadway;   own- 


ALTER  dwelling,   $900;    1944    Union; 

owner,  Agnes  Ring,  1942  Union  St; 

contractor,   John    Clyde,   3011   Flll- 

znore  St 
DWELLING,    1-story    frame,    $5800; 


er  and  builder.  eSaboard  Trans  Co. 
DWELLING,  6- room  stucco,  frame, 
comp  roof.  $7500;  Lot  14  Melster 
Terr;  owner  and  builder,  C  S  Beut- 
ler. 


^  l"5,t''^.^^,fi,^**^^**^L°'^"   DWELLING.    5-room    stucco,    frame. 


er,  G  E  Hooke,  1120  Irving  Street; 
contractor,  Central  Home  Bldr,  1120 
Irving  St. 

DWELLING,    1 -story    frame,    $4000; 
SE  Cor  Elsie  and   Esmeralda   Sts ;  i 
owner    and    builder,    H    A    Thrall, 
351   Head  St 

STORE,  2-story  and  2  flats,  $14,000; 
N  Rolph  45  E  Naples ;  owner,  M  W 
Bosnos,  4666  Mission  St ;  contrac- 
tor, Bosnos  Constr  Co,  4666  Mis- 
sion St. 


wood  shingle,  $5500;  4108  B  Street; 
owner  and  builder,  J  Cechettini,  508 
San  Antonio  Way. 


PALO  ALTO 


dealer,  Royal  Heating  &  Sheet  Metal ; 
central  furnace. 

1101  89th  Ave;  owner.  R  B  Burdue; 
dealer,  Geo  Campbell;  floor  fumac&  j 

4423  Hyacinth ;  owner.  R  J  Adama ; 


Bros;  contractor,  Stone-Ryals;  10 
outlets;  10  switches;  5  plugs;  mo- 
tors. 


OAKLAND 


■.(.^f.    ™  oo  ^  ,    .  w         ^    i     36807     NE  Derby  and   B -14th   St; 

,^„  ..^„ . -—-.  ler     n..?  ^""^  ^^'^  ^  ^  ^"**^;.°''«;   owner.    Bill   Wood;    contractor.  CUf- 

dealer,    C    Mihlehan ;    floor   furnace.    !■.,'  ^®^-     contractor,     Richmond  i^^^^  j,,^  ^^q.  ouygts 

4378  Albert  St;  owner,  Perry;  deal-  !     ,ao'.t  *®,^5*  ,x  „    I     36808    428  Harrison  St;  owner.  Ort- 

er.   Atlas   Heat   &  Vent   Co;  central'       "^'     ^^^*  ^^th  Ave;  owner.  Hall- I  ^q.^,.  contractor,  C  A  Langlais;  out- 

,gren;    contractor.   Richmond   Elec;    8  j^^.   glitches;  fixtures;  plugs, 
outlets;  8  switches;   8  plugs;  serv.  36809     348   Grand   Avenue;    owner, 

1038-41  1882-6-90-94  31st  Ave. ;  own-    conover;    contractor,    C    A    Laiglais; 
er.  United:  contractor,  Richmond  El;   alteraUons. 

8  outlets;  8  s^^itches;  8  plugs;   serv.       sggio    1647  19th  Ave;  owner.  Read; 
1042-1043     2338-23332  Ortega:   own-   contractor,  C  A  Langlais;  service. 


furnace. 


Compktion  Notices 


SAN  FRANCISCO  COUNTY 


er,  United;  contractor,  Richmond  El; 
8  outlets;  8  switches;  8  plugs;   serv. 
1044    1223  40th  Ave :  owner,  United ; 
Recorded  Accepted   *=°"t'^ctor.    Richmond    Elec;    8    out- 

April  15,   1946— S   Quintara  70  W  43i'*?^',i=^  ™'^^^''=   ®  P^"^^=   ^*r7»*:, 
Ave,  N  QuinUra  70  W  43rd  Ave-  I     ^V^    ^^22  41st  Ave:  owner.  United; 
owner,    R    F    and    Bernardino    w ,  f°"*'**^*°'"-    Richmond    Elec;    8    out- 
Galli    to   whom   it  may  concern     : '**/=  ^,!^^V*?^s:  »  P^"8s;  8«7\<;«;, 

™A.pril    9     1946  i  ^^  ^^"^  -^"^^  '•  o'"^^^-  United  ; 

Aprii"  iiir  i946^N   F^ces    Ave  26      '  ^^o^tractor,    Richmond    Elec ;    8    out 


36811  3322  Rubin  Drive;  owner, 
Glenn  Scroggins;  contractor.  Special 
Owner;  motor  for  saw. 

36812  2605  Carmel;  owner,  Shaw; 
contractor,  Johnston  Elec  Co;  motor 

for  saw. 

36813  5949  Shafter  Avenue;  owner, 
Wolton;  contractor,  Spott  Electrical 
Co;   outlets:   switches;  fixtures;   pL 

36814  6326  San  Pablo  Ave   (rear) ; 


W  Moscow.   David  A  Buston   to      P®^^'  *  switches;  8  plugs;   service,     [owner.  Soda;   contractor,  Spott  Elec 
whom  it  may  concern.  April  15,  1946  '     ^"^'^    '^^  ^*^^  A"^*-  2855  Judah  St;  -^0;   service. 
April  13,  1946-66  Market  St  South-        owner,     Doelger ;     contractor.     Rich-       gggis    212  E  12th  St;  owner,  Lake- 

nnond  Elec;   16  outlets;   12  switches;  'j^g  Garage;   contractor,  F  Schmits; 
12   plugs;   service.  I  alterations. 

1048     3545-47   Judah ;    owner.   Doel- j     368I6     NW  MacArthur  and  Rhoda; 
ger;    contractor,  Richmond  Electric;   owner  and  contractor.  Foster  &  Klei- 


em  Pacific  Co  to  J  H  Mohr,  Inc. 

- - April  11,  1946 

April  15,  1946— W  Le  Roy  Place  70.6 
S  Sacramento  St.  Kenneth  Shirk 


RESIDENCE  and  garage,  $4850;   196 

Colorado   Ave;   owner  and   builder,  

M  A  Clay,  301  Stanford  Ave;  plans  I     To  JohiTcTvde   ""^    "^""AT)rir7"l04ft  '  ^®    outlets;    16    .^witches;    16    plugs;  j~gj.  Co;  3  outlets;  3  futures, 
by  C  Whitehead,  301  Stanford  Ave.    Anril  13   1946--26¥'45th"j^6   He'ien^  36817     1905  San  Pablo  Ave;  owner, 

ATo^T^o^      „          z.^    own,  c»  i          .RESIDENCE     and     garage.     ^10,000;    "^^ Venn  trBeraardLLJw^^^  '      ^^^^'^^     3633-5.    3645-7    Irving    St;   Gordon;    contractor,   Matson  Electric 

ALTER  dwelhng,  $500;  2807  Steiner;  j     2560   Bryant    St:    owner,   K   E   and  I     ^  ^^^"^  ^°  Bernard  L  L«wls .  ,  ^^^^^     Doelger;     contractor.     Rich-  ^^jp   co;   7   outlets, 

owner  and  contractor.  If    L  Ander-  I     l  f  Thursby,  Stanford  University.  |     ...^pni  u,  x\wi  ^  ^^^^  ^^^^ .   ^^  outlets;   16  switches:       JgSlS     Market  and  San  Pablo  Ave; 


son.   1760  Pacific  Ave. 

DWELLINGS,  three  1-story  fr,  $6000 

each;  S  San  Luis  39,  64.  89  W  San 

Diego;    owner    and    builder.    F    C 


RESIDENCE  and  garage,  $9250;   180 
;     Hutchinson   Ave;    owner   and   con- 


ALAMEDA  COUNTY 


tractor,  Schmaling  and  Stenbit.  924  ;tj«„^~»«^ 

ITmprQnn     QJ-  '  -rvGCOruea 

ai.  I  ^pj.j^  j3    1946—1236  CAROLINE  St 


Frank  and  E  Vignall,  4645  Mission.  JQUONSET   hut    shop,    type   4.   .S8500-  ^P"'  13-  l»4M/3b  CAKOLlNli.  St 
DWEL1.1NG.     1-story    frame.    $7000;  ^2855   El    Camino   R^al;    owner ^d  '     plft'^h^f;  t?°Sfn"  i^«^«      ^*  ^ 
E   Vienna   100   S  Excelsior;    owner!      Guilder.  G  M  and  E   M   Mead.  2451        P^^chett   to  Dan   Dana     .y- „    ;^^^ 


and    builder.    K    A    Bocklund,    315  ,     ei    Camino   Real. 
Vienna  rit  'aDDN  to  residence.  $5000;  358  Haw- 

DWELLINGS,  two,  1-story  fr,  $5500  |  thorne  Ave;  owner,  B  and  D  I 
each;  W  Ralston  44  S  Garfield;;  gtern.s;  contractor.  Jack  Magee, 
SW     Cor     Ralston     and     Garfield ;  i     gjQ  Oreeon  Ave 

owner  and  builder.  FC  Frank  and  I  RESIDENCE     and     garage,     $10,000;  I^Pj;!;  ^J^^^t^I^J^  ^i?  w^J^i/"" 
E  Vignati,  4645  Mission   St.  :     435  Oreeon  Ave-  owner   M  W  Mur- i     ^^'   ^"    Leandro.    F  W   Valley, 

DWELi^lNG,    1-story    frame.    $7800;  |     phyrol  Kellogg  Ive;'  fonTra^^^^^^^^       ^    ^    ^^^"^°^"'    copartnership,    to 
NW  Arroyo   Way  and  Bella  Vista  ,     a  G  Goodman.   1137  Alberni   Ave 


1 16  plugs:  ser\'ice.  i owner.   Signal   Oil;    contractor,   Mat- 

I     10.'il-2     4037-39.    035-7   Cabrillo    St;'gjj^  jjlec  Equip  Co;  outlets;  fixtures. 

Accented  i  owner.     Doelger;     contractor.     Rich-;     368I9     2307  38th  Ave;  owner,  Zim- 
XT=^  o^       'tnond   Elec:   16  outlets:   16  switches;  jj^gj^jj^n;    contractor,    James    Ander- 
jl6  plugs:  service.  I  son;  3  plugs. 

j      1053      584-86.    .'i94-96    44th    Avenue:  j     3682O      9426   Burr    St;    owner,    Cas- 

Anril  1^    ,q.r  i  owner.     Doelgrer;     contractor.     Rich- iq^iJ.o ;    contractor,    James   Anderson; 

Anril   13    194&-LOT   14    Tract   700       i  "'""^   ^'^<=  =   ^^  outlets;   16  s-^-itches ;  ,      ^,^^8 ;    switches;    fixtures;    plugs. 

San    Leandro      FWVa^v    and      i  ^^  P'"^"'   "''^''^^  i     36821     4810  E  14th  St;  owner,  Wyn- 

WG    Lincoln.  ^o^rtneThip.    to      i     1055-6  _.4235-7.   4245-7   Clement^  St;  ,i,^op;    contractor.    James    Anderson  " 


Valley  &  Lincoln  Co April  8,  1946  1  ^^^'"^^.^•'^'f!^:    rr^Tfi^Jwitches- i°"''^'!;     ^^"^^^^^"'     "'^^^"«:     P^^^s; 

•'  "^         '  mond   Elec:   16  outlets:    16  swttcnes .  i^^^gj^yons. 


16  plup.s;  .service,  '.     36822     2431   Peralta  St;   owner  and 

j      1057-62      4f}35-4f>.17,    464^-47,    4901.03.  j^jon^ractor,    Merco    Nordstrom;    mo- 
iToii^,.  Jt   n«^«i«  r-«       Ar^^^l  Q    1QAR    4909-11.  4966-6«.  4958-60  17th  Avenue:  ,^ors. 
-        K   -i^         rn     ,.       ^  V.  ^^v...........   ............  ^v^.      Anrfii?  i«4fi-!^qwrnRA^^  36823      3474    Loma    Vista;    owner. 

yrf.ri   rn°^;:...^"**e»^"'^^^'''     ^     ^, residence     and     garage,     $12,500;  i^Pg\"  ^^^^^l»^^fJJ^,^^^^W;^^^^         |16    outlets:    16    .witches:    16    plu^rs :  !  j^tverl    ontractor.    Collins    Elec    Co; 

fnrrLrTcftrr"o^    ^^I'irn^V^tLfii^^ToJ^^ei     57-59.  R5.67  Riviera:   own- l^^^^^^f  4004  MacArthur;  owner.  Nel- 

^ - "   -- ""-.   — — — -iADrilll^S^PTNPi:^^^^^  ^"-'^^^^     contractor.     Richmond   ^/^^f  contractor,  Fluoro  Elec  Co;  flx- 

dlefield  Rd;  architect.  W  E  Huson,  ,     ^erberceV's  Ma^  i^'^^'  ^«  °""^*''-  1«  ^^vitches :  16  pl :  tures. 

leroerger  s  map.   «,ancnos   01    vi-      <  ggrvlce  '  qfiH2«i     3278  E  14th  St;  owner.  Mode 

cente  and  Domingo  Peralta,  Ber-      \^^^%      ^.q^.^o     48IO-12     17th     St : 'o^dI^^   contactor.  Fluoro  Elec  Co; 


Meyer,  200  Quint  St 


I 


BUILDING  PERMITS 


741  Garland  Dr;  owner.  Coastwise 
Constr  Co,  2499  Mlddlefield  Road; 
contractor.  E   Comblum.   2499  Mid- 


Granted 


!     475  24th  Ave,  San  Francisco. 

I  REPAIR    roof.    $6000;    440    Emerson; 

owner,  American  Trust  Co;  con- 
!  tractor,  H  L  Wold,  11.30  N  2nd  St, 
:     San  Jo.se;  plans  by  J  B  Wells.  846 

Lytton   Ave 


i  owner,     Doelper;     contractor,     ^'ch- 'jj^^^m-gg 


•mond:     16    outlets; 
I  plusr.s :   .service. 


16    switches ; 


1^  '     36826    2541  E  14th  St ;  owner,  Bag- 
gish    Invest;    contractor.    Fluoro    Inv 


SAN   FRANCISCO 


APRIL  15,  1946 


ALTER  stairwav  and  build  new  en- 


1     keley.    J   M  Walker  to   whom   it 

i     may  concern April  11.  1946 

I  April   13,  1946— LOTS  24   to  27   incl 

'     f^L^^'£tlTmiiTto  ET^eneT      i  *   1067-68      110-112:    100-102    Carmel;  jgoT fixtures. 

RESIDENCE  and  garage.  $8350;  1715:     '^"^-    ^^"^  *"""  ^^  Anrt    12  iQ4fi   owner.    Doelfrer:     contractor,     Rich- 1     35327    4378  Albert  St;  owner.  Per- 

Cowper  St;   owner.   E   B   Flanders.  L";vpVK"Vii7ClT"y^T^VT^^  16    outlets:    16    switches;    leiry.     contractor,    Maxwell    Hardware 

1427    Byron    St;    contractor,    Philip   -^Pf*  f'J^»*?-^\^^  pluRs;   service.                                                ' do ;    20  fixtures. 

Darr.  131  Park  Blvd.                             t     fJ^  ?:.  =  uf^  ,    nw^^hV  w^  I     1069     731   Filbert :  owner.  Calderonl       36328     2715  Rawson  Street;   owner, 

RESIDENC  Eand  garage.  $6000;  2705;     Ip^kelev     J  M  Waller  t^^^  <^o:    contractor.    Atla.s    Elevator    Co :  Ujonterro ;    contractor.   Crescent   Elec 

Cowper    St;    owner,    San    Jo.se   Ab-        u  ^od  Lnrorn               Ir^Hi  ^9  ?^4r 'l   outlet:    motors.                                           'Co;    5    fixtures. 

stract    &    Title    Co;    contractor,    p  i     '^  may  concern _..Apru  i^,  xyw       ^^^^      ^^^    p.^^    g^ .     owner,     Fair       35339     291   McClure;   owner,  Kush- 


trance.   $1000;    132    Batter>-    Street;;     Darr.   131   Park  Blvd;   plans  by  H 


Nelson,  Mtn  View. 


SACRAMENTO    COUNTY 


BERKELEY 


LABORATORY,    $11,000;    2437    Sixth; 


owner,   Geo   C   Brandman. 

DWELLING  $4000 ;  E  46th  Ave ;  own-  j 
er,  Atlas  Realty  Co;  contractor,! 
Pacific  Coast  Constr  Co,  1500  Ju-  1 
dah  St. 

BRICK  stairs  on  reinf  cone  ramp, 
$650;  1625  Post  St;  owner,  Sulli- 
van's Liquor  Store;  contractor, 
American  Terrazzo  Co,  36  Wood. 

TERRAZZO  stairs  on  brick  walls 
and     re-rupporting    rear    of     bldg, 

$350;   826  Ashbury  St;   owner,  City       ^,i„   ^,.  1946— W    'A    LOT    49     Ca- 

Tltle    Ins    Co;    contractor,    Ameri-   ALTER,  $1000;   1739  Tacoma;  owner,  I ^ ',,i^'    p.-i-      r_^   „    «Teife'rt    to 
can,  Terrazzo  Co,  36  Wood  St.  I     G  A  Hall,  premises ;   contractor,  H  *     ^?i        ^^^"^     "^^   "  Anrif  9    1946 

CUT    concrete    wall    bet    bldgs,   fire-;     c  Orth  Co.  1821  Addison.  J  a^hi    ft  ■■"Vfi4Rl.f^T    hV     Monterev 

doors,  office   partitions,   stairs   and  1  ALTER.   $1000;   2321   Corona;    owner,  j '^^"'    ^'vXT'h    Noack    trc^ai 
wall    to    present    mezzanine    floor,:     w    J    Ellis,    premises;    contractor,]     A  Bell  April  8    1946 

plumbing.^st^mwork.  electric  wlr- I     Herbert   Johnson.    £819    El    Dorado  j^prii    6,    i946:^PTN "  OF    LOT    157, 
ing,  etc. ;  61  Ellis  St ;  owner,  Albert  ,     Ave.  El  Cerrito.  |     oranee  Vale  Colonv     Clarence  R 

S  Samuels  Co;  plans  by  Leo  Roe-  ; DWELLING,   6-rm,   $6000;   2483  Val- I     ^^"^^e  Vale  Colony.    Clarence  K 


Bar;  contractor.  Atlas  Elec  &  Engrg.j^gj.;    contractor.    Crescent    Elec    Co 
;Co;  22  outlets:  4  switches;  6  plugs.    ! alterations. 
I      1071      911    Valencia:    owner.    Henrv  |     35830     1426  Wood   St;    owner,    Pet- 


|xvcv-v^iucu — ■"^''^*'-'^^"  '  Schrumpf :    contractor.    Atlas  Elec   & 'grgT  contractor.  Crescent  Electric  Co; 


I  Recorded  Accepted 

1  April  6,  1946— SE  COR  24th  and   L      ,  _        ^         .,  ^     -         ,***.—  .    in 

I     Sts.     Lucas   M   Empey    to   E   dR      JEngrg  Co;   1   outlet;   3  switches.   10 , alterations. 

Beetle...  April    6.    1946  ,  Pl"Ps. 


36881     3918   Foothill   Blvd;    owner. 


owner.    B   K   Shahroh,   Ph   D,   2437   Mar"  w'' 1946^IX)T  7    BellviewVil-"  i     1072     2505  Union  St:   owner^  Zoan- !  yiUa;     contractor,    Paramount     Elec 
6th   St;    contractor.    Sharp   &   Nie- 

dermyer,  2361  Garwin.  Richmond.  naaicii  mj   x»to    ^--e.-  ..>—     ■ 

ROOFING.  $650;  2626  College;  own-^j-j^j.  30  i946llLbT  5  Bellview  Vil-  i  1073  629  Gough  St:  owner.  Sierra  jchase  Co;  contractor,  Scott  Buttner 
er.  Rev  B  G  Gallagher,  premises;  j  '^^j^^  James  B  Klepper  to  |Pre.ss;  contractor.  Pacific  Elec  Const  jgiec  Co;  7  outlets;  2  switches;  mo- 
contractor.    Atlas    Rfg    Co.    5000    E           ff              ; March  30.  1946  i  Co ;    .     .     _.        tors. 

14th   St  "  '  •  I      .- 


lage  Amd.    James   B   Klepper   to      l^alt:    contractor.    Bylngton    Elec:    6  co-   outlets;   switches;   fixtures;   pl. 
self March  30.  1946   plugs.  _.  i     36832     1089  3rd   St;   owner.   Pacific 


ly  Ideas.  Inc.  821  Market  St;  con-  j     ley;  owner  and  builder.  J  M  Walk- 
tract  not  awarded.  (     er,   1631-D   University   Ave;    archi- 

STORE    front,    tile    glass,    etc,    $500;  1      tect,     Paul     Hammarberg,     2    Nor- 
2202  Lombard  St;  owner,  A  B  Zlm-  I     wood   Ave 
merman ;  contractor.  Roy  A  Jones  ' 
Co,  1894  Turk  St 

INSTALL  DF  horizontal  sign  as  in- 


8AN   JOSE 


1074  149  Fell  St;  owner.  Auto  Elec;  '36833  360  29th  St;  owner,  Ogden; 
Cart  Co :  contractor.  Golden  Gate  1  contractor.  Scott  Buttner  Elec  Co ; 
Elec;  7  outlets:  3  switches;  4  plugs.    I  outlets;     switches;    fixtures;     plugs; 

1075  1562   26th   Ave:    owner.           .:; alterations, 
contractor.    Golden    Gate   Elec;    *     36834     SE  Telefraph   and  26th   St; 

1076  2002  Sutter  St;   owner.  J; owner,   Idaco;   contractor,   California 
contractor.  Golden  Gate  Elec :  2  out-  ;  glee  Co ;  service, 
lets:  1  switch.  i     36835     SE   MacArthur  and    Broad- 

and   Marie  Wyatt   ux.   to   whom  1077    2191  Mission  St;  owner,  :  Iway;  owner,  Andrew  Williams ;  con- 
it  may  concern March   1,  1946    contractor.    Golden    Gate   Elec;  .tractor,  California  Electric  Co;  sign. 

April    10     1946— LOT    88     Bellview  1078     120  Manor  Dr:   owner,  Rass- I     36333      156I     Alice     Street;     owner. 

Village   Amd.     James    B   Klepper      I  mussen ;  contract<yr.  M  Schlmetschek  Greenwood  Auto  Supply ;  contractor, 

to   Self April  8.   1946   ,  „.,        I  California    Elec    Co;   8    outleta;    five 

i     1079     191  Prenti8«:  owner,  J  Sllva;    switches. 

contractor,   M   Schlmetschek ;    8   out-  j     36837     SE  3rd  and  Adeline  Streets ; 


SAN    MATEO  COUNTY  i ,„      ^  *        * 

I  lets-  4  switches;  3  plugs.  owner.   Simplex   Mfg  Co;   contractor, 

spection   report,  $520;  441  Post  St; 'WAREHOUSE.  $1000;  1058  S  6th  St ;  i j^g^orded  Accepted        1080    -1980   Sutter  St;    owner,    Rec- it    l   Rosenberg   Co;    motors. 

owner.  Bank  of  America;  contrac- 1      o\\-ner.    and    builder.    M    W    Reese,  l^p^i  3    1945 lOT  31  Blk  28    Vista      '  ord    Shop;    contractor,    M    Schlmets- j     36838  2036  Market  St ;  own^r,  Aetna 

tor.  Electrical  Prod  Corp,  910  Har- i     1262  Minnesota  Ave.  ^        '  '-       —      ' 

rison   St  !  INDUSTRIAL   building,    $12,000;    540 


Ei^iiieeriiig  Section 


MISC.  SUPPLIES  AND 
i    MATERIALS 


4/16/46  ••     42 

NOTICE  or  SALE 

SAN  FRANCISCO.— Until  April  26, 
10  A.  M.,  bids  will  be  received  by 
the  Navy  Uaterlal  Redistribution  and 
Disposal  Office.  785  Market  St,  San 
Francisco  3j  for  sale  of  empty  battery 
cases  and  gasoline  fuel  hose,  located 
at  Landing  Force  Ekjulpment  Depot, 
Albany. 


43 


4/16/46  * 

NOTICE   OF  SALE 

SAN  FRANCISCO.— UnUl  April  28. 
10  A-  M..  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 


of  the  Lassen  Union  High  School. 
Susanville,  California. 

Bidders  are  hereby  notified  that, 
pursuant  to  the  Statutes  of  the  State 
of  California  or  local  law  thereto 
applicable,  the  Governing  Board  of 
the  Lassen  Union  High  School  and 
Junior  College  District  has  ascer- 
tained the  general  rate  of  per  diem 
wages  enxd  rates  for  legal  bolidays 
and  overtime  work  in  the  locality 
n  which  the  work  la  to  be  periormed, 
for  each  craft  or  type  of  workman 
)r  mechanic  needed  to  execute  the 
contract  which  will  be  awarded  the 
:uccessful   bidder. 

Each  bid  shall  be  noade  out  on  a 
form  to  be  obtained  at  the  office  of 
the  aforesaid  Architect  Ralph  D. 
Taylor,  or  from  G.  A.  CoUyer  aiMl 
nust  be  accompanied  by  a  certitied 
check,  cashier's  check  or  bidder's 
bond  for  five  percent  (6%)  of  the 
amount  of  the  bid,  made  payable  to 
the  order  of  Lester  R  Davie,  Clerk 
of  the  Governing  Board  of  the  Las- 


Disposal  Office,  785  Market  St.  San    ^„    tt«i«„    «i^    c^v.     i        ..    t     . 
Francisco,    under  Sales   No.   B-S6«-46 '^^'J.^H^'^^.  E*^    ^^^^^   and    Junior 


for  sale  of  miscellaneous  Wright  alr^ 
plane  motor  parts,  located  at  Naval 
Supply  Deptot.  Bldg.  No.  1004,  Stock- 
ton. 


42 


4/16/46  * 

NOTICE  OF  SALE 

SAN  FRANCISCO.— Until  April  23, 
10  A.  M..  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  OHfice,  785  Market  St,  San 
Francisco  3,  under  Sales  No.  B-362- 
46  for  sale  of  one  steering  gear  motor, 
located  at  2144  Clement,  Alameda. 


Machinery  and 
equipment 


4/16/46  •♦     43 

BIDS  OPE)gED 

SANTA  BARBARA  COUNTY.  Calif 


College  District  of  Lassen  County, 
California,  and  shall  be  sealed  and 
lied  with  Lester  R  Davie  at  the  of- 
fice of  the  Lassen  Union  High  School 
and  Junior  College,  Susanville,  Las- 
sen County.  Callfumia,  on  or  before 
the  6th  day  of  May.  1»46.  at  8  p.  m. 
and  shall  be  o]>ened  In  public  at  or 
about  8  p.  m.  of  that  day  in  the 
office  of  the  Lassen  Union  High 
School  in  the  city  of  Susanville, 
Lassen   County,    California. 

The  above-mentioned  certified 
check,  cashier's  check  or  bidder's 
bond  shall  be  given  as  a  guarantee 
that  the  bidder  will  enter  into  a  con- 
tract if  awarded  the  work  and  will 
be  declared  forfeited  if  the  succesa- 
ful  bidder  refuses  to  enter  into  said 
contraact  after  being  requested  so 
to  do  by   the  Governing  Board. 

The   successful   bidder   will   be   re- 


Tv,»    «-^ii„,..s«„    „   1 »**  J    wij       i,    I  quired    to   furnish    a    labor   and    ma- 

ine    loiiowme    submitted    bids    to    7    1   ,    ».      j    .  .  .    . 

..  o»_»-  «.-..<_=__  Vi""_r^^,r    „   1  terial    bond    in   an    amount   equal    to 


the  State  Division  of  Highway,  L.  H 

Gibson,  district  engineer.  50  Higuera  I  "1?.  ^^J^ 

St.,    San   Liiis   Obispo,   for    rental    of    ^"^  •    ^ 

one    self-prtopelled    tamping- leveling- 

finishing  mlachlne.  Barber-Greene  or 

equal,  for  ajpproximately  two  months' 

use  in  Santa  Barbara  County: 

Western  Motors  Transfer,  Inc., 
Santa  Barbara.  $63  per  day;  $250  per 
week;  $750  per  month. 

G.  W.  Ellis  Construction  Co..  North 
Hollywood.  $63  per  day;  $250  per 
week;  $700i  per  month;  $120  trans- 
portation. 
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NOTICE  OfF  SALE     V^ 

SAN  FliANCISCO.  —  War  Assets 
Administration,  30  Van  Ness  Ave., 
San  Francisco,  announces  sale  of  69 
used  salvagte  autos  and  buses,  located 
in  Northern  California  and  Nevada, 
at  fixed  prices  to  priority  claimants: 
federal.  Affril  22.  and  state,  23  and 
24,  and  tci  preferential  claimants ; 
veterans,  Ajpril  25  and  26. 


Grand.    Thorn  J  Collin  to  Jos  F     jchek;  1  Refrigeration ;    contractor,    T    L  Ro- 

Millett  Jr April  5,  1946  1     1081-3      140-130-120    Manor    Drive  j '  ggnbgrg  Co;    outlets;    switches;    fix- 


DWELLING,   1-story,  $5600;  W  43rd  j     Stockton     Ave;     owner,     San     Josej^pr|j3   i946ZpTN  LO'T  35  and  Sot      {owner,     Rasmussen;     contractor.     M;^urgg.  plugs;  alterations. 
Ave;   owner,   F  A   Kuckllck;    con-:     Concrete  Pipe  Co;   contractor,  O  c!     35  Blk  46,  White  Oaks.    Frank  D      '  Echimetschek ;    9    outlets;    14    plugs;  


BERKELEY 


tractor.     Modem     Home     Builders,)     Anderson,  Rte  2,  Box  494,  Campbell  1     Fisher  to  H  J  Dui^ap    April  5   1946  !  10  switches.  i 

4103   24th    St  ;aDDN    to    residence    and    build    ga- I^-^j   9    1946— LOT/ 7   Blk   27     San      I      1084     S  Jefferson  150  E  Taylor  St;  i 

RESIDENCES,  two  l-story,  $5700  ea;  .     rage,  $3000;   839  Minesota  Avenue;!     Mateo  Terr    Lee  J  Bell J  owner.    N    AHoto;    contractor,    Schi- ( ._ 

S  Rice  St;  owner  and  builder,  Cen-  ]     owner  and  builder,  J  L  Brunette.         ^^   Peninsula  Home    Bldrs  '  metschek :    3    outlets;    service.  I     25    2940  Sacramento;  owner.  Kings 

tral  California  Constr  Co,  116  Erie' REMODEL  service  station.  $3,000;  98  April   3     1946'      1085     1604    Post    St;   owner,   Jone'sJcafg;  contractor.  Moody  Elec;  7  fix 


tures. 

26  1631  Stuart;  owner,  C  Kennan ; 
contractor,  Moody  Elec;   6  fixtures. 

27  2992    College    Ave;     owner.     H 


St;   plans   by  B  K  Dobkowltz.   425;     e    San    Salvador    St;    owner.    J    F I  April     9 1946^0     BOREL     AVE.      j  Barber  Shop;  contractor.  Liberty  El; 

Monterey   Blvd.  I     Urzi;   contractor,   Michel  &  Pfeff er  i     ^^m   H   Oliphant   to   G   W   Wil-      I  sign. 

DWELLING,     2-family,     $1800;     1645       Iron  Works,  10th  and  Harrison  Sts,  j     uama  Co April  8,  1946  i      1086      320    Moncado    Way;     owner, 

Newcomb   Ave;   owner,   V    Sherry;!     San  Francisco.  'April  9    1946^IX)'r  28  Blk  46    R  S      1  Baldwlnaon ;    contractor,    Strom    and 

contractor,   J   Yriogyen,   31   Thorn- | RESIDENCE,    $10,000;     1787     Naglee .     Redwood  Highlands.   Wm  Mooser      1  Smith ;    41    outlets;    33    switches;    36  j  ^oulanion ;    contractor,    Neon    Engr; 

ton  St  I     Ave ;  owner  and  builder.  V  C  Fia-  j     j^  to  F  H  Kappeler Apr  9.  1946  ]  plugs.  1 1  sign. 

NEON      sign,      horizontal      swinging.,      tangelo.  I  Anril         1946 LOT  21  Blk  22,  Bur-      1  „  i     28     2231    Woolsey;    owner,    McKln- 

$875;  231  Grant  Ave;  owner.  Fish-    ALTER  residence,  $2500;   62  Locust;  •     ungame   Wm  Borelli   etc  to  Pratt      I     10«7      2126    Pierce;    owner.    Pruse;  j^^y,  contractor.  Parsons  Elec;  2  out- 
er;  contractor.  Brumfield  Elec  Co,;     owner.  D  Persico;  contractor  Doyle;     ^  Mitchell '...April  2.  1946  ;  contractor.    Strom   &    Smith;    3    out- jj^^^.  g  switches ;  3  plugs;  1  circuit 
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BIDS  OPEKIED 

PARKER  DAM  PROJECT.  Ari- 
zona-Califoimia. — The  following  sub- 
mitted bidJl  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1197  fior  furnishing  and  deliver- 
ing f.o.b.  c^rs  at  the  shipping  point 
or  f.o.b.  cafs  at  Earp,  Calif.,  one  69,- 
000-volt,  6(t0-ampere,  1,000,000-kv-a., 
3-pole,  singjle-throw,  outdoor  type  oil 
circuit  bresjker  for  the  Indian  Service 
substation,  Parker  Dam  Power  Proj- 
ect. Arizonli- California: 

Pacific  Electrical  Manufacturing 
Corp.,  San  Francisco,  $7475;  ship  240 
days ;  12,54(i)  lbs. ;  San  Francisco ;  oil, 
5580  lbs.;  JFlichmond ;  f.o.b.  destina- 
tion ;  terms  net. 

Westlnghouse  Electric  Corp.,  Den- 
ver, Colo..  $7522 ;  ship  245  days ;  12.700 
lbs.;  East  Pittsburgh;  oil.  6800  lbs.; 
Richmond ;  f.o.b.  destination ;  tenns 
net 

General  Electric  Co..  Denver,  $7532; 
ship  270  diiys;  13,100  lbs.;  Philadel- 
phia; oH,  0000  lbs.;  Richmond;  f.o.b. 
destination ;  terms  net 

Allis-Chalmers  Manufacturing  Co., 
Milwaukee.  Wis.,  $7587;  ship  330 days; 
15,900  lbs. ;  Hyde  Park ;  oil,  6730  lbs. ; 
Richmond  ;  f.o.b.  destination ;  terms 
net 


fifty  per  cent  (501 1  of  the  contract 
a  faithful  peiloimance 
bond  in  an  amount  equal  to  one 
hundred  percent  (100%.)  of  the  con- 
tract price.  Said  bonds  shall  be  se- 
cured from  a  surety  com{>any  sat- 
isfactory to  the  Go\'ernlng  Board 
of  the  Lassen  Union  High  School 
and    Junior    College    District. 

The     .said     Governing     Board     re- 
8er\'es    the    right    to    reject    any    bid 
and    all    bids    and/or   waive    any    Ir- 
egularity  in  a  bid. 

LESTER  R.    DAVIE, 
Clerk  of  the  (Jovcnunp  Board  of 
the    Lassen    Union    Hi);h    School 
and    Junior    CoHege    Distrut    of 
Susanville,  Lassen   County.  Calif. 
Dated:   April  8,   194a 
705  Mill  Street 
Susanville,  California. 

(Daily   Pacific   Builder) 
(April  15-16-22-23-29-30/46) 


Classified  Advertising 


POSITION  WANTED 

DRAFTSMAN,  young;  7  years'  exj'. 
in  mechanical  and  structural  detail- 
ing. Sum  cost  estimating  experience. 
Available  on  short  notice.  Box  416, 
c/o  Daily   Pacific  Builder. 

BUYER  all  around  purchasing  ex- 
perience, especially  heavy  electrical 
equipment  Reply  Box  413,  0/0  Dally 
Pacific  Builder.  (to  4/18/48) 


965  Folsom  St  I     &   Newell,   660  N    10th    St. 

INSTALL  DF  vert  neon  sign,  $4000 ;    INDUSTRIAL  bldg,  $7000 ;  595  Emory  , " 

1155    Market    St;    owner.    Benatar's  ;      st ;   owner  and   builder,    R   E  Har- j 

Cut    Rate   Drugs ;    contractor,    Elec  j      ris  &  Co,  P  O  Box  109.  Fresno.  I 

Products   Corp.    910  Harrison    b't.      j  RESIDENCES,  three,  $7000  each  ;  149  j ., 
INSTALL  19x6  addition  and  f  lucres-  '     157,    143   E    Humboldt ;    owner   and  j  , 

cent  lighting  fixtures  In  ticket  of-  j     builder,  J  L  Doyle.  660  N  10th  St.  j 

f  ice.     $1000 ;     781     Sacramento     St ; 

owner,  American  President  Lines. 
CONSTRUCT    10-ft    canopy   along  E 

and   S   aides   of   existing   bldg,   $7,- 

000;   1001  Third  St;   owner,  A  T  & 

S  F  Ry ;  work  to  be  done  by  owner. 

INSTALL  DF  horizontal  sign,  $1294; 

130  West   Portal   Ave;    owner.   Owl 

Drug     Co;     contractor.     Electrical 

Prod  Corp,  918  Harrison   St. 


Liens  Ffled 


ALAMEDA  COUNTY 


Plumbing  Permits 


BERKELEY 


lets:  2  switches;  2  plugs.  j     39     1200   Shattuck;    owner,    

1088-90  Various  locations  and  own- {^qj^^j^^^^j.    ^^^j^g  jjtg;  1  motor, 
ers:     contractor,     Wonderlite     Neon:     g^     2041  Ashby ;  owner,  9  Parsons ; 
Products   Co:   signs.  'contractor.   Atlas   Htg;    1   motor. 

1091  -2  225  Post  St ;  owner,  Carolyn  .  gj  33  Tanglewood ;  owner,  E  N 
Kelsey:  contractor.  Independent  Ele- .  jj^j^^j^g .  contractor.  Atlas  Htg;  one 
vator  Co;  motors.  motor. 

1093     570  Castro  St;   owner,     ;       gj    '2043  University;  owner.   ; 

I  Recorded  Amount  ^  contractor.    Brite-Lite    Neon:    sign,      'contractor.   General    Neon;    1   sign. 

I  April    12.    1946—1567    7th    ST,    Oak-  1094     Civic  Auditorium;   owner :  j 

I     land.    H  L  Painter  vs  D  W  Ford      1  contractor.    C   J    Holzmueller; 

$809.77  I      1095      1327    Chestnut;    owner.    Sea- I 

tena ;    contractor,   Mercury   Elec   Co ;  1 

motors.  ; 

1096     811   Montpomer>' ;  owner.  Pa-  1 

cif ic   Steel  &  Copper  Slate ;   contrac-  j 

tor.  Hampton  Elec  &  Mfg;  ' 

'      1097     S  Frederick   St   bet    Arguella  1 

Amount    and   Willard :    owner.   C    and   C    of    S  ( 
^  1946— LOT  1  Blk  10,  How-        F;  contractor.  Dept  of  Public  Works;  ; 


Construction  of  Junior  College  Bldg., 
Lassen  County.  Calif. 


NOTICE  TO  CONTRACTORS 


April   13,    1946—88  OAKMONT   RD, 
Piedmont.      Inlaid    Floor    Co    vs 
—  i     Alys  L  Watson $81.00 


SAN   MATEO  COUNTY 


1104    10th    St;    owner,    J    M    Liner;, 

dealer,  Richmond  Plbg;  2  w  closets',  1 

INSTALL  DF  vertical  sign  at  store,    2  ^^■    basins.  j 

$2980;    2    Gear\'    St;    owner.    Gran-       213O    Allston    Way;    owner,    ;    Recorded 

vllle's    Jewelers ;    contractor,    Elec   dealer,  Neal  &  Sons ;  2  showers.  !  April 

Prod   Corp.   910  Harrison   St                   2213    Russell ;    owner.    R    J    Roble ;  '     ard    Park.     Loop    Lumber   Co   vs 
REMOVE    present    facing    on    hulk- ^  dealer.    Neal    &    Son;    w    closets;    w        Felix    Zingarelli    $937.13 

heads,    columns    and    reface    with   i^gin  •  5  tub ;  sink ;  w  tub. 

APCO    panels    at    .store,    $650;    121.     2648     Stuart;     owner.     Jos     Fllnn; 

New    Montgomery    St ;    le-ssee.    Bo-    dealer.  M  J  Schmitt ;   sprinkler  sys. 

quet  Cohn;   plans   by  Architectural       ^35    vincente;    owner,    E    M    Jof  fe ;' Recorded  Amount    contractor,   Malm  &  Welter; 

Porcelain    Constr.9,    2827   Union    St   dealer,   M  J  Schmitt;   sprinkler.  '.April   9,   1946— BELVEDERE.    Carl      ;     1104     Duboce   and   Market;    owner, 

Oakland;    contractor,   same.  : .      Weber  vs  Frank  L  Anderson |  Colonial     Coffee     Shop;     contractor.; 


Use  ''BuOderads"- 
They  Bring  Results 


NOTICE  IS  HEREBY  GIVEN  that 
the  Lassen  Union  High  School  and 
Jimior  College  District  of  Lassen 
County,  California,  will  receive  bids 
for  fumlshitng  labor,  materials,  trans- 
portation, and  services  necessary  for 
the  construction  of  a  concrete  Jun- 
ior College  Building  for  the  Lassen 
Union  Hig!h  School  and  Junior  Col- 
lege District  of  Lassen  County,  Cal- 
ifornia ;  each  bid  shall  be  in  ac- 
cordance Ivith  plans  and  specifica- 
tions now  on  file  with  the  Architect 
Ralph  D.  Taylor,  716  Court  Street, 
Susanville,  Lassen  County,  Califor- 
nia, or  witlh  G.  A.   CoUyer,  Principal 


JUNIOR  ESTIMATOR.  TIlfE- 
KEEPER,  GRADUATE  CITIL  EN- 
GINEER  Veteran.  Reply  BoK  412» 
c/o  Daily  Pacific  Builder.  • 


CONSTRUCTION  MAN  —  Bngl- 
neer,  architect,  age  41,  available  oa 
short  notice.  Aggressive;  results  as- 
sured. Can  Invest  Box  410,  c/o 
DaUy  Pacific -Builder. 


SALES  ENGINEER— Design,  lay- 
out and  Installation.  Stores,  restau- 
rants, taverns,  etc.  References.  Re- 
ply Box  411,  c/o  Dally  Pacific  BnUder. 


HELP  WANTED 


ESTIMATOR  on  grading  werfc  etc, 
wanted.  Phone  66639.  Stockton.  Calif. 

SUPERINTENDENT  FOR  PIPIS- 
LINE  CONTRACTOR— handle  sewer 
project— in  reply  state  age,  list  ex- 
perience, furnish  references.  Reply 
Box  49.  c/o  Daily  Pacific  BuUder. 


FOR  RENT 


FENCED  LOT,  suitable  for  con- 
tractor's storage ;  two  frontages.  Bry- 
ant St.  near  Third.  Rent  $25.00.  Pllone 
ELkridge  4253. 

LOTS  TO  LEASE 

South  of  Market  lots.  50x88,  $50 
mo. ;  7th  St.  lot,  25x80,  $30  mo. ;  long 
lease.  Phone  Owner,  JUnlper  4-0762. 
4867  Mission  St.  4/16-17-18-19/4f 


Tt 


MARIN    COUNTY 


1098-1102  Various  locations  &  own- 
!  ers ;  contractor,  Brumfield  Elec  Sign 
;  Co ;    sig^s. 
!     1103     1416  44th  Ave;  owner,  Clark; 


OAKLAND 


OAKLAND 


$746.25   Hampton    Elec   &   Mfg:    5   outlets;    3 

i  ■  ■—       ■  ■    ■■  ■     —1     ■■         ■   -  switches ;  6  plugs ;  motors. 

^ -    -.er,    Maselll;'        mi^,^    D-^-^-».^.JkJl2l—        '      ^105      2638-A    24th    Street:    owner, 

MOVE   BUILDING.   $4500;   1481^3rd   dealer,   F  Nearhood ;   20   fixtures;   12  1        IlOIl-IVeSpOIlSlDllliy        jOliveria;    contractor,    Weber  -  Con  roy ; 

!  * ,3  outlets;  3  switches. 


COST  dF  LIVING   UP  and  UP 


1481-87   36th   Ave;   owner. 


ALAMEDA  COUNTY 


Ave;    owner    and    builder,    Frank  g^  outlets. 

Corso,  6006  E  14th  St.  ^^    ,     3551  pruitvale  Ave ;  owner,  _. _ ;  ■ 

DWELLING  (l-story  5-room).  $6000;  dealer.  W  E  Ruf,  3  gas  outlets.              ! 

7870  Sterling  Dr ;  owner  and  build-        jgjg  Myrtle  St ;  owner,  T  E  Woods ;  j   

er,  Frank  A  Cosca.  7934  Crest  Ave.  dealer.  M  Bandit;  3  gas  outlets.             ^                      MUA-unT^    11    and    12 

DWELLING  (l;Story  5-room)    $6000;  7523  E  14th  St;   owner.  John   Fer-  J^P"'    ^^     m6-LOTS    11  ^d    1^ 

7880  Sterling  Dr;  owner  and  buUd-  ^^ndes ;   dealer.  Joe  Morsony;  9  fix-       £   „ffw    „™*'^„    i!!^*'*?^^^ 

er   Frank  A  Cosca,  7934  Crest  Ave.  ^y^^                                             ^                  |     F   Roth   as   to    impro^  ements   on 

DWELLING  (l.stor>-  4-room).  $3950;  2953  McClure  St;  owner.  J  Pedgruf ;    .^h^J^o    1946-1606  CLAY  St   Oak 

4293    Whittle     Aye;     owner,     CO  ^^^i^^.  L  J  Madden;  5  fixtures.             ^Cd     AlaiS^a^ou^yTEait  Bav 

Peshel,  4276  Fruitvale  Ave;  buUd-  j^^i  Woodhaven ;  owner.  I  Corsan;       '^"^     Alameda  county  isasi  Bay 

er,  Geo  O  Peshel,  16225  Via  Rlncon,  dealer.  H  Claris ;  2  fixtures. 


1106     730  Mission  Bt;  owner,  Mc- 
Pherson  Leather;  contractor.  Weher- 

I  Conrov ;   -._ 

i  1107*  1420-22  Page  St;  owner.  Hen 
i Lewis;  contractor.  Grandl  Elec  Co; 
120  outlets;  20  switches;  26  plugs; 
i  service. 

I  1108  201-3  Central  Ave;  owner,  G 
I  Lewis;    contractor,   Grandl   Elec   Co; 

-,-•  ^.-^.---ri.»«r»'»»-"'J?-m '2^    outlets;    20    switches:    26    plugs; 
Cft     ,   _    -j:   .-<.^l.S..-V.?.-j.r%.^«H»«    service. 


on   property. 

Title  Ins  Co  as  to  Improvements 


SAN    FRANCISCO   COUNTY 


ing  Langsam 
on  property. 


San   Lorenzo.  goil  Foothill  Blvd;  owner.   Lourie;  : 

DWELLING  (l-story  5-room),  $6000;    dealer,  C  W  Roland;  3  fixtures.  ! 

9200  Skyline  Blvd ;  owner,  Herbert  ^     ^^20    B    St ;    owner,    M  Flguarico ;  | 

Wendt  9245  SkyUne  Blvd;  builder,   dealer,  C  W-Roland;  5  fixtures;  8  gas  , 

Brass-Hyland  ConstrucUon  Co,  1319  outlets.  I  Recorded 

Franklin  St  _  ,       1425     Slst     Ave;     owner.     Pioneer  1946—2228  Union  St    Trv 

ALTERATIONS,  $1000;  9128  Thennal    Builders;  dealer    J   R  Pierce;  6  ^ ix-  ^^  ^L'^m  Slo'SJSJovemSl 

St;  owner  and  builder  Geo  F  White,    tures;  3  ga  soutlets. 

9128  Thermal  St  !     9708    MacArthur ;    owner,    Whyte ; 

MOVE  BUILDING,  $600;  5826  Dover   dealer,  J  R  Pierce;  2  fixtures. 

St-   owner,  Edward  H  Mason,  5314  ,      4254  st  Andrews  Dr;  owner.  Flash- 

Boyd  Ave;   builder,   C  A  Relnhard    ^an ;  dealer,  J  R  Pierce;  8  fixtures; 

Construction  Co,  8525  Bancroft  Ave.    3  g^g  outlets. 
DWELLING  (l-stor>^  6-room),  $6000;       Top   of  38th   Ave;   owner.   Barker; 

9011   Skyline   Blvd;    owner.   Harold   dealer.  W  Rodhe;  1  fixture. 

E  Bailey,  1546  Alice  St ;  builder,  Mel 

Brass,  1319  Franklin  St 
DWELLING  (l-story  5-room),  $6000; 

2755  Barry   Pl;   owner  and  buTfder, 

Sol  Scherman,  3805  Foothill  Blvd. 
DUPLEX    (2-3tor>'    8-room),    $11,000;  ; 

2752-54    Barry    Place;    owner    and! 

builder,   Sol    Scherman,   3805   Foot- 
hill   Blvd 


Electric  Rates  go  DO\^iy 


again 


Electrical  Pennits 


Furnace  Permits 


SAN   FRANCISCO 


1028 


1     1109     500  Sansome;  owner,  Under- 
writers   Lab;    contractor,    Grandl    El 

I  Co ;  1  outlet ;   1  switch. 

i     1110     Kirkham   Street:   owner.   Joe 
Warden;  contractor,  Grandl  Electric  j 

,Co;  

,     1111    530  25th;  owner,  Harder:  con- 
tractor, Grandi  Elec  Co;  alterations 

,     1112     926   Union    St ;    owner,   Moli-  ; 

'  nari ;     contractor,    Grandi    Elec    Co ;  | 
alterations.  ' 

1113  522  Gear>-  St:  owner,  Tonn's  j 
Hall;  contractor.  Grandi  Elec  Co:  3  1 
outlets;   1   switch;   6  plugs. 

1114  730  Van  Ness:  owner.  Mo- | 
lander  Motor  Sales ;  contractor,  [ 
Grandl  Elec  Co;   10  outlets.  ! 

1115  364   O'Farrell   St;    owner,   Ed 


OAKLAND 


6768  Thomhill ;  owner.  Quirk ;  deal- 


1175    Market    Street;    o'WTier,    Lotip^   nn/j    a"  ■^"«"" -1V1.-.    /•rmtrac 
;rr>'stal    Palace    Market;    contractor  !  J^r^H^^  ^,  ^   Carpenter,   contrac 

i  Dover   Elec    Co ;    motors.  l'li?^i%i^\^^':t^°^  ^** '  „^;r  San- 

I      1029      1175    Market    Street;    owner. 'deVson;conU?tor''"*=    "7Sout^«  = 

'S^erEl^^t^'c^rriiu^s."^^^^^^^^  S/s'^^^rf^^r^^Ser    Bank 

1030     W   38th    Ave   1^   I  Taraval ;  '  .,^",^^^^^1^  'Sr„\^Uor  E^^cS 


DWELLING  (l-story  5-room),  $6700;    er.   Atlas   Heat  &   Vent  Co;    central  ^^.^^^     Lindsay;'  contractor,    Adams   S-ndV.T'^^'     * 

3224    Birdsall    Ave;     owner,     O    A   furnace.  ^     Elec  Co;  1     i,,QVf,V°^-    **P** 


Kruschka,  1728  Cedar  St  Berkeley ;  3240  Kempton ;  owmer,  Wentwood ; 
builder,  J  Ralph  Peirce,  3727  La-  dealer.  Atlas  Heat  &  Vent  Co;  cen- 
gtina  Ave.  tral  furnace. 

DWELLING  (l-story  2 -room),  $1800;  17th  and  Harrison;  owner,  Lynn; 
7202  Chabot  Rd ;  owner  and  builder,  '  dealer.  Atlas  Heat  &  Vent  Co ;  cen- 
Robb  O  Brown,  7200  Chabot  Rd.  tral  furnace. 


ADDITION,  $750 ;  459-67  7th  St ;  own- 


84  Palo  Seca  St;   owner,   Lanston; 


1031  E  38th  Ave  200  S  Lawton ;' ers" Von^i^^^'^^'Jl^^H^^l.r^rli**  Co-- 
owner.   Undsay;    contractor,    Adams    S^s*'°"^'^*''*°'-  Electric  Prod  Corp, 

10.^  W^  38th  Ave  100  S  NoriMr*  •  1  r,  ^^^^  ^^  Montgomery  St :  owner, 
ow^r,  Snfsk^y;  cont'Sct^or^'T^s^^Ci  Cn^  cfntSctor,  Pacific  Elec 
Electric   Co;    I      1124    iS'  ™°*°"- 

1033      E    Oxford    400    S    Felton    St;|way    Tran' 


1124    1075  Brvant  St:  owner.  High- 


er,  E  Sinai.  485  Wesley  Ave;  build-    dealer.  Atlas  Heat  &  Ven  Co;  central    owner.    Lindsay;    contractor.    Adams  ^w  j}^^^^:    contractor.    Pacinc 
er,  Phoenlx-Slmpton  Co,  520  6th  St,    furnace.  Electric  Co;   2  switched     ^°'  *  <>""*^=  ^  ^    ^' 


Most  everything  you  buf  lo<lsy — to  ate,  to  est 
er  to  wesr — co«U  more.  The  average  cott-of- 
living  riae  in  Northeni  California  sinre  1939  it 
35  per  cent  according  to  the  U.  S.  Bureau  of 
Labor  Statictics. 

Thia  living  cost  picture  it  not  all  dark  and 
gloomy,  however.  The  coat  of  the  electridtf" 
you  uae  to  freely  in  your  boinc  ha»  not  gone  up 
in  price.  In  fact,  the  electricity  H-hicfa  lights 
your  home  and  nin»  all  your  appliance*  hsa 
been  ateadily  dropping  in  price. 

Six  major  reductions  in  electric  rates  have 
brought  the  coat  of  eleclririty  DOW  \  16  per 
cent  since  1939.  Theae  rcdurtiona  m\c  electric 
coatomera  S6,042,866  a  year.  P.  C.  and  E.  elec- 
tric ratea.  already  among  the  lowest  in  the  na- 
tion, go  dotm  even  further  H-ith  (he  lalcht  re- 
daction, wbidi  become*  effective  .\pril  1 3th — 

a  reduction  that  puts  our  rate*  20  per  cent 

below  the  national  average. 


t2XW-44( 


■Jl^ilfii 


4y 
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PLANS  ond 
Speculations 


San   Francisco:   The  Army  and 

So T  ^^Representatives  to  study 

fr.ffi^      *'^^^''  "^^^"8  Of  carrying 
traffic  across  the  bay.    The  Navv 

t^  1&  '^.^^"^^   objLtions  to 
the  additional  bridge  idea 

T^^i"  frandaco:  Mayor  Roger  D. 
i-«pham  laa  recommended  the  sub- 

oSfSS?.*'L*  ^"*^  i^"e  of  $10,- 
000,000  to  the  electorate  as  a  means 

^A^^^"^.^^   ^^»^    municipal 
year.    This  would  serve  to  reduce 

,  L^j'®*^  ^^  spread  cost  over 
a  period  of  years. 

oOo 
Santa  Clara:  The  Fire  Depart- 
ment Committee  of  the  city  board 
of  trustees  will  recommend  con- 
struction of  a  new  municipal  fire 
house  worth  |200,000,  JiSius  J. 
i^mig,  committee  chairman,  has  re- 

Fu"^'   \  ^^"  ^  ^  t*ie  board  at 
the  May  6  meeting. 

oOo 

BakersBeld:  Kern  county's  post- 
war program  will  entail  the  expen- 
diture of  nearly  $8,000,000.  the 
board  of  supervisors  was  told  in  a 
recent  meeting  with  department 
neads  considering  county  needs. 
County  jail  construction  will  cost 
1231,000,  new  library,  $651,000, 
industrial  farm  sewer,  $153,000, 
additional  school  rooms  $800,000, 
county  airstrips  and  buildings,  |1,- 
675,000,  and  other  Improvements 
including  new  detention  home,  rec- 
reational areas,  fire  department 
expansion,  and  centralized  radio 
system,  will  cost  the  remainder  of 
the  desired  sura. 

oOo 

Merced:  Discussion  on  the  under- 
pass to  be  built  on  either  K,  L,  or 
M  streets,  under  the  Santa  Fe 
tracks,  is  slated  for  tonight  May- 
or W.  C.  McMurray  said.  Fran- 
chise for  the  company  expired  a 
year  ago  and  the  city  council  is 
asking  the  Santa  Fe  company  to 
build  the  underpass  before  a  new 
franchise  is  gp-anted. 
oOo 

Stockton:  Shipping  interests 
here  are  fighting  the  proposed  deep 
sea  shipping  channel  to  Sacra- 
mento on  the  objection  that  it 
would  divide  commerce  between 
the  two  ports  making  both  third- 
raters.  Warren  Atherton  of  Stock- 
ton, representing  San  Joaquin 
county,  told  the  House  Rivers  and 
Harbors  committee  in  Washing- 
ton, that  it  would  be  "bad  busi- 
ness". Maitland  Pennington,  vice 
president  of  the  Pacific  American 
Steamship  association,  said  he  rep- 
resented 34  American  steamship 
companies  in  his  contention  that 
heavy  cargo  ships  cannot  econom- 
ically serve  both  ports. 
oOo 
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LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


BuHding  %jbA 
Engineering 


^4ew•  Servico 


Fifty^sixtfa  Year— Vol.  56—   No.  74 


SAN  FRANCISCO.  WEX)NESDAY.  APRIL  I  7.  1946 


Highway  Building 
Ddayed  Because  of 
High  Bids  Sabmitted 

SrcciAL  rtou  the  Daily  Pacific 
BuiLDEt'8  WASHINGTON  BUREAU 

State  Highway  Departments  are 
reported  here  to  be  still  shying 
away  from  signing  contracts  for 
new  roads  because  of  the  extreme- 
ly high  bids  coming  In  from  con- 
tractors. The  Public  Roads  Ad- 
ministration over  the  next  three 
years  will  have  $1,500,000,000  to 
match  dollar-f or -dollar  with  States 
and  their  political  sub-dibisions  for 
new  highway  projects.  Evidence  of 
the  low  pace  of  highway  awards  is 
indicated  in  figures  from  the  De- 
partment of  Commerce  which  show 
that  highway  construction  projects 
started  in  March  totaled  only  |24,- 
000,000,  a  mere  trickle  compared 
to  road-building  needs. 

Unstable  material,  price,  deliv- 
ery and  labor  factors  are  making 
contractors  hesitate  to  offer  bids 
unless  they  are  loaded  with  ample 
margin  to  cover  all  possible  cost 
change   contingencies. 

Public  Road  Administration  offi- 
cials,  however,   are    of  the   belief 


COAST  BUILDING  PERMITS 


Sumnmry  of  permit  valuations  reported  to  pAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  mspectimi  depart- 
ments of  seven  Western  states.  For  detailed  report  turn  to  Page  Four. 


1944 


1946 


1946 


Jan. 

Feb. 

Mar. 

Apr. 

May 

June 

July 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 


P'mts 
10^84 
10,162 
12,813 
11,960 
12,980 
11,395 
13,543 
12,209 
10,587 
11,971 
11,090 
9,374 


Value 
18,669.081 
23,046,435 
23,540,600 
21,768,898 
19,228,606 
16,978,078 
19,957,114 
18,573,766 
12,120,661 
13,924,818 
11,727,604 
11,347,828 


P'mts        Value 
11,698  %  13,998,803 


10,206 
12,080 
13,289 
13,712 
14,639 
13,409 
13,764 
14,301 
18,318 
17,719 
16,479 


13,776,233 

18,116,289 
21,108,984 
26,713,453 
29,851,429 
30,421,510 
30,110,680 
37,662,525 
46,557,363 
54,908,961 
65,775,859 


P'mts 
19,150 
19,756 
22,283 


Value 
$  80^04,443 
74,734,712 
140,000,989 


Total..l38,358  $210,878,389  169.600  $388,996,039 


E.  R.  BACON  COMPANY 
NEW  REPRESENTATIVE 


Norman  W.  Tatteson,  who  head- 
quarters at  the  Stockton  Builders' 
Exchange,  has  been  appointed  sales 
representative  for  the  Edward  R. 
Bacon  company  to  cover  San  Joa- 


that  nrices  and  waees  in  the  near  •3."^'^'  Stanislaus,  Calaveras  and 
i^^r^X  go  noTower?  Ind  thai  ^^^irc^Vobefn'/'the  F  R  Bacon 
^iT  ir  Sfe'h^'hL^S'tTn:'  coSpLy?7as^  beltransferr^^^^^^^^ 
c"ou1dreI^:t'L^'me^^ro?ec^^?^^^^^^^^  office  as  a  field  repre- 

way,  despite  the  fact  that  contrac-   ^eniauve. 
tors'  prices   are  higher  than  they 
would  prefer  to  pay. 

Not  Housing  Competition 
In  connection  with  road  construc- 
tion. Major  Greneral  Philip  B. 
Fleming,  Federal  Works  Admin- 
istrator, has  pointed  out  that  road 
building  and  other  public  works  do 


Sailivan  Funeral 
Rites  Thursday 


housing  are  necessary  in  the  1946 
roads   program. 

"Because  highway  construction 
uses  only  a  negligible  amount  of 
the    critical    materials    needed   for 


housing,  and  because  it  is  so  im- 
not  directly  compete  with  Housing  |  portant  to  resumption  of  normal 
Expediter  Wyatt's  program  to  pro-  industrial  commercial  activity,  the 


vide  1,200,000  new  homes  for  vet- 
erans this  year,  and  another  1,- 
600,000  in  1947. 

"The  Public  works  program  that 
is  proceeding  is  not  competing  for 
the  critical  materials  needed  in  the 
housing  program,"  General  Flem- 
ing said. 


Federal  Roads  program  for  1946 
should  not  in  any  way  conflict  with 
essential  home  bulling." 

The  General  pointed  out,  for  in- 
stance, that  among  the  most  crit- 
ical items  in  the  housing  program 
are  cast  iron  soil  pipe  and  fittings, 
bricks,  structural  clay  tile,  struc- 


"In  ordinary  peace  years,  public  tural     insulation     board,     gypsum 


works,  including  public  building 
and  public  roads,  absorbed  approx- 
imately one-third  of  the  building 
materials  purchased  by  contrac- 
tors. 

"In  1946,  less  than  one-sixth  of 


board  and  lath,  and  lumber,  par- 
ticularly raillwork.  Most  of  these 
are  not  used  in  highway  building, 
he  said. 

Only  two  of  them — lumber  and 
brick — are   used.    The   amount   of 


the  critical  materials  most  vitally  i  unglazed    brick    needed    for    high 


needed  for  housing  will  go  into  pub 
lie  works,  and  practically  none  of 
the  critical   materials  required  in 


SUMMERBFLl  ROOF  ^TTJCTORE 

1746  Thiiteenth  St,.  Oakland,  Calif. 


ways  this  year  is  only  one  per 
cent  of  total  over-all  construction 
requirements,  and  lumber  required 
in  road  building  is  only  one  and 
one-half  per  cent  of  over-all  gen- 
eral construction  requirements. 
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From  San  Francisco 
ENterprisc  10930 


^rom  other  excnanses 
TWinoaks  3622 


Roy  M.  Scott 

Heating  and  Yentilating  Equipment 

Boilers  -  High  and  Low  ProMure 

Steam  Traps  -  ValvM  -  Stralr»«rs 

Fans    -    Blowers    -    Ideating    and 

Cooling   Coils 

^hane  MArket  2921 
"Tell  Us  Your  Problems" 

328    10th   ST.,   SAN    FRANCISCO 


Burial  services  will  be  held 
Thursday  at  11  a.  m.  in  Golden 
Gate  National  cemetery  for  Tim- 
othy F.  Sullivan,  70,  who  died  in 
St.  Marv's  hospital  here  late  Mon- 
day night  after  a  short  illness. 

Requiem  high  mass  will  be  said 
Monday  at  9:30  a.  m.  in  the  church 
of  St.  Vincent  de  Paul,  CJreen  and 
Steiner  streets. 

Mr.  Sullivan  was  a  member  of 
the  firm  of  D.  J.  &  T.  Sullivan, 
house  movers,  of  1942  Folsom 
street.  He  is  survived  by  his  widow, 
Mrs.  Sadie  Sullivan,  and  one  broth- 
er, Thomas   W.   Sullivan. 

He  was  active  in  the  San  Fran- 
cisco Builders'  Exchange  and  prom- 
inent in  the  local  construction  in- 
dustry. 

The  body  is  at  N.  Gray  &  Co. 
funeral  parlor,  Divisadero  and  Post 
streets. 

#■ 

BEGIN  10,019  HOMES 

Federal  Housing  Administration 
Commissioner  Raymond  M.  Foley 
reports  that  applications  for  FHA 
mortgage  insurance  in  the  first 
three  months  of  1946  totaled  ap- 
proximately 50,000.  Applications 
for  insurance  involving  new  con- 
struction totaled  22,748  in  the  quar- 
ter, covering  23,460  dwelling  units. 

New  homes  actyajly  started  un- 
der FHA  iiiBpeciSon  during  the 
first  1946  quarter  totaled  10,019. 
Lack  of  materials  was  said  to  have 
slowed  the  number  of  starts. 


Billion  Dollar  Aid  Plan  k  Before 
House  as  Housii^  Program  Stimalos 


Srsciiu.  raoM  thb  Esiilt  Pacific 
BuildH's  WASHINGTON  BUREAU 


Initial  Missouri 
Contract  b  Awarded 

Broad  long  -  term  new  building 
construction  may  be  expected  to 
follow  the  development  of  land, 
water,   mineral   and   hydroelectric 

power  resources  of  the  1,300-mile  i         c\^^^^^  u    u  x_  .    *.         ^  «  . 

long  Missouri   River  Valley.  |         ^Perotive  builders  can  kiok  forward  to  a  Federal  aasistanoe  rea- 

First   contract    of    this    project ,  ^*^®»'  ^  11,000,000,000  plus  an  addiUonal  $l,0O0,0O«.Mt  in  reMrve 
was  announced  over  the  weed-end.  ^hich  may  be  tapped  witli  presidential  approval  if  provisioiia  of  TiUe 

VT  of  the  Patman  housinig;  bill  on 
FHA  loans  remain  intact  as  this 
legislation  moves  through  Con- 
gress. The  bill  was  passed  by  the 
Senate   Wednesday  and  now  goes 


Secretary  of  Interior  J.  A.  Krug 
authorized  award  of  a  $4,688,000 
contract  for  building  the  Kortes 
Dam  and  power  plant  on  the  North 
Platte  River,  60  miles   southwest 


of  Casper,  Wyo.  Interior's  Bureau  ^to  the  House  for  reconsideration 
of  Reclamation  is  piloting  the  Mis-  Suspended  in  September  of  last 
soun  Valley  over-all  program.  I  year,  the  Title  VI  mortgage  insur- 
oKi  -f'7£J'?Sf?"'  "^'^  make  avail- lance  renewal  is  now  sougit  as  an 
able  4,760,000  acres  of  rich,  new  added  stimulus  for  the  veterans 
lana,s    and    provide    ample    water  " 


for  500,000  acres  more  which  are 


housing  program  currently  under- 
way.   Spokesmen  for  the  Federal 


now  inadequately  watered"  said  j  Housing  Administration  describe 
Krug.  These  lands  should  grow, it  as  a  vital  cornerstone  in  the 
crops  worth  $130,000,000  per  year, .  foundation  of  the  overall  housing 
at  pre-war  prices.  Enough  hydro-  construction  program  cabling  for 
electric  power  should  be  generated  !  erection  of  2,700,000  new  homes 
to  pump  all  the  water  needed  fori  by  the  end  of  next  year, 
irrigation  and  provide  an  addi- 1  The  $2,000,000,000  of  potential 
onn^L/^®^*^  ^^  ^PP^^^'^u*^^^^',  ^^';  Title  VI  loan  funds  exceed  by 
800,000  per  year  froni  the  sale  of  i  $200,000,000  the  total  woi^dng  fig- 
commercial  energy  for  the  ex- jure  of  $1,800,000  allowed  in  the 
pansion  of  industry.  

"The  new  land,  and  accompany- 
ing industrial  expansion  should 
support  a  population  of  about  600,- 
000  more  people  in  the  river  basin 
states". 

West  Coast  builders  planning  a 
eastward   expansion    of   operations 


in 
old  Title  VI  provision. 

j  Under  the  oio  Title  VI  loan  op- 
eration, the  working  caiiital  was 
i  fixed  at  only  $100,000,00|0  at  the 
j  beginning  on  March  28,  1941,  and 
I  then  it  was  progressively  increased. 
In    September,    1941,    the;    amount 


««„iH  ,.,^11   ^„o*^  4^u  -  »,    I  was  raised  to  $300,000,000,  in  May 

?„"ll.ri^i.J%l^^l^flPi^l^P^Hl942.    to    $800%0:000;  i;;   March, 

1943  to  $1,200,000,000,  in  October, 

1943  to  $1,600,000,000,  and  in  June 

1944  to  $1,700,000,000. 


in  their  hats  for  future  reference. 

# 

APRIL  MEETING  OF 
A.S.R.E.  FRIDAY 


The  top  figure  of  $1,800,000,000 


ro- 


The  regular  monthly  meeting  of  ^^  ^J^^^J^^  ^^^Z^  ^}\^'^^^  V 
thr  American  Society  of  Ref  rig- ^j^^^^  "^^l^  suspended  m  §ep- 
erating  Engineers  will  be  held  Fri-  ^^I^^^l  w?;  T^X  '"'^^JT'^r  «nn  ' 
day  at  6  p.  m.  in  the  Engineers' I  ^Sn  ^T^^  *^i^  ^"il't  !^'^^^'' 
club,  206  Sansome  street.  i^^J'^P  ^"^  ?.^«?  loaned  out. 

Horace  Campbell,  of  the  Amer- ',„^fJ>"^/P,t'"'»«'"    «"    ^Y-  P^P^" 

company,  San  Francisco,  will  talk  '  ?/„  ^J  J^^"^^^ J"f /jif.^,^*  9"^„^^ 

on  "Op^ational   Methods".  '  il^rfl,i^?SI??i/7\n.^f;.!^^?f; 

Followine-  thp  usual  aupstion  «p-!^"*  ^  ^"*  1946-1947  housing  plan 
^^    fi!l   f«I.„oi  lw?««    ««^  ?«    substantial  aid  in  the  form  of  gov- 
nod,  the  annual  election  and  m-  prnmpnt  loan  ansi^tAnrP 
sUllation  of  officers  will  be  held,     ernment  loan  assistance. 

Reservations     should     be     tele-  Helps  All  Building 

phoned  to  Miss  Moscone,  EXbrook '     Large  and  small  building  alike 
4404.  [Would  benefit  under  its  provisions, 

which  call  for  insurance  of  mort- 
gages from  $5,400  for  the  single 
dwelling  up  to  a  maximum  of  $5,- 
000,000  on  large  scale  construction. 
Loans  on  smaller  multiple  unit 
dwellings,  provided  under  the  first 


-/e 


QUAKE  40  YEARS  OLD 


Tomorrow   is  the   40th   anniver- 
sary of  the   San  Francisco  earth- 
?[uake   and   fire  which   leveled   the 
amouB  city  early  on  the  morning  section  of  Title  VI,  range  as  fol- 
of  April  18,  1906.  lows:    2-famil5%    $7,500;    S-family, 

The  fire  which  followed,  has  been  j  $9,500,   and   4-family,   $12,000. 
termed   the   "world's   biggest   con 


permitted  to  exceed  cost  of  con- 
struction. 

Broader  than  Title  II,  which 
since  1934  has  insured  loans  up  to 
80  per  cent  of  FHA  valuation  over 
a  sipiilar  period,  Title  VI,  in  its 
currently  proposed  form,  is  ex- 
pected to  stimulate  quick  starting 
of  building  of  sale  and  rental  prop- 
erties in  all  price  ranges. 

The  rate  of  interest  on  the  new 
Title  VI  insured  loans  is  to  be  4 
per  cent,  compared  with  4H  per 
cent  under  the  old  Title  VI  loans. 

While  the  National  Housing  Act 
itself  has  no  end  date  specified, 
the  Title  VI  reinstatement  feature 
would  end  June  30,  1947,  subject 
to  renewal. 

Looking  toward  major  regional 
value  fluctuations,  the  FHA  com- 
missioner would  be  given  discre- 
tionary powers  to  raise  to  $8,100 
the  amount  of  insured  loans  on 
single  family  houses  in  localities 
where  he  judges  that  increased 
costs  warrant  such  action.  Loans 
on  multiple  dwelling  units  also 
could  be  increased  proportionatt^ly 
at  his  direction,  where  higher 
building  costs  prevail. 

Low  Cost  Housing 

Low  cost  housing  for  veterans 
was  given  additional  impetus  ear- 
lier this  week  with  FHA  announce- 
ment of  a  new  program  designed 
to  stimulate  private  building  in 
low-cost  brackets.  The  agency  re- 
instated Title  I,  Class  3  provisions 
of  pre-war  years,  and  through  this 
action,  anticipates,  helping  build- 
ers of  homes  costing  as  little  as 
$25  per  month.  The  action  makes 
immediately  available  personal 
loans  for  property  improvements 
and  insured  mortgages  up  to  05 
per  cent  of  FHA  valuation  of  com- 
pleted poroperty  costing  $3,000  or 
leas. 

The   term   of   these    guaranteed 

loans  is   20  years   and  6  months, 

compared  with  15  years,  5  months 

previously.    The   maximum  allow- 

( Continued  on  Page  Four) 

SEWAGE  DISCUSSION 


flagration' 


BURKE  FORM  CLAMPS 


•NAP   TIES  TIMBER    RINGS  CURING   C0MP0UN9 

EXPANSION   JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San.  Francisco      •       Phone  GArfield  8768 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 15th   STREET,  SAN  FRANCISCO  MArket   3647 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


waem^ 


129 


CONTRACTORS:  ^ii  m  hiumi  \m  \\\m 

We  vi^ill  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  ajireed  purchase  price  of  the  warrant  when 
issued.  Contact  us  earW  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Art  and  1915  Art 

BONDS  and  WARRANTS  •  hou^h.  •  iiiiuted  •  sold 

FhoneCoUeci    S  T  0  IV  E     &    Y  0  U  IV  G  B  EH  G 

Sutter5460       «5o  rls>  bulbing   ■  san  t ra^liuco  4 


STRUGTURSS 

INCORPORATED 

220  Montffomery  St 

San  Francisco  4,  Cidif. 

YUkon0407 

SACRAMENTO    OFFICE 
1014  8th   St.— 'Phone  Sac.  38543 


iRUJin  PRinr  compnnv 


As  was  the  case  in  eai^Iier  oper- 
ation, the  reinstatement  would  al- 
jlow  maximum  loans  of  90  per  cent 
I  of  FHA  valuation  of  enltire  proj- 
ects. The  maximum  terrti  for  the 
loans  is  25  years. 

In  no  instance  would  a  loan  be 


Health  and  sanitation  officials 
of  eleven  counties  will  meet  at  2 
p.<!m.  today  in  the  Pacific  Gas  and 
Electric  company  auditorium,  246 
Market  street,  to  discuss  the  Bay 
Area's  critical  sewage  disposal 
plans. 

Dr.  Wilton  L.  Haverson,  state  de- 
partment of  health  director,  will 
liscuss  the  problem  from  the  state's 
viewpoint. 


MAKtS 


FinE  pnmT 

4th  &  AddJ-nr  5*-    B"rke!ey  ?,  Cc'tf 
Phone    BiErk«»iey  3440 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Ah-  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  J£RROLD  AVENUE 
Phone  MffiMAR  )6a6    0755 


r 


this  cleaner  removes 
uld,  hardened  paint 
ri)iht  to  tlie  heel  .    . 


Cabot's  Brush 
Cleaner 

DIstributad  by 

Gunn  Carle  &  Co. 

20  Potrero  Ave., 
San  Frandtco 

UNderhill  5480 


DUfUBUiniTERS 


ELEVRTORS 


SAVES - 

•  TfME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUFACtUUED    BY 

BEATTY-SAFWAY  SCAFFOLD  INC. 

415    BRYANT   STREET,    SAN    FRANCISCO    •   YUkon  0250 
6?1   27fh  STREET,   OAKLAND   •  TWinopks   1014  , 


STATIONARY  •  SWING  .  ROLLING   TOWERS 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECLVL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  •  SAN  FRANHM*  3  -  Ph«ii£  fiXbro«k  1940 


Insuloting  Boards 

osb€st0s-cement  boards 
hard  boords 


WESTERN 
ASBESTOS 


O  M  P  .1  N  Y 


SERVICE 


INTEGRITY 


RRSfONSniLITY 


Hew  Telephone  Number 

DOuglas  46S7 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


A  NEW  O 

I rr    — ^M«!^ 


THE 

BROOKMAN 

COMPANY 

5^  MAIN  STREET 
SAN  FRANCISCO  5,  CALIFORNIA 

rqawltotloi  of  EXPERIENCED  Mf     || 


I 


FAPE2 


DAILY    PACIFIC    BUILDER 


WEI>NESDAY,  APRIL  17,  1946 


APVANCT  CONSTRPCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(EMibii«h*d  lato) 
lMu«d  Every  Morning,  Except  Saturday,  Sunday  and  Lagal  Halldaya 


,4/17/46  •     •    9  t^°°^*"*c<^ion  of  steel  frame  Industrial  \ 

I  RECOMMENDED  building,  concrete  walls,  wood  roof  j 

i  SCHOOL,  ADDN.  Coat    S460  000       fonstruction.    tar  and   gravel    roof.  | 

•BERKELEY,   Alameda   County,    Cal  L  ^"^°°  cranes.  ! 

I     Garfield  Junior  High  School.  Rose  :  ^^^''-Wesco   Machinery   Mfg.   Co..  ., 
:     and  Josephine  Streets.  *rank    W.    Brady,    president,    921  . 

'     Br>-ant  Street 


Reliable  Elevator  &  Electric  Wotka, 

619  California  St. 

Sam  Bisset,  1408  Alhambra  Blvd. 

Fluorescent  Supply  Co. 

All  of  Sacramento. 


OAIL.Y  PA<3IFIC  BUXLDER  is  the  pioneer  construction  daily  ot  tha 
P&ctfic  Coast,  MMntakiing  a  complete  news  reporting  senrlca 
covering  all  prmcipal  building  and  engineenne  projects ; 
consolidated  January  2,  193d,  with  Larsen's  Advanoa 
Construction  Reports.  A  L*gal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION  RATES: 
13.00  oe\  Month;  $30  per  Year  (Payable  In  Advance).  Single  Copy,  15e 

Entered  sjb  Second-Class  matter  July  2t.  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act   of  March   3,   1879 

PnbUthed  by 
STARKRATH  PRIKHNG  A  PUBLISHING  CO.     <^ 
Under  a  management  agreement  witii 

F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  Edlter  J.  E,  OOQERS,  Advertising  Mana««r 

465  Teath  St.,  San  Francisco  3  TeLt  MArket  7110 


22-2&— RESIDENTIAL 
BUlU>iNGS 


Construction   of   additional    buildinea     *     I?  street. 

and    equipment  ,  Architect— J.  Lloyd  Conrich.  593  Mar- 

Owner— Board    of    Education    of    the  i  «*        Street- 
City   of  Berkeley   and   of   Berkeley  '  ^^''^ctu'^l    Steel  —  Moore   Dry    Dock 

Unified  School  District,  Supt,  Thos  '     S°-  ^°'^^  of  Adeline  St..  Oakland,    i  4/17/4^  '  ••    2  2 

Lu    Nelson,    1414   Walnut   St,    Ber- '     E'^cavation   and  concrete   by   days  ,  pire  LOSS 

keley.  work.  ALAMEDA,    qalif .  —  ¥%Te    recently 

Architect — Not  Selected. 


The  above  project  was  recommend-  '  *^^^^^ 
1  in  a  recently  compl 
Berkeley  school  needs 


dajnaged    the   old    Pioneer   Hotel    at 
^  *    Central  Ave.  and  Webster  St,  Ala- 


ed  in  a  recently  completed  survey  of  ,  ^^'''^  UNDER  WAY  ^_-  ;  meda,     with     damage    estimated     at 

BprkPi«»v   snhoni   nt^Mia  <  l^LANT  Estimated  Cost  $85,000    $25,000. 


j 4/17/46 
RECOMMENDED 
SCHOOL  ADDITION 


9 


[SACRAMENTO,  Sacramento  County, 
f     Calif.  23rd  and  R  Sts. 


4/17/46 


2  2 


I  Construction  of  wholesale  meat  plant    CONTRACT  AWARDED 
Cost,  $425,000  i  O'^^'^er— A.  J.  Murphy,  11th  and  T  Sts.,    mOTEL  Cost  $20,000 

BERKELEY,    Alameda   County,   Cal.  |     Sacramento.  ;  maXWELL,  Colusa  County,  Calif. 

Willard  Junior  High  School,  Tele-  !     Construction  is  expected  to  be  com-    construction    of    20-unit    baailite    or 
graph  Avenue  and  Ward  St  '  ±/Vf^  ^^  August  ,     concrete  block  motel. 

Construction   of   additional    buildings  \  ^/^ '/'*6  •^    1  «    Owner — C.  N.  Lausten,  MaxwelL 

and    equipment.  I  i^.^.'^H.'-''^^^'^  ^^Y        _        _^..  ^.»^   Contractor — Hans  C.  Mathleson,  Max 


1  Owner — Board    of    Education    of    the 


PLANT 


Est  Cost  $60,000       .^gu 


City  of  Berkeley  and  of   Berkeley  i  WATSONVILLE,     Santa     Cruz    Co. 
Unified  School  District.  Supt  Thoa.  I      *^^"Jj  Next  to  owner's  packing  shed 


BUILDING  SECTION 


L.    Nelson,    1414   Walnut    St,    Ber- 
keley. 
Architect — Not  Selected. 

The  above  project  was  recommend- 
ed in  a  recently  completed  survey  of 
Berkeley   school   needs. 


NEWS  INDEX 

For  convenient  reference,  newt 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   Bidgs _    1-8 

Educational   BIdgs.  9-10 

Hospitals    11 

Industrial    BIdgs. 12-13 

Public  Buildings  —  14-17 

Religious   Buildings  ..._ 18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings   22-26 

Transportation   BIdgs 2/ 

Miscellaneous   BIdgs 28-30 


1.&-.COMMERCIAL  BLDGS. 

4/17/46  •     *     4 

HEATING,   AIR-CONDITIONING 

BIDS  WANTED 

OFFICE   BUILDING 

HAYWARD,   Alameda   County,  Calif. 

Southwest    city    limits    on    Winton 

Ave. 
Heating  and  air-conditioning  for  one- 
story'   brick    office  building    (40x60 

feet). 
Owner— Swift  &  Co.,  Chicago,  111.,  and 

South  San  Francisco. 
Plans   by  engineering  departm^it  of 

owner,  Chicago. 

Heating  and  air-conditioning  con- 
tractors are  requested  to  write  Swift 
&  Co.,  c/o  E.  J.  Hansen,  P.  O.  Box 
637,  Hayward. 


4/17/46  •     •     4 

CONTRACT   AWARDED 
OFFICE   AND    LAB.    BLDG.,    AND 
INDUSTRIAL    RELATIONS    BLDG. 
Contract  Price,  .?696,000 
RICHMOND,  Contra  Costa   Co.,   Cal. 


9 


on  Kearny  St.  extension. 
Construction  of  concrete  cold  storage 

plant. 
Owner  —  Mitchell    Madesko,    Kearny 
i     St,  Watsonville. 

Contractor— T.  H.  Rosewall,  Route  1, 
'      Box  539,  Watsonville. 
I     The   contractor  is  now  laying  the 
j  footings  for  construction. 


Eim 


Sectkn 


4/17/46 

PREPARING   PLANS  , 

I  SCHOOL    ADDITION  \  

Approx.  Cost,  $16,000  i  4/17/46 
NEVADA  CITY,  Nevada  Co.,  Calif.    jBIDS  IN— HELD  UNDER 
Construction    of    wood    frame    school  '  ADVISEMENT 


••12 


Construction  of  office  and  laboratory 


addition ;    composition    shingles    on    LABORATORY  BLDG.  ADDN. 
Ki^„    o^H   *„H..cf..ioi   .^iot,r.„o  KiH.,        ^Idcs  aud  wood   shingles   on   roof.    ,  SOUTH  SAN  FRANCISCO,  San  Ma- 
n.t!?fr:  %t«n^«rH   S,Vr^n    I^^^^^  Hill    School    District  ^     teo  County.  Calif.  .     , 

0\A'ner-Standard  Oil  Co.   of  Calif  or-  ;     ^^^^^  j    Bosanko.   Clerk  of  Board  i  Construction  of  addition  to  chemical 

of  Trustees.  i     laboratory  building. 

Architect — Chas.     F.     Dean,     Califor-    Owner  —  Bethlehem     Pacific     Coast 

nia  State   Life  Bldg.,  Sacramento.    ;     Steel   Corp.,   20th   and   Illinois   Sts., 

The     school    district     voted     bonds  '     San  Francisco. 
March  19  in  amount  of  $18,000  to  fi- 
nance  construction. 

Bids  will  be  asked  during  May. 


nia     (California     Research     Corp.), 
225  Bush  Street,  San  Francisco.        I 

Architect  for  Office-Lab.— T.  Geof-  , 
frey  Bangs,  605  Market  St.,  San  1 
Francisco.  ' 

Architect  for  Indus.   Relations   Bldg. 
— W.    D.    Peugh,    333    Montgomery  ! 
Street.   San  Francisco.  i 

Contractor— M.  &  K.  Corp.,  200  Ki-  ' 
nancial  Center  Bldg..  San  Fran-  1 
Cisco.  I 

Construction    will    start    simultan-  i 

eously  on  both  buildings. 


Plans  by  engineering  department  of 

owner. 

All  bids  exceeded  the  appropriated 
funds  for  construction. 


4/17/46  • 

FIRE    LOSS 

CARUTHERS,  Fresno   Co.,  Calif 
Fire   recently   destroyed   the   Caruth 


4/17/46 
PLANNED 
PL.VNING  MILL 


1  2 


'  ers  Grammar  School  auditorium  and   WILLITS,   Mendocino  County,  Calif 


NEWS  INDEX 

For   convenient   reference,    news 
reports  In  this  section  are  classi- 
fied as  follows: 
Water  Supply  and  Sewage 

Disposal   Plants  31-32 

Bridges    S3 

Dams,   Reservoirs  and 

Dredging    34 

Docks,  Piers  A  Harbors —        SB 
Parks,  Airports  and 

Playgrounds 36 

Ralh'oads,  Subways  and 

Tunnels    37 

Electric  Lighting  and 

Transmission    Lines 38 

Sewers   ..- ~ 39 

Streets  and    Highways 40 

Gas.   Water   and    Oil    Pipe 

Lines  41 


tion  for  concrete  lining; 

(37)  500  cu.  yds.  riprap; 

(38)  3100  cu.  yds.  concrete  in  struc- 
turea; 

(39)  21,000  cu.  yds.  concrete  in  waate^ 
way  channel  lining  and  aide 
walla; 

(40)  2,400,000  Iba  place  reinforcement 
bars; 

(41)  700  sq.  ft  place  elasUc  filler 
material  in  joints; 

(42)  350  lin.  ft  place  rubber  water 
stops  in  Joints; 

(43)  2500  lbs.  place  metal  water  stopa 
in  joints; 

(44)  65  M  ft  b.m.  erect  timber  in 
structures  except  cattle  guards; 

(45)  6  construct  cattle  guards;  ' 
(46  •  3000    lin,    ft    construct    under- 

drains  ^ith  uncemented  joints; 

(47)  600  lin.  ft  lay  sewer  pipe  with 
cemented  joints; 

(48)  100  lin.  ft  lay  18-in.  diameter 
concrete  pipe ; 

(49)  20  lin.  ^t  lay  24-ln.  diameter 
concrete  ipipe ; 

(50)  130,000  ibis,  erect  structural  steel; 

(51)  9000  lbs.,  install  miscellaneoua 
metal  wdrk. 

Copies  of  the  standard  forms  and 
of  the  specifidations  may  be  obtained 
from    the    following    offices    of    the 
Bureau   of    Reclamation:    Walker   R 
Young,  chief  engineer,  U.  S.  Custom 
House.   Denver  2,  Colo.;  R  L.  Boke, 
re^onaJ     direttor.    Old     Post    Office 
;  Bldg.,  7th  and  K  Sts.,  Sacramento  14, 
I  Calif. ;  O.  G.  Boden,  construction  en- 
,  guieer.    Antio^h,   CalK..   and    Michael 
,  W.   Straus,   coaimissioner.  Bureau  of 
!  Reclamation,    Washington    25.    D.    C 
[Prospective  bjidders  desiring  to  visit 
j  the    site    of   flhe    work    should    com- 
municate witli  the  construction  engi- 
1  neer.  i 

[     No   charge  |to    prospective   bidders 
j  for  copies   of  the   specifications  and 
drawings;    to   others,   $2.50  per  copy, 
I  not  returnable. 

j  A  set  of  sjchedules,  specifications 
'  and  drawings!  is  on  file  for  examina- 
•  tion  at  the  oflfice  of  DAILY  PACIFIC 


BUILDER,  465  Tenth  St,  San  Frmn- 
dsoo. 


•• 
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4/17/46 

BIDS   WANTED 

NEAR  VALLEY  SPRINGS,  Cala- 
veras Ca,  Calif.— UnUl  April  22,  3 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  Wright  Bldg., 
Sacramento,  under  Spec.  1219  for  core 
drilling  at  Hogan  Dam  on  the  Cala- 
veras River  near  Valley  Springs. 

The  work  involves: 

(1)  one    job    mobilization    and    de- 
mobilization ; 

(2)  50  lin.  ft  overburden  drilling; 

(3)  100  lin.  ft   drilling  NX  core  in 
concrete ; 

(4)  700   lin.  ft   drilling  NX  core   In 
rock; 

(5 1  40  lin.  ft  drilling  6-in.   core  in 
concrete ; 

(6)  75  lin.  ft  casing  or  pile  left  In 
hole ; 

(7)  50  lin.  ft  reaming; 

(8)  50  lin.  ft  cementing  and  drilling 
out  cement; 

(9>  70  hours'  pressure  testing; 

(10)  2  each  drill  setup  for  NX  holes 
in   concrete ; 

(11)  7  each  drill  setup  for  NX  holes 
in  rock ; 

(12)  4  each  drill  setup  for  6-in.  diam- 
eter holes  in  concrete. 


4/17/46  ••44 

BIO    OPENED 

BALMOKHEA  PROJECT,  Tex.— 
H.  B.  Zachry  Co.,  San  Antonio,  Tex., 
at  (Sched.  1)  $93,628.W;  (2)  $75,026; 
total,  $168,646.60  submitted  only  bid 
to  the  U.  S.  Bureau  of  Reclamation, 
Amarillo,  Texas,  under  Spec.  1180 
for  the  construction  of  earthwork 
and  structures,  Phantom  Lake  canal 
and  inlet  feeder  canal,  Balmorhea 
Project,  Texa^.  The  work  is  situat- 
ed in  the  vicinity  of  Balmorhea,  Tex. 


PLANS  ON  FILE 


.  S-lO— EDUCATIONAL 
BUILDINGS 


I  damaged     several     classrooms,     with 
.loss  estimated  at  $50,000. 


Construction     of    planing    mill    and  

lumber  yard.  o|   oo 

Owner— J.    F.    Pritchard   Co.,    Willits  •>  * -'>^- 

(main  office,  Wichita,  Kan.). 


The    following    list    of    plans    and    specifications    for    construction 

projects  are   now  available  for  Inspection   at  the   office  of   DAILY 

PACIFIC   BUILDER,  465  Tenth   Street,   San    Francisco. 


4/17/46 

BOND    ELECTION 

SCHOOL  BUILDINGS 


..   9   ll__HOSPITALS 


1 1 


3 


Cal. 


4/17/46  • 

SUB-CONTRACT    AWARDED 
DRIVING    PILES 
RICHMOND,   Contra  Costa  Co., 

Standard    Richmond    Refinery. 
Driving  only   untreated   timber  piles 

for   tank   truck    loading  facilities. 
Owner— Standard    Oil    Co.    of    Calif., 

225   Bush    St.,   San    Francisco. 
Plans  by  Engrg.   Dept.   of  Owner. 
Contractor — Swinerton  &  Walberg  Co. 

225  Bush  St..  San  Francisco. 
Driving  F*ilea — M.  B.  McGowan,  Inc.. 

625  Market  St.,  San  Francisco. 


Cost  $240,000    4/17/46 
NORTH  SACRAMENTO.  Sacramento  ;  BOND  ELECTION 

County,  Calif.  MEMORIAL  HOSPITAL 

Construction  of  school  buildings,  etc 
Owner  —  North 

District.  Fred  K.  Robinson,   super-  j     callf.    Paso   Robles   War  Memorial 

intendent.  North  Sacramento.  ;     Hospital. 

The  district  will  vote  April  30  on  a  I  Construction  of  memorial  hospital 
proposal  to  issue  bonds  in  the  amount  building  with  capacity  of  23  beds, 
of  $240,000  to  finance  the  above  con-  owner — City  of  Paso  Robles,  City 
structlon.  !     Hall,  Paso  Robles. 

I  Architect  —  Robert     Stanton,     Pebble 

4/17/46  ••     »!     Beach. 

BONDS  DEFEATED  ;     The    Paso    Robles    War    Memorial 


14-17— PUBLIC  BLDGS. 


-WATER  SUPPLY  & 

SEWAGE  DISPOSAL 

PLANTS 

••3  1 


Work 


Location 


Bid  Opening  Date 


4/17/46  •     •     6 

OWNER    TAKING 
SEGREGATED    BIDS 

ALTERATIONS  Est  Cost.  $10,000 
SAN  FRANCISCO.  40  Market  Street. 
Alterations  to  restaurant.  ^ 

Owner — Chas.  Herndon,  c/o  architect 
Architect— J.  Lloyd  Conrich,  593  Mar- 
ket Street. 

Owner    will    take    segregated    bids 
April  15. 


4/17/46 

BIDS   WANTED 

4/17/46  ^•14       BARSTOW,    San     Bernardino    Co., 

LOW  BIDDERS  Calif.— Until  April  23.   11  A.   M.,  bids 

Approxicate  Cost  $150,000   ArEMORIAL  STADIUM  '  "ill   be  received   by  the  U.   S.  Navy, 

Sacramento    School  ;  pASO  ROBLES.  San  Luis  Obispo  Co..    SEATTLE.  Wash.  Between  Harrison    llth    Naval    District,    Public    Works 

i     Calif.    Paso   Robles   War  Memorial     and  Reihiblican  Sts.  ^Department.    1220    Pacific    Highway, 

Construction  of  reinforced  concrete  San  Diego,  for  furnishing  of  labor, 
stadium,  reinforced  concrete  roof,  equipment  and  materials  for  the  drill- 
approximately  12,000  seating  capa-  ing  of  a  new  well,  complete  with 
city  for  part  of  building  to  be  built  pumping  equipment  and  shelter,  at 
now ;  eventually  to  have  seating  Barstow ;  Spec.  No.  17733.  , 
capacity  of  25.000  (108x270) ;  field  Specifications  are  available  from  ^ 
house,  sales  booths,  etc.  i  the  officer  in  charge  of  construction,  i 

,  Owner— Seattle  School  District  No.  1,    Public     Works     Department,     United 

HIGH  SCHOOL  BUILDING  i  Hospital    District    will   vote    May    16  ;     Frank  M.  Brock,  secretary,  810  Dex-    States   Navy,    1220  Pacific   Highway,  ! 

Coat  $85,000  j  on  a  proposal  to  issue  bonds  In   the  |     tgr  Ave.,  Seattle.  '  San  Diego  30,  upon  deposit  of  $10.      ; 

ALPAUGH,  Tulare  County,  Calif.        |  amount  of  $200,000,  proceeds  of  which  i  Architects— George  Wellington  Stod- 
Constructlon  of  high  school  building.  ■  •win  be  used  to  finance  construction  ,     dard  &  Associates,  Orpheum  Bldg., 

of   hospital,   Including  acquisition   of  '•■     c!«„**i«  ! 


Delta-Mendotla  Canal 
Spec.  1183       ' 
Earthwork,    Ktc. 
Spec  1237 


Patterson 


Klamath   Project 


4-18 


4-25 


Owner— Alpaugh  Unified  School  Dls 

trict.  Alpaugh. 

The  district  on  April  11  defeated  a 
proposal  to  issue  bonds  in  the  amount 
of  $85,000  to  finance  the  construction. 


SUB  -  BIDS  WANTED 

General  oontifactors  desiring  eub-blds  on  any  Job  are  Invited  to  make  known 
their   requirements   In   this   column.    There   is    no   charge    for   this    service. 

South    Palo   Alto   School,   Palo    Alto;    Bids   open    April    18,   7:30    P.    M. 
Carl   N.    Swenson   Co.,   355   Stockton    Ave..   San    Jose    (BAllard    2602) 
Peter  Sartorto,  262  Clementina  St..  San   Francisco    (GArfield   8317  > 
C.  Li.  Woldi  Constr.  Co,  4412  Fulton  St.,  San  Francisco   (SKyline  4362). 
Mooro  &  Roberts,   693   Mission   St.,   San   Francisco    (GArfield  8579). 
C.  F.  Partter.  1644  Monterey  Blvd.,  San  Francisco   (OVerland  3723) 
A.    Famell   Blair,    Inc.,   9   Main   St,    San    Francisco    (YUkon    0390*. 

■  Sheet  and  Tllnplate  Plant,  Columbia  Steel  Co.,  Pittsburg;  Bids  open  April  18 
1      Barrett  &  Hilp,  918  Harrison  Rt,  San  Francisco    (DOuglas  0700). 


site  and  all  furniture,  apparatus  and 
equipment. 


Seattle. 

General  Construction 
JLow    Bidder  —  Western    Construction 


34 DAMS,  RESERVOIRS  & ;  Medical   Sldii.,  Lafayette;    No  bid   opening   date  set. 


3  4 


•  * 


1 2- 1 3— INDUSTRIAL 
BUILDINGS 


4/17/46 

BOND   ELECTION 

SCHOOL  BUILDING        Cost  $550,000 

LAS  VEGAS,  Clark  County,  Nev.  1  4/17/46 

Construction  of  new  school  building  1  CONTRACT  AWARDED 


1  2 


Co..  Arctic  Bldg..  Seattle,  $720,623.      j  4/17/46 

Electrical  Work  !  BIDS   POSTPONED 

aVn  S.  McKenny  Co..  104  Wall  St,        CENTRAL  VALLEY  PROJECT.— 

Seattle.  $27,938.  !  Until   April   30,    10   A.    M.    (postponed 

Plumbing  and  Heating  'from   Apr.   18)    bids  will   be   received 

Navarre  Plumbing  &  Heating  Co.,  .  by  the  U.  S.  Bureau  of  Reclamation, 


2308  4th  Ave.,  Seattlei,  $57,957. 


/• 


to  replace  temporary  building  In 
John  S.  Park  School  area  and  im- 
provements to  grounds  in  Hunt- 
rldge  area. 

Owner — Educational    District   No.   12, 
I>as  Vegas. 
The  district  will   vote  April  27  on 

a  proposal  to  issue  bonds  hi  amount 


PLANT  ADDITION 


Cost  $75,000 


4/17/46 


1  4 


Walker    R,    Young,    Chief    Engmeer. 

'Antioch,  Calif.,  under  Spec  1183  for 

the    construction    of    Delta-Mendota 


^-f^i?^^?'^^^*™!^*   County,   Calif.  ,  ^^^^  WANTED— TO   BE  OPENED    !  Canal,  stations  686  to  1365,  and  West 


4/17/46  ••     8 

STARTING  WORKING   DRAWINGS 
RETAIL  STORE  &  WAREHOUSE 
SANTA  ROSA,  Sonoma  County,  Calif. 
7th  St.  tract  between  A  and  B  Sts. 
Razing   of  two   buildings   on    site   of 
the  proposed  construction   of  one- 
story  T-shaped  building   (75.000  sq. 
ft.  floor  area),  basement  and  mez- 
zanine; parking  area  west  of  main 
store,  55.000  sq.  ft 
Owner— Sears.    Roebuck  &   Co.,    2650 

E.  Olympic  Blvd..  Los  Angeles. 
Architect— C.    A-    Caulklns,    1107    St 

Helena,  Santa  Rosa. 
Wrecking  Contractor— W.  R.  Llppln- 
cott.   5458   Sonoma  Highway   Santa 
Rosa. 


20th  and  Grove  Sts.  aphii    w   m\v\  p    m  I 

Construction    of    reinforced    concrete    APR I^L^30^10^30  P.  M^^^^^ 

plant  additi<m.  'pLEASANTON,    Alameda   Co.,   Calif. 

^^""^^".^"^^   ^""f*S??\^nH  OroT;  :     Alameda  County  Fairgrounds. 
E.   Holt  president  20th  and  Q^ve   ^^^^^^^    ^^^^   damage    to   bam    No.    2 

Sts.,  Oakland.         _     _         _      ._.„„  t     and  paddock   and   seal   coating  at  j 

grandstand     and     new     section     of  i 
j     isttie  St,  uaamng.  ,     p^^^^   ^oad.  j 

■                                                               ,        '  ,,    ,  o  Owner — County    of   Alameda,    Court-  , 

4/17/46                                                   ••     9   4/17/46         ^,,.^^..^„  ^*,     house,  Oakland. 

BOND   ELECTION                                     *  ^ ''*'•' ^9I^^tioT.riJr  Architect— Kent  &  Hass,  525  Market. 

SCHOOL  ADDrriONS  coat  J950.000,  SHOPS^XTENSJON^^^  ^^^^             St.    San    Francisco. 


of '$550,000  to  finance  the  above  con-  (Contractor  —  John    F. 
structlon.  I     Ettie  St,  Oakland. 


4/17/46  ••     2-8 

PLANS  BEING   FIGURED— NO  BID 

OPENING  DATE  SET 

ALTER  DISPLAY  ROOM 

SAN  FRANCISCO.  1175  Potrero  Ave. 

Alterations    and    additions    to    auto- 
mobile display  room. 

Owner — Doherty  Bros.,  Ford  agents, 
1175  Potrero  Ave. 

Architect  — Wlnfleld     H.    Hyde,     706 
Butler  Bldg..  San  Francisco. 
Plams  are  being  figured  by  the  fol- 
lowing selected  contractors: 
Barrett  &  Hllp,  918  Harrison   St, 

San  Francisco. 
De    Luca   &   Son.    1700  Filbert   St, 

San  Francisco. 


4/17/46  ••     6 

PLANS  BEING  FIGURED— BIDS 
OPEN   APRIL  25  (tentative) 
STORE   BUILDING 
SAN  LEANDRO.  Alameda  Co..  C^llf. 
Construction    of    one-story    concrete 

store  building  (50x90  ft). 
Owner— Withheld. 
Architects  —  DeMartlnl    &    Igaz,    785 

Market  St..  San  Francisco. 


8 


the   high    school,   new 
athletic    stadium,    cafeteria    .shops 
and  museum  and  alterations  to  ex- 
isting facilities.  I 

Owner— Educational  District  No.   12, 
L&s  VcfiTfts. 
The  district  will  vote  April   27  on 

a  proposal  to  issue  bonds  in  amoimt  ! 

of  $950,000  to  finance  the  above  con 

structlon. 


••     9 


ley   wasteway.    Delta   Division,    Cen 
tral   Valley   Project,    C^alifomia.    The 
work   is    situated   in    the   vicinity   of 
Patterson,  Calif. 
Bids  will  t>e  taken  as  follows: 
Schedule  No.  1 
Station  686  to  Station  1866 

(1)  2,800,000  cu.  yds.  excavation  for 
canal,  unclassified ; 

(2)  100,000  sta.  cu.  yds.  overhaul; 

(3)  350,000  cu.  yds.  compacti|ig  em- 
bankments ; 

(4)  40,000    cu.    yds.    excavation    for 
drainage  channels; 

(5)  45,000    cu.    yds.    excavation    for 
structures ; 

(6)  27,000  cu.  yds.  backfill ; 

(7)  24,000  cu.  yds.  compacting  back- 
fill; 

(8)  trimming  844,000  sq.  yds.  founda- 
tion for  concrete  lining; 

(9)  1500  sq.  yds.  dry-rock  paving; 

includes  the  dernolltlon  of  some  ex-  j  -->  -^^ „-.-  ir^imTC  Rl  nCS.  1  ^^^^  ^h^OO  cu.  yds.  concrete  in  struc- 

Istlne  work,  the  relocation  of  parti-    10-1» KtLlUlUU^  tSLXFO^S.  .  tures; 

tions  and  walls,  concrete,  masonry, , " !  (ID  47,000  cu.  yds.  concrete  in  unre- 

floor     coverings,     asbestos     siding,    4/17/46  l»|  inforced  oanal  llnhig; 

maenesite  floorings,  ventilation  and    PRELIMINARY   PLANS  )  (12)  47.000  cu.  yds.  concrete  In  reln- 

utlllties:  Spec.  17230.  i  APPROVED 


LAS  VEGAS,  Clark  County,  Nev.  i  SAN     i-KAiNVjia^cf.     oau     *ia.x...xow       pi^ns  and  specifications  obtainable  ; 

Bsrooms   for       Naval  Shipyard.  f^^^^    County    Clerk's    office.    Court-  ! 

gymnasium.    Construction    of    expansion    of   sheet  i  ^^  Oakland,  upon  deposit  of  $25.  , 

metal    shop  and  addlUon   to   pipe- ^     ^^^^  ^.jj,  ^^  ^^^   ^^  ^^^   Board, 
fitters'  shop,  involving  a  two-story:        g^  ^^g^^.  meeting  room  in  the  | 
timber  frame  f^dltion   to  building  ^^^^^^^^        Oakland. 
No.    217,    and    two-story   additions,       ^^^^  ^^^  ^^^^  ^^  accompanied  by  ■ 


together    wiUi    ^^^^Jf  .."^^"^^^JJ^   10%   bid  bond  not  to  exceed  $5000. 

to  building  No.  256  in  timber  con-  (  

structlon,   which   shall  be  used  for  j 
Industrial  shop  purposes  and  which  | 


4/17/46 

BONDS   VOTED 

HIGH  SCHOOL  BUILDING 

Estimated  Cost  $80,000-$100,000  ,     .,.  ~r—  -  --     ^         ^  t^  „i,-    ttocspttat 

MENDOCINO.  Mendocino  Co.,   Calif.  ,  Owner-Bureau  of  Yards  and  Docks     HOSPITAL 

Construction    of     frame    and    stuCco  j      Navy  Department  c/o  Public  Works  ,  TR.\CJ.   San   Joaquin   County,   Caiir. 

high    school    building,    asphalt    tile  !     Office,    Administration    Bldg.. 

and     concerte     floors,    composition 

roof. 


A.  J.  Hop|>er  Co.,  243  Langton   St,   San  Francisco    (MArket   7070). 

Church,   Sons   A    Daughters    of    Israel,    Nebraska    St.,    Vailejo;    Bids    open 
April    17,    2:00    P.    M. 
Barrett   &   Hilp,   918  Harrison   St,   San    Francisco    (DOuglas   0700). 
J.  A.  Brydint  1815  Capitol  St,  Vailejo    (Vallejo   2-0400). 

: 1 ■ 

St.  Louis  Bertrand  Parish  Ch.,  East  Oakland;   Bids  open   April  24,  10  A.   M. 
Wiilia    F.    Lynn,   1040   Folger   Ave.,    Berkeley    (BErkeley    8044). 

Transmitter  BIdga.,  Dixon;  NOy  12&SS;  8peo.  16486;  Bids  open  May  2,  11  AM 
Jas.  L  Barnes  Constr.  Co.,  841  Russ  Bldg.,  S.  F.   (.JXbrook  6905  or  7054) 

Alter  Auto  Display  Room,  1179  Potrero  Ave^  S.  F.;  no  bid  opening  date  set 
Barrett  A  Hllp,  918  Harrlaon  St.,  San  Francisco   (DOuglas  0700). 


Abbatoir,  Glnoohio   Brothera,  Concord ;    Bids  open   April  20. 
Stolte,  Inc..   8451   San    Leandro    St,    Oakland    (TRinldad   1064) 
wanted  by  April  19) 


(sub-bids 


CO>tTJlACTORS  .  .  . 

See  us  regarding  Improvement  District  jobs.  We  handle 
collections;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Distrtclts.    Telephuac  GArfield  8000. 

HANNAFORD    &   TALBOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


Approx.   Cost  $200,000 
roj 

San  !      W.  Eaton  Ave. 
Francisco  Naval  Shipyard.  Construction  of  44-bed  hospital  build- 

All  bids  received  February  7  have 


reinforce - 
reinforce- 


been    rejected    and 
been  cancelled. 


the    project    has 


Owner — ^Mendocino  Union  High  School 
District  Ford  St,  Mendocino  City. 

Architect— Clarence  Caulklns.  Rosen- 
berg Bldg.,  Santa  Rosa.  14/17/46  •-.^— ,. 
The  Mendocino  Union  High  School    ADDITIONAL  SUB-CONTRACTS 

District    voted    bonds    In    amount   of    AWARDED  oxt^t» 

$80,000-$100.000  to  finance   the  above  j  SUPERSTRUCTURE  FOR  SHOP, 

construction. 


1  2 


4/17/46 

TO   START  WORK 

STORE  BLDG.         Est.  Cost.  $100,000 

SAN  MATEO.   San  Mateo  Co.,  Callf. 

Second  Avenue. 
Construction    of   4-stor>-    cone,    store 

building,  to  house  four  stores  and 

a    dozen   offices. 
Owners   —  Drs.   Gerald   I.   and   John 

Snell.    205   3rd   Ave.,    San    Mateo. 
Architect— Douglas  D.  Stone  and  Lou 

B.  Mulloy.  Associate,  381  Bush  St, 

San   Francisco. 
Contractor— Barrett  &  Hilp,  918  Har- 
rison  St..   San   Francisco. 

Construction    will    begin    within    a 
few  days. 

4/17/46  8 

WORK  UNDER  WAV 

STORE  ADDITION  Est.  Cost  $50,000 

OAKLAND,  Alameda  County.  Calif. 
1540-1544  Broadway. 

Construction  of  two-story  and  base- 
ment addition  to  rear  of  store  build- 
ing: fluorescent  lighting. 

Owner— Blake  Estate,  c/o  Kdgar  A. 
Jones.  1435  Harrison  St,  Oakland. 

Plans  by  Clay  Burrell,  409  15th  St, 

Oakland.  ,,^  ^     , 

Engineer— C.  S.  Replogle,  510  Boule- 
vard. Piedmont 
Contractor — California  Builders,  Inc., 
comer    Hobart    and    WiObster    St, 
Oakland. 


4/17/46  '  ••     '» 

BIDS  OPENED 

PUBLIC  WORKS  BUILDING 

BURLINGAME.  San   Mateo  County, 
Callf.  Primrose  Rd.  in  rear  of  City  , 
Hall.  i 

Construction  of  two-story  reinforced  • 
concrete,  with  brick  veneer  and 
some  structural  steel  public  works  j 
building  (53x50  ft)  to  house  engi-  ; 
neering  department,  building  in-  ; 
specter's  office,  wire  department  | 
and  park  department  j 

Owner— City  of  Burlingame. 

Architects— Leo  J.  Sharps  and  Irving 

F.  Brown,  1319  Howard  Ave.,  Bur- 
lingame. 

Lower  Bidder— Mon  son  Bros..  475  eth 
St..  San  Francisco.  $59,79L 
Complete  bids  were: 
Monson  Bros.,  |59,79L 

G.  W.    Williams    Co., 
$76,923. 

Charles    J.     Pedesen, 

$78,950. 

MacDonald.   Young  &  Nelson,   San 

Francisco,  $84,106. 

4/17/46  •     •     » 

RECOMMENDED 

SCHOOL  BLDGS.  Total  Cost.  $148,000 

BERKELEY.  Alameda  County.  Cal. 
Cragmont  Elementary  School,  Re- 
gal Road  and  Marin,  and  Thousand 
Oaks  School.  Tacoma  and  Colusa 
Avenues. 

Replace,  expand  and  repair  present 
school      buildings      and      construct 

schools    to 


forced  canal  lining; 

(13)  plachig    1,760.000   lbs. 
ment  in  structures; 

(14)  placing    3,000.000   lbs. 
ment  in  canal  lining; 

Ing:    concrete   slab   floor  with  as- j  (15)  placing  4600  sq.  ft  elastic  Joint 
phalt     tile     covering    on     concrete  [  filler ; 

foundation;    brick   veneer    exterior}  (ig)  placing  1500  lin.  ft  rubber  water 
walls,  a.sbesto.s  cement  shingle  roof  j  stopa; 

covering:  Insulated  walls  and  attic  |  (17)  placing    6000    lbs.    metal    water 
area ;  heating  and  cooling  systems,  j  stops  in  Joints ; 

Owner— Tracy  Community  Memorial    (ig)  510  M  ft   b.m.   erect   timber   in 
Host>ltal,  (jfeorge  Clever,  president ;  structures  except  cattle  guards ; 

ETC  Contract  Price  $2,290,000       C.    E.     Ritter,     general     chairman, |  (jj)  40  catUe  guards; 

SAN     FRANCISCO.     San    Francisco       Tracy.  j  (20)  lO.OOO   lin.    ft    construct    under- 

Naval   Shipyard.  j  Architects— Fred  L.  Swartz  and  Wm.  drains  wfih   uncemented   Joints; 

Construction    of    superstructure    for:     G.  Hyberg.  Rowell  Bldg..  Fresno,      j  (21)  2000  lin.  ft  lay  sewer  pipe  with 

completion  of  two-story  shop  build-  j  • •  cemented  Joints ; 

ing  No.  411,  shipfltters'  and  boiler-  :  4/17/46  1  9  j  (22)  900    lin.    ft    lay    15-in.   diameter 

makers'    shop,    and    miscellaneous  '  PLANNED  concrete  pipe; 

small    structures    which    shall    be   CHURCH  BUILDING        Cost  $15,000    (23)  lOO    lin.    ft    lay    18-in.    diameter 

used  for  industrial   shop  purposes    PL ACTERVILLE,  El  Dorado  County.  concrete  pipe ; 

and  which  includes  asbestos  siding,  i     Callf.  Coloma  and  Bee  Sts.  |  (24)  50    lin.    ft    lay 

roofing,  wood  block  and  other  floor-  [Construction     of     two-ftory     stucco  j  concrete  pipe; 


Placervllle. 


24-in.   diameter 


ine   paving,  earthwork,  track  work,       church  building.  [  (25)  150  lin.  ft  install  12-in.  diameter 

Dlline     metal    windows    and    doors,    Owner  —  Placer\'ille    Church    of    the  j  steel  pipe; 

Ule  work,  plastering,  tanks,  sprin-       Nazarene.  Rev.  R.  E.  Kell.  pastor,    (26)  255,000  lbs.  install  gates  and  gate 

klers,  elevators,  concrete  floor  cov-  \     ' 

erings,     ventilation     and     utiUtles;  j 

Spec.  No.  17099 ;  NOy  12912. 


Burlingame, 
Burlingame, 


Owner— Bureau  of  Yards  and  Docks, 
Navy  Department  c/o  Public  Worlcs 
Office,  Room  2110.  Administration 
Bldg..  San  Francisco  Naval  Ship- 
yard. ,     „ 

Contractor— James    I.     Barnes 
structlon  Co.,  941  Russ  Bldg 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


••21 


Con- 


4/17/46 

ELECTRICAL    BID    OPENING 
POSTPONED  UNTIL  APRIL  18.  1:90 
Acoustical   Work-Western    Aahertos    ^i^- 

Co     675  Townsend   St,  San  Fran-    THEATER 

CO.,   0^0    AOA^uH  SACRAMENTO.  Sacramento  County, 

Monoiill    Hoists  -  Rlnge    Tramrail  |     Caiif.  k  St.  between  12th  and  13th 

Svstems    Inc..  593  Market  St,  San        Streets. 

pGtSsco  Electrical    work  In    connection    with 

sorinkler  System— Grinnell  Co.  of  the  ;     Studio    Theater,    now    under    con- 
Pacific   5th  and  Brannan  Sts.,  San  |     structlon. 

Fmnciico  !  Architect -Leonard    F.    Startcs.    416 

Venetian  Blinds— Brazell  St.  Deutsch,  \     Native  Sons'  Bldg..  Sacramento. 

72  oS  S1^    San  Francisco.  General   Contractor-Central  Califor- 

Hardware -Itorshall-Newell    Supply  1     nia  Construction  Co..  Inc..  116  Erie 

Co      Soear   and   Mission   Sta.,  San !     St..  San  Francisco. 

J^aclSS.  ^^  i  ^S?  m^'"'"^  ^**^  postponed   from 

Sub-contracts    previously    awarded   April  16. 
were  published  in  Issue  of  March  29.  ^  The  following  electrical  contractors 
^  have  taken  out  plans- 


hoists; 
j  (27)  52.000   lbs.   install    miscellaneous 

metal  work; 
I  (28)  250  lin.  ft  install  electric  metal 
j  conduits ; 

!  (29)  200  lbs.  Install  ground  wires; 
Schedule  No.  2 
Westley  Wasteway 

(30)  193.000    cu.    yds.   excavation    for 
wasteway ; 

(31)  20,000  cu.   yds.   compacting  em- 
bankments ; 

(32)  33.000    cu.    yds.    excavation   for 
structures ; 

(33)  13,000  cu.  yds.  backfill  for  struc- 
tures; 

I  (34)  30.000    cu.    yds.     backfill    about 
wasteway  channel  side  walls ; 

(35)  4000  cu.   yds.  compacting  back- 
fill : 

(36)  105,000  sq.  yds.  trimming  founda- 


••12 


neighborhood    primary 

supplement    Cragmont    and    Thou-  j  4/17/4^ 

sand  Oaks  schools.   One  of  the  new  ,  ^qrk  UNDER  WAY 

primary  schools,  to  hiclude  the  kin-    plant 

dergarten    and    1st   to    8rd    grades    ^ORTH  SACRAMENTO,  Sacramento 

only,    to    be    located    near    Spruce ;     county.  Calif.  ,„^ ' 

St    approx.  one-half  mile  north  of  |  construction  of  canning  plant  (120x 

Cragmont    School;    a    second    near  j     240  feet).  „    «.^ 

the  county  line  midway  bet  Crag-    owners— James  R.    Pullen,   N.   Park 


George  C.  Foss,  1720  8th  St. 
Luppen  &  Hawley,  Inc..  3128  J  SL 


4/17/46 

SITE   SELECTED 

PLANT 

OAKLAND,   Alameda   County,  Calif. 

Hegenberger  Rd.  at  87th  Ave. 
Construction  of  new  lumber  plant 
Owner— Smith  Lumber  Co.,  19th  Ara 

and  Estuary,  Oakland. 


m Jnt  and'  Hillside  Aves..  and  the 
third  near  intersection  of  Arling- 
ton Ave.  and  Thousand  Oaks  Blvd 


St.  Lodi,  and  Harold  von  der  L«ith,  , 
22  S.  Avena  St.  LodL  ; 

Grounds  has  been  broken  and  work  | 


Cost  of  the  first  two  Is  estimated  ;  ^^^^  started  on  the  initial  mate  build 


at  $52,000  each,  the  third  $44,000 
Owner-Board  of  Education  of  the 
City  of  Berkeley  and  of  Berkeley 
Unified  School  District  Supt  Thoe. 
L.    Nelson.   1414  Walnut   St.    Ber- 

Architect— Not  Selected. 

The  above  project  was  recommen<J- 
ed  in  a  recently  completed  survey  of 
Berkeley  school  needs. 


ing  which  is  expected  to  be  com- 
pleted by  June.  This  winter  it  U 
planned  to  erect  another  building, 
duplicate  of  the  first 

4/17/48  '  •    •    12 

SUB-CONTRACTS  AWARDED 
INDUSTRIAL.  PLANT      Coat,  $75,000 
SAN  FRANCISCO.  Third  St.  east  of 
18th  Street. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

PaciHc  Pipe  Co. 

160  Spear  ^t.  Su  Francisco 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufacturers  of 

Wire  Cyt,   Repressed   pav-     DDiri/'       Hollow    Build-  Til  V 

Fi5e^iV'a''n7^1t"e^'.^"'^.     KKIIR       >"«.  ^P^rtition    1  ILfc 

Office  and  Plant— POINT  RICHMOND 

Phone  Richmond  226 


INSULATION 


BAITS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 


L.  H.  CLAWSON  CO. 

insulaiou  for  the  Pacific  Coast  Telephone  KEJIog  2-3688 

OAKLAND  1,  CALIF. 


1650  M*cARTHUR 


^. 


0f 


STUCCO 


THE 


NOISI 

niouaiOH 

AND 

ACOUjncAi 

CORRKTfON 


12  X  12  X  Vz;  %:  and  %-ln. 

NOW  AVAILABLE    IN 

LOCAL   STOCK 


IMPROVED 

1/ 


^//z"  -U^Ui^I, 


STUCCO   CEMENT 


More  thirds  Per  Sock  •  Sprmodt  ffosler  •  less  Slirlnlcoge 
PACIFIC    POUTLAND    CEMENT    COMPANY 


H 


r 


I 


-.1  •" 


il 


WEDNESDAY,  APRIL  17.  1946 


DAILY    PACIFIC    BUILDER 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


4/17/46  ••3  4 

BIDS  OPENED 

CADDOA,  Bent  Co.,  Colo. — Morri- 
son-Knudsen  Co.,  Inc.,  P.  O.  Box  450, 
Boise,  Idaho,  and  810  Title  Guarantee 
BIdg.,  Los  Angeles,  at  ^1,298,117.70, 
submitted  the  low  bid  to  the  U.  S. 
District  Engineer  Office,  Commer- 
cial Bldg.  and  P.  O.  Box  1538,  Albu- 
querque, N.  M.,  April  9  for  the  com- 
pletion of  John  Martin  Dam  on  the 
Arkansas     River,     approximately    60 


(4)  8000    cu.   yds.    excavation,  com-  , 
mon,  for  structures;  (30)  50  each  reinstalling  Inlets; 

(5)  800    cu.    yds,    excavation,  rock, '  (31)  lump    sum,    removing    drainage 
for  structures;  !  structures  X  and  Y. 

(6)  12,000  cu.  yds.  backfill;  I     Total  bids  follow: 

(7)  compacting  6000  cu.  yds.  back-    (A)  Macco  Construction  Co.  and  Mor-  | 
fill.  rison-Knudsen    Co..    Inc.,   ♦4,107,-; 


I         concrete  leveling  course; 

(5)  1237    tons    laying   2.in.    asphaltlc 
concrete  surface; 

(6)  300  tons  binder  material  for  sta- 
bilizing subgrades. 

Specifications  prepared  by  City  En- 
P.  Martin  and  are  obtain- 


(8)  2600  CU.  yds.  concrete  in  struc- |        731^     ^  ^^^^^^  ^^    gouth  San  !  iSrfr^om   city   clerk's    office,    ci^y 

(9)  placing  207,000  lbs.  reinforcement '         FraLisco.  K267,329.            ^_-,  'S-"-   ^^^   ^*"'''''''   "^"  ^'^^'^  °' 
bars-  i  (C)  Charles   L.  Harney  and   piombo   $5.00.  ^ 

(10)  500  sq.  yds.  dry-rock  paving;  Bros.   &  Ca.  San  Francisco.   »4.-  . 

miles   west    of    the    Kansas-Colorada  '  (11)  200  cu.  yds.  cobble  riprap;  976,865. 

state    line    and    near    Caddoa,    Bent  1  (12)  erecting  40  M  ft  b.m.  timber  in    (D>  Utah 


Construction     Co., 


•• 


40 


Co.,  Colo.  '  structures; 

Total  bids  submitted  were:  !  (13)  laying  1600  lin.  ft  18-in.  diam- 

Morrison -Knudsen  Co.,  11,298,117.70.  !  eter  lock- joint  concrete  pipe; 

Grafe  -  Callahan    Construction    Co.  I  (14)  laying  180  lin.  ft  21-in.  diameter 

and  W.  K.  Mcllyar,  Los  Angeles  and  lock- Joint  concrete  pipe; 


Dalla".  '^f^xp"    '^451,194.20. 


84 


4/16/46 

BIDS   WANTED 

COLUMBIA      BASIN      PROJECT, 
Washington.— Until  May  15,  10  A.  M.,  [ 
bids    will    be   received    by    the   U.    S.  i  dS)  installing  19,600  lbs.   gates; 


(15)  laying  200  lin.  ft  24-in.  diameter 
lock -joint  concrete  pipe; 

(16)  laying   1150  lin.   ft  30-in.   diam- 
eter lock-Joint  concrete  pipe; 

(17)  laying  1150  lin.  ft  36-in.  diam- 
eter lock- joint  concrete  pipe; 


Francisco,  ^,336.448. 
No     bids     were     submitted 
Proposition   B. 
Unit  prices  follow: 

Proposition  A 
(A)  (B)  (C) 


San  '  4/17/46 

BIDS  WANTED 
under!     WASHINGTON  COUNTY,  Utah.— 
j  Until  May  1.   10  A.  M.,  bids  will  be 
(received  by  the  Public  Roads  Admin- 
istration,   B.    W.    Matteson,    division 
(D)       engineer,  Federal  Bldg.,  Ogden,  Utah, 


Machinery  &  Material 


(i> 

(2) 
(3> 

(1) 
(la) 


.623  $       .655  I  .765  $ 

.12             .08  .16 

1.60           1.00  1.75 

Proposition  B 


Washington,  under  Spec.  1286  for  the  I  metal  work. 

construction  of  earthwork,  concrete!  No  charge  to  prospective  bidders; 
lining  and  structures  for  the  west  I  *°  others,  $2.75,  not  returnable,  for 
canal    from    station    2-f50   to    station  '  specifications. 

350-1-00,  Columbia  Basin  Project.  !  Copies  of  the  standard  forms  and 
Washington.  The  work  is  situated  °^  *^®  specifications  may  be  obtained 
in  the  vicinity  of  Adrian.  Wash.  \  L^*^"™     ^^®,  following    offices    of    the 

The    principal    items   of   work   and  '  ^"'■«*"   °^   Reclamation:   Walker  R. 


815  for  constructing  7.929  miles  of  Utah 
.05     Forest    Highway,    Project    21-AI,B1, 

2.16  Enterprise-St.  George,  located  within 
;  or  partly  within  Dixie  National  For- 

lest.  Washington  County,  Utah. 

j     Specifications    obtainable  from  the 

'above  office   upon  deposit  of  |10. 


Young,  chief  engineer,  U.  S.  Custom  ',  (ID 
House,  Denver  2,  Colo.;  D.  Comstock,  (12) 
regional    director,    P.     O.    Box    2130,    (13) 

commissioner,    (16) 


the  estimated  quantities  involved  are 
as  follows: 

Schedule  No.  1 


24-50  to  station  25-f30,  statiton  70+50 
to  station  89-f55.  and  station  lOl-f-30 
to  .station  350-f-OO. 

(1)  1.044,000     cu.      yds.      excavation, 
common,  for  canal ; 

(2)  704.000  cu.  yds.  excavation,  rock, 
for  canal ; 

(3)  500  cu  .yds.  excavation,  common, 
for  drainage  channels  and  dikes ;    ^____ 

C4)  300.000  sta.  cu.  yds.  of  overhual;  14/17/46 
(5)  6350    cu.   yds.    excavation,    com-    cqntf 
mon,  for  structures ; 


Michael     W.     Straus, 

Bureau  of  Reclamation,  Washington    (17) 

25,   D.   C.  ;  (18) 

!  (19) 

;  (20) 

DOCKS,  PIERS  &      i  521; 
HARBORS  ;!23; 

(24) 


35— 


•• 


3  5    (25) 

CONTRACT  AWARDED  '(26) 

/fi^   ATx^  ^  ■      .  NEW  WHARF  (27) 

(b)  4750    cu.    yds.    excavation,    rock,  i  gAN  FRANCISCO.  St  Francis  Yacht    (28) 


for  structures ; 


Club. 


itruction  of  new  wharf. 
<>wner — St.  Francis  Yacht  Club. 
Contractor— M.  B.  McGowan,  Inc.,  625 

Market  St 


(7)  50  cu.  yds.  excavation,  rock,  for    Removal  of  existing  wharf  and  con- 
dramage   channels   and  dikes: 

(8)  compacting  245,000  cu.   yds.  em- 
bankments ; 

(9)  10.600  cu.  yds.  backfill; 
(10)  compacting  200  cu.  yds.  backfill ; 
<11)  preparing    116,000   sq.    yds.    rock 

foundation  for  concrete  iinmg; 
(12)  trimming   124,000   sq.    yds.    earth 
foundation  for  concrete  lining; 


(29) 
(30) 
(31) 


.30 

.50 

.05 

2.00 

20.00 

7.00 

.20 

.38 

2.26 

5000.00 

1.20 

2.80 

3.40 

4.20 

5.50 

4.20 

5.50 

50.00 

50.00 

1.80 

2.20 

10.00 

10.00 

2.60 

200.00 

50.00 

50.00 

330.00 


.25 

.50 

.10 

2.10 

28.00 

5.80 

.25 

.39 

2.20 

1500.00 

1.70 

4.00 

5.20 

5.70 

6.50 

5.40 

6.40 

70.00 

80.00 

3.50 

3.50 

45.00 

45.00 

3.25 

80.00 

55.00 

45.00 

220.00 


.05 

.65 

.09 

1.90 

25.00 

8.00 

.20 

.40 

2  21 

3500!00 

1.35 

4.00 

6.00 

7.00 

&50 

4.00 

5.00 

45.00 

50.00 

3.00 

3.00 

20.00 

20.00 

2.50 

165.00 

35.00 

40.00 

80.00 


.85    i 
LOO*  ,4/16/46  ••     40 

.17    I  BIDS  WANTED 
2.60    I     SACRAMENTO   COUNTY,   Calif.— 
22.00    !  Until  April  22.  10  A.  M.,  bids  will  be 

8.00    I  received   by   the   Sacramento  County    

'Board     of     Supervisors,     Courthouse,    .  ,._ 
I  Sacramento,  for  the  Improvement  of  I  I.i^fE 
streets,     boulevards,     drives,     courts 
and    easements    in    Wright    &    Kim- 
brough  Arden  Park  Vista,  units  Nos. 
1 2  and  3 


1.16 
.21 
2.00 
4200.00 
1.85 
3.60 
4.60 


5.50  !gineer  Joseph  B.  Spink,  408  Calif or- 

7.00  !nia    Fruit    Exchange    Bldg.,    Sacra 

4.60  i  mento. 

7.00  i  


4/17/46  ••40, 

NOTICE 

MERCED  COUNTY,  Calif— A  rep- 
resentative of  the  District  Office  SACRAMENTO.  Calif.  —  A.  Tel- 
of  the  State  Division  of  Highways  ,  chert  ft  Son,  Inc.,  Box  1113.  SHcra- 
.vill  meet  prospective  bidders  for  the  ;  mento,  at  ^6,803.50  submitted  low 
)roposed  project  in  Merced  County,  j  bid  to  U.  S.  Engineer  Office,  Wright 
K-Mer-32-C,  for  which  bids  are  to  !  Bldg.,  Sacramento,  under  Spec.  1216 
)e  received  in  Sacramento  on  May  1.  j  for  levee  construction  and  pudiptng 
Said  representative  will  meet  pros-  » plant  at  Br>-tes  Bend,  West  Levee, 
>ective  bidders  at  San  Joaquin  Riv-  I  Sacramento  River, 
er  Bridge  on  April  25,  at  11  A.  M.      j     Work  involves: 

.^— —     (1)  91,600  c.y.  excavation 

I    (2)  3800  M  gals   water  for  coii^pac 
i  tion  and  sprinkling; 

i    (3)  1.000  tons  crushed  rock  sutt.  to 
j  place; 

I    (4)  20  roller  hours  compaction  roll- 
j  ing,  1  power  roller; 

:    (5)  1  lump  sum  pumping  unit  and 
supporting    timber    struc,    C    M 
i  pump  house,  walkway,  concrete 

j  foottegs    and    dolphin    piling; 

'    (6)  225   U.    24-in.    soil-proofed   steel 

pipe    %-in.    wall    thicknesct; 
I    (7)  1  24-in.  slide  headgate; 
I    C8)  1  bolted  type  coupMng  for  18-in. 

soil-proofed  steel  pipe; 
j    (9)  1  bolted  type  coupling  for  |24-in. 

soil-proofed  steel  pipe'; 
'(10)  1  24-inch  gate  valve; 
(11)  1  10-inch  butterfly  valve;  i 
}  tl2)  2  CM  cutoff  wall  for  24-iD.  steel 
i  pipe; 

(13)  1  1-inch  hose  gate  valve; 
1  surge  chamber ; 
1  remove  and  save  18-in.  Si  145- 
ft  iron  pipe  and  10-in.  x  115- 
ft  iron  pipe,  remove  24-in.  x 
82-ft  concrete  pipe,  Statl<!»n  31 
plus  80; 


LEVEE  CONSTRUCTION,  ETC,  BRYTES  BEND 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  &  Materials 
Machinery  and   Equipment 


42 
43 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


4  2 


NOTICE  OF  SALE 
SAN  FRANCISCO.— UnUl  April  24, 

10   A.    M.,   bids    will    be   received   by 
ana  o  1  ^^^  Navy  Material  Redistribution  and  , 

Specifications  obtainable  from  En-  1  PJ^posal  Office.  785  Market  St,  San 


(14) 
(15) 


50.00 

60.00 

2.00 

3.10 

20.00 


4  0 


Francisco,  under  Sales  No.  C-363-46 ' 
for  sale  of  ferrous  and  non-ferrous 
scrap  and  wooden  benches,  located 
at  Joshua  Hendy  Iron  Works,  Sunny- 
vale. 


4/17/46 

LOW  BIDDERS 

S\N  MATEO  COUNTY,  Calif.— 
Union  Pavinp  Co.,  212  Babcock  Bldg., 
2a66  iSan  Francisco,  at  (Sch.  A),  $91,874.70; 
2^30  :  C.  Dudley  DeVelbiss,  Eastshore  High- 
wav  and  Huntington  Ave.,  Richmond, 
at  (Sch.  B).  $55,210.38,  and  John 
Pestana.  16411  E.  14th  St.,  San  Le- 
andro,  at  (Sch  C-A),  $20,87631.  sub- 
mitted low  bids  to  the  San  Mateo  1  above  office 
County  Board  of  Supervisors,  W.  H, 


4  2 


265.00 
60.00 
60.00 

300.00 


4/17/46  • 

BIDS   WANTED 

SAN  FRANCISCO.— Until  April  26, 
3  P.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3534  for  furnish- 
ing and  delivering  furniture  for  the 
Junior  College. 

Specifications   obtainable  from   the 


(1) 
(2) 
(3) 
(4) 


(A) 

$.185 

1.00 

2.25 

6.00 


(B) 

$.19 

.75 

3.00 

10.00 


(C) 
$.222 
1.00 
3.60 

10.00 


(16)  1  remove  and  waste  6xl2xl9-ft 
cone  discharge  box  Sta.  81  plus 
80' 

(IT)  1  remove  and  save  30-ln.  x  180- 
ft  iron  pipe,  Sta.  33  plus  80; 

(18)  1  remove  and  waste  24-in.  x 
240-ft  cone  pipe  bet  Stations 
31  plus  80  and  33  plus  80; 

(19)  1  remove  and  waste  concrete 
pump  house.  Sta.  34  plus  00; 

(20)  3,100  ay.  remove  exist  highway 
pavement ; 

(21)  1,100  If.  remove  and  reconstruct 
existing  fence. 

existing   fence ; 

(22)  lump  sum,  remove  and  waste 
inlet  box,  remove  and  save  48x 
235-ft.  CMP,  one  48-ln.  calco 
gate  Model  No.  100  and  one  CM 
cutoff   wall    for   48-in.    pipe. 

Total   bids  follow: 

(A)  A.  Teichert  &  Son.  Sacramento. 
$36,803.50. 

(B)  P.  Gerald  Blng.  Sacramento,  $39,- 
229.00. 

(C)  H.  Earl  Parker,  Marys\'ille.  $39.- 
691.45. 

(D)  Harms   Bros.,  Sacramento,  $46,- 
436.25. 

(E)  Fredrickson    Bros.,    Emeryville, 
$49,657.50. 

(F^   C.  M.  Syar.  Vallejo,  $52,260. 

(G)   J.   R   Ree\es,   Sacramento,   $63.- 

013.25. 
(H)    F.    E.    Young.    Berkeley,    $66,320. 
(I)  A.  A.  Baintv^r,  l»ng  Beach,  $56,- 

571.83. 
Unit  prices  follow: 


(D) 
$.25 
1.00 
3.00 
6.00 


(E) 
$.25 
1.28 
2.82 
6.40 


(F> 

$.30 

1.00 

3.00 

7.00 


(G) 
$.36 
1.00 
1.65 
7.50 


(H) 
$.28 
2.00 
2.35 
9.75 


(I) 
$^84 

2.50 
2.75 
3.75 


(5)..-..  6996.00  6500.00  636o!oO  tOOO.OO  8430.00  10,000.00  6360.00  10.250.00  W73.20 


(6). 
(7). 
(8). 
(9). 


8.00 
88.00 
45.00 
66.00 


10.00 
60.00 
50.00 
60.00 


7.25 
80.00 
40.00 
60.00 


12.25 

100.00 

45.00 

65.00 


14.70 
77.00 
32.00 
45.00 


10.00 
60.00 
20.00 
40.00 


7.25 
80.00 
48.00 
60.00 


13.60 

117.00 

46.50 

61.00 


10.00 
85.00 
11.30 
18.38 


(10) 1034.00  950.00  940.00  :|035.00  1132.00 

(11) 110.00  300.00  100.00      20.00  302.00 

(12) 55.00  60.00  50.00       75.00  58.00 

(13) 22.00  20.00  20.00     <  20.00  24.00 


800.00  940.00 

200.00  100.00 

100.00  50.00 

20.00  20.00 


1495.00   1175.65 
525.00     25000 


81.00 
13.50 


(14)1...  1309.00  1200.00  1190.00  1250.00  1108.00  1000.00  1190.00  1350.00 


4/17/46  •     • 

CONTRACT    AWARDED 
DOCK  AND  DOLPHIN 
SAN   FRANCISCO.     Isalis   Creek. 


3  6 


00         I7T  rr'TDir-     I  ir-MTlNr^   ;  Augustus,   county   clerk.   Courthouse, 

00 t.l-t.L.  1  KH.,    LlVan  1 11^     Redwood    Citv,    for    construction    of 

TRANSMISSION  LINES     grading,  paving,  curbs,  gutters,  slde- 
p/%f npa/fpMf*  walks,  sanitary  sewers,  storm  drains 

CV^v^u-iTu^-*  *  g^^^    water   mains   in    the   streets    in 

and    adjacent    to   Lomita   Hills   Sub- 


4  2 


•  « 


tures ; 

(15>  placing  108.000  lbs.  reinforcement 
bars  in  structures; 

(16)  16,250    cu.    yds.    reinforced    con- 
crete in  canal  lining; 

(17)  16,250  cu.  yds.  unrelnforced  con- 
crete in  canal  lining; 

(18)  placing    1,300,000    lbs.    reinforce- 
ment bars  in  canal  lining; 


Owner— Valianos  Co.,  209  Post  Street. 
Contractor — M.     B.     McGowan,     Inc., 
625   Market   Street. 


36 —  PAKKS,  AIRPORTS  & 
PLAYGROUNDS 


4/17/46  "     34   division.  Resolution  of  Intention  No. 

BIDS  WANTED  1994. 

COLUMBIA      BASIN      PROJECT,       Plans  by  engineer  of  work,  Basil  W. 

Washington.— Until  May  17,  10  A.  M.,   Waters  Jr.  of  James  &  Waters,  1319 

bids   will    be    received    by    the    U.    S.    Howard  Ave.,  Burllngame. 

Bureau  of  Reclamation,  Coulee  Dam,       Complete    bids    will    be    published 

W^ashington,  under  Spec  1230  for  the   .shortly. 

construction     of     earthwork,     lateral  

lining    and    structures,    Pasco    pump  4/17/46  ••4  0 

—    laterals,     Columbia     Basin     Project    BID  OPENED 
3  6    Washington.    The    work    is    situated        OAKLAND,    Alameda    Co.,   Calif. — 

from  10  miles  to  14  miles  northwest    Spears  -  Wells     Machinery    Co.,    Inc.,    follows : 

1832    W.    9th    St..    Oakland,    at    $125, 


4/17/46  • 

BIDS  WANTED 

SAN  FRANCISCO.— UntU  April  26, 
3  P.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3533  for  furnish- 
ing an  dloading  on  Park  Department 
trucks  approximately  1500  cu.  yds. 
quarry  run  rough  red  rock. 

Specifications  obtainable  from  the  j 
above  office.  I 


(151 270.00  300.00 

(16) 220.00  300.00 

(17) 220.00  800.00 

(18) 80.00  500.00 

(19) 330.00  150.00 

(20) 125  .15 

(21) 25  .20 


350.00 
200.00 

250.00  650.00 

100.00  300.00 

300.00  330.00 

.10  .40 

.25  .30 


600.00  1505.00 
225.00  '300.00 


448.00 

224.00 

256.00 

.13 

.18 


400.00  1000.00 
600.00  200.00 
400.00  1000.00 
400.00     120.00 


(22) 325.00  1500.00     450.00     500.00  1018.00 


500.00 
.10 
.40 

200.00 


300.00 
.28 
.20 

200.00 


600.00 

100.00 

600.00 

500.00 

50.00 

.22 

.15 

750.00 


55.00 
375.00 
920.00 

74.30 


75.00 
50.00 


J2S 
.10 

160.00 


4  2 


4/17/46  • 

BIDS  WANTED 

SACRAMENTO,  Cal.— Bids  will  be 
received  by  the  State  Purchasing 
Agent.   Sacramento,  for  materials  as 


4/17/46  * 

<19)  placing  200  sq.  ft   elastic   joint-     BIDS    OPENED  wv,w.   ^^  „.-.™ .  .  a    -i.    oo 

filler  material;  .  SAN  FRANCISCO— Al  W.  Slmmonds,   of  Pasco,  Wash.  ^  1832    W.    9th    St.    Oakland,  at    $125,'  xT^   IJf^a 

<20)  placing  200  lin.  ft.  rubber  water  ,  420    Market    St.    San    Francisco,    at       The  principal   items    of   work   and  .submitted   only   bid   to   the  Oakland    QUO.  48735;  Keq.  104459 


stops ;  i  $4800.  submitted  low  bid  to  the  U.  S.    the  estimated  quantities  involved  are   City  Council.  Charles  Don,  city  clerk, 

(21  >  erecting  29  M  ft.  b.m.  timber  In    Engineer  Office,  74  Montgomery  St,    as  follows:  City  Hall,  for  planing  existhig  pave 


structures ; 
j(22)  installing   66.000    lbs.    gates    and 
gate  hoists ; 

(23)  installing  600  lbs.   miscellaneous 
metal  work ; 

(24)  installing  400    lin.    ft.    electrical 
metal  conduits ; 

(25)  installing  100  lbs.  electrical  con- 
ductors and  ground  wires; 

(26)  constructing  5000  lin.   ft   under- 
drain  swith    uncemented   joints; 

(27)  laying    1000    lin.    ft.    sewer   pipe 
with  cemented  joints; 

(28)  laying  130  lin.  ft  15-in.  diameter 
concrete  pipe; 

(29)  laying  60  lin.  ft  18-ln.  diameter 
concrete  pipe; 

(30 1  laying  130  lin.  ft.  30-ln.  diameter 
concrete  pipe 


San  Francisco,  under  Serial  No.  04- 
203-46  for  runway  marking  at  San 
Francisco  Airport,  San  Bruno. 

Deemer  &  Deemer,  San  Francisco, 
at   $11,700,  submitted  only  other  bid. 


2  6 


4/17/46 

PROCEED  ORDER 

DWELLING  UNITS  Price  $72,096 

CARSON    CITY,    Ormsby    Co.,    Nev. 

Construction    of    48    family   dwelling 


(1)  116,000   cu.    yds.    excavation    for  men t    for    remainder   of    fiscal    year 
laterals ;  ending  June  30,  1946. 

(2)  1,200.000'  sta.  cu.   yds.   overhaul; 

(3)  compacting  106.000  cu.  yds.  em-    4/17/46 
bankments;  BIDS  OPENED 

(4)  17,000    cu.     yds.    excavation    for       SACRAMENTO,  Calif.— McGillivray 
pipe  trenches ;  '  Construction     Co.,     Box    873.    Sacra- 

(5)  4400     cu.     yds.     excavation     for   mento,  at  $8096.30.  submitted  low  bid 
structures ;  i  to  the  City  of  Sacramento,  CJity  Hall, 

(6)  trimming  171.400  sq.  yds.  founda-  'Sacramento,  for  Improvement  of  64th 
tions  for  lining;  Street   from    Eastern    Ave.    and    Fol- 


unlts,    Nev.    26184;    completion    by     (7)  applying  88,800  sq.   yds.    of   soil   som  Blv(l. 


June  9. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — M.  &  K.  Corp.,  Financial 
Center  Bldg.,  San  Francisco. 


sterilants ;  1 

(8)  4600  cu.  yds.  backfill  about  struc- 
tures ; 

(9)  compacting  4600  cu.   yds.  back-  : 
fill  about  structures;  j 

(10)  17,000   cu.    yds.    backfill    of  pipe  ■ 


Schedule  No.  2  |  4/17/46 

Construction  of  Dry  Coulee  siphons  '  PROCEED    ORDER 
Nos.  1  and  2.  station  23+50  to  station  ,  DWELLING  UNITS 
704-50,    and    station    89+55  to    station    SALT    LAKE   CITY.    Salt  Lake   Co., 
101+30. 

(31)  202.000  cu.  yds.  excavation,  com- 
mon, for  structures ; 

(32)  44.500  cu.  yds.   excavation,   rock, 
for  structures ; 

(33)  50.000  sta.  cu.  yds.  overhaul; 

(34)  146.000  cu.  yds.  backfill; 


trenches ; 
2  6  '  (11)  1200  cu.   yds.   concrete  in  struc- 
tures ; 
Price  $375,628    (12)  placing  99,000  lbs.  reinforcement 
bars; 
Utah.  (13)  26,400   sq.    yds.    concrete    lateral  ter  xno.  13;  ».     ,  „ 

Construction   of   254   family  dwelling  lining,  3-in.  thick;  '  <11)  construct  24  l.f.  curb  alone, 

units.  Utah  5-42218;  completion  by    (14)  16.400    sq.    yds.    concrete   lateral ,  (12)  construct  6840  s.f.   i»4-m. 
Aueust  13.  lining,  2-in.  thick;  '  sidewalk; 

Owner— Federal   Public  Housing  Au- j  (15)  making,     preparing    and    fflUng   (13)  23.750  s.f.   5%-ln.  asph.   concrete 


Work  involves: 

(1)  4  trees  to  remove; 

(2)  remove  124  l.f.  hedge; 

(3)  remove  324  If.,  fence; 

(4)  916  c.y.  excav.  and  grading; 

(5)  62  c.y.   fill  grading; 

(6)  remove  32  B.f.  concrete  sidewalk 

(7)  reconstruct  1  m&nnole  to  grade; 

(8)  place  2  gutter  drains,  cut  No  11 

(9)  place  50  l.f.  6-in.  VI  sewer  pipe; 
(10)  construct  1510  If.  curb  and  gut- 
ter No.  13; 


thority.  Humboldt  Bank  Bldg.,  San  '  46,400    lin.    ft.    joint    grooves    in 

Francisco.  concrete  lining; 

(35)  compacting   4000   cu.    yds.  back-  !  Contractor — M.  &  K.  Corp.,  Financial  j  (16)  500   sq.    yds.    pneumatically   ap- 

flll;  i     Bldg.,  San  Francisco.  plied  mortar  lateral  lining,  2-in. 

(36»  41,300  cu.  yds.  concrete  in  struc-  i  • <  thick; 

tures;  4/17/46  •     •     3  6.(17)  28.600  sq.  yds.  pneumatically  ap- 

(37)  placing  14.820,000   lbs.   reinforce- !  bi DS  WANTED— TO   BE  OPENED    >  plied   mortar  lateral   lining   la- 
ment bars;                                            I  APRIL  30.  10:30  P.  M.                              j  in.  thick; 

(38 >  placing  166.000  lbs.  metal  water   REPAIR  BARN  &  PADDOCK  '(18)  making,    preparing    and    filling 

stops;  ipLEASANTON,    Alameda   Co..   Calif.  31,200    lin.    ft    Joint    grooves    in, 

(29)  installing    1800    lbs.    of    blowoff       Alameda  County  Fairgrounds.  pneumatically  placed  motar  Un-  '■   ^^'■ 

valves  and  connections.  -Repair    fire    damage    to    bam    No.    2  1  Ing; 

Copies  of   the  standard  forms   and;     and   paddock   and    seal    coating   at(i9)  88,800   sq.   yds.   asphaltlc   lateral 

of  the  specifications  may  be  obtained  j     grandstand     and     new     section     of  lining,  except  asphalt ; 

from    the    following    offices    of    the  1     paved   road.  _  ,  (20)  furnishing  750  tons  asphalt  for 


pavement 
Total  bids  follow: 

(A)  McGillivray      Construction      Co., 
Sacramento,   $8096.30. 

(B)  A.  Teichert  &  Son,  Sacramento, 
$8311.65. 

(C)  J.    R.    Reeves    Co.,    Sacramento, 
$8413.65. 

Unit  prices  follow : 

(A)         (B) 
$15.00     $15.00 
.30  .30 


25.000  gals,  emulsified  asphalt  200- 
300,     pene.     type,     vendor's     tank 
truck  into  State  storage  at  Los 
Banos  and/or  Newman. 
April   23 
••     4  0  I  QUO.  48698  ;  Req.  51194  : 

320  tons  liq.  asph..  type  SC-3,  deliv. 
ered  to  job  site  vicinity  of  Atas- 
cadero  Dist  5. 
QUO.  48697;  Req.  51193: 

105   tons    llq.    asph.,    type   RORC-5. 
dellv.  job  site  Estrella  River  and 
Atascadero. 
^UO.   48696;   Req.   61191: 
130  tons  liq.   asph.,  type   SC-2,  del. 
job    site    bet.    Summit    and    Jack 
Creek.  Dist  5. 
QUO.   48694;   Req.  51188: 

43    tons    liq.    asph.,    type    RORC-5. 
vendor's  equip..  San  Marcos  Pass 
and   east  of  Lompoc. 
QUO.    48686;   Req.    51164: 

37    tons    llq.    asph..    type    RORC-5. 
deliv.    Job    site    C^hlttenden    Pass 
Road   and   Salinas    -   Watsonville 
Road,  Dist  5. 
QUO.  48511;  Req.  A111479: 

100  tons  liq.  asph..  SC-2.  vendor's 
spreading  equip,  bet.  Palo  Verde 
and  San  Bernardino  -  Riverside 
county  line.  State  Rte.  146,  US  95. 


1? 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLQS 

STEBLFORM  CONTRAaiNG  CO. 

666  Harrison  St.  DO  5SA-1  Sm 


cone. 


Bureau   of    Reclamation :   Walker  R.    Owner — County    of   Alameda.   Court- 
Young,   chief  engineer,  U.  S.  Custom ;     house.  Oakland. 
House.  Denver  2.  Colo. ;  R.  J.  Newell,  [  Architect— Kent  &  Hass,  525  Market 
regional  director.  P.  O.  Box  937,  Rec-        St..    San    Francisco. 


asphaltlc  base  course; 

(21)  furnishing  60   tons    asphalt    for 
sealing  treatment; 

(22)  240  sq.  yds.  dry-rock  paving; 


(2). 
(3). 
(4). 
(5). 
(6). 


.20 
.75 
.50 
.30 


(7) 11.00 


(8). 
(9). 


lamation  Bldg..  Fair  Grounds.  Boise.  1     Plans  and  specifications  obtainable    (23^  erecting  31  M  ft  b.m.  timber  in    ^^0) 

Idaho;  F.  A.  Banks,  supervising  engl-    from    County    Clerk's    office,    Court-,  structures;  '^^^ — 

neer.   Coulee  Dam.   Washington,   and   house,  Oakland,  upon  deposit  of  $25.    (24)  laying  200  lin.  ft.  12-in.  diameter   (12) 

Michael     W.     Straus,     commissioner,!     Bids  will  be  opened  in  the  Board.  concrete  pipe;  ^^^^ - 

Bureau  of  Reclamation,  Washington  i  of  Supervisors'  meeting  room  In  the    (25)  laying  4700  lin.  ft  15-in.  diameter 

25.  D.  C.  I  Courthouse,   Oakland.  1  concrete  pipe;  ,4/17/46 


16.00 

1.30 

1.20 

.75 

.18 

.17 


.25 
.70 
.15 
.20 
10.00 
14.00 
1.50 
11.12 
.55 
.185 
.185 


(C) 
$15.00 
.50 
.50 
1.00 
.50 
.30 

to.oo 

15.00 

L50 

1.10 

.76 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

1335  SIXTH  ST.,  Berkeley  2,  CiJIf. 


Berkeley  8317 
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.17 
.175 


4/17/46 

NOTICE   OF  SALE 

SAN  FRANCISCO.  —  War  Assets 
Administration.  30  Van  Ness  Ave., 
San  Francisco,  announces  sale  of 
garbage  grinders,  meat -chopping  ma- 
chines, dough  mixers,  hot  plates,  etc., 
to  federal  agencies  April  29  and  30 
and  to  state  and  local  governments 
May  1  and  2. 


ROOFING 


INDUSTRIAL  AND  COMBfEBCIAL   BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

j     •       •       • 

Estimates  gladly  subihitted  to  General  Contractort  on 

any  type  new  Constructk>n 

DONNELLY  ROOFING  CO. 

662  FULTON  ST.,  SAN  FRANCISCO       -       Phone  WAlnat  S8S6 


4  2 


No  charge  to  prospective  bidders 
for  specifications:  to  others,  $2,  not 
returnable.  •, 


10%  bid  bond  not  to  exceed  $5000 


•• 


3  6 


•• 


S4 


4/16/46 
BIDS  WANTED 
RIVERTON   PROJECT.  Wyoming, 


4/17/46 

BIDS  OPENED 

SAN  FRANCISCO.  —  Macco  Con- 
struction Co.,  Freight  and  Ferry  Sts,, 
Oakland,  and  Morrlson-Knudsen  Co. 


-until  May  7,  V>  ^  ^    Jid^  wiU  be    j^^     ^^i   gutter   St..    San   Francisco,    ^go,  LTngl5«)Hn.  ft  42-in.  diameter ',    (D  70    Un^  ft. 
received  by  the  U.  S   Bureau  of  Rec-  ^^    J4.107,731,    submitted   low    bid    to  concrete  pipe-  remove; 

lamation.  Rlverton,W>;o..  under  Spec         ^,li^    Utilities    Commission,    Room    ,,,.  ,„„,^„,„/ •'^^^   ,^«     ^te.<,   and'    (2)  2  trees  2-in. 


4/17/46 

BIDS  WANTED 

SHOSHONE  PROJECT.  Wyoming. 
—Until  May  15.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec.  I 
No.   1247  for  furnishing  and  deliver- 
ing  electrical    materials,    f.o.b.    ship- 
ping point  and/or  f.o.b.  cars  at  Cody 
and  Garland.  Wyo.,  for  Heart  Motm- 
'  tai'-.  switchyard  and  Garland  substa- 
4  0  '  tlon.  Shoshone  Project,  Wyoming.  No 
__  I  charge  for  specifications  to  prospec- 

SACRAMENTO,   Calif  .—Until  May  *  tive  bidders ;  to  others,  $1.50,  not  re- 

(27)  ra7»?in.  ft.  21-in.  diameter  3. J  KM.^  

(28)  LTn^^Afe^i^n'.  ft.  24-ln.  diameter   ^^^[t  ^o?"kf e^Tsn^nAel^l^TTa^t.  '  4/17/46 
concrete  pipe;  ^^^ston  Park  Unit  No.  3.  i  BIDS  WANTED  _^,   ^^ 

The  work  involves :  i     ALAMEDA,  Calif  .—Until  April  23, 


B! 


Boilers — High  Pressure  and  Heating 

N  E^      AN  D      REBUILT 
AU  Size*  and  Types  of  Steel  Taski 

OCEAN  SHORE  IRON  WORKS 

5S0  E'ghth  St.  -  Phone  UNderhill  4310  -  San  Fraad»c» 


±S 


Each  bid  must  be  accompanied  by  '  (26)  laying  9100  Un.  ft.  18-In.  diameter    ^ '  °^^.^^[S^J?n 


concrete  pipe; 


1284   for   the  construction   of   earth-  ;  ^g^   Q^^y  Hall,   under   S.   F.   Airport 
work    and   structures    for    the    Lost  '    -     —  -        .         .   — ^ — . — 

Wells  lateral  system.  Pilot  Division, 
Rlverton  Project,  Wyoming.  The  work 
la  situated  about  10  miles  northwest 
of  Rlverton.  Wyo. 

The   principal   items  of   work   and 
the  estimated  quantities  Involved  are. 
as  follows: 
(1»  280,000  cu.  yds.  excavation,  com- 
mon, fo  rlaterals; 
<2»  5000    cu.    yds.    excavation,    rock, 

for  laterals; 
(3)  2000  sta.  cu.  yds.  overhaul; 


(31)  Installing  10,000   lbs.    gates   and 
—     -  -,  .       _i.       *       1  miscellaneous  metal  work, 

contract  No.  82  for  airport  extension,  j^^  charge  to  prospective  bidders 
fill,  pavement  and  related  construe-  ^^j.  copies  of  the  specifications  and 
tion  at  San  Francisco  Airport.  ! drawings;   to  others,   $3.50  per  copy, 

Woric  involves:  Jnot  returnable. 

Prepesltlen   A;  j     copies  of  the  standard  forms  and 

(1)  e,000.000  c.y.  dry  flU;  'qj  t^g  specifications  may  be  obtained 

C2)  420.000    s.y.    compacUng   to   »5%    ^^^    ^^^    following    offices    of    the 

density ; 
(3)  26,000  M  gals,  watering  (unit 
1000  gals.); 
Proposition    B: 


ment   of  streets,  avenues  and  ways, 

(29 .  laying  290  lin.  ft.  30-in.  diameter   S^:r.^\- .^^[J.^vesf "  "^ 

ft.    curb    and    gutter  to  '  8  P.  M.,  bids  will  be  received  by  the 

Alameda   Public   Utilities    Board,    O. 
to  remove;  A.  Baxter,  secretary,  2440  San^a  Clara 


Safety  FINLENITE  Tread 

Steps,  Nozinffs,  Platforms,  Sidewalk  Boxes 

All  Types  Gray  Iron  Caslinfs 

SAN    FRANCISCO    IRON    FOUNDRY 

(BAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREirr  -  PVm*  DOaglas  1175 


(3)  2  trees  6-ln.  to  remove; 

(4)  1516    cu.     yds.     excavation 
grading; 

(5)  11  cu.  yds.  fill; 

(6)  995  8-ln.  V.L  sewer  pipe; 

(7)  335  6-in.  V.I.  sewer  pli>e; 

(8)  1  8-ln.  pipe  f lusher  to  construct 
(0)  2  6-ln.  pipe  flushers  to  construct 


I  Ave.,  Alameda,   for  furnishing  three 
and  I  power    transformers,    2796/3333  -  kva. 


rrom     i^ne     lonuwmg     uiiic«»    ui     ^      y-  wholes  to  construct; 

Bureau    of   Reclamation :   Wa^er   R.    UO    7  ^^  4^3    j„      ^  ^ 

"Young,  chief  engineer.  U.  S.  Custom    (ii'  *    ^V. 


No.  11; 


I    (1)  450,000   c.y.   dry  fill; 
(la)  5.550.000   ay.    hydraulic   fUl; 


House.  Denver  2.  Colo.;  R.  J.  Newell,  7  ,treet  monuments  In  place; 

regional  director.  P.  O.  Box  937.  Rec-  2    7  street  JJ^n^                  p^c 

lamation  Bldg..  Fair  Grounds.  Boise,  (13)  128   "n-i'^'' 

Idaho;  F.  A.  Banks,  superv-islng  en-  headerboara. 


Oregon  pine 


WANTED 

FOR  SALE  ♦FOR  RENT 


USED  EQUIPMENT 
AHD   MATERIALS 


"(2)'  mOOO    s.y.- compacuon    to    95%  ^"^^r;  SouTee^Dam:  wIIhlngTon'  ^d    ^ ^ ^ )  2351  Un.  ft  curt  ^d  gutter  cut 

density:  Michael  W.  Straus,  commission,  Bu-  No.  13  to  construct, 

(3)  5OOO   M.   gals,   watering    (unit   is  ^^^^  ^^  Reclamation,  Washington  25, 
1000  gals.);  ^   q 

Quan tides  for  Items  4  to  81  are  the 

same  for  Propositions  A  and   B  CTOCCTQ  ANn 

(4)  135,000  c.y.   rehandling;  40—-  u,if;„,.^" 

(5)  125.000  c.y.  misc.  excav.;  HiGHWAYS 

(6)  4.000  s.y.   sub-base  preparation ;  _ 

(7)  15,000  tons  crushed  rock  base;  4/17/46  ••4  0  4/17/46 

(8)  50  tons  prime  coat;  BIDS  WANTED  \^°VP\.r^x>TV   rnUKTY    raiif     a 
(9)600    toms    plant-mix   surfacmg;         g^^j^     LEANDRO.     Alameda     Ca, !     DEL   NC^RTE   C(3UNTY    Calif.-A 

(10)  200  s.y.  bit.  seal  coat;  '  Calif  .-Until  May  6.  5  P.  M..  bids  will   representative  of  the  District  Office    above  ofKce. 


(15)  10,580    sq.    ft.    3 %-in.    concrete 
sidewalk  to  construct; 

(16)  32,194  sq.  ft.  5%-in.  asphalt  i)ave- 
I          ment  in  place. 

Specifications  obtainable  from  the 
!  above  office. 

••40 


C&D&CitV* 

Specifications   obtainable  from  the 
above  office. 


••4  2 


4/17/46 

BIDS  WANTED 

VALLEUO,   Solano  Co.,  Calif.^Un- 
tll  April  29,  9  A.  M.,  bids  will  be  re- 
ceived by  the  City  of  Vallejo,  Melvin 
F.  Brooks,  city  clerk.  City  Hall,  Val- 
lejo,   for    furnishing    one    deep    well  1 
turbine   pump    with    100-h.p.    motor  j 
with     reduced    voltage    starter    and  | 
push-button     control,    having    green 
light  indicating  pilot  light. 


GAMERSTOR  &  GREER  LRRIRER  eO. 

Wholesale  and  Jobluif  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 

Oakland 
j  2001    LIVINGSTON    STREET 

KEIlog  4-1S84 


Sap.   Francisco 
1C00  ARMY    STREET 
ATwater  1300 


4/17/46  ••4  2 

BIDS  WANTED 

SACRAMENTO,  Calif.— UnUl  April 
26.  5  P.  M.  bids  will  be  received  by 
the  City  of  Sacramento.  City  Hall, 
for  35.000  tons  crushed  gravel  screen- 
ings for  street  maintenance  division. 

Specifications  obtainable   from   the 


(11)  310.000  s.f.  portlahd  cement  con-  ;  ^e  received  by  the  San  Leandro  City   of    the    State   RJJf *°\  °^^!^8irt^^  ./j^/.g 

Crete   pavement;  Council,    clty^lerk.    City   Hall,    San   ^v ill  meet  prospective  bidden  g^^^  AWARDED 

(12)  none-portland    cement    adjust-    leandro.    for    removing    oil    railroad  proposed  project  in  Del  Norte  County    CO  NT  rac,t    ayv^ 


••4  2 


Cement  Gun  Construction  Company 

GUNITE.  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone  GArfield  7663    -    24  California  St,  San  Fr 


FOR  SALE 


NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

'UMBERS,  wailboards,  plumbing, 
pipe,  miliwork.  and  other  buildinjr 
materia's.  SALE  PRICES.  Large 
•tocks  of  "hard  to  get**  items. 

Wire,  write,  or  'phone 

CLEVKLAND  WRECKING    CO. 

2900  Third  St.      -      VAlencia  4977 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERS, 
TRUCKS.  Call  Mac.  Pacific  Carriera 
Oakland.    KE  4-1651. 


furnished  by  city,  to  be  installed 

(24)  360  Lf.  24-in.  corru.  metal  pipe, 
furnished  by  city; 

(25)  1   each   21-in.   automatic   drain- 
age gate  furnished  by  city; 

(26)  1  each  24-inch  do; 

(27)  700  l-f.  salvaging  21-  and  24-ln. 
corrugated  metal  pipe; 

(38)  4  each  new  inlets; 

(M)  11  aaoh  removal  of  Inlets; 


FOR  RENT 

Combination  5^8  yd.  HOE, 
DRAGLINE,  CLAMSHELL 
•nd  SHOVEL,  diesd  pow- 
ered. Phone  JU.  4-8081. 


ramento,  at  (1)  fl407.40  and  (2) 
$2071.60,  av^-arded  contracts  by  the 
City  of  Sacramento,  City  Hall,  for 
furnishing  (1)  20  4-ln.  valve  opening 
hydrants  and  (2)  gate  valves. 
(Continued  on  Pa^e  Four) 


none— Portland    cemeni    ^ajusi.-    i^eandro.    for    removing    oil    railroad  Proposeaprujc^w ----•*'"' --^^^  Calif.— The    DaU 

ment   price,   to    compensate   for    ^j^^   ^„^    ^^i^^i        pavement    on    the  ID.N-I-B.  ^^f^^^^S^^*^^  "f^^^  ^  ,  man  SupplTco.,  6th  and  Q  Sta,  Sac 

change    in    requirement   for   oe-  ^^^^^^  22  feet  of  roadway  of  E.  14th   received  m  Sacramento  on  May  L  man  suppiy  v.    ,       >c      _     ^„ 

ment  in  concrete  as  provided  in    g^      Highway    Route    105.    from    the       Said  '•cpresentativ|  wUl  meet  pros- 
the  specifioatloas;  southerly    end    of   the  bridge   across  pective  biddera  at  S^"|J  end  of  the 

(13)  lump  sum.  drainage  of   existing   g^   L^^^dro  Creek  to  the  northerly  :  project     about     14     miles     north     of 
mud   fill  area;  _,_,„_    city   limits,   approximately  0.73   mile,   Klam^ah.  on  April  ^d.  at  10  a.  m. 

(14)  100  Lf.  6-in.  sale  f iaze4  YitrlHed   ^^^^j    ^j^^    paving   with    crusher    run  i 
clay  pipe;  ^       .        base    and    5-lnch    asphaltlc    concrete 

(15)  700  l.f.  15-in.  reinf.  concrete  PiP«  :  surface ;  approximate  cost  $40,000. 
a6)  800  l.f.  18-lnch  do;  ,j^^  ^^^^  involves: 

(17)  400  Lf.  21-inch  de;  !  (^  ^^   ,,„    y^j^^    removing   existing 

(18)  1,100  Lf.  24-inch  do;  ^         pavement  and  old  Ues; 

(19)  80  Lf._21-in.  corru.  metal  pipe,    ;  ^j)  §7,000  sq.  ft    shaping  and   com-  ! 

(20)  30    Lf.    24-inch  „<*<»:, '         pacting  subgrade;  ! 

(21)  1  each  21-ln.  automatic  drainage    ^^^  gisi  cu.  yds.  laying  8-in.  crusher  j 
gate;      ^.  ,     .  .  ■         run  base;  ^    ' 

(22)  1  each  24-lnch  °®i  ,     ,       ;  (4)  1856    tons    laying   3-in.   asphaltlc 

(23)  350  Lf.  21-in.  corru.  metal  pipe, !  ^ — ^ — — 


Cost  Steel  Volves  and  Fittiaqs 
Forged  Steel  Flanges  and  Welding  Fittings 
Pipe  Fabricating  ond  Bending 
General  Machine  Work  of  Every  Type 


U.  S.  PIPE  &  MFG.  CO. 

24f  First  StrMt  Sm  Froneiseo  EXbrook  0380 


NewMasterGasolineBackfillTamper 


hConq>acts  Earth  HIl- 
Gimpacts  &  Bonds  Asphalt 

and  Made  T(^  Patdies 
C0mpacts  and  Levds  Sods 
-Worb  in  Narrow  Ditdies- 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


fcS-HuiJS^       Ph.  MAiket  1651 


t 
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DAILY     PACIFIC    BUILDER 


WEDNESDAY,  APRIL  1 7.  1 946 


BulHIin^  Pemiitis,  Confrcictts Recotrdecl  Motices} 


BUILDING  PERMITS 

Applicaiiois 


SAN  FRANCISCO 


ALTER  APARTMENTS,  IfiOO;  1015 
Golden  Gate  Ave;  owner,  Mrs  J 
Wright.  121  Buena  Vlflt«;  buUiler. 
Martlnes  A  Calhoun,  528  Hemlock. 


jDWELr^INGS,  two  l-etory,  fWOO  ea; 

I     west  side  of  33rd  Ave;  owner  and 

j     builder,  F  H  Thorinson,  160S  Ocean 

j     Avenue. 

jASD    bedroom,    extend    living    room, 

'  add  open  porch  to  dwelling,  |1800; 
348  Cumberland  St;  owner,  C  N 
Nelson ;  contractor,  Mendo  Corp, 
1136-38  Clement  St. 
ASBESTOS  8i<iing  on  front,  paint 
trim  to  dwelling,  fTOO;  1907  Bush 
St;  owner,  A  Matthews;  contrac- 
tor. Coast  Conatr  Co,  2172  Market 

ASBESTOS  siding  on  front  and  side, 
paint  trim  to  dwelling,  91000;  2455 
Sacramento  St;  owner.  J  Dixon; 
contractor,  Coast  Conatr  Co,  2172 
Market  St 


ALTER   DWELLING.   $700;    6W    3rd 
Ave;   owner,    Mn   Irene   Kaxokes,  INSTALL   J(Ans<ManvlUe    Standard 


539  3rd  Ave;  day  work. 

ELECTRIC  SIGN,  f900;  480  Potrero 
Ave ;  owner,  J  D  Christian,  4t0  Po- 
trero; builder,  Neon  Maintenance 
Corp,  755  Davis  St 

ALTER  FLATS,  flOOO;  560  trd  Ave; 


Imperial  type  transite,  walls,  as 
bestos,  cement,  movable  partltloos, 
$9312;  85  Sacond  St;  owner.  Pa- 
cific Tel  Sc  Tel  Co;  contractor. 
Johns  -  Manvllle  Bales  Cozp,  116 
New  Montgomery  St 


owner,   Mrs  Gilbert.   2048   Market ;   REPAIR  fire  damage,  replace  burnt 


builder,  Ira  W  Cobum,  2048  Market 

ALTER  FLATS,  $1500;  2383  18th  Ave; 

owner  and   builder,   FYed  Johnson, 

329  Lowell  St 


studs,  plates,  joists,  floor,  roof 
rafters,  etc.,  $4000;  owner,  Clar- 
ence Emmick;  contractor,  Leonard 
Salomon,  1734  Broderlck  St 


ALTER  FLATS,  $2200;  8870  24th  St;  'FACTORY  bldg,  1-story,  $4000;  north 
owner  and  builder,  W  Peenstra, !  side  Rlngold  St;  owner,  Ray  Win- 
3870  24th  St  I     ther   Co;    supervisor    of    construc- 

ALTER  AUTO  SALES  BUILDING,  '  tion.  Simon  B  Misrack,  578  Ar- 
$2500:  3146  Mission  St;  owner.'  guello  Blvd ;  plans  by  owner. 
Stewart  Chevrolet  Co,  3146  Mission  REPAIR  hotel,  replace  burnt  studs, 
St;  builder,  Barrett  &  Hilp.  918;  lath  and  plaster,  etc.,  $2850;  1482 
Harrison  St ;  architect,  John  Henry  '  Sutter  St ;  owner,  Clara  A  War- 
Devitt  580  Market  St  ;     rea;   contractor,  Leonard  Salomon, 

DWELLING    (l-story  frame),   $3000;  I     1734  Broderick  St 

S  School  Alley  72  ft  W  Montgom-  'CONSTR  bedrom  in  upper  rear  adj 
ery;  owner,  Marion  Montague,  1307,  V^present  rear  bedroom,  $500;  248 
Montgomery  St ;  not  let  Mission   St ;   owner,   Frank   Lucas ; 

DWELLINGS  (1-story  frame)  (12),  '  contractor,  David  D  Sanderson,  942 
$4000   each;    S   Lobos   276.   300.   325  j     Potrero    Ave. 

W  Plymouth.  W  Head  100  S  Shields,  I SF  HORIZNTAL  Neon  sign.  $900; 
W  Head  125  N  Shields.  W  Head  150  '.  owner,  J  D  Christian  Engrs ;  con- 
N  Shields,  W  Head  300  S  Shields,  i  tractor.  Neon  Malnt  Corp,  755  Da- 
W  Head   179   S  Randolph.   W  Vic-  i     vis  St 

toria  204   S   Randolph,   SW   comer  1  ' 

Shields    and    Victoria,    S    Mlner\'a  ; — 

430  W   Capitol.    S    Minerva  455   Wj  OAKLAND 

Capitol,  E  Victoria  125  N  Sargent;  i — 

owner,  Atlas  Realty  Co.  1500  Judah;  ,  JEWELLING.    1-story    6-room.    $7500; 

builder.  Pacific  Coast  Construction  ^^O^  Sequoyah  Hills;  owner.  Grant 
Co.  1500  Judah.  |     Risdon,    5977    Majestic    Ave;    con- 

DWELLING.    $4000;    SE    cor    Shields'     tractor.    H    L   Ri.sdon    &    Son. 
and     Victoria     Sts;     owner.     Atlas    TRIPLEX,    2-story    15-room,    $12,000; 
Realty  Co.  1500  Judah ;  builder,  Pa-  ,     470-72-72A   Stow   Ave ;    owner,   Geo 
cific    Coast    Constmction    Co.   1500       ^   Drysdale.   3225   Bruce    St;    con- 
Judah.  tractor,  same ;  plans  by  J  B  BrowTi. 

DWELLING   (1-story  frame).   $5000;  >^L,TER,   $750;    3115   Webster   Street; 
NE  Key  250  SE  Jennings ;   owners,  i     owner,     Crosby     Properties,     pram ; 
Mr    and    Mrs    James    McLafferty,       contractor.    Macon  -  McDuff ie,    2101 
c/o   contractor ;   builder,  Walton   &  '     Shattuck   Ave,   Berkeley. 
Sarlin,  726  Holyoke  St  DWELLING.    1-story   5-room.    $55C0; 

DWELLINGS  (1-story  frame)  (2),!  ^^1  Sunnymere  Ave;  owner  and 
$6000  each ;  SW  cor  San  Diego  and  .  builder,  Wm  Ward  Shepherd,  8400 
San   Luis,  W  San  Diego  34  S   San  :     Thermal   Ave. 

Luis;  owners  and  builder,  F  cl^^^I'^ION.  2-story,  $12,000;  139-41 
Frank  and  Eugene  Vignati,  4645  *^^  ^^  '•  owner.  Western  Pacific  Ry 
Mission  St  '     ^o-  526  Mission  St.  San  Francisco; 

DWELLING   (1-story  frame),  $6000;  ;     contractor,  A  M  Hardy,  736  Clem- 
SW  Glrard  50  NW  Ordway ;  owner.  |  ^  ®?^*°*  ^t   San   Francisco. 
Joseph  Yaich,  La  Salle  Ave ;  build- i^^^^^-^^'^S.    two.    1-story    5-room, 
er.  Walton  &  Sariin.  726  Holyoke  St.  !     **5<^  each,  two  garages,  $250  each; 

DWELLING  (1-story  frame),  $6000;  i  2100-2110  105th  Ave;  owner  euid 
NW  Rockaway  Dr  and  Rock  Alley ;  I  J'"'***®'"'  ^  ^  Pulllam.  5909  East 
owner   and  builder.    R   H  Hansen, '     ^*"*   ^t 


2870    School    Sf    «WT,«.     r^i«.  UW    «»  Brannan;  owner,  Oregon,    Jndice;    contractor.  Coiuna   Jfiiectric;,    „,_,-  ^.^^.p^. 

o^  ^u??i.^;.,rr.^,3j^  sjjj^e-'s.rr*''^'*''"^^  °"3"4S^iro^'rcks;rrif>w'^'of:i.„.] '^"^o^^^^ 

16  Dlues  I     36876    4031  Dunsmuir;  owner.  Good-  I  ot   Highways;.   J.   H.   Skeggs.   district 

7790  Hlllmont;  owner,  Finn  A.  Far-  ,     im^    2«7    Trirtrh»m     Sf     owner    man;  contractor.  Collin.  Blectric  Co;    engineer.  2001    Van    Neas    Ave..    San 

rell;  dealer,  Tom  Lynch;  6  f irturea :    wiiXl-  .  ^'***^4        'mifl^o'    heater  i Francisco,   for  rental  of  one  heavy- 

a  ^«  ontLt.,  '  «^.;  Newton;  contractor.  Bdlson  Electric,    h^^  BWr-    duty   or  extra  heavy-duty   type  gas 


WANTED 


396    15th  St;    owner.    Cameo    Malt   f  Jll^^^iSl  ?*"'^!f' ' .  ^J!^';..^" 
Shop;  dealer,  Geo  May ;  1  flxtur^   .  J^nlu^  '*''  ^^ 


3  gas  outlets.  , 

4263  35th  Ave ;  owner,  Wm  Watson ;  1 
PLUMBING    PERMITS 


1133  2362  Market  St;  owner,  Phil 

a^TeTTRN  wT^r6-i£.t^;-i  riits'°°^T^°ih2^''  ^"'^'  '"i^-- 

1134  '567  BrSi^ck  St;  owner.  D  M878  l^JW  B  12th  St :  owng-,  iU«- 
Blnedette;  conSactor,  Arlj  Blactrlc;  !  "d"":  contractor,  Clifford  Electric. 
2  outlets  I  motors ;  alterations. 

11^    K4A  T>  1,  e*    »»«.*   B.in<i.        36879  3665  Telcgtaph ;  ownor,  BlalT ; 

be^c„^r.'SS?'LI'il°.Sl"-|oTJi   con.n.c.or,  Fox  ^!^  Co;  ouU«.i 
ouUets ;  10  switches ;  8  plugs. 

1136  532  Ramsell  St;  owner,  Are 
Electric;  10  outlets;  10  switches;  8 
plugs. 

1137  539  Ramsell  St ;  owner.  Bund- 
berg;    contractor,    Arc   Electric;    10 


gas  outlets. 

3932  Buckhalter;  owner.  PolUam; 
dealer,  Flnzel;  5  fixtures;  3  gas  out- 
lets. 

735  Hadon  Rd ;  owner,  Da  vies ;  deal- 
er, Finzel;  1  fixture. 

937  E  12th  St;  owner,  Moal;  dealer, 
Finzel;  2  fixtures. 

2688  Harrison  St;  owner,  Olson; 
dealer,  Flnsel ;  3  fixtures. 

4023  35th  Ave;  owner,  Bom;  dealer, 
L  F  Pape;  4  fixtures;  2  gas  outlets. 


man;  contractor,  Colllna  Electric  Co;  I  or     diesel    .Po^ered     motor     grader 

ouUets;    switches;    fixture;    plugs ;  I  equipped  with  12-lnch  bla^e  ioT»9'         _ 

t/uu<>» ,  ,.-•       proxinaately    600    hours    of    work   In  hBO^Hdge  4298. 

Marin  and  Sonoma  Coxmtles. 

Specifications  obtainable  from  the 
above  office. 


dealer, 

7960  Crest  Ave;  owner.  F  Cona; 
dealer.  J  A  Fazio;  5  fixtures;  3  gas 
outlets. 

1739  10th  Ave;  owner,  Williams; 
dealer.  M  Miollnl;  4  fixtures;  2  gas 
outlets. 

295  Mathes  Ave;  owner.  HavUland; 
dealer,  T  L  Morrill ;  2  fixtures. 

5665  College  Ave;  owner.  Bank  of 
America;  dealer,  L  J  Kruse;  3  fix- 
tures. 


>aler.  H  O  Allen ;  4  fixtures.  «ni      J^  !^  ^\%''  uIT  fttiL^cT^i 

7960   CrftMt    Av«-    nwT,«r    V  n««- •    "?^  =    Contractor,    United    Studios,    4, 


fixtures;  plugs. 

86880  10th  and  Jefferson;  owner, 
HoneyTHOon  Cafe;  contractor,  Spott 
Electrical;  switchea 

36881  323  Lewis  St;  owner,  Sallh 
Bros;  contractor.  Spott  Electrical; 
service;  motors. 

86882  3142  C^alifomia  St;  owner, 
Alo;    contractor,   Spott  Electrical;    6 

2 


plugs  outlets;    2    switches;    2   fixtures; 

1139     725  Pine  St;  owner,  NlantlclP*^^ 
Corp;  contractor,  Dowd-Seld  Electric 


eronBg 


BUILDING  CONSTR  SUPT.  Reply. 
ORdway    3600.  (tf) 


FOR  RENT 


FENCED  LOT,  suitable  foe  ooa- 
tractor's  storage ;  two  fmntagfc  Brj- 
ant  St  near  Ttiird.  Rent  ^Xjk  VAstte 


LOTS  TO  LEASE 


POSITION  WANT» 

DRAFTJsMAN,  young ;  7  years'  exp. 


Co; 

1140  518  Rockdale  Dr;  owner,  Ruth- 
erford; contractor,  Kennedy  Electric; 
service. 

1141  SW  comer  44th  Av  J  and  Law- 
ton;  owner,  Marvel  Homes;  contrac- 
tor, B  J  Doherty;  

1142  44th     Ave;     owner.     Marvel 


,!',S2,=?i?..^''r:.°rf!'.Z^?L*i    «;„«.    contract,    BTvoS^Hy. 


dealer,  H  Anderson ;  8  fixtures ;  3  gas 
outlets. 


Completion  Notices 


in  mechaaical  and  structural  detall- 

36883  85th  Ave  and  E  14th  St;  ling.  Somte  cost  estimating  exper. 
owner,  Frank's  Oasis ;  contractor,  j  Available  on  short  notice.  Box  410^ 
Spott  Electrical;  1  switch.  c/o  Dally  Pacific  Builder 

36884  4253      MacArthur ;      owner,  I —— 

Halliday ;    contractor,    Fox    Electric ; }     BUYER*,  all  around  purduMtog  ex- 
motors;  alterationa  perience,    especially    heavy   eieotrfoal 

36885  2306  Telegraph ;  owner.  Hotel  equlpmwit  Reply  Box  414,  <Vo  DaUy 
Tavern ;  contractor,  Red  Top  Electric  Pacific  Builder.  <to  4/18/46) 
Co ;  service.  i ' — ^—7 

36886  318   21st   St;    owner,    Fong;       JUNIOR    ESTIMATOR.    TIME- 


South  of  Market  k>ta.  SOKflk  180 
mo.;  7th  St  lot  26x80,  |80  mo.;  toog 
lease.  Phone  Owner,  JUniper  4-0788. 
4867  Mission  St  4/16-17-18-19/46 

BiUion  Dollar  Aid 

(Continued  from  Pas«  One) 

able  interest  rate  for  the  loans  is 
4H  per  cent,  plus  a  mortra«re  in- 
surance charge  of  ^  of  1  per  cent 
of  the  original  amount  advanced. 
Service  Charge  Oat 

Under  the  old  Title  I,  Qaas  8 
Loan  Plan  there  was  "service 
charge"  of  ^«  of  1  per  cent,  but 
on  the  New  Title  I,  Class  3  Loans, 
this  service  charge  is  eliminated. 

Conversion  loans  also  are  pro- 
vided under  the  Class  3  category. 


1240  7th  Ave. 


ALTER,    $650;    375    13th    St;    owner. 


W  P  and  F  W  Saake,  prem;  con 
tractor,    Mastercraft    Co,    842    4th 
Avenue. 


DWELLING    (1-story  frame),   |6250; 

S   Joost   Ave    150  E   Edna ;   owner 

and  builder.  Edwin  L  Ellingson,  861    .  ,  „„^ 

Guerrero  St  ALTER,   $800;    1205  Clay   St;    owner, 

DWELLINGS    (1-story    frame>     (3),  i     -A^^^^ens  Athletic  Club,   prem;    con- 

$5500  each ;  W  44th  Ave  175  S  Tara-  ;     ^™f*^'    ^    Kulchar    Co,    8th    Ave 

val,  W  44th  Ave  200  S  Taraval,  N  1^?"°  ^„^^   S*^' 

UUoa  32.6  E  45th  Ave;  owner  and '^^V^      '    ^-«^°'T^'    ^^^'    ^335    92nd 


builder,  MacArthur  Building  Co, 
3224  Judah   St. 

DWELLINGS  Tl-story  frame)  (10), 
16700  each ;  W  Arroyo  Way  126,  161, 
176,  201.  226,  251.  276.  301,  326.  851 
N  Bella  Vista;  owner  and  builder. 
T  G  Meyer,  200  Quint  St 

DWELLING  (l-story  frame),  $7500; 
S  Joost  Ave  575  E  Foerster;  owner 
and  builder,  Edwin  L  Ellingson.  851 
Guerrero  St 

DWELLING  (l-story  frame).  |7800; 


Ave;     owner     and     builder.     Felix 
Spalty,   1311   66th   Ave. 


NE  Gavlota  Way  and  Bella  Vista 
Way ;     owner    and 
Meyer.  200  Quint  St 

BUILDING  PERMITS 


ALAMEDA 


ADDITION,  $1000;  2240  Santa  Clara; 
owner  and  builder.  Fay  Hlerony- 
mus,   premises. 

STORE.  124.000;  1819-21  Webster  St; 
owner,  J  Sofias,  3430  Peralta;  con- 
tractor. D  W  Nicholson.  Inc.  1701 
San  Leandro  Blvd,  San  Leandro. 

'^v^"''«™r'^l«H*"H„n^*,iiJ*   ^'^   ALTER.    $10,000;    727    Halght    Ave; 
Way;     owner    and     builder,    T     G       owner.   Saul  Dlschl.   1547   Webster; 

I  contractor,  J  JS  Carlson.  3190  Texas. 
: ADDITION,  $1000;  1312  Oak  St;  own- 
_i  er.  Acme  Sign  Co,  1312  Oak  St; 
1  contractor.  Grey  Constr  Co,  640 
j     Central   J^ve. 

I  ALTER.  8680;  2329  Blanding  Avenue; 
;     owner   and   contractor,   E   A    Beck, 
281  Lee  St. 


SAN   MATEO  COUNTY 


Recorded 

April  9.  1946— Lot  6,  Block  11,  How 
ard  Park  No  2,  San  Carlos.  Louis 

C  Morton  to  Baker  &  Morton 

April   5,    1946 

April  9,  1946— Ptn  Lot  K,  Block  3. 
Burlingame  Sand  Co.  Frederick 
P  Butcher  to  G  W  WUliams  Co.... 
April  6.  1946 

April  9,  1946— NW  comer  Middle 
Rd  and  Fremont  St.  Menlo  Ele- 
mentary School  to  Peter  Sartorio 
_ Mar.  15,   1946 

April  9,  1946— Lots  44  to  49,  Inclu- 
sive, Redwood  Village.  Conway 
&  Culligan  to  same April  6,  1946 

April  9.  1946— Lot  21,  Block  6;  Lot 
3,  Block  6 ;  Lot  2,  Block  6 ;  Lot  22. 
Block  6;  Lot  23,  Block  6,  Terrace 
Gardens.  W  W  Holden  to  whom 
it  may  concern April  6.  1946 

April  9.  1946— Lots  212.  213.  214, 
Southwoo  dNo  3.  American  Homes 
Development  Co  to  G  W  Williams 
Co April  2.  1946 

April  10.  1946— Ptn  Lot  4.  Block  11. 
Oak  Park.  Chris  D  McKeon  to 
McKeon  Constructlon....April  1.  1946 

April  10,  1946— Ptn  Lot  22,  Block  16, 
Oak  Park.  Chris  D  McKeon  to 
McKeon  Construction.. April  2,  1946 

April  10,  1946— Lota  6,  7  and  8.  Block 
2.   Crocker  Tract    Louis   P  Par- 

mlsano.  et  al,  to  Carl  Hullen 

April  8,   1946 

April  10,  1946— Lot  10.  Block  4.  San 
Mateo  Knolls.  Quality  Home 
Builders  to  Peninsula  Home 
Builders - .April  8,  1946 

April  ...,  1946— Lots  10  to  27,  San 
Mateo  Terrace.  Jack  Victor  Wen- 
berg,  et  al,  to  Peninsula  Home 
Builders April  6,  1046 

April  10,  1946— Lot  10,  Block  23, 
MlUbrae    Highlands.    Charles    A 

Ralley.  et  al.  to  A  Ltadgren 

..._ _ April  8,    1946 

April  10.  1946— Lot  14,  Block  26, 
Redwood  Highlands.  J  B  Mlrando 
to  Francis  H  Koppeler.April  10,  1046 


contractor.  Red  Top  Electric;  altera- 1  KEEPER.  GRADUATE  CTTIL  EN-    r^^ie&e    will    be    guaranteed    up    to 

,  Doherty;   !  Kl^trlp  •  nluea     service.                                   CONbTRUCrTION    MAN    —    ftigl-  When   previously   m   effect,   from 

iLini'^    c^ntS^to^B^  D"oh=er?rSi     3^      SSf^H^-^a^   Dr;    owner. 'n^  alSlIteS^'Se  4r^vaiiable  ?«  1940  to  1942.  about  40.000  Clas.  3 

outw;TsSoh;«    l7Dlu2   s^^^^                    contractor.  T  L  Rosenberg  Co;   short  notice.    Aggressive;  results  as-  loans   in  the  amount  of  |100,000.- 

-  m?' w   Pr^lview^iT    o™^^                                                                  l«"«^-     <^    *°^""-     ^°*    "••    *^^'  000  were  made,   all   for  financing 

-  LiJ  it    c?ntSX^.Tj  ""^hert^  18    J^  ,  ^   J^th    Ave ;    owner     Mc-  I  Daily  Pacific  Builder, 
outlet; ;  10  switch^ ;  21  plugs ;  service    Donough  Steel ;  contractor  EU-Hokin  j 

1146      59    Grandvlew   Ave;     owner. '*  GaK'an ;  motors. 


Accepted    ^.^^j^.   ^joj^tractor,   B   J   Doherty;   24 


Granted 


ALAMEDA  COUNTY 


SALES   ENGINEER— Deaign.   iMy- 
cx,.»      «  >     36890     1843  E  38th  St;  owner,  Car-    out   and   InstallaUon.    Stores,   reacau- 
nnti«>f<,.  9R  Qwifnv,^.  •  20  niuM  •  servlce    ter;  contractor,  Ets-Hokln  &  Galvan ;  i  rants,   taverns,   etc   References.    Re- 
°"lH7'  •  Gol7eL^G?te' A?e"?nd   mtt!  |  6  outlets ;  service  .  Ply  Box  4ll.  c/o  Daily  Pacific  Builder. 

redge  Terrace;  owner.  University  of  j     36891    1042  60th  St;  owner   Bethel;  ' , _ 

San   Francisco;   contractor,  ;  ,  contractor,  Payne  &  Burks;  9  outleU;  UELP   WANTED 

130  outlets;  120  switches;   170  plugs.  1 9  switches;  18  plugs.  >  nMUL^     tt/^^i*:^ 

1148     239    Balboa;    owner.    Farris;  .  


small    homes    in    the    lowest    price 
range. 

Housing  Expediter  Wilson  Wyatt 
said  this  week  that  large  scale 
contractors  who  ordinarily  confine 
their  peacetime  activities  to  non- 
residential projects  will  find  that 
Title  VI  mortgage  insurance  pro- 
visions   offer   them    at    the    same 


Engineerii^  Section 


contractor.  Bertrand  Elec  Co;  5  out 
lets;  1  switch;  1  plug;  motors. 

1149  77  Natoma  St;  owner,  Paul 
Sheet  Metal;  contractor,  James  Elec 
Cu ;   motors. 

1150  273  Church  St;  owner,  Mac- 
Donald  &  Kahn ;  contractor,  Penman  [  43 MACHINERY   AND 

1151  °56?°H"ght;    owner.    Golden' EQUIPMENT 

Gate     Theatre;     contractor,     Matson    — — -  ..     ^  « 

Elec  Equip  Co;  [4/17/46  4  8 

1152-73  Various  locations  and  own-     BIDS  OPENED 


"  ESTIMJi^ORVn"  grading  wortc.  Stc,     •        ^,         u     1  v,   .,.: 

wanted.  Phone  66639,  Stockton.  Calif,  j  protection  they  had  on  wai    hous 
ing  projects. 


I 


MARCH  BUILDING  TOTALS 


CALIFORNIA 


ers;  contractor.  Apex  Elec  Co;  signs. 
1174    425  DeHaro  St ;  owner,  Stock- 
still;    contractor,   Manning    &    Whit- 
aker;  service;  motors 


SANTA  BARBARA  COUNTY. 
Calif. — The  following  submitted  bids 
to  the  State  Division  of  Highways, 
L.    H.    Gibson,    district    engineer,    60 


C    IT   Y 

"aEam^aII 

ALBANY 


1175    52  2nd  St ;  owner,  Advertising    Hlguera    St.,    San    Luis    Obispo,    for 


Photy  Co;  contractor,  Ets-Hokln  and 
Galvan;  service. 

1176  52  2nd  St ;  owner,  Singer  Sew- 
ing; contractor,  Ets-Hokln  &  Gal- 
vaji ;  service. 

1177  52  2nd  St,  2nd  floor;  owner. 
Monarch  Prtg;  contractor,  Ets-Ho- 
kin  &  Galvan ;  5  outlets. 

1178  353  Market  St;  owner,  B  F 
Cash  Register  Co ;  contractor,  Crown 
Elec  Co;  16  outlets;  1  switch;  16 
plugs;  motors. 

1179  145  Steuart;  owner.  Trans- 
Bay  Ind;  contractor,  Crown  Electric 
Co ;   motors. 

1180  291  Geary^  owner  .May  Co; 
contractor,  CrowiTElec  Co;  28  out- 
lets; 12  switches;   21  plugs. 

1181  843  Divisadero;  owner.  Sup- 
per Club;  contractor.  Crown  Elec 
Co;  23  outlets;  4  plugs. 

1182  244  Pine  St ;  owner.  H  M  Nut- 
ter; contractor.  Crown  Elec  Co;  

II8S     Cor   48th    A-v*    *"^    Noriega; 

owner,  ;  coKtractor,  Crown  Elec 

Co; 

1184  San  Anselmo  Ave:  owner, 
Wahl  Constr  Co;  contractor,  Crown 
Elec  Co;  6  outlets;  1  switch;  2  pi 


ALHAMBRA... 
ANAHEIM. 
ATHERTON 


BAKBRSFIELD 

BERKELEY 

BEVERLY  HILLS. 
BURBANK 


rental  of  (1)  one  12-ft  diesel  motor  , 
grader,  extra  heavy  duty,  and  (2)  ■ 
one  medium  scarified  attachment  for  j 
approximately  20  days'  use  in  Santa  j 
Barbara  County :  j 

Charles  J.   Dorfman.   Los  Angeles,;     „^^„^„.^^-__ 

(1)  J2.40   per  hour;    |3.75   operaUon ;  1     BURLINGAME.. 
$3.75    overtime ;    |120    transportation ;  ;     phiccl 

(2)  $0.10  per  hour.  \     COLTO^ 
Gerald    E.    Brewster.    Avenal,     (1)  !    rnvtr^Wfi 

$2,775;  $3.86;  $220.  j    gg^XSb"":! 

Western     Motors     Transfer,      Inc.,  i     qulVEK  CITY 


Santa  Barbara,  (1)  bare  rentcl  to  be  1 

charged    In    accordance    with    price  i  BarERvVrms 

regulation  No.  134:  $3.75;  $4.58\ ;  no  1  eURIKA-ZZI 

charge  for  transportation.  ■    trRsjKiJf)        

Nichols   &   Berry,   Santa    Barbara.  !  Wn  Tir»Tn»r" 

(1)    $5;    $3.50;    fL42;    no    charge    fori  ^S^SS!!Z 

transportation;   (2)  $0.25.  ,  


HAYWARD. 


SAN    JOSE 


SAN  FRANCISCO 


OFFICE  bldg.  temporary.  $2,000;  1615 
Davis  St;  owner.  Kaiser  Commun- 
ity Homes;  contractor,  Kocher  Con- 

;     struction  Co.  6  N  First  St. 

i  RESIDENCE.     1-family.     $7000;     935 
ADDITION  of  livmg  room,  bath  and  .     Polhemus  St;  owner.  B  Schneider; 


Recorded  Accepted 

April  16,  1946—918  71st  Ave,  952  and 
958  75th  Ave,  939,  945,  951,  962, 
957.  958.  965.  966.  971.  972.  977.  978. 
984.  992  and  988  88th  Ave.  Oak- 
land.   Calif.   Alameda  Homes  Co 

to  whom  It  may  concern 

J\.pril  12.  1946 

April  16,  1946-991  and  1053  76th 
Ave,    Oakland.    Alameda   Homes 

Co.  to  whom  It  may  concern 

_ -April  15,  1946 


4/17/lti  ♦•     4  8  I     HUNTIIN'CTON   PARK 

BIDS  WANTED  '     INGLEWOOD 

MARYSVILLE,    Yuba   Co..  Calif.—  '     1X)DI      , 

Until    May   6,   8   P.    M.,    bids    win    be  |     lonO    1bBACH_______ 

received  by  the  City  of  Marysville, 
Chester  O.  Gates,  city  clerk,  City 
Hall.  Marysville,  for  fumishmg  (1) 
one    gasoline-powered    mower    with 


MARCH,  1946 
No.       Eat.  Coat 


127 

21 

1S8 

.....^ 


%    257,150 

54,461 

726J8S 

178,306 

338,050 


114 
233 
IS 
337 
46 


1,00ft,y?t 


1.504.403 
2,426,410 
1.433387 


78 

m 
100 

14 
111 


107,796 

184,886 

522,775 

17638 

1,270,278 


• 
128 

250 

51 
817 


71 
582,464 

2.184J04 
286,878 


LOS  ANGELES   (City). 


ii«s  %4fiO  20th   St-   owner    Granat  !«ve  30-inch  mower  units  with  under- 
1185     3490  20tn    bt.    owner,   i^ranai  !,,.„„  »,.♦„»,  ^„a  /»«.«,  Kot-  »*ff^y>mnnt 


Bros;  contractor.  Qtown  Elec  Co;  38 
outlets;    6   switches;    36  plugs. 

1186  993  Howard  St;  owner,  Kor- 
bus  Glass  Co;  contractor.  Smith  Elec 
Co;  service. 

1187  320  Klrkham :  o^^Tier.  N  Jami- 
son; contractor,  Old  S  F  Elec  Co;  6 
plugs ;   service. 


slung  hitch  and  draw  bar  attachment  j 
and  (2)  one  gasoline  tractor  and  > 
mower  with  five  30-lnch  mower  imlts  ' 
with  lifting  device. 

Specifications  obtainable  from  the  : 
above  office.  i 


LOS  ANGELES   (County). 

LOS    OATOS 

martiKez 

MODESTO 


MONROVIA 

MONTHBELLO- 

MONTElREY 

NAPA... ~. 

OAKLAND 


4  3i 


OCEAN8IDB. 


ugs;   service.  „  ,.      ,       nine  wantpd  I     OCEAN3I] 

1188      Polytechnic      High      School;     BIDS  WANTED  TTntil  Anril  '     ONTARIO 

^mer,   C   &   C   of   8   F;    contractor,  '     SACRAMENTO^ Calir-UntilA^^^      ORANGE.. 


APRIL  15,   1946 


SACRAMENTO  COUNTY 


Recorded  Accepted : 

April   2.    1946— LOT    2620   Elmhurst 
No  2.  Louis  P  and  Gladys  E  Bon 


owner 

Dept   of  Public  Works;   motors. 

1189-92  2019,  2023,  2027,  2031  46th 
JAve;  owner,  Lindsay;  contractor, 
!  Afems  Elec  Co ;  12  outlets ;  14  plugs  ; 
il2   switches;   service,   each   location. 


OAKLAND 


26,  5  P.  M..  bids  will  be  received  by 
the  City  of  Sacramento.  City  Hall, 
Sacramento,  for  furnishing  air  com- 
pressor for  water  department 

Specifications  obtainable  from  the 
above  office. 


OROVILLE 

PALO   ALTO 


uuiiiuss  01   uving  room,  cam  ana,     .^  "•"»*"• -^  -'^.  w....^..  ^  .^..uLciufri  ,  T.n„ia  T>  Rnnner  I 

kitchen  to  dwelling.  $650;  849  Cor-       contractor,    E    A    Hathaway,    1275}     "*';; "'';  ^°._^.^^       I^^^^ 


Glen   Eyrie  Ave. 


•  4/17/46 

1  LOW  BIDDERS 


••4  3 


PASADENA 

PIEDMdWT 

PITTSBURG 

POMONA _-. 

REDDIJ^G 


RESIDENCE.    1-family,    $8000;    1170   -A-pril  3,  ^^Jr^cSr  to  Self  Irigues  &  Lombard;  contractor.  Pled-    Arizona-Calif omia-Nevada.— The  fol 


Lennon  Way ;   owner.   L  C  Tolber 
son ;    contractor.    B    A    Hathaway, 
1275    Glen    Eyrie   Ave. 


36839    943t  E  14th  St ;  owner.  Rod-  •     BOULDER     CANYON     PROJECT. 


Charles  E  Decuir  to  ^elf.^    ^-  -^^^ ;  „^„^  Electric;  transformer. 

... ...      .^^^.^.^;_^^  _F  .  3^g4Q    5232  E  14th  St;  owner.  Jose- 

Apnl  4.  1946-BRIDGE  on  the  State      ,  ^^.^^  ^^^    contractor  .General  Neon 


ALTER    business    bldg;$l(^;     1401'     H^e.^-^.-^.  ^SiroTVbUc      iute:s^i^' 


er  at  Rio  Vista.    Dept  of  Public 


S  1st  St;  owner,  Al  Kearney;  con-       ^nrL    states   of   Calif    to  Kiss     \     36841    2451  E  14th  St;  owner.  Bag-    at   the  shipping  point  or  f.o.b.    cars      gAN  BtRNARDn^'O. 


lowing  submitted   apparent  low  bids  ' 
to  the  U.  S.  Bureau  of  Reclamation.  1 
Denver,    Colo.,   under   Spec.    1245   for 
furnishing  and   delivering  f.o.b.   cars 


bett  Ave ;   owner.   M  Lenzinl ;  con 

tractor.    Colonial   Building   Co.    225 

Edna   Street. 
DWELLINGS,  four  2-story.  $9200  ea ; 

S   Kirkham    St    90.    60.    30    W    12th 

Ave.   SW  Cor  lt2h  Ave  and  Kirk- 
ham  St ;    owner.   Atlas   Realtv   Co ; 

plans    by    owners;    cnotractor.    Pa-       tractor.  Pete  Zeano,  56  Neal  Ave. 

cific  Coast  Constr  Co,  1500  Judah.     RESIDENCE,   $7000;    1062  West   San 
ALTER    front    and    interior    of  store,  i     Fernando    St ;    owner   and    builder, 

Carrara    glass    facing,    $2000;    2117  |     L  Ochinero. 

Chestnut    St;    owner,    Riviera    Co.  , RESIDENCE,  $4500;  80  S  4th  Street; 

Inc ;    architect.    C    A    Steiner.    101 '     owner  and   builder,   Wm   Bauer. 

Post    St;    contractor,   Henry   Arian '  SERVICE   station,    $6000;    1598   East    .  '^//'^^"i^i^LT^T    13    W^  and    x'tity  Luggage  Co;  contractor,  Generai  '  radial   gates   and   two  5000-lb.    capa- 

Constr  Co,   4142   Geary   Blvd.  Santa  Clara  St;   owner  and  build-    Apni^.    ^»*T~    McMahon   to   J   H      JNeon  Lite;  sign.  j  city  hand-operated  radial  gate  hoists 

CONST  canopy  over  sidewalk,  $1000 ;  •     er.  Jos   L  Bronk.  ij' TWo'hnn  April    4     19461     36844      3027    Foothill   Blvd;    owner.  { for    the    check    structure    at    staUon 

877    Market    St;    owner.   Graysons ;;  ALTER    industrial    bldg.    $6000;    330 1     ^c"f""l^r^.";i.g^^2^^    M    23*  24      I  Dutchler's;  contractor,  General  Neon  ,  54014.39.65,    and   two   10-ft    by  11-ft 


REDLANDS 

REDWOOD  CITY. 

RICHMOND 

RIVERSIDE 

SACRAMENTO 


SALINAS. 


rv-nT'ro  Anril  3    1946  g^sh ;  contractor.  General  Neon  Ute ;    at    Coachella.    Calif,    (changed    from  \    sAN  CARLOS. 

April^S     1946^E    45.56"^  F^^         '^^      *  ^^^  i  Yuma.    Ariz.),    three    14-ft.   by    12-ft.'     gAN   DfEGO. 

173   and   W   35.10   ft    of    Lot   174. 


36842     3330   Foothill    Blvd;    owner.  ,  g.tn.    radial    gates    and    three    float-      sAN  FItANCISCO 


/>^„«Tr^    <-»nh    Fstntes      Richard       Manuel's    Cafe;    contractor.    Genenal  I  operated  gate  hoists  for  wasteways 
' ^d^D^s    M   Vemon     ux    IS      I  Neon  Lite;  sign.  1."^  2   and   3.   sUtion    4782+01.6.    5401+ 

WiUard  A  Houser April  3,  1946  |     36843    1431  Broadway;  o\vner.  Quai-  ;  30.4  and  5716+25.2;  two  lO-ft  by  ll-ft 


SAN  GABRIEL. 

SAN  JOSE. 

SAN    UCANDRO- 

SAN  MARINO. 

SAN  MATEO _.. 


877  Market  St;  owner,  uraysons;-^*^ **='"■  i"uuoi.i.a,i  umg.  ♦ww.  *>a"i.-^,  r  laAA—T/^TS  21  22  23  24  tmtchlers; 
contractor.  Empire  Constr  Co.  .344'  W  Julian  St;  owner.  Food  MchyjApnl  4.  ^f^^^^Xve  Tract  Unit  Lite;  sign. 
Harriet    St.  ;     Corp;    contractor.   Bert    P  Ward  &       25.  26,  27.  28  5th  Ave  1  raci    unu  3684.^.^ 


No  3.    James  and  Velma  Jansen.      I     36845     3320   FoothUl   Blvd;    owner. 


Harriet    St  i     Corp  

INSTALL     SF    Horizontal     sign     to'     Son.  1245  Lincoln  Ave.  (     ^°  ,^„  V*,^^^  ,tTlen''"XDrirrT946  i  Bob  Tnn ;    co^^^ 

bank.    $1330;    441    Post    St;    owner,  i RESIDENCE,   l-stor>^  $5000;   1626  E  j  ^ux^to^J^me 


Bank  of  America;  contractor.  Elec 
Prod  Corp,  910  Harrison  St. 
DWELLINGS,  four  l-story.  $5500 
each;  W  47th  Ave;  ovmer  and  con- 
tractor, Monroe  rtudie.  1840  Oc- 
tavla  St;  architect,  C  W  Claudius 


San  Femasdo  St;  owner  and  build- 
er. J  A  Terres. 


■  Wright  &  Kimbrough  Tract  36.  |  36846  9620  E  14th  St;  owner.  Schiff- 
George  F  and  Alexandra  Almas  man;  contractor.  General  Neon  Lite, 
to  Vernon  L  Cox April  7,  1946   sign. 


SACRAMENTO  CITY 


MARIN    COUNTY 


BUILD    room    under    sun    room,    re- j  DWELLING,    5-room    frame,    stucco 
build  and  enclose  rear  stairs,  $1000; 


contractor.  Paul  Prom.  813  J  St.      i  — --     -_       ..  -,„   ,„  w^„--a> 

r  temporar>-  frame  shelter  on 'GARAGE,   $1000;    1111  U   St;    owner  j  to  Goreen  Constr  Co  <J  b°"***J^, 

of  present  bldg,  $800;  fTW  Cor       and  builder,  R  V  Healy.  '  --  : -" *^ 

DWELLINGS,    four    6-room.    frame,  j  .^    •  #  V  • 

Rdease  of  Uens 


siairs.  ♦low;  t  and  comp.  roof,  $6300;  2747  58th  St;  I ^^^fi'l!^ tQA«_svr AMORE  Villeee 
2242  21st  Ave:  owner.  Alfred  and  I  owner.  Art*  ft  Cook.  813  J  St ;  Apr!  13  lM6-STCAMO^  Vllleg^ 
Mildred  Watts,  *     contractor.  Paul  Prom.  812  J  St.      !     Mill    Valley.     Mann    ^P>*»»^" 

ERECT 
roof 

Stockton  and  O'Farrell;  owner.  O'- 
Connor Moffkt  Co:  contractor,  Din- 
widdle Constr  Co.  210  Crocker  Bldg. 

RAISE  floor  level  in  1st  floor  store- 
room .put  in  partitions,  $600;  499 
Arlington  St;  owner,  N  C  Stone. 

DWELLING,  l-story,  $ ...;  W  33rd 
Ave;  owner  and  builder.  A  G  Ap- 
person.   2331   38rd   Ave. 

APRIL  18,  1846 


36847     3309    Foothill    Blvd;   owner, 
Arlzen's;    contractor.    (J«ieral    Neon 

—  iUte;  sign. 

Accepted  l     36848    9431  E  14th  St ;  owner.  The 

Elmhurst;   contractor.  General   Neon  j  j„g  co..  Alhambra,  $6497 
Lite;  sign.  Item  No.  2 


I  radial  gates  and   two  5000-lb.   capa-  i 
'  city  hand-operated  radial  gate  hoists  1 
for   the    check    structure   at    station 
5717+25,  Coachella  Canal,  Ail-Ameri- 
can Cajial    System.   Boulder   Canyon 
Project.  Arizona-Califomia-Nevada. 
Item  No.  1 
Kaiser  Co.,  Richmond,  $5036. 
Pacific  Coast  Engineering  Co.,  Ala-  ; 
meda   $5490. 
Southwest  Welding  &  Manufactur- 


8 AN  MATEO  ((bounty). 

SAN  RAFAEL. 

SANTA  ANA 

SANTA  BARBARA 

SANTA  CRUZ. 


SANTA    MONICA- 
SANTA    ROSA 

SOUTH   GATE 

SO-    PASADENA 

STOCKTON, „. 


TEAR  down  mezzanine,  alter  shelves 
extend  store  counters,  $600:  599 
Divisadero  S ;  owner.  Mrs  Brooks ; 
cootractor.  Peter  D  Scatena.  1265 
Shafter  Ave. 

DWELLING,  l-story,  $5000;  E  Edin- 
gurgh ;  owner  and  builder,  F  H 
Thorinson,  1608  Ocean  Ave 

REMOVE  partition,  re-plater,  con- 
crete work,  plumbing,  $2S00;  2943 
Mission  St;  owner,  Piasza  Bros; 
contract  not  let. 

PARTITIONS  to  divide  off  rooms 
or  stalls,  new  toilet.  Install  basins; 
$3000;  2299  Sutter  St  comer  Scott; 
ow^ner,  Dr  Craig  Morris;   architect. 

'  Allen  R  Wllmot.  2242  Park  St; 
contractor,  J  B  Numn  Imp  Co,  860 
Oak  St.  

DWELLINGS,  five  l-story,  $7600  ea; 
South  side  Los  Palmos  Dr;  owner 
and  builder,  Andre  &  Thorsen.  53 
Danton    St, 

REPAIR  fire  damage,  fix  roof,  re- 
place doora  and  windows,  replace 
lath  and  plaster  to  stores  and 
flats.  $1790;  NW  Cor  Sutter  and 
Fillmore;  owner,  Joe  Feldhyme; 
contractor.  Leonard  Salomon,  1734 
Broderick  St, 

DWELLINGS,  three  l-story.  $6800 
each;  west  side  Ralston  St;  own- 
er and  builder,  F  H  Thorinson. 
1608  Ocean  Ave 


stucco  and  wood  shingle,  $5500  ea;  1 
5300  12th  Ave,  3651,  3637,  3631  53rd  j 
St,  owner.  Pecker,  257  Tivoli  Way 
contractor,  Carl  Hecker,  2909  13th  j 
Avenue, 
APT  HOUSE,  2-story.   114-room,  38- 


SAN    FRANCISCO  COUNTY 


family,  stucco,  frame,  and  comp ;  Recorded 
roof.  $100,000;  1506  ISth  St;  owner, 
Pearl  McCafferty,  1203  O  St ;  con- 
tractor, Fred  Kaiser. 
ADDITION,  stucco,  frame  and  comp 
roof,  $1000;  2757  10th  Ave;  owner. 
L  Shoemaker;  contractor.  Dave 
Hill.   Jr.   900  Swanston   Drive. 


Amount 


'  April  16.  1946— Labor  and  matertaL 
Y  C   Soda,  doing  business  as  A 


DALY   CITY 


DWELLINGS,  five  frame.  $5000  ea; 
Lot  16  Blk  8.  HlUcrest  Tract;  own- 
er and  builder,  Joseph  Ragnl,  134 
Acton  Street. 


Pfambing  Pemits 


36849     547  7th  St ;  owner,  Mexicall  j     Monarch  Forge  A  Machine  Work*. 


Rose;  contractor,  General  Neon  Lite 
sign. 

86860  2672-74  73rd  Ave;  owner, 
Pulllam;  contractor,  Johnson  Elec- 
tric Co;  outlete;  switches;  fixtures ; 
pluga 

36861  to  36860.  inclusive;  Bergedo 
St;  owner.  Towers;  contractor,  John- 
ston Electric  Co;  outlets;  switches; 
fixtures;  plugs. 

36862  1502  8th  St;  owner,  Loyds 
Cleaners;  contractor,  *T  C  Moody;  2 
outlets;  1  switch;  2  fixtures;  1  pltxg; 
motors 


Portland.  Ore..  $8950. 
John  W.  Beam.  Denver.  $9250. 
Western  Gear  Works,  Seattle,  $8768. 


TORRANCE 

VENTTtRA :. 

VALLEiJO 

VERNON 

VATSONVTLLE. 


1 


••4  1 


TOTAl 


HI 


4/17/46 

LOW    BIDDERS  I 

COLUMBIA  BASIN  PROJECT, 
Washington.— The  following  submit-  j 
ted  low  bid  to  the  Bureau  of  Recla-  ! 
matlon.  D«Jver.  Colo.,  under  Spec. 
1285  for  furnishing  and  delivering 
f.ab.  cara  at  the  shipping  point  or 
f.o.b.  cara  at  (Malr.  Wash.,  at  the 
option    of    the    bidder,    two    350-ton 


PHOEWDC- 
TUCSON.. 

TOTAL- 


ARIZONA 


Soda  &  Son,  to  Pacific  Telephone 
St  Telegraph  Co — ^68.99 

^S^^iiJJ^iSd'Site^ll  w2:      r"'3^'     1470    7th    St ;    owner    W    O  i  iJ-bTe-tron.y,   motor-operated    over^ 
heT*   McCann   to  Pacific    Tele-        Cleanera;     contractor.    T    C    Moody,    head  travenng  cranes  for  the  Grand 

phone  &  Telegraph  Co.„ Jim«  ■  outlets ;  alteraUona.  T^.,  n.o  •    ^°«'**  ^"^.^^^^  Columbia  Basin 

puu  «  «  »     F  •»*—  jgg^    ^j^  ^^^  g^.  owner  Del  Oso,  j  Project  Washington:  . 

!  contractor,  Clifford  Electric  Co;  out-       Morgan  Engineering  Co.,   Alliance, 
1  lets ;  switches ;  plxigs.  !  Ohio.  $252,750 ;  engineer  $30  per  d^r.      | 

I     36865     3421  Prultvale  Ave ;   owner,  :     whitlng  Corp..  Harvey,  IlL,   |29t,-  , 
,  Pastime    Cafe;     c<»tractor.     CUford  1  375 ;  engineer  $30  per  day.  1 

:  Electric ;   service.  Lakeside  Bridge  A   Steel  Co..  Mil-  • 

!     36866      10304-10    Plymouth;    owner.  ! .^^.aukee,  wis..  $334,659;   engineer   $35, 
;  Scheuster ;    contratcor.   Clff  ord  Elec-  j  p^r  day,  ' 

{trie  Co;  outlets;  switches;   fixtures" 


BOISU.  .. 

LEWlSlTON. 

TOTAL. 


IDAHO 


RENO.. 


Non-ResponsflbXty 


NEVADA 


iTOldA. 

JGENE. 


OREGON 


SAN   rRANCISCO  COUNTY 


OAKLAND 


Recorded 

April  15.  1946— W  Indiana  4L0  S 
Army.  Western  Pacific  Railroad 
Co  as  to  improvements  on  prop- 
erty. 


4710  E  14th  St ;  owner. ;  dealer. 

Wm  Souza;  3  fixtures.  1 

327.  249.  235.  219.  215,  207,  248,  2«2, 1 
300,  906,  314.  322.  241.  201.  17$  Beogedo  ' 
Dr;  10919,  10025.  10931,  10987,  10940: 
Reposa  Dr;  owner,  McGaw  &  O'Shea;  j 
dealer.  J  B  Morae ;  5  fixtures  each ;  | 
3  gas  outlets  each. 

2255  86th 
er,  J  A 


Electrical  Permits 


SAN  FRANCISCO 


36867  1535  E  38th  St;  owner.  Nlel- 
."^en:  contractor,  Cllford  Electric  Co; 
outlets;  switches;  plugs.  „_..». 

36868  2021  64th  Ave;  owner.  Brtth- 
man ;  contractor.  Cllford  Electric  Co; 
alterations. 

36869  4252  Foothill  Blvd;  owner. 
Hall;  contractor.  Cllford  Electric  Co; 
Service 

36870  2432  MonUceUo;  owner.  Red- 
back :  contractor.  Flagler  Electric  Co; 
2  outlets;  1  switch;  7  plugs. 

36871  3339     Grand     Ave;     owner, 


-.w   .  y^     .       J     ,    1     112*     ^^^  ***»   St;   owner,  Mofloi;    Perrv-  contn^^tnr  G«ieral  Neon  Lite 

6th  Ave;  owner.  Chopin;  deal-  ' contractor,  Richmond  Electric  Co;  8  Co^i'ir^  General  r. 

McKeever;  1  fixture.  i  outlets;  8  switches;  8  plugs;  service.       38872    2 


••4  8 


AS 

EUG 

KI^MATH  FALLS. 

PORTLiAND 

SALCM 

TOTAL.. 


UTAH 


4/17/46 

BIDS  WANTED  1 

PALISADES    PROJECT,     Idaho.—  rr^.J 

Until  May  14,  2  P.  M..  bids  will   be  i^jroS 

received  by  Oie  U.  S.  Bur^  ofRec-  .^  j     ,^  

lamation.     Custom     House.     Denver.  tot  a  I 

Cok>..  under  Spec  1297  for  fumUh-  !        t^TTAU        

X^rP^"t-'^^-°■-raV^e^  ....^WASHINGTON 

?dX.  or  deUver  yby  trucks  at  the  ;  ^f:^^^^^^ 

building  site  at  the  Palisades  govern-  ;     ^"4?S^ 

ment  camp,  located  near  Irwin.  Idaho.       ^^^fcS. 

40   2-bedroom.  prefabricated   or  pre-      ^^/'q^^"^ 

cut  houses  for  the  Palisades  govern-  ,    vANcSuVTOL. 


22 

71 

1M 


1 


156.SM 

41S,e90 

1,S41J18 

2S»,7S0 


5690  njtsun 

12.03M64 

10  46,000 

24  70,440 

92  373390 


1SS 

50 
17 
38 

706 


440379 

223.079 

130300 

90391 

33993t1 


47 

120 

90 

21 

149 


169300 
5153a 


88.029 

1.047.400 


17 
19 


991,664 

41319 

159,190 

1314,799 

179,000 


104 
223 

361 


25437S 
S09.750 
526.174 
806.0M 
2.673306 


MARCH.  1945 


No. 


Eet.  Cost 


77 
22 
69 
17 

1 

55,523 
30,170 
57301 
12312 

— 

62 

141 
50 

199 
20 


222,114 
94,095 

329,421 
48300 


91 
34 
71 
IS 
29 


5.446 
13,779 
96393 

6.030 

22321 


11 
28 

156 
19 

112 


48300 
19,522 

223390 
17,426 

196.096 


9 
31 
66 

27 
971 


4,110 
S9372 
97.729 


2252 

1565 

14 

13 

39 


2.757.604 

1.973.432 

5.300 

3309 

99392 


94 

19 

9 
819 


251 .7M 
19,119 

1.069 
491.019 


32 
64 

19 
38 
66 


42.715 
46.699 

12349 
1103W 

114J25 


20 
10 
65 
43 


9,190 

12.070 

117337 

49,126 


90 


276.000 
1,407304 

994.100 

3.050.095 

12,719,603 


41 
24 

71 
144 
193 


36.490 
64,994 

117.043 


17 
220 

15 
604 
496 


23.570 
129/428 

24379 
940342 

1334.705 


70 

166 

41 

93 

169 


516,768 

1.545.739 

159325 

706364 

1,770,190 


ITS 
35 

190 
79 

111 


2.S58300 

2023M 
831,531 
216,079 
754329 


97 
92 
31 
25 
163 


39.922 

210.078 

142340 

21.726 

693.199 


215 


194 


199 


1, 014317 
201.598 

1,178360 
311,796 
914,042 


186 
21 

102 
65 
56 


058350 
27.765 
87.761 
47311 
49.713 


48 

87 


439397 


716341 


17019    9114362323 


248 

219 


91340,178 

701319 

93U413t9 


m 

•9 

148 

$  48i;8l8 

181398 

8  9m,un 

8.8 

91,1ft43« 

118 

98 

988 

189 

•   148^98 

98M9( 
229389 

5398.172 

lao       98381359 


36872    2122  Frultvale ;  owner,  Shaw ; 


7744  Sterling  Dr;  owner.  J  C  Grant-    "nir""!^  Market :'  ow^'eT  E  i^Vo^l  |  co^ci^^TS{eSZr<^r:^-^    TonsT  win  i;;";r^^  by"  the   gc^-  ', 
im;  dealer.  Chas  Smith;  5  fixtures;  1  contractor.  W  H  Klrsten :  slm.  *'°r2l^*'*°,!LJ*^"  ?'^"^»r    ail-    ^^Z^^i    No  eharee  for  copies  of  the  i 


ham; 

3  gas  outlets. 


contractor.  W  H  Klrsten ;  sign. 


§£  °^*Ss  St-  owner  M  Narlai- '     ''^-^.  Various  locations ^d  own-  :y^co^^^^^m^c"k^^'' 
dealS,'?"^;^2'fS:Si.*'  ^*^ '    ej^contractor,   Luna's   Service   Co;  ,  iee^saw  motors.' 

Bigna.  .     88874      488  Florance;    owner,    09t 


ment  camp.  Palisades  Project,  Idaho.  ;  ^^^'jX^'J'Jjx 
Houses  framed  ^^^^^  .f^^^i  W^N%6ki:¥^ 
construcUon  will  be  considered.  The      yAKIMA 


emmenL  No  charge  for  copies 
■perificatlons  to  prospective  bona 
bide  blddera;  to  othera,  |0.50,  not  re- 
turnable. 


TOTAL.- 


GRANlD    TOTAL.- 


198 
944 

519 


9   107308 
512308 


91 
41 
74 
19 
70 


86,7<2 
n396 

942.199 
17388 

182,188 


17 

22 

91 


17.799 

'~1MN 

191.199 


194 
107 


9      913379 


98 

41 

181 

f 
9 

S3i7 
10,719 

89397 

81 

• 

87,798 

18     8 


319 

79 

902 


3.190 
98317 


246387 


92358,714 


11 

9 

5.050 

32 

56395 

88 

142309 

13« 

9 

204.119 

877 

IfT 

78 

91 

191 


9   117310 

5347^98 

1.972.184 

2301382 

919^198 


667380 


2919      912.190304 


42 

439 
201 
199 
92 
99 
23 
63 


4.465 

1339360 


19382 
29393 

57375 
43320 


1057      9  1376394 


12199      919^11 


'iMfi^-'' 


PLANS  and 
Speculations 


Alameda:  Veterans'  organiza- 
tions are  planning  to  build  an  $80,- 
WW  addition  to  the  Veterans'  Me- 
morial building  here,  to  accomrao- 
TO  lo^Vfr  increasing  number  of 
World  War  U  servers  who  are  re- 
turning home.  Plans  call  for  a 
basement  and  three  floor  addition 
to  present  facilities.  An  elevator 
u}  J  installed  for  older  and  dis- 
abled veterans.  Facilities  provided 
will  include  gymnasium,  recreation 
annex,  two  dining  rooms,  oflSce 
space,  and  a  large  lodge  room. 

oOo 

Martinez:  Inculsion  of  the  Mo- 
raga  district  in  the  proi>o8ed  Cen- 
tral Sanitary  District  was  voted 
here  by  the  board  of  supervisors. 
A  hearing  is  slated  for  May  13  to 
receive  requests  from  residents 
having  property  within  the  dis- 
trict who  wish  to  be  excluded  from 
district  boundaries. 
oOo 

Lake  Tahoe:  Tahoe  Tavern  on 
the  lake  has  been  purchased  by 
Laurence  Curtola  and  Louis  Na- 
yone,  Oakland  restauranters.  Sale 
includes  the  casino,  and  the  stores 
it  houses,  the  pleasure  pier,  600 
acres  of  land  and  2,200  feet  of  lake 
frontage. 

oOo 

RoHingwood:  Action  will  soon  be 
taken  to  acquire  property  for  the 
construction  of  a  community  build- 
ing, it  is  announced  by  the  Rol- 
lingwood  Improvement  association. 
Members  of  the  committee  are 
headed  by  Leland  Raymond,  chair- 
man, and  includes  many  prominent 
citizens. 

oOo 

Hay  ward:  Annexation  of  the  Oro 
Loma  Sanitary  district  is  being 
sought  by  residents  of  Hillcrest 
Knowles  District  as  a  means  of 
acquiring  a  sewer  system,  it  was 
reported  here.  A  petition  request- 
ing the  act  has  been  circulated  and 
the  district  is  now  considering  an 
election. 

#-^ 

Technical  Welding 
Manual  for  Beginners 

A  new  technical  manual  designed 
for  persons  wishing  to  start  oper- 
ation of  a  small  welding  plant  has 
been  written  by  Lt.  Comdr.  R. 
Hale,  CEC,  USNR. 

The  book  adequately  covers 
some  332  subjects,  knowledge  of 
which  is  essential  to  operating 
profitably  a  welding  business. 

Particular  stress  is  given  to 
choosing  location  of  a  new  busi- 
ness site,  financing  the  venture, 
supplying  it  and  keeping  a  com- 
plete accounting  system  which  will 
reveal  at  a  minute's  inspection  the 
profit  and  loss  of  the  organization. 

Only  registered  copies  of  the 
manual  are  sold,  and  each  copy 
includes  a  counsel  service  whereoy 
the  author  will  answer  problems 
of  the  purchaser  with  a  direct  per- 
sonal letter. 

Copies  may  be  purchased  by  check 
money  order,  or  cash  amounting  to 
$5.00,  and  sent  to  R.  Hale,  2232  1  round 
North  Point  street,  San  Francisco 


'^^fOH/n,: 


Mmi^  Pacific  l^uil^cr 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


-i*  f^ 


Complete 

Buikiing  and 

Engmeering 

Newt  Service 


J 
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On-Site  G>iistnictioii 
Workers  May  Total 
Two  Million  in  1946 


Sharp  upward  revision  in  the 
estimates  of  the  number  of  work- 
ers who  will  be  required  in  the 
construction  of  non-housing  struc- 
tures, such  as  schools,  hospitals, 
highways,  streets,  sewers  and  oth- 
er utilities  are  being  made  here. 

Representatives  of  the  Labor 
Branch  of  the  National  Housing 
Agency  and  of  the  Bureau  of  La- 
bor Statistics,  at  a  meeting  in 
Washington,  have  agreed  that  the 
number  of  on  -  site  construction 
workers  needed  in  projects  outside 
the  housing  field  may  reach  1,500,- 
000  within  the  next  two  years. 

This  is  an   increase  of  300,000 


Afamiiniim  Furnaces 
Newest  Heating  Unit 

Before  long  you  may  see  warm- 
air  furnaces  on  the  market  with 
aluminum  furnace  casings,  duct- 
work, pipes  and  fittings.  A  num- 
ber of  manufacturers  have  been 
looking  for  substitute  materials  to 
take  the  place  of  galvanized  and 
light-gauge  black  sheet,  and  alum- 
inum ig  among  the  substitute  ma- 
terials which  have  been  tested. 

One  manufacturer  conducted  a 
series  of  tests,  and  found  that  the 
conductivity  of  aluminum  compar- 
ed fovarably  with  steel  sheet,  but 


Glass-Concrete  Construction  Makes  Attractive  Showroom 


n*^?^''?u^'^f 'rfr^*\*^S?t^'¥iF«^^^^M^^f^T^^P  AND  GLASS  are  the  major  building  materials  being  used  in  conatmction 
On  the  other  hand,  the  manufac-iof  the  Sutton-Morf  Tractor  company  new  offices,  showroom,  parts  department  and  tractor  reoair  de- 
turer  found  that  the  aluminum  fur-   partment  building  at  19th  and  Broadway,  Sacramento  ir.cwr    r,n»ir   a«r- 

nace  casings  and  pipe  and  fittings  |         Estimated  ci»t  of  the  building  is  $85,000.    It  was*  designed    by    Architect    Herbert    E.    Go4Klpa8tor, 

...„         _„   -. had    unusual    eye    appeal     which  I Mitau  building    Sacramento.    Stolte,  Inc.,  8451   San  Leandro  street.  Oakland,  are  contractors,  Mdcon^ 

over  earlier  estimates  that  around  '  might  be  a  factor  in  sales  to  home-  j  gtruction  is  well  underway.  ^ 

1,200,000  on-site  construction  work- j  owners  willing  to  pay  a  little  more,         The   trademark   of   the   International    Harvester  company,    farm    implement    manufacturers    whose 
ers  would  be  needed  before  the  end  ror  shiny,  aluminum  furnace  work,   equipment  is  sold  by  Sutton-Morf,  is  imbedded  in  the  solid  2  x  10  foot  monohthic  concrete  toWer 

of  1947  in  projects  going  up  out-  j     The  manufacturer,  however,  ran  j ■ 

into   supply   difficulties.    He   co«Jd  ! «  a  iMXlwr  mWTPAr^TV\D 
get   no    aluminum    sheet    immedi- 1  r  AlW  1 IWU  CUW 1 KAC 1 VR 

Itely.  j  MANUAL  AVAILABLE 

However,   with  the   huge  alum-  

inum    plant   capacity  available   as  j     A  painting  and  decorating  con- 


side  the  veterans  housing  program 
According    to    NHA    and    BLS 
sources,  the  labor  requirements  pic- 
ture is  likely  to  work  out   some- 
thing like  this: 

Peak  in  construction  employ- 
ment this  year  is  expected  around 
September  or  October  when  1,875,- 
000  on-site  workers  are  to  be  re- 
quired in  both  housing  and  non- 
housing  work.  Of  these,  975,000  i 
will  be  needed  in  residential  con- 
struction and  900,000  in  other  con- 
struction activities. 

1947  Employment  High 

Peak  in  construction  employ- 
ment in  1947  is  expected  also  in 
September  or  October.  At  the  1947 
crest  demand  for  2,600,000  on-site 
workers  is  forecast,  of  which  1,- 
100,000  will  be  needed  in  home 
building,  and  1,500,000  in  the  con- 
struction of  essential  industrial  and 
ommercial  structures,  schools,  hos- 
pitals, highways,  streets,  curbs, 
sewers,  water  facilities,  and  like 
non-housing  projects. 

Amount  of  expansion  on  the  way 
can  be  seen  in  current  employment 


a  result  of  the  heavy  production  ■  tracting  business  may  be  started 
of  aluminum  sheet  for  warplanes  with  as  little  as  $500  to  |1,000  and 
the  past  four  years,  the  aluminum  [g  the  tjrpe  of  business  that  can  be 
sheet  supply  problem  might  be  |  successful  in  almost  any  commun- 
easily  solved.  ity,  according  to  the  Department 

Meantime,  because  production  of  ;of  Commerce, 
warm-air  furnaces  is  running  so  '  ^  manual"  Establishing  and  Op- 
far  behind  demand,  the  Civilian  ■  gj.atin^  ^  Painting  and  Decorating 
Production  Agency  this  week  Contracting  Business",  released  to- 
placed  them  on  the  list  of  cntical  i^^y  ^y  the  Department  of  Corn- 
products.  ;  merce,  states  that  practically  every 


Critical  List 


I  community 


,,  .       whether  rural  or  ur- 

Warm-air  furnaces  were  placed   ban — offers    real    opportunity    to 

on  the  HH  critical  list  by  amend- '.  he    painting    contractor    who    can 

ment  of  Schedule   A  to   Priorities  j  combine    good    salesmanship    with 

Regulation  33.  j  superior  work. 

To  facilitate  the  filing  of  HH  j  rp^^g  booklet  points  out  that  paint- 
ratings,  CPA  also  issued  direction  ^.  contracting  is  essential  a  small 
9  to  Priorities  Regulation  33,  es-  kyginesg^  gj^ce  a  majority  of  the 
tabhshing  reserve  of  warm-air  fur-  !  establishments  do  a  gross  business 
nace  for  HH  distribution.  jof  not  more  than  $10,000  a  year. 

Beginning  April  15,  distributors,  Uo^e^^r,  the   painting  contractor 
jobbers    and    dealers    will    be    re-  j^  „  increase  his  income  by  branch- 
,     „      ,,,.--  .quired  to  set  aside,  to  fill  HH  rated  {ing  out  into  allied  fields,  such  as 

figures.  In  March  of  this  year,  on-  [orders,  70  per  cent  of  their  mven-  j  interior  decorating,  paper  hanging, 
site  workers  in  the  residential  con- 1  tones  and  70  per  cent  of  subse- 1  g^j^j.  finishing  and  consultant  serv- 


FORTY  YEARS  AGO 


ADMIRAL  SMITH  GIVEN 
HIGH  HOUSING  POST 


struction  field  numbered  360,000, 
and  on-site  workers  in  all  other 
new  construction,  800,000,  or  a  to- 
tal of  1,160,000  in  all. 

NHA  and  BLS  officials  see  no 
shortage  of  common  labor  and 
semi-skilled  construction  workers 
in  the  months  just  ahead. 

Thousands  of  war  veterans  are 


quent  shipments,  for  periods  of  21 .  j^.^ 

*^*Aiter  each  21-day  period  has  |  Practical  advice  on  all  manage- 
expired  CPA  said,  the  distributor,  me^it  phases  of  starting  and  oper- 
jobber   or   dealer   may  dispose  of  ^tmg  a  painting  contractmg  bus 


any  war-air  furnaces  left  in  his 
set-aside  for  which  he  has  not  re- 
ceived any  HH-rated  orders.  Or- 
ders  bearing    other    ratings,    and 


returning  in  communities  all  over  1  unrated  orders,  may  be  filled  from 
the  nation  where  new  projects  are  the  unclaimed  part  of  the  set-aside 


scheduled,  and  the  level  of  wages 
in  both  the  common  labor  and  semi- 
skilled categories  is  high  enough  to 
attract  ample  workers,  construc- 
tion men  say. 


as  well  as   from   the   portion  not 
set  aside. 

"An  HH-rated  order  may  not  be 
refused  by  a  distributor,  jobber  or 
desJer  on  the  ground  that  he  has 


iness  are  given,  including  selec- 
tion of  location,  buying  equipment 
and  insurance,  estimated  costs,  ob- 
taining contracts,  handling  credit 
and  collections,  and  keeping  rec- 
ords. Because  the  painting  con- 
tractor's profit  depends  largely  on 
his  skill  in  estimating  lalK>r  and 
materials  costs,  this  subject  is  cov- 
ered in  detail.  No  atiemfft  is  made, 
however,   to    give   icatmetions   on 


The  real  pinch,  if  one  develops,  no  warm-air  furnaces  in  stock,  but  i**^^  actual  mcchamcs  ofvBint^ 

~  must  be  accepted  for  delivery  out;.  The    booklet    Pfy^.""^^^ 

of  the  70  pef  cent  set-aside  of  a !  ^«»n  .^^^  Superintendent  of  Doc- 
later  shipment,"  CPA  stated.  •^"'^''w'  ^P^^"^"*?"*  f^^""/  ^k 
"HH  ratings  may  not  be  extend- jfi^e,  Washington  25,  D.  C.  for  26 

ed  to  the  producers  of  warm-air  *^®"^^' 
furnaces.  However,  a  producer  wro 


will  be  in  the  skilled  trades.  Chanc 
es  are  50-50  that  at  no  time   in 
the  next  two  years  will  there  be 
enough  plasterers,  bricklayers,  car- 
p  e  n  t  e  r  s  and  electricians  to  go 


•#- 


SUMMERBEIL  ROOF  STRUCTORE 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


ainnaiMr 


BURKE  FORM  CLAMPS 


•NAP   TIES  TIMBER   RINGS'"  CURING   COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCiO    PAPER 

All   Types  of   Concrete   Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street      -      Saiy  Francisco      -       Phone  GArfield  8768 


FULLER 

SHOWER 

DOORS 


4fOU  Ca4i.  luif! 


sells  any  portion  of  his  output  to  ^j^rr;^  COLLECTS  FOOD 
others  than  distributors,  jobbers  or  x:€\\>    CTAO\nMr*    niiii  t  ¥/>ikic 
dealers  must,  beginning  April  15,l*^OK   STARVING   MILLIONS 

devote  at  least  70  per  cent  of  such  j  z     ,  ^  „    ^. 

sales  or  deUveries  to  HH-rated  or-  ■     The  Emergency  Food  Collection 
jgj.g  Ion  behalf  of  UNRA  will  begin  May 

"Factory  branch  sales  offices— '12,  to  collect  canned  foods  and 
other  than  a  producers  central  fac- 1  money  to  be  used  to  relieve  the 
tory  sales  office— are  considered  to  "tter  distress  of  starving  millions 
be  distributors,  jobbers  or  dealers  ji"  Asia,  Europe,  and  other  war- 
under  direction  9.''  ,  torn  sections  of  the  world. 

.#. 1     Checks    or    money    orders    may 

^         -~..»»    i'^e  sent  to  National  Headquarters, 
MILLWORK  ADJUSTMENT    'Emergency    Food    Collection,    100 
j  Maiden  Lane,  New  York  7. 

Manufacturers  of  stock  millwork  j  Food  collection  points  will  be  es- 
— doors,  windows,  sash  and  allied  i  tablished  throughout  the  country. 

items — ^who  are  not  able  to  cover  i _ 

costs  on  specific   items  or  a  line } 
of  items — ^beginning  April  16,  may  ; 
make  application  to  CPA  for  ad- 
justments   in    ceiling    prices,    the 
price  ajjency  announced. 

Applicants    for    price     relief 
should   submit  to  OPA  the   usual  1 
data,  such  as  balance  sheets,  state- 1 
ments  of  profit  and  loss,  analyses  ; 
of  surplus,  and  breakdowns  on  di 
rect  material,  labor,  factory  over-  , 
head  costs,  and  administrative  and 
general  expenses. 


Just  40  years  ago  this  morning. 
Central  California  heaved  and 
groaned.  The  San  Andreas  fault- 
line  creaked  and  slipped.  Some 
people  call  it  an  earthquake  while 
others  refer  to  it  as  "The  Fire". 
That  wasn't  the  way  I  heard  it. 

•  •    • 

I  have  heard  many  stories  of 
that  April  18  by  people  who  viewed 
the  situation  from  Telegrraph  Hill, 
from  Nob  Hill,  Twin  Peaks,  Sutter 
Street,  or  other  local  spots.  I 
heard  the  news  nearly  3,000  miles 
away. 

1*^    •    • 

At  the  time,  I  was  living  on  a 
Cotton  Ranch  which  we  call  "Plan- 
tation" in  the  Deep  South.  We 
lived  about  eight  miles  from  the 
county  seat,  which  in  those  days 
and  with  those  roads,  you  didn't 
visit  unless  the  trip  could  not  be 
put  off  until  next  week. 

♦  •    • 

Some  member  of  the  family  was 
in  town  on  the  eighteenth.  They 
came  back  with  the  breathtaking 
and  stunning  news  that  "San  Fra^i- 
cisco  sunk."  That  was  all  the  news 
we  had.  We  knew  nothing  of 
earthquakes  in  that  part  of  the 
South  and  in  the  brief,  telegraphic 
headline  there  was  no  mention  of 
fire. 

*  •    * 

Supper  that  night  was  a  quiet 
affair.  We  were  filled  with  awe 
and  dread.  We  knew  about  vol- 
canoes as  we  had  a  book  telling 
about  Martinique,  Vesuvius  and 
Pompeii. 

-k    -k    * 

The  iyily  city  we  knew  of  that 
ever  sank  was  Atlantis,  and  that 
was  looked  upon  as  a  legendary 

;  fable — we  didn't  think  it  could  hap- 

I  pen  here. 

*  •    • 

Many  of  you  have  vivid 
memwies  of  that  tragic  day. 
This  was  the  way  the  news 
came  to  us  on  the  other  end 
of  the  wire. 


Rear  Admiral  Kirby  Sntiith,  who 
has  been  appointed  Generall  Deputy 
to  Housing  Expediter  Wilson  Wy- 
att,  is  going  to  be  built  into  No. 
2  man  in  the  Expediter's  office. 

A  civil  engineer  by  training, 
Admiral  Smith  was  a  ttDp  Navy 
construction  officer  in  boih  World 
War  and  World  War  II.  He  was 
top  operations  man  in  the  $4,500,- 
000,000  building  program  of  the 
Navy  in  the  World  War  jdst  ended. 

He  is  a  man  to  watch  as  the 
Wyatt  program  ro'.ls  forward  with 
the  Expediter's  eyes  on  goals  of 
1,200,000  new  homes  for  veterans 
in  1946  and  an  additional  1,600,00C 
in  1947. 


Billion  DoDar  Mark 
To  Be  Reached  by  '47 
Non-residential  Work 


A  billion-dollar  increase  in  non- 
residential construction  during 
1946-47,  even  with  the  limitation 
order  curtailing  non-essential  and 
deferrable  projects,  is  being  fore- 
cast by  Housing  Expediter  Wilson 
Wyatt. 

"The  over-all  construction  pro- 
gram calls  for  greatly  accelerated 
production  of  building  materials," 
Wyatt  said.  "While  the  bulk  of 
this  increased  production  will  ^ 
into  home  building,  some  of  it  will 
go  into  essential  non-residential 
construction. 

"Actually,  the  program  will  stim* 
ulate  a  larger  volume  of  non-hous- 
ing construction  than  we  would 
have  had  without  the  program. 

"The  effect  of  the  limitation  or- 
der will  be  to  screen  out  non- resi- 
dential and  deferrable  commercial 
and  industrial  construction  such  as 
night  clubs,  race  tracks,  and  mo- 
tion picture  theaters. 

"This  will  make  more  materials 
and  manpower  available  for  es- 
sential projects  such  as  schools, 
hospitals,  highways,  streets,  sew- 
ers and  other  utilities,  as  well  as 
industrial  plants  producing  needed 
building  materials." 

# 

INCREASE  PRICES  17% 
FOR  WATER  HEATERS 

An  increase  in  ceiling  prices  of 
17  per  cent  over  July,  1941  levels 
has  been  authorized  by  OPA  for 
water  tanks,  including  water  heat- 
er tanks,  domestic  fuel  oil  storage 
tanks,  water  storage  tanks,  and  so- 
lar tanks.  The  price  advances,  how- 
ever, are  not  applicable  to  prices 
of  tanks  designed  for  use  with  in- 
)  dustrial    equipment. 


Did  You  Know  That  .  .  . 


A  new  service,  operated  by  top-notch  East  Bay  draftsmen,  is  now 
operating  under  the  name  of  East  Bay  Drafting  Service,  1211  Stan- 
nage  avenue,  Berkeley,  0.    Telephone  number  is  Berkeley  7230-W. 

Architect  Frank  W.  Dakin,  625  Market  street,  has  changed  his 
telephone  number  from  DOuglas  8884  to  SUtter  0740. 

— 0~ 

Walter  J.  Browell,  Salesman  for  the  John  Cassaretto  company 
for  the  past  nine  years,  has  been  appointed  manager  of  the  concern. 


Robert  "Bob"  Rothikian  has  established  the  Bayshore  Motors, 
366  Bayshore,  specializing  in  rentals  and  sales  of  trucks,  and  luggage 
and  camp  automobile  trailers.  He  was  formerly  with  several  leiuling 
uaed  truck  sales  companies  of  this  city. 

—O— 

Wood- Work  compan:|r,  1480  Carroll  avenue,  has  been  organized 
by  L.  S.  Wood  and  J.  C.  Work.  Mr.  Wod  was  a  former  chief  engineer 
of  Gar  Wood  Industries,  Inc.,  and  Mr. Work  has  spent  24  years  with 
the  same  concern  for  whom  during  the  last  13  years  he  has  acted  as 
Pacific  Coast  manager.  The  new  concern  will  operate  a  truck  equip- 
ment manufacturing  concern  making  hoists,  bodies  and  hydraulic  tail 
gate  loaders.    First  units  are  expected  to  be  marketed  about  June  1. 


iRUJin  pninrs 

arr    I  a  b  3  >■  a  f  :  r  y    C  o  n  t  r  o  1 1 « '  d 

to    P  r  o  *  »■■  V  s  I  o  n  a  1    Painters 


'i*^    i 


fRUJin  PRinr  comPRnv 

4th  ^  Addison  Sts  •  Berkeley  ?,  Coitf 
Phone:  Bfrkelpy  3440 


tP^'r«^;^5 


v-.^^ 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
•quipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
sirower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available— 
•ne  for  every  style  bathroom.  Ask  for  folder  showing  all 
Jttails. 

UIPFULLCR  €•  CO* 


901  Minion  Street 
159  Tenth  Str««t 


•      San  Francisco 
>        OakUnd       • 


•     EXbcook  7151 
GLMcourt0167 


FOR  RENT 

Combination  5^8  yd.  HOE, 
DRAGUNE,  CLAMSHELL 
and  SHOVEL,  diesd  pow- 
ered. Phone  JU.  4-8081. 


John  D.  McLaughlin 

AND   ASSOCIATES 
CONSULTING   ELECTRICAL 

ENGINEERS 

1641   RUSS  BLOC— EX  brook  5712 

920  Junip«ra  Serra  —   DE   10197 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Ahr  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636. 9755 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipo  bendinf 
and  manifolds 

Write  for  Prlc«s 

Pacific  Pipe  Co. 

160  Spear, St.,  San  Frandsco 


STUCCO 


THE 

HiVt 

IMPROVED 

1/ 


c^ni  -U-'LoAL 


STUCCO   CEMENT 


PACIFIC    PORTLAND    CEMENT   COMPANY 


CONFIDENCE 

WELL     PLACED 


•  SAFETY 
•STRENGTH 
•PERMANENCE 


ffi 


Michel  &  Pfeffer 
METAL  HAND  RAILS 


Michel  A  Pfeffer 
Iron  Works^  Inc. 


JtniJTOM 


^eo^^  '  r: 


T^nth  and  ttarrison  •  Scm  francisco,  CoHleniia 


1 


DAILY    PAClFir    BUILDER 


THURSDAY.  APRIL  18,  1946 


ADVAflfCS  CaiiSVSUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

iMuwl  Evtry  Morning,  Exoopt  Saturday,  Sunday  and   Lagai   H*ilday« 


BIDS    WANTED— 


School     addition     of     two     classroom   4/ 18/4« 
wings  of  7  classrooms  and  admin- 
istration   unit   and    multi-use    room  I -rrk  bet  ^^^ 

and   cafeteria.  'I?J1^  OPENED  APR.  24.  1:45  P 

Owner-San   Mateo   Elementary   Sch  !?^^*^  Ji^^- '^NCE  WORK 
District^  Albion  Horrall,   Supt 


9 


M. 


DAILY  PACIFIC  BUILDER  la  the  pioneer  conatnicUon  diUly  oT  ttia 
Ps4)lnc  Oo&at,  lailnt&lning  a  complete  news  reporting  sarrloa 
covering  all  principal  building  and  engineering  projecta; 
consolidated  January  2,  1030.  with  Larsen'a  Advanoa 
Constauction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulAtioQ  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
I84M  ot^  Month;  |30  per  Year  (Payable  In  Advance).  Single  Copy,  1t« 

Bnter«d  as  Second -ClasB  matter  July  2t.  1907.  at  the  post  office 
at  San   Francisco.  California,   under  the   Act   of   March    3,   187V 


North  Ellsworth  Avenue. 

Architect— Ernest    J.    Kump   Co. 

Kearny  Street,  San  Francisco. 


,.,J>SAN     FRANCISCO. 
1^«  :      High  School. 


251 


!  Replace    locking    device    on    SE    and 


NE  comer  gates  of  playground 
replace  bottom  wire  stiffeoer  and 
repair  hole  in  chain  link  femce.  etc. 

Owner — Dept.  of  Public  Works,  Room 
282,  City  Hall. 
Plans  and  specifications  obtainable 

from  the  Supt.  of  Bldgs.,  R  A-  Chts- 

holm,   490  11th  St 


4/18/46 
PLANNED 
FACTORY 

1  DALY   CITY.    San    Mateo   Co.,   Calif. 
Portoia    Junior  i  Construction  of  leather  factory,  glass 

front,  cafeteria. 
Owner — Forrest  Leather  Products  Co., 

c/o  Mr.  Turner,  23  W.  Portal  Ave.. 

San  Francisco. 
Architect — Not  announced. 


1  5 


Juvenile    Deten- 


PabUtlied  by 
STARICRATH  PRIfmNG  A.  PUBLISHING  CO. 

Under  a  manaj^einent  affrecBMoC 

F.  W.  DODGE  CORPORATION, 

Q.  E.  McGAVRAN,  Editor  J.  E.  00QER8,  Advortlaing  Managor 

466  Teath  St.,  San  Francisco  3  TeL  1  MAtImI  71 10 


4/18/46  « 

; BONDS  VOTED 

,  DOWNEY,  Los  Angeles  Co.,  Calif. 
j  —Voters  of  the  Downey  Union  High 
'  School  District  approved  on  April  5 
I  a  proposal  to  issue  $525,000  in  bonds 
;  to  finance  the  purchase  of  additional  14/18 '46 

lots,     building    or    purchasing    addi- !  BIDS  OPENED 

tional  buildings,  making  additions  to  i  rqoF   REPAtr^ 
i  present     buildings,     repairing     other   s AN    FRANri?r^r»     v«n    i«*ss    Ave     ALAMEDA.   Alameda    County.    Calif. 

buildings  and  permanently  improving'  *«ANCIbCO.     Van    Ne.ss    Ave.  ,      ^_    ^^^   ^^,^^^ 

the  high  school  grounds.  Allison  & 
Rible.  650  S.  Grand  Ave.,  Los  An- 
geles, are  the  architects  for  the  dis- 
tricts 


1  2    4/18/46        ! 
'  BID   OPENED 

REPAIR  TOILER 

SAN    FRANCISCO. 
tion  Home, 
i  Ret>airs  to  low-pressure  boiler. 
■  Owner — Department  of  Public  Works, 
I      Room  28?  City  Hall. 
i  Only     Bid<iler  —  Ocean     Shore     Iron 
I      Works.  dsO  8th   Ct.,  $198. 


3912  Lin  wood  Ave.,  Oakland. 
Architect — Guy    L,    Brown,    Bank    of 

Commerce  Bldg.,  Oakland. 

The  foundation  work  is  now  being 
completed. 


2  6 


3.  {too  8th   Ct., 


1  9 


14-17— PUBUC  BLDGS. 

4/18/46  ••      1  5 

CONTRACT   AWARDED 
FIRE   DRILL  TOWER 

Contract  Price  $22,473 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial  Bldgs 1-8 

Educational   Bldgs.  ..._ »-lO 

Hospitals    11 

Industrial    Bldgs.    12-13 

Public   Buildings    14-17 

Religious   Buildings   „...  18-19 

Social,  Recreational   Bldgs.  20-21 

Residential    Buildings   22-26 

Transportation  Bldgs 2/ 

Miscellaneous   Bldgs 28-3U 


I  4  18/46  ••     4 

'  PREPARING    PLANS 
OFFIC    EBUILDING  Coat    $7.5,000 

RENO,  Washoe  County,  Nev. 
Construct    two-.story   reinforced    con- 
crete office  building. 
Owner— C,   Georgetta,   Byinton   Bldg., 

Reno. 
Archltect-s— Gulling    &     Means,    Clay 

Peters  Bldg.,  Reno.  i  RECOMMENDED 

Bids  will  be  ask«<l  when  conditions    SCHOOL  BLDG. 
permit. 


and    FrancLsco    St.     <Galile«o    High 
School). 
Repairs  to  roof  of  high  scho<»l  build- 
ing 
Owner— Dept.  of  Public  Works.  Room 

;•     282.  City   Hall. 
8. City  Architect     Dodge  A    Riedv.  Oity 

!     Hall. 

iLow  Bidder— Robt.  F  Smith,  <>1  Clem- 
entina  St.,   $5,460. 
Other   bidders   were: 
J.   W    Bender  Roofing  Co.,   $6.V6«. 
Fire  Protection  Product.*  C-v.  $6.9Wi 
Donnelly  Roofing  Co.,  $8.1K. 
.\lta  Roofing  Co.,  $9,111 
Malott   &   Peterson.   $9,795 


4/18/46 

BONDS    VOTED 
I  SCHOOL 
;;    MANHATTAN  BEACH,  Los  Angeles 
-  I      County,   Calif. 
:  Elxpansion  of  present  school   system 
to  include  a  new  school  in  the  Man- 
hattan   Heights    section   and    addi- 
tional   classrooms    at    the    Center 
"        .St.   School. 

4    Owner— Manhattan  Beach  City  School  i  

'      District.  4/18/46  *•     9 

Architects— Marsh.    Smith    &    Powell,  '  BIDS  OPENED 
S16  W.  5th  St..  Los  Angeles.  INTERIOR  PAINTING 

The  district  voted  bonds  March  28   SAN  FRANCISCO.   Samuel  Gompers 
in   the  amount  of  $275,000  to  finance       Trade  School.  22nd  and  Bartlett. 
expansion  program.  ,  Interior  painting  in   4th   floor  draft- 

(  •  ing  room. 

4/18/46  9! Owner— Department  of  Public  Works, 

Room  282  City  Hall.  San  Francisco. 


Bay  Farm  Island. 
I  Construction  of  fire  drill  tower. 
j  Owner — City    of   Alameda,   City  Hall, 
I      Alameda. 

I  Architect — Kent   &   Ha.ns,  525   Market  , 
1      St.,    San    Francisco.  I 

Contractor— Royal    R     Randall.    5820 
I      Morse  Dr.,  Oakland. 


I 

•4/18/46 
PLANNEd 
COMMUNITY  BUILDING 

Estimated  Cost  $6,000 
\  CAPITOLA.  Santa  Cruz  Co.,  Calif. 
I      Across  Capitola  Way  from  Ryan's 

restauraht. 
'  Constructibn    of    combined   firehouse. 

libran.'  and  recreation  hall. 
;  OuTier-^<»pltola    Chamber    of    Com- 
merce,    w.     W,     Morey,     president, 
Capitola.; 

V 


4/18/46  • 

PROCEED    ORDER 
DWELLING   UNITS        Price,   $48,064 
YX^BA  CITY,   Sutter  Co.,  Calif 
t  Construction    of    32    family    dwelling 
units;  Calif. -V-4428;   cornpletlon  bv 
July  1. 
Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg..  San 
j      Francisco. 

,  Contractor— M    A  K.  Corp .  Financjal 
I      Center    Bldg.,    San    Francisco 


18-1 


9— Jr 


EUGIOUS  BLDGS. 


1 » 


14/18/46 

JBIDS    WANTED— TO 


1  6 


CLOSE 

MAY  17,  2  P.  M. 

VENTILATING  FANS 

SACRAMENTO,    Calif.     U.     S.     Post 
Office   <new)   and  Courthouse. 

Ventilatlng^  fans. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of   the   district   engineer.    838   U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specification.s   obtainable   from    the 

above  office  of   the  district  engineer 

or  from  the  .custodian  of  the  building 

at  Sacramento. 


1  > 


9-1 0— EDUCATION  AL 
BUILDINGS 


9 


l.fr_COMMERCL\L  BLDGS. 

4/18/46  ••     4 

BIDS   WANTED— TO    CLOSE 

APRIL  24.  2   P,   M, 

REMOVE  PARTITIONS,  ETC. 

SAN  FRANCISCO.  Postal  Telegraph 
Bldg,,  22  Battery  St. 

Removal  of  partitions,  etc. 

owner — Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the   district   engineer.   838  U.    S. 
.Appraiser's  Bldg..  San  Francisco. 
•  Specifications   obtainable   from   the 

above  office  of  the  district  engineer. 


4/I8/I6 

PREPARING   PLANS 

SCHOOL   ADDITIONS     Cost   $350,000 

VISALIA.  Tulare  County,  Calif. 

Construction  of  school  additions 

Owner— Visalia    School    District,    Vi- 

.salia. 
i  Architect — David     H.     Horn,     Rowell 

Bldg.,  Fresno. 

The  district  will  be  asked  to  vote 
on  a  $350,000  school  bond  issue  within 
the  next   two  years. 


Cost,   $52,000 

BERKELEY,  Alameda  County,  Cal. 
Emerson  School,  Piedmont  and 
Forest    Avenue. 

-Abandon  and  sell  present  site  and 
loplace  with  kindergarten.  1st.  2nd 
and  3rd  grade  unit  near  Dwight 
Way    bet   "Telegraph    and   College. 

Owner— Board  of  Education  of  the 
City  of  Berkeley  and  of  Beikeley 
Unified  School  Dist.,  Supt.  Thoma.s 
L.  Nelson.  1414  Walnut  St..  Ber- 
keley. 

Architect— Not   Selected. 

The  above  project  was  lecommend- 

•d  in  a  recently  completed  .'!ur\'ey  of 

Berkelev   school   needs. 


Architect— Dodge  A.  Riedy,  city  arch- 
itect. City  Hall,  San  Francisco. 

Low    Bidder— W.    G.    Thompson.    1707 
Fol.Mom  St..  $846. 
Other  bidders  were: 
Deemer  &  Deenier,  $866. 
Reliable  Painting  Co..  $947. 
R.  P.  Paoli  &  Co.,  $972. 
Giampolini  &  Co.,  $1129. 
Robert  G.  Meyer.  $1190. 
Larrv's,  $1743. 


I 


4/18/46 
BOND    ELECTION 
STADIUM 

LONG   BEACH,  Los  Angeles  County, 
Calif.    50-acre  site    south,  of    Lake- 
wood  Village. 
Construction  of  a  stadium. 
Owner — City     of    Long     Beach,     City 
Council,  City  Hall. 
The  city  will  vote  June  18  on  a  pro- 
posal  to   issue   bonds   in   the  amount 
of    $550,000,    proceeds    of    which    will 
finance  construction. 


4/18/46 

PREPARiInG  WORKING 

DRAWINGS 

CHURCH 

LAS  VEGiA.S.  Nev. 

Const ructlion  of  church  to  have  17.000 
square  fleet  of  floor  space  and  to 
contain  social  hall,  chapel,  class- 
rooms aind  office;  masonr>-  walls, 
wood  ro0f  trusses,  composition  rcK>f- 
ing,  cemient  and  asphalt  tile  floors, 
air  conditioning. 

Owner— Letter  Day  Saints"  Church. 

Plan.s  by  jDouglas  W.  Burton.  11,310 
Bnrnhaili  St  .  West  Los  Angeles. 


29-21— fSmCUih  AND 
RECREATIONAL  BLDGS. 


4    1^  46  ••26 

PROCEED    ORDER 

DWELLING    UNITS        Price.    $6^  ti-h 

MODESTO,    Stanislaus   Co..   Calif. 

Construction  of  36  family  dwellmg 
unit.s,  Callf.-V-4369  «-ompletlon  hv 
June  17. 

Owner — Federal  Public  Housing  Au- 
thority. Humht^ldt  Bank  Bldg  ,  San 
Francisco. 

Contractor  -Robt  McCarthy  Co  loisi* 
Kirkham    St  ,   San   Franci.'>co 


2  6 


Cal. 


4./lS,.'4(i  •      • 

COMPLETING     PLANS 

RESIDENCES 

LOMITA   rill.'^.  jTan  Mateo  Co 

Construction  of  ten  l-story  frame 
and  stucco  residences  (5  room.s 
eadh)   to  sell  at  about  $10,000  each. 

Owner  and  Builder — Sherwood  Ro- 
man, 651'  Stanxan  St  San  hVnn- 
cisoo. 

Pians   by    Owner 
T'pon   (ompletion  of   plane  the  own- 

'  r    will   take  sub-bids. 


9 


4/18/46  6 

iLIB-CONTRAGTS    AWARDED 
.STORE   BLDG.   Approx    Cost,   $l'j.O&0 
SAN    MATEO.    Son    Mateo   Co.,   Calif. 
41  Camlno  Roal  and  Crystal  Eprg.«. 
(oad. 

Construction  of  1-story  store  bldg. 
to  contain  three  stores. 

Owners — Jert>me  Draper  &  Co.,  257 
Primrose  Road,  Burlingame;  Ern- 
est Wilson.  ,307  B  St.,  San  Mateo, 
and  Jas.  McDonald  III,  1335  Brandt 
Road,  Hillsborough. 

Architects — Higgins  &  Root,  Secur- 
ity Bldg..  San  Jose,  and  Sharps  & 
Brown,  1177  Burlingame  Ave.,  Bur- 
lingame. 

Contractor — MacDonald,  Young  and 
Nelson,  212  Montgomery  St.,  San 
Francisco. 

Roofing— AlU  Roofing  Co,  976  In- 
diana   Street. 

Plumbing — Macn.sons,  151-61  Tehama 
Street. 

Electric  Wiring — Engineering  Design 
20  Second   Ave. 

Heating  and  Sheet  Metal — Atlas  Htg. 
&  Vent.  Co..  Ltd..  557  4th  St. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion  Street. 

Brick    and    Stone    Work— Wm.    A. 
Rainey  &  Son.  323  Clementina  St. 

Mill  Work— Pacific  Mfg.  Co..  142  Sa.i- 
some  -Street. 

Paintlng^D.  Zelinsky  &  Sons,  165 
Grove  Street. 

Lathing  and  Plastering- -M.  J.  King, 
Inc.,  231  Franklin  St. 

.\.-<phalt  Tile— Turner  Resilient   Hr?., 
141  New  Montgomery  St. 
All  of  San  Francisco. 


4/18/46  ••     9 

SCHOOL    BOND    ELECTION 
SCHOOL  BUILDINGS     Cost  $300,000 
MERCED,   Merced  County,  Calif. 
Construction  of  new  Charles  Herbert 
Wright  Elementary  School  in  EJast 
Merced,   replace    the    present   obso- 
lete   Fremont    School    and    improve 
other  school  units. 
Owner  —  Merced     Union     Elementary 

School  District,   Merced. 
Architect— E.  G.  Ernst,  561  E.  Hard- 
ing Way.  Stockton. 
The   district    will    vote   June    10   on 


i  4/18/46  y 

RECOMMENDED 

SCHOOL   BLDG  Co.sl.    $2H0,WK) 

BERKELEY.  Alameda  County.  Cal. 
Wa.shington  School,  Bancnift  and 
Grove    Sts. 

Removal  to  a  new  site  in  the  ai  e* 
iind  McGee  and  Roosevelt  Streets, 
and  construction  of  new  plant 

Owner — Board  of  Education  of  the 
City  of  Berkeley  and  of  Berkeley 
Unified  School  Dlat.,  Supt,  Thomas 
L  Nelson.  1414  Walnut  St..  Ber- 
keley. 
I  Architect — Not   Selected. 


•4/ IS/ 46 
BIDS   OPENED 
;  FLUORESCENT   LIGHTING 
SAN  FRANCISCO.   Samuel  Gompeis.; 

Trade  School.  22nd  and  Bartlett. 
Fluorescent    lighting    system     in    4th 

floor  drafting  room. 
,  Owner— Department  of  Public  Works, 
1     Room  282  City  Hall. 
Architect— Dodge  A.  Riedy,  city  arch- 
itect. City  Hall. 
!  Low    Bidder— G.    H.    Armstrong,    734 
Octavia  St..  $1863. 
Other  bidders  were : 
H.  C.  Reid  &  Co..  $2969 
I      Abhett  Electric  Co.,  $3790. 


15 


'  BOND 


Co., 
will 


11— HOSPITALS 


1  1 


The  above  project  was  recommend-  1 
a  special  tax  of  60  cents  on  each  $100  !  ed  in  a  recently  completed  survey  of  .'*/18/46 
valuation  for  the  next  four  years  in    Berkeley  school  needs  i CONTRACT  AWARDED 

order    to    raise    $200,000    for    building  i  —  t  CLINIC  BLDG.       Cont.  Price  $32,700 

purposes;  $100,000  is  now  in  the  dls-  '  i^^J^9.^3^P^i  ^^^  Angeles  County, 


trict  treasury. 


[4/18/46 

I  RECOMMENDED 

I REPLACE  SCHOOL 


9 


4/18/46  « 

SCHOOL   TAX    ELECTION 
SCHOOL  BUILDING 
MERCED,  Merced  County.  Calif. 
Construction  of  new  school  building. 
Owner  —  Weaver    Union    Elementary 

School    District,    Helen     L.     Fog^al. 

president  of  board,  Merced. 

The  district  will  vote  June  14  on  the 
question  of  increasing  the  tax  rate 
from  80  cents  to  $1.50  to  raise  funds 
for  above   project. 


9  !     Calif.  U.  S.  Naval  HospltaJ. 
)  Construction   of  one-story  reinforced 
Cost,  $52,000  t     concrete  tumor  clinic  building;  NOy  1 4/18/46 


4/18/46 

ELECTION 
ALHAMBRA.  Los  Angeles 
!  Calif. — The  City  of  Alhambra 
I  hold  a  bond  election  on  June  4  call- 
'  ing  for  the  approval  by  the  voters 
of  the  issuance  of  $3,350,000  in  bonds 
to  finance  various  civic  improve- 
ments and  the  construction  of  new 
buildings  in  the  City  of  Alhambra. 
mcluding  the  following:  Fire  depart - 
{  ment.  $106,000;  parks  and  recreation, 
i  $600,000;  city  hall,  $460,000;  police 
court.  $265,000;  memorial  community 
auditorium,  $741,000;  library  addition 
and  facilities,  $79,000;  nine-hole  golf 
I  course  and  facilities.  $175,000.  As  pre- 
'  viously  reported.  Architects  Quintin 
&  Westberg,  712  N.  Garfield  Ave. ; 
Farrell  &  Rawlings,  731  N.  Margue- 
rita  Ave.,  and  J.  Earl  Trudeau,  1  S. 
2nd  St..  Alhambra.  have  been  selected 
to  perform  the  architectural  .<»er-\'ices 
for  these   improvements. 


, 4/18/46        I  21 

PREPARING    PRELIMINARY 

PLANS       i 
CULVER    CITY.    Los    Angeles   Co.. 

Calif —Th.)-  office  of  William  Perelra, 

architect,  ;  7417     Beverly     Blvd.,     Loa 
.  Angeles.     |is     preparing     preliminary 

plans   for  |ihe  construction    of  a  new- 
motion    picture    studio   on    a    66-acre 

>»ie    bounded   by  Overland,   Jackson, 
'  Fi'anklin  Sts.  and  Ballona  Creek,  Cul-  ' *— ' 

vei    Citv.    for    Sol    Les«*er    and    asso-  '      STRUCTK    DESIGNER,    exper.    on 
jriaie.s.  X  petition  has  been  filed  with  I  steel  and  concrete,  for  nquad  leadei 
ith,'  citv   fir  a   zone   variance  for  the  '  Salary    $500    month.     San    Francisco. 


EMPLOYMENT  SERVICE 

For  further  inforwXon  regardinf 
positions  listed  under  thLs  cla«sif>«a- 
tion  address  Newton  D.  Coek.  Man- 
ager. Engineering  Societies'  Person- 
nel Service.  *7  Pest  St.,  San  Fran- 
cisco. 


project 

The  |>lant  will  consist  of  eig^t 
.sound  stajges.  cutting  rooms,  fllnl 
vault.s.  ommissary.  theater  and 
nniaic  recording  units  and  a  large 
H<lministra|tion    building 


S-709. 


STRUCTL.   BNGR.   licensed,  to  Uke 
charge     of     dept..     steel     fabricating 
compan> .     Sal.    $500    mo.     East    Bay 
S-596. 


2  0 


CHIEF  DRAFTSMAN,  with  broad 

exper.  on  R.F.   cone,  to  take  charge 

!of  bar  detailing.    Salary   open.    Also 

Estimated   Cost  $75,000  |  exper.   detallers    and    checkers     East 

VALLEY.    Marin    Co..    Bay.    8-704. 


4   lh/46 
PLANNER 
RANCH 
TENNESSlEE 

Calif 
( "on.structilm  of  dude  ranch  to  include 

liding     Kcademy.     stables,     tennis 


STRUCTL.   DESIGNER,  or  drafts- 
man, for  miscel.   work.    Salary    open, 
lourts.    ijiwimming    pool    and    other    San  Francisco.    8-074. 

resort  fAcilltles  and  a  one-quarter ■ — 

mile  cirdular  track  and  rodeo  field  '  MBX^HL.  E»JGR.  qualified  to  4e- 
'■■  I  nipped)  with  stationary  bleachers  sign,  layout  and  install  comnal.  and 
t>i  seat  3000.  marine    ice    machinery.     Pemi.     3al. 

ouner-  Fifed  W    Bagshaw.  lOSTrock-  'open.    San  Francisco.    8-7JT. 


morton    l^.ve..   Mill  Valley. 


BERKELEY,    Alameda    County.    CaL        13326.  Spec.  No.  17487.  '   i  SUB-CONTRACTS  AWARDED 

Oxford  School.  Oxford  and  Eunice.  \  Owner— U.    S.    Navy,    Public    Works    PARTITIONS,  ETC.  Cont.  Price  $5332 
Replace     present     grades      with     a  •     Office.  U.  S.  Naval  Base.  Terminal    SAN  FRANCISCO.  Appraiser's  Bldg, 

neighborhood    primary   school  ays-  j     Island.  San  Pedro. 

tem  for  the  1st.  2nd  and  3rd  grades.    Contractor — Davles,  Keusder,  Brown, 
Owner — Board    of    Education    of    the        4915  Exposition  Blvd..  Los  Angeles. 

City   of    Berkeley   and   of    Berkeley  j 

Unified  School  Dist.,  Supt.  Thomas  1 — — — 

L.    Nelson.    1414    Walnut    St..    Ber-  j  12-13 INDUSTRIAL 

Architect— Not  Selected.  I BUILDINGS 

The  above  project  was  recommend- 


-lii 
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4/l«/40  4 

MEDICAL  RESEARCH  BUILDING 
Estimated  Cost  $150,000 

LOS  ANGELES,  Calif.  Northwest 
comer  of  New  Hampshire  and 
Fountain  Aves. 

Construction  of  two-story  and  base- 
ment claas  A  reinforced  concrete 
medical  research  building  for  the 
Blanche  May  Memorial. 

Owner — Blanche  May  Memorial. 

Architects— Albert  C.  Martin  A  Asso- 
ciates, 333  S.  Beaudry  Ave.,  Los 
Angeles,  and  Samuel  A.  Marx,  asso- 
ciated architect,  Chicago.  111. 


4/18/46 

PREPARING    SKETCHES  ! 

SCHOOL    ADDNS.  Cost.    $18,000  [ 

BAST  NICOLAUS,  Sutter  Co.,  Calif. 
Additions    and    alterations    involving 
removal  of  stage  in  classroom  and 
conversion    of    same    to    assembly 
office,     storeroom     and     boys'     and 
room ;     addl.     clasroom,     principal's 
girls'  toilet  rooms. 
Owner — Marcum  -  Illinois    Un.    School 
Dist.,  W.  W.  Jopson,  Albert  Schwall 
and    L.    F,    Shalz,   board    members. 
East  Nicolaus. 
Architect    —    Frederick    S.    Harrison, 
Elks    Bldg.,    Sacramento. 
Holener  Constr   Co.,  2608  R  Street. 
Sacramento,  will  submit'  preliminary 
estimated    cost   of   additions   and    al- 
terations. 


ed  In  a  recently  completed  survey  of  1 4/13/46 
Berkeley  school  needs. 


4/18/46  9 

BONDS   VOTED 

SCHOOL    IMPROVEMENTS 

SAN  GABRIEL,  Los  Angeles  County. 
Calif. 

Improvements  and  new  school  build- 
ings. 

Owner — San  Gabriel  School  District, 
Allen  Keim,  superintendent,  301  S. 
San  Gabriel  Ave. 

Architects — Kistner,  Curtis  &  Wright, 
816  W.  5th  St..  Los  Angeles. 
The  district  voted  bonds   March  22 

in  the  amount  of  $450,000  to  finance 

improvements, 


ICONTRACT    AWARDED 
! GRAIN  ELEVATOR 
PENDLETON,  Ore. 


12 


Construction  of  movable  cement  as- 
bestos panel  partition  and  acousti- 
cal treatment,  etc.,  at  U,  S.  Ap- 
praiser's Bldg. 

Owner— Federal  Works  Agency.  Pub- 


22^2&— RESIDENTIAL 
BUILDINGS 


4/18/46 

PROCEED    ORDER 
DWELLING   UNITS       Price.  $190,800 
FRESNO.    Fre.sno   County.   Calif 
lie  Buildings  Administration,  office    Construction   of   100   family    dwelline 

of   the   district  engineer.   838   US  "         -*.--     —     

Appraiser's   Bldg. 
Contractor  —    Patrick      M 


DESIGN  DRAFTSMAN,  with  ex- 
per on  etael  rachy,  production.  Pens. 
Salary  $300  month  or  botter.  San 
Francisoo.    S-724. 


DESIGN   DRAFTSMAN,   with   me- 
chanical  and  Rtrudl.   exper.   for  mill 
'^  ®  i  details.      Perm.      Salary     open      San 


Franclaco.   8-731. 


Sofarelli, 
20337  Anita  Ave.,  Hayward. 

Electric  Wiring  —  Hampton  Electric 
Co.,   1234   Folsom   St. 

Heating — James  A.  Nelson.  10th  and 
Howard  Sts. 

Panel  Partitions  &  Acoustical  Work 
— Johns-Manville,  116  New  Mont- 
gomery St. 


,  TOOL  DESIGNER,  with  5-19  yrs 
,.r.s«^.  /+-.u«  tV  .»Im""-'  ""■  .^":".''«»  I  exper.  on  Jigs  and  fixture*  for  ma- 
Jul  2   M^*"'  -V-^^e?;     completion  I  chi*n«^    production.    Salary   $400  mo 

Owner-Federal   Public   Houamg    An-  '^  FVanclsco.    8-71>. 

Fi^clicb""'^"'*''    ^*"'*   ^'**^  •  ^*"  ''      AltCHTL.     DE8IONBR. 


Contractor- 
Kirk  ha  rri 


-Robt.  McCarthy  Co..  1060 
St.,    San    Francisco. 


j  Construction  of  800,000-bushel  grain 
{  elevator  (150x72  ft.  in  area).  The 
'     top  of  the  headhouse  will  be  161  ft. 

above   street   level   and  grain   bins 

will  be  113  ft.  light.  Other  facilities 

will  be  a  receiving  station  with  30-    4/ig/4»i  ••16 

ton    capacity     scale ;     a     Wewanee 
I      Universal     dumper     for     handling 

trucks  and  equipment,  and  a  con-  j  PAINTING,  ETC 

Crete  structure  which  will  connect  ;  COMPTON.'  Los    Angeles    Co..    Calif. 
.     the    new   elevator   to    the   mill    for  i     u.  S.  Post  Office. 

receiving  wheat  from  boxcars.  i  Interior   and   exterior    panning,    len- 

i  Owner — Igleheart  Bros..  Inc.  }      ovatlng  lawn  and  misc.   repairs. 


4/18/46 

WORK   UNDER   WAY 


2  i 


•xper  .oa 
residential  and  comml.  work  for  con- 
tractor and  builder.  8a).  open.  San 
Mateo  County.    S-661. 


SALBS     ENOR..     28-M     ym     pref 

Sffi?.^   S     .      ^  Est.  Cost  $18,000   and  a  car.    Salary  opw 
;  ORINDA.  Contra  Costa  County,  Calif,    claco.    8-707. 


Sam  rran- 


4/18/4G 

BIDS    WANTE 

TO  CLOSE    MAY 


17,   2    P.    M. 


Construclijon  of  one-story,  nine-room 

residency      steel     sash,     tile     roof,  t      MECHL   DRAFTSMAN,   expv.   on 

o™r'fi>i^^^n^®"*^;  ^    c.         iproducUon    details.     Per.     Sal.    open 

Owner  an^  Builder— Victor  E.  Slgge.    s«n  Mateo  Cotmty.    8-«6i 


PLANS  ON  FILE 


;  Contractor— Henry    George    & 
Hutton  Bldg.,  %attle.  Wa»h 


/18/4G 
FUNDS  AWARDED 


* ; 4/18/46 


Cost   $30,000 


4/18/46  9     r«i^w»    i-w»»«rii^tw  CONSTRUCTION     ttlMnFR     ia/av 

TO  PREPARE  PLANS  SCHOOL  BLDG.       Est.   Cost  1133.216 1  ^i^TfJ^^^^^^^^^ 

SCHOOL  ADN.  Cost,   $115  000  1  GRAND  JUNCTION.  Mesa  Co..  cplo.  T'"^'^  ^^^^^  ^"^^^    PLANT 

SAN   MATEO 
Laurel  School.   i_.aurei  ijreeK,  1      '-""oioi.ug    wx    •»»••.>- tiu^Fuoc    iwiu,  |      vVav    south   nf  r^iifr,aM   *^n\r^ 

primary  wing,  secondary  wing  and  I  (.^^Z'    .^         ?    railroad   tracks, 
boiler  house  Construction  of  wood  and  corrugated 

wner-Schooi    District    No.    1,    Coe '     Zl\^i  •^'*."*,   ^V    "manufacture    of 
Van  Deren,  secretary  and  business  1     P^efabncated     houses 
manager.  Grand  Junction.  Colo. 


San    Mateo  Co,   Calif.  :  Construction  of  grade  school  building  j  gp^j^^g    Washoe  Co     NeV  StanfrJS 
»1,   Laurel  Creek,  t      consisting    of    multi-purpose    room,  ^  wfv    s^.^h'^^J^?.' ^J^'^J*^^^ 


Sons,  ;  Owner — Federal  Works  Agency,  Pub- 
lic Bldgs.  Admin..  Office  of  the  Dis- 
trict Engineer,  838  V.  S.  Appiai.s.irs 
Bldg.,   San  Francisco. 
Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from   the  custodian   of  the  build- 
ing at  Compton. 


1  2 


4 '18/46  3 

CONTRACT    AWARDED 

TELEPHONE   BLDG.       Cost   $700,000 

IX>S  ANGELES.  Los  Angeles  County. 
Calif.  434  S.  Grand  Ave. 

Construction  of  4-stor\'  reinforced 
concrete  and  terra  cotta  telephone 
building  to  cover  an  area  101x141 
ft.,  designed  to  carr>'  an  additional 


Con.'^truction  of  administration  wine. 

cafeteria  and  multi-use  rooms  ixr.d 

grading  and  paving  of  play  arf-a. 
Owner— San   Mateo   Elementary   Sch. 

District.   Albion   Horrall,    Supt..   120 

North  Ellsworth   Avenue. 
Architect— Ernest    J.    Kump   Co.,    251 

Kearny  Street.  San  Fi-ancisco. 


Paul    Atchison,     Denver, 


buildings. 
!  Owner— Allen 


and     ranch 


4/18/46  9 

TO  PREPARE  PLANS 
SCHOOL  ADDN.  Cost.  $75,600 

SAN  MATEO.  San  Mateo  Co.,  CaJif. 
Lawrence  School,  3rd  Avenue  and 
Fremont  St. 

«...v. ..^.  ^<^dition   of   six   classrooms. 

six  storier'and  to  have  basement  and  I  ^^I"®/":  ?*"   Mateo   Elementary   Sch. 


sub-basement.  The  building  will 
house  equipment  for  the  tranr- 
contlnental  coaxial   cable. 

Owner  —  Southern  California  Tele- 
phone Co. 

Architect — C.  Day  Woodford.  410  N. 
La  Brea  Ave..  Los  Angeles. 

Contractor— P.  J  Walker  Co..  3900 
Whiteside  Ave..  Los  Angeles. 


8 


4/18/46 

CONTRACTS  AWARDED 

STORE    ADDN.  Est.    Cost   $85,000 

SAN  FRANCISCO  Kearny  St. 

Alterations  to  ground  floor  of  Sutter 
Hotel,  convert  4  stores.  Including 
portion  of  lobby,  into  men's  fur- 
nishing store. 

Owner — Hlrsch  &  Price,  c/o  architect. 

Architect — J.  '  lovd  Conrich.  593  Mar- 
ket St. 

Contractor — Charles  Jones,  Builders' 
Exchange,  666  Mission  St..  San 
Francisco. 

Demolition — Adam  Arras  &  Son,  116 
New  Montgomer>'  St. 

Plumbing— A.  Ramazotti,  1473  Val- 
lejo  St. 


Di.strict,   Albion    Horrall,    Supt.,    120 

North  Ellsworth  Avenue. 
Architect— Ernest    J.    Rump   Co..    261 
^^earny  Street,  San  Francii*co 

4/18/46  9 

TO  PREPARE  PLANS 

SCHOOL   ADDNS.  Cost,    $63,000 

SAN  MATEO.  .San  .Mateo  Co.,  Calif 
Tumbull  School,  Poplar  Ave.  and 
Delaware. 

Additions  to  elementary  school  of 
two  classrooms,  enlarge  auditoiiu.m 
cafeteria  and  kitchen,  and  pur- 
chase of  land,  repair  and  addl. 
paving  of   play  area. 

Owner— San  Mateo  Elementary  Sch. 
District.  Albion  Horrall.  Supt..  120 
North  Ellsworth  Avenue. 

Architects — Thomas  M.  Edwards  and 
George  Wlemeyer.  704  Market  St., 
San  Francisco. 


Architect, 

Colo 

The  Bureau  of  Community  Facill-  ' 
ties,     Federal    Works     Agency,     2223 1 
Fulton   St..  Berkeley,  Calif.,  awarded  ! 
funds  In  amount  of  $5000  to  assist  In  I4/10/4R 
preparation  of  plans.  ,«/i»/it> 


First  St..  Reno,  Nev. 
Plans  by  owner. 
Contractor  —  Cal-Vada 


&    Baird,    Inc..    154    W. 


Construction 


Co..  154  W.  First  St..  Reno,  Nev. 


1  3 
10 


4/18/46  9 

RECOMMENDED 

SCHOOL    BLDGS.  Cost,    $270,000  1  """■"♦"!    '^^T,""*   "'  ,"'f _.""'* ^^'V^ 

BERKELEY.    Alameda    County.    CalJ  *'^**.  ^^**«    Colleges   of    Arizona.    Ad- 


;  BIDS    WANTED 
i     TUCSON.    Ariz— Un^ll    May    1 
jA.   M..   bids  will   be  received   by   the 
i  board    of    regents   of    the    University 


The    feltewing    list    of    plans    and    epeolflcations    fer    conetructlon 

projects  are  now  available  for  inspeetlen   at  the  office  of   DAILY 

PACIFIC   BUILDER.  A»   Tenth   Street,   8an    Franalsoo. 


J  « 


M. 


Cal. 


and 


4/18/46 

BIDS    WANTED— 

TO  CLOSE    MAY    17,  2   P. 

PAINTING,  ETC. 

INGLEWOOD.  Los  Angeles  Co 
U,  S.  Post  Office. 

Exterior    and    interior    painting 
miscellaneous  repairs.  ] 

Owner — Federal  Works  Agency.  Pub-  , 
lie  Bldgs.  Admin.,  Office  of  the  Dis-  j 
trict  EJngineer,  838  U.  S.  Appraisers  i 
Bldg..  San   Francisco.  ' 

Specifications   obtainable  from   the  1 

above  office  of  the  district  engineer  | 

or  from   the  custodian   of   the   build- 
ing at  Inglewood. 


Delta-Mendota  Canal 
Spec.  1183; 
Earthwori4.   Etc. 
Spec.  1287! 


Location 

— 4 


Bid  Opening  Date 


Patterson 
Klamath    Project 


4'tB 

4-.a 


SUB  -  BIDS  WANTED 

General  oontraetore  desiring  sub-bids  on  mny  Job  are  invited  to  make  known 
thefr   requirements   In   this   eelumn.    There   is    no   charge   for   this   sorvloe 


LeConte    Elementary    School, 
worth  and  Russell  Sts 


Ells-  I  "Ministration  Bldg.,  University  of  Ari- 
jzona.    Tucson,    for    the    construction 


4/18/46 

BIDS    WANTED— 


1  61 


Construction  of  complete  new  school  !f"/*  completion  of  an  electrical  power  :  TO  CLOSE   MAY   16.  2  P 


M. 


plant  I  laboratory    in    the    northeast    comer. 

Owner— Board  of  Education  of  the  I  [15^*  "^'■-  engineering  building,  on 
City  of  Berkeley,  and  of  Berkeley  1  *^®  campus  of  the  University  of  Ari- 
Unified  School  Dist..  Supt.  Thomas  ^ona  for  the  university.  Plans  and 
L.  Nelson.  1414  Walnut  St.,  Ber-  .  specifications  may  be  seen  at  the 
Iteiey.  j  of  flee   of   the  architect.  James   Mac- 


South   Palo  Alte  Sohoel.  Palo  Alto;    Bids   open    April   It,   7:30   P.    M 
Cart   N.   Swanson  Co.,  800  Stockton    Ava,  San   Jose    (BAUard    2602  ♦ 
Peter  Sartorto,  2«2  Clementina  St..  San  Francisco  (GArfield  8817) 
C.  I*  W<>ld  Constr.  Co,  4412  Fulton  St.,  San  Francisco   (SKyllne  4362 1. 
Moore  A  Roberts,  688  MlMlon  St.  San  Francisco   (GArfield  8678). 
C.  F.  Psirker,  1644  Monterey  Blvd.,  San  Francisco   (OVerland  8728) 
A-    Famell    Blair,    Inc..   9   Main   St.,    San    Francisco    (YUkon    0390». 


HEATING,  PIPING 

BEVERLY    HILLS,   Los  Angeles  Co., 

Calif      U.   S.    Post   Office. 
New  heating  piping,   etc. 
Owner — Federal  Worics  Agency.  Pub- 


Sheet  and  Tinpfate  Plant.  Columbia  Steel  Co.,  Pittsburg;  Bids  open  April  18 
Barrett  *  Hllp,  »16  Harrison  m.,  San  Francisco    (DOuglas  0700). 


Medical  Blldg.,  Lafayette;    No  bid  opening  daU  set. 
A.  J.   Hopper   Co.,   243   Langton   St.   San   Franclaco    (MArket 


7070). 


Architect — Not  Selected. 


millan,  537  E.  3rd  St..  Tucson,  and  a  ' 
Theabove  project  was  recommend- I  *^°Py/"*y   be   obtained    upon   deposit  | 
ed    in    a    recently    completed    «i«tv*v  i of  •25. 
of  Berkeley  school  needs. 


t. 


i'^cf  &n47'°8i°"t  App»uer.  i  «V^", •""•■«'  """^  C--  ^••<  O""--^  "-  ""  ^"^>  «•  "  * 


survey 


12 


4/18/46  8 

PLANNED 

RESTAURANT  Est.  Cost  $80,000 

SAN  RAFAEL.   Marin  County,  Calif. 

San   Quentin   Wye.    Intersection    of 

Highway   101. 
Construction  of  two-story  frame  and 

stucco  restaurant. 
Owners — Lee  N.   Rockwood.   c/o  The 

Griddle,   801    4th    St.,    San    Rafael, 

atnd  Frank  B.  Cox,  Santa  Ana  Army 

Air  Base. 
Architect— Not  selected. 


4/18/46  9 

TO  PREPARE   PLANS 
SCHOOL  ADDN.  Cost,  $159,000 

SAN  MATEO.   San   Mateo  Co..  Calif 

Beresford   Park   School.   28th   Ave. 
Addition     to     elementary     school     of 

one   wing   containing   6  classrooms 

and   cafeteria  and   multi-use   room 

and  repair  and  paving  of  play  area- 
Owner— San   Mateo   Elementary   Sch. 

District,   Albion   Horrall,    Supt..    120 

North  Ellsworth  Avenue, 
Architect — Ernest   J.   Kump  Co.,    251 

Kearny  Street.  San  Francisco. 


4/18/46 

FUNDS    AWARDED 

SCHOOL  BLDG.  Est.   Cost  $87,300 

YREKA.  Siskiyou  County,  Calif.  ' 

Construction      of      new      elementary  i 

school    building    (10,660    sq.    ft.)    to; 

contain  six  classrooms,  auditorium,  i 

administrative  office,  teachers'  and 

dressing  rooms.  j 

Owner  —  Treka    Union     Elem«>tary  .' 

School    District.    Ernest   S.    Cooley,  ! 

president  of  the  Board  of  Trustees, 

Yreka. 

The  Bureau  of  Commlinlty  Facili- 
ties.    Federal    Works     A{;ency, 


14/18/46 
gjCONTRACT    AWARDED  I 

i  FACTORY  i 

EL    MONTE.    Los    Angeles    County,  j 
Calif.  Tract  located  about  450  feet  i 
north    of  ^Valley    Blvd..    extending  1 
to  the  Southern  Pacific  tracks  eund 
between  Arden  Dr.  and  Rio  Hondo 
River.  j 

Construction  of  new  factory  for  the 
manufacture    of    glass    containers :  1 
the   first   building  will   be  of   steel 
frame  with  metal  exterior  and  will 
cover  an  area  120x280  feet 
_     Owner— Ball  Bros.,  Muncie.  Ind. 
^^  i  Engineer  —  a.     E.     Schmidt,     777     E. 
I     Washington  Blvd..  Los  Angeles. 


Bldg.,   San  Francisco. 

Specifications   obtainable   from   the 
above  office  of   the  district   engineer  [ 
or  from   the  custodian   of    the    build-  ' 
ing  at  Beverly  Hills. 


Ijynn,   1040   Folger    Ave..   Berkeley    (BErkeley    8044). 
Moore  &  Roberts,  <«93  Mission   St..  San  Francisco   (GArtleld  8578). 


M. 


Transmitter  Bldgs^  Olxen;  NOy  12158;  Spee.  164Se;  Bids  open  May  2.  11  AM 
Jaa  L  i^mea  Constr.  Co.,  Ml  Russ  Bklg.,  S.  F.   (.iXbrook  8806  or  7054. 


Fulton  St.  Berkeley,  awarded  funds  ■  ^ 

assist  in   the  !  Contractor— Austin  Co.,  777  B.  Wash 


4/18/46  8 

PLANNED 

REMODEL   BUILDING 
WATSONVILLE,     Santa     Crux    Co., 

Calif.  Comer  Main   St  and  Maple 

Ave 
BJxtensive  modernization  to  two-story 

Porter    Building,    to    include    new 

store  fronts  and  interior  redecora- 

tion. 
Owner — John    C.    Almack,  68S  AJva- 

rado     Row,     Stanford     University, 

Palo. 


4/18/46  g 

TO  PREPARE  PLANS 
SCHOOL  ADDN.  Cost.  $254,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 

Sunnybrae  School,  S.  Delaware  and 

Birch. 


in   amount  of  $4800  to 
preparation  of  plans. 


4/18/46  •' 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL 

ALTON,  Humboldt  County.  Calif. 

Construction    of    school    building 

contain  two  classrooms. 
Owner — Alton  School  Board,  Alton. 
Architect— E.  Frederick  Winkler,  251 

Post  St,  San  Francisco. 


to 


SUMEKTM  &  filEEl  LIMBEI  M. 

WkolaMfe  and  JoUaBf  Tarda 

LUMBER  .  TIMBERS  -  TIES  •  FIR  -  REDWOOD 

POKDEROSA  -  9UGAR  PINE 

Sap.  Prancleoo 

1880  Armv  Street 

ATwater  1880 


1 


Oakland 

LiviNosTON  rrfiasT 

Ktllet  4-1884 


^^^^^^^^^^^^^^JJ- 


ington  Blvd..  Los  Angeles. 
4/15/46 


4/18/46 

BIOS    WANTED — 

TO   CLOSE    MAY   15,  2  P.    M. 

TERRAZZO  FLOORS,  Etc. 

PASADENA,    Los   Angeles  Co.,  Calif,  j 
U.  S.  Post  Office. 

New  terrazzo  floor  In  lobby  and  log- 
gia and  repairs  to  front  entrance 
marble   steps,   etc. 

Owner — Federal  Works  Agency,  Pub- 
lic Bldgs.  Admin.,  Office  of  the  Dis- 
trict Engineer.  838  U.  S.  Appraisers 
Bldg..  San   Francisco. 
Specifications  obtainable  from   the 

^bove  office  of  the  district   engineer 

or  from   the  custodian   of   the   build- 
ing at  Pasadena 


1  6    Alter  Aut©  Display  Room,  1175  Petrero  Ave.,  8.  F.;   no  bid  opening  date  set 
j     Barrett  A.  Hllp.  918  Harrison  St.  Saa  Francisco   (DOuglas  0700). 


lAbbatoIr,  Qlnochio   Brethors,  Concord;    Bids   open   April  2a 

Stolte,   inc..    8451    San    Leandro    St.,   Oakland    (TRinldad   lf84) 
wanted  by  April  18) 


(sub-bids 


iU. 


EAGLE  ROCK  WOOL 


INSULATION 


tJVTTS  •  ILANIIT  ft  tLOWN  TYPES 

SUPPUEtS  ft  APPUCATOtS 

FOR  GCX>D  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

InsmUtors  for  the  Pmcific  Coaat  T«l«pfce««  KEIkO^  2-34M 

1650  MacARTHUR  OAKLAND  1.  CALIF. 


fiLASS  and  GLAZING 

I 

I 
Himco  Store  Front  Construction  Service. 

Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5254  MISSICM4  STREET 

Phatu: 


SAN  FRANCISCO,  12 
7313 


^ 
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lOVANCl  COWffltlJCTlOBI  REPORTS 


Ei^iieeriig  Sectkm 


4/18/46 
I  LOW    BIDDERS 

I      BOISE  PROJECT,   Idaho— Follow - 
!  ing  submitted   low   bids  to  the   U.   S. 


NEWS  INDEX 

For  convenient   reference,   new* 
re|iorts  Wt  this  section  a.re  classi- 
fied as  foRaws: 
Water  Supply  and  Sewage 

Disposal   Plants  - 31-32 

Bridge* —        SS 

Dams,  Reservoir*  ana 

Dredging   —        34 

Docks,  Pier*  £  Harbor* —        39 
Park«».    Airports    and 

Playgrounds    36 

Raltroads,  Subway*  and 

Tunnels    ~ — -         37 

Electric  Lighting  and 

Transmission   Lines  31 

Sewers      ~ W 

Streets /H»d    Highway* 

Ga».   v/aterN<nd    Ol^lpe 
LIni 


3  4    Dohenv  Park     Plans    incl    sales  tax.  {Engineer  J.  W.  Barney.  8-in.  diameter  of  sneave.  l%.ln.  dlam- ;  way ;     80     tons     Place.'^L"®^^"^™ 

MW     CrosJ-SectSSI'   inc      sales   tax       Other  bids  t^-ere:  1  eter   of    rope;    24    commerelal    tackle  ;  Highway ;    27    tons    El    Dohido-Ply- 

M2?:  Tn?«r  SsV  Empire  Construction  Co..  Portland,    blocks.    do!iI.le    sheave,    wood    shell.  '  mouth   Highway;  60  tons  o»i   Placer- 

I     Vlil  S^  207  A   bet   Highland  Ave.  1  (1  •    $331,840.  <2)    no  bid     (3)   $423,440.  With    hook    and    becket.    for    manila  !  ville- Lake  Tahoe  Highway. 

.Jiu%4VorR;clamatron:Cascade.-Ida..'and    City    Creek    bridge^  Plans,    j-lj     Steel   Tank    *PMpe^^^^^^^^  [L'k.e\l?c?s%feS?hyve^r^n^^^^^^^^^ 

rnnes  northwest  of  Ca^scade^.^     caUf.    :ays^nrst^uld^a:crpan°;  the 'or-  ;     Val.e>- , Construction^  Co..^^^^^^^^^^       CD  :  Iron  shell,  swivel  shackle  eye  3^^-in 

''^'^'uesi:  ft"the  above  plans,  spec-  ! ^'oa^lagher,  Kirk  i  Tho„a»:  Tacoma. 
ifiSSonfid     pro^sir   form    must  ^  .  n   S383.306.   .2.  and  (3>  no  bids, 
be   addressed  to  the   office   of   State  { 
Highway    Engineer,    P.    O     Box    1499.  ;..„ 
Sacramento. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 


41 


Wixi»n     &    Crowe. 
$191,000. 

Shutt  Constr.  Co.,  Geona,  Wi.s.. 
$281,500,  with  .stipulation  that  lO'r 
could  b«  deducted  if  awarded  all 
three    schedules. 

W.   C.   Brassey.    Boise.    (3)    $WJ.Oou. 

Joe  Sliksa,  Cascade,  Ida..  Cl>  $**4,- 
400. 


-    d.   by  2-in.   thick  and  drilled  with    City  of  Berkeley.  City  Hallj 
a  2-in.  diameter  hole,  to  be  metaline    pumps  as  follows : 

( 1  •   furnish     and     install 


4/18,46  --42 

BIO    OPENED 
BERKELEY,    Alameda    do,    Calif. 
Universal   Mfg    Co..  3S33  ^^astshore 
Blvd..    Richmond    Annex,    at     $888.31 
on  item  1  submitted  only  t^id  to  the  i 

for  two  i 
I 


Machinery  &  Material 


35—     DOCKS,  PIERS  Sc 
HARBORS 


40 


4/18/46 
BIDS   WANTED 


4/18/46 

NOTICE  ,,^Tm^ 

SAN  BERNARDINO  COUNTY, 
"  ~  Calif.— A  representative  of  the  dis- 
3  5  ,  trict  office   of  the  State   Division   of 

Highways  will  meet  prospective  bid- 


I 


31.32—WATER  SUPPLY  & 

SEWAGE  DISPOSAL 

PLANTS 


port  manager  of  the  City  of  Long  ^c^  Angeles  on  May  9,  1948. 
Beach,  1333  El  Embarcadero,  Long  j^^id  representative  will  meet  pros- 
Beach,  for  furnishing  all  necessary  ,  pgctive  bidders  at  the  corner  of  High- 
labor,    tools    and    materials    for    the  j  j^nd    Ave.   and    Boulder   Ave.,   which 


NEWS  INDEX 

For  convenient  reference,  new* 
reports  In  this  section  are  classi- 
fied a*  follow*: 

Misc.  Supplies  A  Materials  42 
Machinery  and  Equipment        43 


bushed :  steel  bolts,  1300  steel  machine 
bolts,  2000  wrought  iron  or  steel  round 
plate  washers,  5000  lbs.  cast  iron 
ogee  washers,  15,000  spring  steel  lock 
washerh.  expansion  shields,  corpora- 
lion  stop  cock,  500  compreion  com- 
poition  faucet.  200  do,  50  sink  com- 
pression faucets,  50  cast  iron  body 
shower   stall   drains,   and   600   pieces 


(2  I 


deep     well 
water  pump  at    San   Pejblo   play 
ground ; 

furnish  and  install  punip  ser\-ioe 
on    Keith  Ave  at   Euclid   Ave. 


4/18/46 

BIDS   OPENED 
SACRAMENTO- 


Followjn^  .submit- 


clear  window  glass. 'd6uble  strength,    ted    bids    to    the    State    Purchasing 
16x20-in.:    Sch.   8256,  quotations  April    Agent.   Sacramento,   for  m^tenals   h.s 


construction    of    a     transit    shed     on 


IS    SI 


X  miles  east  of   corner  of  Hlgh- 


»   18/46 

FUNDS  GRANTED 

WATER   SYSTEM   EXTENSIONS 

DEXTER,  Ne-.v  Mexico.  1  Beach    Harbor   Department,    1333   W. 

F^xtenslon.s  to   the  water  distribution  .  ^^  Embarcadero  St..  Long  Beach,  and 
system.  i  ^^.^  available  at   his  office   upon  de- 

(>wner — Town  of  Dexter,  Carl  Caruth    ' 
era,  mayor.  Dexter. 

Engineer  —  James    A.s8ociated    Engi- 
neering Co  .  Roswell,  N.  M. 
Funds  in  the  amount  of  $2250  were 

g  I  anted  to  aid  in  the  preparation  of 

[tlans.    accordmg    to    W.    H.    Cheney. 

division  engineer  in  charge  of  Bureau 

i»t   Commutur.v   Facilities  of  the  Fed- 
eral Works  Agency.  Denver.  Colo 


42—  MKC.  SUPPLIES  AND 
MATERIALS 


Borth.s  3  and   4.   Pier  A,  Long   Beach  '  j^^jj  ^^g    and  E  St..  on  April   30  and 
T"  'Outer  Harbor   The  structure  will  be    y^.^^.  3    1945    f^t  10  A.  M 

3  ^,832  feet   long  and  120  feet  wide.  , 

I      Plans  were  prepared  by  R.  R.  Shoe-     J  ^g/4g  •     4  0'4/i8/46                                              •♦4  2 

maker,    chief    en^neer   for   the   Long  ,  ,^qj,c£  '  AWARD   RECOMMENDED 

MODOC  COUNTY.  Calif  -A   repre-  j      YAKIMA,  Wash.— W.  S.  Tolley  Co.. 

.sentative    of    the    District  Office    ot    zjuah.   Wash.,   at  $142,177.   submitted 


quotations  April 
23  rd. 

Twelve  steel  cutters :  3  post  drills ; 
144  boiler  punches ;  150  band  saws, 
metal  cutting ;  7000  screw  anchors ; 
50  groBs  machine  screws ;  480  steel 
wire  brushes;  60  seaming  brushes: 
920  asbestos-metallic  cloth  gaskets ; 
200   st«el   dust    pans,    and    364    wood- 

i  boring   auger   bits ;    Sch.   8253,   quota- 
tions April  23rd. 

100,000  ft.  b.m.  pin  flooring  lumber; 
25,000  ft.  b.m.  do ;  700  M  ft,  b.m.  pine 
or  fir  flooring  lumber ;  600  M  ft.  b.m. 

;  pine  or  fir  drop  siding  lumber;  15,000 

i  ft.    b.m.    pine    or    fir    boxcar    siding 
lumber;   14,000  ft.    b.m.    cypress    lum- 

;  ber;  2t)0  M  lin.  ft.  pine  or  fir  mould- 
ing;  Sch.  8251.  quotations  April  25th. 


totall.    $25,650; 
$4.45 


Co 


follows 

QUO.   47407;   Req    E47903 

A    S   Jones.  $3.79  per  ton,  |;otal.  «20 

466— Awarded 
Havward     Bldj;     ^  $4  15;     total. 

$22,410. 
Kalisome    Co,    ;?4.7r> 

net 
Independent   Con.sti 

tai.   $24,030 
Chas    L    Haiiu's     $5>5.  $$1.5»<.> 

2S     30. 
QUO     45889:    Ret|     lilN 

Rickei    Williams,  Elssich   Model  400. 
3>:,-ton.   $2006:    60   day   del.    net. 
Smith    Booth    Usher,   Aujtin    West 
ern     5-8-ton     tandem.     ^4150       del. 
Sept.,    '46:    n«'t. 


.  posit  of  $25. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


—  ( 


3  6 


4/18/46 

CONTRACT    AWARDED 

ARCATA.     Humboldt     Co.,     Calif. — 

Brizard   Co.,   Areata,  awarded   nego- 

118/46  3  1  ,  tiated    contract    by    the    Bureau     of 

FUNDS  GRANTED  1  Yards  and  Dock.<5,  Navv  Department, 

WWTER  SYSTEM  EXTENSIONS         i  Washington,   D.  C,   under  NOy   13408 

Cost  $137,360    fyr   completion   of   landing  aids,   Ex- 
SOCORRO,  New  Mexico.  !  perimental    Station.    Naval   Auxiliary 

Extensions      and      improvements      to  ^  ^j,.  station.  Areata. 


the  State  Division  of  Highways  aviU  !  j^,^^.  ^id  and  was  recommended  for 
meet  prospective  bidders  for  the  pro-  i  a,.vard  of  contract  by  the  U.  S.  Bu- 
posed  project  in  Modoc  County,  II-  reau  of  Reclamation,  Yakima.  Wash., 
Mod-513-B.C.D  for  which  bids  are  to  ;  ^^^g^  Spec.  1261  for  furnishing  and 
be  received  in  Sacramento  on  May  8.  ■  delivering  in  stockpiles  at  the  loca- 
Said  representative  will  meet  pros-  (i^nj,  ghown  below:  Schedule  No.  1, 
pective  biddens  at  Golden  Hotel.  Ced- 'j-Qy  ^^^g  ^f  ^and  and  2880  tons  of 
arville  on  May  2.  at  1 :00  P   M. 


water  system. 
Owner — ^Town  of  Socorro.  J.   O.  Gal- 
legos,  mayr.  Socoito. 
p:ngmeer — Ci.     S.     Herkenhoff.    Santa 
Fe.    N.    M. 

Funds  in  the  amount  of  $5700  have 
li.'en  granted  to  as.sist  in  the  prepara- 
tion   of    plans,    according    to    W.    H. 


.39— HEWERS 


4/18/46  *  ** 

NOTICE 

SISTCIYOU  CO..  Calif.— A  repre- 
.sentative  of  the  District  Office  of 
the  State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Siskiyou  County,  II- 
Sis-753-A  for  which  bids  are  to  be 
eceived  in   Sacramento   on   May  8. 

Said  representative  will  meet  pros- 
pective bidders  at  the  hotel  in  Dor- 
ris  on   May   2,   at   1:00   P    M. 


3  9 


4/18/46 

CONTRACT    AWARDED 

S.\NTA  ROSA,   Sonoma   Co.,  Calif 
-  Bechtel  Bros.-McCone,  220  Bush  St..  :  received  by  the  Depart 


4  0 


'gravel  at  stockpile  site  in  SW%.  Sec. 

5,  T.  12  N.,  R.  20E,  Willamette  Merid- 
1  ian  :  Schedule  No.  2,  2600  tons  of  sand  , 

and  4400  tons   of  gravel   at   stockpile 
■site  in   the   W.,   NW%   NW14   SW14.  i 

Sec.  7.  T.  10  N..  R.  23  E..  Willamette 
•  Meridian,    and    Schedule    No.    3.    2100  ! 

tons  of  sand  and  3500  tons  of  gravel  I 
'at    stickpile    site    in    the    EU    NE%  ! 

SE'4  SE^.  Sec.  13.  T,  9  N..  R.  24  E.. 

Willamette  Meridian. 
Other  bids  were: 

Curtis  Gravel  Co.,   Spokane,  Wash., 
•.•<43,183   (Schedules  2  and  3V  1 

'     Walter  Bemdt,  Yakima,  $60,242  (all  :  above  offTce 

.sfhedule.si.  |  j 

Insulated  Block  &  Concrete  Manu-  :  ^/ig/J^ 


4/18/41)  '      •      4   J 

BIDS    WANTED 

SAN  FRANCISCO  -Until  April  2^) 
3  P.  M.,  Did.-5  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3536  for  fur- 
nishing and  delivering  armature  and 
field  coils   for  Municipal   Railway. 

Specif icationt^  obtHinablf  ironi  in.' 
above  office. 


4/18/46  *      '     i   2 

BIDS    OPENED 

SAN  FRANCISCO.— Until  Apr.  iy. 
3  P.  M..  bids  will  be  1  eceived  by  tht- 
Purchaser  of  Suppliet^,  270  City  Hal!, 
und*r  Bid  No.  i535  for  furni.-<hing 
and  delivering  36  twin  size  bod  m;n - 
iro.sses  for  Hctch  Hetchy. 

Specification.>«    obtainable    from    tlie 


4/18/46 

NO    BIDS    RECEIVED 

SAN    FRANCISCO.-No    bids   were  .f^pjuring?  Yakima,  $9948.32  (Schedule 
,r.^ivPri  hv  the  Denartment  of   Pub-    '  ^  e- 


heney    division    engineer  in    charge  ■  ^^^^  Prancisco.  at  $218,262.46.  awarded  |  hc   Works.  Room   282,  City   Hall,   for  ^  Yakima  Cement  Products  Co..  Yak 


of  the  Bureau  of  Community  Facili-  I --^j^-^^-^-g^^       ros^   City   Coun-  !  "reconstruction  of  Bay  St..  ^n^vih  Oixe-  ,  $12  141  22   (Schedule  1 

ties    of    the    Federal    Works    Agency,  ;  ..,    ^j^^  ^,^j.j^    ^ity  Hall.  Santa  Rosa,  ^  half   between   137.5  feet  and   168  feeti'^a,  *i^.ni  ^^  ^ 

Denver,  Cot,;  J^^.  construction  of  8.5  miles  sanitary  I  ,^•est  of  Mason  Street. 

I  trunk    sfewer.s.    Plans    by    City    Engi-  ,  

4  18^45  ••31    neer  Walter  Adams.  City  Hall.  Santa 

CONTRACT   AWARDED  '  Ro.sa 

YOLO  COUNTY.  CaUf.     li.  U  Nor-  j 
J  Li,  3200  P  St..   Sacramentt)   awarded  ;  4/18/46 


4  2 


3  9 


contract  by  State  Director  of  Public  1  FUNDS  GRANTED  ^^aoan    ■•"  "•  "'■• ,  o' 

Work3    C.     H     Purcell,    Sacramento,    SEWER  EXTENSIONS     Cost  $46,iJW    g^^j.^^^^^^  County  Board  of  Super-    ^^^^  ^^j^   ^^   miscellaneous   scrap   and 


i 4/18/46 
NOTICE   OF   SALE 
4/18/46 
BIDS    WANTED  „    ...    „. 

SACRAMENTO  COUNTY.  Calif.—  ^  ^^e  Navy  Material  Redistribution  and 
As  previously  reported,  until  April  22.  jjjgposal  Office,  785  Market  St.,  San 
10  A.  M.,  bids  will  be  received  by  the    pj.^^pjj,j.y     under  Sales    No.    B-360-46 


^  ^       SAN  FRANCISCO.— Until  April  26. 
10    A.    M.,    bids    will    be    received    by  1 


BIDS    OPENED 

SAN    FRANCISCO— Until    -Vpr    29,  , 
3  P.   ^l.,  bids  will  be  received   by  the  { 
Purc&a.ser  of  Supplies.  270  City  Hall, 
under  Bid  No.  3537  for  furnishing  and 
delivering  public  address  system   f or  { 
San  Francisco  Airport 


for    drilling    find    casing    water    well    SOCORRO,  New  Mexico. 

at  the  State  Highway  Nursery  ahr.ut  1  Extensions      and      improvements 

2   miles   east    of   Davis,   Yolo   County. 


33— BRIDGES 


4/18/46  '33 

NOTICE 
ORANGE  COUNTY.  Calif— A   rep 


to 

aewer  system. 
I  Owner— Town   of   Socorro.  J.   O.  Gal- 
'      legos,  mayor.  Socorro. 
Engineer— G.    E.    Herkenhoff,    Santa 
Fe,  N.  M. 

Funds  in  the  amount  of  $1700  have 
been  granted  to  assist  in  the  prepara- 
tion of  plans,  acccyding  to  W.  H. 
Chenev,  divi-sion  engineer  in  charge 
reaentative  ot  the  Bridge  Depart- ,  of  Bureau  of  Community  FaciMties  of 
mem  of  the  State  Division  of  High-  ,  the  Federal  Works  Agency.  Den%er. 
ways    will    n-.eet    prospective    bidders  ^  Colo.  __^_^_ 

lor   the   propo-sed    project    in    Orange  I 

County.    Vlll-Ora  -  60  -  C.    for    which'  . 

bids  are    to    be    received    In    Los    An-  ^ 

yele.a  on  May  9-  j 

Said   representative  will   meet   pros-  j 

pective    bidders    at    S.in    Juan    Bridge  ;  _^ 

near   Doheny   Park   on   May   1.   at   10  ;  4/13/45  ••4  0 

-^    ^-  'contract    AWARDED 

~ j      ALAMEDA.  Calif . —East  Ba/^Ion- 

T       _^  .  _  __     ______ _,^^,__    -  'structlon  Co..   7701    San   Leandro    St.. 

34 DAQlISi  KbSbKVUllO  &.  Oakland,  at  $139,448.75.  awarded  con- 

I  tract   by   the   City   of   Alameda,   City 


visors,  Courthouse,  Sacramento,  for  ^^j^.^^^  ^^^pj.jj^j  (fgj.rQyg  g^rap,  wood 
the  improvement  of  streets,  *>o"'*^'  fmniture.  fixtures,  etc.).  located  at 
vards.  drives,  courts  and  easemeut.s  j^^^^^^  Hendy  Iron  Works.  Sunny- 
in  Wright  &  Kimbrough  Arden  Park    ^^^^ 

Vista.  Units  Nos.  2  and  3.  . 

Work   involves: 

(1 »  28.000  c.y.  earthwork,  excav. : 
(2t  400  c.y.  earthwork,  fill; 
;    (3»  33.800  If.  concrete  curb  and  gut- 


Speoification.- 
above  office. 


obtainable    (lom    the  I 


1  2 


4  2 


ter; 
1 1 1  85  l.f .  concrete  gutter ; 


4/18/46 

BIDS  OPENED 

SACRAMENTO.  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent.   Sacramento,  for  ma- 

as  follows : 


4/18/46 

BIDS   WANTED 

GLE^DIVE.  Mont.  -Until  Apr  29, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tomhouse, Denver  2,  Colo.,  under  Inv. 
18,691 -A,  for  cross  arms  fob  ship- 
ping   point    and/or    Glendive    and/or  \ 


pointH    between    Glendive 
Citv,   Montana. 


♦  ^«,.««,ont    terials  and  equipment 
(5)  376.000  s.f.  armor  coat  pa^ement   ^^,^   ^^^^   ^^^   ^^^, 


I  4/18/46 

' BIDS    OPENED 


and     Mile.s  i 


4  2| 


.  !      Lee  &  Thatro  Highway  Equipment  i  2  P.   M.,  bids  will  be  received   by  the  ; 

■    Co    Model  DD,  $264  each;  46-60  days'  |  Bureau  of  Reclamation,  Denver.  Colo.  i\ 

".    delivery,  discount  2  per  cent  30  days.  1  under  Inv.  7227-A-l  for  tmnsmis.sion  .  j 

•I     TT Tti^y,^.^    e.   -Mtr^nnna    Ttfiro>i    line     materials     fob     shinnine     noint  t  j 


,'ery ;  discount  }i  per 
Harron-Rickard   &   McCone,   Burch 


40 — 


STREETS  AND 
HIGHWAYS 


3  4 


Hall.  Alameda,  for  reconstruction  of 
Enclnal  Ave.  from  Sherman  to  Oak 
St.,  etc.  Plan«  by  City  Engineer  Carl 
Froerer. 


4/18/46 

PROSPECTIVE   BIDDERS 

NEAR  VALLEY  SPRINGS.  Cala- 
veras Co.,  Calif.— The  following  con- 
tractors   have    been    furnished    with  . 

plans  for  core  drilling  at  Hogan  Dam  !  4/18/46  ** 

on   the   Calayera-s   River  near  Valley  1  CONTRACT   AWARDED 
Springs,  for  v.hlch  bids  will  be  opened  !      SAN     MATEO    COUNTY,     Callf.-r 
April  22,  3  P    M..  by  the  U.  S.  Engl-  i  Union  Paving  Co.,  212  Babcock  Bld^., 
neer     Office,     Wright     Bldg..     Sacra-  '.San  Francisco,  at  (Sch.  A),  $91,87^:70, 
mcnto,  under  Spec.  1219:  j  street    work;    C.    Dudley    DeVelbiss, 

Diamond     Drill      Contracting     Co..    Eastshore   Highway  and   Huntington 
Spokane.  Wash.  j  Ave..    Richmond,    at    (Sch.    B),    $55,- 


i6i  50.600  s.f.  asph.  cone,  pave 

i    (7)  680  l.f.   CM  culvert   10-in.  diam. 

i    (8)  930  l.f.  CM  culvert,  12-in.  diam 

I    (9t  220  If.  CM  culvert,  15- in.  diam 

iIJ?!  Sft.^.^^Spe'^n.r^:  i^^-o^- »«« -^^=  ^  '^y^'  '^ 

ill)  ITo    If    "lO-mch               Soi  ;      inlustria.    Equipment    Co..    Butler, 

uj;  Ja)Vi6-lncS                   do-:  $325:   30  days'   delivery-;    no  discount. 

(15)  30  If.  vit.   clay   pipe  encased  in   <^uo.  45810: 

concrete    6-in.  diam.;  Coast  Equipment  Co.,  on  Case  LAI, 

nf5»  20  If    vit    clay   pipe  encased  in    only   bidder;   Req.   36515.   $3200;    Req. 

concrete,  10-in    diam.;  ,26515.   $3420;    total,   $6840   net;    dellv- 

(17)  56  cast   iron  gutter  drains;  ''ry   180-200  days. 

(18)  32    manholes    comp.   with   frame   QUO.  47838,  REQ   E47954: 

and  cover-  Hay  ward    Building    Materials    Co.. 

(19)  1  concrete' catch  basin  and  gut-    $2.10  per  ton. 

ter  drain-  ^*"   Leandro    Rock    Co..    $1.90   net; 

(20)  1.400  c.y.  ditch  excav.;  awarded.  

Specifications  obtainable  from  En- 
gineer Joseph  E.   Spink.   408  Calif  or-    4/1 8/*6 
nia  Fruit  Exchange  Building,  ^acra-  .  BIDS^WAN^TED_^^^^^     ^^^ 

;  P.   M.,   bids   will   be   received   by   the 

4/18/46                                             •     *     4  f^    Napa    Union     High    School    District. 
CONTRACT   AWARDED  Frank     Morecraft.     secretary,     Napa, 

LASSEN    COUNTY.    Calif. E.     b.  '  for  furnishing  steel  clothing  and  book 


PHOENIX.    Ariz— Until     April    29. 


line     materials     fob     shipping 
and/or  Phoenix.   Ariz. 


4  2|j 


4  2 


14.     S 


4/18/46 

BID8    WANTED 

CASPER.  Wyo.— Until  April  24,  2 
P.  M.,  bids  will  be  received  by  the  - 
U.  S.  Bureau  of  Reclamation,  Denver 
2,  Colo.,  under  Inv,  C-22,335-A-l  for 
1,029,600  lin.  ft.  steel  reinforced  bare 
aluminum  stranded  conductor,  f.o.lk 
shipping  point  and/or  Casper,  Wyo. 


4  2 


Bishop,   Orland.   at   $118,861   awarded  ;  lockers  and  locks. 
Matt  Core  Drilling  Co..  Huntington,  ,  210.38.  sewer  work,  and  John  Pestana,    contract    bv    the    State    Director    of  ,     Specifications   obtainable    from   the 


4/18/46 

BIOS   WANTED 
ODAIR,    Wash— Until    April    24,    2 

P.    M.,    bids    will   be    received   by    the 

U.  S.  Bureau  of  Reclamation,  Denver.  | 
I  Colo.,  under  Inv.  G-38.018-A  for  type  ; 
I  B    (deformed)    reinforcing    bars    for  \ 

concrete,  grade  2  (intermediate  billet 

steel),     f.o.b.    shipping    point    and/or 

Odair,  Wash. 

Specifications   obtainable    from   the  ; 

above    office.  ' 


W.  Va. 

Mitchell  Diamond  Drill  Co.,  779 
Bryant  St.,  San  Francisco 

J.  N.  Pitcher.  49  Geary  St.,  San 
Francisco. 

Sullivan  Machinery  Co,  155  Pell 
St..  San  Francisco. 

Daniel  G.  Longtin  Co..  690  Market 
St..  San  Francisco. 


4  2 


16411    E.    14th    St..    San    Leandro,   at    public   Works.   C.    H.    Purcell.    Public   above  office. 

Sch.    C-A),    $20,876.31,    water    mains.    yVorks  Bldg..   Sacramento,  for  about  — 

awarded  contracts  by  the  San  Mateo    13  g    niiie.s    surfacing   with    imported   4/18/46 

Countv  Board  of  Supervisors,  W.  H.  {gravel  base  and  plant-mix  surfacing    BIDS  OPENED 

Augus'tus.   countv   clerk.   Courthouse,  j  between    Viewland    and    Secret    Val-        DAVIS    DAM.    Arizona.— The    Bu- 

Redwood    City,    for    construction    of  |  i^y    Lasnen  County.  '  eau  of  Reclamation,  Custom  House, 

grading,  paving,  curbs,  gutters,  side-  .  Denver.    Colo.,    received   bids   April    9 

walks,  sanitarv  sewers,  storm  drains  1 4/18/46  '     *     4  0   for    furnishing    poles    and    crossarms 


.. and   water    main    sin    the    streets    in    CONTRACT   AWARDED  for  the  Boulder-Kingman  line  to  the 

Processed  Diamond  Bit  &  Tool  Co..  I  and    adjacent    to    Lomlta    Hills    Sub-;      HUMBOLDT  COUNTY,   Cal. -.Mer-  Davis    Dam    transmission    line ;    Inv. 

Ritrh  .St    San  Francisco  1  /iivininn    Resolution   of   Intention  No.  !  cer-Fraser  Co..  2nd   and   Commercial  7259-A.     The    poles    furnished    under 

iSts,  Eureka,  at  $89,643  awarded  con-  Schedule  No.  1  shall  be  western  red 

Plans   bv   engineer  of  work,   Basil    tract    bv    State    Director    of    Public  cedar,   southern  pine,   lodgepole   pine 


Drill    Co., 


R«  Rltch  St..  San  Francisco.  j  division 

J    D.  Proctor.  Box  247,  Point  Rich-  '.1994. 
iMond  Station,  Richmond. 

Lynch     Bros.     Diamond 
Seattle.  Wash. 

Shipyard     Construction 
Cherr>-  Ave.,  Long  Beach. 
Case  Constr-actlon  Co.,  Box  415,  Ala- 
meda. 

Continental    Drilling    Co..    1142    Pa- 
ciitc  Mutual  Bldg.,  Los  Angeles. 


Co.,     2659 


W.   Waters    Jr.    of    James   &   Waters, 
1319  Howard  Ave..  Burllngame. 
Total  bids  follow: 
Union    Paving  Co.,   San    Francisco. 

(A)  $91,874.70. 
C.     Dudley     DeVelbiss.     Richmond, 

(B)  $55,210.38,    <C-A)   $23,989.25. 
John    Pestana.    San    Leandro.     (B> 

'$.56,652.76.    (C-A>    $20,876.31. 

'''lS/46  •     3  4       Edward  Keeble,  San  Jose,  (A)  $93.- 

BIDS  WANTED  235.13. 

BURBANK,  Los  Angeles  Co..  Calif.  ',      L.   C.  Smith.    San   Mateo,    (A)    $99.- 
-  Until  April  30.  2  P.  M..  bids  will  be  '•  485.87. 

received  by  the  U.   S.  District  Engi-  |      L.    C.    Jensen,    Oakland,    (B)    $56,- 
neer  Office,   751   S.    Figueroa   St.,  Los    999.57,    (C-A)    $23,623.60. 
Angeles,  for  the  excavation  amd  tlm-  ;      E.   J.    Tobln    (B)    $59,209.85.    (C-A) 
bering  of  two  test  pits  approximately  1  $21,530. 

30    feet    deep    and   the   excavation    of  i      Stolte,     Inc..     Oakland,     (A)     $157,- 
ihree    trenches,    each    approximately    778.02,    (B)    $62,193.94,    (C»    $28,411.63, 
on  La  Tuna  debris  basin,    »C-A)   $26,385.53. 


Work.s   C.    H.    Purcell,   Public   Works   or  Douglas  fir. 
Bldg.,  Sacramento,  for  about  4  miles       The  bids  were  taken  as  follow.s 
reinforcing  base  and   surfacing  with  Schedule  No.  1 

plant-mix    surfacing    between    Loleta    (1)   15  50-ft.  class  2  poles; 
and  Fields  Landing  in  Humboldt  Co.    (2)  55  55-ft.  class  2  poles; 

(3)  430  60-ft.  class  2  poles; 

4  0    (4)  35  65-ft.  class  2  poles. 
Schedule  No.  2 
f     ^ furnished     under 


4/18/46  1    J 

BIDS    WANTED 

MOUNTAIN  HOME.  Idaho— Until  • 
April  24.  2  P.  M.,  bids  will  be  re-  ) 
ceived  by  the  U.  S.  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Inv.  22,-  j 
690-A  for  800,000  lbs.  deformed  inter-  . 
mediate  grade  billet  steel  reinforce-  ' 
ment  bars  for  concrete,  f.o.b.  ship-  } 
ping  pnint  and/or  Mountain  Home,  ( 
Idaho. 

Specifications  obtainable    from   the 
above  office. 


; 4/18/46 

,  BIDS  WANTED 


4  2 


3x3x100  ft. 

Burbank -Western  (upper)  Improve- 
ment, Burljank:  Inv.  W-04-353-46-308; 
W  days  for  completion. 


Freethv-Fogelberg  Co.,  El  Cerrito, 
(Bi  $62,929.40,  (C)  $25,479.30.  (C-A) 
$23,470.70. 

Harvey  E.  Conner.  Redwood  City, 
(B>   $70,341.    (C-A)    $23,804.25. 


WANTED 

FOR  SALE.  FOR  RENT 


4  0 


ix*iijli2m; 


AND   MATERIALS 


FOR  SALE 


4/18/46  • 

BLUE    PRINTS    AVAILABLE 

SACRAMENTO.  Cal.— State  High- 
way Engineer  G.  T.  .McCoy  an- 
nounces cost  of  blue  prints  now 
available  for  work  for  which  bids 
will  be  opened  in  Sacramento  May 
1  and  on  May  8  and  in  Los  Angeles 
on    Mav   9: 

I-D.N-1-B.  bet.  6.3  and  26  miles 
south  of  Crescent  City :  Location 
f-heets  only,  no  other  plans  avail- 
able. 

X-Mer-32-C.  bet.  San  Joaquin  riv- 
er &  Madera  county  line :  No  charge. 

X-S.J-5-A,  Tra.  bet.  Byron  Rd.  and 
Banta   Road :   no   charge. 

II-Mod-513  -  B.C.D.  bet.  Eagleville 
and  4  miles  north  of  Lake  City: 
Plans.  Incl  sales  tax.  $8.61;  Cross- 
Sections,  incl.  sales  tax.  $15.68;  To- 
tal, $24.29. 

II-Sls-753-A.  bet.  Route  72,  three 
miles  north  of  Dorris  and  four  miles 
west  of  Hatfield:  Plans,  incl.  sales 
tax,  $5.69;  Cross-Sections,  incl.  sales 


4/18/46 

BIDS  OPENED 

SISKIYOU    COUNTY,   Calif.— Mor-       Crossarms 
gan  Construction  Co..  Pleasanton.  at   .schedule  will   be  in   accordance  with 
$36  937.  submitted  low  bid  to  the  State   .specifications  for   Douglas   fir   plank 
Division  of  Highways.  G.   T.  McCoy,   crossarms 

state  highway  engineer.  Public  Works    (5)  520  2%x9>^-m.  x  21-ft.  crossarms, 
Bldg..     Sacramento,     for     about    31.7 ;         drilled, 
miles     applying     seal    coat     between       The  bids  were  as  follows : 
cougar  and  Dorrls,  Siskiyou  County.      .  ^ong  Bell  Lumber  Co     San   Pran- 

The  work  involves:  Cisco.  (1)  »^3<^' j^)  $62.75.   (3)  $71.70, 

(1)  4100  tons  screenings  seal  coat;      ;  (4)  $81.85;  60  and  30  days,  net;  f.o.b. 

(2)  340  tons  liquid  asphalt  SC-3  seal   destination^ 
rnnt  Warren -Southwest.    Inc..    Wilming- 

Total   bids   follow-  ton.    Calif..    (D    $52.10.    (2)    $64.75,    (3) 

(A^  Morgan  Construction  Co.,  Pleas-  '  $74,  (4)  $85.40;  25rc  60  days  net;  f.o.b. 
anton    $36937  destination. 

i  '^'L°'ir  '■"""""*'■■•  «-«■"«»">•  „V!:,^^f^Ziu^\  iTA^^'tz 

i,C,^in,en.s  *  Co.,  Haywani,  »«-   *^»^^',-;r«5;,PV»- Vrm?  ^I^^;; 

(Di  Harms    Bros..    Sacramento.  $41,-    paragraph  227.  $9.41. 

015 

,E)  J.   Henry  Harris.  Berkeley,  $44.-  ^Jllf^^^.^^^^  **     *  2 

7n«i  BIDS   WANTED 

TTnIt   nricea  follow  I      PANAMA     CANAL. -Bids     will    be 

Unit  prices  « o"^^  ■  (E)  :  received   by   the  General  Purchaain* 

/i^  ««77     17  00    S7  95    $7  35  $8.25   Officer,    The   Panama   Canal,   Wash-' 

III  i7  00    2700    27:00    32:00  32.00   ington  25.  D.  C.  for  supplies  as  fol- 


NEW  &  RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,    wallboard.     plumbin.JSJ;  So'^e;rtS:tlTS 
pipe,   miUwork,  and  other  building     ''^  '         • 
material.    SALE  PRICES.    Large 
itocka  of  **hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVF.L.AND  WRECKING    CO. 

2900  Third  St.      -      VAlencia  4977 


VII-Ora-60-C.  bet.  Dana  Point  and 


I      SACRAMENTO,  Calif— Until  April 
',  24  bids  will  be  received  by  the  State  I 
Purchasing    Agent,    Sacramento,    for 
I  furnishing  materials  as  follows;  1 

this  I  QUO.  49113.  REQ.  E-47905:  { 

13   tons   liquid   asphalt    (SC-2>,   de-  I 
livered    distributor    truck,    3.6    miles 
north  of  Napa.  \ 

QUO.   49100,  REQ.  G-32582: 

235  tons  liquid  asphalt  (SC-3),  de-  I 
livered  various  locations  on  Wood-  * 
land -Clear  Lake  Highway.  I 

QUO.  49101,  REQ.  G-32583 :  | 

156  tons  liquid  asphalt   (SC-3).  de- 
livered state  spreading  equipment ;  36 
tons   Butte    City-Blggs  Highway;    55  | 
tons  Chico-Chester  Highway ;  65  tons  j 
Glen -Hamilton    City   State   Route   45.  1 
QUO.  49103.  REQ.  G-32585: 

16  tons  liquid  asphalt  (SC-2),  picked 
up  tn  4-ton  lots  local  to  Sacramento,  i 
QUO.  49104.  REQ.  G-32586:  j 

281  tons  liquid  asphalt  (SC-3),  de-  \ 
livered  state  spreading  equipment;  41  | 
tons  various  locations  between  Lin-  | 
coin  and  Newcastle ;  240  tons  various  . 
locations  U.  S.  99.  Sacramento  and  | 
13.6  miles  south  McConnell  Station.  ' 
QUO.  49108,  REQ.  G-32590: 

570  tons  liquid  asphalt  (SC-3i;  270, 
tons  state  spreading  equipment,  vari- 


]Q,^g .  I  ous  locations  between  Marysvllle  and 

_  (     Two  centrifugal  type  exhaust  blow-    Grass  Valley,   or  into  storage  tanks 

7Z ^A.o    imiAl-irD   AMnrin   'ers     10  damper  regulator  sets  and  8  'at  maintenance  staUon,  Nevada  City; 

41— GAS,  W A  I  rJ\  AHi/ VU- ]  ^,jjjj.j^^jQ„    eliminators;    2    centrifugal  i  100   tons   state   spreading   equipment, 
PH>E    LINES  'type    blowers:    10    damper    regulator    various  points   Nevada  City-Downle- 

;  gets  and  8  vibration  eliminators,  for    ville    Rd. ;    200    tons    state   spreading 

i/iRy4fi  ••     4  1    Gatun    and    Miraf lores    Locks;    Sch.    equipment.  Downieville  to  Sierra  City 

BIDS  DP  EN  ED  '  8254.  quotations  April  22.  l  QUO.  49109.  REQ.  G -32591 : 

HILL5BORO  Ore— P.  S.  Lord  &1  Six  ball-bearing  or  roller  bearing;  3M  tons  liquid  asphalt  (SC-S> ;  92 
Co  4507  SE  Milwaukie,  Portland,  at  '  spur  gear  chain  hoisU,  S-ft.  stand-  |  tons  the  Placer%'ille-(Jeorgetown-Cool 
(1)' $324  470  (2)  no  bid,  (3)  no  bid,  !  ard  lift,  1- ton  capacity ;  6  steel  snatch  Highway ;  135  tons  El  Dorado-Ply- 
submltted  low    bid   to    the   Hillsboro   blocks,  self -lubricating,  single  sheave,  '  mouth    Highway;    107    tons    various 


Utilities  Commission.  Hillsboro,  for  stiff  swivel  hook,  without  becket,  for 
furnishing  and  constructing  10.5  miles  -  manila  rope;  10  single  sheave,  wood 
of  18-inch  pipeline.  Bids  to  be  taken  sheath  snatch  blocks,  self-lubricat- 
on  (1)  51.000  ft.  steel  pipe  and  4000  ,  mg.  stiff  swivel  hook,  with  becket, 
ft  ot  cast  iron  pipe,  (2)  55.000  ft  of  Ifor  manila  rope,  14-to.  length  of  shell, 
concrete  cylinder  pipe  and  (3)  55,000  j 
ft.  of   cast  iron   pipe.   Plans   by   City  ; 


points  between  Meyers  and  Emerald 
Bay. 

QUO.  49110,  REQ.  G-32502:  , 

162  tons   liquid   asphalt   (SC-4) ;   45 
tons    Placerville-Lake    Tal^oe    High- 


FOR  RENT 


LUMBER  HANDLINO  KQUIP- 
MENT :  CARRIERS,  STACKKRS, 
TRUCKS.  Call  Mac,  Pacific  Camera. 
Oakland.    KE  4-1661. 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
timU  TRUSSES 

bmkidaf  S317         1336  SIXTH  St^BmkOmf  2,  CaM. 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Sqperior  Rock  CMipany 

24SMcAd«BSt.,Oiiklttidll,Gaif.  dnnpie  1636 


4  2 


Lee  &  Thatro.  H"ber  5-8  ton  taj- 
dem,  I3W2 ;  del  Aug.  1.  46  2  r  30^ 
Brown  Bevis  Equip  Gallon,  5-8 
ton.  $3820;  120  day;  disc    21^   30. 

QUO.   47007;    Req.   202: 
Smith  Booth  Usher.  UttJeford  MDL 
101   400   gal..   $1280;   40   ^ys   net. 
Lee    &    Thatro.    South    Bend    Mtce 
Unit   No.  2.  2- wheel  trailer.  $159380 
90    day;    disc.    2«<^    W. 
Bi-owii    Bevis    Equip..    MDL   SS   1.- 
350;   4   months;   net 
Coast   Equip  Co.,  Grace   Model  200, 
$1593;    15   days;    net 

QUO.   47824;    Req     12256: 
Basalt    Rock    Co.    12.    total    $1750; 
disc    10c  ton  10th 


MACHINERY  AND 
EQUn»MENT 


4/18/46 
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to- 


di.s 


BIDS  WANTED 

BAKERSFIELD.  Kern  Co..  Calif.-- 
Until  April  22.  10  A  M  ,  bids  will  be 
received  by  the  State  Division  of 
Highkvays.  E  T.  Scott,  district  engi- 
neer. Fresno,  for  rental  of  (1^  7  or 
more  2000-  to  2500-gallon  »na«j**~ 
oil  tank  truck  distributors  and  (2' 
7  or  more  2000-  to  3000-gallon  insu- 
lated oil  tank  truck  trailers  for  in- 
termittent work  near  Bakersfleld 

Specifications   obtainable   from   tn« 
Hbove  office. 


(Continued  on    Page    Voxir) 
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PAILY    PACirt^    BUILDER 


THURSDAY.  APRIL  18.  1946 


019  Permits,  Contradis Recorded  Notices 


BUILDING  PERMITS 

ApplicatioBs 


8AN  FRANCISCO 

BILLBOARD,  $1000;  775  9th  Ave; 
owner,  Peter  Zreagin,  1675  Eddy  St; 
day  work. 

DWELLINGS  (l-story  frame)  (8), 
15500  each;  N  25th  St  26,  60  W 
Fountain  St;  NW  comer  25th  St 
and  Fountain;  owner  and  builder, 
Wm  Peenatra,  3870  24th  St 

DWELLINGS  (l-story  frame)  (2), 
$5000  each;  E  10th  Ave  100,  125  S 
Moraga;  owner  and  builder,  O 
Oanas,  549  Staple*  St. 

ALTER  STORE,  $750;  771-75  Monte- 
rey Blvd;  owner,  Fred  Browne,  761 
Monterey  Blvd;  builder,  Adolph 
Anderson,  230  Hazelwood  Ave.  ' 

DWELLINGS  (l-story  frame)  (6), 
$5500  each ;  E  45th  Ave  250,  275,  300, 
325,  350  S  Ortega ;  owner  and  build- 
er, George  P  Belcher,  3330  San 
Bruno  Ave. 

ALTER  OFFICE  and  PLANT,  $5000; 
2929  19th  St;  owner,  Pelton  Water 
Wheel  Co,  2929  19th  St;  not  let. 

ALTER  RESTAURANT.  $1000;  802 
Greenwich  St ;  owner,  B  Macdonald, 
1231  24th  Ave ;  builder,  Jack  Callag- 
han,  900  Clavton  St. 

ALTER     STORAGE    BLDG-     $1500  • 


Ave ;  owner,  Maria  Sabina  Loverro ; 
builder,  Harry  K  Jensen,  4024  Mac- 
Arthur  Blvd- 

DWELLING  (l-story,  6- room).  $7000; 
2135  103rd  Ave;  owner  and  builder, 
J  M  Walker,  1631D  University, 
Berkeley;  architect,  Paul  Hammar- 
berg,  2  Norwood,  Beilceley. 

DWELLINGS  (l-story,  4-room)  (2). 
$4600  each;  1834,  1840  103rd  Ave; 
owner  and  builder,  J  M  Walker, 
1631D  University  Ave,  Berkeley; 
architect,  Paul  Hammarberg,  2 
Norwood,    Berkeley. 

DWELLING  (l-story,  4-room),  $4500; 
2116  103rd  Ave;  owner  and  builder, 
J  M  Walker,  1631D  University, 
Berkeley ;  architect,  Paul  Hamm&r- 
berg,  2  Norwood,  Berkeley. 

DWELLING  (l-story,  4-room),  $4600; 
1729  101st  Ave;  owner  and  builder, 
J  M  Walker,  1631D  University  Ave, 
Berkeley ;  architect,  Paul  Hanmiar- 
berg.  2  Norwood,  Bericeley. 

DWELLING  (l-story,  4-room),  $4600; 
1340  84th  Ave;  owner  and  builder, 
J  M  Walker.  1631D  University  Ave, 
Berkeley;  architect,  Paul  Hammar- 
berg,  2  Norwood.  Berkeley. 

DWELLING  (l-story,  6-room).  $4800; 
2926  Barrett  St;  owner.  L  Z  Ray; 
builder,  Millard  A  Zolie,  6431  Out- 
look Ave. 

ADDITIONS  (2),  $7000;  393O-3930A 
San  Juan  St;  owner.  Harry  Stine, 
prem;  builder.  I  A  Farringer,  3030 
Modesto  Ave. 

FIRE    REPAIRS,    $1500;    2049    10th 
Ave ;    owner,    H   W   Leach,    prem ;  i  _ 
builder,  Fred  J  Early  Jr  Co,  Inc,  369  I 


BURLINGAME 


ALTER   residence,   $250;    1236  Belle- 


vue;    owner    and    contractor,    Oh- 
lund  &  Co,   1427  Burlingame  Ave 
STORE,   $3000;   California  Drive  and 
Mkyilla;    owner,   Geo    J    Borg,    888 
California    Drive. 

HILLSBOROUGH 


Liens  Filed 


RESIDENCE.  $12,000;  993  La  Questa 
Road;  owner.  Henry  Lapkin.  Jr; 
contractor,  E  E  Hansen,  573  28th 
Ave,  San  Francisco. 


SAN   MATEO  COUNTY 

Recorded  Amount 

'^^^l,  l^'  19*^107  ESSEX  LANE, 
HHlsborough.  Horace  Pyea"  vs 
J  E  Davis,  et  al $414.00 


ALAMEDA  COUNTY 

Recorded 


I' contractor.    Johnston    Elec    Co;    out- 
lets;   switches;    fixtures;     plugs. 
36908     2734-36   Park    Blvd;    owner, 
tHeraty:    contractor,    Johnston    Elec 
Co;  outlets;   switches;   fixtures;    pi. 
30909     2780-82   Paris    Blvd;    owner. 
Heraty;     contractor.    Johnston    Elec 
Co;   ouUets;   switches;   fixtures;    pi. 
36910     2786-88    Park    Blvd;    o\raer. 
Heraty ;     contractor,     Johnston     Elec  i  ■♦> 
I  Co;   outlets;   switches;   fixtures;    pi.    j 
I     36911     2792-94    Park    Blvd;    owner,  i 
!  Heraty ;    contractor,    Johnston    Elec  j 
Co;  outlets;   switches;   fixtures;   pL 
36912     2808-10    Park    Blvd;    owner. 


Puget    SK)und    Brld««   *  Dredgtoi  j  4/18/46  •43 

Co..  2929  l«th  SW.,  Seattle.  BIDS  WANTED 

General  Construction  Co^  tMI  Iowa  i     EL  CENTRO,  Imperial  Co.,  C^alif.— 

Ave..  Seattle.  j  Until  May  7,   10  A.  M,  bids  will  b« 

Sound    C  onotmctlon    Co.,    2JM    W.  ,  received    by    the    board   of  directors, 

46th,  Seattle  j  Imperial  Irrigation  District.  Bl  C«n- 

Guy  F.  Atkinson,  807  4th.  SmttI*.      j  tro.  Calif.,  for  furnishing.  deUverlng. 

Manson  Oonatruotloii  Co.  Ol  AMm^  \  use  of  special   tools  and  the  super- 

kan  Way,  Seattle.  |  vision  of  erecting  and  the  placing  in 

♦  j  operation  of  one  steam  generating 
unit  of  260,000- lb.  per  hour  capacity, 
together  with  appurtenant  work,  for 


Soudi  Palo  Ako  School 
BuOainc,  Palo  Alto 


Fomace  Permits 


(April  17.  1946-1020  BEGIER  AVE, 
I     ban  Leandro.    Zenith  Mill  A  Lbr 
Co,  Inc  vs  Henrv  and  Lavina  M 


Amount  "Heraty;     contractor,     Johnston     Elec 


OAKLAND 


1249  95th  Ave ;  owner,  C  B  Wilson ; 
dealer,  Lustlg  Furnace  Co;  floor  fur- 
nace. 

9517  C  St;  owner,  Gatti;  dealer, 
Geo  Campbell;  floor  furnace. 

1059  73rd  Ave;  owner,  B  Carr; 
dealer,  E  J  Hoerst;  floor  furnace. 


OAKLAND 


V 


\  i 


I 


19th    Ave   and    E    12th   St;    owner, 
•  E  French ;  dealer.  T  Morrill ;  9  f Ix- 
/res. 

'1504  Adeline    (rear);  owner,   Mott; 

lealer,   Hufschmiat;   2  water;   1   ga^. 

1015  7th  St;  owner,  Joe  De  Pree; 


Co;  outlets;  switches;   fixtures;    pi 
36913    2520-22-24-26  Montana;  own- 

^„       „ er,  Grady;  contractor,  Jas  Anderson; 

Penrose,    B   a   Lawhead $1,354.97  iQ^^ig^g.    switches;   fixtures;    plugs. 

Apr  17,  1946—403  W  MERLE  Court,  |  39914  3339  Grand  Avenue;  owner, 
San  Leandro.  Zenith  Mill  A  Lbr  perry;  contractor,  Collins  Elec  Co; 
Co,  Inc  vs  Grant  A  and  Edna  M      1  outlets ;     switches ;     fixtures ;     plugs  ; 

Wiswell,  B  A  Lawhead $1,77^74  1  alterations. 

April    16,    1946-527    SECOND    ST,      \     39915      8901    Railroad    Ave ;    owner  ^^      . 

Hayward.     Hollls    B    Hanson    vs      i^nd  contractor,  (jteneral  Metals  Corp;  !  ter  Bldg.,  San  Francisco. 

Rina  Beyers  ,...$177.00  I  motors.  "  -^    «---—    — <• 

1174    19th    St;    owner,    Nat 


the  El  Centro  steam  station,  locatod 
in  Imperial  County;  Spec.  204.  Plana 

BIDS:  Palo  Alto  Unified  Sehool  and  specifications  are  available  from 
District.  Albert  M.  Davis,  •«>r«t«ry,  the  above  address  upon  deposit  of  lia 
543  Channino  Avo,  Palo  AHo,  April  a  bidder's  bond  or  a  certified  or 
18,  7:80  P.  M.  Plana  by  Archltecta  cashier's  check  In  5%  of  amount  bid 
BIrgo  M.  Clark  and  Waltar  Strom-  i^  required, 
quist,  310  University  Avo.,  Palo  Alto.1  , 

Peter  Sartorio,  362  Clementina  St,  14/19/49  ^  • 

Saja   FraiKtlsco.  (COMPLETE  BIDS 

Carl   N.   Swenson  Co.,  8S6  Stodcton ,     COLUMBIA      BASIN      PROJECT 
Ave..  San  Joee.  Washington.— The  following  submlt- 

M.  &  K.  Corp.,  200  Financial  Cen-  '  ted  bids  to  the  U.  S.  Bureau  of  Rw;- 


Non-Responsibility 


ALAMEDA  COUNTY 


April  16,  1946—2801  E  23rd  Street, 
Oakland.  Rosine  Rerat  as  to  im- 
provements on  property. 


Electrical  Permits 


8AN   FRANCISCO 


I     36916 
Lena;  contractor,  California  Electric 

ico;  service. 

36917     1624  Franklin  Street;  owner. 

Barber  Shop;  contractor,  Jos  Taloff ; 

5  fixtures. 
1  36918  1211  Oaltland  Avenue;  own- 
I  er,  Runo ;  contractor,  Clifford  Elec 
jco;  outlets;  switches;  fixtures;  pL 
I  36919  4254  St  Andrews;  owner, 
(Flashman;  contractor,  Clifford  Elec 
'Co;  outlets;  switches;  fixtures;  pi. 
i  36920  5319  Foothill  Blvd;  owner, 
i Leader  Auto  Parts;  contractor,  Clif- 
'ford  Elec  Co;  outlets;  switches;  fix- 
■tures;    plugs. 

I     36921     3611  E  12th  St;  owner,  Mc-  t 
jcoy;    contractor,    Clifford    Elec    Co; 

3  plugs. 

36922     3381   Coolldge;   owner.  Rein 


^  iL.  T>  w  _      aao   %iri     <        o*    j  l&»n*tion.   Denver,  Colo.,  under  Spec 

Moore  &  Roberts,  693  Mission  St.,    1212    for    furnishing    and    delivering 

^  ^^  ,         ,-..  «     *  »._.      '*ve    llS-kilovolt,   800-ampere,   3-pole. 

o  <^-  J[:.^^e''  1®**  Monterey  Blvd.,  1  smgie-throw.  5-cycle  oil  circuit  breik- 
San  P^clsco.  ^   ,,  ,      „*     «       '  «^c..  for  installation  in  switchyard  at 

A.  Fam«U  Blair,  9  Main  St,  San  j  Grand  Coulee  power  plant,  Columbia 

Francisco. !  Basin      Project,     Washington,      f.o.b. 

T"  "T  I  shipping   point  and/or  Odair,   Wash. 

j  Pacific  Electric  Manufacturing  Co.^ 
;San  Francisco,  Sch.  No.  1,  items  1, 
1 2  and  3.  $82,975 ;  90,000  lbs.,  San  Fran- 
cisco; 99,375  lbs.,  Richmond;  60,000 
4-  lbs..  Pittsfield  or  Barberton;  $29,778; 
BIDS:  Stan  Mateo  County  Board  of  35,000  lbs.,  San  Francisco;  39.750  lbs.. 
Supervisor*,  Court  House,  Redwood  Richmond,  and  24,000  lbs.  Pittsfield 
City,  ApHU  16,  11  A.  M.  Plans  by  En- lor  Barberton:  ship  360  days  and 
gineer  Basil  W.  Water*  Jr.  of  Jam**  ship  oil  10  days;  $30  per  day  engineer 
a  Waters,  1319  Howard  Ave.,  BuHIn-  jand  $25  per  day  mechanic.  Sch.  Now 
game.  i2.  items  4  and  5.  $3663.80;  $3165;  ship 

Calif omila    Paving  Co.,   1406   "nilrd    360    days;    9960   lbs.,    San    FYancisco, 


I      ! 


Grading,  Sewers,  Etc, 

Lomitii  HilU  Subdivisioii, 

San  Mateo  County,  Calif. 


Ave.,   San   Mateo.  and   3800  lbs.,   Baltimore;    f.o.b.   des 

1193-4-5-6-7      2035    2039.   2043.    2047,1     36922     3381   ^oo"<»Se:   owner,  xvein-         ^^  q    Je»isen,  2525  64th  Ave.,  Oak-    tination;  terms  net. 
A    »,  T>         «     ,    ..  -1 2051  45th  Ave;  owner,  Lindsay;  con- Ihardt;   contractor,  Clifford  Elec  Co;  jj^^  Allis-Chalmers   Manufacturing  Co.. 

iealer,    A  McDougall;    3   fixtures;    6  ^     ^.^  j.    ^dams  Elec  Co;   12  outlets ;   outlets ;    switches;    fixtures;    plugs.  j^hn  Pe$tana,  16411  E  14th  Street,  '  MUwaukee,    Wis.,    Sch.    No.    1.    items 

""*"  '12  switches;   14  plugs;   service.  i     36923     4223  Gregory;   owner,  John 


Abater.  , 

364  45th  St;  owner,  Sullivan;  dealer,  [^"-iiaa^^oTCi'  nlSt"u\ehwa.y~  owner.  I  son;  contractor,  Clifford  Electric  Co; 
'^o?".^o"=.\^^''i"""^i^^^'*"'l«*f-    Fmnk    Kl^ttle;    contrfctor,'^'Fred    D   alterations 


1222  42nd  Ave;  owner,  ;  deal-  IwiTson  Co"  Inc'-   "" 

er,  H  S  Salisbury;  2  gas  outlets.  |     ugg     gj,'  cor'l6th""and  Treat  Ave 


4654   Geranium;    ownei%    L   H   Lin- .    ^^g^.     California    Casket    Co;    con-   Rosenberg  Co;   service. 


36925    327  12th  St;  owner.  Standard 
Automatic    Sales;     contractor.     T    L 


coin;   dealer,  H   S   Salisbury;   8  fix 
tares;  20  water;  4  gas. 

1911  Marin  Way;  owner,  Bruner; 
dealer,  O  H  Hanson;  2  fixtures;  3 
water. 

2045   Foothill  Blvd;    owner.    Pedis; 
dealer.   O   H  Hanson;    2   fixtures;    4 
I  water. 

5th  and  Union;  owner,  Canllay  & 
Lanzola;  dealer,  L  Madden;  10  fix- 
jtures;  19  water;  4  gas. 
i  2243  42nd  Ave ;  owner,  Crowood ; 
I  dealer,  F  E  Nearhood;  5  fixtures; 
i  10  water. 

NE  comer  5th  Ave  and  E  11th  St; 
[dealer,  M  Finzel;  12  fixtures;  20 
•  wfltcr. 

i  2743  San  Pablo;  owner,  Borden's 
I  Creamery;  dealer.  J  A  Fazio;  6  flx- 
!  tures ;   6  water. 

j  9431  E  14th  St;  owner,  Elmhurst 
iciub;   1  fixture;  2  water. 

8733  B  St;   owner,  Elmhurst  Feed 
:  Hardware;  dealer,  A  Plneo;  1  gas. 


Completion  Notices 


j  SAN    FRANCISCO   COUNTY 

I  Recorded  Accepted 

I  April  17,  1946— SE  Clara  375  NB  6th. 
j     Ralph  J  Alexander  and  Ernest  J 

Sahll  to  J  A  Johansen.April  17,  1946 
April    17,    1946— NE    Santiago   and 
22nd  Ave.  G  E  and  Ema  Carlson 

to  G  E  Carlson  Co April  16,  1946 

April  10,  1946—60  SB  Dwif^t,  SB 
40  X  NE  40  ptn  Lot  10,  Block  10. 
Charles  and  Gladys  I  Petersoa 
to  N  E  Brussels — April  10,  1946 


tractor,   Geo  F  Braver;   549   outlets;!     36926    1524  Franklin  Street ;  owner,  |g^  j^j^^eo 

109   switches;    117   fixtures;    service;  1  Fox   West   Coast^ReaUy   Corp;    con-  j     (,.     Dudley     DeVelblss 


motors. 

1200     3228  Sacramento;   St 


•tractor,  Matson  Elec  Equip  Co;  flx- 


owner,    tures. 


Highway  And  Huntington  Ave.,  Rich 
I  mond.  * 

Dowd;    contractor.    Malm    &   Welter;!     36927     316  38th   St;   owner.   Broad-        Freethy-Fogelberg  Co.,   1436  Kear 

I  way  Wholesale  Cleaners ;  contractor,  !  ^ey   St.,  El  Cerrito. 

1735   Polk    St  •    owner,    Mme   Matson  Elec  Equip  Co ;  alterations. 


San  Leandro.  1,  2  and  3.  $83,165;   120,000  lbs.;  ship 

Edward   Keeble,    Route   4,    Box   64,    oil  30  days ;   103,050  lbs. ;  $29,854 ;  48,- 

Tully   Road,   San   Jose.  000  lbs. ;  ship  oil  30  days ;  41,220  lbs. ; 

Union     t>avlng    Co..    212     BaboocK    ship   total  schedule  in  252-294   days; 

Bldg.,    San   Francisco.  I  $30  per  day  engineer  and  $25  per  day 

L    C.    Smith.    First    and    Railroad,     mechanic;     f.o.b.    destmation ;     terms 

net  No  bids  on  Sch.  No.  2. 
Eastshore  1     General  Electric  Co.,  Denver,  Colo., 


1201      _.. 

Plegat     Tuerran      Ldry;      contractor,'     36928     6125  Ruthland  Road;   owner, 
Malm  &  Welter  •  1  plug!  '  Hoover ;    contractor,    College    Avenue 

1202  1825  Mission  St;  owner,  ;  JElec  Co;  7  outlets;  8  switches;  9  pi. 

contractor,    Strom    &    Smith ;    7    out-  j     36929      1651    7th    St ;    owner.    Little 
lets;   4  switches;   2   plugs.  j  Harlem    Cleaners;    contractor,    T    C 

1203  1518  24th   Ave;    owner,   Carl-  1  Moody;  4  outlets;  2  switches;  4  fix- 
son  ;  contractor,  Strom  &  Smith ;  ;  ;  tures ;  3  plugs 

1204  SE     Ocean     and     Onondaga;  i      36930 
owner,    Hancock    Oil    Co;    contractor,  ^ Edwin     Becker;     contractor,     Special 
Strom  &  Smith;  13  outlets;  5  plugs;  .Owner;  26  fixtures. 
4  switches.  36931      14th    Ave    and    E    14th    St; 

1205  1107   Market   St ;    owner,   Al-  j  owner,    R    Bacon ;    contractor,    Spott 
termay;   contractor,   Better  Elec  Co;  i Elec  Co;  sign. 
8  outlets.  j     36932     996  56th   St;    owner.   Golden 

1206-12  Various  owners  and  own-  jGate  Basket  Factory;  contractor, 
ers ;  contractor,  Neon  Maintenance  ;  Spott   Elec   Co ;    motors. 

Corp;   signs.  j     36933     22nd  and  Broadway;  owner, 

1213-18  Various  locations  and  own-  1  Cigar    Box;    contractor,    Spott    Elec 

ers;     contractor,     Wonderllte     Neon   Co;  motor  for  fan. 


School  Building,  Canby, 
San  Joaquin  County,  Calif. 


Sch.  No.  1,  items,  1,  2  and  3,  $83,215; 

ship    oil    10   days;    $29,875;    ship   360 

days;   $30  per  day  engineer  and  $25 

"per  day  mechanic;  Sch.  No.  2,  items 

4  and  5.  $3683.80  and  $3165;  ship  360 

^  I  days :    f.o.b.    destination ;    terms    net. 

I    '  Tests  A  and  F  included  in  Sch.  No.  2. 

]    t     Westinghouse  Electric  Corp.,   Den- 

L    ver,  Colo.,  Sch.  No.  1,  items  1.  2  and  3, 

"♦■ •" ~~~ — : ~ T"*"  $83,280;   101,000  lbs.,  East  PitUburgh, 

BIDS:    The    Arlington    Elementa^;  ^nd  80,000  lbs..  Richmond ;  ship  oil  10 

,  School   District,  Canby,  April  18,  1:30  ^  $29,900;  37,200  lbs..  East  PitU- 

605  Prospect  Avenue;  o^v•ner:  p.    m.    Plans    prepared    by    Architect    bu^g^.     aiid     28,125     lbs.,     Richmond; 

R.r.k.r-    oontr«Mnr     srr«...«i    ChaHes     F.     Dean,    California    SUte  ,  ^j^j^  gg^  ^ays ;  f.o.b.  desUnatlon ;  $30 

Life  Bldg.»  Sacramento.  ^ay  engineer  and  $25  per  day. 
L  G.  Shalz,  Rte.  1,  Box  22,  Chico.  '  Mechanic.  Sch.  No.  2.  items  4  and  5, 
^_JZZIZ 4. '  M021.30.  10,790  lbs. ;  $3622.50,  WOO  lbs. ; 


36934      2438    Delmar ;    owner,    Dun- 


Products   Co;   slgn^s. 

1219  150  Sutter  St;  owner,  — 

contractor,  Beacon  Elec  Co;   33  out 
lets;   5   switches;   23   plugs;    motors. 

1220  Mission  at  14th  St;  owner,  Thrams;  contractor,  Fred  Schmits; 
Kaemys  &  Barrott ;  contractor,  H  .  1  outlet ;  1  fixture. 
C  Wilson ;  6  Ooutlets ;  18  switches ;  j  36936  38  Trafalgar  Place ;  owner. 
50  pugs;   service.  [Wlben;  contractor,  Johnston  Electric 

1221  473   Jackson   St ;   owner,   Pe-  ;  Co ;    outlets ;    switches ;   fixtures ;    pi ; 
raslo ;    contractor.    G    Vaccarino ;    14  j  motor  for  saw. 

outlets;  4  switches.  j     36937    91  E  8th  St;  owner,  Fl«ier; 

1222  2nd  and  Brannan   Sts;   own- icon  tractor,    Johnston    Elec   Co;    out- 


St.  Louis  Bertrand  Parish 

School,  101st  Ave.  and 

E.  14th  St.,  Oakland 


I  ship  360  days;  f.o.b.  destination; 
i terms  net;  prices  Include  all  testa 
[required. 

!  Graybar  Electric  Co.,  Denver.  Cole, 
!sch.  No.  2,  items  4  and  5.  $3598.80. 
10,075   lbs.;    $3100.    9300  lbs.;   ship  360 


BIDS:  Roman  Catholic  Archbishop   days;    f.o.b.    destination;    terms    net; 

ca;7%onrrrctoT"s;Uiaro;^eVr8  °^  ^v"  ''T'''*'\.V^?'^"%Ta  1ir''''\'^fT^.T^^X''^^\%\ 

outlets;  3  switches;  3  fixtures;  3  pi.  '  San     Francisco,    April    24,    10    A.    M.  ^are:   Test  A.  $130:   test  B.  $300.  t«it 
36935    2622  Camlna  Lenada;  owner. 


er.  Crane  Co;  contractor.  Stone  Ry- 
als  Elec  Mfg  Co;  

1223  2100  Folsom"  St ;  owner,  Btan- 
ger  Mfg;  contractor.  Stone  Ryala 
Elec    Mfg    Co;    service;    motors. 

1224  436  Bryant  St ;  owner.  Electro 


lets;    switches;    fixtures;    plugs. 

36938  9430  D  St;  owner.  Alameda 
Homes;  contractor,  Johnston  Elec 
Co ;   outlets ;   switches ;   fixtures ;   pi. 

36939  1311  94th  Ave;  owner,  Walk- 
er; contractor,  Johnston  Electric  Co; 


Plans  prepared  by  Architects  Blanch-  c,    $300;    test    D,    $15;    test   %    $100; 
ard  A.  Maher,  360  Pine  St.,  San  Fran- 1  test  F.  no  charge. 
Cisco.  Delta    Star    Electric    Co.,    Chicago. 

Moore   &  Roberts,   693   Mission    St.,  f  m  _  gch.  No.  2,  items  4  and  5,  $3663.80; 
San  Francisco.  '$3165;  ship  360  days;  10,500  lbs..  Chl- 

Erbentraut    &     Summers,     446    6thtcago    and  9900  lbs,  Barberton,   f.o.b. 
St.,   San   Francisco.  destination;     terms    net;     prices    In- 

■f "f  elude  tests  A  and  F;  primes  for  tost 

j  Alter  Auto  Display  Room,  j   JB.  $800;  test  C,  $300;  test  D,  $15;  test 

j           1175  Potrero  Ave.,  I    j     'southern    states    Equipment   Corp., 

f        San  Francisco,  CaCf.  Hampton,  Oa.,  Sch.  No.,  items  4  and 

^ >;5,   $3663.80.   5600  lbs.;   fSlSB,   4600   lbs..- 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  17,  1946—888  92nd  AVE,  Oak- 
land. Tru-Flate  to  Swanstrom  & 
Stahl April    15,    1946 

April  17,  1946—7201  GREENLY  DR. 
Oakland.  Chas  B  McCuUough  to 
Howard  Pulllam April  9.  1946 

April  17,  1946— LOTS  221-A,  221-B 
Resub  ptn  El  Portal,  Eden  Twp. 
Wiggins  &  Marsh  to  whom  It  may 
concern J^.pril    15,    1946 

April  15,  1946—8866  HEYER  AVE, 
Hayward.  John  J  Pavon  to  whom 


BIDS:    Dohorty  Bros.,  Ford  agents,  !  ship    150    days;    f.o.b.    at    Hampttjn ; 
1175  Potrero  Ave.,  c/o  Architect  Win-;  terms    net;    price    does    not    Inciud* 
Lux-    contractor.    Stone    Ryals    Elec  | outlets ;    switches;   fixtures;   plugs.        field   H.  Hyde,  706  Butler  Bldg.,  San    test   A;    copies    ol    other    te«U   fur- 
Mfg'co-  17  outlets;  2  switches;  2  pi.       36940    1315  94th  Ave;  owner.  Walk-  j  Francisco;    no   bid   opening   dato  aot.    nished  if  required. 

1225    5th  and  Mission;  owner.  Pick- I  er;  contractor,  Johnston  Electric  Co ;  |      Barrett  A   Hllp,    918   Harrison    St..       Royal   Electr-c   Manufacturing   Co.. 
wick  Hotel;  contractor,  Stone  Ryals;    outlets;    switches;    fixtures;    plugs.      1  San   Francisco.  (Chicago,  111.,  Sch.   No.  2,  items  \  ana 

86941     2002    MacArthur;    owner,    DJ      De    LucH   A   Son,    1700   Filbert    St,   5,  $3698.80;  $3100;  ship  360  days ;  ».- 

,000  lb*. ;  f.o.b.  destination  ;  terms  net ; 
I  prices  for  test  A  through  B.   tnclu- 
isive,  amounts  to  $84ft. 
'.     Railway  &   Industrial   Engineering 
Co.,     Greensburg,     Pa.,     Sch.     No.     2, 
Items    4    and   6,    $3663.80;    $3166.    ship 
380  davs;    9205    lbs..    South    Greens- 
burg, and  10,890  lbs.,  Baltimore.  Lima 
or  Barberton  ;  f.o.b  deetlnatlon ;  term* 
inet. 


It  may  concern April  1,  1946    q^.    4   plugs 


1226  2905  16th  St ;  owner.  Fairway    Louis ;     contractor,    Spott    Elec    Co ;  j  San   Frantflsco 
Market;     contractor.     Penman     Elec   sign.  | 
Co ;   2   outlets ;   2   switches ;   3   plugs ;  |     36942     76th  Ave  and  E  14th  Street ;  j 
service ;   motors.                                           1  owner,    Femandiz    Bros ;    contractor.  I 

1227  901  Shotwell;  owner,  Frank  i Del  Monte  Elec  Co;  outlets;  switch-  I 
Dodson  Co ;  contractor,  Ace  Electric  t  es ;  fixtures ;  plugs.  i 
Contr  Co;  service;  motors.                      j     36943     5412     El     Camille;     owner,; 

1228  2601    Noriega;     owner.    Don   Thomphack ;  contractor,  T  Bushman  ;■ ——« 
Brown;    contractor.    Ace    Elec    Contr  '  7  outlets;   5  switches;  fixtures;   7  pi.  1 
<^o ;   '. j     36944    5317  Grove  St ;  owner.  Wood  ;  I  — 

li229     1164   Fulton ;    owner.   Empire  ;  contractor,   T  Bushman ;  alter. 
Inv  Co;   contractor.   Liberty  Electric  j     36945     E   Webster   100   N- 19th   St; 


Engineering  SecHon 


April  15.  1946— SIGNAL  Shop,  West 
Oakland.    Southern  Pa«lflc  Co  to 
I      S  H  KoUer April  5.   1946 


MONTEREY   COUNTY 


■  Recorded  Accepted 

j  April  10,  1946— PTN  LOT  1  BLK  6, 
j  C  Tynan  Alisal  Sub.  T  B  and 
I     Emma  Lee  Miller  to  Earl  E  Graw- 

I      tt^orpe April   2,    1946 

[April  11,  1946— LOT  3  Blk  7,  West- 
field  Tract,  Salinas.  Albert  Da- 
vis to  whom  it  may  concern 

I     April    9,    1946 

'April  11,  1946— ALISAL  SaniUry 
Dist,  near  Salinas.  Alisal  Sani- 
tary Dist  to  United  Pacific  In 
surance    Co    (surety    on    contrac 


j  owner  and  contractor,  Scott  Buttner 


rCHINERY  AND 
EQUIPMENT 


4  3 


1230  760  Market  St ;  owner,  FPHA   Elec  Co ;  outlets  ;  switches ;  fixtures ; 
contractor,  H  C  Reld  &  Co ;   15  out-  j  plugs. 
Igtg  !     36946     1922  Webster  Street  1  owner, 

1231  215  Kearny  St;  owner ;  jChristensen    and    Lyons;    contractor. 

contractor     Frank    J    Goodman;     10  i  Scott  Buttner  Elec  Co;   outlets;  fix- 
plugs;  service.  _    ,  i^"r!?;,«^^^^Jl««=  P'"^**  •  *'^^'^*'''lf\    '  received  by  the  board  of  directors  of 

1232  684  Harrison   St;  owner.  Rod  j      36947     N  MacArthur  90  E  Market ;  ^^^^    imperial    Irrigation    District.    El 
Co-    contractor    Frank   F   Goodman;  [owner  and  contractor.  Foster  A  Kiel-  *^ 

1   switch.  ^^l^Z'  ^.no^i"®^^.,!  «^'^**=  2  "i      ilivering  a^d  the  supervision  of  erec 

36948      6925    Whilton ;    owner,    Mc- ,   ,         ^«     ,,,     ^„^    condensing    steam 
Clurg    &     Chopin ;     contractor,     CTlf-  ,  .^^  generator  unit  of  20,000-kilo 


14/18/46 

BIDS  OPENED 

'       -— ^— — — ^— — —  ,     BERKELEY.    Alameda    Co.,    Calif. 

4/18/46  •     4  3  ^Following    submitted    bids    to    the 

BIOS  WANTED  City  of  Berkeley  for  one  new  5-pas- 

EL  CENTRO,  Imperial  Co..  CaUf—    senger.    4-door    sedan     for    the    fire 

Until   May  7,   10  A.    M.,    bids   will   be    chief:  .,o,«^^ 

Howard    Automobile   Co..    $1815.44. 


Weaver  Paps   Co.,   $2098.28. 


Centro,  Calif.,  for  the  fumLshlng,  de- 
ll  outlet;   1   switch.  —  '" "■"     "   "" ^   ..- 

1233  3232  Mission  St;  owner.  Mine 
&  Sals;  contractor,  Central  Elec  Co;    ^,urB«     v^iiupiu.     v;»...r,v^tw.,     v;'""  .  turbine  generator  unit  of  20,000-kilo-     ril  Sf*     J     IJ         _^*     *      _ 
1   plug.                                         „        ^   „   fo"-^  Elec  Co;  outlets;  switches;  fix-^^tt    capAclty,    including    governing    I   laeClflAn    AflVmlSinCf 

1234  279  6th  St;  owner,  »  a^'l^J*  ,  t"^??,;  P>"Kf,  ,^,^    ^  .„  ^   w-t    'and  hydi^en -cooling  accessories,  and    vI^WOUICU   /lUf  CI  lldUIg 

Grill-    contractor    Central    Elec   Co;       36949    4263  35th  Ave;  owner,  Wat-     -^.      •     _  P^    *  , 1-_. 

j^    J  ■  '  'son;    contractor,    Clifford    Elec    Co; 

1235  1707  Buchanan   St ;   owner,  J  ';  outlets ;    switches ;    fixtures ;    plugs. 
Meaders;     contractor.    Central     Elec ;     36950    2797  Montana ,  owner,  West- 

iccv   1  Dlue  jlake;    contractor,    Clifford    Eiec    Co; 

1236  72    Natoma ;    owner,    Rucker  j  outlets ;    switches ;    fixtures ;    plugs. 


(2)  one  non-condensing,  quick-start- 
ing auxiliary  steam  turbine  generator 
unit  of  2060-kilowatt  capacity,  and 
accessories,  for  the  El  Centro  steam 
station,  located  In  Imperial  County ; 
Spec.  205.  Specifications  are  available 


POSITION  WANTED 


»i 


to^T  bond K.  ..".!^''.:'  .Marcr26,''l946 !  FJlle^ ;  contmctor;  Manning  A  Whit-  j  .i^S^V.ill.f'^ont'ractT'bl^^  '  ^^^^  i^* J^^«  "^2?  ^'^^''  °'  *'^- 


GENERAL  MGR  .  COMPI.ETE  ES- 
A "certified    or   cashier's  "check  or  a   TIMATOR.    long    exper.    on    building 


1  •  __4,   «r>    lOAfi T /^T   9   «ii^   t    Vast      inkpr-  '4    nlues*    service;    motors.  |erick    Cleaners; 

"i^'^sTcle    HomeV^rlce'    Salln'as   "i  1237      9^0  ^Bush    St;    ^^X^  Co^r^' ^  3^5?  WTsIn'^abfo"  Ave     owner  i  bidd-er'7b4»nd  ln'5-^;-of  amo-untof  bid  *°V°^°»w  "^iSSv'^rTircM 

I     B    and    vera    G    WiUoughby    to       ^-ry ;  contractor.  Neon  Mice  Corp ,  ^^^52^^  261  l^S^P^^^^  ,^,,,^  ^fy  P^^c'lfic  Bu'lfd'^ir^    ^'    *''        " 

j     whom  it   may   concern.  ....        jSlgns^      1203    Grant    Ave ;    owner,    A    Co ;  2  outlets ;  1  switch ;  motors.  ;  |  (4/18-19-22-23-24/46) 

!  -April    10,    1946|      1238       1J03    ^1^^    ""^X   ' -.r»/,/.«Hno !        .^fifl.'W      .^200    Lakeahore    Blvd:    own-'..,o,.-        1  •      •     43 


•  'April  13,  1946— PTN  LOT  10  Blk  , 
;  i  1,  C  Tynan  Alisal  Sub.  Wm  R  : 
-  j     and  Clara  Mae  Hamilton  to  E  M      • 

!     Carlsen JV.pril    1,    1946  ers; 

4  April  13,  1946— LOT  6  Blk  7,  Better       Co;  signs 
.«,  j     Homes  Tract  No  2,  Salinas.   Em-      I 
•1,1     est  M  and  C  W  Lunt  to  whom 

j     it  may  concern April  12,  1946 

.   April  13,  1946— LOT  8  Blk  7,  Better 
d  I     Homes  Tract  No  2,  Salinas.   Em- 

;     est   M  and   C  W   Lunt   to   whom 
.  !     It  may  concern 


1203    Grant    Ave; 
Nicolai;     contractor.     G    Vaccarino. 


motors.  ,  ^„_ 

1239-40  Various  locations  and  own- 


contractor.   Electrical    Products  1  fixtures ;    plugs 


36953     3200   Lakeshore   Blvd;   ow^- .  4/18/46       !  • 

er,  Beckett  &   Federighl;   contractor,  ;  gi^g   POSTPONED  LABOR    AND    MATERIAL   ESTI- 

T  L  Rosenberg  Co ;  outlets ;  switches ;  1      qRAND  COULEE  DAM,  Washing-  MATO«.     BLDG      CONSTR.     SUPT.. 

ton.— Until    May    9.    2   P.    M.    (poat-  20    years'    exper.    available    immedl- 


OAKLAND 


I 


36954  1126    6th    Ave;    o^*-ner.    Re-    -^ned   from    April    25),    bids   will   be   ately     Reply  Box  419  c/o   Daily   Pa- 
lllance    Machine   Shop;    contractor,   T^^^i^^  ^^y  ^^e  Bureau  of  Reclama-   clfic   Builder. 
IL  Rosenberg  Co;   alterations.  ^  ^^QJ^    i>enVer,  Colo.,  under  Spec    1226  (4/18-19-22-23-24/46) 

36955  Foot    of    14th    Ave ;    owner,    j^^    furnishing    and     InsUIling     two       DRAFTSMAN,  young ;  7  years' exp. 

Rosenberg  Bros;  contractor.  T  L  Ro- |  ^jg^^^ic   elevators   for  blocks    64   and    in  mechanical  and   structural  detall- 

^fiR02     ^72   Grand   Ave;   owner.   Si-  senberg  Co;  motoric  ,  g4      Grand     Coulee     Dam.     Columbia   mg.     Some     cost     estimating     exper. 

?Sr  .SL.'^;    Josenh   Taloff;   7;     36956     407  Or^ge  Avenue;   oj-ner    ^^j^  p^„^^^^^  ^^**Jf»!!«  2P   f,^°^*   °?3*^*-    ^*   "•" 

MlUer;    contractor,    Ba.ylls    LlghUng    ^g   situated    at    Grand    Coulee    Dam,  c/o  Dally  Pacific  Builder 

Washington.  — ~~~~ _____^— — ^ 

The    work    consists    of    fumlahlng       BUYER,  all  around  purchaalng  «x- 


mons ;    contractor,   Joseph 

...April  12,  1946  I  fixtures.  ^«,  w-ach- 'Fixture  Co;  27  fixtures 
36893    2360  West  St:  owner,  Bsjscti.  I i?  ^  ^       ^  ^ 

SAN  MATEO  COUNTY  contractor,  Joseph  Taloff;  ^ij   s7e:'T  Case  Co;  contractor.  Conrad  Elec 

36894     9422  Edes  Ave;  °y°|5' .^JJ- ' Co ;   11  outlets- 
fan  ia  Market:  contractor.  L  K  wa*         ^^^ 


•  i  Recorded  Accepted 

4  April    11,    1946—97    21st    AVE,    San 

I     Mateo.    George  Rayer  Junker  or 

.:  j     George    L    Rayer    and    Jane    W 

Junker  or  Jane   W  Rayer   to  G 

W  Williams  Company.  .Jlpr  10.  1946 


ff 


lace  Jr;  4  outlets;  4  fixtures. 
936  73rd   Ave; 


36895 


and  installing  10,000-lb.  capacity  elec-  pertence.    eepedally    heavy    electrical 

trically  operated  passenger  elevators,  equipment.    Reply  Box  413,  c/o  DaUy 

holstway    doors,    door  opeartlng    de-  Pacific  BuUder.  (to  4/lA/46> 

frames    for    landing    en 


vices    and 


36958     705   Broadway;    owner,   Ad- 
^^owner.  The-  jams;  contractor,  Conrad  Electric  Co; 
owow,/     """i  ""^   "inocriAr  Electric ;,  alt®™^*^^^'^*-                    .  _   ,^„.     _^       .    >  trances,   amd   door-operating   devices.       JUNIt 
^'^Tfiit^ir^tcSs     fixtures;   1»       36959     1st  Ave  and  E  ^^f^  Street ;              ^^^^^              450^c*lendar   days.   KIBKPKR, 
15  outlets;  15  switches,  nxtu               ^^^^^    Cameo  Drive-In;    contractor.       ^^^^  guarantee  of  10%  to  accom-    GINIIER. 
plujf*-                                                     T      &    Conrad   Elec  Co;   5  fixtures.                  '„.-„„  .^^Z  ma 
;  April  12,  1946-LOTS  16  and  17  Blk      1^36898     900   High    St    ;o^ne*--    '^J^ !     36960     1222  42nd  Ave;  owner.  Dartt    P*£,^„Tin5    -n^ifi«.ttr«s    mav    be   — 


JUNIOR    ESTIMATOa 

GRADUATE   CIVIL  BN- 

Vctcrma.    R«plr   >«   41X 

c/o  Daily  Paciflc  Bulkier.  • 


.;  !     April   9,   1946  I  piu^ .  alterations.  «- ,«^ 

i  ! April  12,  1946-LOTS  3,  4,  5,  6,  8,  10  r  2^^  ^27  E  14th  St;  owner,  ^"oro 
*?**J?  ^•''^  ^^  ^'  *'  ••  ®  *"**  Electric  Co;  contractor,  Broadmoor 
13  Blk  B.  Edgewood  Terr.  Daly  I  Electric  Co  6  outlets;  7  switches.  7 
City.    Stonecrest   Corp   to   whom      {plugs  ^    i 

4  I     It  may  concern April  11.  1946       JL^b    jAna  w  wth  St;  owner.  Mann 

:  April  12,  1946-LO'rs  10  and  11  Blk      ,  ^^^^  ^^^^.  contractor.  Spott  Elec- 
.  i     10,  Easton  Sub,  Burhngame.  Da-      ,  tHnai  r-n     nitm 
i     vid  A  Nlcolaldes  to  ^  O  N'^oUu-      |  ^^3^^   bseo^Foothill    B»vd:    owner. 

\^^.t  ^/^T^'r^  i "^l?'^o  ^  ^**®   ^oe;  contractor.  Spott  Electrical  Co.  J^ 

.    April  12,  1946— LOT  4  Blk  2.  Men-      ' -j^n  4, 

:,     lo  Park  Terrace.    Daniel  J  Daly     j     ^J^     j^^j    Campbell;   <f^^^^\^' \     BIOS: 
_•  I     to  whom  It  may  concern —      .  .        e^ith  •   contractor.   Spott  Elec-  |  ^ruction. 


Co;    motors;   alterations. 


pa3rment  4f  $1.75  per  copy,  not  return-    neer.  architect,   age  41, 


able. 


Prospective  Bidders 


•  4/18/46 

,  BIDS  WANTED 

I     DAVIS  DAM   PROJECT,  Arirona 


■liOTt  notice.    Affreaatve:  reautta  a*- 
jKurad.     Can    Invest-     Box    ilt.    e/» 
4  s  Daily  Pacific  Bulkier. 


EigfatPifln, 
Tongue  Point,  Orepoa 


SALES    BNOINBaBR^; 

.  '  Nevada.— UnUl  May  15.  2  P.  M.  bids  out   and   Installation.   BtorM. 

^   will  be  received  by  the  U.  S.  Bureau  rants,   tavema,   etc    BMwmt 

iof  Reclamation,  Denver,  Colo.,  under  ply  Box  411,  c/o  Daily  Padfle 

,  Spec   1292  for  furnishing  and  deliver- 

Ing  f.ob.  cars  at  the  shipping  point  uiri  B   tl/AMTPn 

or  fob   cars  at  Louise,  Ariz.,  ten  (10)  '                 nXAJT    'VT^^fllE^I/ 


my- 


outdoor    type    oil    circuit    breakers;   ,^„,^    ».«-.  Mund    atr>t^kirm    rjLltf. 
five    (5)   196-kilovolt,  3-pole,   selector  ^•^*n«««l-  PhOB«  66689.  Stockton.  Cam. 


ownfr  and  eomrMtor.  Fo'fj^  •     „„  h,  Coil.tnKtion  Oo, 


NW, 


tjrpe,  manually -ganged  operated,  out- 
door typie,  disconnecting  switches 
•with  manually-gang  operated  ground- 
St,  '  ing  bladeia ;  ten  (10)  196-kllovolt  8- 
pole,    single  -  throw,    manually  -  gang 


WANTED 

BUILDING  CONSTR.  SUPT.  Reply 

(tf) 


A   H,   a    .a.«  ther  Smith;   contnictor.   spo«   -^    \  •tructlon^pTj^S^^^^   T/^'l^^  J^'H^^.^^'!^::^^'    "  iBSTIMATOR  c^'graiW  woA^t«, 

. "-" April   9,    1946  trtcal    motors  .     ,       change   BWg^   SMttla,  Waah.?  BpM. 

April   11.   1946-1983   BELLE   AVE,      '     3^1     gw  MacArthur  and  Mldva^«.  :  17471;   April  IMO  A.  M 
I     San    Carios.    Louis   S   Morton  to      '     ^^^^    ^^  Mac  Ann  _    .  _  ^  ^^tm. 

'     Baker  A  Morton April  11.  1946 

.April   12,   1946-1989   BELLE   AVE,      ,  Ajoeri,    ^         „^,       ^       ^ 

'     San    Carios.     Louis    S   Morton   ot      :  „!!?^^.„,?f^^+^     S^rameunt    Elec- ;     Pacific  Bridge  Co..  8S3 

i       ^*''"^?.^^°??f^«,n''P':J^V«?^**'^'~^^^^^^^                              .,     Kv^'^^^S^t^cS^Co     P    O    ^    ^Vat^IVutd^Vtvo^rTlsmnne^ttog  O^^^y   3600. 

VApril  13,  1946-LOTS  30  and  31  Blk  ^         ^    ^^^''^''^ij^r'   «  ^n^^^SS^  !  «^tches,  ^wo  (2)  with  ^  ZTT    „_,^ 

22.     Dumbarton.      U>uise     .!^*5r..    o^.-ner.  Dreisback  Box  Co:  conj'^^'- «•  9*J  ^I^^^  m  Mwket    operated    grounding    blades;     fifteeS    FOR    RENT 

c..»t.«„t..or  TTiaMric:  86  outletfl .  7       B4m   C^Gerwl^   inc.,   i«  y^   aingte-pole.  thyrite  or  autovalve.    "  '  ■'     V    r' ^^r TTT^ ZT 

.     .69.4     1510  8th   -•   ow,er.  James ;  i  ^*K^r^,^Sl,"-p.    O.    Bo.   1«^  '  o^tdc^r.^station    t^^^^^^  trZ^o^r^sforife^t^-^^^SalS.  B^I 

Menard    to    B   W   Mena.^         .  -       I  ^^^,  J^^",,':;^  ?„ttneT   Elec    <^- j  ^^^X'c5^tL:tor..  Inc.  Portland    ruling' *«^d^"i?abrforre"^  gt  St^  near^lrd.  Rent  ,25.0^  Phon, 

April   6,    1946^^^^^^                                                           .  L  *^r^     Contraciors,  inc.  irw^i— —    230,000-valt.    3-phase.    grounded -neu -  ^Lkridge   4253. 

(April  13.  1946-LOT  7  Blk  25^  Oak  ^^^     3^  29th   St;   owner  Ogden.    «•  ^^         _^^^   q,     j^^   Hoga    tral   circuits,    for   installation    in    the 

«.-^    ^«     Rj^^^t'tiTwS  *,  Davis  switchyard.  Davis  Dam  Proj. 

Bldg.  Seattle,  waan.    _  ^    _  Dbton    ect.  Arizona -Nevada.  The  apparatus 


— •    .T  r  V.   »»•      ,  >__ii   o    -injc  owner,  ureisoarn   ov>.».  ^ 

,     to  Nick  G  Kegler April  8.  1946  smtt-Buttner  Electric; 

April   13,   194fr-LOT   11  Blk  4,   Sub  g^^jtchM 

No   2,    San    Carios.     Brighton    W  s^^wnes. 


ro'-'tnrs, 
I       36905      OTJW    ^vm    tJi  •    " «»t.»^    fn' 

I  contractor.    Scott    Buttner   Elecj^; 


plugs; 


Park.  George  Sirt  to  Richard  De 

lucchl  A  Co -A.pril  10.  1W6  j  ^;;'^,;^;7""3^"^;,^^ .     fixtures 

April    12,     1946-LOT    210.     South-      j^iteratlona  ,   -^ 

wood  Map  No  3.  South  San  Fran-      ,     j^jq^    gjo©  MacArthur:  owner,  rry 
ckMO.   American  Homes  Develop-      L^»,tractor    .Tohnston    Elec   Co:    out- 

ment  Co  to  G  W  Williams  Co lets-    switches      fixtures:     plugs. 

_„     .April  10,  1946       3fg(y7    8699  Delmont;  owner,  Amer; 


LOTS  TO  LEASE 


^^l^^SiSTAJ^li'AMiiiiiwm  be  iiostalled  by  the  government,  j     South    of    Market    tota,    BOxfB,    |M 

^  S^J'aSSS  lltoriL  0«r^    No  charge  for  copies  of  the  spwdflca-  '  mo. ;  7th  SL  tot.  25x80.  $30  mo. :  long 

Sf!^  ^i'^S^-^aSfetoT'BUl*    'tions  to    prospective   bona   fide   bW- i  lease    Phone  Owner,  JUnlper  4-OTC 

Port   of   Portland.  SpalOing   twa*,^^^^     to  others,   $1.    not    returnable  .  4867  Mission  St  4A6-lT-18-lf/a 

Portland. 


h 


r 


o- 


PLANS  and 
Speculations 


*»n^« o/'f"''*?'-  ^'•-  L-  E.  Hews, 
«^meer  for  the  Public  Road  ad- 
maurtration,   urged  here   recently 

♦S^^^^^^^J^^  ***  be  increased 
r?  ^^,*^!  ^^^"^8  'or  building  a  net- 
7^^L2l  ^^^^^^ya  to  relieve  traffic 
jongestion  m  this  city  and  Los  An- 

San  Rafael:  The  June  4  ballot 
mil  canr  a  proposal  for  the  pur- 
pose of  determining  whether  or 
not  a  southern  Marin  sanitary  dis- 
trict 18  wanted  and  if  citizens  want 

S««r^fif  i"^'""^  ^^^*««  disposal 
plant  with  the  rest  of  the  county. 

oOo 
N^y*w  P^  Engineer  Walter 
«.{«  „  if^^  ^*^  «^^en  authority 
this  week  to  proceed  with  prepara- 
tion of  final  plans  for  the  construc- 
tion of  necessary  structures  and 
facilities  to  solve  the  12th  street 
dam  problem.  Work  on  the  project 
UTll  begin  at  the  earliest  moment, 
officials  reported. 

oOo 

Merced:  The  board  of  supervi- 
sors has  adopted  a  resolution  ask- 
uig  the  construction  of  the  Los 
Banos-Hilmar  highway  as  a  fed- 
«ral  aid  secondary  road,  and  at  the 
aame  time  deferred  action  on  the 
proposed  Los  Banos  -  Merced  air 
line  highway.  Mayor  John  B.  Er- 
reca  of  Loa  Banos,  wants  both 
roade  to  receive  federal  aid. 
— # 

GALLAGHER-TOFTMAN  IS 
NEW  SALES  CORPORATION 

A  new  importing,  exporting  and 
domestic  sales  corporation  has 
been  opened  at  153  California  strpet 
by  O.  J.  Gallagher  and  E.  G.  Toft- 
man,  and  is  known  as  Gallagher- 
Toftman  Corporation. 
^  The  firm  will  handle  exports  and 
imports  of  laundry  machinery, 
boilers,  pumps,  brass,  copper  and 
bronze  tubing,  and  other  similar 
items. 

Offices  have  been  established  in 
Manila,  Shanghai,  Hong  Kong  and 
Honolulu. 

Domestic  sales  will  also  be 
handled  for  the  same  merchandise. 

R.  A.  Haag  has  been  appointed 
sales  manager,  and  E.  J.  Marriott, 
chief  engineer.  All  members  of  the 
firm  were  formerly  associated  with 
Pacific  Agrencies,  Inc. 

# _ 

A.S.M.E.  MEET  APRIL  25 

The  American  Society  of  Me- 
chanical Engineers,  San  Francisco 
section,  will  hold  its  regular  April 
meeting  Thursday  night  at  6  p. 
m.  in  the  Engineers'  club,  206  San- 
some  street. 

Dinner  will  begin  at  6:30  p.  m. 
and  be  followed  by  a  talk  by  Prof. 
H.  B.  Walker,  chairman  of  the 
Division  of  Agricultural  Engineer- 
ing, University  of  California,  Da- 
vis. Professor  Walker  will  talk  on 
'Trends  in  Agricultural  Mecha- 
nization." 

Guests  are  welcome. 
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Largest  Cold  Storage  Plant  West  of  Chicago 


PRICE  1 5  CENTS  PER  COPY 


A  IfitomxBt 

And  wiring  the  multitudM,  he  went 
up  into  the  mfrntntaim  and  when  he 
had  sat  down,  hia  diacqrfcs  came  unto 
him:  and  he  opened  hia  mouth  and 
tangfat  them  saying: 

"Blessed  are  the  poor  in  spirit:  for 

theirs  is  the  \ingdom  of  heaven  .  . 
Blessed  are  they  that  mourn:  jor  they 
shall  be  comforted  .  .  Bl«Med  are 
the  tneeli:  for  they  «KdIl  inherit  the 
earth.  Blessed    are    they    that 

hunger  and  thirst  after  righteousness: 
for  they  shall  he  filled.     .     . 

"Blessed  are  the  merciful:  for  they 
shcdl  obtain  mercy.  Blessed  are 

the  pure  in  heart:  for  they  shall  see 
God.  .  .  Blessed  are  the  peacema\' 
ers:  for  they  shall  he  called  sons  of 
God.     .     . 

"Blessed  are  they  that  have  been 
persecuted  for  righteousness'  sd^e:  for 
theirs  is  the  \ingdom  of  heaven. 
Blessed  are  ye  when  men  shall  re' 
proach  you.  and  persecute  you.  and 
say  all  manner  of  evil  against  you 
/alselv.  for  my  sa\e.      .  Rejoice, 

and  be  exceedingly  glad:  for  great  is 
your  reward  in  heaven  for  so  perse' 
cuted  they  the  prophets  which  were 
before  you.     . 

"Te  arc  the  salt  of  the  earth. 
But  if   the  salt   have   lost  its  savour, 
wherewith  shall  it   be  salted? 
it  is  thenceforth  good  for  nothing,  but 
to  be  cast  out  and  trodden  under  foot 
of  men. 

'"Ye  are  the  light  of  the  world.  . 
A  city  set  pn  a  hill  cannot  be  hid.  . 
^either  do  men  light  a  lamp,  and  put 
it  under  the  bushel,  but  on  the  stand, 
and  it  shineth  unto  all  that  are  in  the 
house.  .  .  Even  so  let  your  light 
shine  before  men.  that  they  may  see 
your  good  wor\s.  and  glorify  your 
Father  which  is  in  heaven.     .     . 

"ThinX  not  that  I  came  to  destroy 
the  law  or  the  propheu:  I  came  not 
to  destroy.  BUT  TO  FULFILL.     ." 

f 

Now  from  the  «jcth  hour  there 
was  darkness  over  all  the  land  until 
the  ninth  hour.     . 

* 

And  the  Angel  answered  and  said 
unto  the  women,  "Pear  not  ye;  for 
I  know  thsi  ye  seek  Jesus,  which  hmth 
been  crucified.  .  .  He  h  not  here; 
FOR  HE  HAS  RISEN,  EVEN  AS 
HE  SAID." 

— St.  Matthew,  from  Moulton  T«?ct 

(Reprinted  by  request) 


Fleet  of  Ships  ^ringii^  Back  S0,000  Tons 
Of  Surphis  Construction  Equipment  for  Sale 

Heavy  duty  constmction  machinery  coming  back  to  this  coontry 
from  war  theaters  will  be  in  die  hands  of  bayen  and  ready  to  go  on 
jobs  soon  afttf  its  arriTaL  The  War  Assets  Administraiton  Wash- 
ington headquarters,  in  charge  of 


PROVIDING  APPROXIMATELY  1,900.000  cu.  ft.  of  refrigerated  sforage  space,  the  cold  storage  depot 
at  Sixth  and  Channel  streets,  San  Francisco,  operated  by  the  U.  S.  Army's  California  Quartermaster 
depot,  is  the  country's  largest  refrigerated  warehouse  west  of  Chicago.  The  depot,  which  has  been  in 
operation  for  over  a  year,  is  equipped  with  about  185,000  ft.  of  Ammonoduct  pipe,  Bethlehem  Steel 
company's    ductile,    special-quality    pipe    made    specifically  for  this  type  of  service. 

The  warehouse  is  a  one-story  building,  600  feet  long.  It  is  divided  into  12  storage  rooms,  a  power 
plant,  and  three  cross-corridors  which  open  onto  car-loading  platforms  extending  along  both  sides  of  the 
building,    ^pui   railroad  tracks  service  the  two  car-loading   platforms. 

Eight  of  the  12  storage  rooms  are  piped  for  brine  cooling  to  zero  temperature;  three  rooms  are  air 
cooled  to  30-36-deg.  F.,  by  means  of  six  direct -expansion  units  in  each  room,  while  the  twelfth — the 
freezing  room,  is  maintained  at  minus  25  to  minus  36-deg.  F.  by  air  cooling  with  direct  expansion  units. 
The   temperature   of   the   three  cross-corridors  varies  between  40  and  45-deg.F. 

About  338  tons,  or  185,000  feet  of  Ammonoduct  pipe  is  used  in  the  brine  circulating  system.  The 
main  part  of  this  is  2-in.  pipe,  the  size  used  in  thecooling  banks,  where  it  is  set  on  7-in.  centers.  The 
runs  on  the  barJis  are  all  welded  to  the  headers.  Larger  sizes  are  used  for  feeders  and  cross-runs.  The 
entire  installation  was  handled  by  the  York  Corporation  and  includes  seven  refrigeration  units — four 
100-h.p.,  10  z  10,  30-r.p.m.  machines;  two  100-h.p.,  9x9,  360-r.p.m.  machines,  and  one  75-h.p.,  IS  x  9, 
360-r.p.m.  booster. 

The  products  handled  include  meat,  poultry,  eggs,  fruit,  vegetables,  etc.  Although  the  war  is  over, 
the  Army  intends  to  continue  operating  the  depot. 


NEW  BUILDING  MATERIAL 
EXHIBIT  IN  BERKELEY 


SUMMERBELL  ROOF  STRUCTORES 

17A6  Thirteenth  St.,  Oakland.  Calif. 


An  exhibit  of  building  materials, 
new  building  techniques  and  other 
pertinent  information  on  nearly 
erery  phase  of  the  home  building 
industry  as  applied  to  veterans 
housing,  opened  today  in  the  of- 
fices of  Russell  Gueme  DeLappe, 
Claremont  hotel,  Berkeley. 

The  exhibit  will  be  open  daily 
from  9  to  5,  and  Sunday  from  1:30 
to  5  p.  m.  and  will  continue  to  Apr. 
29.  The  American  Veterans  com- 
mittee is  sponsoring  the  showing, 
Mr.  DeLappe  stated. 


HOUSING  FORUM 


A  housing  forum  attended  by 
prominent  architects,  builders  and 
housing  authorities,  was  held  last 
night  in  the  Claremont  hotel,  Ber- 
keley, for  hundreds  of  members  of 
the  American  Veterans  committee, 
veterans  of  WoridWfcr  IL 

Prominent  sp«iftW»t«  included  Ju- 
lius Keller,  San  Francisco  attor- 
ney; Lae  Roberts,  Arthur  Eaton, 
housing  authority;  Robert  Royston, 
archit^;  and  Norris  Gaddis. 
# 

REGISTER  NOW 


From  San  Francisco 
ENterprise  10930 


.Prom  other  exchanges 
TWinoaks  3622 


FOR  RENT 

Combination  5^8  yd.  HOE, 
DRAGLINE,  CLAMSHELL 
and  SHOVEL,  diesel  pow- 
ered. Phone  JU.  4-8081. 


Registration  for  the  June  pri- 
mary election  of  state  officers  closes 
April  25. 


NEW  ANTIOCH  SITE  TO 
HAVE  127  VET  HOMES 

A  new  22-acre  site  in  Antioeh  is 
being  developed  by  the  Swinerton 
&  Walberg  Co.  for  erection  of  127 
homes  for  sale  exclusively  to  vet- 
erans. 

The  site  was  formerly  owned  by 
the  Fibreboard  Products  company, 
Antioeh,  and  building  of  tl^  first 
36  units  is  reported  underway. 

Fibreboard  Products  Company, 
Schumaker  Wall  Board  corpora- 
tion, and  the  Paraffine  companies, 
according  to  D.  B.  Gladstone  of 
the  Swinerton  &  Walberg  Co.,  will 
furnish  most  of  the  materials  used 
in  construction,  as  many  of  the 
houses  will  be  used  by  veterans 
now  working  in  these  plants. 


surplus   war   properties   and   their 
disposal,  promised  today. 

Nearly  80,000  long  tons  of  heavy 
construction  equipment,  headed  for 
exclusive  use  in  the  veterans  hous- 
ing program,  has  either  been  land- 
ed or  is  now  on  tne  high  seas 
enroute  to  west  coast  ports. 

Before  the  end  of  April  this 
heavy  rolling  stock  —  bulldozers, 
compressors,  cranes,  tractors,  shov- 
els, draglines  and  buckets  —  will 
have  been  docked  in  a  fleet  of  26 
vessels,  and  as  soon  as  WAA  can 
set  up  channels  for  its  sale  as  sur- 
plus property,  these  items  will  fun- 
nel  into  private  markets^ 

Sale  of  the  heavy  duty  items  will 
provide  building  contractors  with 
a  type  of  chainery  crit4cally  need- 
ed not  only  for  actual  housing  con- 
struction but  for  grading  new  hous- 
ing areas,  laying  of  servers  and 
water  mains,  and  road  building. 

The  WAA  official,  who  has  just 
returned  from  Californiai,  empha- 
sized that  every  item  of  the  vast 
amount  now  enroute  to  the  west 
coast  will  be  used  directily  in  the 
veterans  housing  program. 

Present  plans  provide  for  sale 
on  the  buyer's  promise  that  his 
purchase  will  be  used  ortly  in  es- 
sential housing  work  permitted  un- 
der the  National  Housinjf  Agency 
plan. 

No  other  method  for  determining 
final  use  of  the  equipment  after 
sale  is  being  considered. 

Details  of  methods  of  sale  are 
being  worked  out. 

One  vessel  of  the  fleet,  the 
"Southampton",  has  arrived  at 
Port  Hueneme,  Calif.,  and  10  more 
merchant  ships  and  15  LST's  are 
due  before  April  30. 

Each  of  these  ships  is  carrying 

3,000  tons  of  the   much  -  needed 

heavy  duty  equipment. 

1     Though  they  are  10,000-ton  ves- 

jsels,  the  bulky  nature  of  the  cargo 

I  does  not  permit  transportation  of 

imore  than  about  3,000   long  tons 

per  ship. 

The  surplus  war  cotnstroction 
equipment  is  on  its  way  here  from 
Manila,  the  Marianas  and  Okinawa. 

Arrival  of  this  heavy  duty  grad- 


be  followed  by  larger  consign- 
ments to  be  returned  from  all  war 
theaters,  WAA  said. 

Similar  shipments   are  expected 
ihortly  at  east  coast  and  gulf  ports. 


This  n«w*  rel«aM  come*  direct  te 
u*  from  our  Washington  correopond- 
ent  who  gathers  news  from  all  gov- 
ernment bureaus.  If  the  local  office 
involved  doe«  not  have  official  noti- 
fication of  the  news  contained  at>ove, 
make  a  note  to  checl<  with  them  at 
a  later  date  as  experience  has  proved 
that  the  DaJly  Pacific  Builder  la 
publishing  new*  in  advance  of  local 
office  Information,  and  that  the  In- 
formation herein  is  true  and  genuine. 


Col.  Edwin  H.  Marks 
Heads  So.  Pac.  Corps 

Col.  Edwin  H.  Marks  assumed 
duty  as  Di\ision  Engineer  of  the 
recently  created  South  Pacific  di- 
vision of  the  U.  S.  Corps  of  Engi- 
neers  on  Apr.  17.  Colonel  Bfarks 
succeeded  Brig.  Gen.  Philip  G.  Bru- 
ton,  who  was  retired  Mar.  11. 

Col.  Georgre  Mayo,  District  Engi- 
neer of  the  San  Francisco  District, 
has  been  Acting  Division  Engineer 
during  the  interim  period. 

Colonel  Marks,  who  is  a  West 
Point  graduate  of  the  Class  of  1909 
comes  to  San  Francisco  from  Dal- 
las, Texas,  where,  for  the  past  two 
years,  he  has  been  Commanding 
General  of  the  South  Western  di- 
vision with  the  war-time  rank  of 
Brigadier  General.  He  has  had  a 
wide  experience  in  engineering 
work  throughout  the  U.  S.  and  in 
Panama  and  the  Philippines. 

During  the  War  he  was  assigned 
to  command  the  Engineering  Train- 
ing Center  at  Fort  Belvoir,  Va., 
and  was  placed  in  general  charge 
of  all  activities  there.  Col.  Marks 
was  awarded  the  Distinguished 
Service  Medal  for  his  servrces. 

His  two  sons,  both  West  Point 
served  with  distinction 


graduates 

m  the  Infantry  in  the  European 
ing  and  excavating  material"  will  I  Theatre  of  Operations. 


BURKE  FORM  CLAMPS 


IxPAjQ.nM  .«.K.^   ^I"^^^"  "'liQs         ci;ring  compounq 

?5SpAn  °n    o2L1^     COLUMN   CLfiftAPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORcId    PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO^  Inc. 

.780  Bryant  Street      -      Saiy  Francisco      .       Phone  GArfield  8768 


TEC< 


Double   Grip  SpikM 

Timber  Conntefors  ond  T««Js 


TIMBER  BNGINCBRING  CO.  OF  CALIFORNIA 


2M  Markvt  St,  San  Franoieoo 
EXbroekSeM 


1151  So.  Broadway,  Los  Angeles 
PRotpeot82S9 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


iRium  PRiHT  compnnv 


WAKH 


FinEPRiriT 

4th  &  Addison  S«s  •  Berkeley  2,  Calii. 
Phone-  BErkeiey  3440 


PRIORITiiS  NO 

LONGER  miumv 


SiRVICE 


INTEORUY 


RESPONSIBILITY 


New  Te/eplione  Humh^r 

DOuglas  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


Sir  El 


THE 


BROOKMAN 
COMPANY 

55  MAIN  STREET 
SAN  FRANCISCO  5,  CALIFORNIA 


AiUBi 


I    A  NEW  OrgoBJiatloi  pf  EXPERIENCED 


Round    •    Half-round    *    Square 


BETHLEHEM   PACIFIC 


COAST 


STEE*l        COtPORATION 

0*fi«raf  OtHtmti  %mu  PraiKiM* 


OiVrkf  OMcM.-  SMittU,  Portland,  Los  Ang*!**.  Soft  Loko  City 

S^oof  f  lontfl :  Soottlo,  South  Son  Fronciico,  Lot  Angolot 

Fdbricof  jn0  Works  :  South  Son  Francisco,  Alomodo,  Los  Angolot 

M</(  Dopo^s :  Soattio,  Fertlond<  San  Francisco,  Los  Angolos 


WAR  SURPLUS 

JUST  UUASID  FOR 

CIVILIAN   USE 

* 

NEW  6-INCH  12-eAUGE  STKL  PIPE 

20.FOOT  LENGTHS  WITH 
QUICK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  UNES 

PRICED  RIGHT— IMMH>IATE  DELIVERY 


|:or  FuM  Informafion  Confac*  Your  NMrMf  DmU 

PACIFIC  PIPE  COMPANT 

Sm  Pmelsce  or  OiiJii 

DULIEN  STEEL  PRODUCTS.  NIC. 

SMtfto  and  Los  nijilii 

MORSE  RROS.  MACHINiRT 


STUCCO 

THE 
IMPROVED 

lA    Yil     1 


ffi  -U^iciU 


STUCCO   CE 


More  y«rds  Pw  Sock  •  Spreads  Easier  •  Lmss  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


TASGON-The  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Lx)osen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  and  Labor 

GUNN  CARLE  AND  CO. 


20  POTRRO  AVL 


UN.  54M 


SAN  niANCISCO 


K 


The  ORIGINAL  Pre-sealeil  Insulated  Pipe 


For  Mamfenance-Free  Service  m 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


^m^^fj" 


NEIL  H.  PETERSON  COMPANY 

1129  FOiSOIf  STtftfr  SAN  PRANCtSCO  3.  eAUP. 


Washlnsten,  Or^ion  luid  Tarrltory 

0*9   AMMKB'* 

E.  H.  LANaOON  COMPANY 

•M  Dmtor  Horto«l  Bvlkflofl 

SMtCIo  4»  WosMnffton 

PhMM  ELNoMNM 


SowtlMtm  C«iK«ml«: 

A.  H.  JOHMSON 
SB  UndMi  AvoniM 


CCoMMmta 
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FIRST  PUBLISHED  TODAY 


Highway    Imp.— Butte    County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engrineer.  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  8,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Butte  County,  between  Oroville 
Wye  and  Nelson,  between  Durham 
Railroad  Crossing  and  Chico,  and  be- 
tween Big  Chico  Creek  and  Sixth 
Street  in  Chico  (M  |.But-3-B,C,Chc), 
about  eleven  and  eight-tenths  (11.8) 
miles  in  net  length,  existing  sur- 
facing to  be  repaired  with  plant- 
mixed  surfacing  and  crusher  run 
base,  and  borders  and  shoulders  to 
be  constructed  of  crusher  run  bate 
and   Imported   borrow. 

Bids    are    required   for   the    entire 
work  described  herein. 

In  accordance  with  the  provisionB 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ $1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  Anachine 

operator     _ „ 1.75 

Flagman    i.oo 

Laborer     „ 1.00 

Motor    grader    operator 1.85 

Oil   distributor  bootman, 1.125 

Oiler,  power  shovels  or  cranes..  L26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.(M) 

Roller  operator  1.66 

Tractor  driver  1.70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capax:ity)  ...„ 1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) —  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    (1%) 
times  the  above  rates. 


Oiler,  power  shovels  or  cranes.  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  control  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2M 

Roller  operator 1.6B 

Tractor  driver 1.70 

Truck   driver    (18   cubic   yards 


water  level  capacity  or  more)  1.5625 
Truck   driver    (14  cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  Li375 

Truck    driver    (8    cubic    yards 
BJid  less  than  14  cubic  yards 

water  level  capacity) 1.S75 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0625 

Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (l^^)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  feffect,  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
i.s  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications, 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
re.^erves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer, 
Dated  April  19,  1946. 

(Daily  Pacific  Builder) 
(April  19-26,  May  3,  1946) 


shown  above,  shall  be  not  less  than 

$1.00  per  hour. 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

The  attention  of  biddern  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  tind  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials ;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contractors 
in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specificationa 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  April  19,  1946. 

(Dally  Pacific  Builder) 
(April  19-26,  May  3,  1946) 


Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications   may    be    obtained    at    the 
office  of   the   State   Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen    at    the   offices    of    the   District 
Engineers   at  Los   Angeles  and   San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of    the    District    in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclficatlona 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves   the  right   to  reject  any  or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated :  April  19.  1946. 

(Dally  Paicific  Builder) 
(April  19.  26,  May  3,  1946) 


FIRST  PUBLISHED  TODAY 


Start  Investigation  of  Construction 
Projects  Started  in  Violation  of  Order 

Special  ntoit  the,  Dkily  Pacific 
Buildek's  WASHINGTON  BUREAU 

Crack-down  throaghoat  the  nation  on  construction  projects  started 
since  March  26  which  are  non-es&ential  or  deferrable  has  been  began 
by  the  Civilian   Production   Administration. 

Builders   of    more   than    3,000    projecte    in    the   non-essential    or 

leferrabl^  classification  have  been 
)rdered  not  to  proceed  with  actual 
construction  without  specific  CPA 
permission. 

Morris  S.  Vemer,  head  of  the 
CPA  Compliance  Division  in  Chi- 
cago, said  that  builders  of  hun- 
dreds of  projects  in  the  Chicago 
area  costing  |20,000  to  $30,000 
each  have  been  directed  to  hold  up 
building  operations. 

Included  in  the  halted  Chicago 
jobs,  Vemer  said,  are  a  $130,000 
bowling  alley,  a  $100,000  theatre, 
a  $300,000  industrial  plant,  a  $1,- 
000,000  manufacturing  plant,  a 
$40,000  dance  floor  and  office  bldg., 
and  a  $50,000  low-cost  food  store. 

Halted  at  Kenosha.  Wis.,  is  an-  comply  with  the  regulation,"  Ver 
other  $1,100,000  industrial  plant,  j  ners  aid.  "This  case  was  referred 
"Thousands  of  construction  jobs  to  the  Justice  Department  for  le- 
gal action.  Almost  simultaneously 
the  owner  of  the  building  backed 
down  and  agreed  to  abide  by  the 
order." 

Field  reports  indicated,  Vemer 
said,  that  mtoy  builders  began 
last-minute  excavations  in  the  mid- 
dle of  March  to  beat  the  March  26 
deadline. 

Under  CPA  regulations,  a  struc- 
ture was  considered  to  have  been 
started  if  the  excavation  had  been 
dug  and  footings  were  in  place  by 
March  26. 

Non-essential  or  deferrable  proj- 
ects were  halted  by  CPA  at  widely- 
scattered  points. 

Construction  was  stopped  by  the 
CPA  on  a  theatre  in  Dayton,  Ohio; 
a  mail  order  retail  store  in  Cleve- 
land; apartment  houses  and  stores 


CONTRACTORS— Save  Money  and  Time      * 


BY    USING 


QUANTITY  SURVEYS 

165  JES3IE  STREET         -         SUtter  8361  SAN   FRANCISCO 

PREPARED  BY  LeROY   SERVICE 


carried  out  and  that  the  veterans 
housing   program    succeeds." 

Sites  Checked 

Vemer  said  that  CPA  investi- 
gators checked  building  sites  and 
the  examinations  showed  that  in 
many  cases  builders  had  "merely 
excavated"  and  had  not  actually 
begrun  construction  before  March 
26  in  the  strict  sense  of  the  lim- 
itation order. 

"So  far,  there  has  been  only  one 
case  of  open  defiance  of  CPA  in 
connection  with  the  housing  pro- 
gram— that  was  a  liquor  store  in 
Camden,   N.  J.,  which  refused   to 


throughout  the  country,  started  in 
violation  of  the  recently  created 
housing  regulation,  have  been  halt- 
ed since  the  order  went  into  effect 
on   March  26,"  Vemer  said. 

"The  construction  limitation  or- 
der was  put  into  effect  to  provide 
materials  for  veterans'  homes  and 
other  essential  construction,  and 
we  are  going  to  do  all  in  our  pow- 
er to  see  that  this  high  purpose  is 


FIRST  PUBLISHED  TODAY 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Highway  Improvements— Alameda 
County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE   TO   CONTRACTORS 


United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President,  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der,  whether   higher   or   lower,   shall 


I  WELDING  SERVICE  . 

Portable  (Day  or  Contract) — General  Repair 
"JTRAILER  CONSTRUCTION  TO  ORDER 

Hansen  and  Wagner  Welding  Co. 

1569  SEVENTH  STREET,  SAN  FRANCISCO 
Bus.  'iPhone:  MA  9668— Res.  'Phones:  MA  9692,  EL  1002 


Plans  may  be  seen,  and  forms  of   in  Miami;  and  inter-building  briuge 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 

Highway   Improvement*— Mendocino 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  8,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  between  WIIIIU 
and  2.6  miles  northerly  (l-Men-1-F), 
about  two  an#8lx-tenth»  (2.6)  miles 
In  length  to  be  surfaced  with  plant- 
mixed  surfacjn^  on  Imported  base 
material. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  L&bor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman . $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator   1.75 

Flagman 1-00 

Laborer -  1.00 

Motor  grader  operator 1.86 

Oil  distributor  bootman 1.U6 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  15,  1»46, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  across  Alameda 
Creek  and  over  the  tracks  of  the 
Western  Pacific  Railroad  Company 
about  2.7  miles  west  of  Sunol  (IV- 
Ala-107-A)  a  bridge  and  overhead 
crossing  and  approaches  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    -—  1-76 

Carpenter  LW 

Cement  finisher 1.75 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  nrlxer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  1-70 

Motor  grader  operator  ..._ 1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yiurd)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  - 2.26 

Pile  driver  holstman  or 

operator    —  1.86 

Pile  driver  man  ~~  1.86 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  15,  1»46, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which   special   reference   is   made,   as 

follows:  .      _     . 

,o\r,  County,  at  Tul«  Canal  about 
six  miles  east  of  Woodland  (lll-Yol- 
50- E),  a  reinforced  concrete  slab 
bridge  to  be  constructed  and  about 
twenty-four  hundredths  (0.24)  mile 
of  approaches  to  be  graded  and  bi- 
tuminous surface  treatment  applied 
thereto. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
late  of  wages  applicable  to  the  w«rk. 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

"reman     JJJ 

Carpenter  - - ^-^ 

Cement    finisher. - 1«S 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1-70 

Concrete  vibrator  operator a.f» 

Flagman     

Jackhammer  operator 

Laborer    •  ,  „_ 

Motor    grader   operator i  »& 

Oil   distributor  bootman  i  a^o 

Oiler,  power  shovels  or  cranes.,  i.^ 
Operator  of  power  shovel  or 
other  excavating  equiptaent, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  sho^elj^f 
other  excavating  equipment, 
shovel    type    controls     «>▼« 

one  cubic  yard)  ^^ 

Pile  driver  holstman  or  ^^ 

operator    .  „g 

Pile  driver  man  -^ *°Y 

Reinforcing  steel  worker i-w 

Roller  operator  

Tractor  driver 


proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  office  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  Di.strict  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids.  I 

DEPARTMENT  or  PUBLIC  WORKS 
DIVISION  €>'y  HIGHW^AYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated :  April  19,  1W6. 

(Dally  Pacific  Builder) 
(April  19,  26.  May  3,  1946) 


NewMasterGaselineBackfillTamper 


-i»;»^ 


^^^ 


-Compacts  Earth  Fill- 
Compacts  &  Bonds  Asphalt 

and  Black  Top  Patches 
Compacts  and  Levels  Sods 
-Works  in  Narrow  Ditches- 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


Corner  of  Natooui 
SAN  FRANCISCO 


Ph.  MArket  1651 


(Continued  on  Page  Three) 


at  Pittsburgh;  a  night  club  in  San 
Francisco;  a  16-unit  hotel  in  Los 
Angeles;  a  garage  and  storage 
building  for  a  life  insurance  com- 
pany in  Hartford,  Conn.,  and  a 
Washington  office  building  intend- 
ed  for  Government  use. 

Before  the  actions  were  taken 
by  CPA,  compliance  officials  noti- 
fied owners  and  contractors  that 
to  "begin"  construction  according 
to  the  order,  meant  "to  incorporate 
into  a  structure  on  the  site  ma- 
terials which  are  to  be  an  integral 
part  of  the  structure",  such  as 
pouring  of  cement  into  a  founda- 
tion on  he  site. 

"It  was  clearly  stated  in  the 
notifications",  Vemer  said,  "that 
the  Housing  Order  forbids  the  be- 
ginning of  construction  except  as 
specifically  authorized,  whether  or 
not  the  materials  needed  are  on 
hand  or  are  available  without  pri- 
orities assistance.  Exception  to  this 
ruling  applies  only  to  that  work 
begun  before  the  effective  date  of 
the  limitation  order — March  26 — 
and  which  was  normally  begin 
carried  on  at  that  time  and  after- 
wards." 


ACME     SWING     SAW 


1.0625 

1.25 

1.0625 


Junior  Size 


W^*f"> 


«cri» 


1.65 
1.70 


Reinforcing  steel  worker 1.80 

Roller  operator !-• 

Tractor  driver  •  l-TO 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  —  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator IM 

Jackhammer  operator tSS 

Oil  distributor  bootmam  1.125 

Oiler,  power  shovels  or  cranes..  1.40 
Truck    driver    (4   cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity) 1.2636 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)-  1.15 
Unskilled  Labor 


a  COMPRESSOR 

FROM  BACON! 

The  right  size  compressor— the 
air  tools  you  need — in  first  class 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
ckn  dial  the  telephone  of  the 
nearest  Bacon  office. 


1161 


PORTABLE  CONTRACTORS  SAW 
Skid  Saws  Without  Wheels 

Dealer  .  .  .  EDWARD  R.  BACON  CO.,  17th  at  FOLSOM  STS. 

SAN  FRANCISCO 


Flagman 
Laborer 


1.0625 


1.0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  clRs^lf  icaUon. 

Tl»e  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
S1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rateB  are 
not  shown  above,  shall  be  not  leaa 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 


Truck   driver    (18  cubic  yard* 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1-4S70 

Truck   driver    (8    cubic    yard* 
and  less  than  14  cubic  yards 

water  level  capacity) -  1-370 

Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  -~  l-lo*0 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)—  1.WB6 
Any  classification  omitted 

herein  not  less  than .^ -^  l-0«5 

Overtime  — one    and    one-half    (i%)  i 

times  the  above  rates. 
Sundays  and  holidays  (except  watg"-  ] 
men.  guards  and  flagmen)— o^|^d 
one-half  (1%)  times  theabove^^s. 
The  rates  of  wages.  Including  ov- 
ertime, holiday  or  Sunday  vMm, 
above  specified  are  subject  to  «»e 
effect  if  applicable  hereto,  of  execu- 
tive  orders  of   the   President   of   the 


RENT  BY  WEMCO 


AVING 


RE^KERS 


Restore  Worn  and  Damaged  Concrete 

(WnH  CONCRETE) 
ON  BIUOGES,  ROADS,  FLOORS,  BUILDINGS,  ETC 

International  Concrete  Vibration  Co. 

EDMUND  P.  CADLE,  Dutribator 
472  Twcnliedt  St.,  OiJduid  Pbooe  HL  7288 


ROOF 
TRUSSES 


STRUCTURES 

IMCORPOKATED 

220  Montgomery  St. 

San  Francisco  4,  Cafif. 

YUkon  0407 

SACRAMENTO    OFFICE 
1014  8th  8t^-'Phone  Sao.  9B4S 


Other 
able 


You 


right 


complete  line  of  iir  compressors,  air  toob,  and 

! 

construction  e<ijuipment  is  immediately  avail- 
for  rent  or  sale  at  Western  Machinery  Company, 
will  find  equipment  at  Wemco  in  exactly  the 
sizes  for  every  job. 


ff 


Ummca  Se/UAice  Stumd,  7/ou.  Mohs^ 


ff 


AUTNOiiziD  DisTiiiuTois  CHICAGO  PNEUMATIC  TOOL  COMPANY  a»«  conptissots  aiio  mi  toois 


WESTERN    MACHINERY    COMPANY 
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FRIDAY,  APRIL  19.  1946 


Official  Proposak 

(Continued  From  Page  Two) 


Highway  I mprovemenc*— Humboldt 

County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORK8 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  PubUo  Worka 
Building.  Sacramentor  California,  un- 
til 2  o'clock  p.m.  on  April  24,  1046, 
at  which  time  they  will  be  publicly 


Truck   driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.375 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.187S 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)-  1.0625 
Any  classification  omitted 

herein  not  less  than 1-00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  ordeni 
of  the  President  of  the  United  State* 
and  to  any  modilcation  thereof  and 
to  any  and  all  lawful  orders  of  the 
President    or    any   other    authorised 
Federal  officer  or  agency,  insofar 


R^°,?nf*^f  i/tf1,^!°    ^*   Assembly    ^he  same  may  be  applicable  to  thle 
t:^J^  2t.  ^^^  building,  for  repairing    contract.   In    case  of  any   inconsiflt- 


State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
speolal  reference  is  made,  as  follower 

Humboldt  County,  between  Pat- 
rlok'e  Point  and  Big  Lagoon  (1-Hum- 
1-J),  a  distance  of  about  three  and 
four-tenths  (3.4)  mile*  to  be  surfaced 
with  plant-mixed  surfacing  on  Im- 
ported base  material  and  a  seal  ooat 
to  be  applied  to  the  plant-mixed  eur- 
facing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ $1.40 

Asphalt  plant  mixer  operator.™  1.46 
Asphalt  spreading  machine 

opemtor 

Flagman  

Laborer  


Motor  grader  operator  

Ol!  distributor  bootman 


1.75 

LOO 

LOO 

1.86 

L12S 

1.25 


Oiler,  power  shovels  or  cranes.. 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

ene  cubic  yard) 2.00 

.Roller  operator  1.65 

Tractor  driver  L70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  lesa  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  LISTS 

Truck  driver  (leee  than  4  cubic 

yards  water  level  capacity)..  1.06H 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    dH) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,  guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  af-e  subject  to  the  effect,  If 
applicable  hereto,  of  executive  ordeni 
of  the  President  of  the  United  Statet 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  th« 
President  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  ccmtroL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  Distrlet 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dto- 
trlct  Engineer  of  the  District  ta 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pM' 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specif Icatioas. 
Each  bidder  must  be  licensed  and 
prequalifled  as  required  by  law.  (Sm 
said  Proposal  Requirements  and  COB- 
ditions.) 

The  Department  of  Public  Wows 
reserves  ^e  right  to  reject  any  or 
all  bids./  ,^ 

DEPAfUTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
^^y^  Q.  T.  McCOY, 

"""^  State  Highway  Engineer. 

Dated :  April  5,  1946. 

(Dally  Pacific  Builder) 
(April  5-12-19,  194© 


contract.   In    case  of  any 
ency,   the    rates    fixed   by    any    such 
applicable    Federal    order,    whether 
hl^er  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  bo  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (Jeneral 
Contractors  In  San  Francisco. 

No  bid  win  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  €Uid 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  EnginCwX*. 
Dated:  April  5.  1946. 

(Daily  Pacific  Builder) 
(April  5-12-19,  1946) 


Highway    Improvements — Lake  Co. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  receive! 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  1,  1»4€,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Lake  County,  between  1  and  2  mllee 
south  of  Upper  Lake  (l-Lak-8»-E), 
two  bridges  to  be  constructed,  one 
across  Robinson  Creek  and  the  other 
across  Scott  Creek. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
•f  SecticMi  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Carpenter |L136 

Cement  finisher L78 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)  —  L70 

Concrete  vibrator  operator 1.25 

Derrick  operator 2.00 

Flagman  1.00 

Jackhammer  operator 1.26 

Laborer  ^-^ 

Oiler,  power  shovels  or  cranes..  1J8 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard) —-  2.00 

Painter    (brush)    l-««o 

Painter  (spray)     1»® 


Pile  driver  hoistman  or 

operator    — — 

Pile  driver  man  

Reinforcing  steel  worker 

Roller  operator 

Structural  steel  worker  - 
Tractor  driver 


L85 
L88 
LOO 
L66 
1.75 
L70 


Truck  driver  (18  cubic  yards 
water  level  capacity  or  more)  1.6625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity) 1.4375 


Improvements— Del    Norte 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
BuUding.  Sacramento,  CaHfomia,  un- 
til 2  o'clock  p.  m.  on  May  ''-JJ'T^' 
at  which  time  they  will  be  public  y 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  whicn 
special  reference  is  made,  as  follows : 
Del  Norte  County,  oetween  b.i 
miles  and  2.6  miles  south  of  Crescent 
City  (I-D.N-1-B).  about  three  and 
seven-tenths  (3.7)  miles  in  length, 
imported  base  material  to  be  placed 
and  a  seal  coat  applied  thereto. 

Bids    are    required    for  the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
iLlassificatlon  Rate  per  hour 

-yphalt  plant  dryerman  or 

'tireman  - i  nn 

Flagman  JJX 

Laborer  ^-V" 

Motor  grader  operator  IBo 

Dil  distributor  bootman  — 1.12S 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.00 

Roller  operator  !-*> 

Tractor  driver  - 1-''® 

Truck   driver    (18   cubic    yards 

water  level  capacity  or  more)  1.6625 
Truck   driver    (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  L4376 

Tnick    driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity) L875 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.HT5 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)—  1.0636  j 
Any  classification  omitted  i 

herein  not  less  than LOO 

Overtime  — one    and    one-half    (1%) 

times  the  scbove  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)— one 
and  one-half  a%)  tlmea  the  above 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  ^'es.  above 
specified  are  subject  to  the  effect,  tf 
applicable  hereto,  o«  ««cutlve  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 

I  to  any  and  all  ^a^^L  o'^'^®"  °LS5 
president  or  any  other  *u"»?rt»^ 
Federal  officer  or  agency.  Insofar  as 
!  the  same  may  be  aPP"cab  e  to  ttls 
contract.  In  case  of  any  Inconsist- 
ency the  rates  fixed  by  W  su^ 
applicable  Federal  order,  whether 
higher  or  lower,  shall  co^troL 

Plans  may  be  seen,  and  toTvoBOt 
proposal,  bonds,  contract  ^^d  fP««; 
flcaUons  may  be  obtained  at  toe 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  <>'  ^he  Dlst^ 
Engineers  at  Los  Aiigeles  and  8an 
Francisco,  at  the  office  of  ^e  Dl^ 
trict  Engineer  of  the  district  to  wW^ 
the  work  is  situated  and  at  ^e  «ftee 
of  the  Associated  General  Contrac- 
tors to  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  'orm  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speciflcationa 
Each  bidder  must  be  "censed  sjad 
:  also  prequalifled  as  required  by  law^ 
(See  said  Proposal  Requirements  and 

Conditions.)  ^  .^  . ,,     wt-_i,_ 

The  Department  of  PubUc  Works 
reserves   the  right  to   reject  any   or 

SePaStMBNT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 

^*^«^  ^  ^P'^"  fb^^Paclfk.  Builder) 
(Apt?l  12,  19.  26.  1946) 


UODER 

Any  classmc"t/or oS??^*^>-  '"^ 
'     herein  not  le«?q   thit. 

Overtime --one''an'S"one:i;ii?  ^?i. 
times  the  above  ratei     ^^    ^^^* 

m  n'^rrl^^nS  ^""P^  watch- 

The  mt  J  o^L"™^  ^^«  ^^'o^e  rates. 

Pres?In?'*  *"  ^^^»  ordersTf  "S 
pl^l  ,°^,°''  ^y  °^"  authorised 
F^eral  officer  or  agency,  lnsof«\* 
tne  same  may  be  applicable  to  this 
contract,  m  case  of  any  toconsSt- 
ency  the  rates  fixed  bj  anyTuSi 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtatoed  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Bulldtog,  Sacm- 
mento.  California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engtoeer  and 
is  made  to  accordance  with  the  pro- 
vLslons  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engtoeer. 
Dated:  April  12,  1946. 

(Daily  Pacific  Builder) 
(April  12,  19,  26,  1946) 
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Higtiway  Improvements — 
Merced  County 


STATE  OF  CALIFORNIA 

DEPARTMENT  ef  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  ke  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  S78,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  1,  1946, 
at  which  time  they  wil  be  pwbUdy 
opened  and  read,  to  the  Assembly 
Room  of  said  bulldtog,  for  repedr- 
ing  State  Highway  to  aocordance 
with  the  specif leatkJBe  thersCor,  te 
which  special  referenee  Is  asade,  as 

follows : 

Merced  County,  between  San  Joa- 
quin River  and  Madera  County  Line 
(X-Mer-32-C),  about  three  (3.0)  miles 
in  length  to  be  repaired  with  untreat- 
ed roclc  base  and  plant-mixed  sur- 
facing. 

Bids  are  required  fer  «ke  emUre 
work  described  hewto.         

In  accordance  with  the  jtroTMlons 
of  Section  1T70  o'  "»« .  L^'  Cod*- 
the  Department  of  PubUe  Works  has 
ascertained  the  e<^^^  P??''**^ 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classlflcstlon  Rate  per  hear 

Asphalt  plant  dryerman  or 

fireman  - TrTJr 

asphalt  plant  mixer  operator...  L46 
Asphalt  spreadtog  machtoe 

operator   — 

Flapman 

ifotor^der  operator _. 

nn   distributor  bootman..„ 
mier  ^wer  shovels  or  crane.    1.25 
^     L?r»r   of   power   shovel    or 
^^/ther  excavating  equipment. 

shovel ^P^   controls    (up   to 

Sr including  one  a  yd. ) 


1.78 
1.00 
1.00 
1.85 
1.125 


1.85 


.„^    of   power    shovel    or 
^^ITer  excavktmg  equipment, 

:J.ovel  we  controls   (over  1 

cubic  yard^  _•-• 

Roller  operator  •" 
Tractor  driver 


2.00 


1.TS 


Tractor  ar»>     ^^^  ^^^^   ^^^ 
Trucli   a"^.;;     pacltyormore)  1.5«25 

^■*!f  Vriver    (14  cubic   yards 
Truck   driver  ^^^^     ^^^ 

•*lrTev5  capacity)  ....  1.4375 

water  lev  e      ^^    ^^^^^    ^,^^^ 

and  less  t^an^^     city) 1.375 

^^^^^Ifver   (4   cubic   yards 
Truck    d^V'  n  g  cubic  jrards 
a"^  '^Tpvel   capacity) 1.1875 


Highway  Improvements — 
San    Joaquin  County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTrCE    TO   CONTRACTORS 

Sealed    proposals   will    be    received 

lat  the  office  of  the  State  Highway 

Engineer,    Room    373.    Public    Works 

Building,  Sacramento,  California,  un- 

'til   2   o'clock   p.    m.    on    May   1,    1946, 

at  which   time  they  will  be  publicly 

opened    and    read    in    the    Assembly 

Room  of  said  building,  for  repairing 

portions    of    State    Highway    in    ac- 

■  cordance      wltn      the      specifications 

therefor,   to  which   special   reference 

I  is  made,  as  follows : 

San  Joaquin  County,  between  By- 
ron Road  and  Banta  Road  (X.S.J -5- 
A,Tra)  a  distance  of  about  five  and 
five-tenths  (5.5)  miles  to  be  repaired 
with  untreated  rock  base  and  plant- 
mixed   surfacing. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
-he  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

A.sphalt  plant  dryerman  or 

fireman  .|1.40 

Asphalt  plant  mixer  operator..  1.45 
\sphalt  spreading  machtoe 

operator     1-75 

Flagpnan 1.0626 

Laborer    ....„ „„ 1.0625 

Motor   grader   operator 1.85 

Oil   distributor   bootman „ 1.125 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (  up  to 
and  including  1  cubic  yard)..  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic    yard)    2.00 

Roller  operator  1.66 

Tractor  driver  1-70 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity)   1.4375 

Truck  driver  (8  cubic  yards 
and  less  thsm  14  cubic  yards 

water  level   capacity) —  1.375 

Truck  driver  (4  eublc  yards 
and  less  than  8  cubic  yards 

water   level    capacity) 1.1876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)     1.0625 

Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime  —  one  and  one-half   (1%) 
1  •  times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagman)  —  one 
and  one-half  (1%)  times  the  above 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  auid  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Bulldtog,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engtoeer  of  the  District  to 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   to   San   Francisco. 

No  bid  will  be  considered  imless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  in  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  SecUon  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalifled  as  re- 
quired bv  law.  fSee  said  Proposal 
Requirements    and    Conditions.) 

The  Department   of   Public   Works 
reserves  the  right  to  reject  any  or 

all  bids.  ^„,,„ 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G    T.  McCOY 
State  Highway  Etogineer. 
Dated:   April  12,  1946. 

(Daily  Pacific  Builder) 
(April  12,  19.  26,  1946) 


KERR  EQUIPMENT  COMPANY 

160  Tenth  Stree»     ^V,;lNas^  P"-  ^Arket  1651 


PRODUCTS 


J5 


C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  •  SNAP  TIES  •  8CREED 

SUPPORTS   -   COLUMN   CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS    •    ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  •  EXPANSION  JOINT 

CONCRETE  VIBRATORS 

1385  W.  letfa  St,  Oakland,  CaKf. 
TEmplebar  1405 

24-HOUR  PHONE  SERVICE 


Cost  Steel  Valves  ond  Fittings 
Forged  Steel  Flanges  and  Welding  Fittings 
Pipe  Fobricatlng  ond  Bending 
General  Machine  Work  of  Every  Type  - 

U.  S.  PIPE  &  MFG.  CO. 

249  First  Street  San  Froncisco  EXbrook  0380 


Cement  Giin  Construction 


Company     I 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CO^TTRACT  or  RENTALS 

Phone  GArfidd  7663    -    24  Calif omia  St,,  Smi  Frandtco 


CONTRACTORS:  see  us  heeum  v»u  bid/ 

We  wifill  finance  sound 
Improvement  Distrlet  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  oi  the  warrant  when 
issued.  Contact  us  earlv  to  permit  our  on-lhe-ground 
inspection  of  tihe  job.  Profit  by  our  long  experience. 

1911  Act  and  1)915  Art 

BONDS  and  WABBANTS  •  bough.  •  quolpH  •  sold 

P*«„cw^..  Stone  &  ¥Oungberg 

Sutter5460     ■     »*«    ^^^^^    BLILDINC    ■    iAh    b  RAKtliCO  * 


Haven  Saw  &  Tool  Co, 

NORTHEtN  CAUFORNIA  DlSTWIUTORS  FOt 

DeWALT  SAWS 

I      l^tolS  H.  P. 

I  '^ 

WOOD 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    -    OAD» 

V-BELTS 
WIRE  ROPE  AND  FITTINOa 
BALL  4  ROLLER  BEARINGS 


^cnRGE  M.  PHILPOTT  Ca 


•    METAL    •    STONE 

SKILSAW  PORTABLE  ELECTRIC  TOOLS 
S«ws    *    Drills    •    Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers.  Drills.  Screwdrivers,  Metal  Shears 

BOICE- CRANE  &  DURO 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Large  Stock  on  Hand  for  Immediate  Delivery 

• 
SALES    •    RENTALS    •    REPAIRS 

PERSONAL  SEHVlCf  -  24  HOUM  A  DAY  DURING  B^ERGOICY 


SAN  FRANCISCO 

1072-1076    Howard   Street 

HEmloa  11212 


OAKLAND 

950  Ea»t  14th  8tr««t 

eUneoMrt  SHI 


,-„-,  ,,-_ 

* 
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FRIDAY,  APRIL  19.  1946 


m  ttfc; 


ADITANGE  GONl! 


EPORTS 


DAILY  PACIFIC  BUILDER 

lMu«d  Ev«ry  Morning,  Exo«pt  Saturiay,  Sunday  and  LMQt  H*lld«y« 


DAJLY  PACIFIC  BUILDER  la  the  pioneer  construcUon  dally  ot  tha 
P&dfic  Coiist.  Maintaining  a  complete  news  reporting  aanrlca 
covering  all  principal  building  and  engineennK  projecta; 
consolidated  January  2,  1930,  with  Laraen'a  Adranoa 
Conatcuction  Repcrta.  A  I>egal  Newspaper  of  gen- 
eral circulation  ata  defined  by  the  Superior 
Court  of  San  Franclaco  County. 

SUBSCRIPTION  RATES: 
13.00  De(   Month;  (30  per  Year  (Payable  In  Advanoa).  SIngia  Copy,  ISO 

Bntered  aa  Second-Claae  matter  July  2£,  1907,  at  the  post  office 
at  San   Francisco,  California,  under  the  Act  of  March   S,   1879 

PablislMd  by 
STARK-RATH  PRINTING  A  PUBUSHING  00.     '^^ 
Under  a  management  agreement  witik 
F.  W.  DODGE  CORPORATION,  Owmt 

G    E.  McGAVRAN.  Editor  J.  E.  0DGER8,  AdvarUaInf  Man«a«r 

465  Teath  St,  San  FrancUco  3  TeLt  MArket  7110 


tlcal  ceilings,  parking  space. 
Owner — Bank  of  America,  Hester  Br., 
Frank  C.  Mitchell,  vice  president', 
Hester  Ave.  and  The  Alameda,  San 
Jose. 
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PLANS  COMPLETED 
MEDICAL- DENTAL  BUILDING 

Approx.   Cost,  $100,000 
OAKLAND,   Alameda  County,   Calif. 

28th  and  Summit  Streets. 
Construction  of  two-story  frame  and 

stucco    medical-dental    building    (8 

suites). 
Owner — Dr.   Demetrlo   E.    Jeffry,   400 

29th  St.,  Oakland. 
Archltett— Chester    H.    Trelchel,    606 

Cleveland   St.,   Oakland. 


9-1 0— EDUCATIONAL 
BUILDINGS 


BUILDING  SECTION 


f  j^ 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs 1-  8 

Educational   BIdgs.  9-10 

Hospitals    11 

Industrial    BIdgs. 12-13 

Public  Buildings  14-17 

Religious  Buildings 18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings  _  22-26 

Transportation  BIdgs.  27 

Miscellaneous  BIdgs -  28-30 


1.8— COMMERCL\L  BLDGS. 


•• 


4/19/46 

BIDS  WANTED 

NEAR  VERNALIS,  San  Joaquin 
Co.,  Calif.— Until  April  26,  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Department  of  Agriculture,  Emer- 
gency Rubber  Project,  at  Room  1101, 
315  W.  9th  St.,  Lo3  Angeles,  for  the 
sale  and  removal  of  an  office  building 
on  land  occupied  by  government  lease, 
located  approximately  In  the  center 
of  Section  35.  To'WTishlp  S  south, 
Range  6  east,  MDB  &  M,  about  one- 
half  mile  east  of  State  Highway  No. 
33  and  the  Town  of  Vemalla,  San 
Joaquin  County;  Inv.  No.  13. 

The  building  is  16x30  feet  In  area, 
with  approximately  8-foot  celling,  4- 
foot  gable,  lap  siding,  plywood  and 
celotex  sealed,  roll  paper  roof.  The 
building  is  divided  into  two  rooms 
and  a  closet.  The  large  room  has 
four  windows  with  Venetian  blinds, 
and  a  wash  bowl  in  one  comer.  The 
smaller  room  has  two  windows. 
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PLANS    BEING    FIGURED 

BIDS   OPEN    MAY   1 

STUDIO  BLDG. 

SAN   JOSE.    Santa  Clara   Co..   Calif. 

The  Alameda  at  Davis  Street. 
Construction  of  one-story  frame  and 

stucco    studio    building   to   contain 

20,000  sq.  ft.  of  floor  space. 
Owner — Gousha   Co.,   Chicago,    IlL 
Architect — Birge    M.    and    David    B. 

Clark,    310    University    Ave..    Palo 

Alto. 

Following    contractors    haA^e   taken 
out  plans: 

Carl  N.  Swenson  Co.,  355  Stockton 
Ave.,  San  Jose. 

Pasetta  Constr.  Co..  2300  Park  Ave.. 
Santa  Clara. 
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BONO    ELECTION 

SCHOOL  BUILDINGS 

Estimated  Cost  $250,000 

REDDING,  Shasta  County,  Calif. 

Construction  of  10-classroom  school 
to  Include  cafeteria,  gymnasium 
and  auditorium  at  Kutras  Tract; 
addition  of  four  classrooms,  dress- 
ing room  and  shower  to  Magnolia 
School,  and  addition  of  four  class- 
rooms, cafeteria,  auditorium  and 
gymnasium  to  Cypress  School. 

Owner— Redding  Elementary  School 
District,  Siebert  Stephens,  district 
superintendent.  Redding. 

Architect — J.  Clarence  Felclano,  4010 
Montecito  Ave.,  Santa  Rosa. 
The   school   district  will  vote   May 

17   on    a   proposal    to   issue   bonds  in 

the  amount  of  $250,000,  proceeds   of 

which  would  be  used  to  finance  the 

above  construction. 
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CONTRACT   AWARDED 
WAREHOUSE    Approx.  Cost  $105,000 
MODESTO,  Stanislaus  County,  Calif. 
One-story  and  basement  frame  and 

corrugated  Iron  warehouse  (110x150 

feet). 
Owner — San   Joaquin  Valley  Walnut 

Growers'  Association,  Linden. 
Structural     Engineer  —  Preston     M. 

Jones,  2514  Woolsey  St.,  Berkeley. 
Contractor— S.    C.    Giles    &    Co.,    319 

Elks*  Bldg.,  Stockton. 
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PLANS  COMPLETED 
MEDICAL- DENTAL  BUILDING 

Approx.   Cost,   $100,000 
OAKLAND,    Alameda   County,   Calif. 

28th    Street    bet.    Summit    St.    and 

Telegraph   Ave. 
Construction  of  tWo-story  frame  and 

atucco    medical-dental    building    (8 

suites). 
Owner — Dr.  Melvin  Schwartz. 
Architect — Chester    H.    Trelchel,    696 

Cleveland   St.,   Oakland. 
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WORK    UNDERWAY 

STORE  AND  WAREHOUSE 

Approx.  Cost,  $50,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
San  Carlos  ajid  Race  Streets. 

Construction    of    frame    and    stucco 
store  building  and  corrugated  iron 
warehouse  having  7800  ft.  of  store 
space. 

Owner — Germain  Seed  &  Plant  Com- 
pany, 13th  and  Taylor  Sts.,  San 
Jose. 

Architect — Kress  6c  Gibson,  515  1st 
National  Bank  Bldg.,  San  Jose. 

Contractor — Carl  N.  Swenson  Co.,  355 
Stockton  Ave.,  San  Jose. 
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PREPARING  PLANS 

SCHOOL  ADDITION        Cost  $200,000 

FALLON.  Churchill  County,  Nev.  S. 
Main  and  Front  Sts. 

Cement  and  steel  addition  to  present 
high  school  facilities  to  Include 
gymnasium  (100x140  ft.),  3  class- 
rooms, music  room  and  industrial 
art  shop,  remodeling  of  present 
building  to  enlarge  window  space, 
improve  lighting  facilities  In  4 
classrooms  and  elevate  auditorium 
floor. 

Owner — Churchill  County  Board  of 
Education,  Walter  D.  Johnson,  su- 
perintendent, Fallon. 

Architects  —  Blanchard,  Maher  & 
Lockard,  232  W.  First  St.,  Reno, 
Nev. 


Construction  of  l^-atory  frame  and 
'  fabric  reaidencei  6  rooms,   shingle 

roof,  wartn-alr  heating  system. 
>wner-nJaine8   l£illa  lU.  c/o  ar<^- 

tect. 
architect— Roland   L   Stringham,   251 

Kearny  St,  San  Franciaca 

J/19/46  ••2  4 

O  START  WORK 

CSIDENCE 
„ILL  VALLEY,  Marin  County,  Calif. 
Constructioa  of  one-story  frame  and 

stucco    residence,    tar    and   gravel 

roof,  hardwood  floors. 
)^^-ner— WlUliam  Miller,  c/o  architect 
Lrchitect— Walter    C.    Falch,    Hearst 

Bldg.,  San  Francisco. 

Construction    being    done    by    day 
rork. 
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concrete,     brick     veneer     veterans 
memorial    building  to    conform    to 
Civic  Center  architecture. 

Dwner- aty  of  Petaluma. 

Architect— J.  Clarence  Felclano,  4010 

;    Montecito  Ave.,  Santa  Rosa. 

;   A    bond   election    will    be    held    to 

finance  construction. 
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COMPLETING    PRELIMINARY 

PLANS 

v'ETERANS'  BUILDING 

lUERNEVILLE,  Sonoma  Co.,  Calif. 

Construction  of  wood  frame  and  wood 
exterior  veterans'  memorial  build- 
ing. 

Dwner — Sonoma  County. 

Architect— J.   Clarence  Felclano,  4010 
Montecito  Ave.,  Santa  Rosa. 
A  bond    election    will    be    held    to 

'Inance  construction. 


719/46 
ROCEED  ORDER 

'W^LLINC  UNITS  Price  $36,048 

HICO,    Biitte   County,    Calif.    Chico 
State  CoUiege. 

Constructloii  of  24  family  dwelling 
units,  Calif.  5-4443;  completion  by 
June  18. 

OwneF — Federal  Public  Housing  Au- 
thority, Htumboldt  Bank  Bldg.,  San 
Francisco. 

Contractop-*M.  &  K.  Corp.,  Financial 
Center  Bldg.,  San  Francisco. 


Owners    and    Bulldera-^wlnerton  ft 
Walberg,  22  SBuah  St,  San  Fran- 
cisca 
.    Grading   has   started   on   the   site 
The    Paraffme    Co.,    which    iacJudea 
Fibreboard  Products,  Inc.  and  Schu- 
macker  Wallboard  Corp.,  win  furnish 
the  major  items  of  materials  belne 
used    m    the   houses,    which   will  be 
largely   occupied    by   their   omiti   em- 
ployees,    aa    they    now    manufacture 
Unoleum,  paints,  composiUon  rooflne 
building  papers,  wallboards.  g^'psum 
lath  and  sheathing.  6.>iJ*um 

A  building  permit  has  been  issued 
to  the  owners  In  amount  of  $600,000. 


23 
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PLANS  COMPLETED 

SAN  FRANCISCO.  1549-1555  Web- 
ster St. 

Alterations  to  flats  involving  con- 
struction of  store  on  first  floor  and 
apartments  and  rooms  on  second 
and  third  floors. 

Owner— Withheld. 

Architect  —  Frederick  B.  Barss,  2«B 
Market  St 
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WORK  STARTED 

RESIDENCES 

ANTIOCH,   Contra  Costa  Co.,  Calif. 

22-acre  siite  between  L  and  O,  6th 

and    10th   Sts.    (former   Fibreboard 

Producta  Co.  property). 
Construction    of    127    residences    for 

sale  to  veterans. 


(Continuation  Notice — See  pages  7 
and  8  for  extra  Engineerincr  News) 

# 

SECURITY  TAXES  DUE 

Withholding  and  social  security 
tax  returns  for  the  first  quarter  of 
1946  must  be  filed  by  April  80, 
James  G.  Sni.nh,  collector  of  in- 
ternal revenue  for  the  First  Cali- 
forma  district,  reminded  business 
firms  today. 


FLANS  ON  FILE 
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COMPLETING  .PRELIMINARY 

=  LANS 

VETERANS'  BUILDING 
5ONOMA,  Sonoma  County,  Calif. 
Construction    of    reinforced    concrete 

veterans'  memorial  building. 
Dwner — Sonoma  County. 
Architect — J.   Clarence  Felciano,  4010 

Montecito  Ave.,  Santa  Rosa. 

A    bond    election   will    be    held    to 
inance  construction. 


Tha    following    list    of    plans    and    apeclfloations    for    construction 

projacta  are   now   available   for   inspection   at  the  office  of   DAILY 

PiAClFiC   BUILDER,  466  Tanth  Street,  San   Francisco. 


Wa^ 


Location 


Delta-Mendota  Canal 
Spec.  1188 
Earthwork,  Etc. 
Spec  1237 


Patterson 
Klamath  Project 


Bid  Opening  Data 

4-18 
4-21 
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BOND    ELECTION 
SCHOOL  IMPROVEMENTS 
{SAN     JOAQUIN      COUNTY,      Calif. 

Chartvllle  School  on  Jack  Tone  Rd. 
I     near  the  Intersection  with  Copper- 

opolls  Rd. 
Alterations    and    additions    to    school 

buildingB. 
Owner  —  Chartvllle    School    District, 

San  Joaquin  County. 
Architect — Not  given. 

The  school  district  will  vote  May  7 
on  a  proposal  to  issue  bonds  In  the 
amount  of  $33,000,  proceeds  of  which 
will   finance   the  above  construction. 


/19/46  "20 

COMPLETING   PRELIMINARY 

'LANS 

VETERANS'  BUILDING 

:L0VERDALE,    Sonoma    Co.,    Calif. 

'onstruction     of     wood     frame     and 

.stucco  veterans'  memorial  building. 
)wner — Sonoma  County, 
vrchitect — J.   Clarence  Felciano,  4010 

Montecito  Ave.,  Santa  Rosa. 

A   bond    election    will    be   held    to 
Inance  construction. 
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SITE    SELECTED 

BANK  BLDG.  Est.  Cost,  $100,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
NE  Cor.  The  Alameda  and  North 
Keeble  Avenue. 
Construction  of  new  bank  blldg.,  ad- 
vanced heating  and  ventilation  fa- 
cilities, fulorescent  lighting,  acous- 


Let*s  so  into  a  huddle  about 
MATERIALS 
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OWNER   TAKING   BIDS 

SCHOOL  Estimated  Cost  $40,000 

SAN  FRANCISCO.  Northeast  comer 
22nd  Ave.  and  Quintara  St. 

Construction  of  wood  frame  school 
building  to  include  eight  class- 
rooms and  assembly  hall  to  seat 
200. 

Owner — Sunset  Jewish  Institute,  c/o 
architect. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St. 
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PREPARING    WORKING 

DRAWINGS 

I  SCHOOL  BUILDING         Cost  $30,000 
i  SONOMA  COUNTY,  Calif. 
j  Construction   of  new   school  building 
and  auditorium. 

Owner — Dunbar  School  District,    So- 
noma. 

Architect — J.   Clarence  Felciano,  4010 
'     Montecito  Ave.,  Santa  Rosa. 


i 

I 

1 


West  t.;neniuigj  »^uupcia.>.*»<-,  •• 
chee,  Wash.;  total  estimated 
$800,000  to  $1,000,000. 


V19/46  '20 

:OMPLETING   PRELIMINARY 

'LANS 

/ETERANS'  MEMORIAL  BLDG. 

:OTATI,  Sonoma  County,  Calif. 

;;onstruction    of    reinforced    concrete 

veterans'  memorial  building. 
)wner — City  of  Petaluma. 
Vrchitect — J.  Clarence  Felclano,  4010 

Montecito  Ave.,  Santa  Rosa. 

A    bond    election    will    be    held    to 
inance  construction. 
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CONTRACT   AWARDED 

CLECTRICAL  WORK 

Contract  P»rice  $7977 

JACRAMENTO,  Sacramento  County, 
Calif.  K  St.  between  12th  and  13th 
Sts. 

electrical  work  In  connection  -with 
Studio  Theater,  now  urfSer  con- 
struction. 

Vrchitect  —  Leonard  F.  Starka,  416 
Native  Sons'  Bldg.,  Sacramento. 

Jeneral  Contractor— Central  Califor- 
nia Construction  Co.,  Inc.,  116  Erie 
St.,  San  Francisco. 

Electrical  Contractor — George  C.  Fobs, 
1720  8th  St.,  Sacramento. 
Other  bidders  w^ere: 
Sam  Bisset,  Sacramento,  $8245. 
Luppen    &    Hawley,     Inc.,    Sacra- 

nento,  $9369. 
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EXbrook  36S7 

When  you  need  competent,  reliable,  experienced  paint,  roof- 
ing or  floor  covering  applicacori  to  figure  on  s^k^-OMitraicta, 
WE  CAN  GET  THEM  FOR  YOU. 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINiCSS 

Our  experienc«i  paint,  waterproofing,  roofing  and  floor  cov- 
ering service  repreaentatives  .  .  .  backed  up  by  a  highly 
trained  TECHNICAL  STAFF  .  .  .  have  solved  many  a 
tough  problem  of  WHAT  TO  USE  AND  HOW.  This 
service  is  yours  for  the  addng !    - 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Bramaii  Street     •     Son  Fnmctsco,  19 

Government  Specification 
PAINT    -    ROOFING    -    LINOLEUM 

MMCipa^  Mm»  SnilHsthJ  liadcunu 
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BONDS  VOTED 

SCHOOL  PLANT 

SAN  MARINO,  Los  Angeles  County, 
Calif.  Site  on  Huntington  Dr.,  be- 
tween Winston  and  Gainsborough 
Aves.  and  1700  Huntington  Dr. 

Construction  of  new  school  plant.  In- 
cluding kindergartent  unit,  eight 
classrooms,  administrative  office 
and  cafeteria-auditorium  building 
and  the  addition  of  three  class- 
rooms, enlargement  of  cafeteria, 
home  economics  and  work  shops 
units  at   the   Huntington   School. 

Owner  —  San  Marino  Elementary 
School  District,  1700  Huntington 
Drive. 

Architects— Marsh,  Smith  &  Powell, 
Architects'  Bldg.,  Los  Angeles. 

I     The  City  of  San  Marino  on  March 

1 12  approved  a  proposal  to  issue  bonds 

in  the  amount  of  $450,000  to  finance 

I  construction. 


cost 


1  2 


^CC<X€        fit     PIONtfRBUlipiHSOF 

OVERHEAD  GARAGE  DOORS 

BtSIDfMIAl    and   COMMlBCtAl 


OVERHIAD  DOOR  CO. 

Phone  Olympic  6312 

S42a  San   Pablo  Ave.,  OAKLAND 

Pkone  JUniper  4-7897 
5731  Mlwian.  SAN  FRANCISCO 


4/19/46 

CONTRACT   AWARDED 

LOS  ANGELES.  Calif.  —  Stanton 
Reed  Co.,  816  W.  5th  St.,  Los  Angeles, 
awarded  a  cost  plus  fixed-fee  con- 
tract for  the  construction  of  a  new 
two-  and  part  three-story  reinforced 
concrete  and  structural  steel  bottling 
house  at  i910  N.  Main  St.,  Los  An- 
geles, for  the  Los  Angeles  Brewing 
Co.  Plans  were  prepared  by  L  A. 
Parker,  architect  -  engineer,  408  S. 
Spring  St.,  Los  Angeles. 

Plans  for  the  foundation  of  the 
building  were  prepared  by  L  T. 
Evans,  engineer,  408  S.  Spring  St, 
Los  Angeles. 

A  separate  contract  for  the  struc- 
tural steel  has  been  awarded  to  the 
i  Consolidated    Steel    Corp.,    Ltd.,   5700 
}  S.   Eastern    Ave..    Los    Angeles,    and, 
I  as    previously    reported,    other    con- 
tracts have  been  awarded  for  plumb- 
ing work  to  A.  B.  Jones  Co..  5450  Al- 
hambra   Ave.,  Los   Angeles,   and   for 
electrical  work  to  the  Newbery  Elec- 
tric   Corp.,    1038    Venice    Blvd.,    Los 
Angeles. 

A  priority  has  been  granted  by 
the  CPA  for  the  project. 


4/15/46 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS^ 

4/19/46  2  1 

SUB-CONTRACTS  AWARDED 

THEATER 

GUERNEVILLE,   Sonoma  Co..  Oalif. 

Construction    of    reinforced    concrete 

and   masonry   theater  building. 
Owner— Withheld. 
Architect  —  Vincent  G.   Raney.   z.« 

Post  Street.   San   Francisco 
Contractor— Walter  L  Olsen.  966  S) 
noma  Ave.,  Santa  Rosa. 

Roofing J.  B.   Rice  Co.,  Box  106 

,  Plumbing— Walter    Schefer,    640    5tti 
I      Street. 

I  Electric  Wiring— Empire  Elec-  Shop. 
I     *35  4th  St 

j  Heating  &  Sheet  Metal— Gust   Malm 

'Sheet  Metal  Works.  724  2nd  St 

Tile    Work— Superior    Tile    Co..    4939 

Broadway,   Oakland.  ,  ^^.     ^^ 

Gass— Empire  Glaas  Co..  415  5th  sx. 

Lumber   Trusses  —  Summerbell   Rooi 

Structures     of    North.     Calif-.    17*» 


•2226— RESIDENTIAL 
BUILDINGS 

4/19/46  ••2  6 

PROCEED  ORDER 

DWELLING  UNITS        Price  $114,152 

STANISLAUS,   Tuolumne  Co.,   Calif. 

Construction  of  76  family  dwelling 
unite,  Calif.  5-4434;  completion  by 
June  18. 

0\\'ner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor  —  Robert  McCarthy  Co., 
1050  Kirkham  St,  San  Francisco. 


4/19/46 

BIDS  WANTED— TO   BE 
APRIL  30 
RESIDENCE 

STOCKTON,     San    Joaquin 
Calif.  Pacific  Gardens. 


••2  4 
OPENED 


County, 


WANTED 

FOR  SALE.  FOR  RENT 


I 


EACLE  ROCK  WOOL 


INSULATION 


■ATTS  .  ILANXn  &  ILOWN  typw 
FOR  GOOD  INSULATION  OOL  US 

L.  H.  CLAWSON  CO 

/«»/«tors  im  the  Pacific  Co4Ut  T.,^^.       ^'         ^  -  nxog 

OAKLAND  1,  CALIF- 


/ 


WANTED 


any  Job  are  Invited  to  make  kn( 
lere  Is   no  charge  for  this  sarvloa- 

|ing   date  set. 

iSan   Francisco    (MArket   7070). 

[kland;   Bids  open   April  24.  10  A.   M. 
Berkeley    (BErkeley    6044). 
m  Francisco   (GArfleld  8579). 
eland    (TRintdad   1064  >. 

>pec.  16486;  Bids  open  May  7,  11  AM 
Hdg.,  S.  F.   (-IXbrook  6906  or  7054) 

[Ave.,  S.  F.;  no  bid  opening  date  sat 
Francisco   (DOuglaa  0700J. 

Bids  open   April  20. 
Oakland    (TRinidad   1064)    (sub-bids 


...  San  Jose;    Bids  open   May  1 
Lve,  San  Jose  (BAllard  2602). 


iLUMINUM    CONSTRICTION 

—FREE    ESTIMATES- 
RUSTIC,  PLYWOOD  OR  ALL 

Residential    and   Commercial 

*       *       *       ^ 

Easy  Overhead  Door  Co. 

Phone  THornwaM  3118 
1 2808  San  Pablo  Ave.,  Berkeley 


[t    District    jobs.    We   h*»*« 
iinds  on  all  1915  or  1911  Act 
^000. 
&   TALBOT 

SAN  FRANCISCO  4 


NTRACTORS! 

re  of  WINDOW  SHADE 
ar tailed.  WE  DO  have  on 
o  take  care  of  your  needs 

anken  Co. 

Phone  GRaystone  5068 


rioN  PRODuas 

RefrigeratioB 
)n«trtiction  Work 
irdboar<U 

!orp.  of  Caltfomia 

6706  S«n  Frmdaco 


^ING 

MERCLAL   BUILDINGS 
FED  IRON  ROOFS  REPAIRED 
*       • 

to  General  Contractor*  ©n 
^Conatruction 
(XMTNGCO. 

SCO       -       Phon*  WAlmit  8836 


GLAZING 

[ruction  Service. 
ircr», 

>rs, 
Enclosures. 

Medicine  Cabinets 

0  Glass  Co. 

SAN  FRANCISCO.  12 
7313 


t 
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ADVANCE  CONSTRUCTION  RBPORTS 


Engineering  Section 


NEWS  INDEX 

For  oonvenient  reference,   news 
report*  In  thit  section  are  classi- 
fied as  foRows: 
Water  Supply  and  Sewage 
Disposal   Plants 81 -S2 


Bridges 
Dams,   Reservoirs  a/ia 
Dredgkig 


Docks,  Piers  A  Harbors... 
Parks,  Airports  and 
Playgrounds 


Railroads,  Subways  and 

Tunnels    

Electric  Lighting  and 

Transmission   Lines 

Sewers 

Streets  and    Highways 

Gas,   Water   and    Oil    Pipe 
Lines  


SS 


86 


87 


40 


41 


(28)  45  cu.  yds.  grarel  backfill;  (d  looo  cu.  yds.  unclassified  excava- 

(29)  150  cu.  yds.  gfravel  surfacing;  tlon  for  structures; 

(30)  175  cu.    yds.    concrete  in    struc-    (2)  |5000     force     account     approach 
tures,  except  concrete  in  switch-  •        grading; 

yard  slabs;  |  (3)  550  cu.  yds.  concrete,  class  A; 

(31)  20  cu.  yds.  concrete  in  switch-    (4)  15  cu.  yds.  concrete,  class  X; 


yard  slabs; 

(32)  furnishing  and  placing  29.000  lbs. 
reinforcement  bars; 

(33)  laying  1200  lin.  ft.  36-in,  precast 
concrete  pipe; 

(34)  furnishing  and  erecting  350  lin. 
ft.  fence; 

(35)  Installing  1500  lbs.  trashracks; 

(36)  installing  1000  lbs.  flap  gates; 

(37)  installing  2800  lbs.  gate  valves; 


(5)  79,000  lbs.  reinforcing  steel; 

(6)  801,000  lbs.   structural  steel,  fur- 
nish, fabricate  and  erect 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  JIO. 

"~~"~  3  3 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
^  PLANTS 

4/19/46  •     3  I 

BIDS  WANTED 

LOS  ANGELES,  Calif— Until  May 
10  A.  M.,  lump  sum  bids  will  be  re- 
ceived by  the  Los  Angeles  Board  of 
PubUc  Works,  153  City  Hall,  Los  An- 
geles, for  the  construction  of  a  com- 
plete temporary  chlorinating  plant 
and  the  installation  of  certain  equip- 
ment furnished  by  the  City,  or  oth- 
ers, located  easterly  and  adjacent  ♦o 
Ithe  existing  Vista  Del  Mar  highway 
at  Hyperion. 


14/19/46 
LOW    BIDDER 
SAN    DEEGO    CO.,    Calif.— Spencer 
„  _  Webb,    1111    N.    Sycamore,    Los    An- 

(38)  installing     2250     lbs.     steel     dis-    geies,   at   §167,316   submitted    low    bid 
charge  wye  connections ;  i  to  the  State  Division  of  Highways, 

(39)  erecting     15,000    lbs.     structural  Ig.  T.  McCoy,  state  highway  engineer 
steel  "A"  frame  and  trolley  beam   state    Bldg.,    Lob    Angeles,    for   con- 

(40)  installing  trolley  hoist;  istruction  of  two  steel  girder  bridges 

(41)  installing  1200  lbs.  miscellaneous  I  about    17    miles    east    of    Oceanside  -^   tons'  medium    curing-cut 
metal  work;                                         i across  San  Luis  Rey  River  and  Keys  |  d^)  ^^^^^^^^^it.    ^rade    MK-2    fn. 

(42)  installing    36,300    lbs.     pumping  j  canyon  Creek  in  San  Diego  County, 
units;  !  ■ 

(43)  installing  280  lbs.  grounding  sys-  , — — - 

tern;  ^     > 34— DAMS,  RESERVOIRS  & 

(44)  installing   470   lin.    ft,    electrical ' 


(2)  3000  cu.  yda.  unclassified  exca- 
vation ; 

(3)  15    cu.    yds-    unclassified    exoa 
vation  for  structures ; 

(4)  4500  cu.  yds-  unclassified  exca- 
vation for  borrow,  class  1; 

(5)  15,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 

(6)  1000  cu.  yd.  miles  special  over- 
haul of  borrow  (500  ft  free 
haul) ; 

(7)  11.056  miles  fine  grading  sub- 
grade  and  shoulders; 

(8)  600  M  gallons  watering  of  sub- 
grade; 

(9)  1400  M  gallons  watering  of  base 
course ; 

flO)  lump  sum,  providing  and  main- 
taining water  plant  or  plants; 

(11)  37,500  tons  crushed  gravel  or 
crushed  stone  base  course  class 
2,  grading  D-1; 


Telegraph    Road~  at    Washington  i  No.    1    common    rough    Oregon    Pin*  1  BIDS  WANTED 


or    spread    along    Anaheim    and  |  Spec.    1726   for   furnishing   70.000   Lf .  j  4/19/46 

ALAMEDA,  Alameda  Co  Calif — 
UnUl  May  7.  8«>  P.  M-.  bids  w^U  b« 
received  by  the  City  of  Alameda.  J. 
p    Clark,  City  Clerk.  City   Hall,  for 


lumber. 


4  2 


••3  4 


back  asphalt,    grade    MB-2,    for 

prime  coat; 
(13)  1300   tons    cover    aggregate   for 

type  3  seal  ocat,  grade  A; 
(14 1  40  tons  medium  curing  cutback 

asphalt,  grade  MC-5  for  type  1 

seal  coat. 

(15)  120  tons  medium  curing  cutback 
asphalt,  grade  MC-5  for  type  8 
seal  coat; 

(16)  15,500  tons  class  F  pavement, 
type  F-1  plant  mixture,  grading 
A-1; 


metal   conduits   1-ln.   or  less  in  |  ^/jg^^^ 
diameter;  'biDS  OPENED 

(45)  Installing  200  lin.  ft  electrical ,  ^q^^^  PROJECT,  Idaho.— Morri- 
metal  conduits  more  «ian  1-ln^  ,  ^^^  j^^^^^^  ^^  ^^^^^  ^^  $1,386,889. 
and   not  larger  than   2%-in.   to,^^^^.^^^^  j^^  ^^^  ^^  ^^^  ^    g    gu- 

diameter;  ^i^«*ho«i  '  reau    of    Reclamation,   Boise,    Idaho. 

(46)  installing     10.000    lbs.    electrical  •  ^^^^^  1194  for  construction  of 
conductors,  equipment  and  appa-    Cascade  Dam  and  relocation  of  rail-  j  ^^^^  Yqq  tons   asphalt,   grade   150-200 
^*\"^'        .             ^««*«„^  KM,<-«i   road.  Boise  Project,  Idaho.  J  for  type  F-1; 

No   charge   to    P'*°^^«V^rf,„nL  „n^  '     Other  bids  were:                                      aS)  3   lin    ft.   18-in.   corrugated  gal- 

for  copies   of   the   ^Pecifjcat^ons  and       j   ^  Terteling  &  Sons.  Boise.  Idaho.  vanized  sheet  metal  culvert  pipe; 

drawings;   to   others,   $2.50  per  copy.  , ^^  gg^^g^^                                                         ,  ^  ^^^    ^^   35.4^    corrugated  gal- 

not   returnable.                          1     j^mes    L.    Ferry    (Peter    Ferry    &.  vanized  sheet  metal  culvert  pipe ; 

Copies  of  the  standard  forms  ana                      jj   ^   Nicholson,  Glendale).  |  ^  ^    g^ch    moving    and    resetting 

of  the  specifications  may  be  obtained   ,174290375                                                  I  ^^adwalls- 

from    the    following    offices    of    the   51.742  W3.75^^^^                   ^^       ^^^^S  headwalls. 

Bureau   of   Reclamation:   Walker  R. 


21)  10  each  timber  culvert  markers; 


Blvd.  inter.;   Dlst.  VII 
April   29 
QUO.  49519;   Req.  20757:  i^„a/^ 

1  power  broom,  mounted  on  pneu.  i*/"'^*?.,^  rpcpived 
tired  4.wheel  trailer,  driven  by  NO  BIDS  RECEIVEO 
4-cyl.  gas  engine,  fob  Oakland.  OAIO^AND.    Alameda   Co.    Cilif.— 

OTTn    icioft^Ii!    iiw7«-  No   bids   were    received  by   the  Kast 

^?  pneSaU?^ir^weel-type  trac-  »Bay  Municipal  UUlity  District.  Room 

tn^T^  Rtoriton.  '312.    512     leth     St.    Oakland,    under 

tors,  fob  Stockton.  j^^^    ^^  ^^^  ^  ^^^^  ^^  ^^^  ,^^  ^ 

4/19/46  ••     4  2|100-lb.   bars. 

BIDS  WANTED  < 

BOULDER     CANYON     PROJECT,  ,  .-,«..-  •     t     4  2 

Arizona-Califomia-Nevada.    —  U*^"*    bids  OPENED 
May  10,  2  P.  M..  bids  will  be  received  ^^^^  OPfewtu 

by  the  U.  B.  Bureau  of  Reclamation,  1     gACRAMENTO.    Calif.  —  Follbwlng 
Denver,    Colo.,    under   Spec   1306   for  ;  gyb^itted    bids    to    the    State    Fur- 
furnishing  and  delivering  f .o.b.  cars  ;  ^^j^g^jng  Agent.  Sacramento,  for  ma- 
at  the  shipping  point  or  f.o.b.  cars  at ;  ^g^j^ig  and  equipment  as  follows: 
Boulder  City.  Nev.,  metal  partitions,   q^q    47821;  Req.  12189: 
steel    doors,    steel    stairs,    aJuminum   '^  ^^^  Bros.,   $2.70,   $2.70,  $3JJ0,   total 
door  fram<',   aluminum  railings,   alu-  |         «i39o-  disc  10c  ton  10th.  Awarded 
minum  curbs  and  trim,  and  miscel-  ;     -Q^^j^^t  Rock  Co..  $2.25.  $2.25,  $2.35; 
laneous  structural  and  architecture  ;     ^^^   crushed-   disc.  10c  ton  lOth. 
metal  work  for  units  Al,  A2.  A5  Wid       ^^    ^g^jS ;  Req.  76498 : 
N7  in  Boulder  power  plant,  Boulder. "^j  j   g^-igart.  $2.81,  net;  toUl  $4496. 
Canyon    Project.    Arizona-California-  ,     Graham    Bros..    $2.89,    total    $4304 ; 
Nevada.   Calking    compound    will    bo  ^^^ 

furnished  by  the  government  "Die  Qriffith  Co..  $3.30,  total.  $5280;  net 
specifications  contain  a  provision  for  :  J^^ndo  Engrg.  Co.,  $2.82  first  deliv. 
liquidated  damages  for  delay.  No  ^  point  $3 12  second  deliv.  point ; 
charge  for  copies  of  the  specifications  ^  discount 

to  prospective  bona  fide  bidders ;  to  .  pj^c^f jg  Rock  k  Gravel  Co.^  $2.76 
others,  $1.25,  not  returnable.  j         ^^^^  ^^  j2.92  item  2.  total  $4608; 

disc.  20c  ton  20th  prox.— Avl^rded 
4/19/46  "     4  »  ;  -         - 

BIDS  WANTED  | 

CENTRAL  VALLEY  PROJECT.  , 
California.— Until  May  7.  2  P.  M..  bids  : 
will  be  received  by  the  U.  S.  Bureau  , 
of  Reclamation,  Denver,  Colo.,  under  , 
Spec.  1234  for  furnishing  and  deliver 


•^•^^ ,    Z:    ,        "^t   ^      tiT-.ii,«-    TJ  Uian       «jonsxruci.iou       \^m.,      ^»^~~»  .  (21)   10  eacn  umocr  i;uivcit  marRc™, 

Bureau    of   Reclamation:   Y*??If«^  iUta^,  $1,920,775.  1(22     124   each   moving   and    resetting 

Young,  chief  engineer,  U.S.  Custom  ;     ^^^^^  '^^  Bureau  of  Reclamation,  \  ^^^^  ^ZL^  markers; 


House,  Denver  2.  Colo. ;  R.  I*  Boke.  -  p^^^^  ^olo.,  rejected  bids  received 
reprional  director.  Old  Post  Of  flee  >  ^^^^^  gg  for  the  completion  of 
Bldg..  7th  and  K  Sts..  Sacramento  14.  \        ^^^  Northern  branch.  Oregon  Short 


4/19/46  ••     3  1 

BIDS  WANTED 

CENTRAL  VALLEY  PROJECT, 
California.— Until  May  17,  10  A.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Antloch.  un- 
der Spec.  1241  for  construction  of 
Ygnacio  Canal  pumping  plant  and 
Clayton  pumping  plant.  Delta' Divi- 
sion, Central  Valley  Project,  Callf- 
nia.  The  work  Is  situated  near  Con- 
cord, Calif. 

The  principal  items  of  work  and 
the  estimated  quantities  Involved  are 
as  follows: 

Schedule  No.  1 
YgnacIo  Canal    Pumping   Plant 

(1)  3200  cu.  yda  excavation; 

(2)  unwatering  foundations; 

(3)  1480  cu.  yds.  backfill: 

(4>  500  cu.  yds.  comparing  back- 
fill; 

(5)  80  cu.  yds.  gravel  backfill; 

(6)  120  cu.  yds.  gravel  surfacing; 

(7)  103  cu.  yds.  concrete  in  struc- 
tures, except  concrete  in  switch- 
yard slabs; 

(8)  15  cu.  yds.  concrete  'in  switch- 
yard  slabs ; 

(9)  furnishing  and  placing  19,100  lbs. 
reinforcement  bars; 

(10^  laying  565  lin.  ft  30- in.  diameter 
precast  concrete  pipe; 

(11)  furnishing  and  erecting  250  lin. 
ft  fence; 

(12)  installing  1800  lbs.  trashracks; 

(13)  Installing  800  lbs.  flap  gates; 
(14>  installing  1900  lbs.  gate  valves; 
(15)  installing    2000     lbs.     steel     dis- 
charge wye  connections; 

(16>  erecting  10.100  lbs.  structural 
steel  "A"  frame  and  trolley  beam 

(17)  installing  trolley  hoist; 

(18)  installing  800  lbs.  miscellaneous 
metal  work ; 

(19>  Installing  24,200  lbs.  pumping 
imits; 

(20)  Installing  aOO  lb*  grounding  sys- 
tem ;  ,     . 

(21)  InstalUng  350  lin.  ft.  electrical 
metal  conduits  1-ln.  or  leas  In 
diameter; 

(23)  installing    150    lin.    ft.    electrical 
metal  conduits  more  than  1-ln. 
and   not   larger   than   2H-lu.   In 
diameter ; 
{28>  Installing  8000  lbs.  electrical  con- 
ductors,   equipment    and    appa- 
\    ratus. 
I  Schedule  No.  2 

Clayton  Pumping  Plant 
(241  6500  cu.  yds.  excavation  ; 
(26)  unwatering  foundations; 

(26)  4150  cu.  yds.  backfill; 

(27)  970  cu.  yds.  compacting  backfill; 


Calif.;  O.  G.  Boden,  construction  en- 


Line     Railroad     (Union    Pacific    Co., 


culvert  markers; 
(23)  24  each  timber  guide  posts. 

Speclflcatlosn  obtainable  from  the 
above  office. 


gineer.   Antioch.   Calif.,   and   Michael  cascade    to    Donnelly.    Cas    ..,.,._ 

W.   Straus,  commissioner.  Bureau  of  Reservoir,     Payette     Division.    4/19/46 

Reclamation    Washington    25.    D-    C.  ,  ^^.^^  p  ^^^^^.  g  ^o.  1142,    °'--  ^ 

Prospective  bidders  desiring  to  visit    (^3  jo'^giy  reported.  H.  B.  Nlchol 

SAN  FRANCISCO.  Balboa  Park. 


••4  0 
BIDS  WANTED— TO   BE   OPENED 
APRIL.  29.  2  P.  M. 

the    site    Of    the    work    should    com-  --^  -iTsVT'^roiS'waT  Eos^'i^geTe;'.  !  lH'^^^^^SoO^. 
municate  with  the  construction  engi-  ^^^^^,^,^^  ^he  low  bid  at  »4^.650.)      ;|AN  ^ANCISCa  R^    ^^^^ 

«««'^-  ;     The     work     scheduled     "«der     the    Repairs  to  ^^y^^^^    ^^  g  _ 

'above    specification    has    been    com-        ^^^^f^j     27,600  sq.  ft,  which  includes 

4/ld/i6  •    8  1   bined  with   the  above  Project.  Spec.  ,     ™t^d^'L  knd  auto  parking. 

CONTRACT   AWARDED  __  _      1194,  and  was  bid  as  a  part  of  that    ^oad^a>  ^mi  p        ^ 


I 

**iQU().  48245:  Sheldon'  Oil  Co.*  Req. 
10448.  SC-3,  $4.10,  $4.15.  $4.25. 
$4.60.  $4.15;  Req.  104447,  rofck,  $2. 
$2.  $2.25,  $2.70.  $2.25. 
Basalt  Rock  Co.,  SC-3.  $3.70,  $3.75, 
$4.20,  $3.75:  rock.  $1.75.  $1J5.  $2, 
$2.45.  $2;   disc  10c  ton  lOtft. 


ing  f.o.b.   cars  at  the  shipping  po^t  '     ^q  ^gjjjg .' Req.   G-32550 


SHARP    PARK.     San    Mateo    Co.,  ,  project. 
Calif.— Harvey  E.  Conner,  1222  Whip-  ■ 

pie  Ave.,  Redwood  City,  at  $9898,  sub-  '     

mitted  low  bid  and  awarded  contract  — 

by   the   North   Coast  County   Water ;  35__ 
District,  Flrehouse,  Sharp  Park,  for 
construction     of     water    distribution 


DOCKS,  PIERS  & 
HARBORS 


ers,  McLaren   Lodge.  Golden  Gate 

Park. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  board 
upon  deposit  of  $5. 


or  f.o.b.  cars  at  the  siding  at  Oak 
hurst  Madera  Co..  Calif.,  structural  I 
steel,  including  beams,  girders,  col-  j 
umns,  temporary  bracing  diaphragms,  , 
steel  expansion  Joints,  anchor  bolts 
to  fasten  steel  expansion  Joints,  bear-  j 
ings,  field  rivets  and  field  bolts  for  ; 
temporary  bracing,  for  a  highway ; 
bridge  at  station  1637-1-88.30,  Frlant- 
Kem  Canal,  Friant  Division.  Cen-  j 
tral   Valley   Project,    California.   The 


Bell  Oil  Co.,  $15.70,  $4.50  for  8|pread- 

ing;  net 
Sheldon  Oil,  $16.75  for  20  tons  load. 

$21.75  less  than  20  ton  load;  two 

hours  free,  balance  $5. 
J.  P.  Breen.  $16.30.  1%  houils  free. 

balance    $4.— Awarded. 
A.  A.  Tieslau.  $17.40;   no  figjure  on 

spreading. 
G.   &   N.   Tank,   $16.35 

balance,  $5;  disc.  %% 


2  hn^. 


free, 


material  will  be  installed  by  the  gov-    quo.  48013 ;   Req.  G32561 
ernment  No  charge  for  copies  of  the  ,     Asphalt   Mlts.    Co..   $22.84.   \y^    rhs. 
specifications  to  prospective  bona  fide  ;         jree.  balance  $4.50. 
bidders;  to  others.  $1.  not  returnable.  ^     q.  &  n.  Tank.  Truck  $20.96;;  2  hrs. 

free,  balance  $5;  disc   %^. 


4/19/46 


A.  A.  Tieslau.  $21.40. 


T~K    4/19/46 
*  °  1  BIDS   WANTED 


4  0 


system  for  San  Pedro  Terrace  area.  1  ./.q  ,4- 

Plans  by  E.  P.  Wilsey    distrtet  engU  ,g|^g  POSTPONED  ^,       ,^  1"  sAN    FRANCISCO.-Until    May    8. 

neer,    425    Grand    Ave.,    South    san ,     ^^^^  FRANCISCO.— Until  May  16,    ^  .3Q  p    ^^  bids  will  be  received  by 

!2   P.   M.    (postponed   from   April   17),  1  ^^g    Department    of    Public    Works. 


Francisco 
Other  bids  were: 


026.  o—    of    tue   U.    S.   S.   Tamaro    from    the 

Metropolitan  Construction  Co.,  San   °|^,^y»^  ^^ 


"  — :;.  -™       T.       r'^^o^T^intir^n  Po     bids   will  be  received   by   the   U.    S.    j^  ^„   282,    City  Hall,   for   extension 
Pacific  Pipe  IJne  Construction  Co.,   j,jjgj„ggr  Office,  74  New  Montgomery    ^^   Persia  Ave.   from   Mission    St.   to 

^l^ir^*?'  *l^'??  ««;  T!VoT,rl«ro  112  -  '  St.,   San  Francisco,  under  Serial  No.    q  Avenue. 

Walter  Lenkeit,  San  Francisco,  $iz,-  ,04.203.46-9  for  removal  and  disposal  j     .^^rk   involves: 

j    (1)  290  c.y.    pavement    excav. ; 

(2)  460  c.y.    common    excav. ; 
i    (3)  740  c.y.   sand  fill  in  basements; 
:    (4)  112  If.  8-ln.  VCP  sewer; 
i    (5)  62  If.   12-lnch  VCP  sewer; 
I    (6)  45  l.f.  10-in.  VCP  culvert; 

(T)  240  If.  6-in.  VCP  side  sewer; 
!    (8)  10    each    8x6-in.    Y-branches; 
4,    (9)  2    each    12x6-in.    Y-branphes; 


-      ., .  ^nn  ,:a  ,  .'icinity  of  Hunters  Point  San  Fran 

Francisco,  $14,600.50.  q.\%q.o 

Stolte,  Inc,  Oakland^  $15.W9.75.^^        Specifications  obtainable   from  the 

'  '  above  office. 


•     '     *  2  {  J    p   Breen.  $22;  1%  hrs.  f«»e,  bal- 

BIDS  OPENED                                             \  ^^e.  $4.00. 

OAKLAND,    Alameda   Co.,   Calif. —  •  gheldon  Oil  Co.,  $28;  20  ton  loads, 

The  following  submitted  bids  to  the  ;  jgg  jggg  than  20  ton  load ;  2  hrs. 
East  Bay   Municipal  Utility  District.  • 
Room  406,  512  Sixteenth  Street,  Oak 


furnishing    one    new    l^-ton    dump 

truck. 

Specifications  obtainable  from  tho 

above  office. 

4/19/46  ••41 

BIDS   WANTED 
SANTA   CRUZ   COUNTY,  CallL— 

Until  April  26.  3  P.  M..  bids  wlU  b« 
received  by  the  State  DtvUion  of 
Highways.  J.  H.  Skeggs,  district  en- 
gineer, 2001  Van  Ness  Ave..  San 
Francisco,  for  rental  of  one  or  more 
nneumaUc-tlred  dump  truck*  of  not 
1^  than  4  cubic  yards  capacity  for 
approximately  300  hours  of  work  each 
in  SanU  Cruz  County. 
Specifications  obtainable  from  the 

above  office. 

'  ••    4  8 

4/19/46 

'"c'?N?'^"?AI.I.ET  PROJECT- 
Califomia.-Until  May  24.  2  P.  It. 
bids  win  be  received  by  the  U.  S. 
Bureau  of  ReclamaUon.  Denver,  Colo.. 
under  Spec.  1304  for  furnishing  and 
delivering  f.o.b.  cars  at  the  8h»PPjK 
point  or  f.ab.  cars  at  Coram.  Ca^W^ 
bne  30-ton.  1380-foot  span  cableway 
?or  Shasta  Dam.  Central  Valley  Proj- 
ect California.  The  cableway  wlU  be 
fnsUil^  and  field  tested  by  the  gov- 
ernment No  charge  for  copies  of  the 
apecificaUons  to  prospective  bona  fide 
bidders ;  to  others.  $1.  not  returnable. 

4/19/46  "  .     •     48 

BIDS   OPENED 

OAKLJ\.ND.  Alameda  Co..  Cam.- 
Paciflc  Wood  Tank  Co..  Piedmont 
Lumber  &  Mill  Co..  Inman  Timk.  P^Pe 
&  Crossarm  Co..  and  «««,  Windeler 
Co.,  Ltd.,  at  (1)  1733.50;  (2)  IWjf«- 
(3  $3370  each,  total  $8460,  submitted 
idenSal  bids  to  the  East  Bay  Mu- 
nicipal Utility  District,  R?«J"  *"* 
512  16th  St.  Oakland,  under  Spec. 
1729  for  redwood  tanks.  >^^th  •tayee. 
bottoms  and  rods  but  without  foun- 
dations   or  roofs  as  ^^"^'^'''■^y.    ., 

(1)  one  18-ft  4-in.  diam.,  JenK*JV?' 
slaves  14  ft.,  capacity  appnwri- 
mately  25,000  gals  ; 

(2)  one    23-ft    diameter,     length    or 
^^  8faveri4    ft,    capacity    approxi- 
mately 40,000  gals. ; 

(3)  two    45-ft    diameter.  JenKt^J*,' 


free,  balance  $5. 
Bell  Oil  Co..  $22;  $4.50  for  Spread- 


ing. 
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Freethy-Fogelberg  Co., 
$18,402,50. 


4/19/46  3  4    39l_,SEWERS 

CONTRACT   AWARDED  .'  ^m^^ 

HOUSTON,  Texas.— H.  B.  Zachry^  4^9/45 
P.  O.  Box  596,  San  Antonio,  Texas, 
at  $2,775,006.45,  awarded  contract  by 
the  U.  S.  Engineer  Office.  Galveston. 
Texas,  for.  the  construction  of  the 
Addlcks  Dam.  The  dam  will  be  an 
embankment  earthflU  structure  about 
11  miles  long  and  will  control  flood 
waters  in  the  upper  Buffalo  bayou 
basin  for  the  protection  of  Houston. 
Texas,  and  the  Houston  ship  channel. 
Bids  were  received  April  8. 


•     •     3  9  j  (10)  3  each  manholes  ,on  pipe  sewer; 

BIDS   WANTED  !  (ID  2   each   catchbasins; 

SAN    FRANCISCO.— Until    May    1.  |  (12)  2  each  side  sewer  trap  and  riser 

2  30  P    M,  bids  will  be  received   by    (13)  low  pressure  hydrant  line  ch'nge 

the    Department    of    Public    Works,  ,  (14)  582   l.f.   white   concrete  curb; 

Room  282.  City  Hall,  for  reconstruc-  1  (15)  2650  s.f.  8-ln.   concrete  plve.; 

tion  of  sewer  in  Army  Street  from  ,  (I6)  13.100    s.f.    asphalt    on    concrete 

San   Bruno  to   Potrero  Avenue.  pavement  (2x6-in.); 


and,  under  LS-356  for  40,36o  lin.  ft 
cement- lined  and  coated  steel  pipe, 
16-.  24-.  and  30-in.  diameter,  fob  Dis- 
trict property  bet  73rd  Ave.  and  98th 
Ave.,  Oakland. 

Bids  will  be  taken  as  follows: 
Schedule   I 

16-ln.   cement  lined  and  coated  steel  j 

pipe  for  distributing  system  '  .  y,ft/^c 

(1)5,000    l.f.    ft -in.    thickness.    lO-^n-    "L^^®*  wanted 

outside  dlam.   electricaily  welded  ^  BIDS  w AMI  Eu  callf  — 

steel  pipe  in  30-ft  lengths;  KA^^T^^,  ,^^1    M  ^ds  w*     be 

(2)  5,000    If     install    cement    mortar   Until  April  25    10  A^  M     Wd^  wiH  be 

lining  H-in.  thick  on  inside  sur-  i:^^^^^^  ^  Gi^s'on.  Si^tScT^u- 


4  3 


50     Higuera     St.     Sato     Luis 


^raves  18  ft.  capacity  202.000  gal. 


(Continuation  Notice— See  pages  7 
and  8  for  extra  Engineering  News) 

Prospective  Bidders 

\  Eight  Picn,  I 

I       Tongue  Point,  Oregon      | 
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4/19/46 

BIDS  WANTED 

PLACER  COUNTY.  Calif.— As  pre- 
viously   reported,    until    April    25.    2 


Work   involves:  (17»  5350  s.f.  concrete  sidewalk   (two 

(1)  452  l.f.  8-ft  X  6-ln.  x  7-ft  relnf.  course); 

I  concrete  sewer  on  piles;  j  (I8)  lump   sum,    traffic    routmg    ana 

\  (2)  12.800  l.f.   timber  piles;  {  traffic  control^         >.,„•,,«„   th#. 

(3)  3  each  manholes  on  cone,  sewer,      specifications   oWaJnable  irom  xne 

(4>  450  l.f.   12-in.  VCP  subdrain;        j  of  flee  of  City  Engine«r  Ralph  Wads- 

(5)  135  tons  rock  fill;  !  worth.  City  Hall,  upon  deposit  of  ?10. 

(6)  8400     s.f.     pavement     excav.     in  i  . 

track  area;  ^  ••40 

(7)  90   l.f.   track   removal;  [4/19/46  y^M^onan 

(8)  9100  s.f.  asphalt  on  cone,   pave-    CONTRACT  AWAKUtu 
ment   (2x8-in.) ;  NEAR  VALLEJO.  Solano  Co.,  Cal. 

(9)  20   tons   conform   pavement;  \-C.   M.    Syar,    Box   1«1.   Vallejo.   at 


P.  M..  bids  will  be  received  by  the,  ^^^  traffic    routine 

Public  Roads  Administration,  Charles!  aO)  lump    8um^  g^l^„„      County     Clerk. 


$12,585.75    awarded    contract    by    the 

„„«„».     ,     >ineciiicawoii»   «u«v...c.,..^ County     of     Solano,     County     Clerk 

C.  Morris,  division  engineer.  720  P^^e-LffiPr^of  Jitv  Engineer  Ralph  Wads-  j  Courthouse,    Fairfield,    for    improve 

Ian    Bldg..    San    Francisco,    for    con-l«^i^ce  o^  v.  ly        e  f     ^^  1  ^^   Nebraska   St   near  Vallejo. 

structlon   of  bridge  over  north  forkywortn,  cuy  "*"■  "P"         i'  '       ,     p^  ^^      County    Surveyor    John 


of    middle   fork   of   American   River, 


4/19/46 


••39    Bumham,    Courthouse,    Fairfield. 


Tahoe  National  Forest  Placer  Coun-   '^rt^'REViEW    INVESTIGATIONS        I      Parish   Bros..  Benicia,  at  $18,522.65 
ty.    Bridge   is   approximately  500   ft    'O  /If.V^y:    '.,--r_^_    ^^     r.«»f 


long. 
The  work  involves: 


Machinery  &  Material 


OAKLAND,    Alameda   Co..   Calif.— ;  submitted   only   other  bid 

The   Eastbay   Municipal   Utility  Dis-  |  

trict     Frank    W.    Wentworth,    presl-  —  ■  ■  ■  ■'• 

dent!  John  Longwell.  chief  engineer,  i 
512  16th   St,  Oakland,  has  appointed 
a    board    of    three    consulting    engi- 
neers:   Samuel   A.   Greeley.   Chicago, 
who  has  acted   for  several  years  as 
a  consultant  on  the  problem.   Clyde  , 
(•    Kennedy,  604  Mission   Street   San  ; 
Francisco,  who  has  engaged  in  con- 
sulting  work    since    1920,   and    N.    T. 
Veatch    of    a    Kansas    City    firm    of 
consulting    engineers,    to    review   the 
results    of    all    sewage    disposal    in- 
vestigations   carried   on    by   the  dis- 
trict   engineering    staff    during    the 
year    dealing    with    the    problem    of  ; 
iproviding   an   adequate   sewage   sys- 
tern  for  Oakland,  Berkeley,  Alameda, 
Piedmont,  Emeryville  and  Albany 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        43 


face  of  16-in.  steel  pipe; 

(3)  4665    l.f.    install    exterior    coating  ,  gineer.  ^  -.„.    _*    two   4-cv     or 

94-in.    thick    on    outside    surface  1  Obispo,    '"^^^^^"^   °/    *T^°     ,ithLw- 

°'  ^*-*"-  t^LZTu  irroiSsTn^d^te"eT^boS?e^s'?oTl'p^^^^ 

24-ln.  cemt^tCer  and  coated        I  ^^^-e  ^months'    work    in    Santa   Bar- 

(1)  22.490   Lf.  ■jT^n'^^Sickness.  24-in.  j    ^-^^^^^   obtainable  f^om   the 

inklde    diam.    electrically    welded   above  office 

steel  pipe  In  30-ft  lengths;  ! 

(2*)  21.740    If.    Install   cement   mortar        .„  ..„  •!    •     4  3 

lining  %-ln.  thick  on  Inside  surf.  ^*^^^     OPENED 

of  24-ln.  steel  pipe; 

(3)  20.990  l.f.   install  exterior  coating  !     tuquNME    COUNTY,    CalUf.— Fol 

^-In.    thick    on    outside    surface  :  j^^.^      submitted    bids    to    the    State 

of  24-in.  steel  pipe;  I  Division   of  Highways.   1200   N.   Cen- 

SCHEDULE  Hi  j^g^.   g^     Stockton,    for   rental   of   one 

30-ln.  cement  lined  and  coated        I  pneumatic   paving   breaker,   tO   to   90 

steel  pipe  j  ,j,g.  •   one  pneumatic   tamper  with   «- 

(1)  12.900  l.f.  ft-in.  thickness.  30-in.  Ij^^j^  tamping  head,  and  two  50-foot 
Inside  diam.  electrically  welded  jgngthg  of  air  hose  with  couplings 
steel  pipe  in  30-ft  lengths;  j^^  intermittent  use  in  Tuolumne  Co.: 

(2)  12,470  Lf.  InstaU  cement  mortar  western  Machinery  Co.,  San  Fran- 
llnlng  i/4-ln.  thick  on  inside  surf.  ^^^^^  ^^qq  ^^j.  ^j^y^  |3o  per  week, 
of  30-ln.   steel  pipe ;  I  ^5  per  month,  $2  transportatfion  each 

(3)  12.050  Lf.   Install  exterior  coating  1^*^ 

%-ln.    thick    on    outside    surface  j     Bgeman  &  Jones,  Sonora,  $72  per 
of  30-ln.  steel  pipe.                             ! month;   no  charge   transportation. 
California  Corrugated  Culvert  Co..  f     combs    Bros.,    San    Leandro.    $7.50 
7th    and    Parker    Streets.    Berkeley,  |         ^j^y  ^^  ^^^  week.  $70  per  month, 
(Sched.  I-l)  $1.62;  (2)  $0.55;  (3)  $O90,    ,12  50   transportation   each   way. 
total.   $15,048.50:    (Sched.    II-l)    $2.76;  •*  *^    

(2)  $0.90;    (3)   $1.20.  total,  $106,938.85;;  ; 

(Sched    III)  no  bid.  1  ■■ 

Steel  Tank  &  Pipe  Co.,  1100  4th  St,  | 
Berkeley  (Sched.  I-l)  $2.65;  (2)  $0.55;  j 

(3)  $0.90.  total,  $28,198.50;  (Sched.  | 
II-l)  $3.74;  (2)  $0.90;  (3)  $1.20,  total,] 
$128,866;  (Sched.  III-l)  $4.69;  (2)  . 
$1.10;   (3)  $1.50.  total.  $92,293.  I 


*BID8:  Officer  in  C»»«rfl«  of  Cj"- 
rtructlon.  19th  Naval  DJ-^J^^J*" 
chanae  Bldg.  Seattla,  Wash.;  tp^ 
1747»;   April  lit  10  A.  M. 

Gilpin  Construction  Co..  488i  NW. 
Front,  Portland.  Ore         „^^^  «♦ 

Pacific  Bridge  Co..  883  Kearny  BU, 
San  Francisco  8,  Calif.  ^^ 

Case  Constructton  Oo..  F.  O.   oom. 

6,  San  Pedro.  CaUf.  M.A«t 

Ben   C.  Oerwiok,   Inc.  112  Market 


St.  San  Franclaco  11. 
Kaiser   Co.,   Inc..   P. 


O.    BoK   1682, 


Richmond,  Callf.  m.«*wir»^ 

Marine   Contractors.  Inc.,  roruana 


too,  Boge 


8.  Ore. 
Morrison -Knudsan   00., 

Bldg..  Seattle.  Waah.  , 

The  Anmdel  Corp.  and  1*  , 

Co.,  609  S.  Grand  -*^^«-_P**-_ 
Port  of  Astoria.  -^^^'^^P^-i^^ 
Port    of   Portland,    SpahUns   Bldg.. 

Portland.  .  _• 

Puget    Sound    Bridge    &  Z>rodflng 
Co.,  2929  16th  SW..  Seattla  ^^ 

General  ConstrucUon  Co.,  89W  iowm 
Ave.,' Seattle. 

Sound    Construction    Co.,    MW    w. 
45th,  Seattle, 
Guy  F.  Atkinson,  807  4th.  Beattw 
Manson  Construction  Co.,  8>1  Alas- 
kan Way,  Seattle 
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COMPOSITION    FLOORING 

MANUFACTURED      lY      LORALITE      CORPORATION 
2107    MARKET    STREET.    OAKLAND    10.    TWINOAKS    3811 

LORALITE  Composition  Flooring  ...  a  provon  durable 
■Mferial  ...  a  strong,  lightweight,  sanitary,  fire-resistant 
4k>or  surface. 

LORALITE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  ^nA  border.  Various  tile  designs  can  be  scored 
permanently  into  the  materiel. 

LORALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooms, 
lactory  and  ofRce  lockers  and  toilet  spaces,  and  interior 
sun  and  rumpus  rooms. 

LORALITE  is  easy-to-maintain  because  of  Its  smooth,  seam- 
Jess  surface,  highly  resistant  to  indentation.  Compared 
♦o  other  types  of  resilient  floors,  the  cost  is  extremely 
moderate. 


LORENTZEN  COMPANY 

2345  BROADWAY,  OAKLAND  12 
TEmplebor  5613 


..     ..A    4/19/46 

4/19/46  *0     BIDS    WANTED 

LOW     BIDDERS  SANTA  ROSA,   Sonoma  Co..  Calif. 

FORT     PECK.     Mont.  —  Northwest    _until   April   30,   8  P.   M..   bids   "will 

•  Engineering   Co..    Rapid    City.   S.   D.,    ^g  received  by  the  Santa  Rosa  City 

at  §721,545   (jobs  1  and  2  combined),  ;  council,   City   Hall.   Santa   Rosa,   for 

and  $198,497.41  (Job  1  only),  submitted    installation  of  electric  traffic-control 

the  low  bid  to  the  U.  S.  District  En-  '  gjgnal     equipment    for    College     and 
i  eineer  Office,  Fort  Peck.  Mont,  April    Mendocino  Aves..  5th  St.  and  Mendo- 
,  15  and  S.  J.  Groves  &  Sons.  St  Paul,    cino,  5th  and  B  Sts..  and  4th  and  B 
iMinn..  at  |527,745   (job  2).  submitted    streets, 
i  the   low   bid   for  the  construction   of  ;      specifications   obtainable  from   the 

ja  road  from  the  dam  to  the  spUlway   above  office.      

Sand  for  raising  the  crest  of  the  main ,     .  0 

•dam   and   dike   sections   of    the   Fort    4/19/46  4  2 

!  Pof-k  Dam-  Serial  15  •  BIDS    WANTED 

Peck  Dam.  Serial  id.  '      sAN  FRANCISCO.-Until  Apr.  29. 

.,  ••     4  0   3  P.*M..  bids  will  be  received  by  the 

BIDS  WANTED  I  Purchaser  of  Supplies    270  City  Hall 

i  PLUMAS  COUNTY.  Calif. -Afl  pre-  i;nder  Bid  No.  7121  for  furnishing 
Uioi.Vy  rS>orted  titiV  April  23^  2  and  delivering  pipe,  pipe  fittings  and 
!p  M-.^ids'^^U  be  receiv^  by  the  ,  drinking  ^-^^^^'^\l\^  *«™  ^^^ 
j  Public  Roads  Administration,  a.^^eB^l.im^^^  ^^^   ^^^^ 

C.  Morris,  division  engineer.  720  Phe-  |      ^speclIlca.l»"•  = 

Ian    Bldg..    San    Francisco,    for    con-    above  office. 

struction  of  11.056  mUes  Project  Calif.  ,       ^^^^  ••42 

FH-20    B2.    D2.    E2.    F3.    G3,    J.    Al    '"'""« 


4/19/46 


manor.      Plumas      National      forest,  j  BIDS^vvat^i^^^    ^^^_gj^^  ^^^^  ^^^ 


Plumas  County.  |  _  "  ..^.-d    by    the    State    Purchasing 

The  work  involves:  '  Vo^^nt      Sacramento,     for    furnishing 

(1)  extra    and    miscellaneous    'o"^®  |  ^^J^^^als  and  equipment  as  follows: 


account  work; 


NOISI 

tfOucrioH 

AND 
ACOUSTICAl 
CORtKTIOH 


12  X  12  X  l/f.  %-.  «n<*  %-"»• 

NOW  AVAILABLE    IN 

LOCAL  STOCK 


April  23 
IqUO.  49597;  Req.  76M6: 

?flO  tons  plant  mix  surf,  ^-inch 
*^^  agg..  200-300  pene.  s^phalt 
fiO  tons  plant  mix  surf.,  \-inch 
max.  agg..  SC-4  llq.  asph.  deliv. 
State  spreading  equip,  along  An- 
aheim and  Telegraph  Rd.  at 
Washington     Blvd.     intersection, 

Dist   VIL  ^    _,,   _. 
April   a* 

QUO    49596;  Req-  76525: 

700    tons    imported    borrow,    plant 
blended.  deUv.  tail  gate  dumped 


4/19/46  ••42; 

BIDS    WANTED  | 

OAKLAND.  Alameda  Co..  Calif.—  \ 
Until  May  1,  5:30  P.  M..  bids  will  be  | 
received  by  the  East  Bay  Municipal  ; 
Utility  District.  Room  312,  512  16th  i 
St,  Oakland,  under  Spec.  1730  for; 
curb  and   corporation   stops,  as   fol-  j 

lows :  I 

(1)  7,500    Mueller    %-in.    brass    corp.  ; 

stops ;  I 

(2)  50  1-iuch  do;  I 

(3)  50  lV4-inch  do;  j 

(4)  50  2-inch  do;       .^^  1 

(5)  7.500  %-in.  brass  curb  stops  witn  1 

ceiling  device;  | 

(6)  250  1-in.  brass  curb  stops;  1 

(7)  150    1%-inch    curb    stops,    heavy 
pattern ; 

(8)  150  2-inch  do.  \ 
Specifications  obtainable  from  tne 

above  office. 

4/19/46  ••42 

BIDS  WANTED 

OAK1.JVND,  Alameda  Co.,  Calif.— 
Until  May  1,  5:30  P.  M.,  bids  will  be 
received  by  the  B^ast  Bay  Municipal 
Utility  District  Room  406.  512  16tn 
St  Oakland,  under  LS-359  for  fur- 
nishing 195,000  l.f.  cast  iron  pipe,  as 
follows:  ,,„    .    „ 

(1)     50.000  Lf.    4-inch    Class    150   bell 

and  spigot  cast  iron  pipe; 
(2>  100,000  l-f.      6-inch  do; 

(3)  20,000  l.f.  10-inch  do; 

(4)  10,000  Lf.  12-hich  do; 
(6)     15,000  Lf.  16-inch                  do; 

SpecificaUons  obtainable  from  the 
above  office. 

4/19/46  ••42 

BIDS  WANTED  ^   ,^, 

OAKLAND.  Alameda  Co..  Cal«  — 
UnUl  May  1.  5:30  P.  M..  bids  will  be 
received  by  the  East  Bay  Municipal 
Utility  District  Room  406,  812  16th 
St .  Oalcland,  under  Spec.  1732  for  fur- 
nishing (1)  12  18-inch  standard  »- 
deg.  bell  and  spigot  cast  iron  elbows 
and  (2)  24  special  cast  Iron  bell  and 
spigot  nipples,  19-in.  long. 
Specif»«^"o°s  obtainable  from  the 

above  office. 

•    

4/19/46  ••42 

NO  BIDS  RECEIVED 

OAKLAND,  Alameda  Co..  CaUI.— 
No  bids  were  received  by  the  East 
Bay  Municipal  UtiUty  District  Room 
312"    512    I6tto    St.    Oakland,    under 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVOJ 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

pistributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4694 

CERTAIN-TEED  ROOFING  PRODUCTS 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

ilMh  A  DWWon  StreeU  -   SAN   FRANCISCO   ■  f\rt^'  2»«» 
iMiin  Oai«  ft  Factory,  4«  Piollc  Ave,  Alain««l»  ■  LAkthnrrt  i-W7  [ 


GAMERSTON  &  GREER  LIMBER  GO. 

Wholesale  and  Jobbinc  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Oakland 


Sar    Francisco  .   ^^_^.- 

leOO  ARI^Y   STREET      I  JOM    LIVINGSTON   STREET 

ATwater  laOO 


KEIIoq   4-18S4 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

1335  SIXTH  inr.,  %m^\^  a.  ca«- 


Berkeley  8317 


Safety  FINLENITE  Tread 


Steps,  Nosntft,  Platforms,  S^^SSL^"*** 
SAN    FR^^n'^^^o'i^RON^UNDBY 

9  An      '  ■^JJ^^jjciSCO  IRON  WORKS) 


26t  TOWNSEND  STREET 


Pb>ne  DOaglas  117» 


INDISTRIAL  FLOORS 

HEAVY  DUTY  .  DUSTLESS  -  NOW  ABSORBENT 
^^  CONCREnTE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

less  HtfTiftoa  SI.  DO  5S83  Sm  Fi 


lOlST  HANGERS 

•^  ALL   8IZB8 

FOR  teCMEDIATE  DELIVERY 

PATTERSON  &  ELVW  BOH  WOWS 


SAN  FBAWOaOO 


MArket  M47 


n 


»&!»  ; 


mmm 
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FRIDAY.  APRIL  19,  1946 


PROFESSIONAL  DIRECTORY  of  Northern  Calif  orma 


PRACTICING    ARCHITECTS 


SAN  FRANCISCO  COUNTY 


AARON,  6U8TAVB.  tO  IMh  Atc 
ABIlAHAJtfS,  HARRT  W^  Mi  SucUd 

Avenue. 
AMANDEB,  F.  FRRDBRIC.  4U  D«W- 

ey  Boulevard. 
AMBBOSX,  Wm.  C,  SSI  Kmmj  Bt. 
APPLEGAKTH,  O.  A.,  SSS  IContgMi- 

ery  Street. 
APPUSTON,  A.,  68  Poet  Btrset 
HYMAN  t  APPLETON.  88  Poat  St 
AUSTIN,  ELJZABBTH  iL,  1192  111- 

bert  Street 


BAKEWBLL,  JOHN,  Jr.,  281  Kmiaj 
Street  

BANGS,  E.  GEOFFRBY,  616  KaAet 
Street 

BARSS,  FREDEIUCK  B.,  268  IfaiiMt 
Street  

BAVMBERGER,  WALTER  BL,  8S3f 
Oabrillo  Street 

BAXniAKN,  HERMAN  C,  251  Kearny 
street 

BERGER,  G.  A.,  309  Valencia  Street. 

BEiRNARDI,  THEODORE  C,  408 
Jackson  Street 

WURSTER.  BERNARDI  AND  EM- 
MONS,  402   Jackson   Street 

BERTZ,  EARUBj  B..  156  Montgom- 
ery Street 

BLANCHARD,     NORMAN     K.,     868 

BLANCHARD  &  MAHER,  360  Pine. 
BISSANTZ  .EDGAR  F.,  2128  VaUeJo. 
BLISS,  WILL  M..  235  Montgomery  St 
BLISS,  WALTER  D.,  882  Market  St 
BLISS  A  FAIRWEATHER,  682  Mar-  | 
ket  Street 

BOLLES,  JOHN  S..  860  Pine  St 
WARD  &  BOLLES,  360  Pine  Street 

BORN,    ERNEST,    730    Montgomery 

Street 
BRANNER.  JOHN  K.,  210  Post  St 
BICKEL.  REDDICK  H.,  582  Market 

Street 
BROWN.   ARTHUR  Jr.,   251  Kearny 

"Street 
BUCKLEY,  VINCENT.  110  Sutter  St 

CANTIN.  A.  A.,  704  Market  Street 
CANTIN,  A.  MACKEN2aE,  704  Mar- 
ket "Street 
CAULDWELU  ALBERT  M.,  17  Os- 
good Place. 
CHINN,   FRANCIS   LAI,  622  Wash- 
ington Street 
CIAMPI,    MARIO    J.,    85    San    Pablo 

Avmue. 
CLARK,  HERVEY  P.,  210  Poet  St 
OL>«JSEN.   CHAS.    O..   746  46th   Ave. 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLIFFORD,    WALTER   C,    310    La- 

eust  Street 
COBBY,  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY     W.,     8647 

Washington  Street 
COLLINS,     FREDERICK     R.,     lOSS 

Hy4e  Street 
COJNRICH,  J.  LLOYD,  508  Market  Bt 
CORBETT,  MARIO.  210  Post  Street 
COULTER,    NORMAN    R,    146    2l8t 
Avenue. 


DAILHY,  GARDNER  A.,  210  Post  Bt 

DAKIN,  FRANK  W.,  628  Market  Bt 

DAVIS   F.  a,  515  Buena  Vlsts  Are. 

DAY,  WM.  PETYTON,  405  Montgom- 
ery Street 

DBICHMANN,  OTTO  A.,  1026  Market 
Street 

DE  MARTINI,  EDMUND  P.,  785 
Mailcet  Street 

DErvrrr,  JOHN  H.,  580  Market  Bt 

DINWIDDIE,  JOHN  EKIN,  233  San- 

aome   Street 
MEaSTDELSOHN,  DINWIDDIE  AND 

TTTT.T^  233  Sansome  Street 

EDIX.  WM.,  47  Rockwood  Court. 
EDWARDS,  THOS..  M..  704  MailMt 
EBfMONS,  DONN.  402  Jackson  St 
WURSTER   BERNARDI   AND  EM- 
MONS, 402  Jackson   Street 
EVERS   ALBERT  J.,  406  Montgom- 
ery Street 
FABRE.  ALBERT  J.,  251  Kearny  Bt 


MAHER  EDWARD  J.,  860  Pine  Bt 
BLANCHARD  &  MAHER,  368  Ptoa. 
MASTEN.  CHARLES  F.,  407  Sansom* 

Street 
MASTEN  &  HURD,  407  Sansome  St 
MASTEN,    J.    KENDALL,    15  — 14th 

Avenue. 
MASTROPASQUA,  LOUIS,  2494  \Jm^ 

ion  Street 
MAURY,  CHAS.  F,  1617  Lyon  Btra«t 
MacDONALD,  ELARL  R.,  208  OfUden 

Lane,  Colma. 
MAYBECK,   BERNARD  R.,  67  Post 

McCarthy,  francib  j.,  mi  Mis- 
sion street 

McCREA,  GEORGE  E.,  285  7th  St 

McGUINNESS,  JAMES  F.,  488  Pln« 
Street 

RESING  &  McGUINNESS,  484  Pine 
Street 

McSWEENY,  A.  licF.,  Hearst  Bldf., 
Third  and  Market  Sts. 

McSWEENEY,  ANGUS,  814  Mission 
Street 

Mclaughlin,  richard  a.,  as 

20th  Avenue. 
McCOOL,  JOHN  B..  177  Post  Street 
MENDELSOHN,  ERIC,  233  Sansome 

Street 
MENDELSOHN,   DINWIDDIE  AND 

HILL.  233  Sansome  Street 

MERCHANT,  Wm.  G.,  57  Post  Street 

MEYER,  FREDERICK  H,  406  Mont- 
gomery Street 

MEYER  &  EVERS,  406  Montgomery. 

MICHELSEN.  HARRY  M.,  80  Ma- 
drone  Street. 

MILLER,  JAMES  R.,  580  Market  St 


BURLINQAME 


OAKLAND 


BROWN,     IRVING     FORBES,     1810 

Howard  Ave. 
GILLAM,  W.  C.  F.,  1404  Palm  Drtra 
McSWEENEY,    ANGUS,   112   P^n>«r 

Avenua 
SHARPS.  LEO  J.,  1810  Howard  Ava 

Avenue. 
STEPHEN,  WALLACE  A.,  2028  Csr- 

melita  Avenua 
THAYER,  OSCAR  R.,   1287  CabriUo 

Avenua 


BERKELEY 


isn 


ALLEN.  HARRIS  C,  2514  HiUegass. 
ANTHONY,    JOHN   B.,   2828    Forest 

Avenue. 
BALLANTINE.    JOHN    KNCOC,    Jr., 

1512  La  Loma. 
BOYTER,    ELIZABETH,   2360   Le 

Conte  Avenue. 
CHILDS,  ELMER  E.,  702  Spruce  St 
DeCHENE.  ERNEST  R.,  716  Arling- 
ton Avenue. 

DB  LONG,  SCOFIELD,  2668  LrSCoota 

Avenue. 
DeSANNO,    RAYMOND,    2584   Mllvia 

Street 
DONOVAN.  JOHN  J.;  850  Pariier  St 
DRAGON,     PAUL    L.    2068    AUston 

Way. 


MILLER  &  PFLUEGER.  680  Market  |  ^^^J^^^^fy.^^^*^^^' 

FERREE,  HAROLD,  2100  Virginia. 
GENSS,    HAROLD    F..    1318    McGee 


Street. 
MINTON,  HENRY  A.,  1045  Sansome 

Street. 

MITCHELL.  JAS.  H.,  407  Sansome. 
MOHR,  NORMAND  W.,  481  Noe  St 
MOONEY,    WALTER   E.,    1228    UUoa 

MOOSER,  WBBLIAM,  251  Kearny  St 
MOOSER,   WILLIAM,    Jr.,   681    Mar- 

lc6t  Str66t 
MORGAN.  JULIA.  465  California  St 


NEUMARKEL,    EMIL  A.,    1374   86th 
Avenue. 


OGLOU,     VLADIMIK, 
mento  Street 

OSBORNE,    ERLE    J.. 
Avenue. 


2784     Sacra- 
2618    Pacific 


PAGE,  EDWARD  B.,  251  Kearny  St 
PERRY,  WARREN  CHAS.,  260  Cali- 
fornia Street 
PETERSON,     CLARENCE     O.,     604 

Mission  Street 
PEUGH.  W.  D.,  333  Montgomery  St 
PFLUEGER.  MILTON,  580  Market  St 
PFLUEGER,  TIMOTHY  L.,  580  Mar- 
ket Street. 
MILLER  &  PFLUEGER,  580  Maricet 
Street. 

POLLACK,   RALPH  N.,  700  Steiner 

Street. 
POPE,  CHARLES.  308  Laurel  Street 

QUANDT,  FRED  W.,  905  Market  St 

RANEY,  VINCENT,  283  Post  Street 
REID.  JOHN.  Jr.,  406  Montgomery. 
REIMEIRS,  FREDERICK  H.,  70  Post 

Street 
RESING.  EDMUND  J..  488  Pine  St 
RESING  Sc  McGUINNESS,  488  Pine 

REYNOLDS  A  CHAMBERLAIN,  164 

Market  Street 
RIEDY,  D.  A..  265  City  Halt 
RIST,  MARTIN  J..  760  Market  St 
ROGERS,  CHAS.  E.  J«  760  Maricet  St 
ROLLER.  ALBERT  F.,  1  Montgom- 
ery Street 
ROWS,      WILLIAM      HENRY.     214 

Front  Street 
RUNGE,  C.  W..  1623  85th  Avenue. 
RUEGG,  THEODORE  O.,  617  Mont- 
gomery Street 
SHARPE.  ED.  MUSSON.  277  Pine  St 
SHAW,  FREDERIC,  542  18th  Ava 


SHELDON.  MAIVriN  A..  681  Market 

Street  

SMITH,  DONALD  POWERS,  58  Sut- 

^ ter  Street 

FAfRWEATHBR.'  J."  IT.' 582   M^rlSt  1  SMITH.  WTLTON.   1045   Sansome  St 

Street  SMITH,   THOMAS,   3121   26th   Street 

BLISS  &  FAIRWEATHER,  582  Mar-    SPACKMAN,      WENDELL     R,     W4 

ket  Street  Mission  Street 

Ket  bireeu  sPENCER.  ELDRIDGE  T..  251  Kear- 


Avenua 
GOODMAN,    MICHAEL,    2161    Shat- 

GUTTERSON,  HENRY  H,  ^22  Qar- 
ber  Street 

deLAPPE,  RUSSELL  GUERNB,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R.,  2068  Allston  Way. 

HAMMARBERG.   PAUL  H,   2   Nor- 
wood Avenue. 

HxAYMOND,    SCOTT,    2328    Shattuck 
Avenue. 

HAYS.  Wm.  C,  2924  Derby  Street 

HUNTER,  ALBERT  R.,  5809  Men- 
doza  Drive. 

JEANS,  RAYMOND  W.,  1824  San 
Pedro  Avenue. 

JORY,  ARTHUR  V..  1395  Scenic  Ava 

JORY,  STAFFORD  L.  1370  EucUd 
Avenue.  _ 

KLINKHARDT.  GEORGE  R.,  44  Eu- 
calyptus Road. 

LINDLEY.  CHARLES  R.,  1037  Co- 
lusa Avenua  .„  ^   „ 

MEMMLER,  ARTHUR  H.,  P.  O.  Box 

124. 

MEMMLER,  ARTHUR  H..  1448  Jose- 
phine Street 

MILLER  LEFFLER  B.,  804  Santa 
Barbara  Road. 

MOISE,    HOWARD,    71    Panoramic 

TATay 
OFFICER,     GWYNN,     2068     Allston 

PLJiCmSK.  JAS.  W.,  2131  University 

Avenue. 
PRICE,  OSCAR  M.,  1667  Short  St 
RATCLIFF,    W.    H.,    2823    Shattuck 

Avenue, 
RUSS.  B.  H..  3141  College  Avenue. 
SAN  FORD,  FLORBNCE  H.,  2747 

Bancroft  Way.  ...  *    ' 

SCHMIDTS,   CARL  R..   2068   AlUton 

^^av 
DRAGON    &    SCHMIDTS.    2068    All- 
ston Way.  _  ,  _ . 
qHAW^    NORMAN  W.,  71  Ttinnel  Ra 
iScPSON    hSrACE  G..  201  Tunnel 

STEILBERG;  WALTER  T.,  No.  1  Or- 
chard Lana 

TALLEY,     WESLEY     ANDRES, 
Maryland  Avenua ^«„^««« 

WELLINGTON.  WINFIELD  SCOTT, 
1525  Arch  Street 

WITKIN.     ELIZABETH     HILLIBR, 
2712  Shasta  Road. 

WOLFARD.  HAROLD  N..  2772  Shasta 

YELLAND,  W.  R.  820  Coventry  Rd. 


CARMEL 


JONES,  ROBERT  R..  Box  927. 


FALCH,  WALTER  C.  1202-3  Hearst 
Building. 

FITZGERALD,  GERALD  J.,  112  Up- 
per Terrace. 

FQMTY,  JOHN  J.,  770  Fifth  Avenua 


ny  Street  _^ 

STARKS,     LEONARD     F..     004     De 

Young  Bldg.,  Market  and  Kearny. 
STEINER,  CARLTON  A.,  101  Post 
STEWART.  JOS.  L,  206  Sansome  St 


ANDERSON,     ARTHUR     W.. 
Bank  of  America  Building. 

ANDEaiSON,  JAMES  HARLOW,  330 
15th  Street 

ANDERSON   &   SIMONDS.   838   10th 
Street 

BLAINE,  ROGER  W.,  5574  Flor«»CS 
Avenua 

BLODGETT,  EDWARD  OSCAR,  1888 
Hoover  Avenua 

BROOKE,  HERBER1  VAUGHN,  64> 
Fairbanks  Avenua 

BROWN,  GUY  L,  601  Bank  ot  Com- 
merce Building. 

BRUNO,  HARRY  A..  1440  Broadway. 

CERRUTI.  EDW.  D.,  427  13th  Street 

CHAMBERLAIN,    LOT,    8888    Pied- 
mont Avenua 

REYNOLDS    and    CHAMBERLAIN. 
3833  Piedmont  Avenua 

COLLINS.   ALLEN  C,   5045   Mardsn 
Lane. 

CONFER,    FREDERICK   L.,    1214 
Webster  Street 

CORLETT,  WILLIAM  G..  1801  Bank 
of  America  Building. 

EASTERLY.  JOHN  L.  1400  Jackson 

McCALL  &  EASTERLY,   1400  Jack- 
son Street  . 
ELLINGER  GEO.  E.,  1801  Casterllne 

Road. 
THOMSON  &  EVANS,  1308  E  38th  St 
EVANS,   JOHN  M.,   1308  E.   38th   St 
FLORES.  ERNEST,  2225  9th  Avenua 
FOULKES,    EDWARD    T.,    357    12th 

Street 
FROBERG,  ALBEN,  3454  Harlan  St 
GEBHARDT,  W.  H.  486  Mandana. 
GEERING,      JOHN     HENRY.     3814 

Randolph  Avenua 
GIBBS,    W.     ROLAND.     6144    Rock- 

rldge  Blvd.  South. 
GOSLINE,   RICHARD   C,   638  Cald- 
well Road. 
HUDSPETH,  JOHN,  427  13th  Street 
HUTCHISON,   ROBT.  A.,  1630  Web- 
ster Street 
JOm^SON.    IRVIN    M.,    449    MacAr- 

/fhur  Blvd.  West 
JOHNSON,  HERBERT  T.  4225  Greg- 

'^ry  Street 
KEEFER.  RAY  F.,  770  Wesley  Ava 
KIRBY,   DONALD  BEACH,  409  15th 

KOUE,  A.  LEWIS,  428  Thirteenth  St 
LUIS.  MISS  ROSE  E.,  811  6th  St 
McCALL,    CHAS.    W.,    1400   Jackson 

Street. 
McCALL  &  EASTERLY,   1400  Jack- 
son  Street. 
MILLER,    CHESTER    H.,    Financial 

Center  Building. 
MILLER  &  WARNECKE,  Financial 

Center  Building. 
MORRISON.  MILTON,  2016  9th  Ave. 
MORROW,  GERTRUDE  C,  6175  HUl- 

egass  Avenue. 
MORROW,    IRVING    F.,    6175   HiUe- 
gass Avenue. 
MULVIN,  THOS.  B..  Bank  of  Amer- 
ica Building. 
NEWSOM.  ARCHIE  T.,  5951  Contra 

Costa  Road. 
OLSON.  DAVID.  4051  Kuhnle  Ave. 
PONSFORD,   KEITH  E.,   1214  Web- 
ster Street 
PRICE,  OSCAR  M.,  1214  Webster  St 
REYNOLDS.     MALCOLM     D.,     3833 

Piedmont  Avenue. 
REYNOLDS    and     CHAMBERLAIN, 

3883  Piedmont  Avenue. 
SAWYER    HOUGHTON.    2068    Oak- 
land Avenue. 
SCHALK,  LOUIS,  5515  Market  St 
SCHARY,  HARRY  A..  409  15th  St 
SCHntiODR.  Wlk*.  B..  1410  Broadway. 
SIMONDS.  GEQRa*  P.,  839  ISth  St. 
ANDERSON.*    SIMONDS,   339    15th 

Street 
SLOCOMBE,    FRANCIS    H..    1615 

Broadway. 
THOMSON,  LAWRENOE  O..  1808  B. 

38th  Street 
TREICHEL.  CHESTER  H..  606  Cleve- 
land St 
THOMSON  &  EVANS.  1308  E  38th  St 
WARNECKE,     CARL    I.,     Financial 

Center  Bldg. 
MILLER  &  WARNECKE,  Financial 

Center  Building. 
WILLIAMS,  MORTON  A.,  5824  Ocean 

View. 
WILLIS.  RAYMOND  G.,  1214   Web- 

stcr  Street. 
WILLIAMS,  MORTON  A.,  5824  Ocean 
View  Drive. 


Engin< 


DACK.  BRUCE  M.  2215    X}"  Street 
DANIELS,  W.  K.,  2640  3rd  Avenua 
DEAN,  CHARLES  F..  1407  Callfoinla 

State  Life  Building. 
DeHAVEN,   H.    W.,   1175   Robertson 

DB^NE.  HARRY  J.,  1012  J  Street 
DUDMAN,  ARTHUR  F..  1«00  44th  8t 
EICHLHR.  ALFRED,  2717  Harkness 

AvHiua 
FRANKLIN,  CLIFFORD  N.,  1T80  Otk 

Avenua 
GILLBM  JAMBS  A..  4T01  D  Strest 
GOODPASTER  HERBERT  B.,  MifU 

BuHdlng.  ^      ,_^ 

HARRISON,    FREDERICK    B..    Mil 

Del  Paso  Blvd. 
KOBLIK.  WM.  Insurance  Bldg. 
LONG,  W.  J.,  -WOO   -T'   St^t 
jlXNHART,  W.  E.,  Rt  6,  Box  8846. 
MURRAY.   ROBERT  D.   Rt   8,   Box 

106L 
POAGE.  P.  T..  1610  12th  Avenua 
SATTERLEE,    IVAN    C,    California 

State  Life  Building. 
SEADLER,  EUGENE,  2740  10th  Ava 
SELLON,  GEO.  C,  California  StaU 

Life  Building. 
STAFFORD,  GORDON,  Forum  Bldg. 
STARKS,  LEONARD  F.,  416  Natirs 

Sons'  Building. 


SAN  FRANCISCO 


ADRIAN,  W..  117  Maiket  StrMt 
APPLEFORD.  CARL  W-  245  Market 


THAYER.  EDWARD  S.,  MOB  BaMoaf 

BuUdlng. 
THBILL  KAJ,  580  Market  Blisst 
THOMPSON.  ISADORB,  58  Buttsr. 
VENSANO,  H  C  City  HalL 


SAN  LEANDRO 
KERR,   RALPH   N.,   308  Broadmoor 

Boulevard. 
MOWBRAY,    MELTON   V.,    Jr.,    786 

Rodney  Driva 
ROSEBROOK.  GUY  L.  1300  Glen  St 


SAN   MATEO 


COLLINS.  HENRY  C.  No.  8  Aragon 

Boulevard. 
EDWARDS.    THOMAS    M,    128  Elm 

Street  ^   ,„ 

LANSBURGH,    G.    ALBERT,   28   W. 

Fourth  Avenua 
MILLEIR,  E.  JAY,  235  Third  Avenue. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 


SAN  RAFAEL 

GROMME,  CARL  F..  HO  "B"  Street 

LESSWING,      SYLVESTER     A^     17 

Hillcrest  Drive. 


BLUME.  JOHN  A.,  68  Poet  Street 
BOGVAD    -    CHRISTEN8KN,     VIL- 

laa-M,  City  HalL 
BREITB.  W.  W.  875  Sutter  Strsst 
BROWN,  ARCHIBALD  A.,  461  ~" 

ket  Street 
BRLT^NIER,  H  J.,  612  Sharon  Bldg. 
BUELL.  RAYMOND  C,  Second  Floor 

Call  Building. 
BULLEN.  ARTHUR  C  2  Pine  Street 
BURGESS.  E.  O.,  1200  17th  Street 
BUSH,  PHILIP  LJBE,  101  Caiiforala. 

CHACE.  THOMAS  F.,  268  Market  Bt 
CHERNO  J.,  245  Market  Street 
CHEW.  RICHARD  SANDERS,  844-A 

Mills  Building. 
CORWIN.  T.  J..  Jr..  245  Market  St 
GOTTEN,   SHEPARD  M,   308   Eddy. 

DEGENKOLB.  HENRY  J.,  406  Mont- 
gomery Street 
DEWELL,  ROBERT  D-  604  Mission. 
EARL  AUSTIN  "W.,  233  Sansome  St 
ELLISON  ,W.  H.,  600  Sansome  St 
ENGLE,  HAROLD  MARSHAUU  HO 

Sutter  Street 
FALK  MARK  M.  251  Kearny  St 
ETSHER  ALFRED  P.,  300  Montgom- 
ery Street 
FISHER,  R  J.,  826  Crocker  Building. 

GIDDINGS,  Wm.  A.,  417  Market  St 
DONALD    R.    WARREN    Company 

417   Market   Street 
GOULD,  JOHN  J..  Financial  Center 

Building.    I 

HALL  FREDERIC  F.,  251  Kearny. 

HAMMILL  HAROLD  B..  381  Bush. 

HANSON.  ROieERT  A..  19th  and  In- 
diana StreHs. 

HARRIS,   FREDERIC   R.   Ina,   1045 
Sansome  Street 
California  Street 

HASSENMILLER,  WILFORD  S.,  100 
Bush  Street 


WHIPPLE,  S.  K,  225  Bush  Btrsst 
WHITE.  FRANK  G..  18  Fsrry  Bldg. 
WOODRUFF,  QLXKV  B.,  SS8  Mont- 
gomery Street 
WRIGHT,  J.  Q..  233  Sansome  Street. 


OAKLAND 


McDOUGALL  GEO.  B..  67  Bungalow  |«usn^|t^eg^  CLEVELAND.  680 

^y^^^^- I         Market  Street 

HAYES,  JESSE  E.,  525  Market  St 


SANTA  CRUZ 
DUCKERING,  LYNN  ROLLETT,  27 
Front  Street 


SANTA  ROSA 
CAULKINS,    C.    A.,    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE, 
Montecito  Avenua 


4010 


6AUSALIT0 
CONSTABLE,  ARNOLD  S..  05  Spen 

cer  Avenue. 
FAVILLE,  WM  B.,  35  Central  Av*. 


HENRY,    RODNEY    WM.   Shell    OU 

Building. 
HIL^  GEX)RGE   S..   36  Diamond  St 
HJUL.  JAMES  H,  128  Russ  Street 
HUBER,    EAlkL  RAYMOND,    USFS, 

Phelan  Building. 
HUBER  WALTER  LeROY.  1  Mont- 
gomery Sttreet 

IRVIN,    LESLIE    A.,    Fort   Wlnfleld 
Scott 

JAKOBSEN,  B.  F.,  Balfour  BuUdlng. 
JOHNSON.  I.  L.  417  Market  Street 


ANDERSON.  ART^jUR  W..  1801  Bank 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  Pisr. 
COOLEY.  R  H,  854  Hobart  BtntL 
CORLETT.  WILL  O.,  1801  Bank  af 

America  Building. 
COTTERILL,  GEO.  W.,  8854  Lawtn 

Avenua 
DALTON,  ROBT.  DOCK,  1630  Web- 
ster Street 
DEIWELL  ROBERT  D.,  6281  Contra 

Costa  Road. 
ELLERY,  N.  B..  2124  Coloma  Strsst 
GUPTILL.   JOSEPH  R.  6936  McAn- 

drews  Drtva 
HANSEN,  CHARLES,  Grove  St  Pisr. 
KENNEDY.  ROBT.  CHAS.,  512  18th 

Street 
KITCHEL,  MILTON  P..  City  HalL 
LYMAN.     RICHARD     F.,     Jr.,     *" 

Chabot  Road. 
MANOV.  MATEO  M.,  337  17th  Street 
NEVIUS.  SEARLE  B..  184  13th  St 
O'NEIL  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B.,  858  Alma  Ava 
SANDNER,    VICTOR   R.   «/*    Moors 

Drydock  Company. 
SAWYER.  FRANK  L,  1026  2nd  Ava 
SCHIRMER  HOWARD  A..  1444  14tk 

Street  

SLY.  CLARENCE  JEFFERSON,  688 

Miranda  Street 
THURSTON,  EUGENE  T.,  860  Rose- 

mount  Road. 
WARREN,  DONALD  R..  417  Market 
DONALD     R.     WARREN     Company, 

417    Market    Street 
WHITTON,  CHAS.  A.,  1025  2nd  Ava 
WILLIAMSON,  H  P..  3588  FrultvalS 
Avenua 


EL  CERRITO 


KETT,  CONRAD  F.  T»  76  Creolenta.    £>oNALD    R    WARREN    Company, 


NELIDOV,  IVAN  M,  UOi  OOBtra 

Costa  Drive. 


WASHINGTON,  D.  C. 


LOTZ,  WM  D.,  Bureau  of  Yards  and 
Docks. 


WALNUT  CREEK*  CALtF. 


Avenue. 


SONOMA 
JORGENSEN,  VIRGIL  W.,  Routs  1. 
Box  889. 


51 


CHICO 


STORY.  A.  W..  116  W.  Second  St 


STOCKTON 
BISSELL.   HOWARD   G.,  1225   West 

Acacia  Street 
CLOWDSLBY,    J.    UPTON,    309    Ex- 

change  Bldg. 
ERNST,  ELMORE  G.,  501  E.   Hard- 
ing Way. 
GALBRATTH,    VICTOR,     834     West 

Willow  Street 
JOHNSON,    ERIC.    806    Exchange 

Building. 
MXTO    &   JOHNSON.    806   BxchJUlge 

Building. 
LOSEKANN.  JOSEPH,  206  Elks  Bldg 
MAYO,    FRANK    V.,    306    Exchange 

Building. 
MAYO   &  JOHNSON,   306  Exchange 

BuUdhig. 
SALA,  PETER  L,  2130  N.  Commerce 

Street 


417   Market   Street. 


661    20th 


STANFORD  UNIVERSITY 


WARD,  EUGENE  V.,  827  Salvatlerrs 
Street 


STIN80N    BEACH 


JENKINS,    ORAN   A. 


SUSANVILLE 
TAYLOR  RALPH  D.,  716  Court  Bt 


ORINDA 


FRASIER   EMORY  M,  1112  Larkln    STONE.  DOUGLAS  D..  381  Bush  St 

STRINGHAM,  ROLAND  I.,  251  Kear 
ny  Street 


Street 
FRANKLIN,  CHAS.  H.,  2645  Chest- 
nut Street 
FRICK  EDW.  L.  251  Kearny  Street 
WEIHE,     FRICK     Ac     KRUSE,     251 

Kearny  Street. 
FUNK.  JOHN  C.  21  Columbus  Ava 
GBILFUSS,  CARL,  417  Dewey  Blvd. 

GERNER  FRANK  S.,  1026  Market  St 
GLASS,  EDWARD.  965  Union  Street 
GOLDSTINB,  IRVIN  WILLIAM,  821 

Market  Street 
GOULD,  J.  S..  406  Montgomery  St 
GUNNISON,    WM.    F.,    1666   Golden 

Gate  Avenue. 

HARPER,  W.  W..  681  Market  St 
HASS,  ANDREW  T.,  526  Mltfket  St 
KENT  A  HASS.  525  MarkA  Street 
HELM,  WILLIAM  J..  38  Mame  Ava 
HEIMAN.  S..  605  Market  Street 
HBRTZKA,  W.   S..  88  Post  Street 
HBRTZKA  &  KNOWLES,  85  Post 
HILDBBRAND,  ERNEST.  281  Kear- 
ny Street 

HINTBRMANN,  OTTO  Q.,  2847  OaM- 

en  Gate  Avenua 
HOBART,  LEWIS  P.,  626  MarlMt  Bt 
HOR8TMAN,  ANTHONY  J.,  fIT  ItCk 

Avenue. 
HOWARD,  HENRY  T.,  2044  JaOkSan 

HUB— tl.  WALLACE  H..  S8t  Mar- 
Mi  Street 

HUBIX  LBSTESl  W..  48T  BanSMiS  8L 

MAffTBN  A  HURD.  48T  Saasams  Bt 

HURT.   EDOAR   B,   582   Muket   Bt. 

HYIM.  WINFIELD  H.,  706  B«tlor 
BolMing.  ^ 

HYMAN.  SAMUEL  LIGHStfEB,  68 
PiMt  Strest 

HYMAN  A  APPLBTON.  68  Psst  Bt 

IGAZ.  RUDOLPH.  Jr.,  788  MartMi  Bt 
IRVINE  JUCHARD  It,  8M1  Ml  Bt 


EL  CERRITO 


RIGGS,   ROBERT.    568   Fairmount 


STROTHOFF.  CHAS.  F.,  1857  Mar- 
ket Street. 

SWAIN,  CLARKSON,  2425  Buchanan 
Street 

SWEETING,  HOWARD  EDWIN,  101 
Post  Street 

TOMASELLO,  PHILIP  D.,  605  Wash- 
ington Street. 

THOMSEN,  H.  A.,  Jr.,  315  Montgom- 
ery Street. 

TRAVIS,  GEO.  W.,  426  4l8t  Ava 

WARD.  JOSEPH  FRANCIS,  360  Pine 
Street 

WARD  &  BOLLES,  369  Pime  Street 

WEEKS.  HAROLD  H..  503  MaikSt  St 

WEIHE.  ERNEST  E..  251  Kearny 
Street 

WEIHE.  FRICK  &  KRUSE,  251 
Kearny  Street.     

"WELLINGTON,  WINFIELD  SCOTT, 
260  California  Street 

WHITE.  C.  BOLTON.  S8t  Spruce  St 

WIEMETER  OEOROB  H.,  704  Mar- 
ket Street. 

WICKENDEN,  JAMES  D.,  402  Jack- 
son Street. 

WILLARD.  STANTON.  1847  2tth 
Avenue. 

WILLIAMS,  ALBERT  R,  251  Post 
Street 

WILLIAMS,  ALFRED  Cm  ISSl  Fifth 
.^venue. 

WILSON,  ALECK  L.  715  MontgOB- 
ery  Street 

WONG  WORLEY  K.  101  Post  Street 

WYNKOOP.  FRANK.  831  Maiket  Bt 

WURSTER   BEBNARDI  AB3D  mi- 

MONS,  402  Jackson  SIreet 
WURSTER,  WM  ^  -  402  Ja<3kssB  St 


EUREKA 


ACKERMAN,    NEWTON,    104    West 

Fourth  Street 
GEORGESON.  F.  T..  Box  56. 


FRESNO 


COATES,  WM.  D..  Helm  Building. 
HORN,  DAVID,  Rowell  Building. 
HYBERG.  Wm.  G.,  Rowell  Building. 
SWARTZ  &  HYBERG.  Rowell  Bldg. 
LAKE.  H  RAFAEL,  Patterson  Bldg. 
PETERSON,  E.  W.,  Mason  Building. 
POLLEY,  RUDOLPH  A..  Rowell  BWg. 
SWARTZ,  FRED  L   .Rowell  Bldg. 
SWARTZ  &  HYBERG,  Rowell  Bldg. 
WAGNER,  WALTER,  Bank  of  Amer- 
ica Building.  

HAYWARD 


ANDERSON,  JAMES  H..  No.  6  Via 
Hermosa. 

LITTLEJOHN,  WAYNE  A.,  9  Mo- 
raga  Highway. 

SISSON,  RALPH  C,  H  El  Campa- 
nero. 

WHITE,  RAYMOND  L,  30  La  Cin- 
tilla. 

WINTER.  ALBERT  H.,  171  Las  Ve- 
gas Road. 

PALO  ALTO 


VALLEJO 

FRENCH,    EDW.    R.    Jr..    89    SanU 
Paula  Way. 

LATHAM,    MILTON,    132   Farragut. 


CLARK,   BIRGE   M.,  810  University 

Avenua 
CLARK,   DAVID   B.,  310  University 

Avenua 

NICHOLS,  LESLIE  I,  145  Addison. 
SAWYER,  CHARLES,  155  Dsna  St 
STEDMAN,   HENRY   MOROAW.   688 

Kellogg  Avenue. 
SUMNER  CHAS.  K.  535  Fulton  St 


WALNUT  CREEK 
FORD.  LEONARD  H..  1850  Main  St 
COMSTOCK  FLOYD  B.,  RFD  Ne.  1, 

Box  347R 
DEAN,    MARSHALL,    Colwulal    Inn, 

1329  Main  St 


KEGLBR     HOWARD    L. 

Avenua 
KELLBERG,   F.   W.,  320  Maiket   Bt 
KING,  STANLEY  C.  509  Sansome  St 
KNAPIK,  EDWARD  MATHIAS,  1828 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  AlfFRESD  J.,  Phrtan  Bklg. 

LEVY,  EDWtN  F.,  727  17th  Avenua 
LITTLE,     JOHN     GOULDINO,     881 
Kearny  Street 

MARDEL  CHARLES  M.  2385  Pacific 

Avenue. 
MEYERHOLK,  R  IVAN.  245  Market 

NISHKIAN.  L.  H.,  1045  Sansome  St 

PAQUETTB  J.  ALBERT,  820  Market 

Street 
PERKINS,  MAC  B.,  110  Sutter  Bt 
I'HILLEO,  It  A.,  CBC  Hq..  4th  Air 

Force.       i 
POWERS,  H  C,  612  Sharon  Bldg. 
PRBGNOFF,  M  V.,  251  Kearny  St 
RINNE,  JOHN  E.,  228  Burf*  Street 

ROSENTHAL,    HYMAN,    617    Mont- 
gomery Street 
ROSENWALD.  JESSE.  526  Market 

SAMPSON,    RAPHAEL.    383    Mont- 
gomery Street 
SAPH,  A.  v..  Jr..  Rlalto  Bldg. 
SAUER,    ARTHUR   A.,    620%    I    St 
8CHELLENBERO.  G.  W..  225  Bush. 
SJOBERG,  HAROLD  O.,  233  Sansome 

Street 
SKYTTE,  JOHANNES.  City  Halt 
SMITH,    HARVEY    A.,    712    Pacific 

Building. 
SMITH,  JAS,   M.  251  Kearny  Street 
SPITZER.  FJELDC  H.  City  HalL 
SQUIRE,  HARRY  EDWIN.  18  Ferry 

Building. 
STEELE,  L  CLEVELAND,  245  Mar- 
ket Street 


McKEE,  GEORGE  T..  Saranafk 


LOS  ALTOS 


NORDWELL  ALSTKED  W..  Box  218. 


ROSS 


NORDWELL,  ALFRED  W.,  BoK  118. 
ZOLLNER,  CARL  W.,  P   O-  Boa  815. 

WOODLAND 
PROCTOR,   ASA   O.,   P.  O.   BsB  |tt. 


BAN  AN8ELM0 


HJORT,  SIGOE  L,  Box  ML 


8A€RAMENTO 


mbR 


AEPPLI.  ERNESr,  Rte.  », 
BROWNFIELD,    ALLEN  H., 

Street 
BUEHLER  WALTER  A-,  841*  tABd 

Park  Drive.  ^ 

ENOER  ARTHUR  L.,  PubMo  WSrks 

Building. 
EWINO,  M  A.,  1120  "N"  StCttSt 
FRANCIS.  ERNEST  D.,   lOlt  9  Bt 
HOLLISTER    LEONARD    C.    Siata 

Bridge  Department 
HUTCHINSON,   RALPH   W.,   mblle 

Works  Building. 

ILLERICH.  OTTOMAR  THBOEfiClB. 

Public  Works  Building. 
JOHNSON.  FRANK  A.,  PubHo  Hbrks 

Building.  

KROMER    CLARENCE    HFJUffgRT, 

Wright  Building. 
LONG.  WALTER  J.,  DepartsMSt  Of 

Public  Works.     

McGINNESS.  ARTHUR  R,  6M  Fost 

Office  Building^ 

MEEHAN.    ANDREW   J.,   25I8  Fifth 

Avenua 
PANHORST,  F.  W.,  P.   O.  Boa  i4»l. 


PEBBLE    BEACH 


STANTON,  ROBERT,  Crespl  Lana 


SIMONDS,  GEORGE  P-  46  Main  Bt 


PIEBMONT 


HILLSBOROUGH 


BATES,  RICHARD  M.,  Jr.,  950  Bal- 

leyana 
ROWE.  WM.  HENRY,  1088  Lancas- 
ter Road. 


LAFAYETTE 


ALAMCOA 


JACOBS,  ALFMDD  H.,  110  Butter  Bt 
JAEHNB,    ALFRSa?    H.,    288S    MUl 

Avenua  ^ 

JOHNSON,  ALFRED  W-  681  MaAst 

Straet 
JORGBMBBN,   MARK   T.,   60   Buta 

Ana  Tlvemia 
JOSEPH,   BERNARD   J.,  881 

r«!l  Street 
KENT,  THOMAS  J.,  SIS 
KENT  ft  HASS.  525  Market  B«n««. 
KEYSER  LAWRBarCB,  701  Pamas- 

suB  Avenua 
KNOLL,  A.  H,  726  Sutter  Street 
KNOWLES.  Wm-  H,  86  Poet  Street 
HBOrrZKA  ft  KNOWLES,  88   Post 
KRAFFT,  b:LMER  J..  760  Market  Bt 
KRUSE3.  LAWRENCE  A.,  261  Kear- 
ny Street 
WEIHE.     FRICK     ft     KRUSE,     161 

Kearny  Street 
KUHN,  ALFREID,  206  Castenada  ATa 
KUMP.  ERNEST  J.,  251  Kearny  Bt 


B.. 
ALBERT,    8M 


ASHCROFT.    G 
Avenaa 

CORNELIUS,    W. 
Grand  Avenue. 

HASS,    ANDREW   T.,    1711 

Court  __ 

HEWBTSON.    ANGELO.    1180    Ver- 
sailles Avenna 


COLEMAN,  N.  L.,  Middle  Road,  Hid- 
den Valley. 
EVANS,  ROBBRT  J..  Beat  884. 


LARKSPtm 


BURNBTT,  HOWARD  B.,  62  Manor 

Drive.  ^ 

CHAPMAN,     FRBDBRICK     A.,     88 

Wlldwood  Avenue. 
FARR,  ALBERT,  830  San  CariOB  Ave 
MAYHEW,    CLARENCE    W,    880 

Hampton  Street  .   . 

MH.WAIN.  W.  E.,  1503  Oakland  Ava 
NEWSOM    NOBLE,    2088    Oaklant 

Avenua 


REDWOOD   CITY 


LARSEN,    ALBERT    H,    80    Finger 
Avenue. 


STONBR,    HAROLD   G.,    71    Msflaa 
Vista  Ava 


LOS  ALTOS 


GENTRY,  LAWRENCE  W.,  Main  St 


MEYERS,    MILDRED 
meda  Street 


S.,    2021    Ala- 


LOS  OATOS 


ROOT.  CHBBTSBt,  Blossom  HBl  BB. 
KENSTT.  HENRY  DAVID,  Pest  Of- 
fice Bldg. 


ROSS 


WINNER,  H   H,  Wordsworth  Ava 
SAN  CARLOS 


YOUNGER  ROBERT  C,  626  El  Ca- 
mino  Real 


SALINAS 


BUTNBR,  CHAS.  B..  7  Wtoham  St 


ALBANY 


DeMONTE,    LOUIS    A.,    818 
Avenua 


LAMB.  ARTHUR  H.,  281  Kearny  Bt 
LANGHORST,  FREDERICK  L^  MT 

Sutter  Street 
LEA8EN.  HARRY  J..  m»  IMk  A»<a 
LLOYD,  F.  B.,  210  Post  BtissL 
LOTBLL,  H  K,  185  Slnd  Avenna 


ALDERPOINT 


MENLO  PARK 


HIGBIE.  HOWARD  W. 


ATHERTON 


JANSSBN,    ARTHUR   D.,   58   AiMtln 
Avenua 


SAN  JOSE 

I  BINDER  WILLIAM  35  W.  San  Car- 
los Street  ^    .      a* 
CURTIS.  E.  N.,  35  W.  San  Carlos  Bt 
HIGGINS,  WM  L.  84  S.  »*rB*  ,®V^ 
JAEKLE.    DONNELL    B..    Builders' 

Exchange  Bldg.  .  „ 

KRESS,  EDWARD  W..  515  First  Na- 
tional Bank  BuUdlng. 

BERTENSHAW,  JAS.  W.,  420  MoUno  l^^^^^J^^^'  H  ^ttS. 

Avenue  [ROOT.  CHESTER  84  S  First  Bt 

LAi^.:J^THUR    H,    200    Oakdale  ^^^Y  GjppoR^  B,  60  ^^ 

Avenua  S^.?P'    RALPH.    Anglo 

Building. 


FENNACY,    JOHN    B,    718    CsB^fS 

Avenua 
HBMPEL  WM  F.,  380  Felton  Drive 
¥OUNG.  JOHN  D..  N.  Lemon  Ava 

MILL  VALLEY 


MODESTO 


BAKERSFIELO 


I^De    LAPPE.     RUSSELL    OUWKKm, 
1001  Downey  Strest 
HILBUBN ,  GBORGB  H..  HU  K  8t 


BIGGAR  CHAS.  H..  780  Holfby  BC 
CULLIMORB,  a  C,  10  Oleander  Ave 
WYNKOOP.    FRANK.    Hahoflelds 
Building. 


MONTEREY 


RYLAND,  C.  J.,  P.  a  Box  847. 


SACRAMENTO 

ADAMS,  BLLIOT  J..  H®  Swanston 
Drive. 

ASHCROFT,  G    B..  1411  l^**   '*~ 
BARTGES.  W    K.,  418  25th   «tnt^ 

BAROVETTO    S.  LOUIS,  620V4  I  ^^ 
5OTO.    ANSON.   2«1    l*"*.**^ 
CXJFF,  CLARENCE  C  1815  Q  Bt 


ALAMEDA,  Carl  Froerer. 
AI^MEDA  CO.,  Wallace  E.   Boggs. 
ALBANY,  U.  R  Grey. 
ANTIOCH,  John  S.  Bates. 
ARCATA,  Hal  C.  Acheson. 
ATHERTON.  James  S.  James. 
ATWATER  W.  E.  Bedcsen. 

BAKERSFIELL,  Joseph  Helfelder. 
BELMONT,  Robert  Klassen. 
BENICIA,  Phil  R  Jonea 
BERKELEY.   Harry   Ooodrldga 
BURLINGAME,  Cecil  L  Longson. 
BUTTE  COUNTY,  Bert  Paxtwi. 

CALAVERAS  CO.,  Oliver  C.  Wyllle. 
CALISTOOA.  Clyde  C  Kennedy. 
CHICO.  Frank  Reblnsen. 
CLOVIS,  A.  Segri. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 

DALY  CITY.  Robert  Klassen. 
DAVIS.  Alexander  M  MoKlnnon. 
DEL  NORTE  CO.,  H  M  Malpas 
DOS  PALOS,  W.  E.  Bedesen. 

BL  CERRITO,  R  R  RandalL 
EMERYVILLE.  Geo.  T.  Oliver. 
EXJREKA,  Geo.   SZ.   Winstar. 
EXETER,  Irvln  M  ARhousa 


FAIRFIELD,    John    Bumham. 
FRESNO  COUNTY,  A.  J.  Nielsen. 
GILROY,  W.  J.  Hanns. 
GUSTINE.  W.  E.  Bedesen. 
HANFORD.  Walter  K  Hopkins. 
HAYWARD.  J.  A.  MancinL 
HEALDSBURG,  Waldo  Iversen. 
HL^BOLDT  CO.,  Frank  E.  Kelly. 
KERN  COUNTY,  J.  R  Thornton. 
KING  CITY.  H.  F.  Cessens. 
KINGS  COUNTY.  J-  H  Hayea 
LARKSPUR  John  Oglesby. 
LIVBRMORE.  C.  G.  Clarka 
LJVINGSTON,   W.   K.   Bedeaen. 
L«ODI,   CUnton   Henntag. 
IX>S  BANGS,  W.  K  Bedesen. 
LOS  GATOS,  L  Cedric  Maeabee. 
MANTECA,  John  S.  Bate* 
MARIN  COUNTY.  G.  P- Clow. 
iUiBmNEZ,  Frank  B.  Sazlea 
MARY8VILLE.   F.   H.   Dlwer.  Jr. 
MENLO  PARK,  Edwin  Smith. 

MERCED,   G.   E.   Wlnt^.    

ITERCED   CO..  W.  B.   Bedesen. 
MILL  VALLEY,  Al  Siemer. 
MODB6TO.    Frank   J.   Rossi- 
MONTE»EY.  Howard  Seversnea 
MONTEREY  CO..  H  F.  Cossena 
MOUNTAIN  VIEW,  M  C  ChrMmx 

WAPA.  H  A.  Harrold. 
vtpA   S)UNTY,  E.   P.   Bit 
^ADA  CO,  J.  F.  O'Connor. 


^  SWAIN   cSiKSON.  320  Market  St    ^^^^^J^.^ii^^^^'^*^'*"  '^*- 

PURCELL  CHARLES  H.  218  MthUs 

Works  Building. 
REYNOLDS.  FRANK  HOWARD,  066 

Forum  Building. 
ROWE,    R    ROBINSON,    388    PnWIe 

Works  Building. 
SHIELDS,  JAMES  RALPH.  206  City 

Hall 
STOVER,    HARVEY    D.,    3V    Psbllc 

Wofks  Building. 
WALKER.  ARTHUR  V.,  1098  »  Bt 

708  89ft  Bt 


OAKLAND,  Walter  N.  Frickstad. 
OROVILLE,  S.  J.  Norris. 

PACIFIC  GROVE,  Alfred  D.  Coons. 
PALO  ALTO,   Fabian  S.  Miller. 
PASO  ROBI.es,  Hal  Johnson. 
PETALUMA.   S,   Gonsales. 
PINOLE,    Ross   Calfee. 
PITTSBURG.  E.  L  O'Hara. 
PLACER  COUNTY,  John  A  Shields. 
PLUMAS   COUNTY,  A.  J.   Watsoma 
PORTERVIl-LE,  Irvin  H  Althouse. 

REDDING,  A.  H.  Ross. 
REDWOOD  CITY,  R  A  Klass«i. 
RICHMOND,  E.  A.  Hoffman. 

8ACRAMEKTO,  Fred  J    KUus. 
SACRAMBNTO,  E.  a  Fairbaim. 
SALINAS.  l>onald  Davles. 
SAN  ANSELMO.  Albert  H  Siemer. 
SAN  BRUNO,  C.  L  Whita 
SAN  CARLOS,  R  A  Klassen. 
SAN  FRANOTSCO,  R  G.  Wadsworth. 
JSAN  JOAQTIIN  CO..  J.  B.  Manthey. 
SAN  JOSJE,  Harold  J.  BtaJinery. 
SAN  LEANDRO,  Chas.  P.  Martin. 
SAN  MATBO.  Harokl  Porter. 
SAN  MATED  CO.,  M  A  Giant 
SAN  RAFAjnU  Raymond  A  Boege. 
^ANTA  CLARA  Edgar  C.  Sohott 
SANTA  CLARA  CO..  R  D.  Chandler. 
fSANTA  CRUZ.  Robert  Jennmgs. 
SANTA  CRtiae.  W.  R  Jennings. 
.SANTA  ROSA  Walter  F.  Adama 
MSXSTX  COUNTY,  Ernest  Breunlng 


WILLBTT,  ALBERT  B. 
WTLUBTT,  D.  C,  Public  Works 


ALAMEDA 

ASHCROFT,  GLJBN  B.,  1828  Alameda 

Avenua         

GORMAN.  SIDNEY  8.,  2308  Wdbstsr 

Street 
GRBEN.    FREDERICK   M.,   tl 

Antonio  Avenue. 
HESS,  C.  W..  1242  Hswthoma 


BERKELEY 


fiEBASTOPOL  Walt  Adams 

SISKIYIU  COUNTY,  A  F.  Parrott 

SOLANO  COUNTY,  J.  R   Bumham. 

SONOMA  CO..  Marshall  M  Wallaoa 

80N0RA  B.  H  MaynanL 

SOUTH   SAN   FRANCISCO.   Charles 
T.   Broughton 
|STANISLAtJ&  CO.,  G.  D.  Macomoer. 
■8TOCKTON,  Lyle  Payton. 

BUISUN.  F.  A  Stelger. 

SUNNYVALE.  H  N.  Bishop. 

SUSANVTLLE,  M  J.  TlUsy. 

SUTTER  CO..  Edward  Von  Geldem. 

TEHAMA  CO.,  Chas.  A  Lunlng. 

TRACY,  John   Si   Bates. 

TULARE,  John  Boardman. 

TULARB  CO.,  T,  Wayne  Switxer. 

TURLOCK   Don   Davis. 

TULARE.  John  Boardman. 

VALLJBJO,  T.  D.  KUksnney. 
VISALIA.  Norman  A  Hnth. 

WILLOWS,  R  D.  Thomas. 
WOODLAND,  Asa  G.  FroeUr. 
YOLO  COUNTY.  Henry  Von  Dersten 
IyrKKA  Howard  OCennor. 


DAVIS,    RAYMOND    E.,    Unlfaltl 

ot  California. 
DERLETH  CHARLBS  Jr..  2U  Bsgl- 

neering  Bldg.,  U.  of  C. 
JAMBTSOM.  BRUCB,  C  B. 

of  C.  Oampos. 
JENNXNOB.  GBOB6B  H.,  ITU 

Areaaa 
SEAOB,    CLABXNCE    B.,    Jr., 

Broadway  Varraoe. 
WTBLAMD,  CHA&  F..  MO  BIHcrest 


STOCKTON 


BAMBERC»R    SIDBVT    F.,    P.    O. 

Boa  1848. 
GULICK,  CHAS.   W..  College  of  tb» 

PadAc. 


BAN  MATEO 

BBRTWBLL,  WILLIAM.  618 

bta  Driva 
COX.  HARRY  A,  215  Elm  ttreet 


PIEDMONT 


BROWN,  ULYSSES  G-.  82  Arbor  Dr. 
COLLINS.  MERTON  C.  82 
Avecaa 


FORT  BAKER 


BBLLs  CHARLBS  LAMBBRm 


PALO  ALTO 


QUJL,  G.  F..  850  Forrest  ATsana 
WBLXa.  JJIB.  BERTRAMD.  tit  Lyt- 

ten  Avenna 
wnco.  CHAS.  B.,  848  Lincoln  Ava. 


\ 
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ADVANCE  COMSTBPCTIOW  BgPOBTS 


Bid  Opening  Schedule 


Bid  Opening  Date 


Preject        Location  of  Project       Noted  In  Issue 


BUILDING  PROJECTS 


Stockton 

Stockton 

San  Francisco 

Prescott,  ArU. 

Yakima,  Wash. 

Arizona-Nevada 

Concord 

Pittsburg 

Burley,  Idaho 

Sast  Oakland 

San  Francisco 


4-19—  4 :00  P.M.— Asphalt  Paving 
4-l»—  4 :00  P.M.— Steel  Fencing 
4-24—  2 :30  P.M.— Interior    Painting 
4-24—  2  -.00  P.M.— Hoistway  Doors 
4-24—  2 :00  P.M— Elevator  Doom 
4-15— 10  A.M.— Dam    Project 
4-20—  — Abbatoir 

4-20—  —Mill    Faculties 

4-2a— lO  AM.— Off  ice   Bldg. 
•1-24—10 :00  A.M.— Parochial     Sch. 

4-24— 1 :45  P.M— Gate  ^^.. 

4-24 —  2 :00  P.M.— Remove    PartitionaSan  Francisco 
4-25 —  2 :00  P.M.— Drainage  Piping      Port  Angeles,  Wash. 
4-25  3:00  P.M.— VHF  Radio  Range     Pocatello,   Idaho 
4-2&—  8 :00P.M-— Remodel  Cafeteria  Fresno 
4-26—  — Department  Store   Seattle,  Wash. 

4-26— 10 :00  A.iL— Radio   Range  Sta.  Santa  Barbara 
4-23— 12 :00  M.— Pipe  Factory  Addn.  Watson 
4-29— 10:00  A.M.— Landing   System     Salt  Lake  City,  Utah 
4-29— 11 :00  A.M.— Land  Plane  Catapult  Inyokem 

4-29 — 10  A.M. — Detention    Home  Sacramento 

4-2^—  2 :00  P.M.— Painting  Burley,  Idaho 

4-30— 10:30  P.M.— Repair  Bam  Pleasanton 


5- 
S- 

5- 
5- 
5- 
5- 
5- 
5- 
5- 
S- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 


1—  2 :00  P.M.— Pamting  Spokane,  Wash. 

1—  2 :00  P.M.— Heating  Boiler         Willows 

1 —  2 :00  P.M.— Wood  Lattice  Partition  Portland,  Ore. 
1 — 10 :00  Electrical   Power   Laboratory    Tucson,  ArU* 

2 — 11 :00  A.M. — Transmitter   Bldgs.         Dixon 

2 —  2 :00  P.M.— Painting  Bend,  Ore. 

3 —  2 :00  P.M— Heating  Boiler         Roseburg,  Ore. 
6—  2:00  P.M. — Painting  Roseburg,  Ore. 
6 —  8 :00  P.M.— School    Bldgs.  Susanville 
6—  2 :00  P.M. — Assembly  and  DetMinidoka  Project,  Idaho 


8  —  2 :00  P.M.— Painting 
9 —  2:00  P.M. — ^Terrazzo  Floors 
9—  8 :00  P.M.— Cafeteria    Bldg. 
15— 10:00  A.M.— Machine    Shop 
15 —  2:00  P.M. — Terrazzo    Floor 

15 —  2:00P.M. — Terrazzo  Floors 

16—  2  :00  P.M.— Heating,   Piping 
16—  2 :00  P.M.— Painting 

16—  2 :00  P.M.— Heating 

17—  2 :00  P.M.— Painting 
■17—  2 :00  P.M.— Painting 

■17—  2 :00  P.M.— Ventilating  Fans 


Canoga  Park 

Grants  Pass,  Ore. 

Porterville 

Owyhee  Project,  Ore. 

Pasadena 

Pasadena 

Beverly  Hills 

Long  Beach 

Beverly  Hills 

Compton 

Inglewood 

Sacramento 


4-10 
4-10 
4-10 
8-18 
8-18 
3-25 
4-16 

3-27 

4-16 

4-18 

4-18 

4-  8 

4-  9 

4.  8 

4-  8 

4-12 

4-15 

4-12 

4-16 

S-29 

4-  8 

4-17 

4-12 
4-  8 

4-12 

4-18 

4-12 

4-  8 

4-  8 

4-  3 

4-12 

4-  2 

4-  9 

4-  9 

4-16 

4-15 

4-15 

4-18 

4-15 

4-15 

4-18 

4-18 

4-18 

4-18 


•  * 


2  3 


22-26— RESIDENTIAL 
BUILDINGS 

4/19/46 

PREPARING   BBELIMINARY 

PLANS 

APARTMENT  HOUSE  

Approx.  Cost  $60,000-$70,000 

BURLINGAME,  San  Mateo  County, 
Calif.  On  El  Camlno  Real  near 
Broadway. 

Construction  of  three  -  story  frame 
and  stucco  apartment  house. 

Owner  and  Builder — Sherwood  Ro- 
man, 652  Stanyan  St,  San  Fran- 
cisco. 

Plans  by  owner. 

Upon  completion  of  plans  the  own- 
er will  take  sub-bids.« 


cost  wiU  probably  amount  to  ^12,- 
000  000.  of  which  amount  an  appro- 
priation of  $1,000,000  has  passed  the 
Senate.  The  dam's  two  sections  will 
include  the  main  dam  of  2880  feet 
and  a  small  dam  of  1800  feet  in 
length  with  a  ridge  of  1820  ft.  be- 
tween. 179  ft.  high,  and  will  have 
a  capacity  of  550.000  ac.  ft 

The  present  damsite  will  necessi- 
tate the  relocation  of  the  roads  and 
power  line.  The  project  will  be  hand- 
led by  the  U.  S.  District  Engineer 
Office,   Wright  Bldg.,   Sacramento, 


3  4 


(2f )  188,000  tons  do   (repairs) ; 

(3f)  650,000    solid    cy.,    exclusive    of 

voids,  class  B  stone  (new  work) 
(4f )  175,000  soUd  cy.  do  (repairs) ; 
(5f)  123,000    solid    cy.,    exclusive    of 

voids,  class  C  stone; 
(ei)  5800  each.  llfU,  exisUng  stone. 
NOTE:  Quantities  of  class  A  stone 
are  based  upon  stone  weighing  165 
lbs.  per  solid  cf.  in  the  quarry  with 
30%  voids.  Quantities  of  class  B 
stone  and  class  C  stone  are  bsised 
upon  stone  weighing  165  lbs.  per  solid 
cf.   in  the  quarry  with  35%   voids. 


4/19/46  S  8 

CONTRACT   AWARDED 

SOAP  LAKE,  Wash.  —  Electrical 
Constr.  Co.,  1650  Center  St.,  Tacoma, 
Wash.,  at  J225,177.6»  awarded  con- 
tract by  Public  UtiUty  District  No. 
2,  Soap  Lake,  Wash.,  for  consltruc- 
tion  of  210  miles  of  transmission  line 
In  Grant  County,  Wash.,  to  serve 
185  members.  Engineer  W.  S.  Mc- 
Crea,  Jr.,  241  Peritlns  Bldg.,  Ta<x)ma, 
prepared  the  plans  and  specif  icaltlons. 


S.085  miles  long,  located  between 
Delta  and  Hotchklss  on  S.  H.  No.  90, 
in  Delta  County.  As  previoiwly  re- 
ported, Lowdermllk  Bros.,  140  8. 
Elatl.  Denver,  Colo.,  submitted  the 
low  bid  for  the  project  at  1196,304.80. 


1 


4/19/46  2  6 

PLANNED 

LOS  ANGELES,  Calif .  — Meyer- 
Nash  Corp.,  1414  Hollywood  Way, 
Burbank.  will  build  44  six-room  frame 
and  stucco  dwellings  on  Llllenthal 
and  De  Haviland  Aves.,  Venice  dis- 
trict, for  self ;  cost  $300,000. 


3132— WATER  SUPPLY  & 
PLANTS 


31 


ENGINEERING  PROJECTS 


4- 

4- 

4 

4 

4 

4- 

4- 

4 

4 

4- 

4 

4 

4 

4 

4 

4 

4- 

4 

4 

4 

4 

4 

4 

4' 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4- 

4 

4- 

4- 

4- 

4- 

4 

4 

4' 

4 

4 

4 

4 

4 

4 

4 

4 

4 


19—10 :00  A.M.— Piers 

19—  5 :00  P.M.— Street 

19—  5 :00  P.M.— Curb 

19—  5 :00  P.M.— Alley  ~~ 

22—11 :00  AM.— Piers 

22—11 :00  AM.— Surfacing 

22—  2 :00  P.M.— Surf  ace   Road 

22—  2:00  P.M.— Surface   Road 

22—  5 :00  P.M.— Sel.  Mtl.   Fill 


Tongue  Point,  Ore. 

Sacramento 

Sacramento 

Sacramento 

Bremerton,  Wash. 

Marin  County 

San   Juan   Co.,  Utah 

Utah  County,  Utah 

Stockton 

North  Sacramento 


22—  8:00  P.M.— Street   Lighting 

22 — 10 :00  A.M — Street  Improvements     Sacramento  Coimty 
•22—  3 :00  P.M. — Mobilization — ^Dam  Near  Valley  Springs 
'""'*'     ■"'-'•  Barstow 


23—11 :00  A.M.— Well 
23 — 11 :00  A.M. — Sewerage  System 
2 :00  P.M. — Excavation 


-2»— 

■23—  2 :00  P.M— Traffic  Deflector 
23—  2 :00  P.M.— Traffic  Deflector 

■23—  2 :00  P.M.— Conduit 

-23—  8 :00  P.M.— Painting 

■23—  3.00P.M.— Chlorinating  Plant 

-24—  2  P.M.— Tanks 

■24—  2 :00  P.M.— Surf  aclng 

-24—11 :00  AM— Paving 

-24 —  7:30  P.M.— Improve   Ave. 

-24—  5.30P.M.— Water    Mains 

■24—  1:00  P.M.— Dam 

•25—  2:00  P.M.— Head  wall 

-25—  2 :00  P.M —Rockwall    &    Fill 

-25—  2 :00  P.M.— Irrigation     Sys. 

-25—  2 :00  P.M.— Dredging 

■25—  2:00  P.M.— Bridge 

-25—  3:00  P.M.— Hatchery 

-25—  2:00  P.M-  Dredging 

-2{V—  2:00  P.M— Surfacing 

-25—  2. -00  P.M. — Surfacing 
25—  2.-00  P.M.— Bridge 
25—10 :00  A.M.— E:arthwork 
25— 10.00  A.M.— Street  Surf. 
-2«— 10:00  A.M.— Earthwork 
-26—11 :00  A.M.— Oil    Surfacing 
•29—10  KX)  A.M. — Transmission 


Cos. 


Coco  Solito 
Plumas  County 
Kern  County 
Kern   County 
Oakland 
San  Francisco 

San  Francisco 
Modesto 

Humboldt  County 
Arizona  State 
Modesto 

Alameda,  Contra  Costa 
Bill  Williams  River 
San  Francisco 
San  Francisco 
San  Fernando 
Anacortes,  Wash. 
Placer  County 
Sequim,  Wjish. 
Suisun 

Riverside  County 
Orange  County 
Placer    County 
Klamath  Project 
Boulder  Canyon  Project 
Tucumcari  ProJ.,  N.  M. 
Arizona  State 
Lines    Missouri  Basin  Project,  Wyo, 


Itt— 10:00  A.M.— Pumphig  Plant        Boise  Project,  Idaho 
29— 10:00  A.M.— Canal     Pump.    Plant    Boise  Project,   Idaho 


29 — 10 :00  AM.— Dam 
29— 11 :00  A.M.— Water    Dist. 
30—10:00  A.M.— Earthwork 
30—  2 :00  P.M.— Barrier  Posts 
30 — 10:30  A.M. — Trans.  Line 
30—  2:00  P.M.— Clearing 
■30— 10K)0  A.M.— Earthwork 
30—10 :00  AM.— Earthwork 
■30—  2  .-00  P.M.— Excavation 
30—10 :00  AM.— Canal 


5- 

5- 

5- 

8- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

6- 

5- 

5- 

5- 

5- 

5- 

5 

5 

5 

5 

5- 

5 

4- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 


1—10 
1—10 
1—  2 
1—  2 
1—  2 
1—  2 
»— 10 
%—  1 
2—10 
3—11 
a— 10 
3—  5 
6—  5 
6-10 
6—10 
7—10 
7—10 
8—  2 
8—  2 
8-  2 

8—  2 

9—  2 
^-  2 
9-  2 

10—10 
10—10 
10—10 
10—10 
10—10 
1>-  8 
IS- 
IS— 
IS- 
IS— 
15—10 
17—10 
20—  8 


30 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
K)0 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 
:00 


A.M.— Highway  Project 

AM — Highway 

P.M— Bridges 

P.M.— Surfacing 

P.M.Highways 

P.M. — Repair  Highway 

A.M. — Access  Road 

P.M. — Sewer 

A.M. — Paving 

A.M.— Highway 

A.M.— Wells 

P.M. 

P.M. 


Colorado 
Sys.  Inyokem 

Yakima  Project 

Kern  County 

Grand  Coulee,  Wash. 

Kern  County 

Columbia  Basin  Project,  Wash 

Yakima   Project.   Wash. 

Burbank 

Central  Valley  Project 

Del  Norte  County 

Washington  County,  Ut&h 

Lake  County 

San  Joaquin  County 

Del  Norte  County 

Merced   County 

Phoenix 

Santa  Barbara 

Seattle.  Wash. 

Arizona  State 

Columbia  Basin  Project 


Street  Improvements     Sacramento 
Removing  Railroad  Ties    San  Leandro 


A.  M. — Reservoir 
A.M. — Excavation 
AM.— Transit  Shed 
A.M. — Earthwork 
P.M. — Grading 
P.M — Grading 
P.M. — Surfacing 
P.M. — Surfacing 
P.M. — Grading 
P.M.— Bridge 
P.M.— Grading 
A.M.— Dam 
A.M.— Pumping  Plant 
AM. — Pumping   Plant 
A.M.— Pumping    Plant 
AM.— Dam 


Colorado-Big  Thompson  Proj. 

Colorado  Project,  Colo. 

Long  Beach 

Riverton  Project,  Wyoming 

Modoc  County 

Siskiyou  County 

Butte  County 

Mendocino  County 

San  Bernardino  County 

Orange  County 

San  Bernardino  County 

Grand  Coulee  Proj.,  Wash. 

Colorado 

Colorado 

Big  Thompson   Proj..   Colo. 

Grand  Coulee  Proj.,  Wash. 
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4/19/46 

PRELIMINARY    PLANS 

COMPLETED 

LONG  BEACH,  Los  Angeles  Co., 
Cal— Taylor  &  Taylor.  725  S  Spring 
St.,  Los  Angeles,  and  Jas.  M.  Mont- 
gomery, 306  W  3rd  St.,  Los  Angeles, 
associated  engineers,  have  complet- 
ed preliminary  plans  for  a  water 
treatment  plant  with  a  capacity  for 
treating  25.000,000  gals,  a  day.  to  be 
built  on  a  site  south  of  Spring  Street 
on  the  east  side  of  Newport  Ave., 
Long  Beach,  for  the  Long  Beach  Wa- 
ter Department. 

The  plant  will  consist  of  several 
related  concrete  structures  including 
a  12.000,000-gal.  raw  water  storage 
basin,  a  floculating  basin,  a  settling 
basin,  a  head  house,  and  filter  unit.s. 
The  head  house  and  filter  units  will 
have  concrete  roof  slabs.  Total  es- 
timated cost  is  $720,000.  Working 
drawings  will  be  started  soon  and 
plans  are  scheduled  for  completion 
In  about  two  months. 


4/19/46  3  2 

BONDS  VOTED 

BEVERLY  HILLS,  Los  Angeles 
Co..  Calif.— Voters  of  the  city  of 
Beverlv  Hills  approved  a  proposal 
April  9.  to  issue  $225,000  in  bonds  to 
finance  the  construction  of  a  new 
incineri 


4/19/46  3  2 

TO  PREPARE  PLANS 

SANTA  BARBARA  Calif.— Engi- 
neers Koebig  &  Koebig,  Rowan  Bldg  , 
Los  Angeles,  have  been  commissioned 
by  the  City  of  Santa  Barbara  to 
prepare  plans  and  specifications  for 
the  construction  of  a  $750,000  sewage 
disposal  plant  for  the  city. 


33— BRIDGES 


4/18/46  S  a 

CONTRACT    AWARDED 

WASHINGTON  STATE.  —  Everett 
McKellar,  Cashmere,  Wash.,  at  $44,- 
279.30  awarded  contract  by  Clarence 
B.  Shain,  State  Director  of  High- 
ways, Olympia,  for  grading,  sur- 
facing, constructing  reinforced  con- 
crete retaining  walls  and  construct- 
ing a  reinforced  concrete  T-beam 
bridge  over  Pacific  Coast  R  R.  Co. 
tracks  on  0.25  mile  of  Primary  State 
Highway  No.  5,  Maple  Valley  vi- 
cinity in  King  County,  FAP  No.  SG- 
19  (3)  and  State  Project.  Bids  were 
opened  February  14. 


34^DAMS,  RESERVOIRS  & 
DREDGING 
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4/19/46 

SURVEY   COMPLETED 

ISABELLA  DAM,  Kern  Co.,  Calif. 
—The  U.  S.  Army  Engineers  have 
completed  a  survey  for  the  con- 
struction of  the  Isabella  Dam,  near 
Bakersfield,  and  have  announced  the 


4/19/46 

BIDS  WANTED 

LOS  ANGELES  and  Long  Beach 
Harbors,  Los  Angeles  Co.,  Calif.— As 
previously  reported,  until  May  15,  1 
p  M  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  751  S.  Fig- 
ueroa  St..  Los  Angeles,  for  the  con- 
struction of  8.650  feet  of  detached 
breakwater  and  restoration  of  12,500 
feet  of  detached  breakwater,  LIos 
Angeles  and  Long  Beach  aHrbors; 
Serial    157. 

The  8,650  l.f.  of  new  breakwater 
is  an  extension  of  an  existing  por- 
tion of  breakwater  and  will  com- 
plete a  13.350-ft.  detached  breakwa- 
ter. The  extension  begins  at  a  point 
due  east  of  and  about  4,700  ft.  dis- 
tant from  the  westerly  end  of  the 
13,350  ft.  detached  breakwater  and 
extends  In  easterly  prolongation 
thereof  a  distance  of  about  8.650  ft. 
The  breakwater  will  be  constructed 
with  a  rubblestone  enrockment  su- 
perimposed on  a  core  of  sand  cov- 
ered with  clay  and  quarry  waste. 
The  sand  inner  core  is  complete  for 
the  entire  structure.  The  clay  and 
quarry  waste  outer  core  and  the 
class  B  stone  emplacement  are  par- 
tially complete.  The  clay  core  ma- 
terial will  be  dredged  from  a  speci- 
fied area  in  Los  Angeles  outer  har- 
bor. Restoration  of  the  12,500-foot 
detached  breakwater  consists  of  rub- 
blestone enrockment  work. 

The  work  involved  comprises  un- 
completed work  of  originally  plan- 
ned 13,500-ft.  breakwater,  contract 
for  which  was  awarded  to  Columbia 
Constr.  Co.  at  approx.  $10,000,000. 
The  contract  was  cancelled  at  the 
beginning  of  the  war  in  order  to 
make  the  contractor's  floating  plant 
available  for  more  essential  mili- 
tary construction.  The  contractor 
had  at  that  time  completed  about 
5000  feet  of  the  construction  but  had 
laid  practically  all  of  the  sand  and 
clay  core  for  the  entire  base.  The 
new  wyk  involves  about  2,750,000 
tons  of  stone. 

Bids  will  be  taken  as  follows: 

SCHEDULE  A 
Dredging   and    Depositing   Clay   Core 
(la)  151.000    cy.    place    measurement 
dredg^ing  ground,  clay  core  ma- 
terial ; 

SCHEDULE  B 

8650- Ft.   Breakwater,  Composite -type 

Structure  with  Clay  Core  as 

in   Schedule    A 

(Ib^  890,000  tons  class  A  stone; 

(2b)  650,000    solid    cy.     exclusive 

voids,  class  B  stone; 
(3b)  15.000     solid     cy.,     exclusive 
voids,   class  C  stone; 
SCHEDULE  C 
8650- Ft.  Breakwater,  All  Stone 
(Ic)  890.000  tons  class  A  stone; 
(2c)  650,000    solid    cy.,    exclusive 

voids,  class  B  stone; 
(3c)  123,000    solid    C.T-,    exclusive 
voids,   class  C  stone; 
SCHEDULE  D 
Restoring    12,500-Ft.    Breakwater 
(Id)  186,000  tons  class  A  stone; 
(2d)  175,000    solid    cy.,    exclusive    of 

voids,  class  B  stone; 

(3d)  5800  each,   lifts,   existing   stone: 

SCHEDULE  E 

Entire   Work,  Composite   Type 

(le)  890,000  tons  class  A  stone  (new 

^vork)  * 
(2e)  186,000  tons   class   A   stone    (re- 
pairs) ; 
(3e)  650,000    solid    cy.,    exclusive    of 
voide,  class  B  stone  (new  work) 
(4e)  175.000  solid   cy.    do    (repairs) ; 
(5e)  15,000    solid     cy..     exclusive     ot 

voids,  class  C  stone; 
(6e)  151.000   cy..    place    measurement 
dredging  ground,  clay  core  ma- 
terial : 
(7e)  5800  each,   lifts,   existing   stone; 
SCHEDULE  F 
Entire  Work,  All  Stone 
(If)  890.000  tons  class  A  stone   (new 
work ) ; 
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TOTAL    BIOS 

PIEDMONT,  Mo.— Mittry  Brothers 
Constr.  Co.,  4801  San  Fernando  Road, 
West,  Los  Angeles,  at  $3,415,000  sub- 
mitted low  bid  to  the  U.  S.  Engi- 
neer Office,  Col.  Roy  D.  Burdick, 
district  engineer,  Little  Rock,  Ark., 
March  22,  for  the  construction  of  an 
earthfill  dam  involving  about  4,- 
400.000  cy.  of  embankment  and  600,- 
COO  cy.  of  spillway  excavation,  for 
the  Clearwater  Dam  on  the  Black 
River,  7  miles  southeast  of  Piedmont, 
Mo.;  Inv.  No.  46-39. 
Total  bids  were: 

Mittry  Bros.   Constr.   Co.,  Los  An- 
geles,   $3,415,000.  • 
Peter  Kiewit  Sons  Co.,  Omaha,  Ne- 
braska,   and    Morrison -Knudsen    Co., 
Inc.,  Boise,  Ida.,  $4,181,310. 

Brown  Sc  Root,  Inc.,  Houston,  Tex., 
and  Martin  Wunderllch,  Jefferson 
City,  Mo.,  $4,472,920. 

Joh^  F.  Blommer  Co.,  Appleton, 
Wis.,  and  Taylor-Wheles  Co.,  Hat- 
tiesburg,  Miss.,  $4,547,940. 

Grafe-Callahan     Constr.     Co.,     Los 
Angeles,  and  W.  K.  McUlyar,  Dallas, 
Texas,  $4,942,075. 
Government    estimate,    $3,512,850. 
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CONTRACT   AWARDED 

DOUGLAS  COUNTY.  Wash.—Cas- 
cade  Contractors,  Inc,  Box  Int^rbay 
Station.  Seattle,  Wash.,  at  $408|034.70 
awarded  contract  by  PubUc  llJtility 
District  No.  1,  Waterville,  Douglas 
County,  Wash.,  for  construction  of 
424  miles  of  transmission  line  jfor  52 
users  in  Douglas  County. 

Plans  and  specifications  weris  pre- 
pared by  Engineer  W.  S.  McCr^a,  Jr., 
241  Perkins  Bldg.,  Tacoma,  W^ash. 


•S8 
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BIDS  WANTED 

OPHEIM,  Mont- Until  May  1  bids 
will  be  received  by  the  Noirthem 
Electric  Cooperative,  Inc,  Box  56, 
Opheim,  for  construction  of  348  miles 
of  transmission  line  in  Valley,  Roose- 
velt and  Daniels  Counties,  Motntana. 

Specifications  obtainable  frotn  En- 
gineer Tovio  Karkalnen,  Armory 
Bldg..  Helena,  Mont.,  upon  deposit 
of  $25.  I 


39— SEWERS 


-L 


Maclmiery  &  Material 

42—  MISC.  SUPPLIES  AND 
MATERIALS 
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BIDS   WANTED 

BOISE    PROJECT,    Idaho.  —  UnUl 
May  3,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Custom  House,  Denver,  Colo.,  un^er 
Spec.  1298  for  furnishing  ajid  deliveff- 
ing  f.o.b.  cars  at  the   shipping  point 
or    f.o.b.    cars    at    Mountain    Home. 
Idaho,  all  structural  steel,  crane  rails 
and     accessories,     corrugated     metal 
si-^ing.     flashing,    windows    fmd    aH 
oth«»."  necessary  materials   shown   or 
called    for  on    the   drawings,    except 
I  materials   for    concrete    •walls,    floors 
and  foundations,  roof  sheathing,  nail- 
,  ing    strips,    bolts    for   nailing    strips, 
I  roofing  material,  doors,  hardware  for 
j  doors  and  frame  for  the  3x7-f t  swlng- 
1  ing  door,  anchor  bolts,  curb  and  g^u&rd 
angles  for  a  steel  warehouse  at  the 
Anderson  Ranch  Dam,  Boise  Project, 
Idaho.  The  anchor  bolts  will  be  fur- 
nished by  the  government.  No  charge 
for    copies    of    the    sf>eclflcation8    to 
prospective     bona    fide    bidders:     *• 
others,  $1.25,  not  returnable. 
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CONTRACT   AWARDED 

DESCHUTES  PROJECT.  Oregon.— 
Sleeper  &  Keyes,  434  Portland  Ave., 
Bend,  Oregon,  at  $24,718.75  awarded 
contract  by  the  Bureau  of  Recla- 
mation, Bend,  Oregon,  under  Spec. 
1174  for  furnishing  labor  and  mate- 
rials and  peforming  all  work  for  con- 
struction of  highway  crossing,  sta- 
tion 2718  plus  78,  north  unit  main 
ca.nal;  station  39  plus  17.7,  lateral  .  ._ 
M-48;    station    30   plus    51.23,    lateral  ^ -|rrtt/4« 

M-51,    Deschutes    Proj.,    Ore.     Work    

is   situated  in   the  vicinity   of   Meto- 
lius,   Oregon. 
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FUNDS  AWARDED 
SEWER  Est    Cost.    $214,957 

CANON   CITY,   Fremont  Co.,  Colo. 
Construction     of     interceptor     sewer, 
outfajl  sewer  and   treatment    plant 
Canon   City  and  adjacent 

Owner— Canbn  City,  E.  R.  Bancroft, 

Finance   Offker,   Canon   Clt^. 
Architect— Not  ^Selected. 

The  Bureau  of  Community  Facili- 
ties, FWA  2223  Fulton  St..  Berke- 
ley, Calif.,  has  awarded  funds^ln  the 
amount  of  $6000  to  assist  in  prepar- 
ation of  plans 
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BIDS  WANTED 

YUMA,  Ariz.- Until  April  22,  2  P. 
M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation.  Custom  House, 
Denver  2.  Colo.,  under  Inv.  24,993-A 
for  12  carry -all  scrapers,  f.o.b.  ship- 
ping point  and/or  Yuma,  Ari«. ;  Olla 
Project,  Arizona. 
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CONTRACT  AWARDED 

SANTA  ANA.  Orange  Co.,  Calif.— 
G.  E.  Kerns.  5574  Atlantic  Ave.,  Long 
Beach,  at  $108,360,  awarded  dontract 
3  4  by  the  Citv  Council  of  the  City  of 
Santa  Ana, 'April  1.  for  the  construc- 
tion of  a  reinforced  concrete  sludge 
digestion  tank,  75  ft.  in  diameter  and 
28  ft.  sidewall  height,  including  sludge 
piping  and  appurtenances,  near  Hunt- 
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CONTRACT  AWARDED 

MISSOURI  BASIN  PROJECT, 
Wyoming.  —  Morrison-Knudsen  Co., 
Boise,    Idaho,    at    $4,688,000.   awarded 

contract  b'"  the  Bureau  of  Reclama-  •  ff^-a fc-  —  -    - 

tion  for  construction  of  Kortes  Dam  i  ington  Beach,  and  a  reinforced  con 
and   power   plant,  Kortes  Unit.   Mis- 1  crete   booster  pumping   P^^"^'   ^P^ 
souri  Basin  Project,  Wyom_lng ;  Spec.    P7'^;"?„^^«;y  ,!?J  ^t,  "Jf  ^f^^sS^ 


No.  1151.  The  work  Is  situated  on  the 
North  Platte  River,  about  62  miles  by 
road  southwest  of  Casper. 


point  one-fourth  mile  east  of  Bushard 
St.  Bids  were  opened  March  Ip. 

3  9 


4/19/46  • 

NOTICE  OF  SALE 

SAN  FRANCISCO.  —  War  Assets 
Administration,  30  Van  Ness  Ave.. 
San  Francisco  2,  announces  sale  of 
camouflage  wire  netting  at  fixed 
price  to  priority  groups,  preferential 
groups  and  dealers.  Sale  closes  April 
30  and  is  located  at  Lathrop  Engi- 
neer Depot,  Lathrop. 

4/19/46  ••42 

NOTICE   OF   SALE 

SAN  FRANCISCO.— Until  April  26, 
10  A.  M..  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  Office.  785  Market  St..  San 
Francisco  3.  under  Sales  No.  B-357-46 
for  sale  of  miscellaneous  material, 
including  galvanized  pipe  straps,  pole 
line  hardware,  etc.,  located  at  Shoe- 
maker. 


4/18/46 
■  BOND  ELECTION 

4/19/46  3  4  I      ARCADIA.   Los  Angeles  Co,,  Callf- 

CONTRACT  AWARDED  '—Voters  of  the  City  of  Arca.)iia  will 

PIEDMONT,  Mo.— The  Mittry  Bros.  ;  hold  an  election  April  30  to  Vote  on 
Construction  Co.,  4801  San  Fernando  i  the  proposition  of  issuing  b<i>nd8  in 
Rd.  West,  Los  Angeles,  at  $3,415,000.  '  the  amount  of  $350,000  for  thei  instal- 
awarded  contract  bv  the  U.  S.  Dls-  ,  lation  of  sewer  mains  in  tl^ie  cuy. 
trict  Engineer  Office,  Col.  Roy  D.  At  a  previous  election  held  May  o 
Burdick,  district  engineer.  Little  voters  approved  a  proposition  for 
Rock.     Ariz.,     for     constructing     an    the  issuance  of  bonds  in  the  ^ouni 


earthfill  dam  involving  about  4,400,- 
000  cu.  yds.  of  embankment  and 
600.000  cu.  yds.  of  spillway,  for  the 
Clearwater  dam  on  the  Black  River, 
seven  miles  southeast  of  Piedmont, 
Mo.;  Inv.  No.  46-39.  Bids  were  re- 
ceived March  22. 
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CONTRACT   AWARDED 

ENCINITAS.  San  Diego  Co.,  Calif. 
— Macco  Construction  Co.,  815  Para- 
mount Blvd..  Clearw^er,  at  $92,270, 
awarded  contract  by  the  San  Dicguito 
Irrigation  District,  Enclnitas,  for  the 
construction  of  an  earth  dam,  earth - 
lined  reservoir  and  pipeline  on  South 
Encinitas   Creek,  San  Diego   County 


35—      DOCKS.  PIERS  & 
HARBORS 


of  $750,000  for  sanitary  sewer  mains 
and  treatment  plant.  Englneeirs  Koe- 
big &  Koebig,  Rowan  Bldg..  IUjs  An- 
geles, prepared  the  plans  for  the  sew- 
age  disposal   system  for  the  city. 

4/19/46  8  * 

BONDS  VOTED  ' 

SANTA  ANA  Orange  Co..  Calif.— 
Voters  of  the  City  of  Santa  Ana  on 
April  9  approved  a  bond  issue  in  the 
amount  of  $1,500,000  to  finance  the 
construction  of  sewers,  storm  drains, 
flood  control  and  street  Improve- 
ments. The  cost  estimates  for  the 
projects  are  as  follows:  Street  im- 
provements. $575.000 ;  storm  drains. 
$500,000;  main  line  sewers,  $300,000; 
improvements  for  flood  control  In 
Santiago  Creek,  near  Santiago  Park, 
$125,000.  I 
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LOW  BIDDERS 

BONNEVILLE.  Wyo.— The  Ameri- 
can Bridge  Co.,  Denver,  Colo.,  at  $11,- 
030.  submitted  low  bid  to  the  U.  S. 
Bureau  of  Reclamation,  Denver.  Colo., 
under  Spec.  1248  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Bonneville. 
Wyo.,  all  structural  steel,  siding,  win- 
dows, doors,  anchor  bolts  and  all 
other  necessary  materials,  except 
cranes,  concrete  walls  and  floor, 
foundations,  boarding  roof,  nailing 
strips,  bolts  for  nailing  stripe  and 
I  roof  shingles  for  the  complete  steel 
warehouse  for  the  Boy  sen  govern- 
ment camp,  Boysen  Unit,  Wyoming. 
Missouri  Basin  Project. 

Allison     Steel     Manufacturing    Co., 

Phoenix,   Ariz.,   at   $17,500,   submitted 

second  low  bid. 


4- 

4- 


5 
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P.M. — Pole  Power  Lines  Newport,    Oregon 


P.M. — Breakwater 
P.M.— Bridge 
P.M.— Bridge 
P.M.— Grading,  Bridge 
AM.— Earthwork 
A.M — Earthwork 
P.M. — Sewage    Plant 


Long  Beach 

Alameda  County 

Tulare  County 

Yolo  County 

Columbia  Basin  Project 

Columbia  Basin  Project 

Redding 


4-  9 
4-  9 

4-12 
4-16 
4-16 
4-16 
4-17 
4-17 
4-16 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


SUPPLIES  AND  EQUIPMENT 


Odair,   Wash. 

Mountain    Home,    Idaho 

San  Francisco 

Vallejo 

San  Francisco 

Vallejo 

Columbia  Basin  Project,  Wash. 

Central  Valley  Project 

Columbia  Basin  Proj.,  Wash. 

San  Francisco 


4-19—  2 :00  P.M.— Reinf .   Bars 

4-19—  2:00  P.M.— Reinf.   Bars 

4-19—  3 :00  P.M— Files 

4-19— 10 -.30 P.M— Fuel   Oil 

4-19—3:00  P.M.— Loam 

4-19— 10:30  AM.— Fuel  Oil 

4-19—  2 :00  P.M.— Doors 

4-19—  2 :00  P.M.— Gates 

4-19—  2  P.M. — Storage  Tanks 

4-19—  3 :00  P.M.— Furniture 

4-20—  2 :00  P.M.— Pump  Motor  Units        San  Francisco 

4-22 —  3  K)0  P.M. — Telephone    Poles      San   Francisco 

2KX)P.M. — Gate  Hoists 

3 :00  P.M.— Iron    Bell 
4-22—  3:00  P.M.— Pipe 
4-22—  8:00  P.M. — School   Bus 

3 :00  P.M. — Projector 
_  :00  P.M — Tie    Plates 
4-22 —  7:00  P.M.— Salt -Glazed   Pipe 
4-22 —  — Jackhammers 

4-22—10 :00  AM.— Distributors 


4-22— 
4-22— 


4-22— 
4-22  3 


— Blowers 
—Asphalt 
— Asphalt 
:00  P.M.— Motor  Grader 
—Hoists 
4-23—  2 :00  P.M.— Steel    Bars 
4-23 —  2:00  P.M. —   Coaster   Gates 
4-2S—  2 :00  P.M.— Gates 
4-23—  2:00PJ4. — Transformer 
4-28—  2:00  P.M. — Switches 
4-23 —  2 :00  P.M. — Automobiles 
4-23—  2 :00  P.M— Traffic    Signals 


4-23— 
4-22— 
4-23— 
4-23— 
4-23- 


4-23 —  2 :00  P.M. — ^Valves     Asqpmbly  Benicia 


Dayis  Dam  Project,  Arizona 

San   Francisco 

San  Francisco 

Stratford 

San  Francisco 

San  Francisco 

Yreka 

Sacramento  • 

Bakersfield 

Panama  Canal 

Sacramento 

Sacramento 

Sonoma  and  Marin  Counties 

Panama  Canal 

Central  Valley  Project 

Central  Valley  Project 

Boise  Project,  Idaho 

Kremmllng,  Cola 

Fort  Peck,  Mont. 

Oakland 

Oakland 


4-23 — 10:00  A.M. — Motor  Parts 
4-23— 11  K)OA.M.— Bridge  Cranes 
4-23—  2 :00  P.M.— Elec  Matls. 
4-28 —  8:00  P.M. — ^Transformers 
4-24—  5:30  P.M.— Gas 
4-24—  2 :00  P.M.— Reinforcing  Bars 
4-24 —  2:00  P.M. — Conductor 
4-24—  2 :00  P.M.— Reinf orcing  Bars 

4-24 — Asphalt 

4-24—  2 :00  P.M.— Drum  OmXm 
4-24 2K)0P.M. — Cotton    Rope 


San  Francisco 

Bremerton,  Wash. 

Fort  Peck.  MonL 

Alameda 

Ocdcland 

Odair,  Wash. 

Casper,  Wyo. 

Mountain  Home,  Idaho 

Sacramento 

Oaotral  VaUey  ProJACt 

San  Francisco 


4-  9 

4-  9 

4-  9 

4-11 

4-11 

4-  8 

8-19 

8-19 

3-22 

4-10 

4-16 

4-10 

8-20 

4-  9 

4-10 

4-10 

4-11 

4-15 

4-15 

4-12 

4-18 

4-18 

4-17 

4-17 

4-17 

4-18 

4-12 

4-12 

8-  T 

4-  S 

4-  4 

4-10 

4-10 

4-12 

4-16 

4-  3 

4-  8 

4-17 

4-12 

4-18 

4-18 

4-18 

4-18 

8-  f 

4-10 


4.24—  8 :00  P.M.— Water  Storage  Tanks 

4-24—  2 :00  P.M.— Telephone  Apparatus 

4-24—  2 :00  P.M— Pipe 

4-24—  2P.M.— Ttelephone    Appar. 

4-24—  2  P.M.— Vertical  Shaft 

4-24 —  2  P.M.— Crane 

4-24 — 10 :00  A.M. — Benches 

4-24 —  2 :00  P.M.— Field   Range 

4-25—10 :00  A.M.— Empty  Battery 

4-24 —  8 :00  P.M— Water    Storage 

4-25 —  — Steel  Cutters 

4-25—  5 :30  P.M.— Express  Truck 

4-25—  2 :00  P.M.— Shaft 

4-25—10 :00  A.M.— Builders'    Tools 

4-25—  2 :00  P.M.— Telephone    Poles 

4-26 —  JTruck  Chassis 

4-26—  2 :00  P.M —Radio    Batteries 

4-26—  3.00  P.M.— Rock 

4-26—  3 :00  P.M.— Furniture 

4-26—  3  :00  P.M.— Rock 

4-26—  5 :00  P.M.— Screenings 

4-26—  5:00  P.M.— Air  Compressor 


Porterville 

Rio  Grande  Project,  N.  M. 

Columbia  Basin  Project,  Wash. 

Shoshone  Proj.,  Wyo. 

Shoshone  Proj.,  Wyo. 

Colorado  River  Project 

San  Francisco 

San  Francisco 
Cases  San  Francisco 

Tanks  Porterville 

Panama  Canal 

Oakland 

Yakima  Proj..  Wash. 

San  Francisco 

San  Francisco 

Sacramento 

San  Francisco 

San  Francisco 

S%n  Francisco 

San  Francisco 

Sacramento 

Sacramento 


4/19/46 

BONDS    VOTED 

OCEANSIDE,  San  Diego  Co..  Calif. 
—Voters  of  the  City  of  Oceanside 
on  April  9  approved  a  bond  issue  In 
the  amount  of  $175,000  for  financing 
the  reconstruction  of  the  municipal 
pier.  Plans  were  prepared  by  Engi- 
neers Leeds,  Hill  &  Jewett,  601  W. 
5th   St.,   Los  Angeles. 


40— 


STREETS  AND 
HIGHWAYS 


4  0 


4-27 2  :00  P.M. — Fire   Extinguisher  San  Francisco 


4-29—  2 :00  P.M.— Nails 
4-29 — 11  A.M. — Transformers 
4-29—  9 :00  A.M.— Pump 
4-29—  2  P.M —Elec.    Equip. 
4-29 —  5.30  P.M.— Elec.    Matls. 
4r29 —  2:00  P.M. — Pumps 
4-29—  2  :00  P.M.— Electric  Equip. 
4-29 —  2.00  P.M. — Crossarms 
4-29 —  3 :00  P.M.— Armature 
4-30—  2 :00  P.M.— Pumping  Unit 
4-30—  2 :00  P.M.— Gates 


San  Francisco 

Pasadena 

Vallejo  _     ^     ^ 

Central  Valley  Project 

Colo. -Big  Thomp.  Proj..  Colo. 

Columbia  Basin  Pro  j.  Wash. 

Davis  Dam  Project,  Ariz. 

Glendive.  Mont 

San  Francisco  ,     ^    „     » 

Buffalo  Rapids  Project,  Mont 

Central  Valley  Project 


1— 
1— 
1— 
1— 
1— 
1— 
1— 
2— 
2— 


5- 

5- 

5- 

5- 

5- 

5- 

5- 

6- 

5- 

5- 

5- 

6- 

4- 

5- 

51 

5- 

5- 

5- 

5- 

5- 

5-9—2 

5-10—  2 

5-13—  8 

5-14— 

6-14— 

5-15— 

5-15— 

5-15— 

5-15— 

5-15—  3 

5-19—  2 

5-20—  2 

6-24—  2 


—Truck   Chassis         Sacramento 
:OOP.M.-Feeder,    Silo  Columbia  ^^^,^\^^^^ 

:00P.M.-Hoi8ts  Davis  Dam  Project.  Art«^ 

K)0  P.M.— Electric  EqulpmentRlo  Grande  *T°J^r; .*% 
K)0P.M.-Tank  Columbia  Ba^*",^!*^  ^ 

:00  P.M.-Elec.   Equip.  Rio  Grande  Proj     ^^^ 

:00  P.M.— Prefabricated  Houses     Central  Valley  ProJfct 


Wash. 


6—  2 
6—  2 
fr— 10 
6—10 
7—10 
7—10 
9—  2 


:00  P.M.— Barge 

:00  P.M.— Traveling  Crane 

:00  P.M. — Cofferdam 

:00  P.M.— Elec.    Elevator 

P.M.— Hsllow-jet  Valves 

— Emulsion 
:00  P.M.— Crane    Structure 
KK)  P.M —Assembly.  l>«tail 
KK)  AM— Electric   Screen 


Columbia  Basta  Project,  Wash. 
Anderson  Ranch  Plant  Idaho 
Central  Valley  Project 
Central  Valley  Project 
Boise  Project  Idaho 
Sacramento  iir«„v 

Columbia  Basin  ^l'^^^. 
Drawings-central  Valley  Proj. 

Reno,  Nev.  ^^      ijb„.>, 

Columbia  Basin  Proj..  Wash. 


Wash. 


00  AM— Coaster    Gates 

:00  AM —Steam  Generator  Unit    El  Centre 

KM)  AM.— Generator  Unit        El  Centro 

:00  PM.-Wlndows  ^°'"°3^^*  S^  SaiTwash. 

K)OP.M.-Klectric  Elevators  Grand  Coulee  DMo^waao^ 
•OOP.M-Trashracks  Columbia  Basin  Proj..  w«.n. 

•00  P.M.— School    Bus  Corcoran 

KX)  P.M.— Steel  Clothing  ^apa  r>ro^6Ct.  Id-'*ho 

KK)P.M.-Prefabricated  houses  ^^^If^^fp^STwyoming 
KW P.M.— Electrical   Materials     Shoshone  Project  wyomiug 

k)0  P.M.— Circuit  Breakers 


.00  P.M.- Electric    Equip. 
00  P.M. — Transformers 
KK)  P.M.— Auxiliary   E^qulp- 
:00  P.M— Elec    Matls. 
:00  P.M.— Pipe  Fittings 
:00  P.M.— Turbine* 


Davis  Dam  Project  ^ri^Sl. 

Colorado-Big  Thompson   Proj. 

Kendricdc  Proj.,  Wyo. 

Moffett  Field 

Boulder  City,  Nev. 

San  Francisco 

Davis  Dam  Proj-,  Art*. 


4-  4 

4-  2 

8  8 
3-27 
3-27 
3-27 
4-16 
4-16 
4-16 
4-  8 
4-18 
4-10 
4-  9 
4-15 
4-15 
4-15 
4-16 
4-16 
4-16 
4-17 
4-17 
4-17 
4-12 
4-15 
3-26 
4-17 
3-26 
4-10 
4-15 
4-15 
4-18 
4-18 
4-  2 
4-  9 

4-12 

4-15 

4-15 

4-  4 

8-28 

4-  8 

4-  8 

4-  2 

4-  2 

4-  9 

4-  9 

8-M 

4-  t 

4-15 

4-  2 

4-10 

4-10 

4-18 

4-18 

4-16 

4-18 

4-15 

4-:o 

4-18 
4-17 
4-17 
4-18 
4-15 
4-12 
4-l_ 
4-10 
4-16 
4-10 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

4/19/46  '36 

BOND  ELECTION 

LONG  BEACH,  Los  Angeles  Co., 
Cal.— Voters  of  the  city  of  Long 
Beach  will  hold  a  special  election 
June  18,  to  vote  on  a  proposition  of 
issuing  bonds  in  the  amount  of  $1,- 
500,000  to  provide  funds  for  the  con- 
struction of  an  extension  to  present 
runway,  enlargement  of  the  admin- 
istration building  and  for  the  pur- 
chase of  land  or  ail  easements  to 
protect  runways  at  the  Municipal 
Airport. 

4/19/46  3« 

CONTRACT   AWARDED 

ST.  GEORGE.  Utah.— W.  W.  Clyde 
&  Co..  N  Main  St,  Springfield,  Utah, 
at  $107,069.25  awarded  contract  by  the 
Civil  Aeronautics  Administration, 
1500  4th  St,  Santa  Monica.  Calif., 
on  the  basis  of  low  bids  submitted 
on  Alt  C.  Sched.  (1)  and  on  Sched. 
(2),  for  the  construction  of  improve- 
ments at  the  intermediate  landing 
field  at  St.  George  Utah;  Proposal 
6-46-129. 


37—    RAO-ROADS,  SUB- 
WAYS &  TUNNELS 


S  7 


4/19/46 

CONTRACT   AWARDED 

LONG  BEACH,  Los  Angeles  Co., 
Calif— Wm.  A  Smith  Contracting 
Co.,  514  Central  Bldg.,  Los  Angeles, 
at  approximately  $145,000,  awarded 
contract  by  the  Kaiser-Frazer  Corp., 
engineer  division,  P.  O.  Box  681.  Long 
Beach,  March  29  for  the  construction 
of  approximately   15,000   ft    of    spur 

track  connecting  the  Union  Pactflc  ] '--'  "^  ffCMP  (2  sizes): 
Railroad  tracks  with  the  D^ugjM  ,  ]]l\  ^^^ns  road  mix; 
Aircraft  factory.  Long  Beach,  wnKm 
they  have  leased.  The  work  wUl  in- 
volve demolition  work,  new  concrete 
work  and  the  construction  of  switch 
tracks,  loading  docks  and  spurs.  Ken 
Nielson  Is  the  purchasing  agent 


4/19/46  ,„^^„ 

CONTRACT  AWARDED  ^,  ,  ^  , 
SALT  LAKE  CO..  Utah— Olaf  Nel- 
son, Logan.  Utah,  at  $239,04ti.55  was 
awarded  contract  by  the  State  Road 
Commission,  State  Capitol.  Salt  Lake 
City  for  construction  of  a  2V4-»ncn 
plant-mixed  bituminous  surface  road 
in  Salt  Lake  County,  being  that  sec- 
tion  of  SR  201.  on  21st  St  between 
Salt  Lake  and  Magna;  Prc»Ject„No 
F-218  (2).  a  total  distance  ,  of  8.574 
miles.    Bids  were  received  March  20. 

4/19/46  .„,.^,>  ^° 

CONTRACT    AWARDED 

OCEANSIDE.  Los  Angeles  Co..  Cal. 
— McClanahan  &  MuUenaux,  Box  217 
and  4031  Van  Buren.  Arlinigton  at 
$4887.69  awarded  contract  by  the  u. 
S  Navv  Public  Works  Office.  11th 
Naval  District,  1220  Pacifitc  High- 
way, San  Diego,  March  21.  for  re- 
pairs and  additions  to  paved  areas  at 
the  Naval  Hospital.  Santa  Margarita 
Ranch,  Oceanside;    Spec.  N«j..   17484. 

4/19/46  *  ° 

BIDS  WANTED 

ARNZONA  STATE— As  pireviously 
reported,  until  May  3.  11  A.  M..  bids 
will  be  received  by  the  Arizona  State 
Hiehway  Commission,  Phoenix,  for 
the  realignment  of  0.9  mile  of  the 
Kingman  -  Ashf ork  Highway,  begin- 
ning at  Kingman  and  Extending 
northeasterly.  The  work  consists  of 
1  eradlng,  base  material,  draining  and 
!  bituminous  surfacing.  Pljns  «id 
specifications  are  obtainable  from 
the  office  of  the  Arizona  Highway 
Department  17th  and  Jackson  Sts.. 
Phoenix,  upon  deposit  of  HjO-^Guar- 
antee  in  5%  of  amount  o^  bid  re- 
quired. 

Work  involves:  j 

(1)  56,000  cy.   rdwy.  excavf; 

(2)  2800  cy.  overbreakage.) 

(3)  2800  cy.  slides; 

(4)  250,000   sta.    yds.    overhiaul; 

(5)  28^00    tons    imported    borrow; 

(6)  6900  tons  select  noatertW; 
(7>  3600   tons   aggregate   base; 
(8>  2900  M  gals,  sprinkling; 
(9t  725  hours  rolltog; 

(10)  122  c.v   class  A  concrete; 

(11)  15,600 "lbs.  reinf.  steel; 


43—     MACHINERY  AND 
EQUIPMENT 

4/19/46  ••48 

BIDS  WANTED 

BOULDER  CANYON  PROJECT  — 
Until  May  16.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  xmder  Spec. 
1293  for  furnishing  and  delivering 
f.o.b.  cars  at  Boulder  City,  Nev., 
three  horizontal  -  shaft,  multl  -  stage, 
centrifugal  type  pumping  units,  each 
having  a  capacity  of  not  less  than 
1000  gallons  per  minute  when  oper- 
ated under  a  total  dynamic  head  of 
1000  feet,  and  three  horizontal-shaft 
multi-stage,  centrifugal  type  pump- 
ing units,  each  having  a  capewstty 
of  not  less  than  1000  gallons  per  min- 
ute when  operated  under  a  tota,l 
hynamic  head  of  1100  feet  The  pumps 
will  be  installed  in  the  water  supply 
system  for  Boulder  City,  Boulder 
Canyon  Project,  Arizona-Califomla- 
Nevada.  The  apparatus  will  be  In- 
stalled by  the  government  No  charge 
for  copies  of  the  specifications  to 
prospective  bona  fide  bidders;  to 
others,  $1,  not  returnable. 


4  3 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

4/19/46  8  8 

CONTRACT   AWARDED 

PORTLAND,  Ore-— G«xeral  Engi- 
neering Co.,  Centla  Bldg.,  SeatUe,  at 
$47,814.  awarded  contract  by  Bonne- 
ville Power  Administration,  1300  NE. 
Union  Ave..  Portland,  Ore.,  under 
Inv.  3606  for  surveying  location  of 
Detrolt-Chemawa  transmlslson  line, 
approximately  46  miles  to  length,  be- 
ginning  at  proposed  dam  near  De- 
troit Ore.,  and  running  in  westerly 
direction  to  point  near  StAytoo  and 
tbenoe  northwesterty  to  Cheasia 


»s):| 
sc-i: 


(13)  3100  tons  road  mix 

(14)  132  tons  road  oil,   SC 
(15»  250  tons   screenings: 
(16)  41  tons  emulsified  asphalt  class 

A,  and  other  tacldental  items. 

40 


4/19/46  • 

LOW  BIDDERS 

FRIANT  DAM.  California.  —  The 
Cyclops  Iron  Works.  837  Folsom  St., 
San  Francisco,  at  $73360,  submitted 
low  bid  to  the  U.  S.  Bureau  of  RecW- 
mation,  Denver.  Colo.,  imder  Spec. 
1227  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  potot  or 
f.o.b.  cars  at  Frlant,  Calif.,  at  the 
option  of  the  bidder,  two  30-ton  capa- 
city gantry  cranes  for  installation 
at  Friant  Dam,  Frlant  Division,  Cen- 
tral Valley  Project. 

4/19/46  ••43 

BID  OPENED 

CENTRAL  VALLEY  PROJECT, 
California.— Allis-Chalmers  Manufac- 
turing Co.,  Milwaukee.  Wis.,  at  (Sch. 
1,  Items  1  and  2)  $6822;  engineer  $2S 
per  day;  (Sch.  2,  Items  3  and  4) 
$9314 ;  engineer  $25  per  day ;  submit- 
ted only  bid  to  the  Bureau  of  Rec- 
lamation. Denver.  Colo.,  under  Spec 
1229  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  pol=t  or 
f.o.b.  cars  at  Concord,  Calif.,  at  the 
option  of  the  bidder,  two  motor- 
driven  horizontal -shaft,  single-stage, 
centrifugal  type  pumping  units,  each 
complete  with  pump,  motor,  flexible 
coupling,  base  plate  and  all  acces- 
sories required  for  a  complete  oper- 
ating unit  for  Ygnacio  C^an&l  pump- 
ing plant  and  three  motor-driven, 
horizontal-shaft,  single-stage,  cen- 
trifugal type  pumping  units,  ejw* 
complete  with  pump,  motor,  flexible 
coupling,  base  plate  and  all  acces- 
sories required  for  a  complete  op«^- 
ating  unit,  for  the  Clayton  Can»l 
pumping  plant  Central  Valley  Proj- 
ect Callfomia. 

4  8 


4/19/46  j 

BIDS  REJECTED     ! 

SAN  JUAN  COUNTY,  COlo.-A   F- 

Hev.'ltt  state  highway  «»K*»f«'"'3  .n 
Bide  Denver,  Colo.,  has  rejected  all 
bids  submitted  M*rchJ2  for^udtag 
of  &128  miles  of  S.  H.  1*.  between 
miverton  and  Durango  to  San  Juan 
CoSty  r  combined  FAP  900-O  (1). 
GnlTNo.  L  and  300-G  (1).  unit  No.  2, 
Colorado.  As  previously  "P^J^ 
Constructors,  Inc.  Denver,  submitted 
the  low  bid  at  |705.22aja. 

4/19/46  ^^  *  ® 

"?il2^i^.-l  K  Howltt.  ^ 
hiehway  engtoeer,  Denver,  Cole  has 

rejected  aU  bids  r^*^^^  J^^S^ 
21  for  the  construction  of  FASP  No. 
409-E  (1),  a  gravel  stirfactog  ^xjject 


4/19/46 

BIDS  OPENED  ^ 

LOS  ANGELES.  Calif .— Everson 
Manufacturing  Co..  1930  Olympic 
Blvd..  Los  Angeles,  at  $86,778.  sub- 
mitted the  low  bid  to  A  J.  Holm, 
purchastog  agent  107  City  HaIL  Los 
Angeles.  April  11  for  furnlshtog  sjid 
delivering  chlorinattog  equipment  for 
the  Hyperion  acUvated  sludge  pUint. 
in    accordance    with    Schedule   45868. 

The  bkis  were: 

Everaon     Manufacturing    Co       n) 
J82  478.  (2)  $1500.  (3)  $1000.  (4)  $1800. 

total,  $86,778  net 
Wallace-Tleman    Sales    Cor|fc.    W» 

9a!^MM.  (2)  $1898,  (8)  U^    *>SJg?; 
I^    $92,472.80    net     not    Ifcltldteg 

.tati  -Lie.  tax  •»<!  -^Pif^K^ 
if    awarded    item    (1)    deduct    flMO 

from  item  (2). 


•■'52SS :'i.*':s:siaiiiaas!^^ 


i 


••'|'>''^^|»m•'^»lm»mKl^mmmmtmmm 


''  Vl  ' -^  *  .1  ii?      .■»   \(l*'U'#l|l^j.lfB.>, 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  APRIL  19.  1946 


BuiMln^  Permits,  Contrads Recorded  Motices 


I 


BUILDING  PERMITS 

Applications 


8AN  F9ANCI8CO 


2401  Dowllng  PI;  owner,  Dtb  Taco- 
nettl  ft  Pavane ;  dealer,  J  H  Jevans  • 
2  wash  basins ;  4  sinks ;  2  drains.       ' 


jyWESlIANG,  5-room  adobe.  |7000; 
Lot  1  Park  Ridge  Acres;  owner, 
Mrs  Ada  Barney,  1117  G  St;  con- 
tractor, G  B  Van  Slyke,  1117  G  St. 

DWELLING,  6-room  frame  and  stuc- 
co, 12000;  Lot  69,  Nichols  Tract; 
owner  and  builder  Robt  Singleton, 

nlSS.T^  T^V*i**°!f'   ^^"^^   Sacramento.       4039  35th  Ave;  owner  and  plumber. 
^^^^^'    '*-''oo»n    frame,    »1600;  !E  W  Hlntz;  1  gas  op.  ' 

Lot  78,  Gardenia  Park;  owner  and  '     — 


OAKLAND 


ALTER  DWEfiLlNG,  $600;  83»  North 
Point  St;  owner.  Leon  Marcollo, 
839  North  Point  St;  not  let 

ALTER  STORE,  |7ri0;  776  Sacra- 
mento St ;   owner,  Henry  Lim,  776  '  GARAGE,   $500  "  ptn    Lot   4   Blk   M, 

,    Sacramento  St ;  builder,  Shang  KJt ;     North  Sacramento  No  4 ;  owner  and 


builder,  H  U  Grone,  Rte  3,  Box  394, 
Sacramento. 
DWELLING,  5-room  frame.  $7000; 
Lot  43  Blk  14.  North  Sacramento 
Sub  No  No  3;  owner  and  builder, 
W  E  Stephenson,  E  Ivy  St,  East 
Del  Paso  Heights. 


Electrical  Permits 


ft  Co. 

ALTER  PLATS,  $3000;  8d3  Sacra- 
mento St;  owner,  Mr  Chang,  883 
Sacramento  St;  buUder,  Shang  Git 
ft  Co. 

ALTER  RESTAURANT,  $1000;  328- 
830  Sutter  St;  owner,  Musro,  Scur 


builder.  M  Heaney. 

DWELLING,  $900;  Lot  14.  Vine  St, 
Addn  to  Oak  Park;  owner  and  con- 
tractor. Stanley  Lindeloff. 

DWELLING,  $800;  Tract  31,  Johnson 
Heights ;  owner  and  builder,  Orville 
Griggs. 


Ich    ft   Rivera.    828-30    Sutter    St;  I  CABINS,    two.    $900;    Lot    18   Florin 

builder,     Mangrum,     Holbrook     ft  I     Addn ;    owner    and    builder.    Nick 

Elkus.  Fillmore  and  Gough  Sts.             Fraunsich. 
ALTER    APARTMENTS.    $2000;    612  j  

Frederick   St ;    owner   and    builder,  i — — ■ 

Barman  Realty  Co,  5059  Geary  Blvd  !           SOUTH   SAN   FRANCISCO 
DWELLINGS     (l-story    frame)     (3),' 

$4500  each ;  NE  comer  Tunnel  and  DWELLINGS,  25  5-room,  $5000  ea. ; 

Blanken,  N  Blanken  26  E  Tunnel,'     Buri-Buri  Subdiv;  owner  and  con- 

E   Tunnel    50    N    Blanken ;    owner,  '     tractor.   Buri-Buri   Homes,   Inc,   So 

W  P  McCauley.  4931  17th  St ;  build-  |     San  Francisco. 

er,  Phelip  Concrete  ft  Construction  I  DWELLINGS.  9  6-room.  $6000  each ; 

Co.  355  Bocana.  j     Buri-Buri  Subdiv;  owner  and  con- 

DWELLINGS-  (l-story    frame)    (2),!     tractor,  Buri-Buri  Homes.   Inc,  So 

$5000    each ;    W    29th    Ave    250    N  '     San  Francisco. 

Moraga;  owner  and  builder.  United   DWELLINGS,  two  5-room,  $5500  ea; 

Housing  Corp,  2701  Judah  St  ,     Pecks   Subdiv;   owner  and   builder, 

FLATS     (2-story    frame)     (2),    $9000  1     H  Carrey,   116  Green   St. 


7th  and  Adeline  St;  owner,  ; 

plumber.  R  B  Brown;  3  gas  op. 

115    Broadway;    owner.    ; 

plumber.  Harer;  8  gas  op. 

1452  Mitchell  St;  owner,  D  Dlrlto; 
plumber,  P  Bruno;  1  pi  fix;  1  gas  op. 

1521  Castro  St;  owner,  E  Mimfer; 
plumber,  J  Evans ;  4  pi  fix. 

3322  Rubin  Dr;  owner,  G  Scoggin 
plumber,  G  Scoggin;  7  pi  fix;  3  gas 
op. 

10$938  Mac  Arthur  Blvd;  owner,  Lu- 
nardi;   plumber,  J  Pierce;  5  pi  fix. 

1717  94th  Ave;  owner,  C  Hammon; 
plumber.  Privati;  1  pi  fix. 

414  29th  St;  owner.  W  Tomprett; 
pliunber.  O  Hanson;  2  pi  fix. 

2100  99th  Ave;  owner.  C  Kerchack; 
plumber.  J  McKeever;  6  pi  fix;  3  gas 
op. 

1535  23rd  Ave;  owner.  L  Htmnl- 
gan;  plumber,  Cleamers  Exchange ; 
3  gas  op. 

735  Webster  St ;  owner,  Wong  Gee ; 
plumber,  J  Smith;  1  pi  fix. 


36972  164  11th  St;  owner,  Pederson;  I  65855  S11S15  Channing  Way;  owa-  j  Ea<di  bid  shall  be  made  out  on  a 
contractor,  Paramount  Electric;  fix-  er.  W  H  Probert;  contractor,  Whitalform  to  ba  obtained  at  the  office  of 
tures ;  alterations.  Electric ;  30  fixtures.  the    aif oresald    Architect.    Ralph     D. 

36978     3935  Piedmont  Ave;   ownM",       65956    1652  Stxattuck;  owner, ;  i Taylor,   or  from   O.    A.   Collyar   and 

Snyder;    contractor,    Sluro   EUectric;  {contractor.  White  Electric;  1  outlet;  !  nust  be  accompanied  by  a  certmod 


fixtures. 

36974  396  15th  St;  owner,  Camao 
Store;  contractor,  Roberts  Lighting 
Fixture  Co;  alterations. 

36875      Valley    between    22nd    «Bd 


36976  9305  Peach  St;  owner.  Price; 
contractor.  C  A  Langlals;  3  fixtures; 
1  plug. 

36877    6091  CasUe  Dr;  owner,  Doty 


8AN  FRANCISCO 

rn^tli^^^^^^  St;  owner,  Schmidt:       _    ^ 

toniructor.  Arc  Electric  Co-  1  ouUet-  i23rd;  owner.  Van  Bolikelen;  contrac 
foA^^^^'  service.  '  iter,  Roberts  Ughting  Fixture  Co;  18 

n«i    c*  ^^  comer  Blanken  and  Tun-  '  outlets 

^feHrS; — =  °°°'~°"'-     "' 

1243     Comer  s'loat  Blvd  and  4Sth 

n^^tl   °^°er,  H  Ruby;  contractor, . .  — »., 

^ymgton  Electric  Co ;  14  outlets  ■  11   *  Lockwood ;  contractor.  Pacific  Elec 

lo^i?®^*  ^^  plugs;  service;  motoral*  Mech  Co;  17  outlets;  8  switchaa;  j 

1^44     N  side  Sloat  Blvd  20  W  45th  j  20  plugs ;  range. W 

Ave ;  owner,  H  Ruby ;  contractor.  By-  |     36878     23  Romona ;   owner,   Pioneer  '  -^  ■     « 

ington  Electric;  8  outlets;  8  switches;  |  Builders;  contractor.  Spott  Electrical    RgfOmiUPIMl    Saitltfl 


College   District    of    Lassen   County. 

California,  and  aball  be  sealed  and 

iled  with  Lester  R.  Davie  at  the  of- 

tloe  of  the  Lassen  Union  High  School 


Co;  2  outlets;  1  switch;  fixtures; 


6  plugs. 

stin*i      ^    ^°'»*    St;    owner.    Cigar !  plug.  I  D^-.I— ^     1^  A  ^a 

Stand;  contractor,  Byington  Electric!     36879    562  6th  St;  owner.  Veterans'    KCCl&lll&tlOIl   Act 

^°;  _.  Garage;  contractor.  Novelty  Electric  "        ^  *^!w» 

1246     1681    10th    Ave;    owner,   Ed- I  Shop;  fixtures.  !  

wards ;  contractor,  Byington  Electric       36980    1000  Webster  St ;  owner.  New  '      r     •  i^        .ll 

'^"'  Chungking;  contractor.  Electric  Nov-  j,    insisting  that  any  proposed  rec- 

elty  Shop;  alterations.  j lamation   project   should   establish 


Co; 


1  fixture;  t  plugs;  2  circuits.  'check,    cashier's    check    or    bidder's 

65957  1291  Gilman;  owner.  Villas 'bond  for  five  percent  (5%)  oX  the 
Market ;  contractor.  American  Necui  amoimt  of  the  bid.  made  payable  to 
Display/   sign.  I  the  order  of  Lester  R.  Davie.  Clftrk 

66958  1291  Gilman ;  owner.  Villa's  '  of  the  Governing  Board  of  the  Las- 
Market;  contractor,  American  Neon  sen  Union  High  School  and  Junior 
Display;  tubing. 

65959  2982  College;  owner,  Cberyra; 
contractor,  American  Ne<»i  Display; 
1  sign. 

65960  1610  San  Pablo;  owner,  Qvx-  '*nd  Junior  CoUofe.  BuaaarlUe.  Las- 
ulne  Bortoesive;  contratcor.  American  i»en  County.  CaUfomla.  on  or  before 
Neon  Display;  sign.  'the  eth  day  of  May.  ^^*^,  at  8  p.  m. 

,  F»y,  «isu.  ,^^  ^j^j  ^  opeaed  in  public  at  or 

abdut  8  p.  m.  of  that  day  in  the 
office  of  the  Lasseo  Unk>o  High 
School  in  the  dty  of  SusanviUe, 
TsttTi   County,  Gallforala. 

Tha  above-mentioned  eartlfied 
check,  cashier's  check  or  blddar's 
bond  shall  be  given  as  a  giiarantee 
I  that  the  bidder  will  enter  Into  a  ooo- 
<  tract  if  awarded  the  work  altd  will 
be  declared  forfeited  If  the  auoocM- 
ful  bidder  refuses  to  enter  into  said 


Completion  Noti 


n^:^ 


SAN    FRANCISCO 


1247    2349  Leavenworth  St;  owner.    ---..   .- .  ,  ,   ^    .  •      -         i  .         ^  .  ... 

Robinett;  contractor.  Byington  Elec- j     36981    84  Palo  Seco  St;  owner.  Lau- 'definite  benefits  and  ability  of  the  !*^°^^***=*    *'^*^   ***"**    '^®?i 
trie  Co;  7  outlets;  5  switches;  8  plugs,    sten ;   contractor.   Manning  ft  Whit-  |area  to  repay  its  building  cost  be-  ^°  1°  ^^  "^*  r?^wf?J^'  ^^ 

cont'Ltl'r'  ^'^'''  °^*^'  ^^"*^^^   ^''''-  ^--^°™--  Ifore  the  JroW  is  approved,  for  |J^  T^^f.TS^^VlS' r^'- 

1249    211  crementStro^er.  Brush       36982      6768    Thomhill   Rd;    owner.  '  5°"^™\!f"A  r/      •     o*   f^    ^t""^' Iterlal   bond   in   an   amount  equal   to 

Inn;    contract^.    B^g^  El^trlc •  !  Doe ;    contractor,    Manning   ft   Whit-*^"  *i^^^^  Callforma  State  Cham-   fifty  per  cent   (50%)   of  the  contract 

service.  '!  aker ;  transformer.  ber  of  Commerce  today  was  on  rec- I  price,    and    i\    faithful    performance 

I     1250    616  Webster;   owner.  Lucas;'     36983    3240  Kempton;  owner.  Doe;   ord   as   Voicing   opposition   to   any  I  bond    in    an    amount    equal    to    one 

I  contractor,  Byington  Electric ;  8  plugs    contractor,     Manning     ft     Whitaker;    substantial    changes   in    the    provi- l*»^"*<**'®<*  percent   (100%)   of  the  oon- 

;     1^1     485   Sanchez;    owner.    Blan- | transformer.  isions  of  the  National  Reclamation  I *™<=',  Pf*°*-    ^****  **?"**"  "^^J*-!?" 

-j  ford;    contractor.   Byington   Electric;  j     36984     1662  7th  St;  owner.  Warren;  ;Act  relattive  to  the  economic  feas-  if",'**^    '""?„*t,?)f"Ai,v«^S^  B^ 

-  i2  outlets;  3  switches;  7  plugs.  |  contractor.     Manning    ft     Whitaker;    ibiUty,    repayment    and    local    con     '^'^^^^"^    *°    "»«.  Governing    Board 


each;  E  17th  Ave  307.6%.  332.5%  N 
Judah;  owner  and  builder.  United 
Housing  Corp,  2701  Judah. 


SACRAMENTO   CITY 


I  Recorded  Accepted 

I  April  18.  194&— SW  of  NEW  Mont- 
'  gomery  St  with  SE  line  of  Minna 
St.  Pacific  Tel  ft  Tel  Co  to  R  P 
Paoli  &  Co April  10,  1946 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


1  BUNGALOW    court,    frame,     stucco,  ' 

I     wood   shingles,   $15,000;   2823  V   St;;  .^_,,  ,„    ifi4fi_29  MFRriiRY    2^n7 

I     owner  and  builder.  V  P  Busby.  921  i^^,\^?;:  i.trfvf^S?^^;  SI' 

24th     <5t  •     arr-hitnnf      ■K<f^f^a^,.~^^    il^r.     '       ^^311-15   38th    AVC.    2701-J1-27    ban- 

I     rison  ^'^^•'»^<^*=^'   Frederick  Har-       ^j^^^  g^     ^  h  and  Evelyn  Thor- 

iBLDG.frame.  shakes  and  comp  roof.  1     ^^^'^  ^^^  ^*^°°^  "  """^a  ^^I'^I^TiUs 

i     $1000;  908  14th  St;  owner  and  con-'     — '^P"*   "'   ^^^ 

j     tractor.  Geo  E  Gorham.  j _^___ 

■ — ■ '  ALAMEDA  COUNTY 


1252  342   Howard  •    owTK^r"  n^nrira    sien  llZ'S'""    '[r*'.""'"*''"\  """    »v/v^€»i    vv^n-    ^f    ^^e    Lassen    Union    High    School 
Lithograph   ?oT%'ontS^or.'   £^21  '     3^985     41st  and  Grove  Sts;  owner.    ^P/^^^^^.^"^^^^^^  jand    Junior    College    Distrld. 
Electric;  motor^.                                      j  Associated  Oil  Co;  contractor,  Elec- :  ,.J?*^    ^fclamation   Act   now   pro-       The     said    Governing     Board     re- 

1253  121  2nd  St;  owner.  Miller- '  trical  Products  Corp;  sign.  hiblts  a^y  expenditure  for  con-  serves  the  right  to  reject  any  bid 
Freeman  PublicaUon  Co;  contractor,  I  36986  3731  MacArthur  Blvd ;  owner,  struction  on  any  new  project  until  »«<*  all  bids  and/or  waive  any  jr- 
Marine  Electric;  |  PX    Grocer>' ;    contractor.    Electrical   the  Secretary  of  Interior,  after  in- 

1254  1106  Market ;  owner.  Bunny's    Products  Corp ;  sign.  i  vestigation,    reports    to   the    Presi- 
Waffie     Shop;     contractor.     Marine!     36987    1111  Broadway ;  owner.  Kings   dent  and  Congress  the  engineering  ^ 
^',^oir^*^L,- -•                                    I  Jewelers ;  contractor,  Electrical  Prod-    feasibility    of    the    proposed    proj- 

1265     2263  28th  St;  owner,  Sander- I  ucts  Corp.  sign.  ^ct,     and     ability     of     reimbursible  • 

son:    contractor.   Eureka   Electric;    2        36988      201    12th    St;    owner,    Paul   f^oV,,^i;    +^   _„<.„°i„;^':_"!!^.^_ 


■egrularity  in  a  bid. 

LESTER   R    DAVIE. 
Clerk  of  the  Governing  Board  of 
the    Lassen    Union    High    School 
and    Junior    CoHege    District    of 
Susanville.  Lassen  County.  Calif. 


PALO  ALTO 


'RESIDENCE  and  garage,  $8400;  753 
I  Garland  Drive;  owner,  Coastwise 
;  Constr  Co.  2499  Middlefield  Road; 
j  contractor,  E  Combrlum,  2499  Mid- 
!  dlefleld  Rd ;  architect,  W  E  Huaon, 
I     San   Francisco. 

RESIDENCE     and     garage,     $10,000; 
i     131   Iris   Way;   owner.   W.   Gregory 
Goodenough;  contractor.  W  Good- 
^  !     enough.  49  Wells  Ave. 

25o!  275  S  Facheco;  owner  and  con-  j  RESIDENCE  and  garage,  $10,300; 
tractor,  A  Herzig,  1859  Junipeio  '  175  Pitman  Ave;  owner  and  build- 
Serro  Blvd.  Daly  City ;  plans  by  B  '  er.  J  G  Schulz.  Los  Altos. 
J  Dobkowitz.  425  Monterey  Blvd.  RESIDENCE  and  garage,  $5000;  2465 
DWELLINGS,  eight  one-story.  $6500  |  Waverley  St ;  owner.  C  B  Neel.  Jr 
each ;  N  Prague  100.  125.  150,  175.  1250  University  Ave ;  contractor. 
200.  225  S  Persia,  and  S  Persia  50  I  Lindley  Constr  Co,  332  El  Camino 
and  75  E  Prague ;  owner  and  build-  j     Real. 

er.  A  Nelson.  242  Ocean  Ave.  [RESIDENCE  and  garage.  $8500;  2585 

DWELLINGS,  two  l-story.  $4000  ea;  i     Cowper  St;   owner  and    builder,    S 


(Dally   Pacific  Builder) 
(AprU  15-16-22-23-29-30/IB) 


APRIL  18,  1946 

LUNCH    COUNTER   for  store.    $5(iO; 

799  22nd  St;  owner  and  contractor. 

Luis  Quintana. 
GARAGE,  2-story  and  bedroom,  $900 ; 

542  Duncan  St;  owner,  A  Offutt 
DWELLINGS,  four  l-story,  $6500  ea; 

200.   225   N    Quintara,    E    20th   Ave, 


Hills.  2595  Cowper  St;  plans  by  E 
Relchel.  2612  Cowper  St. 


BERKELEY 


NE  Cor  Elsie  and  Esmeralda  and 

E    Elsie    25   N    Esmeralda;    owner 

and  builder,  H  A  Thrall.  351  Head. 
REPAIR   fire    damage   to   apts    and 

•tores.   13000;   2191-99   Mission    St; 

owner,  Dennis  McCarthy;  contrac-   GARAGE,   $800;    1255    Francisco    St; 

tor,  Ira  W  Cobum.  2048  Market  St.       owner.  Olive  Dlerchs,  2415  McGee ; 
REPAIR    fire    damage    to   dwelling.  I     contractor.    R    O    Shoemaker.    2495 

$600;  1437  Cole  St;  owner.  Mr  Mo-  j     McGee, 

posat ;    contractor,    Ira   W   Cobum,  \  STORE.    $8000 ;    2414    Shattuck   Ave ; 

2048  Market  St.  owner.  H  M  Takahaskl,  Blake  St; 

RAISE   bldg   and    remove   to    street  1     contractor.   Hugh   F  Rublnaw,   523 

line,    addn    in    rear.    $4000;    owner.       Spruce  St. 


ESfflato  Dainl;  plans  by  Lulgi  Dal- 

lorso,  32  Jansen  St. 
REPAIR    fire    damage    to    dwelling. 

$1000 ;  51  Mizpah  St ;  owner.  J  Grant 

contractor,     Ira    W    Cobum,    2048 

Maricet  St. 
DEMOLISH    old    garage    and    build 

new   l-story  frame  garage),   $600; 

NW  Cor   Granada  and  Holloway; 

owner   and   builder,  F  H   Thorln- 

son,  1608  Ocean  Ave. 
REPAIR  fire  damage  to  flats.  $3,000 ; 


ALTER,   $4000;   2012   Hearst;    owner, 

Revillo,  prem;  contractor,  Frank  A 

Stead.  1950  Addison. 
APT.    4-unit.    $15,400;    2445    10th    St; 

owner,   Peter  Turasko;    contractor. 

G  Flshbeck  Sc  Son,  1626  Panhandle 


ou" ,    uuiiiracior.    iiiureKa   niiecinc;    Z        aowoa      zui    izin    oi      owner,    x-aui    f«ofii».QD    +r.    ««^«„    i..,;ij-^  *       ..^   ^2 1    lit   o^«i« 

outlets;  2  switches;  3  plugs;  service.  ,  Morrison ;  contractor.  Electrical  Prod-    fl^^^^^f    ^^    repay    building    costs.   Dated:  April  8.  1946. 

1256     347    Clay    St;    owner.  „.;  'ucts  Corp;  sign.  I  If   such    repayment    allocations    do  ,705  Mil    Street 

contractor.    Associaed   Elec   &    Mech  (     36989    1841  E  19th  St;  owner,  Sllva;    ^P^  ineet)  estimated  cost,  construe-   Susanville,  caiuornia^ 

Co;   motors.  j  contractor,  special  owner;  5  outlets;   tion  must  await  Congressional  ap- 1 

Recorded  Accepted!     1257     387  Geary  St;  owner, ;    5  switcheg;  5  fixtures;  5  plugs.  proval.  ! 

April  17    1946—888  92nd  AVE   Oak-        contractor.  Golden  Gate  Electric  Co;  I     36990     5817  E  16th  St;  owner,  Cor-  ,      Growiijig    concern    has    been    ex- ' 

land.    Tru-Flate  to  Swanstirom  &      ' "    Vo«     V..o,  ,„  ,.    .  j  rera ;  contractor.  Flagler  Electric  Co ;    pressed    that   too   liberalized  inter-! 

Stahl  .'..April    15,    1946'     ^^58    1527  10th  Ave;  owner.  ;  ,1  outlets;  1  switch;  1  fixture;  service,   pretatiott  of  the  Reclamation  Act—  '  Pi  'f •     J     I  J  1^    *     ^ 

ASl7""l94fr^72bi  GREENLY  DR,        contractor.  Golden  Gate  Electric  Co;        36991     3319   65th   Ave;   owner.   Big- I  ^,^^;'°"  °i^  "'^^  laCCltlPn    AflVPrmlltO 

""^Jakfiid^'SS  B  Mccullough  to       --Ic-  1  ,on ;  contractor.  Collins  Electric  Co ;    ^J^^"?,    t»^e    vague    teirn      gross  ,  LlCl5bll  ICU   ilUVCf  UMUg 

Howard  Pulllam April  9,  1946  1      ^259    14th  Ave  and  Geary  St;  own-    service.  ^  o«     fo„fH •f       „ J   -^     •    ^  1 

^  er.   ;   contractor,  Ets-Hoken  &1     36992  704  Franklin  St ;  owner,  Ham- i  as    facttfrs,    and    ignoring    repay- I 


April   17.    1946— LOTS   221-A   221-B 


"Resub  ptn  El  Portal.  Eden  Twp.      'Galvan; j  burger  Cafe ;  contractor  General  Neon    ment  of  costs  and  interest — might 

Wiggins  &  Marsh  to  whom  It  may      I     ^260    299  Broadway ;  owner.  ;    Lite  Co ;  sign.  result    ih    new    projects     with    no  ; 

concern J^pril    15,   i946  j  contractor,    Ets  -  Hokhi     &     Galvan;;     36993     2733  Damby  Drive;   o^^'ner.  j  chance  0f  success  which   not  only  i 

April   15,   1946—8866  HEYER  AVE,      —  v  "i, i  Brown ;    contractor,    Baylls    Lighting   dissipate    water    needed    elsewhere  | 

Hayward.  John  J  Pavon  to  whom       _  1^61      44th    Ave ;    owner,    Superior   Fixture  Co ;   19  fixtures.  by^  become  a  federal  liability 

It  may  concern     April  1,  1946  I  building  Co ;  contractor,  Adams  Elec- '     36994     2716  Damby   Drive;    owner.        -.  ...  *    ii«ui  it> 

April  15,  1946— SIGNAL  Shop.  West     j  trie  Co;  j  Brown;    contractor.   Baylls    Lighting 

Oakland.    Southem  Paelf Ic  Co  to      i     1262     137  Keamy  St ;   owner,  Beal  :  Fixture  Co ;  17  fixtures 


S  H  KoUer April  5,  1946  i Construction  Co;  contractor.  Frank  J  i     36995      711    Carlson;    owner,    Fret-   drawn,  it  was  declared,  and  the  re 


POSITION  WANTED 

GENERAL  MGR.  COMPL«TB  EB- 

Dependable  water  ,ou.^es-of  the  iL^tn^Sf^r/coZr  a'^^S'SS 
Colorado^  River  already  are   over-  short    notice.      Reply    Box    418    c/o 


MONTEREY   COUNTY 


Recorded  Accepted 

AprU  10.  1946— PTN  LOT  1  BLK  6. 
C  Tynan  Allsal  Sub.  T  B  and 
Emma  Lee  MUler  to  Earl  E  Gaw- 
thorpe A.pril  2,   1946 

April  11,  1946— LOT  3  Blk  7,  West- 
fleld  Tract,  Salinas.  Albert  Da- 
vis to  whom  it  may  concern 

„„ „..April   9,    1946 

April  11,  1946— ALISAL  Sanitary 
Dlst,  near  Salinas.  Allsal  Sani- 
tary Dlst  to  United  Pacific  In- 
surance Co  (surety  on  contrac- 
tor's bond)- _ March  26,  1946 

April  12,  1946— LOT  3  Blk  3,  Bast 
Side  Homes  Trace,  Salinas.  A 
B    and    Vera    G    WlUoughby    to 

whom  it  may  concern 

A-pril    10,   1946 


Dally  Pacific  Builder 


(4/18-19-22-28-24/46) 


Kllmm  Co; "     "         'jterar;     contractor,     Baylls     Lighting ' cently    ratified    Mexican    Water 

1263  SE  comer  3rd  Ave  and  Call-   Fixture  Co.;  22  fixtures.  i Treaty   increased    Mexico's   alloca- 
fomla  St;  owner,  Phil  Hlckox;  con-  !     36996    878  Leo  Way;  owner,  Dickey  tion  to  1,500,000  acre-feet  from  the       LABOR   AND  MATERIAL  ESTI- 
tractor.  Malm  &  Welter; i  contractor,   Bay  lis   LlghUng   Fixture  ;  ggme  stream     However   some  Dre-   MATOR,    BLDG.    CONSTR.    8UPT., 

1264  61  West  Portal;  owner,  Ade-   Co;  15  fixtures.  lUminary   studies   are   beinir   madei^    ^'**"'   ®*^'^'   ^^^^ilable   immedl- 
'^^cltlt'^oTinZ^'""-  ^^'^1     3«..7     40  Trafalgar  Place:   owner,  | with    a" view  \o   '^J^il^.^r\;tl^ll^^£.^ 

1265  1743  Dlvlsadero- owner  .!!S.®«^®=    ^J?°*'^S^°rL.J^*y^*^    ^^*^^^^  i?r^l^*^^.-.„^"^*^®  T^^J' J^t'.'l  ^°l°' !  M/18-19-22-2J-24/46) 


4I«  c/o  Dally   Pa- 


contractor.  Ets-Hokln    &    Galvan;    S 
outlets;  3  plugs. 

1266  Powell  and  Geary;  owner.  St 
Francis  Hotel;  contractor.  Chas  A 
Langlals ;  _ 

1267  2907  to  2989  Pacific  St;  own- 
er, Rothbard;  contractor.  Rodiak 
Elec  Const  Co;  63  plugs;  service 

1268  353  Geary;  owner. _;  con- 
tractor. Weldenthal-CJoslhier;  2  plugs. 


Fixture  Co;   16  fixtures. 


rado    River    Board    of    California,  j    DRAFTSMAN,  young;  7  yeaiV  exp. 


36998     5641    Colton    Blvd;    ownerK^tudying  this   situation,  has  taken 


In  mechanical  and  structural  Aetatl- 
Ing.     Some     cost     estimating     exper. 


Miller;    contractor,    Baylls    Ughting ^^  position   similar  to  that   of   the 
Fixture  Co;   21   fixtures.  State    Chamber     askinir    ritriA    »H- 

36999     707    Carlston;    owner.    |a»-   h^^e^ce  to   SamaSoS  Act  nrtn    i^/o  Dally  Pacific  Bulkier 
law;  contractor.  Baylls  Lighting  Fix-  i??^"^t.   k«u   ,*T„*^^^^^^^  I 


Blvd.    Richmond.  I  April    13,    1946— PTN    LOT    10   Blk 

DWELLING.   17000 ;    168   Hill    Road :  j     i,  c  Tynan   Allsal   Sub.    Wm   R 

owner   and    builder,    J    E    Bocher,  {    and  Clara  Mae  Hamilton  to  E  M 

2314  RusseU.  Carlsen _.Jlpril    1,    1946 

APT.  4-unlt.   117,750;    1250-52%   Hop-  Upril  13,  1946— LOT  6  Blk  7,  Better 


kins ;    owner.    Milton    Smith,    1208 

75  Boardman  Place ;  owner.  J  Ca-  j  Byron ;     contractor,     G     Fishbeck, 

mlslnl;   contractor,  Ira  W  Cobum,  1026  Panhandle  Blvd,  Richmond 
2048  Market  SL 


REPAIR  work  to  laundry,  $700;  2142 
Lombard;  oM^ner.  California  Gen- 
eral Linen  Supply  Co;  contractor, 
Carl  A  Frandsen,   140  2nd   Ave. 


SAN  CARLOS 


OAKLAND 


Week  Ending  April  17,  1M6 
•  ADDITION,     1350;     2111     Greenwood 
Ave;    owner    and   builder,    M    Bel- 
llngeri. 
DWELLING,  110,000;   1938  Birch  St; 

owner  and  builder,  Erwin  Olson. 
DWELLING,      18000;      1931      Brittan 
Ave;  owner  and  builder,  L  J  Bias. 


Homes  Tract  No  2,  Salinas.   Em 
est  M  and  C  W  Lunt  to  whom 

it  may  concern April  12.  1946 

April  13.  194ft— LOT  8  Blk  7,  Better 
Homes  Tract  No  2.  Salinas.  Em- 
est  M  and  C  W  Lunt  to  whom 
It  may  cdncem April  12,  1946 


ture  Co;  18  fixtures.  i^P^es   to   halt  unfeasible   projects, ,     butBR.  all  arwmd  punAMMc  «- 

37000     SE   Cypress   and   32nd    St;   or  projects  that  would  take  water  j p^j^ence.   esnedally  hMvirtfMtrteal 

*lre*<ly  allocated.  I  equipment   Reply  Box  4li  flfa  DaUy 

#-  "■'  ""    


1269 


owner  and  contractor,  Foster  ft  Kiel- 
ser  Co ;   1  switch. 
37001     NE  14th  St  100  W  87th  Ave; 


!  Pacific  BuUder. 


(W  fnB/4«) 


ftio    „        Tr^r^  •       »'*"6»-         37001     NE  14tn  St  lUO  W  O/to  Ave,  . 

958   Powell    St ;    owner,    Man    owner  and  contractor.  Foster  &  Kiel-  I 


Lung;    contractor,    Chas   Tick;    mo-    i^r  Co;    6  outlets;   1   switch; 


tors. 
1270 


108    Wikverly   Plaoe;    owner. 


tures. 
37002    NE  East  14th  and  20th  Ave; 


Chan   Lum;   contractor,   Chas   Tick;  -owner  and  contractor,  Foster  A  Klel- 

!ser;  3  outlets;  3  fixtures.  j 

37003     2880  Telegraph  Ave ;  owner,  i 


« '^  ;H<mie  Safety  Film 
For  Public  Showing 


I     JUNIOR  

i  KEEPER,  ORAZnJATS  CTTIL, 
jGINKBR,    Veteran.    R«p)|r 
1  c/o  Dally  Pacific  BaiUlea 


1271    3236  21st  St;  owner,  Schneil- 


«..;   coSrac-5-r;  o'k««.  tSTISi.  'cS^,  o^rac.Sn?ott  Buit«r  e!  ■,  Buildi,^  safety  into  the  home  i. 
Man;  1  outlet;  motors.  (ro^motora  .depicted  m  a  new  sound  slide-film 


HELP  WANTED 


SAN   MATEO  COUNTY 


1272    Post  and  Taylor  Sts;  owner,  {     37004     1821  Campbell;  owner,  H  c  entitled  "It's  Your  Home— Plan  It !  ■ 

Echo;  contractor,  O'Keeffe  the  Fan  i capwell  Co;  contractor,  Scott  Butt-  Safely",  just  completed  by  the  Na- ' ~  KSTIMATOR  on  grading  woet.  vie. 

,£,'«    ^'J.'iVlV  ™°^°"-                           iner  Elec  Co;  alterations.                       tional  SldTety  Council.                          {^ranted.  Phone  66631,  Stocklin,  CaBf. 
rni^L^itl^^!!?*' *!^*'',5^rf    37005    NW  5th  and  Chestnut:  own-     The  film  illustrates  home   safety'- — - 
^n  SLn    mnt^  •  °^*«"*»  "^^  >.  Straub  Mfg  Co ;  contractor.  Call-  jdeas  designed  and  approved  by  a  i ',   ^  '^  ^  ^  ^ 

y21^''ur^Zn   St;   owner.  AtoU  i  ^^^^  =J,\\i?nd  ^^fr^^rHangar  2^  ^  ^  '^  ^^  ^  ^ 

Hotel;   contractor,  O'Keeffe  the  Fanlo;    owner.    Pacific    Airmotlve;    con- if^'^^^^  fj^  builders.    The  huge  I     BUILDING  CONSTR  8UPT.  Reply 

Man;   ! tractor.   California  Electric  Co;  mo-   home    bUilding  program    now   get- .QRdway   3600. 

1275   76  Summer;  owner.  Mrs  John-   tors.  ting  underway  affords  an  unprece-  i--  ■  .■     ,.  ■■■i—  —  — 

,son;   contractor,   Malm  &  Welter;  1}     37007     NE  98th  Ave  and  San  Le-  ; dented  otpportunity  to  avoid  struc- '  FOR    RENT 

Accepted  1  ""foTfi'  \  P^"^'     _  1  and«*o  '•  owner,  Larsen_&  Larsen  ;  con-    tural  hazards  which  contribute   to  ' 


(tf> 


DWELLING,    l-story   5-room,    ^5000; 

8927    Le    Cresta    Ave;    owner    sjfid 

builder,  Carl  W   Peterson,  prem. 
ALTER,   $600;   6241  College  Avenue ;;  DWELLING,  |6000 ;  1200  Dayton  Ave ; 

owner    Fred  Keyes.  1727  Webster ;  j     owner  atnd  builder,  John  E  McCar-  1 

contractor.  S  J  DowUng,  2800  Clay  1     thy.  '. 

St.  Alameda.  I  DWELLING,  |7000 ;  256  Fir  St ;  own-  i 

ADDITION,  J900;  3100  Fmltvale  Ave  j     er  and  builder,  J  O  LeFurgey 


S?G«^ldy.V  Ju£H~M'"'?»""«^^^  ''""°"""    ^'"    '"''    """'""    "-'■"*    «"='<'™t"<'«'»'i'' to"    0t\     FENCED    IXyt.  .u.Ubl.    f 


ter;  10  outlets;  4  switches;  2  plugs. 
1277      - 


Calif omia  Electric  Co;  out- 


,  more  th*n  33,000  Americans  each   tractor's  storage ;  two  frontagaa^ry- 
ar,  the  Council  pointed  out.  S^\  !h  °**;,»^'  *  "     ' 

Many  ideas   that  can  be  incor- 1  *^^'^<*^*'  *^^ 


-      ,     37008    NE  98th  Ave.  and  San  Lean-  •  ^.    c-„J-  j,   nointPd   out  ^««t  St  near  Third.  Rent  P6.d».  Rhone 

212    Plymouth    Ave;    owner,    dro;    owner,    Barr   Foods,    Inc;    con- iy«?i»  me  youncil  pointed  out.  »— 


owner,  Edward  Hertel,  prem;  con- i  DWELLING,    $7000;    267    Cedar 


George    L    Rayer    and    Jane    W 

Ap^^TST^E^tIi^  mo-  ported  in  existing  homes  to  help, 

20,   Oak   Park.    Henry   and   Olga 
Hallgrimson   to  A  Meurer — 


service.  tors. 

1278    179-81  3rd  St ;  owner,  Big  Ben ; 


«»»6X""-"    -   -   '"^lrtiT"i946*=°"*'"**^*°'"'C*«^y:  3  outlets.  i 

St,  I .-April    V,     iW40  J27Q       «^-jj     --..       Of.     n-m«.r      J j^-ar. 


tractor.  Chas  M  Maurer.  3062  Kan 

sas  Street. 
ALTER,   $1000;   9601   E    14th    Street; 

owner  and  contractor,  Logan  Drug 

Co.  9601  E  14th  St. 
SHED,    l-story    frame,    $800;    8523    G 

St;  owner  and  builder,  A  F  Hazel, 

8523  G  St. 


owner  and  builder,  J  O  LeFurgey.  i  April  12,  1946— LOTS  3,  4,  5,  6.  8,  10 

i     and  19  Blk  A.  Lots  3,  4,  6,  8  and 

—  j     13  Blk  B.   Edgewood   Terr,   Daly 

FRESNO  I     City.     Stonecrest   Corp    to   whom 

it  may  concern April  11,  1946 


1279     3078   16tl»    St;    owner,    Law- 
\  rence  Restaurant ;  contractor,  Casey ; 


prevent  accidents  make  the  film 
of  interest  to  present  home  owners 
as  well  as  to  prospective  builders. 


LOTS  TO  LEASE 


BERKELEY 


1280  27  Belle  Vista  Way:  owner. 
Sweeny;  contractor,  B  J  Doherty;  8 
outlets;  3  switches;  3  plugs 


South  of  Market  tots.  Otiflk  |0t 
a"":^*:^^.'^^'^  *'*"''*;7y"*\''""V^*°-imo.;  7th  St  lot  26x80,  $30  mo.;  loag 
A    discussion    outline    has    been!,ea.e.  Phone  On-ner.  JUnlper  4-072 

prepared  by  the  Council  as  an  aid: 4867  Mission  St  4/ie-lT-li-19/4t 

to  quizzes   and  group   discussions ! 

following    showings    of    the    film. 


65933     1104  10th   St;    owner.  T   M  Further   information    may    be    ob- '      EMPLOYMENT  SER  VICE 

1281  '  1404   Church    St;    owner.    D    ^"«'^:  contractor,  Johnston  Electric;   tained    from    the    National    Safety! 


Bulloch;    contractor,    J    K    Herzog; 


10  fixtures. 
65934    2346  10th  St ;  owner  and  con- 


1282      85    Commonwealth;     owner. 


;      O0W4    iW40  awn  01 ;  owner  aua  wu-   T)-j„e    Chicago   6     II' 
I  tractor,    S    G   Beyvall;   6  outlets;    8  >'"^^'  ^"^caSTO  0,  11.. 

■•  -         -    -  •■       , #. 


REPAIR  SCHOOL,  $22,000;  1246  Mc-  April  12,  1946— LOTS  10  and  11  Blk 
Klnley ;  owner  Fresno  City  Schools ;  |  10,  Easton  Sub,  Burllngame.  Da- 
builder.  J  H  Jolly.  I     vld  A  Nlcolaldes  to  W  O  Nicolal-      ,_  _,,.,...  ,     .„^^ 

DWELLING,    l-story    4.room.    $4300,   CAFE.  $8000;  216  Blackstone;  owner,!     des  &  Son.  Inc.„ April  12,  1946;     jooo      cc     ^'^„ 

garage.   $200;   10709   Pippin    Street;  '     Royal  Cafe.  I  April  12.  1946-LOT  4  Blk  2.  Men-      Ijj^;*^.    p^^tJ-rl^^'^R^irOiV  BumeV-    switches ;  2  plugs 

fwner   and    builder.    G    A   Walker.  |  DWELLING    and    GARAGE.    $7O0O;  ;     lo  Park  Terrace.    Daniel  J  Daly      :  "°f^^ '    contractor,    Ray   Oil  Bumer,  ;      ^^^3^    i841  Blake;  owner.  R  K  Han-  ^„^^,^^    ^,^^   ,^, 

1457  27th  Ave.  1     233  Fresno;  owner,  Raymond  Caa- ,     to  whom  it  may  concem — [,  w^iBnm  •  owT,«.r  T>,iritjui-    sen;     contractor.     Gardner    Electric;    PKEDICT   RISE  IN 

WAREHOUSE,    l-story.    and    office.!     tales.  I     ^ — -- -^P"^*   »^»*«  ;  cnS?«otnr^      r??i' b^J;.^^ 

MSSri361  92„d  Ave;    owner.   Wm  !  DWELLING    and    GARAGE.     $6000;    April    11,    1946-1983   BELLE    AVE.        "^^JoL      S.?V  ^nl-^ri  ??     ^eT  sS        65936     1507  San  Pablo;  o^-ner,  F 
Z   Lockyer,    9427   Cherry   St;    c^- l_  5032^ Laurel;  owner,  C_ J  Allen.  J     San   Caj-lo8._  Louis   S   Morton   ^^^  Jpi^ig^o  N^^   contrukSTRiy  OU  contractor.    Pacific  Elec   & 


Council,     Inc.,     20     North     Wacker'      ^*''  further  information    regarding 


tractor7'M'&   L   Roofing   Co,   «24  I  BAKERY,    $6000;    290   O    St;    owner,!     Baker  &  Morton  April  11,  1^6!  »««♦««. 

Channel   Cakus;   builder,   Fisher  &   April   12,   194^1989   BELLE   AVE.      ^"jSI   "sS  l5S   St     owner    M  Man 

!     San   Carlos.    Louis   S  Morton  ot  ^*^    361  14th  St,  owner,  M  Man 


MacArthur  Blvd 

GARAGE,    $1000;    291    High    Street;;     McNulty.  , 

owner   and    builder,    M   A    Contet  I  DWELLINGS    and    GARAGES     (2),       Baker  &  Morton „  .April  11,  1946 

4301   Brookdale  Ave.  •     $6000  each  ;  132-42  S  Sierra ;  owner,  April  13.  1946— LOTS  30  and  31  Blk 

ALTER  and  repairs,  $800;  705  Broad- I     Lloyd   D  Hibner.  ;     22.    Dumbarton.      Louise     Rafter 

way;  owner  and  contractor.  Adams  ; ALTERATIONS    (2nd  story  of  store  '     to  Nick  G  Kegler April  8,  1946 

ft  Manfredo.  705  Broadway.  to  apartments).  $5000;  1421-28  Mer-  [April  13.  1946— LOT  H  Blk  4.  Sub 

DWELLING,  l-story  concrete.  $4950 ;  •     ced ;  owner,  D  Telesco.  i     No   2,    San    Carlos.     Brighton   W 

2370  103rd  Ave;  owner  and  builder,  I  ^LTEfj^,j,jQj^g     jgoOO;     2044    Mart- i     Menard    to    B    W   Menard-_. 

Duane  W  Bartholomew.  1953  Rose  1     posa;     owner,    Olcese    BIstate    Co;!     April   6,   1946 

St   Berkeley.  '     builder,  Fisher  &  McNulty.  ;  April  13,  1946-LOT  7  Blk  25^  Oak 

DWELLING,   l-story,   5-room.   $6500;  |  DWELLINGS     and    GARAGB»     (2),  i     Park.  George  Siri  to  Richard  De- 

6401  Oakwood  Dr;  owner  and  con-  ;     uqqo  each;  3243,  3261  Piatt;  owner,  I     lucchi  A  Co     ™ A-pnl  10,  1946 

tractor.  Robert   R  Rust  6450  Mo-       J;;;^^  Kruzie.  -^^P*^*  .^^    ^^^^'^.3^2'    ^^' 

DWELLING    and    GARAGE.    $4000;  |     wood  Map  No  3,  South  Smi  Fran- 


3274  Hedges;  owner,  H  D  Beery. 
DWELLING.     $3000;     2435     Hamey;  | 
o'wner,  Victoria  Shinoner. 


D^^LLING,   l-story  6-room,   $7000; 

3063  Carlsen  St;  owner  «ind  build- 
er   Mrs  Ame  Moen,  3607   Maple. 
ALTER.    $720 ;    555   59th    St ;    owner,  j  DWELLING,  $3000 ;  1628  5th  St ;  own 

Barl  Johannsen.  prem ;  contractor.  |     ^^  Merle  L  Adams. 

DUlon  Roofing  Co.  5212  San  Pablo.  [  ^^j^dj^ION   TO    STORE.   $2500;    463 
ALTER,   $T0O;    1515  Webster   Street;       Belmont;  owner,  L  H  Wilson. 

owner,  YWCA,  premises;  contrac-   q^^j^^qe^  |2000;  2222  Ventura;  own- 

tor,  C  H  Thrams.  1100  6th  Ave.         j     er.  Charles  Haroothlan. 
ADDN.  $3500;   1319  8th  Street;  own-  t  ADD  TO  STORE.  $1500;  1028  N  Ful- 

er.  mayd  Reece,  prem r^oggactor.  <     ^q„.  o^^igr.  BUI  Turpln. 

Harvey  ft  Clement  iWiP'-U  bt    |  ■ 

ALTBR     and     repairs.     $UBO{     ^^^^ 

18th  Ave ;  owtter,  Wada  Williams, 

2660  Humboldt  Avo»   con^^tor.  L 

O  Peterson.  3626  Rhoda  Ave..-- 


Cisco.   American  Homes  Develop 
ment  Co  to  G  W  Williams  Co — 
A.pril  10,  1946 


positions  listed  under  this  cla.s*lfioa- 
jtion  addrete  Newton  D.  Cook,  Man- 
ager, Engineering  Societies'  Perven- 
net  Service,  57  Post  St..  San  Fran- 
cisco. 

STRUCTL   DESIGNER,   exper.   oa 

Mech :  15  oa...u ,  4  switch^ .  «  plug. ;       Lumber    production    during    the  i  SSlW""^""  onS,.'°L;?";;.i3JS: 
4  Circuits.  .second  quarter  of  1946  is  expected  i 3.700      ^^ 

65937    2109  Shattuck;  owner. r  to   totalel   nearly   8,000,000,000   bd. 


J  LUMBER  PRODUCTION 


motore   '^°"*'**^*°'^'  ^^  °^  ^"™*''  !  contractor,  Rochester  Electric ;  20  clr-  ft.,  or  about  30  per  cent  more  than  |  STRUCTL  ENGR  Ilcensod.  to  take 

1286     163  MVfst  Portal  •   owner   El  i  *^"*^  •   ^^e**^®''-  the  low  production  of  the  previous    charge    of    dept.,    steel    fabricating 

163  West  Portal,   owner.  Bi ,     ,^„    ,,^  ^_, ,^ .   ^^^^er,    figures    released    by    thejcompany.    SaL   $860  mo.    Bast  Baf 


Portal   Restaurant;   contractor.  W  B 
Baker  ft  Co;  motors. 
1287     1136  Market  St;  owner.  An- 


65938     2106  Center;  owner. 


contractor  Rochester  Electri^^^^  ^^  Commerce   show, 

lets;  1  switch;  6  fixtures;  5  pluga  ffn. ^  r„„^„  „*  -     v       j         *u     •_ 

te939      1019   EucUd;    owner.    E    J       The  forecast  is  based  on  the  im- 


|S-59«. 


CHIEF  DRAFTSMAN,  wick  broad 


ton's;  contractor,  W  B  Baker  ft  Co ;  '     -J^^^ -;,  — — J^ --  £;^:  proveme«it  of  a  number  of  factors  '^,"^o„  RF  c^T^'t^ZToS;^ 
jjQj  powei,  sf  owner.  Cres-U'^^^:   5   outlets;    4   switches;   6  fix-  that  retarded  lumber  production  injof  bar  detailing    Salary 


W    B 


Filed 


1288 
cent     Fountain ;     contractor. 
Baker  ft  Co;  motors. 

1289  335  Stockton  St;  owner,  Dev- 
onshire Hotel ;  contractor,  W  B  Baker 
&  Co;   12  outlets 

1290  E  side  180  W  tickles ;  owner, 
Tiscomia;  contractor,  A  J  Flerrera; 


tures;  5  plugs.  recent  months.  i exper   detailers   and   eheokera. 

66940    2556  Telegraph ;  owner,  Unl-       It  was  pointed  out,  however,  that  |  Bay.    S-704. 
versity  Motors ;  contractor,  Rochester  anticipated  production  for  the  sec- ' 


1291  70  Bkldy  St;  owner,  Blltmore 
Club ;  contractor,  Better  Electric  Co ; 
sign. 


SAN   MATEO  COUNTY 


Phmibii^  Permits 


Recorded                                     Amount 
April   13,   1946—107  ESSEX  LANE. 
Hlllsboroagh.    Horace   Pyeatt   vs 
J  Mp^Yia,  et  al 4414.00 


OAKLAND 


ALAMEDA  COUNTY 


Electric;  40  outlets;  10  switches;  40  Q^d  quarter,  even  the  two  per  cent !     STRUCTL  DESIGNER,  or  €mu- 
flxtures;  26  plugs;  24  circuits.  above  the  corresDondine  oeriod  of  ""'  '°*'  «»**««»•  ^o'*-    »■'— ▼  open. 

65941  2115  Durant;  owner, ;  TSJk    i«  !fJll  ^«£?^^^^«t  Koi«»  i^i^  Fmncisco.    8-«74. 

contractor,   Rochester  Electric;  new  JJ^S,  18  still  seven  per  cent  below; 

service.  ^^  second  quarter  average  of  the  t     mbchl   Ba«OR.,  qoallfloA  to  «•- 

65942  727  Creston  Rd;  owner,  T  C  past  seven  years.  sign,  layout  and  tnaUll  oooiaA.   aad 
Berry;    contractor,    Rochester  Elec-                                                                    'marine    ice   maditnery.    Ptfaa    SaL 
trie ;   1  ouUet ;  1  swltidx ;  1  flxtur««  1  i 
plug.                                                              I 

65943  2057  Allston;  owner, ; 

contractor,    Rochester  Electric;    new 
service 

66944   780  Creston  Rd ;  owner ; 

contractor,  Bradshaw  Electric;  range 

65945     1903-05  Curtis;  owner,  ; 

contractor,  Bradshaw  Electric;  iwrw 


Of fidal  P^oposak 


,1 

open.    San  Francteco.    8-73T. 

DB8IGN    DRAFTSMAN.   vMH   ax- 
jper.  on  oteti  mohy.  prodoctioa.  Farm. 


NOTtCE  TO  CONTRACTORS 


SACRAMENTO    COUNTY 


DWELLING,    7 -room,    stucco,    $6000; 
Lot  206   Blk   19.   Colonial  Heights; 


Recorded  Amotmt 

April  17.  1946—1020  BEGIER  AVE. 
San  Leandra    Zenith  Mill  ft  Lbr 
Co,  Inc  vs  Henry  and  Lavina  M 
,     2890  Telegraph;  owner,  R  T  Lewis;  I     Penrose.    B   A   Lawhead 
O'imw  and  builder,  Mrs  Ted  Knopp.    dealer,  E  P  Hull ;  wash  basin.  '  Apr  17,  1946—403  W  MERLE 


BERKELEY 


36961  538  Peralta  St;  owner.  Sing- 
er; contractor,  Spott  Electrical  Co; 
1  switch. 

36962  293  MacArthur  Bhrd ;  owner,  |  service. 
Morey  Uquor;  contractor,  Spott  mac-        66946  n^H-h.w    iri^*.     «*"    ■■■■!■■    «««««   mxa   ota 
trical  Co :  eigk.                                            Moore;    <^^i°^^^^;i^'Z^^:   Junic^^  Dl^rirt    of 

36963  1704  27th  Ave;  owner,  Har-  i  trie;  1  ouUets;  7  switches,  1  fixturo.  cotmtv    C^llf*™ii._  win   r— 

rls;  contractor,  Spott  Electrical  Co;:  10  Pl"«»;  *  <=Jf2***»-_    „,„^ 
slg^  ««.«/.,  ot~  j     jjj^7    700  Delaware;  owner. 


_^_  . ^.         *   .      .       -  ,.         -.^      .Salary    $300    month    or   bettor. 

Construellon  of  Junior  Col  oge  Bldg.,  I  p^,^     g.^^^^ 

Laooen  Coanty,  Calif.  i 


„U  Milvu;   owner.   J  0°  \,r.22.'?,Sg^Z.°iS5S '^  ! ^~"^   ''"^ 


\     DESIGN   DRAFTSMAN,  wttii  mo- 

j  Chan  tea  I  and  strudL  exper.  for  miH 

datalla.     Perm.     Salary    opeo      8aa 


Box  803,  Orovllle. 

DWELLING.  5-ro<fci,  frame,  $2500; 
ptn  tract  20.  Clturs  Heights;  own- 
er and  builder,  Ralph  H  Graham, 
Route  1,  Box  651.  RosevlUe. 

DWELLING,  5-room,  frame  and  tile, 
$2500:  ptn  NH  tract  20.  Citrus 
Heights;  owner  and  builder.  Walt- 
er, J  Hanson,  Route  1,  Box  651, 
RosevlUe. 


2986  Adeline ;  owner,  Clark ;  dealer,  i 
E  P  Hull;  sink.  I 

2120    Haste;    owner,    Morgan    Pea- i     Wlswell,  B  A  Lawhead        $1,776.74', 
cock;  dealer.  Scott  Co;  water  ck)a«t;  [April    16.    1946—527    SECOND    ST. 
sink;  SO  wash  tubs.  i     Hayward.     HoUls    B    Hanson    vs 


^        *      ^  .^       .       _.,  ^.^    1     TOOL   DBSIONKR,  wtth   »-l«  yra. 

County.  Callfomla,  wiU  roeoive  bids    exp«-.  on  liga  and  flxtarao  for  ma- 

„..„, ,  ;  «or  furnishing  labor,  materials,  trans-    chlnery  pixMluctkm.    Salary  $4M  mo. 

TlV?97l     °3^     ITth   and   Alice  Sts;   owner.  |  contractor.   Riep  ft   Son ;   ^  ^^;   Sf^c^^trllSor "ST  ^tSST^jiS' ^ «"  "^"^    "'"^ 
CoS:     I  General  Petroleum  Corp;  contractor.    21    ftctures;    9   plugs.    8  motors.   16  j^^  ^  Building  for  the  Laaoei 


San  Leandro.    Zenith  Mill  ft  Lbr      !  ®^*  Electrical  Co ;  sign. 


36965    7688  Mountain  Blvd:  owner.       «»«     ^^,.J?^rtL,°T™; 


'Unton   H%h   School  and   Junior  Col- 


CO.  IOC  V.  Grant  A  »d  Edna  M     :  „;™  ^'^-"J,-— —  fii-ElecSi   c.£«.ctor,»JP  »»»:  J -°^» 

I  Co;  alterations 


ARCUTL    DESfONER,    oxpv     on 
residential  and  commL  wofk  Xor  ooc- 


36966    2648  E  14th  St;  owner.  Bast 


1206  San  Pablo;  owner.  Dr  Cope; 
dealer.  Scott  Co;  wash  basin;  bath 
tub. 

1739  9th;  owner.  Hahn;  dealer.  Ed 
Loebs;    water    closet;    wash    basin; 


Rina  Beyers  .. 


1177  OQ  '  Oakland    Hospital ;    contractor.    Mat 

»■  ,  .—       « ,1.  ^  ,.■,     m.  ~,~        •  ^  !  son  Electrical ;  motors. 
U  D^-«.-.-.-.!La2l__       '     ^**^    2301  23rd  Ave;  owner.  Signal 

PIOD-KCSpOIlSlDlllty       >  ^^>  Co :  contractor,  Matson  Electrical 


SAN    FRANCISCO 


DWELLING,    3-room    frame,    $1500;  1  ^^^^  ^^i,;  sink;  wash  tub;  drain. 
Lots    53    and    64,    Gardenia    Park ;  j     2743    Forest;    owner.    Hull;    dealer, 
owner  and  builder,  F  N  Swanson.  I  j;^  Loebs ;   wash  tub ;   2  drains.  

T>S^TT^o°^*i!."J?    r«.,«a     Mann    I     ^^^     Alcatrax;      owner,     Huetter;    April  15.  1946-NE  HAMILTON  125 
^^Ti^^o^'Ni^rfTof^ctf^'**^'*'"'    ^°"^"    I*l"°»t>ing;    S    water       SE  Felton  SE  25  x  NE  120.  Vet- 
Lie  ilrL   owner  and  b^ld^r    tI^T*^  *^*^'  bath  tub;  J  |     ^rans    Welfare    Board.    StaU  If 

S^  V*™^^'^"*-   «-_  ,"".?*'•--     iixika;  2  showers.  California,  as  to  improvements  on 

2747      College;      owner,     Hovettwr;  {     property. 


F  Bentley.  Route  6,  Box  1412,  Sac- 
ramento. 

DWELLING,  -room  and  shop,  frame, 
$7500;  Lot  09  Tract  86.  Wright  ft 
Kimbrough,  owner  and  builder,  E 
B  Grenz,  4104   Franklin  Blvd. 


dealer,    MorriU    Plombing;    2   water  April  IS^  1946— E  30th  AVE  225  N 


closets;  2  wash  basins;  2  bath  tubs; 
2  sinka. 

2042  Vine ;  owner.  C  R  Mason ;  deal- 
er, R  P  Muiphy ;  Bendlx. 


Moraga  N  25  x  E  126.  Veterans 
Welfare  Board.  State  of  Califor- 
nia, as  to  improvements  on  prop- 
erty. 


i  alterations. 

■•;     36968     4794  Telegraph  Ave;   owner, 

-  1  Praler;  contractor,  A  L  Solari ;  3  out- 

1  lets :  2  switches ;  3  fixtures. 

1     36969    W  Grove  between  Arlington 

jand  58th;  owner.  Tribune  Publishing 

Co;  contractor,  Paramoimt  Baectric; 

outlets ;  fixtures.  „       _„ 

3«TO  w>4th  Ave  and  Bancroft; 
owner,  Tribone  PubUshing  Co;  con- 
tractor. Paramount  Electric;  ootlets; 
fixtures.  ^ 

$6971  170©  B  19th  St;  owner,  Gujr 
Smith;  contractor,  Paramount  Blec- 
trtc;  switchea;  fixtures;  alterations. 


•   lege  District  of  Lassen  County.  Cal-  ;  tractor  and  bulkier.    8aL  opon     Ska 
,    if  omia ;    each    bid    shall    be    in    ae-  |  Mateo  County.    S-661. 


6S949   »»2,SanPi^o;  owner  cordance   T.-ith    plans    and   sp«:iflea ___ 

contractor.  Riep  ft  Son    21  outlets .  1    ^^^^  ^^^  ^  ^^  Architect,  I     gALas    ENGR.      28-34    vr«.     n«.r 

switch;  21  fixtures;  6  drcuiU.  ^^   ^    ^^^^    „^    ^^^    Str^U  ' mf^T^jT^^' JLl" ^  £fr 


1167  Oxford;  owner.  *  *-  Susanville,  Lassen  County,  Calif  or- |in<i  .  ^r~R^^rv'Z^i^ 
ew;  <»°tjacto'-.  White  Ele^ric  14  ^^  „  ^^  ^  ^  ^  /  Principal  Sco  l^m^^  ^^ 
outlets;  4  switches;  14  fixtures.  11   ^,,    ^^^   Lassen    Union    High    School.    Z___^^ 


66950 
Drew;  contractor.  White 

14 

plugs;  4  circuits. 


Susanville,  California. 


MECHL   DRAFTSMAN,  exper.   on 


6»51     809  Delaware;  ^f' •  JJ J- ;     Bidders    are   hereby    noUfled    that,  1  p^^^  Tf^MihL  Jer     S^^ 

Townsend;    contractor.    Wliite  Elec-   pu„uant  to  the  Statutes  of  the  StaU   saaT  l£tS>  CoSatt  s!«»              '^ 

trie;  8  outlets:  1  switch;  8  fixtures;   %(    California    or    local    law    thereto'           ^^*^  County.  8-6BB. 
1  nluir;  new  service;  2  circuits. 


£^'  "14^  ¥;;;;;;  o^err-^^oraP  Sr"S:^"^   ulxiiS'^S^8<£^r.n^;^S^^^  rda   Old, 

^;   contractor.   White  Electric ;   j^^^„    college    Distriff   hS    aaS-- '  2?  " U     Perl^k^^ J^"  S^ 
ouUets;  S  switches;  6  fixtures;  6    j^^ed  the  general  rate  of  per  diem  1  Si  *^.^^'™^    $285-900  mo     Bast 


Halden 

5 

plugs:  new  service. 
65953    1633  Addison;  ownea-, 


{wages   and    rates   for  l^al   holidays 
and    overtime   work    In    the    locality 


contractor.  White  Electric;  3  plugs;  ,  n  which  the  work  Is  to  be  parformed, 

new  service.  

05954     1533   Edith;    owner,   — -         ^  

contractor.  White  Electric;  2  outleU;   cMitract  which  will   be  awarded  tbo 
1  switch ;  2  plugs ;  new  service.  |  nioceasful  bidder. 


i  for  ea<^  craft  or  type  of  wortuim«jo,j,„ln    VaUoy    oommunitr      J^ 
.    )r  raachanle  needed  to  execota  tha  bvUAAr    smt  ^      '^vptj 


Bay.   B-S88. 

REO.  CIVIL  BNGR.  la 
interested   dtlscns  to  locate  ftl 


mm 


PLANS  and 
Speculations 


Willows :  Three  lots  near  the  Wil- 
lows Journal  have  been  purchased 
by  Robert  Boyd,  Willows  jeweler, 
and  a  modern  office  and  store  build- 
ing will  be  erected  as  soon  as  ma- 
terials permit. 

oOo 
Stanford:  Latest  proposal  for  use 
of  Dibble  hospital,  about  to  be 
emptied  by  the  Array,  is  a  plea 
from  county  supervisors  that  the 
ixiatitution  be  made  a  mental  hos- 
pital. The  Army  will  abandon  the 
buildings  June  30. 
oOo 
8el«a:  Voters  of  the  South  Sel- 
ma  Annex  have  approved  annexa- 
tion to  the  Selma  district.  Pre- 
liminary surveys  are  being  made 
to  determine  cost  and  engineering 
necessary  to  extend  sewers,  utili- 
ties, etc. 

oOo 
r  Coalinga:  Work  on  new  units  of 
\  veterans  housing,  constructed  by 
j  the  chamber  of  commerce  with  the 
I  aid  of  the  city  council,  has  begun. 
^  oOo 

Miramonte:  Lumbering  opera- 
tions at  Whitaker  forest  have  start- 
ed and  more  than  1,500,000  board 
feet  will  be  cut  for  the  Bakersfield 
Box  company. 

oOo 

Visalia:  City  Manager  E.  A. 
Dunn  reported  to  the  city  council 
that  the  War  Assets  Administra- 
tion would  soon  declare  the  local 
airport  as  surplus.  Dunn  also  re- 
ported he  is  seeking  sites  for 
emergency  housing  that  will  soon 
be  turned  over  to  the  city  by  the 
Federal  Public  Housing  Authority. 
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Prof.  Weldon  F.  Hess  of  the  Me- 
chanical Engineering  staflF,  Rens- 
selaer Polytechnic  Institute  and 
national  president  of  the  American 
Welding  society,  will  be  the  fea- 
tured speaker  tonight  at  the  regu- 
lar monthly  meeting  of  the  San 
Francisco  section  of  the  American 
Welding  society. 

The  meeting  will  start  at  6:30 
p.  m.  in  the  Engineers'  club,  206 
Sansome  street.  Prof.  Hess  will 
speak  on  the  topic,  "The  Applica- 
tion of  Metallurgical  Principles  to 
Welding". 

# 

SCREEN  ADJUSTMENT 


Manufacturers  of  stock  screen 
goods  and  stock  millwork  were 
authorized  by  OPA  last  week  to 
sell  on  an  adjustable  pricing  basis 
pending  announcement  of  an  in- 
crease on  ceiling  prices  for  screen 
goods  and  millwork. 


Washington  Cirdes 
Indicate  Materials 
Jam  May  beak  Soon 

Industry  representatives  coming 
into  Washington  to  confer  on  busi- 
ness matters  with  the  Government 
seem  to  think  that  the  jam  in  build- 
ing materials  may  be  broken  in  the 
next  four  months. 

The  feeling  is  that  by  the  end 
of  August  there  will  be  enough 
materials  of  all  kinds,  including 
lumber,  to  supply  the  require- 
ments of  the  veterans  emergency 
housing  progrram,  and,  at  the  same 
time,  provide  liberal  supplies  for 
construction  outside  the  veterans 
housing  field. 

One  industry  representative,  who 
has  just  returned  from  a  swing 
around  the  mid-west,  says  the  evi- 
dence of  a  sudden  and  overwhelm- 
ing spurt  in  production  appear 
everywhere,  and  this  man,  who  went 
through  the  building  boom  follow- 
ing the  first  world  war,  says  that 
as  in  the  building  rush  of  thel920s, 
materials  can  suddenly  spring  into 
being  from  apparently  nowhere 
when  the  producers  really  begin  to 
turn  on  the  heat. 

Another  old  industry  man  re- 
ports divers  trends  in  brick  pro- 
duction which  to  him  adds  up  to 
plenty  of  brick  for  everybody  be- 
fore long.  Swinging  into  Washing- 
ton after  d  trip  to  New  York  and 
New  England,  this  building  mate- 
rials supply  man  says  that  while 
some  brick  plants  are  closed  be- 
cause producers  say  they  can't  op- 
erate profitably  at  present  prices, 
other  brick  makers  are  expanding 
production.  One  large  brick  con- 
cern that  is  not  a  member  of  the 
Structural  Clay  Products  Institute 
is  said  to  be  expanding  present 
face  brick  capacity  by  50  per  cent. 

Price  Trend  iTp 

Prices  of  building  materials, 
also  or  new  houses,  are  eventually 
going  to  be  still  higher,  another 
industry  man  says.  The  prices  of 
new  homes  today,  he  estimates 
averagre  around  40  per  cent  above 
1939.  He  thinks  that  within  the 
next  two  years  prices  of  new 
houses  may  go  as  high  as  75  per 
cent  above  1939. 

"And,  if  prices  go  up  and  up, 
there  will,  of  course,  in  about  two 
years  be  the  inevitable  buyers' 
strike  which  will  start  prices  back 
iown  again." 


PLAYING  GIN  RUMMY 
ON  A  COFFIN 


Did  Yon  Know  That  .  .  . 


This  column  is  about  something 
which  will  happen  Sunday  or  which 
did  happen  Sunday,  depending  up- 
on whether  you  read  this  issue  on 
Saturday  or  Monday. 
-k    -k    it 

In  any  poll  taken,  the  Jack  Ben^ 
ny  Show  will  rate  among  the  lead- 
ing four  or  five  comic  programs 
on  the  air.  Even  WITHOUT  Den- 
nig  Day,  Benny  would  still  have 
better  than  an  average  show! 

•  •    * 

On  Sunday  Benny  is  scheduled 
to  air  his  show  from  the  flight  deck 
of  that  Grand  Old  Lady  "Sara"— 
the  U.  S.  Aircraft  Carrier  Sara- 
toga. 

I  The  "Sara"  is  now  being  "rigged 
jfor  death",  and  will  be  used  as  one 
jof  the  principal  targets  in  the  Bi- 
jkini  atom  bomb  experiment — will 
be  blasted  like  a  sitting  duck. 

•  •    •. 

In  the  words  of  MoHy:  "It  ain't 
funny,  McGee!"  ^ 

•  •    * 

I  can't  speak  for  every  man  who 

trod  the  decks  of  the  Saratoga  in 

combat   action,  but  my  feeling  is 

I  that  they  would  just  rather  their 

jship  not  be  used  as  a  stage  for  a 

[Comedy   radio   show  just  prior  to 

I  being  herded  off  to  so  ignominious 

la  death  as  this  ship  faces.   I  think 

jmany  of  those  fighting  men  would 

jeven  prefer  to  see  the  name  paint- 

jed  out  and  the  craft  just  design^at- 

ed  by  some  insignificant  number. 

if    -k    it 

You  may  say  that  if  I  feel  this 

!way  I  shouldn't  listen  to  the  show 

I — well,  I'm  not  going  to!    And  this 

lis  tiie  first  time  I  have  ever  tuned 

lout  a  program  in  advance. 

•  •    • 

.     Personal  note:   During  the  next 
I  ten  days  there  may  be  a  number  of 

I  issues  in  which  this  Column  does 
inot  appear.   When  there  are  skips 

I I  want  my  readers  to  know  they 
are  on  account  of  temporary  rea- 
sons beyond  my  control. 

•  *    * 

It  is  not  a  case  of  penicil- 
lin -  -  just  call  it  spring 
housecleaning. 


Mike  L.  Gaidano,  back  from  the  Army  where  he  served  as  a 
master  sergeant,  is  now  associated  with  Irving  William  Goldstein, 
architect,  at  711  Pacific  building.  The  firm  is  known  as  Irving  W. 
Goldstein,  architect,  with  Bruce  Heiser,  former  Army  major,  and 
Gaidano  acting  as  consultants.   Telephone  number  is  EXbrook  8946. 

B.  Frederick  Winkler,  released  from  active  duty  with  the  Navy, 
has  opened  offices  at  251  Post  street,  room  600,  for  the  practice  of 
architecture.  Associated  with  him  &re  designers  James  McKaig,  and 
Leslie  Irwin.  Telephone  number  is  SUtter  6637. 


The  California  State  Personnel   Board  announces   that  the  fol- 
i  lowing  civil  service  positions  are  open,  and  that  examinations  will  be 
conducted  as  listed  below: 


Position 


Pay 


Exam. 
Dato 


Filo  on 
or  beforo 


Ten-Year  Home  Building  Boom  Assored 
If  Congress  Passes  W-E-T  Housing  Bill 

Sr^CtAL    FIOM    THE    DaILY    PaCIPIC 

»viLl>n'9  WASHINGTON  BUREAU 

Raridential  builders  today  appeared  to  be  assured  of  at  least 
ten  years  of  robust  Ini^mm  activity  if  the  Wagner-EIIender-Taft  long- 
range  housing  bill,  pasJed  by  the  Senate  last  week,  should  become  law« 

The  bills  calls  for  the  construction  of  aromd  15,Mt,M9  dty  and 

farm  homes  in  the  ten  years  ahead,  | 
slum   clearance,   low-co|st   Govern 
ment  housing  for  peopU  with  mod 


Senior  Architectural  Draftsman |395 

'  Highway  Equipment  Cleaner 160 

Inspector,  Contractors  License  Board 210 

Lightpower  Shovel  Operator 210 

! Skilled  Laborer  _...    160 

I  Junior  Architectural  Draftsman 220 


May  18 
May  18 
May  23 
May  25 
May  25 
July    6 


May  2 
May  2 
May  8 
May  9 
May  9 
June  15 


j         Applications  should  be  filed  with  the  State  Personnel  Board,  1015 
"L"  street,  Sacramento,  and  must  be  made  on  Form  660,  available 

from  the  board.  Veterans  get  preference. 

1 1— 


SUMMERBFiL  ROOF  STRllGTiJRF 

1746  Thirteenth  St.,  Oakland,  Calif 


Radio  Petitions 
For  Exemptions 


Radio    broadcasters    have    asked 
CPA    to    lift    restrictions    on    the 
construction  of  new  radio  stations, 
the  National  Association  of  Broad- 
casters said  last  week. 
I     The    Association,    which    repre- 
'sents  the  entire  radio  broadcasting 
industry,  asked  that  new  building 
I  by  broadcasters  be  exempted  from 
ithe    construction   limitation    order, 
;on  the  grounds  that  such  construc- 
tion represents  a  very  small  por- 
tion of  the  over-all  cost  of  a  new 
I  radio    station,    and    involves    only 
i  negligible  amounts  of  scarce  build- 
ling  materials. 

'     "Building    acquisition    and    con- 
struction  represents  only   slightly 
more   than   one-fifth   of  the   over- 
all expected  expenditures  for  trans- 
imitters,  studio  equipment  and  fa- 
Icilities  when  a  new  station  is  put 
!in  operation,"  the  Association  said, 
•  adding    that   construction    of   new 
!  stations  would  give  new  "employ- 
ment to  veterans". 

The  Association  estimated  that 
some  20,000  new  jobs  will  be  cre- 
ated directly  in  station  employ- 
ment as  soon  as  these  stations  can 
be  established. 


Surplus  Machinery 
On  Sale  in  L  A. 


est  incomes,  and  more  liberal  loans 
for  home  builders  to  en<^ourage  pri- 
vate construction  activity. 

Two  directly  opposite  reactions 
to  passage  of  the  bill  by  the  Sen- 
ate were  available  in  the  Capitol 
city  last  week.  j 

On  the  one  hand,  elome  indus- 
trialists said  the  Senate  had  acted 
hurriedly  on  the  measure  without 
even  reading  its  108-pa^  contents. 

They  predicted  that  before  the 
House  Banking  and  Currency  Com- 
mittee, where  the  bill  now  goes  for 


Gr^at  Britain,  and  the  long-range 
housing  bill. 

If,  Congressional  observers  say, 
the  House  is  required  to  consider 
the  over-all  housmg  bill  before  the 
OPA  extension  and  the  British 
loan  measure,  there  is  a  chance 
that  it  will  be  passed  quickly. 

If  the  housing  bill  comes  up  be* 
tween  consideration  of  the  OPA 
extension  and  the  British  loan 
bill,  there  is  also  a  chance  that  it 
will  be  quickly  passed. 

If,  however,  tne  House  becomes 
deply  involved  in  the  OPA  exten- 
sion and  the  British  loan  bill  so 
that  the  Wagner  -  EUender  -  Taft 
measure  comes  up  last — just  at  a 


hearings,  there  would  be  a  parade    time  when  Congressman  are  tug 


.of  witnesses  testifying  that  it  re- 
quires drastic  revisions. 

.     _,         .  .  J    .   .  .     . .      i     Principal   objection  of  these  in- 

A    War    Assets    Admmistratxon  '  dustrial  groups  is  to  ttie  provision 

surplus  sale  is  being  held  of  con-  j  that  prevailing  wages   or  fees  of 

struction  and  farm  machinery  from  leach  locality  would  havle  to  be  paid 

the  WAA  Office,  1206  Maple  avenue,  t^JtZo'^sZ'^TZt^i^L^^n.^^- 
Los  Angeles  15.  I     This  feature,  which  Was  brought 

Federal,  state  and  local  govern- '  into  the  bill  through  an  amend- 
metal  agencies  are  getting  first '  ment  backed  by  Labor  groups,  is 
pick  of  a  selection  which  includes  !  I^^ely  to  be  the  storm  centre  of  the 
winches,  truck  lifhts,  crawler  shov-  |  q„  ^^^  ^^her  hand,  backers  of 
els  and  cranes,  jackhammers,  fork  the  bill  claim  that  it  is  the  answer 
lift  trucks,  concrete  mixers,  air  to  the  long  deferred  ne*d  of  a  real- 
compressors,  clamshell  buckets,  A^^^'^  over-all  Government  program 
,  1     *      ito    provide      a    decent    home    and 

mixers,  equipment  earners,  plaster  (g^t^ble    living    envoronment    for 
mucers,  scrapers,  sweepers,  hoists,  '  every  American  family**, 
blades,  andgledozers,  carryalls  and  '     General  consensus  on  prospects 
many  other  items  of  construction  ^^r  passage  of  the  bill  in  its  pres- 

,  .  ,ent  form  is  this:  j 

machmery.  j     ^he    House,    before  I  it   recesses 

Starting:  May  5,  veterans  will ,  for  the  Summer  so  thilt  Congress- 
have  choice  of  what  is  left,  fol-  men  may  go  home  to  repair  and 
lowed  by  sales  of  remaining  items  j  strengthen  political  fences  before 
to  dealers  and  other  groups.  [election,  must  dispose  of  three  im- 

The  property  is  located  at  var-  portant  pieces  of  legislation, 
ious  war  plants  and  armed  forces  ^     These  are  the  matter  of  exten- 
depots  and  bases  in  Southern  Call-    sion   of  the  life  of  the   Office   of 
fomia  and  Arizona.    A  catalog  is   Price  Administration,  the  loan  to 
on  file  at  the  Daily  Pacific  Builder  ' 
office. 


ging  at  the  leash  in  eagerness  to 
close  up  shop  for  the  Summer — 
there  is  the  possibilitv  that  the  bill 
may  be  put  over  until  Autumn  and 
possibly  completely  forgotten. 

In  that  case,  over-all  housing 
leg^islation  might  have  to  await 
the  drawing  up  of  a  new  long-range 
housing  bill  after  the  Summer  Con- 
gressional  holiday. 

Two  Bills 

The  Wagner  -  Ellender  -  Taft 
long-range  housing  bill  should  not 
be  confused  with  the  Veterans 
Emergency  Housing  Bill,  with 
which  Housing  Expediter  Wilson 
Wyatt  expects  to  produce  14200,- 
000  new  homes  for  veterans  this 
year  and  an  additional  1,500,000  in 
1947. 

The  Emergency  Housing  Bill  is 
now  in  conference  where  conferees 
are  ironing  out  differences  between 
the  Senate-passed  and  House-pass- 
ed versions  of  the  bill.  The  prin- 
cipal point  at  issue  is  the  provi- 
sion for  $600,000,000  of  subsidies 
to  be  paid  out  to  stimulate  produc- 
tion of  building  materials.  The  Sen- 
ate approved  this  subsidy  provi- 
sions, while  the  House  turned  it 
down. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


John  D.  McLaughlin  ! 

AND    ASSOCIATES 

CONSULTING   ELECTRICAL 

ENGINEERS 

1641    RU8S   BLDQ.— EXbrook  5712 
920  Junipera  Serra  —  DE  10197 


BURKE  FORM  CLAMPS 


FOR  RENT 

Combination  5^8  yd.  HOE, 
DRAGLINE,  CLAMSHELL 
and  SHOVEL,  diesd  pow- 
ered. Phon«  JU.  4-8081. 


SNAP   TIES  TIMBER   RINGS  CURING   COMPOUNQ    > 

EXPANSION   JOINT     COLUMN   CLAMPS  SCJ^EED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  A  CO.,  Inc. 

780  Bryant  Street      -      Saiy  Frttncisco      •      Phone  GArfield  8768 


iRUJin  PRinrs 

t  c    P  f  c  f  e  :  i  I  :.  r,  a  I    P  n  i  n  :  e  r  s 
High    5'  t  Q  p.  J  n  r  d  s 

iRujin  puini  tompunv 

4fh  &  Addison  Sts  ■  B^nkeley  2,  Cuiif. 
i  Phone.  BErkeley  3440 


■:V-.' 


For  REINFORCING 

STEEL 


w-i^ct 


^it^**^-'"^^ 


Stonewall  Cement  Asbestos  Board 

Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArkct  6705  San  Franciaco 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AH  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  16.36  -  0755 


FULLER 

SHOWER 

DOORS 


uou  can  Itut^! 


FAfeRICATED 
PALLETS  -  CRATES 
SPECIALTIES 


STRijGTURES 

INCORPORATED 

San  Francisco  4,  Calif. 
YUkon0407 

SACRAMENTO   OFFICE 
1014  8th  St.— ^Phone  Sac  S8543 


EXPANSION 
JOINT  FILLERS 

Flexcell  Bituminous  Fiber 

Olid  Johns'Monvillo 

Aspiiolf  Foh.Sidod 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


New  Te/epfcone  Humher 

DOuglas  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING    MATERIALS 


THE 

BROOKMAN 

COMPANY 


55  MAIN  STREET 
SAN  FRANCISCO  5.  CALIFORNIA 


A  NEW  OrgaaliotioR  qI  EXPERIENCED  M«a 


;ro^o^  '^ 


'•         ^aoo»" 


'?"-r' 

K--*' 

*^* 

(  ^'' 

1    ' 

\   •« 

r. 

All  slass  used  is  a  Full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strensth  and  risidity. 

Ei^ht  sand-blasted  designs  and  three  scrolls  av^lable — 
one  for  every  style  bathroom.  Ask  for  folder  showing  ail 
details. 

lJUPFULLCR   €.  CO* 


301  Mission  Str«ct 
859  Tenth  Str««t 


San  Francisco 
Oakland        • 


EXbrook  7151 
GLtncourt  0167 


STUCCO 

THE 

MiW 

IMPROVED 

\L  mi    I 


c:/iT  -U-^LcUilic. 


STUCCO   CEMENT 


/More  "iordi  Per  Sack  •  Spreads  iasimr  •  lau  Shrhkagt 
PACIFIC    PORTLAND    CEMENT    COMPAI 


STEEL  COMPANY 

17S0  ARMY  ST.,  SAN  FRANCISCO 


COASTWIDE     FACILITIES 


Sisolkraft  Reinforced 
Building  Poper 

POt  CURING  AND  PROTiCTIN«  CONCRm 
SHEATHING  AND  COVERING  MATERIAL 

Tough  — *  Waferproof  —  Wi ndproof 
GUNN    CARLE    AND    CO. 

20  POTRERO  AVE.  —  UNderhill  5480  —  SAN  FRANCISCO 


Ine  ORIGINAL  Fresealed  Insulated  Pipe 


For   Maintenance-Tree  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 
Full 

Particulars 


TtADE    MARK 


NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREET  SAN  FRANCISCO  3.  CALIF. 

PftoM  tlNderMI  tOSO 

Washington,  Oregon  and  Tarrttory 

of  Alaska: 

E.  H.   LANGDON   COMPANY 

966  OaxUr  Hortton  BuiUUng 

i  SMttlo  4,  WwhIngtMi 

Phono  ELItott  OeSO 


Southorn  California: 

A.  R.  JOHNSON 
2322  Limfon  Avonuo 


|_0ng  Baach  6,  California 

Phono  4S4-23 


'<!f^^P^^^^?^l^^^^^^^8W4S^>i^ 


alte^1K^^ 


Wli 


MM 


MMi^VMnea#StadMigia^^  hiwMmii 


MCSf 


I 


It 


I 
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DAILY     PACIFIC    BUILDER 


MONDAY,  APRIL  22,  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

lMu«d  Ev«ry  Morning,  ExMpt  Saturday,  Sunday  and  L«a«i   Halldaya 

^'^^  .f'-^-SP^C  BmLDER  is  the  pioneer  conatruction  dally  <rf  tha 
F&cific  Coast,  MWntalnijQg  a  complete  news  reportln*  aarvlca 
covering  all  principal  bulldme  and  engineering  pirojecta; 
consolidated  January  2,  1»30,  with  Larsen's  Advanoa 
Construction  Repcrta   A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  FYancisco  County. 

„^  ^      .^    SUBSCRIPTION  RATES: 

KM  D«i  Month;  (30  per  Year  (Payable  in  Advanoa).  Slngla  Capy,  IBa 

Bntered  as  Second-Class  matter  July  2f .  1907,  at  the  post  office 
at  San  Franciaco,  California,   under  the  Act  of  March   3.   1S7» 

Published  by 
STARK-RATH  PRIff nNG  A  PUBLISHING  GO.     ^^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

O.  E.  McGAVRAN,  Editor  J.  E.  OOQERS,  Advortlsing  Managar 

466  Tenth  St.,  San  Francisco  3  TeLt  MArket  7110 


1/22/46  ••    g 

BIDS  WANTED>-TO  BE  OPENED 

MAY  8,  2:30  P.  M. 

FLOORING 

SAN    FRANCISCO.    Laguna    Honda 
Home. 


•« 


4/22/46 

BIDS  WANTED— TO  CLOSE 

MAY  22,  2  P.  M. 

INTERIOR  PAINTING 

SAN  FRANCISCO.  Old  Mint  BuUdlng 

Install  asphalt  tile  flooring  in  male  !     i^d°113^*^^^^'  *"**""  ^  ^^"^  ^ 


m 

m 


attendants'  building;  job  No.  612. 
Owner— Department  of  Public  Works 

Room  282  City  HalL  ' 

ity  Architect— Dodge  A.  Riedy,  Rm. 

265,  City  HalL 

Plans  and  specifications  obtainable 
from  the  office  of  the  city  architect 
upon  deposit  of  |5. 


Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications  obtainable  from  the 

above  office  of  the  district  engineer. 


1  ft  i  Cisco,  at  $849,357  awarded  contract 
•  by  State  Director  of  Public  Works 
C.  H.  Purcell,  Sacramoito,  for  con- 
struction of  structural  steel  over- 
head crossing  on  Terminal  Island 
Freeway  over  the  tracks  of  Union 
Pacific,  Southern  Pacific,  and  Pa- 
cific  Electric  at  Anaheim  Street,  Lios 
Angeles. 


3  3 


H/22/46  ••   0j  22-26 — RESIDENTIAL 

BIDS  WANTED-TO   BE  OPENED  RHlinSlOC 

MAY  8,  2:30  P.  M.  tSUILDINGS 

REPAIR  INFIRMARY 


LAguna    Honda 


SAN    FRANCISCO. 
Home. 

Repairs  to  nurses'  building  and   in- 
firmary buildings;  job  No.  513. 


I 

1 4/22/46 


3  « 


TO    START   WORK 

RESIDENCES 

SOUTH  SAN  FRANCISCO.  San  Ma- 

lOwner-Department  of  Public  Works.  ':  constiSction^'f  o^"."'^""^  '^'T^^ 
Room  282  City  HalL  i     ^S^'l""?  "^  25  5-room  residences 

Plans  inftpecifications  obtainable  '  ^^'JJ'  *„^""^^^-«"'^furi  Homes, 
from  the  offi^  of  the  city  architect       ^"''•'  ^°"*^  ^^an  Francisco, 
upon  deposit  of  (5.  i 


4/22/46  • 

CONTRACT   AWARDED 

LOS  ANGELES.  Calif.— Macco  Con- 
struction Co.,  Clearwater,  at  $599.- 
121.50  awarded  contract  by  State 
Director  of  Public  Works  C.  H.  Pur- 
cell, Sacramento,  for  constructing  a 
structural  steel  overhead  crossing  on 
Terminal  Island  Freeway  over  the 
tracks  of  Union  Pacific  Railroad  Co., 
in  Los  Angeles. 


BUILDING  SECTION 


11— HOSPITALS 


26 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied aa  follows: 


Commercial  BIdgs. 
Educational  BIdgs. 
Hospitals    


I 


1-  8 

9-10 

11 

Industrial    BIdgs. 12-13 

Public   Buildings   14-17 

Religious   Buildings   _...  18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings  „  22-26 

Transportation  BIdgs __        27 

Miscellaneous  BIdgs. 28-30 


•• 


1.S— COMMERCIAL  BLDGS. 

4/22/46  3 

LOW    BIDDER 

MONTEBELLO,  Los  Angeles  Co., 
Calif. — Joseph  Papotta,  482  S  Fraser 
Ave.,  Los  Angeles,  at  $199,400  sub- 
mitted low  base  bid  to  the  Monte- 
belio  City  Unified  School  District, 
George  M.  Schurr.  business  manager, 
1600  Whittier  Blvd.,  Montebello,  for 
construction  of  a  one-stor>",  frame 
and  stucco,  double  U-shaped  admin- 
istrative building,  and  a  one-story 
reinforced  concrete  warehouse  at 
Montebello  and  Whittier  Boulevards, 
Montebello. 

Plans  were  prepared  by  Architects 
Marsh,  Smith  &  Powell.  Architects 
Bldg..  816  W  5th  St..  Los  Angeles. 


8 


4/22/46 

SUB-CONTRACTS  AWARDED 

DISPLAY  ROOM       Est.  Cost  $62,000 

SACRAMENTO.  Sacramento  County. 
Calif.  17th  and  K  Sts. 

Conatruction  of  one-story  reinforced 
concrete  automobile  display  build- 
ing (80x160  ft.)  to  contain  offices 
and  repair  dept. ;  wood  trusses  and 
roof,  gas  heat,  stucco  interior,  steel 
sash. 

Owner — Alison  Ware  and   associates. 

Lessee — Western  Motors,  agent  for 
Kaiser-Frazer  Co. 

Architect  —  Herbert  E.  Goodpastor, 
Bltau  Bldg.,  Sacramento. 

Contractor — Transwestem  Construc- 
tion Co..  1402  Front  St,  Sacramento. 

Roof  ing— Yancey  Co..  2116  K  St 

Plumbing— Harvey  H.  Holland,  1413 
16th   St. 

•Electric  TTiring — Merwln  ft  Oatejen, 
2623  Donner  Way. 

Heating  and  Sheet  Metal — Wagner 
Sheet  Metal  Works,  2217  Broadway. 

Glass — American  Fuel  &.  Materials 
Co.,  2701  Stockton  Blvd. 

Grading— A.  Teichert  &  Son,  Inc., 
P.  O.  Box  1113. 

Mill  "Work— Sierra  Mill  &  Lumber 
Co..  201  V  St. 

Painting  —  Blamey  Decorating  Co., 
1508  87th  St 

Tithing  and  Plastering — Pete  Actis, 
615  21st  St 

Concrete — Perkins  Gravel  Co.,  1846 
37th  St. 

Steel   Rolling  Doors- Willis   S.   Saw- 
yer. 676  55th  St 
All  of  Sacramento. 


4/22/46  8 

CONTRACT   AWARDED 

BARSTOW,  San  Bernardino  Co., 
Calif— Clifford  C.  Bong.  6  N.  1st  St, 
Arcadia,  at  $111,314.88,  awarded  con- 
tract by  the  U.  S.  Navy,  Bureau  of 
Yards  and  Docks,  Washingrton,  D.  C, 
for  the  construction  of  additional 
storage  facilities  at  the  Marine  Corps 
Depot  of  Supplies,  Barstow;  Spec. 
No.  17286. 


4/22/46 

BIDS  WANTED— TO  CLOSE 

MAY  1,  2  P.  M. 

DIRECTORY  BOARDS 

SAN  FRANCISCO.  U.  S.  Appraiser's 
Bldg. 

Directory  boards. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district   engineer,   838  U.   S. 
Appraisers'  Bldg.,  San  Francisco. 
Specifications   obtainable  from  the 

above  office  of  the  district  engineer. 

4/22/46  3 

PLANS    COMPLETED 

WILMINGTON,  Los  Angeles  Co., 
Cal. — J.  H.  Davles.  con.sulting  engi- 
neer, 730  E  3rd  St.,  Long  Beach,  has 
completed  plans  for  the  construc- 
tion of  a  one-story  storage  building 
at  326  West  C  St.,  Wilmington,  for 
Bekins  Van  &  Storage  Co.,  1335  S. 
Figueroa  St.,  Los  Angeles.  Estimated 
cost,  $150,000. 


-  '4/22/46 

!  ALLOCATIONS 
_  i      SOUTHERN    CALIFORNIA.— rhe 
4/22/46  .    11  '  Federal    Public    Housing    Authority. 

BONDS  VOTED  •  Humboldt  Bank  Bldg.,  San  Francisco, 

WHITTIER,  Los  Angeles  Co.,  Calif.  '  ^^^    m&de    additional    allocaUons    of 
Voters  of  the  City  of  Whittier  on  !  emergency    veterans'    housing    units, 
April    9    approved    of    a    bond    issue    consisting    of    war-built    temporary 
proposal  to  provide  $350,000  for  addi-  ;  housing,  barracks  and  Quonset  huts, 
tions  to  and  remodeling  of  the  Mur-  : »«   follows : 
phy    Memorial    Hospital,    E.    Bailey  |     C»ty  of  Los  Angeles,  1500. 
St,  Whittier.  J.  Dewey  Hamlsh,  212  i     I-os  Angeles  County: 
E  B  St,  Ontario,  is  the  architect  Alhambra,  25 ;  Bell,  15 ;  El  Segundo, 

i20;  El  Monte,  28;  Glendale,  75;  Her- 
i  mosa    Beach,    20;    Long    Beach,    100; 
4/22/46  1  1  ;  Manhattan  Beach.  20;  Monterey  Park, 

FUNDS  AWARDED  !  12;  Redondo  Beach,  20;  Santa  Monica, 

ADDITION  TO  SANITARIUM  40:  Torrance,  24. 

Estimated  Cost  $200,000       Educational  institutions 


SOCORRO,  Socorro  County,  N.  M. 
Fifty-bed  addition  to  existing  tuber- 
culosis sanitarium. 


4/22/46  •     4 

PRELIMINARY   PLANS 

COMPLETED 

OFFICE  BUILDING    Est.  Cost  $5,00a 

SAN  FRANCISCO.  Clay  and  Web- 
ster Sts. 

Conversion  of  residence  into  medical 
office    building,    wood    frame    con-  H/22/46 


Owner — New    Mexico   Dei^artment   of    perdine    College,   50;    La   Sierra   Col 
Public   Welfare,    Murray  A.    Hlntz,    lege.   20;   Medical  Evangelists,   Loma 
director,  Santa  Fe,  N.  M.  i  Linda.   10;   Pasadena  Junior  College, 

Architect — W.  C.  Kruger  &  Asso-  20 ;  Pomona  College,  14 ;  San  Ber- 
ciates.  A.  I.  A,  Santa  Fe,  N.  Mr-  j  nardino  Junior  College,  100 ;  Univer- 
The  Bureau  of  Community  FaclU-  '  sity    of    California,    Santa    Barbara, 

ties.     Federal    Works    Agency,    2223 ,  85 ;    California   Institute  of  Technol- 

Fulton   St.,  Berkeley.  Calif.,  awarded    ogy,  50. 

funds   in   amount   of   $7400  to   assist  ]     Other  cities  and  counties  in  South- 


in  preparation  of  plans. 


structlon. 
Owner — Dr.  Fender,  c/o  architect 
Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St. 


9-10— EDUCATIONAL 
BUILDINGS 
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4/22/46 

BOND   ELECTION 

COSTA  MESA,  Orange  Co..  Calif.— 
Voters  of  the  Costa  Mesa  Grammar 
School  District,  Costa  Mesa,  Orange 
County,  will  vote  May  17  on  a  pro- 
posal to  Issue  $160,000  In  bonds  to 
finance  construction  of  a  four-class- 
room addition  to  the  Main  School  and 
a  six-classroom  addition  to  the  Lind- 
bergh School. 


4/22/46  •     9 

FUNDS   GRANTED 

SCHOOL  BLDG.  Cost,  $143,443 

LINDSAY,  Tulare  Co.,  Cal.  Lafa- 
ayette  and   Bast  Hermosa  Sts. 

Construction  of  elementary  school 
building  to  contain  eight  claffis- 
rooms,  dressing  rooms,  administra- 
tion unit,  and  combination  room 
and  cafeteria. 

Owner— Lindsay  Unified  Sk;hool  Dist. 
C.  A.   Castle.  Supt.,  Lindsay. 

Architect — Frank  Wynkoop,  821  Mar- 
ket St.,  San  Francisco. 
Funds  in  the  amount  of  $7541  have 

leen  granted  to  assist  In  preparation 

>f  plans,  according  to  Wright  L.  Felt. 

Division   EInglneer,   In   charge  of  the 

Bureau   of    Community    Facllltle.s    of 

Federal   Works  Agency. 


4/22/46  8 

CONTRACT  AWARDED 

RIVERSIDE,  Calif— Eric  W.  Emt- 
man,  3825  Vine  St,  Redlands,  was 
awarded  contract  and  work  started 
March  10  on  the  construction  of  a 
steel  frame  and  reinforced  concrete 
warehouse  building  at  2727  Kansas 
Ave..  Riverside,  for  Paul  Lewis,  3980 
Main  St.,  Riverside;  300x450  ft  in 
area;  cost  $200,000. 


Cost,  $1,260,000 


4/22/46 

FUNDS  GRANTED 

OFFICE  BLDG..  Etc, 

HONOLULU.   T.   H. 

Construction  of  buildings  for  Hono- 
lulu Board  of  Water  Supply,  in- 
cluding additional  operating  facili- 
ties, administrative  offices,  shops 
and  warehouse  buildings  to  be  con- 
structed at  and  adjoining  present 
office   and   operation    buildings. 

Owner  —  Honolulu  Board  of  Water 
Supply. 

Engineer — Frederick    Ohrt,    manager 
and   chief  engineer. 
Funds    in    amount    of    $46,000    have 

been    granted    to    assist    in    prepara- 
tion   of    plans,    according    to    Wright     *_„eles    is  the  architect  for  the  dia- 

L.  Felt,  Division  Engineer  in  charge    ^„V  arcniteci  ror  ine  ois- 


4/22/46  •     9 

BIDS    OPENED 

SCHOOL  BUILDING 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
2700  Middlefield  Rd. 

Construction  of  the  South  Palo  Alto 
School  building. 

Owner— Palo  Alto  Unified  School  Dis- 
trict, Albert  M.  Davis,  secretary, 
543  Channing  Ave..  Palo  Alto. 

Architects — Birge  M.  Clark  and  Wal- 
ter Stromquist,  310  University  Ave., 
Palo  Alto. 

Low  Bidder— C.  F.  Parker.  1644  Mon- 
terey Blvd.,  San  Framcisco,  $78,970. 
Other  bidders  were: 
C.   L.   Wold   Construction   Co.,   San 

Francisco,  $81,500. 
Carl    N.    Swenson    Co.,    San    Jose, 

$83,714. 

Award  of  contract  contingent  upon 

permits  being  cleared  by  CPA. 


4/22/46  ••     9 

BOND    ELECTION 

WHITTIER,  Los  Angeles  Co., 
Calif.— Voters  of  the  City  of  Whit- 
tier will  vote  April  26  on  a  proposal 
to  issue  $1,250,000  In  bonds  to  finance 
the  construction  of  additional  units 
at  the  Whittier  Union  High  School. 
Proposed  new  construction  includes 
an  agriculture  and  farm  mechanics 
shop,  aviation  and  electric  shop,  metal 
and  welding  shop,  carpentry  and 
wood  shop,  classrooms  for  home  eco- 
nomics and  crafts,  classrooms  for 
academic  and  other  regular  classes, 
and  an  addition  to  the  lunchroom. 
Other  projects  will  await  a  more 
adequate  supply  of  materials  and 
lower  costs.  William  H.  Harrison, 
Architects'  Bldg..  816  W.  5th  St,  Loa 


of  the  Bureau  of  Community  Fa 
cilltles  of  the  Federal  Works  Agcy. 
Planned  improvements  will  cost 
about  $1,260,000,  including  the  $184,- 
000  already  spent  for  the  purchase 
of  land. 


•• 


4/22/46 
PREPARING   WORKING 
DRAWINGS  , 

STORE  BUILDING    Est  Cost  $25,000 
SAN  FRANCISCO.  Lombaid  St 
Construction  of  one-story  frame  and 

stucco  store  building,  tar  and  gravel 

roof,  vltrollte  and  marble  front 
Owner  —  Rasmussen-Traner  Co.,  c/o 

architect 
Architect— J.  Lloyd  Conrich.  593  Mar- 

ket  St,  San  Francisco. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipa  bending 
and  manifolds 
Writ*  for  Prices 

Padfic  PipeCoa 

160  Sp««r  St.,  San  Frandsco 


trict. 


4/22/46  ••     9 

BIDS  WANTED— TO  BE  OPENED 

MAY  8,  2:30  P.  M. 

REPAIR  SCHOOL 

SAN     FRANCISCO.      Buena     Vista 

School 
General    repairs   to   school    building; 

job  No.  514. 
Owner — ^Department  of  Public  Works, 

Room  282  City  HaU. 
City  Architect— Dodge  A.  Riedy,  Rm. 

282  City  HalL 

Plans  and  specifications  obtainable 
from  the  office  of  the  city  architect 
upon  deposit  of  $5. 


Chaffey  Junior  College,  100;  Chap- 
man College,  32;  Claremont  College, 
16 ;  Fullerton  Junior  College,  26 ;  Pep- 


12-13— INDUSTRIAL 
BUILDINGS 


BID    OPENING    POSTPONED 
INDEFINITELY  • 

TRANSMITTER  BUILDINGS  j 

DIXON,  Solano  Coimty,  Calif.  I 

onstruction  of  transmitter  buildings 
and  personnel  area  buildings  at  the  ; 
U.    S.    Naval    Radio    Transmitting 
StaUon,  NOy  12253,  Spec.  16486.  in- 
volving:    (1)     reinforced     concrete  j 
transmitter  building,  telephone  ter- 
minal building  and  four  small  pump 
houses;    (2)    wood    frame   of  fleers' i 
quarters,     garage,     barracks     and 
mess  building  and  maintenance  shop ; 
(3)    Water,    gas,    sewer,    light    and 
power  facilities;  (4)  wells  and  sep-  ] 
tic  tank ;    (5)  tube  cooling  and  air  , 
conditioning   facilities ;    (6)    walks, 
grading  and  fencing;    (7)    erection  ' 
of  two  government  furnished  wood  , 
storage  tanks,  and  (8)  mlscellane-  ; 
ous  site  work  and  landscaping.         i 
Owner — Bureau  of  Yards  and  Docks,  ■ 
c/o    Public    Works    Officer,    Mare  1 
Island  Naval  Shipyard,  Vallejo.  | 

A  call  for  bids,  scheduled  to  have  ! 
been  opened  May  7,  has  been  post-  I 
poned  indefinitely.  I 

4/22/46  1  2  I 

CONTRACT   AWARDED  i 

REMOVAL  WORK  ' 

Contract  Price  $66,768  , 

LONG     BELACH.     Los     Angeles     Co.,  I 
Calif.  Douglas  Aircraft  Plant 

Removal  of  camouflage  and  gun  posi- 
tions. Including  netting,  supports 
and  anchors,  roof  structures  and 
attachments,  and  repair  of  damage 
to  roof  and  to  p>aved  area. 

Owner— U.  S.  District  Engineer  Office, 
751  S.  Figueroa  St,  Los  Angeles. 

Contractor— Burkett  Fence  Co.,  2419 
La  Cienega  Blvd..  Los  Angeles. 


;  em  California : 

I     Anaheim.  6;  Inyo  County,  10;  Plll- 

—  more,  .;  Fullerton,  20;  Imperial 
:  County,  110 ;  Kern  County,  200 ;  Riv- 
•  erside  County,  16;  San  Bernardino 
:  County,  226 ;  Sam  Luis  Obispo  County, 

—  80 ;    Santa   Ana,   20 ;    Santa   Barbara 
^  3    County,  80 ;  Santa  Paula.  20 ;  Ventura, 

i  12 ;  Barstow,  24. 


£LECTRIC  UGKIING 
TRANSMISSION  UNES 


4/22/46  •     3  8 

BIDS  WANTED 

I  GRAYS  HARBOR  CO.,  Wash.- Un- 
til May  20.   1:30  P  M.,  bids  will   be 

I  receivedj)y  the  Grays  Harbor  Public 
UUlity  District  No.  1.  Kelly  West- 
erom,  n:|anager,  Becker  Bldg,  Aber- 
deen, fol:  extending  six  power  lines. 
24.5  mil^  on  Neuskah  Road,  West- 
land  Cranberry  tracts,  etc. 

Specifications   obtainable  from   the 
above  office.* 


4/22/46 

BONO    ELECTION 


3  9 


LOS  ANGELES.  Calif.  — The  Los 
Angeles  County  Board  of  Supervi- 
sors, 501  Hall  of  Records,  Los  An- 
geles, adopted  a  motion  April  16 
authorizing  the  placing  on  the  l>ailot 
of  the  special  election  Aug.  6  for 
the  approval  by  the  voters,  the  is- 
suing of  bonds  in  the  amount  of  $6,- 
000.000  to  finance  the  construction 
of  an  estimated  11  incmerators  thru- 
out  the  county,  south  of  the  moun- 
tains. 


34— DAMS,  RESERVOIRS  & 


8  4 


4/22/46 

PROSPECTIVE  BIDDERS 

LONG  BEACH,  Los  Angeles  Co., 
Calif.  —  The  following  contractors 
have  taken  out  plans  for  construc- 
tion of  detached  breakwater  and  res- 
toration of  detached  breakwater  at 
Los  Angeles  and  Long  Beach  Har- 
bor, Serial  157,  for  which  bids  will 
be  opened  May  15.  1  P.  M.,  by  the 
U.  S.  Engineer  Office,  751  S.  Figueroa 
St,  Los  Angeles: 

T.  E.  Connolly,  Inc.,  Sheldon  Bldg., 
San  Francisco. 

Ben   C.   Gerwlck,  Inc.,   112  Marke 
St..  San  Francisco. 

Case  Construction  Co.,   P.  O.    Bo: 
6,  San  Pedro. 

California  Shipbuilding  Corp.,  P.  O. 
Box  966,  Wilmington. 

Kaiser  Constructors,  Inc.  Vancou- 
ver Yard,  Vancouver,  Wash. 

Pacific  Bridge  Co.,  333  Kearny  St., 
San  Francisco. 

Standard  Dredging  Co.,  800  Central 
Bldg.,  Los  Angeles. 

Guy  F.  Atkinson  Co.,  22230  S.  Santa 
Fe  Ave.,  P.  O.  Box  259,  Long  Beach 

Franks  Dredging  Co.,  P>ler  E,  Ter- 
minal Island. 


i  4/22/46  ••8  8 

BIDS  WANTED— TO   BE  OPENED 
MAY  15,  2:30  P.  M. 

TRAFFIC  SYSTEM 
SAN  FRANCISCO. 

j  Install  t>raffic  control  system  on  19th 
j     Ave,    from    Vicente    southerly    to 

Junipeiro  Serra  Blvd. 
Owner— jDepartment  of  Public  Works, 

Room  265  City  HalL 
City    Eiigineer  —  Ralph    Wadsworth. 
City  ijlall. 

Plans  and  specifications  obtainable 
'  from  the  city  engineer's  office  upon 
deposit  it>f  $5. 


4/22/46 

BIDS    WANTED 


3  9 


39^— SEWERS 
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4/22/46  • 

CONTRACT  AWARDED 

SACRAMENTO,  Cal.— A.  Teichert 
&  Son,  Inc.,  Box  1113,  Sacramento, 
at  $36,803.50  awarded  contract  by  the 
U.  S:  Engineer  Office,  Wright  Bldg., 
Sacramento,  under  Spec.  1216  for 
levee  construction  and  pumping  plant 
at  Brytes  Bend,  West  Levee,  Sacra- 
mento River. 


4/22/46   I 

FUNDS  GRANTED 
SEWERiS  Cost.    $164,503 

NORTH   SACRAMENTO,   Sacramen- 
to Coifnty,  Calif. 
Construction   of  main  and  intercept- 
ing Sanitary  sewers. 
Owner— <Mty    of    North    Sacramento, 
K.  R  Hammaker.  mayor.  City  Hall. 
Engineers— Butler  ft  Cain,  1100  N  St, 
Sacraihento. 

Funds  in  the  amount  of  $7375  have 
been    gn^anted   to    assist   in   prepara- 
tion   of   plans,    according    to    Wright 
J  L.  Felt,  Division  Eng^ineer  in  charge 
I,  of    the    Bureau    of    Community    Fa- 
jj  cilltles  Of   the   Federal  Works   Agcy. 


REDWOOD  CITY,  San  Mateo  Co.. 
CaL— Until  May  6,  3  P.  M.,  bids  wUl 
be  received  by  the  City  of  Redwod 
City.  City  Hall,  Redwood  City,  for 
construction  of  drainage  system  at 
intersection  of  El  Camino  Real  and 
James  Ave. 

Work    involves : 

(1)'*'60  sq.  1 1  remove ' '  aIn<r'T^«15unT 
concrete  gutter  to  new  grade; 

(2)  30  l.f.  remove  and  rebuild  con- 
crete curb  to  new  grade; 

(3)  1050   sq.  ft    remove   cone,   side- 
walk ; 

(4)  620  sq.  ft  cone  sidewalk  com- 
plete in  place; 

(6)  430  sq.  ft  cone,  driveway  com- 
plete in   place; 

(6)  2  each  reinf.  cone,  catchbasins 
with  cast  iron  frames,  gratings 
and  curb  inlets  in  place ; 

(7)  35  l.f.  15-ln.  plain  concrete  pipe 
drains  complete  in  place  ,incj. 
backfilling  trench ; 

(8)  160   If.   18-lnch   do; 

(9)  10  tons  Class  A  asphalt  cone, 
incl.  tack  coat  to  fill  valley 
gutter; 

(10)  1  each  rebuild  existing  relnf. 
concrete  Inlet 
Specifications  obtainable  from  the 
office  of  Acting  City  Engineer  C.  E. 
Randlett.  City  Hall.  Redwood  City, 
upon  deposit  of  $5.00. 


PLANS  ON  FILE 


The    following    list    %f    plans    and    speolfloations    for    oonstruction 

projects  are   now  available  for  Inspection   at  the   office  of   DAILY 

PACIFIC  BUILDER,  466  Tenth  Street,  San   Francisco. 


^ork 


Location 


Bid  Opening  Oats 


3&—      DOCKS,  PIERS  & 
HARBORS 


Earthwott-k,  Etc. 
iSpec  1237 


Klamath   Project 


4-2S 


I 
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reports  In  this  section  are  classi- 
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Disposal  Plants 81-32 
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Dams,  Reservoirs  and 
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Unas ■ 41 


31-32— WATER  SUPPLY  A 
j  SEWAGE  DISPOSAL 

PLANTS 
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[4/22/46  ' 

BIDS   WANTED 

SAN    FRANCISCO.— UnUl    May    6. 
3  P.  M..  bids  will  be  received  by  the  ',  above  office. 
Purchaser  of  Supplies,  270  City  Hall,  ^— 
under  Bid  No.  7216  for  furnishing  and  J4/22/46 
delivering  hardware  and  castings  for 
term   June   1,    1946,   to   November   30, 
1946. 

Specifications  obtainable  from  the 
above  office. 


4/22/46 

BIDS   WANTED 

SAN  FRANCISCO.— Until  May  20. 
2  P.  M.,  bids  will  be  received  by  the 
Board   of   Park   Commissioners,    Mc- 
:  Laren  Lodge,  Golden  Gate  Park,  for 
4  2  .  installation  of  pumping  plant  at  Lake 
Merced. 
Specifications   obtainable  from  the 


4/22/46  ••35 

BIDS    WANTED- 
TO   BE  OPENED  MAY  1,  2  P.  M. 
RECONSTRUCT  WHARF 
SAN    FRANCISCO.     Bmbarcadero. 
Reconstruct    bulkhead    wharf    north 

of  Ferry  Bldg. 
Owner — Board  of  State  Harbor  Com  • 
mlssloners,  F.  G.  White,  Chief  En- 
gineer, Ferry  Bldg. 
Plans   by  Engrg.   Dept.   of  Owner. 
Work   involves : 

(1)  165  tons  bituminous  pavement; 

(2)  all  other  work. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of  $10.00. 

36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

4/22/46  3~6 

CONTRACT  AWARDED 

NEEDLES.  Prescott,  Winslow,  Arts. 
— Shipyard  Constr.  Co.,  2659  Cher- 
ry Ave.,  Long  Bea<;h,  Calif.,  at  $49,- 
910.72  awarded  contract  by  the  Civil 
Aeronautics  Administration,  1500  4th 
St.,  Santa  Monica,  for  the  relocation 
of  the  Daggett  -  Winslow  section  of 
the  Los  Angeles  -  Amarillo  Airway 
beacons ;  proposal  No.  6-46-190.  Bids 
were  received  April  8. 


SUB  -  BIDS  WANTED 


Genera!  contractors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
their  requirements  In   thia  column.    There   Is   no   charge   for  this   servlos 

Medical  Bldg.,  Lafayette;    No  bid  opening  data  set. 
A.  J.   Hopper  Co.,  248  Langton  St,   San  Francisco    (MArket   7070). 


St  LoulU  Bertrand  Parish  Oh.,  East  Oakland;  Bids  open  April  24,  10  A.  M. 
Willis    F.    Lynn.    1040   Folger   Ave.,    Berkeley    (BErkeley    6044). 
Moore  &  Roberts,  <«93  Mission   St..  San   Francisco   (GArfield  8579), 
Stolte,   Inc.,  8451   San   Leandro  Si.,   Oakland    (TRinldad   1064). 


Alter  Amto  Display  Room,  1175  Potrero  Ave.,  8.  F.;  no  bid  opening  daU  set 
Barrett  ft  Hllp,  018  Harrison  St.  San  Francisco   (DOuglas  0700). 

Abbatolf,  Ginochio   Brothers,  Concord;    Bids  open   April  2a 
Stolte.  Inc.  84S1  San   Leandro   St.   Oakland    (TRlnidad   1064)    (sub-bids 
wanted  by  Aprfl  10) 

Studio  Bldg.,  The  Alameda  at  Davis  St.,  San  Jose;    Bids  open   May  1 
Carl  N.  Swenson  Co.,  355  Stockton  Ave.,  San  Jose   (BAIlard  2662). 


3  6 


3  1 


1  2 


4/22/46 

SITE  SELECTED 

PLANT  BUILDINGS 

SAN   ANSELMO.    Marin    Co.,    Cali^^ 

Irwin  and  Woodland  Ave. 
Construction    of    sheet    metal    ware 

house  and  operations  center.  ia/o^/ao 

Owner— Sam    Knoles.    14    Greenfield  I  l/;«/*f 

A,,^     a««    An«Airr,n  I  FUNDS  GRANTED 

I  SEWERS 


BIDS  WANTED 

LOS  ANGELES,  Calif.— Until  May 
1.  10  A.  M.,  lump  sum  bids  will  be  re- 
ceived by  the  Los  Angeles  Board  of 
Public  Works,  153  City  Hall,  Los  An- 
geles, for  the  construction  of  a  com- 
plete temporary  chlorinating  plant 
and  the  installation  of  certain  equip- 
ment furnished  by  the  City,  or  oth- 
ers, located  easterly  and  adjacent  to 
the  existing  Vista  Del  Mar  highway 
^t  Hyperion. 

3  2 


Ave.,  San  Anselmo. 


Cost,   $38,240 
4/22/46  ••     1  siMOKELUMNE  HILL.  Calaveras  Co., 

PLANNED  I      *^*J1'- 

BUILDING  ADDITION  Cost  $285,000   Construction    of    system    of    sewers 
STOCKTON,  San  Joaquin  Co.,  Calif.       ^'^^    »"    necessary   appurtenances 

San  Joaquin  and  Lindsay  Sts.  L  *"^   *  sewer  treatment  plant 

Construction    of    telephone    building  O^e'Mokelumne  Hill  Sanitary  Dis 


addition. 


Owner  — Pacific   Telephone   ft    Tele- 'L,**°'^'"7^ne   HilL 


trict,  J.  F.  Solinsky,  Jr.,  president, 


graph    Co.,    140    New   Montgomery 
St.,  Stui  Francisco. 
Plans  by   engfineering  department  of 
owner. 


14-17— PUBUC  BLDGS. 


4/22/46 

BONDS  VOTED 

MONTEREY  PARK,  Los  Angeles 
Co.,  Calif  .—Voters  of  the  City  of  Mon- 
terey   Park   approved    on    April   9   a 


Civil  Engineer— Roy  Edwin  Ramseier 
2811  Parket  St,  Berkeley. 
Oliver  C.  Wyllie,  Calaveras  county 
surveyor,   will  make  the  survey. 

Fimds  in  the  amount  of  $1500  have 
been  granted  to  assist  in  prepara- 
tion   of    plans,    according    to    Wright 

/j  L.  Felt,  Division  Engineer  In  charge 

"of    the    Bureau    of    Community    Fa- 
cilities  of   the   Federal  Works   Agcy. 


3  1 


4/22/46  • 

BIDS  WANTED 
SHARP  PARK,  San  Mateo  Co..  Cal. 
proposal    to    issue   bonds    in    amount   —Until  May  15,  8  P.  M.,  bids  will  be 


of  $300,000  to  finance  the  construction    received  by  the  North  Coast  County 


of  a  civic  center  at  a  cost  of  $200, 
)00  and  for  sewers  at  a  cost  of  $100,- 
OOO.  The  principal  buildings  to  be 
included  are :  city  hall,  fire  and  police 
stations. 


16 


Water  District,  Fire  House,  Sharp 
Park,  for  construction  of  water  dis- 
tribution  ay.stem. 

Plans,  prepared  by  E.  P.  Wilsey, 
705  El  Camino  Real,  Hillsborough, 
will  be  available  about  May  1 


4/22/46 

BOND    ELECTION 

LOS    ANGELES,    Calif  —  The    Los 
Angeles    County    Board    of    Supervi- 
sors,  501   Hall   of   Records,   Los   An- 
geles,    adopted    a    motion    April     16 
authorizing  the  placing  on  the  ballot 
of    the    special    election    Aug.    6   the 
proposition  for  the  issuing  of  bonds 
in    the    amount    of    $8,200,000    to    fi- 
nance the  construction  of  two  beach 
parks,   one   at   Long  Beach   and   one 
at  Santa  Monica.  It  Is  estimated  that 
$2,700,000   will    be   needed    to   finance 
the   Long   Beach    Park,   $2,200,000   of 
which  will  be  used  to  construct  bath 
houses,   parking  lots,   etc..  and  $500,- 
000  for  the  deepening  of  sand  on  the 
beach.    The  west  bay  beach  at  Santa 
Monica   will   require  $4,100,000   to   fi- 
nance,   $1,000000    for    acquisition    of  i 
property,   $90^,000   for  deepening   the  ' 
beach  sand  and  $2,200,000  for  the  con- 
struction   of   buildings.  ; 


CONTRACTORS 


•     •     • 


Se«  as  regarding  Improvement  District  jobs.  We  handle 
colleetiona;  bay  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.   Telephone  GArfield  SOOO. 

HANNAFORD   &   TALBOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

BttJkcley  8317  1335  SIXTH  ST.,  Berkeley  2,  CaW. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 

4/22/46  ••     8  7; 

BIDS  WANTED  ! 

SAN   DIEGO.   Calif.— UnUl   May  2, 
11    A.    M.,   bids   will   be   received    by 
the  U.  S.  Navy,  11th  Naval  District.  : 
Public  Works  Department,   1220  Pa-  ' 
clfic   Highway.    San   Diego,    for   fur- 
nishing all  necessary  materials,  labor  ; 
and  equipment  for  removing  existing  ; 
tracks,   ties,  pavement  and  excavat-  ' 
ing  for  ballast,  furnishing  and  plac-  I 
ing  ballast,  furnishing  and  Installing ' 
ties,    relaying    tracks    and    repaving 
with   asphaltic   concrete   at   the   sta- 
tion    railroad     spur     tracks,     Marine 
Corps   Base,   San   Diego;   Spec.   17680. 
Plans   and    8peciflcatl(Mis   are   avail- 
able from  the  above  office  upon  de- 
posit of  $10^ 


GAMERSTOR  &  6REER  LRMBER  CO. 

WholeMie  and  Jobbhif  Yards 
LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
I  PONDEROSA  -  SUGAR  PINE 

Sar    Francisco  Oakland 

1800  ARMV   STREET  2001    LIVINGSTON   STREET 

ATwatsr  1800  KEIlog  4-1884 


m 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
I    HEAVY  DUTY  SWINGING  SCAFFOLI|S 

^TEBLFORM  CONTRACTING  CO. 


f     66C  HarriMD  St 


D0  5SA3 


^■^ 


33— BRIDGES 
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4/22/46 

BOND   ELECTION 
SANTA     PAULA,     Ventura     Ca, 

Calif.— Voters   of   the  City   of   Santa _____ 

Paula,  Ventura  County,  approved  on  -.  TJZZTZ  .     , 

"April   9    a   proposal    to   issue    $60,000    cONTRsr-r  AVA,.»r>.rr. 
in"^  bonds   to   finance   the  modernI«i-    CONTRACT  AWARDED 

tion  of  the  jail  and  the  fire  staUon.    uo(£^  1«^   rfiVf ®-.      c.  ~"?«n^vS 
The  voters  failed  to  approve  a  pro-    "°*^  ^^00  California  St.,   San  Fran- 

posal    to   issue   bonds   of   $185,000   to  ' 
kinance  construction   of  a   new   dty 

h"       —  I 


John  Cassaretto  Co. 

Si. ice  1886  -   -   and   SMI'    Active 

BUILDING  MATERIALS 

READY-MIX   CONCRETE 

ROCK-8ANO-QRAVEL-LIME 

EMENT-PLASTER-MORTAR 

METAL   LATH-WOOD  LATH 

8TUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

BUNKERS 

Phone;    GArflatd   3768 
6tH  and  CHsr*nel.  San  Franoieoe 


Cement  Gun  Construction  Company 

-*-^  '  ■■  

GUNITE,  SAND.BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone  GArfield  7663    -    24  California  St,  San  Frandsco 


NATIONAL  EXPANSION  JOINT  CO. 

MANVPACTVKBR  AND  DISTUBUTOM 

FIBER  BOARD— FELT-SIDED  ASPHALT  AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

DIMTMIBUTO^ 

MARVEL-KOTE — Concrete  Curing  Compoand 
SEALZ — Elzpanaion  Joint  Sealing  Compound 

Complies  With 
Federal  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St    UNderfaffl  7172    San  Frandsco  3,  Calif 


EACLE  ROCK  WOOL 


INSULATION 


tATTS  -  ILANKET  ft  tLOWN  TYPIS 

SUPPUEIS  A  APPUCATOIS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

lusmUtort  for  the  Ptuific  Coast  T«i«pAo**  KEII09  2*3MS 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


NewMasterGasolineBackfillTampBr 


COMPACTS  EARTH  FILL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WORKS  IN  NARROW  DITCHES 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


C*r««r  •! 

SAN  PKANCISCO 


Ph.  MArket  1691 


If 


I 


^1 
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ADVANCE  COMSTRPCTIOM  REPORTS 


40—        STREETS  AND 
HIGHWAYS 


4  0 


by  State  Director  of  Public  Works 
C.  H.  Purcell,  Public  Works  Bldg., 
Sacramento,  for  about  7.8  miles  of 
I  surfacing  with  plant-mix  surfacing 
between  Shasta  River  and  Gazelle 
in  Siskiyou  County. 


4  0 


4/22/46 
BIDS   OPENED 

COWLITZ,  CHELAN  and  SKAGIT 
COS.,     Wash.  —  Following    submitted  1 4/22/46 
bids    to    the    director    of    highways,  .CONTRACT   AWARDED 
Olympla.    Wash.,    for    highway    im-       LOS  ANGELES,  Calif.— Macco  Con- 
provements  as  follows:                               Istruction   Co.,   815   Paramount    Blvd., 
Cowlitz  County— Grading  and  sur-    Clearwater,     at     $1,141,080     awarded 
f actog  on  1.986  miles  of  primary  sUte  :  contract  by  C.  H.  Purcell,  State  Di- 
hlghway  No.   1.   Rocky  Point   to  Os-  j  rector  of  PubUc  Works,  Sacramento, 
trander  InCowUtz  County;  FAP  No.  [for  about  2.10  miles  in  length  to  be 
A       ^^^'                                                      I  graded  and  paved  with  asphalt  con- 
Awarded  :  KL  L.  Coulter  &  Co.,  3419  '  crete    on    Terminal    Island    Freeway 
16th   St.   W.,   Seattle,   $363,710.65.            i  between  Henry  Ford   Ave.   and  Wil- 
Second   low,   Fiorito   Bros.,   Seattle,  'low  Street  (VII-LA-Term  Is),  in  the 
1366,844 ;  3rd  low,  Leonard  and  Slate,   cities  of  Long  Beach  and  Los  Ange- 
Portland,    $387,956.     Four    other   bid-  jles. 
ders,  i  


«• 


Machinery  &  Material 


4  2 


NEWS  INDEX 

For  convenient  reference,  newt 
reports  In  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  &  Materials 
Machinery  and  Equipment 


42 
43 


I  4/22/46 

I  NOTICE  OF  SALE 

I     SAN  FRANCISCO.— UntU  April  80 

1 10   A.   M.,    bids   will    be   received   by 

i  the  Navy  Material  Redistribution  and 

!  Disposal  Office,  785  Market  St,  San 

j  Francisco,  under  Sales  No.  B-366-46 

I  for  sale  of  7000  lbs.  scrap  kapok,  lo- 

i  cated  at  Navy  Landing  Force  Eq'ulp- 

,  ment  Depot,  Albany. 


•• 


4  2 


Chelan  County — Grading,  ballasting  , 
and    constructing    an    asphaltic    con-  j  4/22/46 
Crete  pavement,  type  I-l,  on  0.855  mile  [BIDS  WANTED 
of  primary  state  highway  No.  2,  Wen- 


40 


4/4/22/46 
i  BIDS   WANTED 

BLAIR,  Oklahoma.— Until  April  29, 

atchee  w'est  in  Cheian"countv  •  FAP  !     PERSHING  COUNTY,  Nev.-Until '  ^   ^ „  ^ '    ^^^l  ^"l   t>e    received    by 
NO.  U-1V9  (7)  anTsSe''p?oTe^ct^'^  bids  will  be  re- |  ^h;,^^^^"//^;^- *-^^^^^^ 

Low  Bidder,  Western  Asphalt  Co.,h^'''^'^   ^^  *^^  ^^^^^  °^  Nevada,  I>e-    n^Jhi^^  m  i^IS^htir'SrfiPd^^ 
309  W  39th  St.,  Seattle,  $8^762.75.        I  P^f*™^^^    ^^    Highways,    Robert    A.    TanS    fement^    pipe^  sTc^    T^h 

Only  other  bidder,  McAtee  &  Heath,  '  ^"«J»'  ^f^^^^^^&^^^y    engineer.   He-    iM^oJnt'^^oLt    -nd/or    Blt^r     Okla 
Spokane.  $90,190.  '  roes'    Memorial    Bldg.,    Carson    City,  '  s^iPP'"*?   Po^t    and/or    Biair,    OKia., 

Skagit   County— Grading,    draining,  ^^^-  ^°r  approximately  11.574  miles 

surfacing  «md  constructing  light  bitu-  °^  highway  construction  from  Hum- 

minous    surface    treatment   on    6.788  ^^^^^   House   to   Mill    City,   Route  1, 

miles    of    secondary    state    highway  Section  D,  Pershing  Coimty. 

No.  17- A,  Hamilton  vicinity  and  con-  "^^^  ^^rk  involves: 

crete  to  Fabera  Ferry.  Skagit  County;  d)  120     hours     95-hp, 

—  —    --         ---  carryall; 


: 4/22/46 

BIDS  OPENED 
!  SAN  FRANCISCO. —The  following 
'  submitted  bids  to  the  Purchaser  of 
,  Supplies,  270  City  Hall,  under  Bid 
No.  3528  for  furnishing  and  deUverlng 
approximately  4500  cu.  yds.  top  loam 
!  for  Golden  Gate  Park  : 

Charies   L  Harney,  $1.2625;   net  30 
days;  delivery  15  days. 

Arnold   Trucking  Co.,  $L27;  2%  30 
days;  delivery  10  days. 

Rockaway  Quarry,   $1^;   go  days 
net. 

San   Francisco  Paving  Co.,  $1,895- 
2  T c  5  days ;  delivery  6  days. 

Piombo  Bros.  &  Co.,  $1.22;  net;  de- 
livery 10  days. 

George  Segarini,  $1.87;  20%  off;  15 
days, 
shipping   point    and/or    Blair,    Okla.,  '     Devincenzl    &    Haskins,    $1,125;    5 
and    (2)    23.500   bbls.    modified    port-,  days- 
land    cement    in    paper    sacks    f.o.b.  !     John  P.  Farrell,  $1.77;  20%  off;  15 
shipping  point  and/or  Altus.  Okla.      j  days ;  delivery  12  days. 

Specifications   obtainable  from  the  '  

1 4/22/46  •• 


42—  MISC.  SUPPLIES  AND 
MATE3l»^LS 

••4  2 


above  office. 


4  2 


tractor    and 


FAP  Nos.   S-8   (1)    and   S-8   (2)    and 
state  project. 

Low    Bidder,    R.    H.    Sussex,    $93,-  ' 
750.25. 

Only  other  bidder,  A.  W.  Stevens 
Constr.  Co.,  Mt.  Vernon,  Wash.,  $97,- 
259.00.  j 

Whitman  County — Grading,  surfac-  '■ 
ing.    constructing    type  I-l  asphaltic  \ 
concrete  pavement,  constructing  a  re-  ' 
inforced  concrete  T-beam  bridge  36.31 
ft.  long  on  1.644  miles  of  the  Campus 
Loop  Rd.,  State  College  of  Washing-  . 
ton    In    Whitman    County ;    a    state 
project.  ' 

Awarded  only  bidder.  Colonial  Con- 
struction   Co.,    1702    Broadway,    Spo-  , 
kane,  $92,153.05.  '  , 


(2)  100    hours    95-hp.    tractor    with 
bulldozer  or  angledozer;  ' 

(3»  120    hours    motor    grader    with  i 
scarifier ;  | 

(4)  100  hours  l^^-ton  dump  truck; 

(5)  120  hours  ^-ton  pickup; 

(6)  force  account,  special  detours; 

(7)  18,900  tons  selected  detour  sur- 
facing ; 

(8)  35,959    ton    miles    haul    selected 


4  2 


4/22/46 

BIDS  OPENED 
SACRAMENTO,  Calif 

ing  submitted  bids  to  the  State  Pur 
!  chasing  Agent,  Sacramento,  for  ma- 
!  terials  and  equipment  as  follows: 
i  QUO.  48022.  BKQ.  76497 : 
i      Lamb    Transportation    Co.,    $23.40; 

$5.50  for  spreading. 

American      Bitumuls     Co., 


BIDS   WANTED 
SAN    FRANCISCO.— Until    May    6, 
_  3    P.    M.,    bids    will    be    received    by 
;  the   Purchaser  of  Supplies,   270  City 
The  follow-  i  Hall,  under  Bid  No.  7315  for  furnish- 
ing   and    delivering    paints,    painters' 
supplies,    lacquer,    enamel   and   glass 
from   June   1,   1946,   to   November  30. 
1946. 

Specifications   obtainable  from  the 
I  above  office. 
$23.40;    4/22/46  • 


sumer  Goods  Division,  Office  of  Sur- 
plus Property,  30  Van  Ness  Ave^  San 
Francisco,  under  Sal^  Na  4S315  to 
priority  and  preferential  claimants 
of  mailing  cases,  boxes,  panels,  eta 


•• 


4  2 


4/22/46 

BIDS   WANTED 

FORT  PECK,  Mont— UntU  May  IS, 
2  P.  M.,  bids  will  be  received  l)y  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1302  for  fumishmg 
and  delivering  f.o.b.  shipping  point 
and/or  Whatley,  Mont.,  electrical  ma- 
terials for  Whately  substation,  Fort 
Peck  Project,  Montana.  No  charge  to 
prospt'ctive  bidders  for  specif ications ; 
to  others,  $1.50.  not  returnable. 


43—    MACHINERY  AND 
EQUIPMENT 


•• 


43 


detour  surfacing; 
(9)  366 

SC 
(10)  6.36  miles  road  mix  detours; 
(11  >  lump  sum,  signs; 

(12)  4  each  remove  trees; 

(13)  245  lin.  ft.  remove  fence; 

(14)  lump  sum,  remove  building; 


i  $5.50    for    spreading ; 
awarded. 


4  2 


4/22/46  ••4  0    ^^5^  181*  '1^-  '*•  remove  culvert  pipe; 

NOTICE  OF  SALE  ,(16»  53  each  remove  headwalls; 

SACRAMENTO.  —  G.     T.     McCoy,    'l^)  57,660  sq.  yds.  remove  and  stock- 
state    highway    engineer,    announces  pile  road  mix  surfacing; 
cost  of  blue  prints  now  available  for    '18)  113,888  cu.  yds.  roadway  excava-  j  54^'."'neT 


work  for  which  bids  will  be  opened  tlon; 

in  Sacramento  on  April  24:  ''9*  1^87    cu.    yds.   drainage   excava- 

I-Men-56-A,  at  Slick  Rock  Creek:  <^'o" : 

plans     (including    sales    tax),     $1.38;    (20)  618  sta.  "V"  type  ditches; 
cross-secUons    (including   sales    tax),    <21)  18,868  cu.  yds.  borrow; 
$4.31;  total  cost  plans  and  cross-sec-    <22)  15  sta.  slope  rounding; 
tions  (Including  sales  tax),  $5.69.  '  <23)  312,472  yd.  sta.  overhaul; 

II-Plu-523,  across  Hamilton  Branch,  :  <24)  12,767  yd.   mile  overhaul; 
between    Big    Meadows    and    Lassen    '  -5 »  2063    cu.   yds.    structure   excava- 
Countv   line:    Plans    (Including  sales  tlon; 

tax),  $1.23:  total  cost  plans  (includ-    (26)  2181  cu.  yds.  backfill; 
Ing  sales   tax),  $1.23.  ■  <27>  force  account,  roadside  cleanup; 

Checks    for    the    above    should    be    < 28)  6643  M  gallons  water; 
made  payable  to  the  Department  of    'r^'  90,087  tons  type  I  gravel  base; 


2    hours    free;  'BIDS  WANTED 

,,      .^  1.    ,4      *  ....„.^^v..  !      SAN    FRANCISCO.— Until    Mav    6 

►    tons     liquid    asphalt,     type    quq.  47622,  REQ.  87205:  ;3  P.  M.,  bids  will  be  received  by  the 

-iJ  or  bC-d   (road  mix) ;  Exeter     Refining,     $14.81;     $5     for  'purchaser  of  Supplies,  270  City  Hall, 

J  spreading.  '  under    Bid    No.    8418    for    furnishing 

I     Roberts     Tank.     $14.60;     $5;     net;  .and    delivering    forage,     farinaceous 
i  awarded.  I  products   and   seed  for  term   June   1, 

I      Square    Oil,    $15.50;    $4.50    for    one    1946,   to  Nov.  30,  1946. 

man.  i     Specifications   obtainable  from   the 

j      Tri   State  Oil,  $15.60;   $4.50;  net.  above    office. 

I      Empire  Transportation   Co.,  $15.39;  •  

$4.50 ;   net.  .  4/22/46  ••42 

Consumers    Transportation,    $14.90;  J  BID  OPENED 

i  COLUMBIA  BASIN  PROJ.,  Wash, 
i — Seattle  Bronze  Co.,  Seattle,  at  $17,- 
!275  and  $21,573  submitted  only  bid  to 
.  the  U.  S.  Bureau  of  Reclamation, 
Denver,    Colo.,   under   Spec.    1214   for 


McClain  Truck,  $15.55;  $5;  net 
!      Krieger  Oil,  $16;  $5;  net. 
i      Road  Oil  Sales,  $16.05;  $4.50;  net 
!  QUO.  47623,  REQ.  87206 : 


4/22/46 
COMPLETE   BIDS 

FRIANT  DAM.  California.— As  pre- 
viously reported,  (Tyclops  Iron  Works, 
837  Polsom  St,  San  Francisco,  at 
$73,360,  submitted  low  bid  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1227  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Friant  Calif., 
at  the  option  of  the  bidder,  two  30-ton 
capacity  gantry  cranes  for  installa- 
tion at  Friant  Dam,  Friant  Division, 
Central  Valley  Project 

Complete  bids  follow: 

Cyclops  Iron  Works,  San  Fran- 
cisco, $73,360;  ship  300  days;  135,000 
lbs  each ;  f.o.b.  destination ;  terms 
net;  $25  per  day  engineer. 

Judson-Paclfic-Murphy  Corp.,  San 
Francisco.  $81,110;  ship  300  days; 
336.000  lbs.;  f.o.b.  Emeryville,  Calif.; 
terms  net;  $25  per  day  engineer. 

Star  Iron  &  Steel  Co.,  Taconoa, 
Wash.,  $83,730;  ship  300  days;  220,- 
000  lbs.;  f.o.b.  Tacoma;  terms  net; 
$30  per  day  engineer. 

Whiting  Corp.,  Harvey,  111.,  $106,- 
200;  ship  330  days;  260,000  lbs.;  f.o.b. 
Harvey ;  terms  net ;  $30  per  day  engi- 
neer. 

Anthony  M,  Meyerstein,  Brooklyn, 
N.  Y.,  $127,400;  ship  300  days;  200,- 
000  lb«.  each ;  f.o.b.  Long  Island  City, 
N.  Y. ;  terms  net ;  $50  per  day  engi- 
neer. 


42.000  lbs. :  f  .cb.  Chariton ;  terms  nmL 

Berkeley  Steel  Construction  Col, 
Berkeley,  Calif.,  Item  1.  $6770;  ship 
180  days;  42,000  lbs.;  f.o.b.  Berkeley; 
terms  net. 

John  W.  Beam,  Doiver,  Cola,  Item 
1.  $7075;  no  shipping  d*ys  given; 
42.000  lbs.;  f.o.b.  Peotone;  Item  2, 
$9250;  ship  210  days;  21,000  lbs.;  f.ab. 
Denver;  terms  H%  10  days. 

Dravo  CorpL,  Neville  Isl&nd.  Pitts- 
burgh. Pa.,  Item  1.  $8900;  ship  180 
days :  41,610  lbs. ;  Item  2.  $il,000 ;  ship 
216  days ;  19,400  lbs. ;  f .o.b.  Allegfaney 
County;  terms  net;  combllnatlon  bid, 
$19.30a 

Western  Gear  Works,  Seattle, 
Wash,.  Item  1,  $8415;  8hlp-.150  days; 
42,800  lbs.;  Item  2.  $9765;  ship  180 
days;  17,550  lbs.;  f.o.b.  Sealttle;  terms 
net ;  combination  bid,  $18,180. 


cnty  Hall,  for  placing  existing  pave 
Anthony  M.  Meyerstein,   Brooklyn,    ment    for    remainder   of    fiscal    year 
N.  Y.,  Item  1,  $18,000;  ship  180  days;    ending  June  80,  1946. 


7(MM»  Rw.;  Item  t,  f25.475;  ship  210 
days;  50,000  Um.;  f.ab.  Long  Island 
City;  terms  net;  will  only  accept 
combination  bid  of  $4S,47S. 

Monarch  Forge  St  Machine  Woiki^ 
Portland,  Ore..  Item  2,  $8860 ;  ship  SIO 
days;  2000  lbs.  each;  f.o.b.  Portland; 
terms  net 

Joshua  Hendy  Iron  Works,  San 
Francisco.  Item  2.  $14,040;  ship  210 
days;  16,000  lbs.;  f.ab.  Sunnjrvale; 
terms  net 


4  S 
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CONTRACT   AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
Spears  •  Wells  Machinery  Co..  Inc. 
1832  W.  9th  St,  Oakland,  at  $125. 
awarded  contract  by  the  Oakland 
City  Coimcil.  Charles  Don,  city  clerk. 


Prefabricated  Plasticlad  Steel  Garage 


•• 
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Petrol  Corp.,  $14.50;  $4.50  for  furnishing  and  delivering  fob  cars 
'spreading;  and  on  QUO.  47624,  REQ.  at  the  shipping  point  or  fob  cars  at 
'87207,  $13:  $4.50.  i  Odair,    Wash.,   at    the   option    of   the 

I      Exeter  Oil.  $13.27;  $5;  $13.52;  $5.  bidder,    aluminum    folding   doors    for 

Roberts  Tank,  $13.10 ;  $5  net ;  $13.35 ;  service  bay  RS;  aluminum  framing 
$5  net  •  members    for    glass-block    windows. 

Square  Oil,  $13;  $4.50;  $14.50;  $4.50.  i  Units  Rl  to  R9,  inclusive,  and  serv- 

Empire  Transportation  Co.,  $12.81;  j  ice  bay  RS,  in  Grand  Coulee  power 
j  $4.50 ;  $15.15 ;   $4.50  net  j  plant.  Columbia  Basin   Proj.,  Wash 

Public  Works,  Division  of  Highways,    (30)  54,926  tons   type  II  gravel  base  j  ^JJ"*"      ^*  ® 1 4/22/46  •     •     42 

and   should   accompany  the   order  to     ^,     ii'l"'  ^^®l'         ,  .  *    '•      Consumers    Transportation,    $13.90;    BIDS   OPENED 

this  office.  ^31)  5796  cu.  yds.  salvaged  aggregate,  j^g^.  ^J3j^.  ^5^  ^g^  ^     SACRAMENTO,    Calif  -  Following 

Requests  for  the  above  plans,  sped- ;  ^^V  ,  4.,  v.  1*  *  -Ktr-  \  McClain  Truck.  $12.95;  $5;  $14.50 ;' submitted  bids  to  the.  State  Pur- 
f ications  and  proposal  form  must  be  <32)  593  tons  liquid  asphalt  type  M.C-  j  ^^  ^^^  |  chasing  Agent,  Sacramento,  for  ma- 
addressed  to  the  office  of  the  State  1  (prime);  ,  ,4.  *  ■.,r^  o  '  Krieeer  OH,  $13.25;  $5;  $16;  $5  net  terials  as  follows: 
Highway   Engineer.   P.    O.   Box   1499,    '^3)  55  tons  liquid  asphalt  type  MC-2  ,      ^^^^  ^jj   g^j^^    ^^      $12.55;    $4.50;,  QUO.  48021;  Req.  76496: 


Sacramento,  Calif.  <^^^  shoulders); 

Blue    prints    of    plans    are    sold    at    '34)   1099  tons  screenings; 


$15;  $4.50  net 

Newhall    Refining    Co.,    $11.90;    $5; 


cost   and  are  not   returnable  for  re-    ^35)  14?  tons  asphalt  cement  200-300.  ^^^ 

penetration  (seal  plant  mix)  j^_    ,  *  Awarded  to  Newhall  on  REQ.  87206.  i 


fund. 
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(36)  718  tons  "<l"ld  5«Pf  ^l^!  JyPf  ^C-  ^^  p^^^^l  Corp.  on  87207. 
SC-3  (road  mix  shoulders);^  as^oo    rtto    7<ufl'S- 

(37)  22.86  miles  road  mix  shoulders;  :  QUO._4«)20,^ REQ.  76495. 


2  or 


Consolidated  Rock  Co.,  $1.64,  $1.72, 
$1.33,  $1.43.  total  $6076.40.  Price 
based  on  material  from  Orange 
county  plant.  Extra  charge  of 
lie  ton  for  spreading;  20  minutes 
free,  time,  $2.75  i>er  hr.  In  excess. 
All  or  none,  disc.  20c  ton  25th. 

Arrow  Rock  Co.,  $1.50;  no  bid  on 
second  location;  $1.54,  $1.43,  disc. 
20c  ton  25th. 


4/22/46 
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bTos  wanted  i<37)  22.m  miles  roaa  mix  snoume™;  : -^  ^^^^   q„  ^^     ^^^   ^j^^   delivery! 

WASHOE    COUNTY.    Nev.  —  Until  '  (38)  1311    tons    asphalt    cement,    2W- 1    ^j^^.   ^^^^   second   delivery   point;: 
May   3,   2:15   P.    M.,   bids   will   be  re-;  300  penetration  (Pif°*^  Jfj^^  =     .     I  $io.25     third     delivery     point;     $10.25: 

celved   by   the  State  of   Nevada  De-    (39)  21,848  tons  class  F-2  plant  *nix    ^^^^^^  delivery  point,  and  $13.50  fifth! 

partment  of  Highways.  Robt  A.  Al-  bituminous  surface ;         „.^.  (delivery    point;    one    man    spreader, 

iVn,  State  Highway  Engineer,  Heroes'    (40)  187  cu.  yds.  class  '•£'  concrete,  y    ^^^  } 

Memorial  Bldg.,  Carson  City.  Nevada,  i  (41)  58   cu.   yds.   class     B     concrete,        McClain    Truck   Ca.    for   one    man  j  NOTICE  OF  SALE 

for    construction    of    4.292    miles    of    (42)  20,900  lbs.  reinforcing  steel;  reader  (10  tons).  $5  per  hour;  $11.54;  1     SAN  FRANCISCO.-^Until  April  29. 

highway    secondary    system    from    a    (43)  42  lin.  ft  8-ln.  corrugated  °»»**» .  |f 3 15 .   ^12.12;  $12.12;   $12.12;   for  one  j  10    A.    M..    bids    win    be    recelvea   by 

junction  with  U.  S.  395  near  Frank-  :  pipe  (dipped);  .  spreader  (18  tons).  $5  per  hour;  'the  War  Assets  Administration,  Con 

town    to    a    Junction    with    U.    S.    395,(44)322     lin.     ft     18-in.     r«nrr««Lti»d  !  "i  v  ..-, 

approx.  3  miles  southeast  of  Frank-  .  metal  pipe  (dipped) ; 

town;    Federal    Aid   Secondary   Road    (45)  2290    lin 
No.  709,  Washoe  County. 

Work   involves : 

(1)  lump  sum,  sigrns; 

(2)  force  account,  clearing; 
*(S)  15,622  If.   remove  fence; 

(4)  919  If.  remove  culvert  pipe; 

(5)  23.938  c.y.    rdwy.    excav. ; 

(6)  1,765   c.y.   drainage   excdv. ; 

(7)  13  sta.  V  type  ditches: 

(8)  31,099   c.y.    borrow; 


18-in.     corrugated 
ft.    24-ln.    corrugated 


i$9.77;  $10.63;  $10.06;  $10.06;  no  bid 
on  fifth  Item;  for  two  man  spreader 
(10    tons),     $5.50    per    hour;     $12.40; 


4/22/46 
COMPLETE   BIDS 

BOULDER  CANYON  PROJECT, 
Arizona-Callfomla-Nevada. — The  fol- 
lowing submitted  bids  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1245  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coachella, 
Calif,  (changed  from  Yuma,  Ariz.), 
three  14-ft.  by  12.ft.  9-ln.  radial  gates 
and  three  float-operated  gate  hoists 
for  wasteways  1,  2  and  3.  station 
4782+01.6,  5^1+30.4  and  6716-|-25.2; 
two  10-ft.  by  11-ft.  radial  gates  and 
two  5000-lb.  capacity  hand-operated 
radial  gate  hoists  for  check  struc- 
ture at  station  5401+39.65,  and  two 
10-ft.  by  11-ft.  radial  gates  and  two 
5000-lb.  capacity  hand-operated  radial 
gate  hoists  for  the  check  structure 
at  station  5717+25.  Coachella  Canal, 
All-American  Canal  System,  Boulder 
Canyon  Project,  Arizona-Callfomla- 
Nevada  : 

Kaiser  Co.,  Richmond,  Caltf.,  Item 
1,  $5036;  ship  180  days;  32,800  lbs.; 
f.o.b.  Richmond ;  terms  net 

Pacific  Coast  Engineering  Co.,  Ala- 
meda, Calif.,  Item  1,  $5490 ;  ship  180- 
200  days;  39,200  lbs.;  f.o.b.  Alameda; 
terms  net. 

Southwest  Welding  &  Manufactur- 
ing Co..  Alhambra.  Calif..  Item  1, 
$6497;  ship  180  days;  41.000  lbs.;  f.o.b. 
Alhambra;  terms  ^%  10  days. 

Johnson  Machine  Works.  Charlton, 
Iowa,   Item   1,  $6700;   ship  180  days; 


Reliance  Steel  Products  Company,  McKeesport,  Pa.,  manufacturers 
a  neat-looking,  finished- looking  "Plasticlad"  garage  that  is  shipped 
in  knock-down  sections  but  can  bi'  assembled  in  a  few  hours.  All-steel 
construction  is  used,  the  roofing  and  siding  sheets  being  of  high- 
strength  steel  protected  outside  and  inside  with  a  double  coat  of 
superior  plastic  resin,  ellectrostatically  applied  and  baked  in  with 
infra-red  heat. 

This  protective  coating  is  described  as  extraordinarily  tough  and 
tightly  bonde<i  to  the  mdtal.  It  resists  acid  fumes,  alkalies,  ^cohol, 
oil,  and  gasoline  and  is   Unaffected  by  extremes   of  climate. 

Designed  primarily  as  a  gar?ge,  this  well-constructeT^malTTuild- 
ing  has  many  other  uses  as  a  "junior"  utility  building,  especially 
on  the  farm.  A  steel-armored  grid  floor  is  available  as  an  extra  if 
desired.  All  other  accessories,  down  to  door  stops  and  lock  hasps, 
are  furnished. 

Manufactured  economicaly  by  production-line  methods,  the  Plas- 
ticlad Garage  is  being  sold  at  attractive  prices  through  department 
stores  as  well  as  lumber  merchants,  building-supply  dealers,  and 
other  retail  channels. 
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Boilers — High  Pressure  and  Heating 

N  E\V      AND      REBUILT 
All  Sizes  mad  Types  of  Steel  Tanks 

OCEAN  SHORE  IRON  WORKS 

550  Eghth  St.  -  Phone  UNderhOI  4310  • 


I  (46^  362     lin.     ft.     30- 


metal  pipe  (dipped);  ,13.90;  $12.90;  $12.90;  $12.90. 

-m.  corrugai-eu  ,      tv-^,^„„,.  rm   r-n     nn*.  mun 
pipe  (dipp 

(47)   366    lin.    ft.    30xlV-m.  corrugatcu  ;  — ^ -^^^^^^^^^^^   (^  ^^^g)    ,550  per 


Krieeer  Oil  Co.,  one  man  spreader. 


metal  pipe  (dipp«l)^:  ^^^^^t^l$5;  $9.75;  $10.25;  $10;  $10;  $13.25;  for 
*  ,         u     i?r^i^;r^^^  two  man  spreader  (9  tons),  $5.50  per 

metal  arch  pipe  (dipped),  hour-  $13  on  each  item  for  two  man 

(48.58    lin.    ft.    37x21-in.    coT^g^^ed  ^^^our^^^Z ^on ^^^^^   ^^  ^^  ^^  ^^^^ 


metal  arch  pipe  (dipped);  1  «ii  50  on  each  Item-  net. 

(49)  895  lin.  ft   relay  c"|\e»\PjP?'   ,.  ;  *  Exeter  Refining,  one  man  spreader 

(50)  39    cu.    yds.    grouted    hand-laid  ^  y^^^^.    ,io.08  each 


riprap ; 


(9)  179,404  yd.  sta.  overhaul  (yd.  sta.)     (51)  72  each  move  pipe  culvert  head 

(10)  12.955  yd.  ml.  overhaul  (yd.  ml.);  1  walls; 

(11)  868  c.y.   struc.   excav.;  (52)  20  each  culvert  markers; 
(12)^666  c.y.  b&ckfill;  153)  8  each,  guide  posts; 

(18)  force  account  roadside  cleanup;  '(54)  60.804  lin.  ft,  construct  fence; 
(14)   1363  M.   gals,   water;  ;  (55)  200  lin.  ft.  reconstruct  fence; 

(15)32    tons    liq.    asph.,    type    MC-2  ;  (56)  10  each  14-ft.  timber  gates; 


(seal  road  mix) ; 
(16t  329  tons  llq.  asph.,  type  SC-2  or 
-3  (roadmlx) ; 

(17)  4.29  miles  roadmlx; 

(18)  2  each   roadmlx   intersections; 

(19)  89  cy.  Class  A  concrete; 

(20)  50  c.y.  Class  B  concrete; 

(21)  6,190  lbs.  relnf.  steel; 
structural   steel ; 


(57)  61  each  monuments; 

(58)  2    each    16-ft.    etandajrd    timber 
!  cattle  guard; 

1  (59)  128  each  remove  and  reset  cul- 
vert markers; 
;  (60>  1>  each  remove  and  reset  monu- 
I  ments ; 

!  (61)  lump  sum,  adjust  pipeline; 
i  (62)  906  hours  8-ft  tamping  roller; 


item;  for  two  man  spreader  (10  tons),  \ 

$2.50  per  hour;  $14.71  each  item;  for: 
1  two  man  spreader  (18  tons).  $5.60;  j 
:  $11.36  each  item ;  all  or  none ;  net. 
I  Roberts  Tank  Line,  one  man  spread- 
i  er  (18  tons),  $5  per  hour;  $10  each  ! 
i  item  -  for  two  man  spreader  (10  tons),  i 
i$5.50  per  hour;  $14.50  each  Item;  for  | 
'  two  man  spreader  (18  tons),  $5.50  per  . 

hour;  $11.25  each  item;  net.  ; 

QUO.  48011.  RECJ.  G-32549.  postponed  \ 
to  April  23.  ! 

QUO.    47586.   REQ.   21942.   request  f  or  j 
bids    cancelled. 


(22)  180  lbs  

(23>  42    If.    12-ln.    corru.    metal    pipe  ;  (53)  735  hours  power  roller, 
(dipped);  ~       •-  --  -v-i._i     vi.. 
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NOTICE   OF   SALE 
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(24)  1.454  l.f.  18-inch  do; 

{2S)  220  If.  24-inch  do; 

(26)  4  l.f.  30 -inch  do; 

^27)  120  l.f.  36-inch  do; 

(28)  24  l.f.  48-lnch  do; 

(29)  698  If.  relay  culvert  pipe; 
<30)  11  c.y.  handllaid  riprap; 

(31)  104  each  culvert  markers; 

(32)  11.939  l.f.  construct  fence; 

(33)  13.371    If.    reconstruct    fence; 

(34)  22  each  16-ft  steel  gates; 

(35)  71   each  monuments; 

(36)  1   each,  move  gate; 

(37)  162  hours  8-ft.  tamping  roller; 


I  Specifications  obtainable  from  the  ,  g^j^  FRANCISCO.— Until  April  30, 
i  above  office  upon  deposit  of  $10,  W  '  i^  a..  M.,  bids  will  be  received  by 
i  of  which  is  returnable.  I  ^^e  Navy  Material  Redistribution  and 

Disposal  Office,  785  Market  St.   San 

i  -  •     •     ..  (I    Francisco,   under  Sales   No.   B-3W-46  , 

4/22/46  •     •    *  ^^    for    sale   of    miscellaneous    material,  , 

CONTRACT   AWARDED  j  f°J,u^n„   galvanized  steel    bolts,    lo-  i 

MENLOPA^^  San  Mateo  CO    Cal.  \  J^^.^^/ at Vavy  Ending  Force  Equip-  j 
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—California   Paving  Co.,   1406  Third 
Ave.,    San    Mateo,   at    $41,938.45   suli- 
.mltted    low    bid    and    awarded    con-     .,„..- 
I  tract   by   City   of    Menlo   Park,   City  •  4/22^«  ^ 

jHall,    Menlo    Par,    for    paving,    sew- ;  not  ij,twr^  _^^^jj    ^^^   ^ 

ers,   etc.,   in    Stanford   Gardens    Sub-  ;  .J^^jAh^  ^n  be  received  by  the 
182  nours  »-it.  i«iip.»is   -—    'division.    Plans    by  Engineer  Bdw»n  ;  JJ  ^^    Material    Redistribution     and 
(39)  force  accuont.  adjust  sewer  line   H.   Smith.  Spring  and  Chestnut  Sts .  ,  j^j^p^^^j  office.  785  Market  St..   San  j 
(39)  lump  sum,  construct  rr.  crossing  Redwood  City.  Francisco,   under  Sales   No.   B-375-46  ' 


ment  Depot,  Albany. 


(40)  himp  sum,  special  signs. 

Specifications  obtainable  from  the  _ 
above  office  upon  deposit  of  $10,  of  j 
which  $5  is  returnable.  ; 

■  • 
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CONTRACT    AWARDED  | 

SISKIYOU  CO..  Calif— Clements  &  ' 
Co.,  Box  277,  941   Atherton   St..  Hay- 
'ward,  at   x'a.927.50  awarded   contract 


WANTED 

FOR  SALE  .  FOR  RENT 


Work  involves: 
(1)  389,610  sq.  ft.  grading; 
C2)  450  Lf.   concrete  valley   gutter;  Francisco  3 

(3)  14,265    Lf.    2x6    redwood    header  j  San  Francisco^ 

board ;  1 

(4)  42,566   sq.    ft    crusher    run    ">ck ;  ^^22/40 
shoulder;  NOTICE  OF  SALE 

(5)  197.586  sq.  ft.  4-in.  crusher  run  {     ^^^^   FRANCISCO— UntU   May   2, 
base    pavement    with    2-in.    ^C  |  ^^   ^    j^     ^^^^^  ^^^^    be    received    by  1 


ifor  sale  of  tables,  chairs,  typewriter 
desks,  located  at  98  Golden  Gate  Ave., 


42 


(6)  1542  l.f.' 8-ln.  VC  pipe  sewer; 

(7)  5004  If.  6-inch  do; 
(H)  3052  l.f.  4-inch  do; 
(9)   17   each  8x4  Y-branches; 

(10)  92  each  6x4-in.  wye  branches; 

(11)  20  each  manholes; 

(12)  5  each  lampholes. 
Total  bids  follow: 


'  the  Navy  Material  Redistribution  and 
I  Disposal  Office.  785  Market  St.,  San 
[Francisco,  under  Sales  No.  B-372-46 
!  for  6000  wooden  boxes,  located  at 
[Training  and  Distribution  Center, 
Shoemaker. 


t 
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i  NOTICE  OF  SALE 
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til  fwiiiiIuZIa^ 


AND   MATERIALS 


FOR  SALE 


(A)  California  Paving  Co..  $41,938.45.  j  '^^llr>^ANCISCO.-UnUl    May    1, 

(B)  L.    C.    Smith.    San    Mateo,    **^.-  '  ^^   ^     ^      bids    will    be    received    by 
994.50.  .^^  the  Naw' Material  Redistribution  and: 

(C)  Union  Paving  Co..  San  Francisco  ,  JVitnosal  Office,  785  Market  St..  San  1 

'  ?incl8CO.   under  Sales   No.  C-377-46 


$51,058.15. 
(D)    Elarl   W.  Heple,    San   Jose,   $51,- 
560.56. 
Unit  prices  follow 


(1).. 

(2).. 
(3).. 
(4).. 
(5).. 
(6)- 
(7).. 
(8).. 
(9).. 
(10).. 
i(ll).. 


(A) 

(B) 

$.0125 

$.0085 

1.00 

1.375 

.20 

1.95 

.035 

045 

.104 

.1175 

1.25 

1.50 

1.00 

.94 

.76 

.80 

2.50 

1.50 

2.00 

1.00 

98.00 

94.00 

25.00 

25.00 

(C) 

$.015 

1.60 

.28 

.07 

.13 

1.20 

1.00 

.85 

1.25 

1.00 

100.00 

15.00 


(D) 

$.0175 

1.15 

.30 

.03 

.13 
1.32 
1.08 

.97 
1.65 
1.10 
105.00 
30.00 


NFW   &   RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,    wallboardH,    plumbing,  I  (12) 
pipf.  millwork,  and  other  building 
materia'8.    SALE  PRICES.    Large 
•tockfl  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 
CI.FVFL AND  WRT^CKINC    CO.    ,  ...,,.* 

2900  Third  St.  VAlencia  4977   Heating  and  Ventilating  ^uipment 

i      Boiler*  -  High  and  Low  Pressure 

■  «  —  !      steam  Traps  -  Valve*  -  Strainers 
Fans    •    Blowers    •    l^sating    and 


Roy  M.  Scott 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT: CARRTERS.  STACKEUtS, 
TRUCKS.  CaU  Mac.  Pacific  CarrtexB. 
Oakland.    KE  4-16S1. 


Cooling  Colls 

Phane  MArket  2921 
"Tell  Us  Your  Problems" 

S23   10th   ST„  SAN   FRANOSCO 


for  sale  of  175  gross  tons  ferrous 
scrap,  located  at  Basalt  Rock  Co., 
Napa.  { 

'~~  ••     4  2 

I  4/22/46  *  *  i 

BIDS  WANTED 
I      SAN    FRANCISCO.— Bids    ^^ »« 
'  received  by  the  U.  S.  Por^t  Service,  j 
447   Sansome   St.   San   FrancUco  11,  | 
for  materials  and  equipment  as  fol- 
lows : 

April  »  2  P.M. 
Bid  No.  420:  galvanixed  jHpe,  i.o.D. 
Yreka. 

Bid    No.    421:    range, 
f.o.b.  Yreka. 

May  Z  2  P.  M. 
Bid     N0.42S:     structural    steel 
bridge,  fob.  shipping  po^t. 

Specifications  obtainable  from  tne 
above  office. 

4/22/46  ••4  2 

BIDS  WANTED  ,^  ^^,   ^      „ 

ALAMOGORDO.  N.  M.— Until  April 

20    2  P    M,  bids  will  be  received  by 

th'e  U.  S.  Bureau  of  R^e^*?"; 
Denver,  Colo.,  under  Inv.  C-Wot-A-J. 
for  bare  aluminum  stranded  conduc- 
tor, etc..  f.o.b.  shipping  point  and/or 
Alamogordo,  N.  M. 


oU    burning. 


for 


muo  m  ds  m  Me  ? 


Now  that  the  war's  over  and  a  lot  more 
civilian  goods  are  on  the  market,  it's  a 
big  temptation  to  spend  just  about  all 
yQU  make,  and  not  put  anything  aside. 

But  to  fall  for  that  temptation  is  plenty 
dangerous.  It's  like  trying  to  live  in  the 
house  above— a  house  that  might  come 
tumbling  dovoi  about  your  ears  at  the 
jTSt  little  blow  of  hard  luck. 

Right  now  the  best  possible  way  to 


keep  your  finances  in  sound  shape  is  to 
save  regularly—!*^'  buying  U.  S.  Savings 
Bonds  through  the  Payroll  Plan, 

Thasa  Bonds  ora  axactly  like  War 
Bonds.  Millions  of  Americans  have  found 
them  the  safest,  easiest,  surest  way  to 
save.  The  U.  S.  A.  protects  every  dollar 
you  invest— and  Uncle  Sam  gives  you 
his  personal  guarantee  that,  in  just  ten 
years,  you'll  get  four  dollars  back  for 


every  three  you  put  int 
H  yo«  sHck  with  the  Payroll  Savings 
Pfarn,,  you'll  not  only  guard  against  rainy 
days,  you'll  also  be  storing  up  money 
for  the  really  important  things- like 
sending  your  children  to  college,  travel- 
ling, or  buying  a  home. 

So— anyway  you  look  at  it— isn't  it 
smart  to  buy  every  single  U.  S.  Bond 
you  can  possibly  afford! 


SAVi  we  ^  WAY...  BUY  YOUR  BONOS  THROUGH  PAYROLL  SAVINGS 

Daily  Pacific  Builder 

ri^ltmtgiMiV.S.1>marraimtlMmmi-rnfmimitrmtfkatfTytannDtrmimMmiWmAim«^ 


I 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  22.  1 946 


1119  Permiitg;,  Contrftcits Recordedf  Iloticetii 


BUILDING  PERMITS 

Applications 


8AN  FRANCI8CO 


AL.TER  APARTMENTS,  ♦1500;  own- 
er, Frank  Rodriguez;  builder,  Ray- 
mond Ck)n8truction  Co. 

ALTER  GARAGE,  $1000;  722  Broad- 
way; owner.  Garland  Johnson. 

SIGNS,  11000;  owner,  Finks;  builder, 
Hamlin  Neon  Sign  Co,  Inc. 


8AN  BRUNO 


ADD  TO  BUIU)ING   S5500    lOM  San  '  ^P"^^   ^^    194^-4795    DAVENPORT 

,,     .  ♦'WAJ-u-'J.i.^Vx,    #99UU,    XUaW  San  »„_       r»ob-lon/l        -BVon/>aa     V.      Allan 


ELECTRIC  SIGN.  $775;  300  Bayshore 
Blvd ;  owner,  A  Tarantino.  300  Bay- 
shore;  builder,  Neon  Maintenance 
Corp,  755  Davis  St 

ELECTRIC  SIGN,  $605;  3342  Scott 
St;  owners,  Frederic  Poore  and 
Robert  Keen,  3242  Scott  St;  builder,   RESIDENCES  (5-room,  frame)   $7000 


E,    Rose    Park    Traci    Oakland.  ~ 

Roy  A  Urban  to  Wm  Spivock 

„..April  18.  1946 

April  18,  194ft— 730  DUTTON  AVE. 
San  Leandro.  Arthur  W  Peter- 
son to  whom  it  may  concern 

_ - Aprtl  16,  1946 

April  17,  1948—4727  MacARTHUR 
Blvd.  Oakland.  The  Church  of 
the  Groapel  Light  Inc  to  H  K  Jen- 
sen  Aprtl  16,  1946 


Mateo    Ave;    owner,   Wm   Weaver, 
1059  San  Mateo  Ave;  not  let 


DALY  CITY 


Ave,  Oakland.    Frances   E  Allen 
to  Wm  F  Beckett Aprtl  15,  1946 

8AN  MATEO  COUNTY 


Neon  Maintenance  Corp,  755  Davis. 

ELECTRIC  SIGN.  $996;  2263  Mission 
St;  owners,  G  Barnes  and  Jack 
Erlan,  2263  Mission  St;  builder, 
Neon  Maintenance  Corp,  766  Davis. 

ALTER   ROOMING    HOUSE.    $1460; 
1615    Broderick    St ;    owner,    James  i 
Scares,  1615  Broderick  St;   builder, 
Leonard  Salomon,  1734  Broderick. 

ELECTRIC    SIGN,    $700;    1595    Van 
Ness  Ave;  owner,  Ellis  Brooke  Mo-  1 
tor  Co,  1505  Van  Neas  Ave ;  builder,  I 
Wonderlite  Neon  Products  Co,  1096 
Folsom  St  1 

ALTER  TAVERN.  $600;  NW  comer, 
3rd  St  and  McKinnon  Ave ;  owner, ' 
George  Civieres,   1756  Quesada  St; 
builder,  J  F  CialU.  1756  Quesada  St 

ALTER  DWELLING,  $1900;  3045  i  • 
Scott  St ;  owner,  Joseph  Mclnemey.  i 
3045  Scott  St ;  builder,  Hocking's  ! 
Service,  2216  Clement  St 

ALTER  STORE,  $750;  2083  Union  St;  ,_ 

owner,  Mr  Ragghianti,   1165  Bay  St;  ;_ 
builder,   Morisi   &    De   Lucchi,   1763 ! 
Lombard  St.  i_ 

ALTER    STORE    AND    BUILDING, 


each;  Lots  6,  7,  8,  9,  10,  Block  90^ 
Crocker  Tract;  owner  and  builder, 
Sequoia  Construction  Co.  635  4th 
Ave,  San  Bruno. 


SAN    LEANDRO 


DWELLING     (1%  -  story,    5  -  zoom), 

$8000;    197    Stoakes    Ave;    owners, 

Mr  and  Mrs  R  Hill.  380  BstudiUo 

Ave;   builder.   Fred  F  Borges,  818 

Collier  Dr. 
ALTERATIONS,  $7000;  comer  Juanji       

t""^^^^   ^   ^f^    ®kM7°®^?^!  Aprtl    16.    1946-LOT   28   BLOCK   2, 
&  Reed,  premises ;  builder.  Doty  & '     ~ 

Lockwood,  2003  E  14th  St  Oakland. 


Recorded  Accepted 

Aprtl  16,  1946—136,  140  PALM  Ave, 
1550  Cedar  St  San  Carlos.  Nel- 
son M  Welbanks  to  whom  it  may 

concern    (three   locations) _ 

-.-Aprtl    12,   1946 

Aprtl  16, 1946— LOT  66,  The  Willows. 
Joe  L  Anderson  to  DuUeck  Bros.. 
...- Aprtl   13,    1946 

April  16,  1946— PTN  LOT  31  Blk 
IB,   Oak   Park.     Caroline    E    Mc- 

Leod  to  whom  it  may  concern 

A.pril   11,   1946 

April  16,  1946— PTN  LOTS  7.  8.  9, 
10  and  11  Blk  11.  San  Carlos.  L. 
R  W^itherow  to  Gould  Constr  Co 


Non-Responsibility 


ALAMEDA  COUNTY 


April  18,  1946— N  E  14th  ST  l>et 
Dolores  and  Juana  Ave  ,San  Le- 
andro. H  B  and  Pearle  Watson 
as  to  improvements  on  property. 


CONTRA  COSTA  COUNTY 


Aprtl  11,  1946  —  3.514  ACRES  IN 
Rancho  Acalanes,  nr  lAfayette. 
Wm  A  Irwin,  et  al  as  to  improve- 
ments on  property. 


outlets;  switches;  fixtures;  plugs 

37034  4475  Telegraj^;  owner.  Gas 
Station;  contractor,  Fluoro  Electrtc; 
fixtures. 

37035  NE  14th  St  W  High ;  owner. 
Garage ,  contractor,  Scott  -  Buttner ; 
motors. 

37036  2507   Grande   Vista;    owner. 


Electrical  Permib 


SAN   FRANCISCO 


1292  2106   18th;    owner,    Isaacson; 
contractor,   Strom  A   Smith;    

1293  144  Ellis  St;  owner,  Comp- 
jtons;  contractor.  Quality  Blec  Co; 
136  plugs. 


Aprtl   11,   1946  1     ^^®*     ^^^®  Market  St;  owner,  Ben- 


numbing  Permits 


atars;  contractor.  Pacific  Elevator  & 

,     'Bell  Tract.  C  C  Rocklage  to  Eari      \^'\'^  ^o.'t^™**^*!^^^*      ,a        ^   t>k  , 
W  Hartung A.prtl  15,  1946  L  1205     O  Farrell   St    side   of   Phelan 

I  April  16.  1946-PTN  LOT  4  Blk  14,      .  21^/,  °'^°«^-  f^^^^I^"  \  contractor. 
Oak   Knoll   Manor.    Helen   Grant      if^**'*"^    Elevator   &   Equip   Co;    mo- 

to  Teddy  Lauman ^April  16.  1946  ,     ^^^     676  Mission   St;   owner.   ., --y  ....... ^..u., 

contractor.  Pacific  Elevator  &  Equip  }  aK^t^ 


37031  E  San  Pablo  100  W  57th  St;  llor  College  Building  for  the  Lassen 
owner  and  contractor,  Foster  &  Kleia-  i  Union  Hlg:b  School  and  Junior  Col- 
er  Co;  3  ouUeU;  3  futures.  leg©  District  of  Lassen  County.  Cal- 

37032  8364  Outlook ;  owner,  Skov-  I  if  omia ;  each  bid  shall  be  *»  re- 
mand; contractor,  Johnston  Electrtc;  jcordance  with  plans  a^d  specJIica- 
outlets;  switches;  fixtures;  plugs;  Itiona  now  on  file  with  the  Architect, 
saw  motors.  •     *' "»   'Ralph   D.    Taylor.    716   Court    Street 

37033  8214  Outlook;  owner.  Skov- jSusanville,  Lassen  County.  <^llfor- 
mand;  contractor.  Johnston  Electrtc;  |ni».  or  ^^^  G.  A.  CoUyer.  Prtncipal 


of    the   Lassen    Union   High    School. 
Susanville,  Callfoxnla. 

Bidders  are  hereby  notified  that 
pursuant  to  the  ^atutes  of  the  State 
of  CaUforaia  or  local  law  thereto 
applicable,  the  Groveming  Board  of 
the  Lassen  Union  Hi$^  School  and 
Junior    College    Distrtct    has    ascer 


Smith;  contractor.  James  Anderson;    **«»«*  the  general  rate  of  per  dlMQ 
outlets;   switches;  fixtures;   pluga     i^««»»  "f   ^tee   Jor  »egal   hoUdays 

37037  6915    Foothill;    owner.    Art- i»«»d    ^^^^Ime    ^^^  ,i»    "»« J^S^^y 

line    Fixture    Co;     contractor.    C    a    ° '^*'*'^  **'*«****!  *°  ^^^^P*'*^!^' 
Langlais;  2  futures.  \f'^  «•<*   <nraft  or  type  of  ^ofton*n 

37038  6326  San  Pablo  Ave;  owner,  >'  mechanic  needed  to  execute  the 
Pacific  Bait  Shop;  contractor.  Fluoro ! ««'"^<=^  T'^,^  "^^  ^  awarded  the 
Electrtc  Co;  ..„ „  i '"^^^iiL^'w^tf  k  ^         ♦  ^r.   . 

87039  1016  Webster;  owner.  Sand- L  ««*  *S?  "^  S?  T?H.°«m^  nf 
ers  Glass  Co;  contactor.  Matson  S""  ">  »>•  °^^«t.f^"»«  ^"^  2f 
Electrical ;  alteiaUons.  £«  ,  aforesaid    Architect     RaJ^    D. 

37040  899  Webster;  owner.  Lewis/ (Taylor,  or  from  G.  A  CoUyer  and 
contractor.  Paramount  Electric;  10 '  ^"'^  *>«  accompanied  by  a  certified 
outlets;  10  futures. 

37041  2979  MacArthur;  owner.  Bur- 


Classified  Advertisiqg 


POSmON  WANTED 

GKNBRAL.  MGR.,  COMPL»TW  >B- 
TIMATOR,  long  exper.  on  bullttDf 
and  engineering  constr.  Avallaiite  on 
short  notice.  Reply  Box  4U  c/o 
Daily  Pacific  Builder. 

(4/lS-19-S3-tr-£4/46) 


.check,    cashier's    check    or    bidder's 
'bond    for    five   percent    (5%)    of   the 

neu'^sVo*;;;  ;"cTn'^;;:^ro;.  ^r^^^^i  'fhT^.r'o??>ittv  T'^k^ir  cLS 

Electric;  fixtures.  "**  °"**'^  °'  ^^^^'^  ^  ^^*^   ^^*"' 


37042  250  41st  St;  owner  Sixth  li'^^.^^^^.^S  BoHT^  c^^i>^- 
Church  of  Christ  Scientist;  contrac-  »«°  ^°^°°  ^^^^  ^^'^^  and  Junior 
tor.  Paramount  Electric;  futures. 

37043  1043  E  18th  St;  owner,  Mc 


Whit- 


4216  Montgomery  St;  owner. 


OAKLAND 


672    7th    St;     owner. 


^'^Pv^^L^'^f^f"  ^^=  °'^°®'''  Hoclt' plumber,  J   Smith;    1   pi   fix 
Estate,  ^1  Market;   builder,  Phoe-  ,     9410  Burr;  owner,  ...„._..; 


Cay;    contractor.    Manning    &, 
•  April  15,  1946— LOT  6  Blk  11  .East      '     """     "'"  """""""   -'     "-"■-'•  '  ■    ^ 

'     San  Mateo.    John   J  and  Mildred      ^ 
B  Bernhardt  to  Irving  Caster I     1297 

I     April   12,   1**6  |pon*-apt""  p""7^iX  ^lovaTfC^^A  WrtiVi«  i  Whitaker;  transformer. 

■April    16,    1946— COR   CASSIA    and      ! contractor.  Pacific  Elevator  &  Equip  ,      ^^^^ 

Heller    Sts.      Ferris    W    Miles    to      ';     ^'^^T-o-    Mission   St;    owner,   S   pi  Smart;  contractor.  Manning  &  Whit 


College  District  of  Lassen  County, 
California,  and  shall  be  sealed  and 
iled  with  Lester  R  Davie  at  the  of- 
ifice  of«the  Lassen  Union  High  School 
land  Junioi*  College,   Susanville,   LaS' 


149  Second  St ;  owner. 


833 


T.™r^i^?T^S  ^?:  Wm  Souza;  5  pi  fix. 

DWELLINGS     (1-story    frame)     (4),  1     6867    Colton    Blvd;    owner.    Robert 

16600  each;  W  Munich  125.  150,  175   Todd;  plumber,  Robt  Todd;  30  water. 

and    200    S    Excelsior;    owner    and,     2178     107th     Ave;     owner,     Visker; 

builder,  David  Buiton,  678  Vienna.  '  plumber,    E    Lawless ;    10    pi    fix ;    6 
ALTER  DWELLING,  |950;  1185  Fil-   gas  op. 

bert   St;   owner,   Mrs   Bartels,   1185^     2007     53rd     Ave;     owner,     W     Ult; 

Filbert  St;   builder.  Gerrit  Harder,   plumber,  C  Smith;  4  pi  fix. 

632  44th  St  1001  7iat  Ave;  owner,  ;  plumb- 

DWELLINGS     (1-story    frame)     (4),   er,  Wm  Souza;   2  pi  fix. 

$600   each;    W   32nd    Ave    100,    125,       3541  Mirasol ;  owner,  Kroll ;  plumb- 

150  and  175  N  Pacheco;  owner  and   er.  Finzel;  1  pi  fix. 

builder,   John   W   Mauch.    1219   2nd       9324  Mirillo;   owner,   Krlll;   plumb- 

Ave.  jer,  Finzel;  1  pi  fix. 

ALTER  DWELLING.  $900;   530  25th  '      2465     Wilbur;     owner.     Ungaretti; 

Ave;    owners,    Mr    and    Mrs    Berg,   plumber,   Finzel;   2  pi  fU. 

1400  Jones ;  builder,  Gerrit  Harder,       NE  Cor  E  11th  Ave  and  5th  Ave ; 

632  44th   Ave.  (owner,    Adam.s ;    plumber,    Finzel;    12 

ALTER    APARTMENTS,   $3500;    2040   pi  fix. 

Filbert  St ;  owner,  Mrs  Montevudi,       937  E  12th  St ;  owner,  Moel ;  plumb- 

2040  Filbert ;   builder,  Morisi  &  De  ;  er,  Finzel ;  5  pi  fix ;  2  gas  op. 

Lucchi,  1763  Lombard  St  I     772  Santa  Rey;  owner, ;  plumb- 

ELECTRIC  SIGN,  $800;  935  Fillmore  er,  Service  Heat;  3  gas  op. 

St ;  owner,  P  F  Caturigli,  935  Fill-       8370   Ney   Ave ;   owner,   Skovemand 

more ;    builder.    Neon    Maintenance   Bros ;   plumber,   S   Nelson ;    1   pi  fix. 

Corp,  755  Davis  St.  I     2031    Pampa;    owner,    T    Robello; 

ELECTRIC  SIGN,  $600;  1744  Haight   plumber,   W   Ambrose;    14   pi   fU;    3 

St ;    owner  and   builder,   Haight   St  gas    op. 

Radio  Service,  1744  Haight  St  |     1729    Filbert    St;    owner,    Peleteri; 

ALTER    SHOP.    $600;    245    Bayshore  ' plumber,   J   R   Pierce;    49   pi   fix;   27 

Blvd;  owner  and  builder,  Portman's  igas   op. 

Mill  &  Cabinet  Shop,  245  Bayshore.!     9235  MacArthur;   owner,   S  Rosari; 
ALTER  BUILDING.  $3000 ;  1095  Mar-  \  plumber,    Joe    Tancredy ;    22    pi    fix ; 

ket  St ;  owner,  R  D  McElroy  &  Son,   2  gas  op. 

Phelan     Bldg;     builder.     PhoenU- I     3500  California  St;  owner,  H  Gede 

Simpton  Co.  '  Jr ;  plumber,  J  Marsony ;  6  pi  fix. 

!     503  E  8th  St;  owner,  Grolden  Eagle 

^■i<.»     ■■■■.^  ,■    ,.  ! Oil  Co ;  plumber,  J  Marsony ;  1  pi  f U. 

I     1053   85th   Ave;   owner,   M   Vargas; 
j  plumber,   Privlati;   1   pi   fix. 


iCo; 
Sam    Tevl, :  ;     Peter  SoreT|^en^  ApH.  15    1946  j  j.^»f.„ -  CorZn?^^^t^"p^ti.^  \ ■^^irjl'T "„  k, 

p,un.be.  :"?S,"pai??'SoT  ^:^  Sf^y.     l^'f^,*  .^^^-jJP^C-  -to-  LTLr^^r^J^^Ll^o^-'A^ 

■■.     Isabelle  R  Stout  to  whom  it  may      ■Af^ZJ^^  ri.^     «      r;J^^    '    ,; '  i  mount  Electric-  fixtures 

concern _ April    16    1946  ^^^tm^^to'".  O  Keef f e,  The   Fan   Man ;.  "^^^^t  E^ectric    fixtures 

April  17,  1946— LOTS  8  and  9.  Vol-        motors 
ker  Terr.    Henry  Voelker.  etc  to 


\xy Vrr  «iv.u.Kuxxicxjr  ov,  uwu^x,  couuty.  California,  on  or  before 

;  \^^Zi.  trnsTo'i^er  ""  "^^  "^  ^»^  ^'^  *•*>'•  1»*«.  "^^  8  p.  m. 

^L^of^^  !1'  T^     ^d  shall   be  opened  in  publlp  at  or 

6081   Margando:    owner,    T>T^^^^^   g    p.    m.    of    that    day    in    the 


whom  it  may  concern. 


37047     3522  San  Pablo;  owner.  Rec- 


office  of  the  Lassen  Union  High 
School     in     the     city    of     Susanville, 

I  Lassen   Cdunty,    California. 

I  The  abotve-mentioned  certified 
check,    ca^ihier's     check     or    bidder's 


1300 


bond   shall  be  given  as  a   guarantee 
869  Clay  St;  owner,  Ng  You;  1^^°-     Shop;     contractor,     Par^jnount   j^at  the  bi(dder  will  enter  into  a  con- 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


APRIL  19,  1946 


Furnace  Permits 


OAKLAND 


95  41st  St;*  owner,  Chas  Moe;  deal- 
FIX  walls  and  ceiling  in   basement,  <  e^,  Wm  Picard;  floor.  „..»,^^. 

install    new    dor.    window    in    f  ront  [     4472     Masterson;     owner,     Ruhert, 
of  office.   $500 ;   1529  E  Steiner  St ;  i  dealer,  Finzel ;  floor. 


contractor,  Chan  Electric  Co;  5  out-    E'ectric;   fixtures.  ^^.^^^  ^  a>Karded   the  work  and  ■vk'lll 

Anrii    15  "1946  1  ^®^^;  motors.  37048        1504      MacArthur;      owner,   ^g  declared  forfeited  if  the  success- 

Anril'W' 1^6^270  V^^  San      i     1301-33    Various    locations;     owner    Olympic    Florist;    contractor,    Para-   ful  bidder ,  refuses  to  enter  into  said 

Carlos!     Ted    Nicolaff    to    Baker      1  and  contractor,  Foster  &  Kleiser  Co;    ^^ount  Electrize ;  n^^^  : contraact    after    being    requested    so 

X  Morton  Anril  16    1946  ^^'i^^-  '      ^^^^^        ^^^      MacArthur;      owner,    to   do  by   <he   Governing  Board. 

AnHi  17    i»4R^Lo't  22'Blk  6   Ccn-      i     ^^^'^^     ^-0'''  ^"^k  St;  owner.  Marine  i  Steve's  Chop  Suey;  contractor,  Para-       The   successful   bidder   will   be   re- 

^ml    Park  ^o   1     Redwood    cftv.      'Garden;    contractor,    M    A    Klrsteh ;!  mount  Electric ;  fixtures. 

Luigi  Amendola.  etc  to  Harry  H      :2    Pl^ss.x  \     37050 

Weiner April   17.   1946'      ^335 

April   17,   1946— PTN   LOTS    10  and 


11.  ptn  lots  9  and  10,  ptn  lot  9, 
and  ptn  lots  8  and  9  Blk  130.  So 
San  Francisco.  James  W  Mc- 
Cabe,  et  al  to  whom  It  may  con- 
cern  April  14.    1946 


CONTRA  COSTA  COUNTY 


quired    to   furnish   a    labor   and   ma' 

2611  San  Pablo;  owner,  Bet-    terial    bon^    in    an    amount   equal    to 

30  Jessie  St;  owner,   McLeod  !  t's    Market;    contractor.    Paramount , fifty  per  dent   (50%)   of  the  contract 

'  Mer  Co ;    conrtactor,   American   Elec  !  Electric ;  fixtures.  \  price,    and    a    faithful    performance 

Constr  Co;  37051    3205  E  14th  St;  owner,  Kar-   bond    in    in    amount    equal    to    one 

j     1336    943  Howard  St;  owner.  Tonglants;    contractor.    Clifford    Electrtc;   hundred  ptercent   (100%)   of  the  con- 
Lee;    contractor.    American    Electric  j  outlets ;  switches;  fixtures;  plugs.         tract  pricej.    Said  bonds  shall   be  se- 
! Constr  Co;  2  outlets;  motors.  I      37052    15  Rio  Vista ;  owner.  Larson ;    cured    froih    a    surety    company    sat- 

1     1337     2180  Folsom  St ;  owner,  H  A  j  contractor.  Clifford  Electric ;  outlets ;    isfactory    !to     the    Governing     Board 
j  Tyson ;     contracotr,     American     Elec    switches ;  fixtures ;  plugs ;  alterations  of    the    Lessen    Union    High    School 

j  Constr  Co ;   _....  j     37053    6816  Colton  Blvd ;  owner,  Mc-   and    Junidr    College    District 

I     1338     1475  Pine   St;   owner ;  i  Clurg  &  Chopin;  contractor,  Clifford       The     said     Governing     Board     re- 


I  contractor.    Golden    Gate    Elec    Co; 


Recorded  Accepted  I     1339     631   O'Farrell    Street ;    owner, 

April  11,  1946 — PARCEL  of  land  on      '  Alex     Hamilton     Hotel ;     contractor,    owner,     Kroll ;     contractor,     Clifford 

Oakdale   Road   near  Walnut  Ck.      'Manning  &  Whitaker;   i Electric;  outlets;  switches;  futures; 

Lillian  Stevens  to  E  McDaniels..      i     1340     Sloat   Blvd   50  W  45th  Ave ;  '  plugs. 


Electric;  outlets;  switches;  futures;   serves    tho    right    to    reject   any    trtd 
plugs.  land   all    bids   and/or   waive   any    ir- 

37054     NW   Mirasol   and   Granada;  <  -egularity  in  a  bid. 

"     "  LETTER   R    DAVIE. 


April   5.   1946    owner.     Rhuby;     contractor.     Bying- 

April   12,   1946  —  LOT   23,   Walnut       ton  Elec  Co;  12  outlets;  12  switches; 

Knolls,  near  Walnut  Creek.   Ton-       14   plugs;   motors. 

der  Strand  to  whom  it  may  con-  1341      2225    Green    Street ;     owner, 

cem April  3.   1946;  Becker;     contractor.     Bylngton     Elec 

April  12,  1946— LOT  101.  BLOCK  5,        Co; 


1342  900  Folsom ;  owner,  Paul  Koss 
contractor,  Bylngton  Elec  Co;  2  out- 
lets ;   1  switch ;   1  plug. 

1343  Van  Ness  Ave.  and  Fran- 
cisco;  owner.  City  of   S  F;   contrac- 


Pittsburg    Heights,     near    Pitts 

burg.    Wm  J  Tackmier  to  whom 

it  may  concern April  2,  1946 

April  13.  1946— N  %  LOT  4  Blk  22. 

Blvd   Gard.ens,  El   Cerrito.    Scott 

W  Bonds  to  whom  it  may  con- 

cem...._ _ April  12,   1946 

April   13,   19<6— PTN   LOT   5.   Ran- 
cho View  Knolls,  near  Lafayette. 

Cecil  A  Bancroft  to  W  R  Myers..       contractor.  Electrical  Products  Corp; 

April   5,   1946-.  signs 


Cleric  pf  the  Governing  Boaid  of 
the  Lkssen  Union  Hii^h  School 
and  Junior  CoHege  District  of 
Susanville,  Lassen  County,  Calif. 

Dated:  AprU  8,  1946. 

705  Mill  Street 


37055  9324  Murillo;  owner,  Kroll; 
contractor,  Clifford  Electric;  outlets; 
switches;  futures;  plugs. 

37056  44th    Ave    and    E    12th    St; 
owner,    Auto    Service    Station;    con-    '";''""' ."^"^^"j.-^..,. 
tractor.  Getz  Sign  Co;  tubing.  Susanville,  California 

37057  1606    Clay    St ;    owner.    Bay  | 
City    Coffee    Shop;    contractor.    Gets 
Sign  Co;  sign.  I 

37058  3800    Foothill    Blvd;    owner,* 
Momy's     Liquor     Store ;     contractor,  I 


(Daily   Pacific   Builder) 
(April  15-16-22-2S-29-S0/46) 


LABOR  AND  MATERIAL.  BSTI- 
MATOR.  BLDG.  CONSTR.  ftUPT.. 
20  years'  exper.,  available  imoiedl- 
ately.  Reply  9ox  4]0  c/o  ZMIr  J^" 
ctflc  Builder. 

H/18-I9-22-V-94/46) 

DRAFTSMAN,  young;  7  yeasiT  exp. 
in  mechanical  and  stntctural  Aatall- 
ing.  Some  cost  estimating  exper. 
Available  on  short  BOtiea  BeK  416. 
c/o  DaUy  Pacific  BviMer. 


BUYER,  all  around  puisfcasiig  ex- 
perience, especially  heavy  sisai ileal 
equipment  Reply  Box  4U,  oTa  DaUy 
Pacific  BuUder.  (to  l/U/M) 


HELP  WANTED 


~  ESTIMATOR  on  gradkig 

wanted.  Phone  66639.  Stodctaa.  CaUf. 


WANTED 


SUPERINTENDENT  for  concrete 
building  construction.  Reply  Box  422, 
c/o  I>eilv  Pacific  Builder. 

4/22.23-24-*6-26/4« 


BUILDING  CONSTR  SUPT.  Reply 
ORdway    3600.  (t*) 


LOTS  TO  LEASE 


South  of  Martcet  lots,  50zfll,  pl 
mo.;  7th  St  lot  25x80.  $30  mo.;  long 
lease.  Phone  Owner,  JUniper  4-0762. 
4867  Mission  St  4/16-lT.l«-l»/4f 


EMPLOYMENT  SERVICE 

For  further  Information  regarding 
positions  listed  under  this  classifica- 
tion address  Newton  D.  Ceok.  Man- 
aaer.  Engineering  Societlee'  Porson- 
nel  Service,  57  Post  St.,  San  Fran- 
cisco. 


STRUCTL.  DESIGNER,  es^MT.  on 
steel  and  concrete,  for  squad  leader. 
Salary  %S00  month.  San  Francisco. 
8-709. 


STRUCTL.  BNGR  Hcense4,  ta  take 
charge  of  dept.,  steel  fabricating 
company.  Sal.  $600  mo.  East  Bay. 
S-OM. 


CHIEF  DRAFTSMAN,  wtth  broad 
exper.  on  RF.  cone,  to  take  *arfe 
of  bar  detailing.  Salary  opea.  Alee 
exp^r.  detailers  and  cheokers  East 
Bay.    8-704. 


tor,  Dept  of  Public  Worits ;  4  plugs ;  i  Getz  Sign  Co ;  sign.  ^       i 

motors.  I      37059     3104    School ;    owner.    School  , 

1344     NW  comer  Pine  and  Battery  j  St    Cleaners ;    contractor,    Getz    Sign  i 

Sts ;  owner,  Pacific  Greyhound  Lines ;  '  Co ;  sign.  1 

"  "  ~     "  37060  4366  Broadway ;  owner,  Chris'  i 


Bid  Opening  Schedule 


owner.  Peter  A  Rector;  contractor,  '     1612  96th  Ave;  owner. 


deal- 


Richard   N  Tone.   1555   Page   St        !  «'*'  ^f^Xi^^Jli^^oJ-  ..    »,   Roraii- 

OFFICE    and    mezzanine.    $1000;    421  j      1844   E   20th   St;    owner    T    Reral 
Arguello  Blvd;   owner  and  builder,  '  dealer     San    Leandro    Sheet    Metal, 

E  Sugarman.  3624  Geary  Blvd.         \^^°^J„JV!^^J^^-    «*  „».  or,H    h»«i 

REMOVE  sidewalk  lights,  install  re-  '     3223   Unden    St;    owner  and   deal- 
inforced  concrete  sub-slab  in  side-   er,  Ray  Dobard ;  floor.  ^^„,„ 

walk    light    openings.    $2500;    NE  ;     *^1  I>«troit;   owner    Cnig.   f^^ler. 
Cor  3rd  and   Mission   .St ;  owner,   B    Atlas  Htg  *  Vent  Co ;    central. 

•hoenix.  '     51   Glenn   Ave;    owner.   J    A   Suck- 
ison;   dealer.   Atlas   Htg  &   Vent   Co; 


Blumenthal ;     contractor, 
Simpton  Co.,  520  6th  St 


Phoenix- 


INSTALL   new    entrance    and    plate 


'central   furnace. 

1043    E    18th    St;    owner,    McCoy; 


April  15.  1946— LOT  28,  Lafayette 
Orchards,  Lafayette.  C  A  Carl- 
son to  Self - April   12,    1948 

April  16,  1946— NE  COR  13th  ST 
and  Sanford  Ave.  Richmond.  Geo 
A  McKinley  to  Fred  D  Alexan- 
der   - April   9,   1946 

April  17,  1946  — PARCEL  of  land 
cntg  0.358  of  an  acre  in  Rancho 
Acalanes.  Lafayette.  Blanche  P 
Neal  to  W  E  Boyd April  15,  1946 

April  17.  1946— LOT  19.  Block  C, 
Nicholl  Sub,  Richmond.  James  M 
Dvorak  to  Associated  Builders. ... 

_. ...April  5.  1946 

April  17,  1946— PTN  LOT  98,  map 
of  Sub  of  Lot  A.  ptn  Rantho  El 


1345  414  Francisco  St;   owner,  Mr 
Garello;    contractor,    G   Vaccarino; 

3  outlets. 

1346  1444  Fillmore  St;  owner.  The 
National  Market;  contractor,  Porter 
Electric  Co  ;  16  outlets  ;  15  switches  ; 
1   plug. 

1347-53  Various  locations  and  own- 
ers; contractor,  Neon  Maintenance 
Corp;   signs. 


Lunch ;    contractor.    Gets    Sign    Co ; 
sign. 

87061  4778  E  14th  St;  owner,  Cen- 
tori;  contractor.  QRS  Neon  Corp; 
sign.  I 

87062  1715  Broadway ;  owner  White ; 
contractor,  Otis  Elevator;  motors. 

37063  Washington  and  10th  Sts; 
owner.  Hale  Bros ;  contractor,  Otis 
Elevator;  motors. 

37064  SW  E   14th   and   27th   Ave; 


Bid  Openinfl  Date 


Prejeot        Locatloit   of   Project       Noted  In  Issue 


BUILDING  PROJECTS 


4-24—  21:30  P.M.— Interior    Painting   San  Francisco 
4-24—  2:00  P.M.— Hoistway  Doors       Prescott  Arts. 


1354     717-719-721  40th  Ave ;   owner,    owner.  Home  for  the  Aged ;  contrac- 
John     Newton ;     contractor.     Edison  [  tor,  Otis  Elevator ;  1  motor  I 

Electric;  11  outlets;  11  switches;  16  1     37066     1106  Washington  St;  owner,; 
plugs-  I  Penny ;  contractor.  Otis  Elevator  Co ; 

i      1355     Taraval    St ;    owner,    T    Van  ;  motors. 

I  Der  Koor ;    contractor,  Edison  Elec-  i 
trie ;   13  outlets ;  6  switches ;  8  plugs.  [  "■'■"    »■»■—   —   -     ■.■■'       » 

'      1356      Taraval    St ;    owner,    T    Van 


4-24—  2:00  P.M.— Elevator  X>oors 
4-15— 10  AM.— Dam    Project 
4-20—  — Abbatoir 

4.2fr—  —Mill    Facilities 

4-23— 10 AM— Office   Bldg. 
4-24— 10:00  A.M.— Parochial    Sch. 
4-24—  1:45  P.M.— Gate 
4-24—  2:00  P.M. 
4-2&—  2:001P.M. 


Yakima,  Wash. 
Arizona-Nevada 
Concord 
Pittsburg 
Burley.  Idaho 
Kast  Oakland 
San  Francisco 
Remove   PartltlonsSan  Francisco 
Drainage  Piping      Port  Angeles,  Wash. 


glass  disp.  wind,  $7000;  138  Kear-  1  — --  —  -_,.  ,  v-<.r.t  r^r.-  o«.ntrftl  1 
ny  St;  owner.  Hirsch  &  Price;  con-  ! dealer.  Atlas  Htg  &  Vent  Co  central- 
tmctor,  Chas  O  Jo.es.  49  Zoe  St  !  ^  6081  Margarido  Dr ;  o^?,  60  ce""  - 
SALES  and  storage  store.  1-story,  | dealer,  Atlas  Htg  &  Vent  Co,  cen  ^•' 
$6000 ;   NE   Cor  20th   and  Shotwell ;  1  tfa^  furnace.  j  _ 

owner,  Albert  E  Jarkieh ;  plans  by 


Liens  Filed 


Prefabricated  Steel  Bldg;  contrac- 
tor, De  Luca  &  Son,  1745  Filbert.      ! 

ADD  12x16  room  to  four-room  house,  j 
$800 ;  60  Badyer  St ;  owner,  Basyl  I 
D  Holly.  [' 

DWELLING,  l-.story.  $6250;  S  Joost  I 
Ave ;   owner  and   builder,   Edwin  L  i 


Completion  Notices 


Rio.    Danville.      Pierre     S     Zucco  _        _ 

to  John  C  Grantham      Apr  15.  1946  }  Dgp   koor;   contractor,   Edison   Elec 

_^___  i  trie ;  7  outlets ;  3  switches ;  5  plugs. 

[  1357  340  Magellan  Ave;  owner, 
[Norton;  contractor,  E:dison  Electric; 
I  service ;  motors. 

i  1358  819  Ellis  St;  owner.  All  Buto 
Fixture  Co ;  contractor,  Malm  &  Wel- 
ter; motors. 

1359  2099  Bryant  St;  owner,  Jan- 
[nigan;  contractor.  Malm  &  Welter; 
I  8  outlets  ;   6  plugs ;  motors. 


CONTRA  COSTA  COUNTY 


Official  Proposals 


Spec.  LS  359    Cast  Iron  Pipe 
NOTICE  TO  CONTRACTORS 


4-25  3 :0<)  P.M.— VHF  Radio  Range    Pocatello,  Idaho 

4-25—  8 :00  P.M.— Remodel  Cafeteria  Fresno 

4-26—  —Department  Store   Seattle.  Wash. 

4-26— 10  :00  AM.— Radio   Range  Sta.  Santa   Barbara 

4-23— 12:00  M— Pipe  Factory  Addn.  Watson 

4-29— 10:00  A.M.— Landing   System     Salt  Lake  City,  Utah 

4-29— 11  cOO  AM.— Land  Plane  Catapult  Inyokem 


4-29— 10  AM.— Detention    Home 
4-2»—  2p00  P.M.— Painting 
4-30— 10 1:30  P.M.— Repair  Bam 


Sacramento 
Burley.  Idaho 
Pleasanton 


SAN    FRANCISCO  COUNTY 


Accepted 


Ellingson.   851    Guerrero    St ;    plans  I  , 

by  B  K  Dobkowitz.  425  Monterey,    j  "®*^f,^^®°  iaAft_«w  rHvipiLrlero  and 
D^^LLING    l-stor>;.  $7500;   S  Joost    AprU^  19.   m6-^WDWi^^^^^^^^ 
Ave    575   E    Foerster;    owner    and  '     ^-xrove.  x>  i>.  «i.c«.  ....»-.- 

builder.     Edwin     L    Ellingson.     851 
Guerrero   St ;   architect.  C  O  Clau- 
sen. 746  46th  Ave. 
STUCCO  front  and  repair  roof  of  apt 
house,  $500;  1015  Golden  Gate  Ave; 


SAN  FRANCISCO 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the 
East  Bay  Municipal  Utility  District 
512  Sixteenth  Street  Oakland.  CaU- 
fomia,  until  5:30  P.M  Wednesday, 
May  1,  1946,  and  will  at  that  hour 
be  opened  for  furnishing  195.000  linear 
feet  of  cast  iron  pipe  in  diameters 
4  inches  to  16  inches. 

Specifications  (No.  LS  359)  may  be 
obtained    upon    application    at   Room  I 

I — ;  406  of  the  office  of  the  District  I 

I     37009     36th  and  Telegraph ;  owner,  ;  DANIEL  READ,  ' 

j  Robert  Miller ;   contractor,  California  j  Secretary,      i 

—  !     nandez  vs  Dora  L  Peepels        $1074  ;  Electric ;  alterations.  !  Oakland,  California, 


Spokane.  Wash. 
Willows 


i  Recorded  Amount 

'April  16.  194^— LOT  19  BLOCK  C. 
!  Nicholl  Subdiv,  Richmond.  E  R 
I  Edlund  vs  James  M  Dvorak,  et 
I     al    $1,030.83 

i  SACRAMENTO    COUNTY 


Martinez  &  Calhoun,  528  Hemlock,  i 


^         Recorded  Amount 

Constructio'n  Co-.l-Ij^pril  19,  1946 !  April  13.   1946-LOT   11  Plat   of   H 

^ St  tract  Unit  No  4.  resub  Lots  10 

SACRAMENTO    COUNTY  |     and  11  Wright  Tract    John  Fer- 

1  Recorded 


OAKLAND 


Accepted  :  April    15.    1946—226   22nd    STREET. 


37010    2544  8th  Ave ;  owner,  Heraty ;    April  18.  1946. 


Frek  W  Clark  vs  Margaret  Mack-      'contractor.    Johnston    Electric;    saw 
Louis   P   and    Gladys   E    Bonner,      !     ey  and  Ellen  Coyle  $1,349  41  ;  motors.  j 

^^,„^„      ,  ,         .„.  ,,^  .     ux  to  Louis  P  Bonner  .Apr  2,  1946  i  April   15.  1946— 618  4th   AVE.    Ver-      j      37011    307  Bergedo ;  owner,  Towers ; 

^^?^^^t^n,f,^Y^°nrh/nf  n/^^^^^^  12   Curtis   Oaks.  !     non  L  Cox  vs  Ronald  M  Cate  contractor.    Johnston    Electric;    out- 

ind  ffi^r  ^h^s  Favili?    l^Sr         ChasE  Decuir  to  Self     April  3.  1946       $349.29  '  lets ;   switches;   fixtures;   plugs. 

and  builder,  Chas  tavUla.   150   ur    ^^  ^^     1946— LOT    201,    Country      j ^j     37012    319  Bergedo;  owner.  Towers;  ! 

REMOVE  center  partition  move  front  !     Club  Estates  Addn  No  1.    Velma      .                MONTEREY  COUNTY  contractor,    Johnston    Electric;    out 

REMOViL  center  paruuon.  moveironi  j     ^  ,,_„_„  »^  ^„,,  ^  woiiov  I I  lets:  switches;  fixtures;  plugs. 


(Daily  Pacific  Builder) 
(April  22,  1946) 


PPO. 


No.   1732 — Cast    Iron    Elbows 
and  Nipples 


bano  Dr. 
^^^''^nt^'^en:n77^roni;rfor  I     C  Kelley  to  Earl  E  Kelley 


5-  1—  2t00  P.M.— Painting 

S-  1—  21^00  P.M.— Heating  BoUer 

5-  1—  2i00PM.— Wood  LatUce  Partition  Portland,  Ore. 

6-  1 — 10 1:00  Electrical  Power  Laboratory    Tucson,  Aria 
5-  2— 11 100  A.M.— Transmitter  Bldgs.        Dixon 

5-  2—  2  KM)  P.M.— Painting  Bend.  Ore. 

5-  3 —  2  too  P.M— Heating  Boiler         Roseburg.  Ore. 

5-  6—  2  too  P.M.— Painting  Roseburg.  Ora 

5-  6—  8100PM— School    Bldgs.  Susanville 

5-  6—  2  too  P.M.— Assembly  and  DatMlnidoka  Project  Idaho 

5-  8  —  a  :00  P.M.— Painting  Canoga  Park 

5-  9 —  2  ^00  P.M.— Terrazzo  Floors       Grants  Pass,  Ore. 

6-  9—  8  iOO  P.M.— Cafeteria   Bldg. 
5-15— 10^00  AM.— Machine    Shop 
5-15 —  2  JOG  P.M.— Terrazzo    Floor 
5-15—  2 100  P.M.— Terrazzo  Floors 
5-16—  2  JOO  P.M.— Heating.   Piping 
5-16—  2  «0  P.M.— Painting 
5-16—  2  )00  P.M.— Heating 
5-17—  2  300  P.M— Painting 
5-17—  2^00  P.M.— Painting 
5-17—  2 100  P.M— Ventilating  Fans 


Porterville 

Owyhee  Project,  Ora 

Pasadena 

Pasadena 

Beverly  Hills 

Long  Beach 

Beverly  Hills 

Compton 

Inglewood 

Sacramento 


4-10 
t-lt 
t-lf 

S-26 
4-16 

S-27 
4-16 
4-18 
4-18 
«-  8 
4-  9 
4-  8 
4-  8 
4-12 
4-18 
4-12 
4-16 
3-29 
4-  8 
4-17 

4-12 
4-  8 

4-12 
4-18 
4-12 
4-  8 
4-  8 
4-  8 
4-12 
4-  2 
4-  9 
4-  9 
4-16 
4-16 
4-16 
4-18 
4-16 
4-15 
4-18 
4-18 
4-18 
4-18 


April   4,   1946  Recorded 


'^Z.  '„'^ler'™ed"B4w"T'ir  UprU  10.  m^">T,6  a„a_«^10  ft      ,  April_  16.  _1M^I^.    K.BU,*    15, 


tractor.  Adolph   Anderson.  230  Ha- 
zelwood   Ave. 


OAKLAND 


Lot    7,    Jensen    Villa.     Velma    C 

Kelley  to  Earl  E  Kelley 

April    10,    1946 

Aprii    10.    1946— PTN    LOT    12    Blk 
B,  Jensen  Villa    Velma  C  Kelley 

to  Elarl  R  Kelley 

April   10,   1946 


Amount  1     37013    315  Bergedo ;  owner.  Towers ; 
contractor,    Johnston    Electric;    out- 
Aitport  Homes  Tract  No  2.  Hom-      |  lets ;    switches ;   fixtures ;   plugs 
er    T    Hajrward    Lumber    Co    vs 
Milton  and  Helen  Krieg. ._ $382.26 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
in  Room  205  of  the  office  of  the  E&at 
Bay  Municipal  Utility  District,  612— 


ENGINEERING  PROJECTS 


ELECTRIC  SIGN.  $2600;  1437  Frank-  'April  10.  1»*6— LOT  29,  H  St  Tract 
lin  St;  owner.  Lamerias.  premises;  '.  Unit  No  3.  Delbert  P  and  Beu- 
builder.  Modem  Electric  Co,  Lafay-  lab  C  Smith,  ux,  to  John  Fer- 
ette.  Calif  nandez March   27, 

DWELLING  (l-story  5-room),  $6000;  'April  15.  1946-W  5^5  ft  except  S 
9273  Skyline  BlvdT  o^-ner,  JohnW  j  50  ft  of  Lot  113.  City  Farms  No 
Hughes.  9245  Skyline  Blvd;  buUder,  !     3.    Roland  K  and  Geneva  Math- 


1946 


April    16,    1946— Lot    14,    Block    15, 

Airport  Homes  Tract  No  2.  Tom 

V    Meers    vs    M    R    Krieg,    also 

j     known     as     Milton     Krieg,     and 

Helen   Krieg  „ $15L51 

April  16,  1946— Lot  14,  Block  15, 
I  Airport  Homes  Tract  No  2.  John 
I  C  and  Meta  T  Bameberg,  doing 
I  business  as  County  Roof  Service, 
I  vs  M  R  Krieg,  also  known  as 
Milton    Krieg,    and    Helen    Kreig 


37014  301  Bergedo;  owner.  Towers;  •  leth  Street,  Oakland,  California,  un- 
contractor.  Johnston  Electric;  out-  |  til  5:30  P.M..  Wednesday,  May  1,  1946, 
lets;  switches;  plugs.  j  and  will  at  that  hour  be  opened  for 

37015  740  Alma;  owner,  Bergland;  fumishhig  approximately  12— 18-lnch 
contractor.  Johnston  Electric ;  out-  j  CAST  IRON  ELBOWS,  and  24— 
lets :   switches ;   plugs.  CAST  IRON  NIPPLES,  as  per  speci- 

37016  801   98th   Ave;    owner,  Ger- ' f icatlons. 


Bremerton,  Wash. 

Marin  County 

San  Juan   Co..  Utah 

Utah  Coimty,  Utah 

Stockton 

North  Sacramento 


ber's  Pood  Products  Co;   contractor, 
Western  Neon  Corp;  sign. 
37017    1626  E  15th  St;  owner.  Cox; 


Proposal  No.  1732  covering  same 
may  be  obtained  upon  application 
at  Room  312.  Purchasing  Department 


ews.  ux 


contractor.    Paramount   Electric   Co ;  1  of  the  office  of  the  District 
outlets;  switches;  fixtures;  plugs        j  DANIEL  RELAD, 

37018     4621    Shattuck  Ave ;   owner,  j  Secretary. 


.  to  Self  April  8.  1946  j      _ ™.$2S5.00  :  Bach ;    contractor,    Paramount   Elec- 1  Oakland,  California, 


I  April   13.   1946-E   293   ft   of    W   716 
I     ft  Tract  188,  Carmlchael  Colony, 
and  Tract  189  Carmichael  Colony, 
with    exceptions.     Donald   H  and 
Mildred  I  Jackson  to  Self 

1946 


April  16,  1946— Lot  14.  Block  16. 
Airport  Homes  Tract  No  2.  C 
Tynan,  Annie  Tynan,  L  M  Tynan 
and  Olga  &  Tynan,  doing  business 
as  Tynan  Lumber  Co,  vs  M  R 
Krieg,  also  known  as  Milton 
Krieg,  and  Helen  Krieg |239.66 


Brass-Hyland  Construction  Co,  1319 
Franklin  St 
"TOWELLING  (2-story  6-room),  $660;' 
9261  SkyUne  Blvd ;  owner,  John  W  ] 
Hughes,  9246  Skyline  Blvd ;  builder,  ■ 
Brass-Hyland  Construction  Co,  1319  \     suiurea  x  jnci^utx  v«  ^-^^  - 

MlL»^r!Li^«  '  i     Co  and   its   lessee.   Southern   Pa- 

nwSijNG^iSoO     1257    79th    Ave'     cif  ic  Co  to  L  G  Lentz     April  6.  1946 
DWELLJNG,    $4500,    L»7   7»m    -^^^  •  .  .  nril   15    1946— LOT   68.   Bohemian 

?I^«  w  li^'S^^^ri/^'JS?  ' .     Village.  i?Sl^nd  Mar>-  A  Run- 

2475B  Wells  St.  Alameda.  ji    ?„  t».s»  QtH*»ir         Anr»i  la.  1M6 

SHOP     (l-story    steel),    $14,960;     801       d»«  ^^  J®'*  Strizek        April  13.  ^a 

lOOth  Ave;  owner,  R  E  Boersig,  1033 

Begier  Ave,  San  Leandro;  builder,   ^ ^ 

Boersig  &  Co,  800  100th  Ave;  plans  |                                                                         Recorded                                      Amount 
by  Hamilton   &  Wleliges.   Bank   of  '     ^^^   .    .                                       ^          ^  ^ 'April   18.   194&-2119   WEST   Street 
Commerce  Bldg.                                       Anrii   l?  1946-Ptn    T.nt-   n  tn^^I**  I     ^"^^^^y     ^^^^^  Hardware  Co 
DWELLING  (l-stor>-  4-room).  $4000;    ^^IJ^^.  ^VSi:^  .}:^J^»^^^^^     I  .  ''^.J^^.PJ  Ruth  Mason $179.72 


MONTEREY  COUNTY 


ALAMEDA  COUNTY 


trie;  alterations. 

37019  4053    Oakmore    Dr;    owner. 
Pioneer  Builders;   contractor.   James 
Anderson ;   3   outlets ;    3  switches ;   1  i 
plug. 

37020  2030  Livingston ;  owner.  Kdio 
Sales  &  Service;  contractor.  Del 
Monte  Electric ;  2  outlets ;  2  switches ; 
2  fixtures;  2  plugs. 

37021  7309  Circle  Hill  Dr 


April  19,  1946. 


(Daily  Pacific  Builder) 
(April  22,  1946) 


4-22—11  jOO  AM.— Piers 

4-22—11  :iOO  AM.— Surfacing 

4-22—  2  :)00  P.M —Surf ace  Road 

4-22—  2:00  P.M.— Surface  Road 

4-22—  5:00  PM.— Sel.   Ma   Fill 

4-22— 8. -flO P.M.— Street   Lighting 

4-22 — 10 :00  AM — Street  Improvements    Sacramento  County 

4-22—  3  m  P.M.— Mobilization— Dam  Near  Valley  Springs 

4-23—11 :00  AM.— Well  Barstow 

4-23—11 :09  AM.— Sewerage  System    Coco  Solito 

4-23—  2  300  P  M.— ExcavaUon 

4-28—  2  jOO  P.M.— Traffic  Defleetor 

4-23—  2 .00  P.M.— Traffic  Deflector 

4-23—  2  :IOO  P.M.— Conduit 

4-28—  8  :iOO  P.M —Painting 

4-28—  8 :00  P.M.— Chlorinating  Plant 


Pro.  No.  1730— Curb*  and  Corporation 
Stops 


9528  Sunnyside  St ;  owner  and  build- 
er. H  P  Fisher,  376  17th  St 
ALTER  AND  ADD,  $1000;  2880  Mac- 
Arthur   Blvd;    owner   and    builder, 
P    Lazarus.   2880    MacArthur   Blvd. 


Tucker.  AddiUon  to  Salinas.  Wm.      i April  18.  •46—403  W  MERLE  Court 
M  Hayes  to  Sam  Trondhjem  Jr....     \     San  Leandro.    Inlaid  Floor  Co  vs 

April  10,  1946 1     Grant   A  and   Edi^M   Wlswell. 

B  A   Lawhead _.. 


FRESNO 


ALAMEDA  COUNTY 

Recorded  Accepted 

April  19,  1946— LOT  15,  ptn  Lot  16 
Blk  11.  High  St  Terr.  Oakland. 
May  Etta  Nottingham  to  J  Floyd 
Perry... April    19,    1946 


ALAMEDA  COUNTY 


POUR    APARTMENT     BUILDINGS 
(4    apartments    each),    $8000  each; 

162.    170.    206.    216    Poplar;    owner, '^^^1  19  1946— T.fvr  i*  »nrt  PHn  i^t- 
Chield-Hudson;  builder.  E  L  Cupp.  ;     13  J^d   ISBhTb    lifnU^^^.? 

TWO  APARTMENT  BUILDINGS  (4  i  Hazard  i^lf^  K^^I  ^m. 
apartments  each).  $8000  each ;  153  SoSs'to  A^d^r&^'ca^s'on^.'"'' 
San  Pablo,  154  Poplar;  owner.  Mil-  .    ^1  i»  im« 

dred  E  Cupp;  builder.  E  L  Cn^.        ApriF  19,  1948^051.  957    965   971    977 

POUR  APARTMENT  BUIIJDINGS  Sgth  AVE.  Oaklaxid  AllmSa 
(4    cnartmenta    each),    $8000;    1«U       Homes  Co  to  whom  it  may  con- 

169,  205,  215  San  Pablo;  owner,  H       cem „    April  12    1946 

L  Bare ;  builder,  E  L  Cupp.  April  19,  1946— LOTS  10  and  11  Blk 


owner,  Greek   Coffee  House;   con 
$337.00   tractor,  Joseph  Taloff;  fixtures. 
■    -  "' I     37026     542  Grand  Ave;  owner,  Blm- 

1  pire    Construction ;    contractor,    Bts- 

^ iHokin  &  Galvan;  service. 

r~~~ i     37028    2304  E  14th  St;  owner.  Drug 

■IpTS.   m«^222.    MTN    B^7«:S'"e^  contractor.  N«.nEngin«rtog: 

I  Oakland.  Wm  J  Kraus,  $223.22,  ,  37028  561  Ojinell-  owner,  Marca- 
I  M''Yai^S^%?rn'^/°''"'°°  !  teSl' cont^'ctS?'?^glerElc;ctric  Co; 
I     M  Tarrington    (two  releases) i alterations 

^^^   pi   ^r?It;^'^^^^K'"*P   5*"-  '     37029    1326  E  18th  St;  owner,  Dris- 

r^^;  ?^^w»,^*^^o^:  ^^^  *=««:  contractor,  T  Bushman  Electric; 

&  Door  Co  to  Wallace  Peterson,  [fixtures 

Raymond  E  and  Rose  Hartsten_ 


NOTICE  TO  CONTRACTORS 

Sealed    proposals    will    be    received 
owner,    in  Room  205  of  the  office  of  the  BUuit 
Peterson ;    contractor,    Ctaiins    Elec-  ^  Bay  Municipal  UUlity  District  612—  : 
trie :  service  1 16th   Street,  Oakland.  California,  un-  i 

37022  2957   McClure;    owner,   Ped- ,  01  5:30  P.M.  Wednesday,  May  1,  1846,  ' 
grift;    contractor.    Clifford    Electric;    and  will  at  that  hour  be  opened  for 
outlets ;  switches  •  fixtures ;  plugs.        ,  furnishing  approximately  7,850  COR-  I 

37023  2955   McClure;    owner,   Ped-    PORATION     STOPS     and     approxl- 
grift :    contractor,    Clifford    Electric ;    mately  8,060   CURB    STOPS,   as    per . 
outlets ;  switches ;  fixtures ;  plugs.        j  specifications.  I 

37024  3510  E  8th  St;  owner.  Meeves;  ;     Proposal    No.    1730   covering   same 
contractor.  Melrose  Electric;  service    may  be  obtained  upon  application  at 

37025  SW  Broadway  and  8th   St;    Room    312,    Purchasing    Department 


Plumas  County 

Kern  Coxinty 

Kern  County 

Oakland 

San  Francisco 

San  Franciaco 
Modesto 

Humboldt  CTounty 
Arizona  State 
Modesto 

Alameda,  Contra  Coeta  Oos 
Bill  Williams  River 
San  Francisco 
San  Francisco 
San    Fernando    ^ 
Anaoorte«,   Wash. 
Placer  County 
Sequlm,  Wash. 
Suisim 

Riverside  C>>unt3r 
Orange  County 
Placer    County 
Klamath   Project 
Boulder  Canyon  Project 
Tucumcari  ProJ.,  N.  M. 


of  the  office  of  the  District 

DANIEL.  RKAD, 

Secretary. 
Oakland,  California, 
April  19,  194& 

(Dally  Pacific  BuUder) 
April  2\  1946) 


Construction  of  Junior  College  Bldg. 
Lassen  County,  Calif. 


NOTICE  TO  CONTRACTORS 


servica 


$141.87  ! 

April  17,  1948— LOT  28,  Darwin  Pi,      ' 


OAKLAND 


NOTICE  IS  HEREBY  GIVEN  that  1 
the  Lassen  Union  High  School  and ' 
Junior  College  District  of  T  sssisi  I 
Countv,   California,   will   receive  bids  | 


^♦^;,w^^^  ®*^*  ^^'  STO30    473  Jean  St;  owner,  Hansen;     or  furnishing  labor,  materials,  trana 

S  Jfd^t  Hf:^/t"„°°'  ^ymon^J       contractor     VSdmoit    Electric    Co ;  I  portatlon,  and  services  necessary  for 

E  and  Rose  Hartsten.„ 114187   service.  "~™o"  ^*^    construcUon  of  a  concrete  Jun- 


4-24—  2  PM— Tanks 

4-24—  2 :00  P.M.— Surf  aclng 

4-24—11 :00  AM.— Paving 

4-24—  7  :|»  P.M.— Improve   Ave. 

4-24—  5 :80  P.M.— Water    Mains 

4-24—  1:00  P.M.— Dam 

4-26—  2:00  P.M.— Headwall 

4-25—  2  :l»  P.M.— Rockwall    ic    Fill 

4-26—  2:00P.M— IrrigatlMi    Sys. 

4-25—  2  :pO  P.M  — Dr^iglng 

4-25—  2HDDP.M^-^ridge 

4-25—  I  :«0  P.M.— Hatchery 

4-25—  2:00  P.M— Dredging 

4-28—  2  rOO  P.M— Surfacing 

4-26—  2  :IX>  P.M.— Surfacing 

4-25—  2  HK)  P.M.— Bridge 

4-25—10 :00  AM —Earthwork 

4-25— 10:00  AM— Street  Surf. 

4-28—10  :dO  AM.— Earth  work 

4-26— 11  .-00 AM— Oil    Surfacing  Arizona  SUte 

4-89— 1940  AM.— TransmlasloD   Lines    &Ossouri  Basin  Project  W70.    i- 1 

4-29— 10 :0OA.M— Pumping  Plant        Boise  Project  Idaho  4-  4 

4-29—10 :00  AM.— Canal     Pump.    Plant     Boise   Project.   Idaho  4-  8 

4-29— 10:00  AM— Dam  Colorsido  4-12 

4-29— 11:^  AM— Water    Diet    8ya  Inyokem  4-16 

4-80— 10  :«0  AM —Earthwork 

4-30— 2 :00  P.M.— Barrier  Posts 

4-30— 10:80AM— Trans.  Line 

4-30—  2 :00  P.M— Clearing 

4-30—10 :00  AM.— Earthwork 

4-30 — 10  :<»  AM. — Earthwork 

4-30—  2  HX>  P.M.— Excavation 

4-30—10  :^  AM.— Canal 

5-  1— 10 :2cr  AM.— Highway  Project 
5-  1— 10 :«)  AM.— Highway 
5-  1—  2 :00  P.M.— Bridge* 

5-  1—  2 :00  P.M.— Surfacing 

6-  1—  2 :00  P.MJIighways 
5-  1—  2 :«)  P.M.— Repair  Hl^way 
5-  2— 10.-0aA.M.— Access  Road 


Yakima  Project 

4-16 

Kern  Cotinty 

4-12 

Grand  Coulee,  Wash. 

4-  8 

Kern  County 

4-10 

Columbia  Basin  Project  Wash. 

4-  2 

Yakima   Project.   Wash. 

4-15 

BuriMtnk 

4-18 

Central  VaUey  Project 

4-lT 

Del  Norte  County 

4-17 

Washington  County.  Utah 

4-17 

Lake  Coimty 

4-  a 

San  Joaquin  Coimty 

4-  9 

Del  Norte  County 

4-  9 

Merced  County 

4-  9 

Flioenix 

4-11 

u 


X 


MPI*M 


/ 


PLANS  gnd 
Speculcrtions 


Waahington:  The  Civilian  Pro- 
duction AdminiTitration  has  decid- 
ed to  stop  making  forecasts  on  au- 
tomobile and  truck  production.  The 
March  truck  output  was  39,459 
umts,  a  gain  over  February,  but 
greatly  below  the  peak  postwar 
production  of  54,684  units  in  Jan- 
uary, The  agency's  automotive 
branch  said  no  more  forecasts  will 
be  made  until  a  more  even  flow  of 
material  is  assured  manufacturers. 
oOo 

Redding:  The  state  is  seeking 
rights-of-way  for  construction  of 
a  itnet  bridge  to  connect  Cypress 
street  with  highway  44  across  the 
river.  A  24xl0-ft  reinforced  con- 
crete culvert  will  also  be  built  un- 
der the  new  highway  to  the  east  of 
the  present  canaL 
oOo 

Eareka:  A  five-year  paving  plan 
has  been  adopted  to  repair  city 
streets.  A  dusting  program  which 
includes  an  oiling  process,  will 
start  at  once  on  many  streets,  with 
city  equipment  and  personnel  used 
on  much  of  the  work. 
oOo 

Woodland :  Engineering  work 
will  start  soon  on  the  62-acre  sub- 
division being  planned  on  the  out- 
sikrts  of  this  city  by  Fred  Shaffer, 
local  real  estate  man. 

Foley  Funeral 
Services  Pending 

Funeral  services  for  John  J. 
Foley,  prominent  local  architect, 
who  was  killed  Saturday  in  an  au- 
tomobile accident  in  Van  Nuys, 
had  not  been  set  early  today  and 
were  pending  completion  of  the 
coroner's  inquest  in  Los  Angeles 
county. 

When  the  remains  are  released 
for  burial  they  will  be  sent  to  the 
Arthur  J.  Sullivan  &  Co.  funeral 
parlors,  2254  Market  street,  from 
where  final  arrangements  will  be 
made. 

Foley  and  his  wife,  May  E.  Foley, 
were  both  killed  in  the  collision  of 
vehicles  Saturday.  He  maintained 
architectural  oflfices  at  770  Fifth 
avenue,  and  had  designed  many 
outstanding     buildings,     parochial 
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PRICE  1 5  CENTS  PER  COf*Y 


Contract  Awarded 
Parish  Brothers  for 
Contra  Costa  link 

Work  will  begin  soon  on  con- 
struction of  the  final  link  of  the 
47.5-mile  Contra  Costa  canal  and 
Mountain  View  dam  and  reservoir 
on    the    Central    Valley    Project, 


Richard  L.  Boke,  Regional  Direc- 
tor of  the  Bureau  of  Reclamation 

in  Sacramento  announced  today,  on 
receipt  of  word  that  Secretary  of 
the  Interior  J.  A.  Krug  had  auth- 
orized a  $568,974  contract  for  the 
work,  awarded  to  the  Parish  Bros, 
of  Benicia.  The  Contra  Costa  ca- 
nal will  provide  for  Irrigation  of  iPoses 


Architectural  Chib 
Seminar  Tonight 

The  opening  class  of  the  1946 
architectural  seminar  sponsored  by  \ 
the  San  Francisco  Architectural 
club  will  begin  tonight  at  7  p.  ul 
in  the  Builders'  Exchange  biiild- 
ing,  686  Mission  street. 

Persons  who  wish  to  attend  the  i    ..^  ..,     „i^*„«„    u-o^^—i   \b    i 

sessions   may  join  the   group   to-i™*^"*^!  ^i^^lll^l,"^ ^"""^ 
night  by  rei^stiring  one-half  hour  Agency  heads^^^^^^^  ^n 

before  the   meetinf  starts.    More  iC--J|  coE?f  b^'s^SI  S^. 

way    (fepartments    with    expendi- 
tures   matched    dollar    for    dollar 


H^hway  BadAiig  Program  {am  Iiqietiis 
WiA  FWA  Funds;  1087  Projects  Ai^royed 

SrCCIAL    PKOM    THB    D*«.T    pAOnO 

BuiLBMi  WASHINGTON  BUREAU 

The  ban  has  started  roHiBg  ir  the  eMtntry's  va»t  portwar  hifliwaf 
bioldiag  program. 

Hoping  for  moro  settled  conditions  in  the  labor,  priee  and  buiUing 


eeting 
than  70  persons  are   expected   to 
register  for  the  classes,  which  in- 
clude   a    review    of    essentials    of 
architecture    for    those    interested 

in  taking  the  examination  for  arch-  ,,         --     ^^n^/.  ,, 

itectural  license,  or  for  review  pur-  L^^oJ^e  Jan.  1,   1946,  even  though 
„rt*M.n  '  legal  barriers  to  the  use  of  postwar 

22,000  acres  "^ o'^iJk^'^Z^e^  fj^^  opening  class  will  be  W  if  %|-<"  »»*  ^^  """^^  Oct 
farm  lands  and  furnish  industrial  by  Charles  St.  George  Pope,  vet-  ^' ^^*?;  ,  ,  ^„„fUc 

and   domestic   water    supplies    for  eran  club  member  and  recenUy  dis-       ^unng   the   1^^^^  Wp  .0^^^ 

cities   in   the    San    Francisco   Bay  charged  major  in  the  U.  S.  Corps  L^^^J^^^-tt  n^^^^w^!  f'?^'^?^ 

of   Engineers.     He    will    speak   on  :<^ne  awarding  of  contrite  for  high - 
the  subject  of  "Architectural  His- l^ay    construction    and    authoriza- 
tory  and  Theory".    Several  years '^^ons    of    ^o^ce    account    work 
ago  he  won  the  Rotch  Traveling  amounting  to  |94,089,833. 
Scholarship,    granting    him    three         This    total    inclsdee    federal- 
years'  study  and  travel  in  Europe     state,    federal    -    state    -    local, 
to  appraise  European  architectural  !   state-local  cooperative  w<Mrk,  and 
background    and    standards. 

Thursday  night  Clyde  Trudell 
will  be  speaker  at  a  session  titled, 
"Architectural    Practice    and    Su- 


area. 


According  to  Boke,  the  Parish 
Brothers  were  lowest  of  four  bid- 
ders. Work  to  be  done  includes 
excavation,  concrete  lining  and 
structures  for  the  last  3.6  mile  sec- 
tion of  the  Contra  Costa  canal,  and 
the  construction  of  Mountain  View 
dam.  The  latter  will  be  an  earth 
embankment    about    50    feet    high 


with  Federal  funds. 
Few  highway  contracts  were  let 


and    1,200    feet   long   to    form    an 'pervision".     He    started    the    1941 
equalizing  reservoir  at  the  west- 1  seminar,  was  on  active  duty  with 

the   SeaBees  during   the  war,  and 
is  a  past  president  of  the  club. 
# 


ern    terminus    of    the    canal    near 
Martinez. 

In  the  contract  for  construction 
of  the  final  section  of  the  Contra 
Costa  canal  the  principal  items  of 
work  required  will  be  the  excava- 
tion of  137,750  cubic  yards  of 
earth,  160,000  cubic  yards  of  com- 
pacted embankment  for  Mountain 
View   dam,   4,380  cubic    yards   of 


WANT  BIDS  ON  WEST 
SACRAMENTO  FIREHOUSE 


a  small  amount  of  government 
road  building  in  the  national  for- 
ests and  parks. 

In  all,  1,087  projects  were  re- 
ported,  covering  5,326  miles  of 
roads  building.  Some  of  these 
jobs  already   are  underway. 

Federal  funds  in  the  amount 
of  $41,665,401  will  go  into  the 
projects  reported  during  Janu- 
ary,  February  and  March. 

Bids   were   received   during    the 
first   quarter  for  576   federal  aid 


Contractors  are  invited  to   sub- Ij-o^^i  j^^s   and   contracts  awarded 
nut  sealed  bids  for  the  proposed ; for   413.    This,   FWA   said,  repre- 

view    oaxn,    .,00.   «uu.c    y.xu.    u.  fe^tJ^^DisSctfirlCse    located  ^  ^^  ^^^^^  ^*^^  °"  '^'  *^^.V"- 

concrete  on  canal  lining  and  struc-  ^t  i^and  S^bamrSts    West '*^^^   expansive   road   construction 
tures.    The  contractor  is  required  Jt^to^f^  streets,   west  ,„ro„am  which  is  Pxoect^  to  movA 

to  complete  the  work  within  350  I  »acra"^ento 
days  after  receipt  of  notice  to  pro- 


ceed. 


SUMMERBEU  ROOF  >TRUCT!JR^-S 

1746  Thirteenth  St.,   )Hi<!rinfi.  C^ii^ 


program  which  is  expected  to  move 

„,  J  -11     i.-  1.    (forward  steadily. 

Plans  and  speafications  can  be  1  Progress  during  the  coming 
obtained  at  the  firehouse  for  the  |  months  will  be  determined  largely 
deposit  of  15.00.  ;by  labor,  price  and  supply  factors 

Complete  listing  of  the  bid  want-  ^  .     *-*- .7. 


ed   is  published   on   another  page 
I  of  this  paper. 


From  San  Francisco 
ENtcrprise  lOV'tO 


■•ronri  other  ^xityv.  ^ts 
rWiroaks  16?  2 


BURKE  FORM  CLAMPS 


SNAP   TtE8  TIMBER    RINGS  CURING   CDMPOUN9 

EXPANSION   JOINT     COLUMN   CLA'MPS  8C9EECSfV**P0RT8 

THREADED   RODS  REINFORCED   PAPER 

All  Types  of  Concrete  Construction  Specialiie« 
W.  J.  BURKE  &  CO^  Inc. 
780  Bryant  Street      -      Saiy  Francisco      •      Phone  GArfleld  8768 


CORN    BROOMS 

FOR  EVERY  PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


CLAY  PRODUCTS 

Specify  QUAUTY  Materials 

N.  CLARK  &  SONS 

10th  &  Division  Streets  -  SAN  FRANCISCO   -   KLondike  2-0462 
Mahi  Office  A  Factory,  401  Pacific  Ave^  Alameda  -  LAkehurst  2-3377 

— ^-     "'         ■  ' 


but  government  circles  are  hopeful, 
highway  construction  will  continue 
to  move  at  increased  pace. 

States  Project  Bids 

Still  shying  away  from  many 
estimates  in  which  contractors  al- 
lowed heavy  margins  to  cover  un- 
certainties in  the  labor  and  mate- 
rial supply  fields,  state  highway 
departments  rejected  approximate- 
ly 20  per  cent  of  the  total  vol- 


ume of  work  on  which  bids  were 

On  the  other  hand,  only  2  per 
cent  of  the  total  work  was  rejected 
by  the  PoMie  Roads  Administra- 
tion. Fifteen  projects  totaling  $2,- 
292,425  were  thrown  out  by  the 
PRA.  As  with  the  states,  high 
bids  promoted  the  rejections. 

Of  the  1,087  projects  reported 
for  the  first  three  months  of  1946, 
482  are  being  planned  with  federal 
assistance. 

Broken  down,  the  total  figure 
gives  this  comparison: 

1. — A  total  of  42  states  re- 
ported projects  with  a  value  of 
$75,197,473  to  be  financed  with 
$41,605,401  of  federal  funds. 
Miles  of  road,  2,385.9. 

2. — A  total  of  34  states  report- 
ed 605  projects  with  a  value  of 
$18,892,360  to  be  undertaken 
without  federal  aid.  Miles  of 
road.  2,940.2. 

This  indicates  a  preponderance 
of  all  highway  work  either  under- 
way or  ready  to  go  the  first  three 
months  of  1946  is  being  undertaken 
with  federal  assistance. 

PRA  field  engineers  can  no  long- 
er approve  bids  that  are  50  per 
cent  above  the  cost  of  similar  fed- 
eral aid  road  construction  started 
in  1940,  the  Road  Administration 
said. 

If  low  bids  exceed  the  pre-war 
figures  on  the  same  type  job  by  50 
per  cent  and  the  state  highway  de- 
partments accept  the  bids,  these 
must  be  forwarded  to  Washington 
for  final  consideration  under  a  re- 
cent ruling. 

Bids  not  more  than  50  per  cent 
higher  than  the  1940  figures  mav       ^he  Office  of  Price  Administra- 

5^i  ^«  ^T""  IPT?^  J^^  ^^^  tion  is  studying  a  petition  of  the 
field  officials  v^tliout  further  con-  ^y^^,^  ^^iiJ^ads  to  the  Interstate 
firmation  in  Washington.      'Commerce  Commission  for  an  in- 


Boilding  Order  OK's 
Qoraset  Hats 

"Contrary  to  the  geneiral  public 
understanding  at  this  time,  con- 
struction can  still  be  utidertaken 
in  various  categories  of  price  and 
building  usage,  despite  the  recent 
order  of  the  Civilian  Production 
Administration  restricting  building 
and  repair  activities.  Construction 
of  a  variety  of  needed  types  can 
be  started  immediately  whien  pack- 
aged steel  buildings  of  the  Quon- 
set  t3rpe  are  used." 

C.  W.  Kraft,  president  of  Kraf- 
tile  company,  Niies,  Calif.,  manu- 
facturers aivd  distributor^  of  num- 
erous building  materiajk,  made 
that  statement  last  week,  in  ex- 
plaining the  application  of  the 
widely  -  printed  "stop  oirder"  re- 
cently'  announced  in  Waldiington. 

"Industrial  construction  costing 
up  to  $15,000,  can  be  started  now," 
said  Kraft.  "In  the  farm  usage 
category,  construction  costing  up 
to  $1000  can  be  started  at  once. 
If  construction  in  excess  of  these 
limits  is  desired,  permission  can 
be  more  readily  obtained  if  no  crit- 
ical materials  are  used.  That  is 
where  packaged  steel  buildings  help 
solve  the  problem,  for  no  material 
vital  to  the  Veterans  Housing 
program    is    used   in    Qiionsets." 

According  to  the  Kraftile  execu- 
tive, the  primary  purpose  of  the 
order  was  not  outright  elimina- 
tion of  industrial  and  agricultural 
construction,  but  diversion  of  cer- 
tain critical  materials  into  the 
housing  program.  As  a  result,  a 
wide  variety  of  needed  buildings, 
including  units  for  warehousing, 
maintenance,  distribution,  farm 
stock,  and  allied  farm  purposes, 
can  be  started  if  they  use  mate- 
rials not  critical,  such  i^  lumber, 
brick,  tile,  etc. 


MAY  UP  RAIL  RATES 


This  does  not  mean  that  Public  i 


crease   of  25  per  cent  Sn  freight 


Roads  will  reject  the  higher  bids  |  ^ates-an  action  which  would  af- 
or  consider  them  with  less  favor  f^^  prices  of  building  materials 
PRA  spokesmen  said.   But  high  bid  -  -        * 

projecte  will  be  "investigated  more 
thoroughly". 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


across  the  board.  Just  what  OPA's 
position  will  be,  in  view  of  forth- 
coming changes  in  the  price  con- 
trol act  now  pending  in  Congress, 
is  problematical. 


Price  Gmtrols 
Hamper  Vet  Buildingy 
Kelly  Tells  Senate 

Spccial  fbom  tse  Daily  Pxcinc 
BuiLPu's  WASHINGTON  BUREAU 

The  Government's  aim  toward 
low-cost  housing  in  the  veterans 
emergency  home  building  pro- 
gram is  being  hampered  by  price 
controls,  according  to  William  J. 
Kelly,  presideat  of  the  Machinery 
and  Allied  Products  Institute. 

Kelly,  who  is  also  president  of 
the  Kelly  Steel  Works  of  Chicago, 
testified  before  the  Senate  Com- 
mittee on  Banking  and  Currency 
just  before  it  adjourned  for  the 
week-end. 

Maintaining  that  technical  prog- 
res^  in  development  of  new  types 
of  machinery  is  now  hindered  by 
control  measures,  he  claimed  that 
low-cost  housing  as  planned  by  the 
National  Housing  Agency  cannot 
be  realized  unless  price  restric- 
tions are  eased. 

"It  is  particularly  unf^rtunata," 
Kelly  testified,  "that  technological 
progress  should  be  thwarted  at 
this  time  when  there  are  wide  areas 
of  industry  where  the  opportunity 
for  technical  advance  is  both  prom- 
ising as  well  as  urgent  from  a  so- 
cial standpoint. 

"In  the  field  of  low-cost  housing, 
for  example,  there  can  be  no  doubt 
that  only  through  the  application 
of  new  technical  ingenuity  and  new 
machinery  can  the  $6,000  house  for 
veterans  become  a  reality. 

"With  no  downward  trend  in 
costs  of  building  materials  and  sup- 
plies in  sight,  any  opportunity  for 
substantial  cost  reduction  lies  in 
greatly  increasing  the  productivity 
of  construction  labor  which  repre- 
sents 30  to  85  per  cent  of  the  cost 
of  residential  projects." 

In  further  testimony  he  cited  the 
efforts  of  the  International  Broth- 
erhood of  Electrical  Workers  to  in- 
terest machinery  producers  in  the 
manufacture  of  new  cost-saving 
machinery.  This  equipment  must 
be  designed,  developed  and  pro- 
duced, he  said: 

This  phase  of  Kelly's  testimony 
concluded  with  the  statement: 

"It  is  a  tragedy  of  this  time 
that  price  control  or  any  other  in- 
fluence should  be  permitted  to  dis- 
courage  technological  improve- 
nents  and  to  defeat  the  social  prog- 
ress that  is  vdthin  out  grasp.'^' 
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Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.  OF  CAUFORNIA 
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Golvanized,  Bright, 
Annealed,  Bethonized 

• 

Strand  and  Tie  Wire, 

Sliver  Star  Bale  Ties, 

Barbed  Wire, 

Spring  Wire 
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PAMft  AND  KUS'lC  DOORS 
rIARDWARI  AVAi^ABLt  frO 
All      TYPfS      Of      r.  ARAGtb 


(^lide  Ok 


OVERHEAD  DOOR  CO. 

Phone  OLympk  6312 

5420  8an    Pablo  Av*.,   OAKLAND 

Phone  JUniper  4-7897 

5711   Ml— ion,  SAN   FRANCISCO 


Safety  FINLENITE  Tread 


Steps,  Nosingt,  PUtfonm, 

An  Types  Gray  iron  Casliiifs 
SAN    FRANCISCO    IRON    FOUNDRY 

<SAN  FRANCISCO  IRON  WORKS) 
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FOR  PROMPT,  EFHCIENT  SERVICE  IS 


ATLAS  HEATING 
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CoDcrete  Cattii^ 
Compressors  Rented 

PORTABLE  WEI^DERS 

Air  Toob  of  AO  Kinds 

CLEMENTINA  CO. 

2277  JBRROLD  AVENUE 

Ph«tie  Mission  16Si  •  07U 
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STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


PR/OP  fr/f<:  NO 


ONVfRTTO 
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John  Qssaretto  Co. 
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BUILDmG  MATERIALS 

READY-MIX  CONCRETK 

ROCK-SANO-ORAVEL-LIME 

C£MENT.PL>8TER-MORTAN 

METAL   LJ^TH-WOOO   LATH 

STUCCO-WIRE-NETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 
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6th  and  Chann*t,  San  F 
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Associated  Wood  Products  Co. 

Fabikators  and  Erectors  of 
TIMBER  TRUSSES 

B«UifS317         1336  SIXTH  ST.,  B«iiMln  a,  Cdiff. 
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CONTRACTORS— Save  Money  mud  Time 

BY  USING 

QUANTITY  SURVEYS 
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PARTITIONS 

i  NOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  Of  | 
YOUR  SPECIFICATIONS. 
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ilDVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(EstablMtMd  ino) 
lMu«d  Evary  Morning.  ExMpt  Saturday,  Sunday  and  Lagal  Haildaya 
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^i.H^^"h  ^-^^t^i^wig  a  complete  news  repoitlUE  Mi^ 
^/^.i!i^^Pf'^*''P*^  buildlnfir  Ind  engineerinrproJeST^ 
consolidated  January  2.  1936.  with  Lar»en'«  XdvwiS 
Conatcuctlon  Reportfl.  A  Le'gal  Newspl^"  ^^S^ 
era!  circulation  a«  defined  by  the  Superior 
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465  Tenth  St,  San  Francisco  3 


Owner— Educational  District  No.  12, 
Las  Vegas,  Nev. 

Architects — Claude  Beelman  &  Her- 
man Spackler,  associate  architects, 
1019  Union  Bank  Bldg.,  Los  Angeles. 
As  previously  reported,  the  district 

will  vote  April  27  on  a  proposal   to 

issue  bonds  In  the  amount  of  |950.000 

to  finance  construction. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  clasal' 
fied  as  follows: 

Commercial   BIdgs. 1-  ■ 

Educational  BIdgs. 9-10 

Hospitals 11 

Industrial    BIdgs. 12-13 

Public   Buildings 14-17 

Religious   Buildings  18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings  22-26 

Transportation  BIdgs.  27 

Miscellaneous  BIdgs. 28-30 
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COMPLETING    PLANS 

STORE  BLDG.  Eat.  Cost  |120,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
B  Street. 

Construction  of  two-story  building 
100x100  ft.)  at  the  rear  of  the  pres- 
ent store,  and  expansion  in  the  first 
floor  of  the  Union  Hotel  building. 

Owner — Loewe  &  Zwierlein,  317  B  St, 
San  Mateo. 

Architects  —  Sharps  &  Brown,  1819 
Howard  Ave.,  Burlingame. 


•• 


4/23/46 

BIDS   IN— HELD   UNDER 

ADVISEMENT 

STEEL  FENCING 

STOCKTON,     San     Joaquin    County, 

Calif. 
Steel    fencing   of   the    Weber   School 
playgrounds  and  the  Lottie  Grun- 
sky  School  playgrounds. 
Owner— Stockton  Unified  School  Dis- 
trict, Thomas  H.  McCandless,  pur- 
chasing agent,  Administration  Bldg., 
324  N.  San  Joaquin  St.,  Stockton. 
All  bids  received  April  19  will  prob- 
ably be  rejected  and  work  readver- 
tised  due  to  the  plot  plan  not  having 
been    drawn    to    scale,    resulting    in 
irregular  bids. 
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PLANS   COMPLETED 

RESTAURANT  Est.  Cost.  $25,000 

SAN  MATEO.  San  Mateo  Co..  Calif. 
Commercial   area. 

Construction  of  a  l-story  reinforced 
concrete  restaurant  building.  Colo- 
nial front,  shingle  tile  roof,  brick 
veneer,    wood    trim. 

Owner— Withheld. 

Architect — John  Davis  Young,  North 
Lemon  Avenue,  Menlo  Park. 
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BOND  ELECTION 
SCHOOL  BLDG.        Est.  Cost  $68,000 
SANTA  CLARA,  Santa  Clara  County, 
Calif.  Payne  Ave.  and  Saratoga  Rd. 
Construction    of   new   five-classroom 
elementary  school   building  to   ac- 
commodate approximately  200  stu- 
dents. 
Owner  —  Moreland    School    District, 
Mrs.    George    Payne,    chairman    of 
Board  of  Trustees,  Santa  Clara. 
Architect— Birge    Clark,    310  Univer- 
sity Ave.,  Pal  oAlto. 
The  Moreland  School  District  will 
vote  May  24  on  a  proposal  to  issue 
bonds  in  the  amount  of  $68,000,  pro- 
ceeds   of    which    would    be    used    to 
finance  the  above  construction. 
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BOND  ELECTION  PLANNED 
SCHOOL  BUILDING 

Approximate  Cost  $800,000 
SAN  ANSELMO,  Marin  County,  Calif. 
Construction    of    a    new    elementary 
school  building  on  Batterfleld  Rd.; 
restoration   and  additions  to  Main 
Elementary     School.     Redhill    Ele- 
mentary    School     and     Yolandales 
Elementary  SchooL 
Owner — San  Anselmo  School  District, 
Wade  Thomas,  superintendent,  San 
Ajiselmo. 
Architects — J.  Francis  Ward  &  John 
S.   BoUes,  369  Pine  St,  San   Fran- 
cisco. 

The  school  district  plans  an  elec- 
tion soon  to  vote  on  a  proposal  to 
issue  bonds  in  the  amount  of  approxi- 
mately $260,000,  proceeds  of  which 
will  be  used  to  assist  In  financing 
the  above  construction. 


INYOKERN,  Kern  County,  Calif. 

Construction  of  ten  stran-steel  huts 
(40x100  ft),  with  concrete  slab 
floor,  lighting,  heating,  air  cooling 
and  plumbing;  Spec.  17515. 

Owner — Officer    in    charge    of    con- 
struction,    Naval     Ordnance     Test 
Station,  Inyokem. 
Specifications  obtainable  from  the 

above  office   u{>on  deposit  of   check 

or  postal  money  order  for  $10,  (>ayable 

to    Chief   of    Bureau    of    Yards    and 

Docks. 


i  Addition  to  the  present  firehouse. 
'  Owner— West   Sacramento    Fire    De 
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BIDS  WANTED— TO  CLOSE 
MAY  7,  7:30  P.  M.  * 

HEATING  PLANT  ADDITIONS 
SAN  LEANDRO,  AJameda  Co.,  Calif. 
Revision,   overhauling   and   additions 
to  heating  plant  in  lacKlnley  School 
building,    2050   E.    14th    St,    and    In 
Washington    School,    comer    Breed 
and  Dutton  Aves. 
Owner — San  Leandro  Board  of  E<du- 
cation,  P.  W.  Brown,  secretary,  4S1 
Hepburn  St,  San  Leandro. 
Architects   —  Dragon.     Schmidts     St 
Hardman,  2068  Allston  Way,  Berke- 
ley 4. 

Specifications  obtainable  from  the 
office  of  the  architects  upon  deposit 
of  $15. 


4/23/46  ♦•12 

STRUCTURAL    STEEL  CONTRACT 
AWARDED 

PLANT  EXPANSION 

OAKLAND,  AJameda  County,  Calif. 
12th  and  Franklin  Sts. 

Expansion  of  newspaper  plant  to  pro- 
vide for  an  addition  of  62.200  sq.  ft 
of  floor  space  by  remodeling  entire 
press  building  and  joining  it  struc- 
turally with  the  present  Tribune 
Building  and  Tribune  Tower,  de- 
molishing theater  in  press  build- 
ing and  replacing  it  with  four  floors 
of  working  space,  installation  of 
additional  presses  and  equipment, 
air  conditioning  of  mechanical  de- 
partments,  etc. 

Owner  —  Oakland  Tribune,  Tribune 
Tower,  Oakland. 

Architect— Edward    T.    Foulkes,    357 
10th  St,  Oakland. 
A    building    permit    in    amount    of 

$223,000  was   recently  issued  for  the 

above  construction;  working  draw- 
ings  are    being   completed    by   the 

architect. 

Structural  Steel — Moore  Drydock  Co., 
foot  of  Adeline  St,  Oakland. 


system,  tile  baths  and  kitchen,  oak , 
floors.  i 

partment.  Cliff  Travers,  fire  chief.  { Owner— Withheld. 
Plans    and    specifications    may    be )  Ajchitect— iDonnell  E.  Jaekle,  Bulld- 
obtaine^  from   the  fire  chief  at  the  ;     ers'    Exchange    Bldg.,    201    Market 
Fire  Department  headquarters  upon       St.,  San  Jose. 
deposit  of  $5.  Contractor— Bert  Ward  &  Sons,  1245 

■ Lincoln  Aive.,  San  Jose. 

4/23/46  ••     14,     Plans  are  completed  and  work  ia 

PROSPECTIVE  BIDDERS  i  expected  to  start  shortly 


11— HOSPITALS 
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SEQREGRATED  BIDS  WANTED— 
TO   BE   OPENED   APRIL  30,   NOON 
ALTER  RESTAURANT 

Approximate  Cost  $30,000 
SAN  FRANCISCO.  374  Bush  St 
Alterations  and  additions  to  restau- 
rant building. 
Owner— Withheld. 

^1oo"^?**~^®**"8^    *    McGulnness, 
488  pine  St. 

Segregated  bids  are  now  belne 
taken  as  follows:  (1)  general  con- 
struction, (2  )  plumbing.  (3)  asphalt 
tile,  (4)  painting.  (5)  electrical  work, 
(6)  heating  and  ventilating  and  (7) 
terrano  floors. 


•• 


4/23/46 

CONTRACT   AWARDED 

OFFICE  BUILDING 

SALINAS,  Monterey  County,  Calif. 
Owner's  site. 

Construction  of  six  separate  1-story 
frame  and   stucco  office  buildings 

Owner— Shippers'  Development,  Inc. 
101  Highway.  South  Salinas. 

Architect— Charles  E.  Butner.  7  Win- 
ham  St.,  Salinas. 

Contractor- Refrigeration  Engineer- 
ing, Inc.,  6107  S.  Central  Ave.,  Los 
Angeles. 


••     8 


4/23/46 

PREPARING    WORKING 

DRAWINGS 

WAREHOUSES 

SALINAS.  Monterev  County,  Calif. 
Pellet  St  in  Industrial  Acres  Sub- 
division. 

Construction  of  three  concrete  and 
steel  warehouses  (60x200  ft.  each), 
with  spur  track  and  team  track 
facilities  to  provide  warehouse 
space  for  rent  to  various  firms  and 
industries. 

Owner  —  Salinas  Valley  Engineering 
&  Development  Co.,  CJharles  McCall, 
engineer  in  charge.  Box  316,  Salinas. 

Architect— Crharles  E.  Butner,  7  Win- 
ham  St,  Salinas. 


4/23/46  ••10 

PLANS  BEING  FIGURED— BIDS 

OPEN    MAY  1,  10  A.  M. 

AUDITORIUM 

SAN    FRANCISCO.     41st    Ave.     and 

Ulloa  St  St  Gabriel  School. 
Construction  of  one-story  reinforced 

concrete  and  steel  auditorium  build- 
ing. 
Owner— Roman    Catholic    Archbishop 

of  San  Francisco,  1100  Franklin  St 
Architect— Martin  J.  Rlst,  944  Phelan 

Bldg.,  San  Francisco. 

The  following  contractors  are  fig- 
uring plans : 

Parker.     Steffens     &     Pearce,     136 
South  Park,  San  Francisco. 

Moore  &  Roberts,   693  Mission   St, 
San  Francisco. 

Monson    Bros.,    475    Sixth    St,    San 
Francisco. 

H.  H,  Larsen  Co.,  64  South  Park, 
San  Francisco. 

G.   W.  Williams  Co.,  10  California 
Dr..  Burling^ame. 


4/23/46  •     •     9 

BOND    ELECTION 

SCHOOL  BLDG. 

YREKA,    Siskiyou    Co..    Cal.     Fourth 

Street 
Construction  of  grammar  school  bldg. 
to    contain    six    classrooms,    audi- 
torium, administrative  office,  teach- 
ers'  room  and   dressing  rooms. 
Owner— Yreka  Elementary  Un.  School 
District,    Ernest    Cooley,    president 
of  the  school  board. 
The   school   district   will  vote   May 
17   on   a  proposal   to  issue   bonds   in 
the  amount  of  $95,(X)0  to  finance  con- 
struction. 


4/12/46  "11 

PLANNED 

COUNTY  HOSPITAL 

Cost  Approx.  $70,000-80,000 
SONOMA    COUNTY,    Calif.     Site    not 

selected. 
Construction    of    reinforced    concrete 

county  hospital  building. 
)wner — Sonoma  County  Hospital  Dis- 
trict, August  Pinelll,  Sonoma;  Aug. 

Sebastlanl.  E  4th   St.,   Sonoma;   C. 

A.  Wilson.  Sonoma;   Marian  Green 

Baker,   Israel   Shainsky. 
Architect — Not  Selected. 

The  above  hospital  district  com- 
nittee.  appointed  by  the  Board  of 
Supervisors,  will  have  to  be  confirm- 
ed at  the  next  general  election  in 
September  or  October.  Meanwhile, 
plans  are  being  laid  for  application 
for  Federal  funds,  selection  of  site, 
etc. 


14/23/46  1  2 

PLANT  SITE  SELECTED 

SANTA    CLARA,    Santa   Clara    Co., 
Calif.     Between     Southern     Pacific 
j     right-of-way  and  the  Santa  Clara- 
I     Alviso  Rd. 

j  Construction   of   an  Initial   steel  and 
concrete    production     unit     (100x40 
:     feet). 

•  Owner — Lloyd's  Food  Products,  Lloyd 
i     E.  Hunt  proprietor,  535  Lowell  St., 
i     Palo  Alto. 
I  Architect — Not  selected. 


REPAIR  BARN  AND  PADDOCK 

PLEAS  ANTON,   Alameda  Co..   Calif.    4/23/46  ••2  8 

Alameda  County  Fairgrounds.  PLANNED 

Repair    fire    damage    to   bam    No.    2    RESIDENCES  Cost  $5(KX)  Bach 

and    paddock   and  seal   coating  at    NEAR    SAN   PABLO,    Contra   Coata 

grandstand     and     new     section     of       County.  C:allf.  North  of  Highway  40 

paved  road.  and  east  <>f  Giant  Rd. 

Owner — County    of    Alameda,    Court-    Construction    of   543   one-story   wood 

house,  Oakland.  frame  residences. 

Architect— Kent  &  Hass,  525  Market  ,  Owner— California  Homes,  Inc.,  Room 

St.  San  Francisco.  800.  1  Drulnm  St,  San  Francisco. 

Plans  and  specifications  obtainable  Contractor—Cannon  A  Larsen,  c/o 
from  the  county  clerk's  office.  Court-  Robert  H.  Collins.  Room  800,  1 
house,  Oakland,  upon  deposit  of  $25.       Drumm  St.,  San  Francisco. 

As  previously  reported,  bids  will  The  general  contractor  will  open 
be  opened   April   30,   10:30  A.    M..   in  !  offices  at  th)e  site  after  May  1. 

the    Board    of    Supervisors'    meeting  |  .^ 

room  in  the  Courthouse,  Oakland.        ;  4/23/46  ••2  4 

Each  bid  must  be  accompanied  by    PLANS  COMPLETED 
10%   bid  bond  not  to  exceed  $5000.        RESIDENCJE  Est  Cost  $50,000 

The  following  contractors  have  SAN  CARLOS,  San  Mateo  Co..  Calif, 
taken  out  plans:  i  Construction  of  1^ -story  frame  and 

A.  J.  Clausen,  686  Cragmont  Ave.,  j  stucco  residence,  shingle  roof,  three 
Berkeley.  !     bedrooms,  two  baths. 

Patrick  M.  Sofarelll,  20337  Anita  Owner— W.  C.  Johnson,  348  Slst  Ave., 
Ave.,  Hayward.  San  Mateo. 

Monson  Bros..  475  6th  St,  San  Architect  —  John  Davis  Young,  N. 
Francisco.  Lemon  Av*.,  Menlo  Park. 

Close  &  Lewis,  721  C  St,  Hayward.  -. 

'4/23/46  ••2  6 

4/23/46  ••     1  6    PROCEED  ORDER 

BIDS  OPENED  FAMILY  UN ITS     Cent  Price  $156,456 

FENDER  PILING,  ETC.  TULARE  COUNTY.  Calif. 

SAN  FRANCISCO.   Quarantine  Sta-   Construction   of   82   family   dwelling 

tion.  Angel  Island.  i     units;  Cali|f.  V-43e0. 

Constmctlon  of  fender  pilhag,  fender  Owner— Federal  Public  Housing  Au- 

ribbing,  chocks,  etc.  i     thority,  HUmboldt  Bank  Bldg.,  San 

Owner — Federal  Works  Agency.  Pub-  !     Francisco. 

lie  Buildings  AdmlnistraUon.  office  i  Contractor— Robert     McCarthy    Co., 

of  the  district  engineer,  838  U.   S.  ;     1050  Kirkh^m  St,  San  Francisco. 


thority,  Humboldt  Bank  Bldg.,  San 
Francisco. 
(Contractor— Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 
Completion  date  June  15. 


•• 


2  8 


4/23/46 

PROCEED  ORDER 

DWELLING  UNITS 

Contract  Price  $73,598 
I  PASADENA,    Los    Angeles    County, 
Calif. 

Construction  of  49  family  dwelling 
units ;  Calif.  V-4339. 

Owner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Shumaker  &  Evans  Con- 
struction Co..  4007  W.  eth  St,  Loa 
Angeles. 
Completion  date  June  21. 


4/23/46  ••     2  5 

BIDS    WANTED— TO    BE    OPENED 

APRIL  30,  2  P.  M. 

MOVE  BUILDINGS 

OAlvLAND,   Alameda   County,   Calif. 

Moving  of  two  bulldlnga 

Owner— Federal  Public  Housing  Au- 
thority. Room  901-06  Phelan  Bldg.. 
760  Market  St,  San  Francisco. 
Plans  and  specifications  obtainable 

from  the  at>ove  office. 


a  • 


*• 


1  3 


12-13— INDUSTRIAL 
BUILDINGS 


4/23/46  ••12 

BIDS  WANTED— TO  BE   OPENED 
MAY  14,  2  P.  M. 
AUTOMATIC    SPRINKLER 

SYSTEM 
BENICIA  ARSENAL,  Solano  County, 

Calif. 
Automatic    sprinkler    system    In    the 

carpenter  ship ;  Job  No.  2546. 
Owner — U.  S.  Engineer  Office,  74  New 

Montgomery  St.,  San  Francisco. 
Plans  by  engineering  department  of 

owner. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  of  the 
district  engineer. 


••IS 


•• 


4/23/46 

BONDS  VOTED 

SCHOOL  BUILDINGS 

WASCO,  Kera  County,  Calif. 

Construction     of     elementary     school 

buildings. 
Owner — Wasco  School  District,  Wsjco 

The  school  district  voted  bonds  on 
April  16  in  the  amount  of  $175,000, 
proceeds  of  which  will  be  used  to 
finance  the  above  construction. 


•• 


4/23/46 

PREPARING  WORKING 

DRAWINGS 

FEED  STORE      Approx.  Cost  $20,000 

SAN  JOSE,   Santa   Clara   Co..   Calif. 

Bayshore   Highway  and  Lawrence 

Road. 
Construction  of  one-storv  galvanized 

iron  feed  store  building"  (60xl2S  ft), 

truss  roof. 
Owner — Mr.  Caglla. 
Architect — CTharles    E.    Butner,    First 

National  Bank  Bldg.,  San  Jose. 


•• 


4/23/46 

COMPLETING   PLANS 

ERECT  HANGARS 

PLEAS  ANTON.  Alameda  Co.,  Calif. 
Alameda  Countv  Fairgrounds. 

Erection  and  modification  of  two  pre- 
fabricated overseas  airplane  han- 
gars to  adapt  .for  use  as  exhibit 
buildings. 

Owner  —  Alameda  County  Board  of 
Supervisors,    Courthouse.    Alameda. 

Architects— Kent  &  Hass,  525  Market 
St..  San  Francisco. 
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BOND    ELECTION 
SCHOOL  BLDG.        Est.  Cost  $140,000 
BYRON,  Contra  Costa  County,  Calif. 
Five    acres    fronting    the    Byron- 
Brentwood    Highway    between    the 
present  school  sites. 
Construction  of  six-classroom  school 
building     to     contain     auditorium, 
kitchen    facilities   and   administra- 
tive rooms. 
Owner — Excelsior-Byron   School  Dis- 
tricts, Byron. 

The  Byron-Excelslor  School  Dis- 
tricts will  vote  May  3  on  a  proposal 
to  issue  bonds  in  amount  of  $140,0(X), 
proceeds  of  which  would  be  used  to 
finance  the  above  construction. 


9-1 0— EDUCATION  AL 
BUILDINGS 


9 


4  '23/46  I 

BIDS  OPENED 

SCH(X)L  BUILDING 

OAKLAND.  Alameda  County,  Calif. 
28th  and  Summit  Sts. 

Construction  of  one-  and  part  two- 
stor>'  frame  and  brick  veneer  school 
building  to  contain  14  classrooms, 
library  and  chapel;  cement  plas- 
ter exterior. 

Owner — First    Hebrew   Congregation. 

Architect- William  E.  Schlrmer,  1419 
Broadway.  Oakland. 
Complete  bids  were: 

General    Work 
Henrv  Glvnn,  6023  Colby  St,  Oak- 
land. $72,298. 

C.  H.  Thrams,  Oakland.  $83,681. 
'  Stolte.  Inc.,  Oakland.  $84,200. 
Moore   Sc    Roberts,    San    Francisco, 

188,800. 

Heating  and  Ventilating 
Golden    Gate    Sheet    Metal   Works, 

1422  14th  St.  Oakland.  $3525. 

Aladdin     Heating     C\>.,     Oakland, 

$358& 


4/23/46  ••     9 

BOND    ELECTION 

SCHOOL  BUILDING        Cost  $650,000 

LAS  VEGAS,  Clark  County,  Nev. 

Construction  of  new  school  building 
to  replace  a  temporary  building 
in  John  S.  Park  School  area  to 
include  classrooms,  auditorium,  of- 
fices, kindergarten  and  toilet  rooms 
and  improvements  to  g^unds  In 
Huntridge  area. 

Owner — Educational  District  No.  12, 
Las  Vegas,  Nev, 

Architects — Claude  Beelman  &  Her- 
man Spackler,  associate  architects, 
1019  Union  Bank  Bldg.,  Los  Angeles. 
As  previously  reported,  the  district 

will  vote  April  27  on   a   proposal  to 

Issue  bonds  in  the  amount  of  $550,(XX) 

to  finance  project 


4/23/46 

PLANS  ON    FILE 

INYOKERN,  Kem  Co.,  Calif.— A 
set  of  plans  and  specifications  and 
Addendum  No.  1  for  Sptec.  17449  is 
on  file  at  the  office  of  DAILY  PA- 
CIFIC BUILDER,  465  10th  St,  San 
Francisco,  for  the  construction  of 
catapult  equipment  and  arresting 
gear  at  the  Naval  Ordnance  Test 
Station,  Inyokem,  Calif.  As  previous- 
ly reported,  bids  will  be  received 
until  April  29,  11  A.  M.,  by  the  U.  S. 
Navy,  officer  in  charge  of  construc- 
tion. Naval  Ordnance  Station,  Inyo- 
kem, Calif.,  for  the  construction  work 
consisting  of  a  catapult  pit,  an  ar- 
resting gear  pit  and  catapult  and 
arresting  gear  strips  of  reinforced 
concrete.  The  work  also  includes 
earthwork,  masonry,  steel  and  iron 
work,  fire  doors,  roofing  and  damp- 
proofing,  timber  construction  and 
woodwork,  drainage  and  structures, 
plumbing,  air  compressor  units,  pip- 
ing and  accessories,  ventilation  and 
heating,  electrical  work  and  field 
painting.  The  catapult  and  arresting 
gear  machinery  and  accessories  will 
be  furnished  by  the  government  for 
installation  by  the  contractor. 

The  bids  will  be  taken  as  follows: 
Alternates 

Alternate  A — Omission  of  reinforced 
concrete  catapult  strip  pavement  be- 
tween 21-67  and  25x72,  between  sta- 
tions 43-03.44  and  46-03.44,  and  taxi- 
way  No.  2  adjoining  catapult  strip; 

Alternate  B — Omission  of  construc- 
tion of  arresting  gear  between  sta- 
tions 43-03.44  and  51-79.84; 

Alternate  C — Omission  of  all  con- 
struction covered  by  alternates  A  and 
B. 

(1)  lump  sum  for  the  entire  work 
complete ; 

(2)  deduction  from  item  (1)  for  omis- 
sion of  catapult  strip  pavement 
per  altenate  A; 

(3)  deduction  from  Item  (1)  for  omis- 
sion of  arresting  gear  per  alter- 
nate B; 

(4'>  deduction  from  item  (1)  for  omis- 
sion of  catapult  strip  and  arrest- 
ing gear  per  alternate  C. 


4/23/46 

BIDS  WANTED 

NEAR  SANTA  BARBARA,  PASO 
ROBLES  and  SALINAS,  Calif.— As 
previously  reported,  until  April  26, 
10  A.  M.,  bids  will  be  received  by 
the  Civil  Aeronautics  Administration, 
1500  4th  St,  Santa  Monica,  for  the 
construction  of  VHF  radio  range  sta- 
tions near  Santa  Barbara,  Paso 
Robles  and  Salinas;  Proposal  No. 
6-40-222.  j 

The  following  contractors  have 
taken  out  plans: 

C.  B.  Tuttle,  268  Belmont  Ave., 
Long  Beach. 

A.  S.  Schulman  Electric  Co.,  587 
S.  Dearborn  St.,  Chicago,  111. 

Newbery  Electric  Corp.,  1038  Venice 
Blvd.,  Los  Angeles. 

Wlckes  Engineering  &  Construction 
Co.,  1441  2nd  Ave.,  Des  Moines.  Iowa. 

Dmry  Electric  Co.  ,P.  O.  Box  1270, 
San   Bernardino. 

Kashner-Bender.  Inc.,  704  S.  Spring 
St.,  Los  Angeles. 

N.  P.  Van  Valkenburgh  Co..  8809 
San  Vicente  Ave.,   North   Hollywood. 

R.  A  Wattson  Co.,  5526  Vlneland 
Ave.,  North  Hollywood. 

California  Lead  Cable  Splicing  Co., 
12012  S.  Atlantic  Blvd.,  Compton. 

Alcorn  Fence  Co.,  3340  San  Fer- 
nando Rd.,  Los  Angeles. 

Phoenix  Construction  Co.,  P.  O.  Box 
906,  Bakersfleld. 

R.  Ooold  &  Son,  516  S.  El  Dorado 
St.,  Stockton. 

Whalln  Bros  ,  2942  23rd  Ave,  Oak- 
l«md.  ^ 

Wlxson  &  Crowe.  Box  799,  Redding. 

Frank  Electric,  505  Main  St.,  Hay- 
ward. 

The  Olof  Nelson  Construction  Co., 
Logan,  Utah. 

Scott-Buttner  Electric  Co.»  534  20th 
St..  Oakland. 

Shipyard  Construction  Co..  2669 
Cherry  Ave..  Long  Beach. 

Anchor  Post  Fence  Co.  of  Ciilifor- 
nia.  616  S.  Anderson  St..  Los  Angeles.^ 

Petersen  Engineering  Co..  4126  26th 
St..  San  Francisco. 

Charles  J.  Dorfman.  124  N.  La  Brea 
Ave.,  Los  Angeles. 

J.  R.  Armstrong  Construction  Co., 
400  Central  Ave.,  El  Cerrito. 

Peter  Sorensen.  927  Arguello  St, 
Redwood  City. 

Donald  Frazler,  52  Linden  Ave., 
Long  Beach. 

Theodore  Scott,  4405  S.  Normandie 
Ave.,  Los  Angeles. 


Appraiser's  Bldg.,  San  Francisco. 
Low    Bidder — Ben    C.    Gerwlck,    Inc., 

112  Market  St,  San  Francisco,  $17,- 

217. 

Other  bidders  were: 

Duncanson-Harrelson,     San    F'ran- 
clsco,  $18,750. 

Case    Construction     Co.,     Alameda, 
$22,999. 


Completion  date  July  22. 


3  8 
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4/23/46  •• 

LOW  BIDDER 

CHURCH 

VALLEJO,  Solano  County,  Calif 

Construction  of  church  building. 


1  9 


' 3/23/46 

■proceed  6RDER 

I  FAMILY  UNITS      Cont.  Price  $93,492 

I  MADERA  COUNTY,  Calif. 

,  Construction    of   49    family    dwelling 

units;  Calif.  V-4355. 
(Owner- Federal  Public  Housing  Au- 
!     thority,  Humboldt  Bank  Bldg.,  San 

Francisco. 
Contractor— *  Robert    McCarthy    Co., 
!     1050  Kirkh^m  St,  San  Francisco. 

Completion,  date  July  9. 


i. 


4/23/46 

proceed  order 

6^^"er-Sons  &  Da^ughteraTfTsrael,    I^^'^LLING   IWITS 
512  York  St.  Vallejo. 


2  6 


Contract  Price  $15,020 


Architect  — Hyman    &    Appleton,     68   ^^.^   LINlt)A    San    Bemardin   Co., 


1  3 
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BOND   ELECTION 

SCHOOL  ADDITIONS     Cost  $950,000 

LAS  VEGAS,  Clark  County.  Nev. 

Constructio  nof  new  classrooms  for 
high  school,  new  gymnasium  and 
athletic  stadium,  cafeteria,  shope 
and  museum  and  alterations  to  ex- 
isting facilities. 


4/23/46 

BIDS  WANTED— TO  CLOSE 

MAY  3.   11    A.   M. 

SPRINKLER  SYSTEM 

INYOKERN,   Kem   Co.,   Calif.   Naval 

Ordnance  Test  Station. 
Sprinkler  system   for  fire   protection 
in    dispensar>'  and    in   dry-cleaning 
building.      Spec.      17639,   '  including 
earthwork    and    laying    4-lnch    and 
6-inch  transite  water  mains. 
Owner — Officer    in    charge    of    con- 
struction.    Naval     Ordnance     Test 
Station,  Inyokem. 
Specifications   obtainable   from   the 
above    office   upon   deposit    of   check 
or  postal  money  order  for  $10,  payable 
to    Chief    of    Bureau    of    Yards    and 
Docks. 

A  set  of  plans  and  specifications 
is  on  file  for  examination  at  the 
office  of  DAILY  PACIFIC  BUILD- 
ER, 465  10th  St.  San  Francisco. 


14-17— PUBLIC  BLDGS. 

4/23/46  •     1  4 

TOTAL    BIDS 

MEMORIAL  STADIUM 

SEATTLE,  Wash.  Between  Harrison 
and  Republicam  Sts. 

Construction  of  reinforced  concrete 
stadium,  reinforced  concrete  roof, 
approximately  12,000  seating  capa- 
city, for  part  of  building  to  be  built 
now ;  eventually  to  have  seating 
capacity  of  25,000  (108x270);  field 
house,  sales  booths,  etc. 

Owner — Seattle  School  District  No.  1, 
Frank  M.  Brock,  secretary,  810  Dex- 
ter Ave.,  Seattle. 

Architects — George  Wellington  Stod- 
dard &  Associates,  Orpheum  Bldg., 
Seattle. 

General  Construction 
Western    Construction    Co.,    Arctic 
Bldg..  Seattle.  $720,623. 
Strand    &    Son    Construction 

$769,000. 

Nettleton  &  Baldwin,  $987,000. 

Mechanical  Work 
Navarre  Plumbing  &  Heating  Co., 

2308  4th  Ave.,  $57,957. 
University  Plumbing  &  Heating  Co., 

$61,750. 
W.  E.  Beggs  Co.,  $64,214. 
Electrical  Work 

Van    S.    McKinny    Co.,    104   Wall    St. 

Seattle.  $27,938. 

O.  A.  Carlson  Co.,  $28,133. 
.  Agutter  Electric  Co.,  $28,896. 
Industrial  Electric  Co.,  $28,900. 
Holert's  Electric  Fixture  Co..  $30.- 

095. 

Northwest  Electric  Co.,  $30,277. 
City  Electric  Co..  $30,887. 
Watts  Electric  Co.,  $33,156.82. 


Post  St.,  San  Francisco. 


Calif. 


Low  Bidder— Recknagal  &  Yeomens,   Construction   of  10  finished  dwelling 
726  Kentucky  St,  Vallejo.  at  $59.-    ^  ""'^»  '•  ^ajilf.  y-4394 

Owner— Fedclral  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 
Contractor — Shumaker  &  Evans  Con- 
struction (Jo.,  4007  W.  6th  St,  Los 
Angeles. 
Completion  date  June  6. 


San 


868. 

J.  A.  Bryant,  Vallejo,  $64,93& 

Huffman     Construction     Co., 
Francisco,  $76,429. 

Barrett  &  Hilp,  San  Francisco,  $84, 
268. 

20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


4/2S/46 

TO   START   WORK 

SUBDIVISION  Est  Cost  $7,500  Bach 

SAN  RAFAEL,  Marin  County.  Calif. 
Santa  Venicia,  Venicla  Harbor. 

Construction  of  40-bome  subdivistoii. 
one  su  ry  frame  and  stucco  reil- 
dencea. 

Owners  and  Builders — Kenneth  Smit- 
ten, 564  Market  St,  and  H.  J.  King, 
Inc..   231   Franklin    St,   San   Fran- 
cisco. 

Architect-^.  Uoyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 
W^ork  will  begin  within  60  daya. 


2  q: 


4/23/46  • 

PLANS    COMPLETED 

RESIDENCES  Cost,   $10,000   each 

WALNUT  CREEK,  Contra  Costa  Co. 

Construction  of  12  5-  and  6-room  res- 
idences as  the  first  unit  of  a  300- 
houae  subdivialon;  frame  and  stuc- 
co, tile  baths,  hardwood  floors,  gas 
heatmg,  wood  shmgle  roofs. 

Owner  and  Builder — Czaniats  A.  Tay- 
lor, c/o  Architect 

Architect — Donnell  E.  Jaekle,  Build- 
en'  Exchange  Bldg.,  201  Market 
St,  San  Jose. 


2  6 


4/23/46  • 

PREPARING    WORKING 

DRAWINGS 

SUBDIVISION     Est  Cost,  $10,000  ea. 

SAN  CARLOS,  San  Mateo  Co.,  Calif. 

Construction  of  300-home  subdivision, 

5    and    6    rooms,    stucco     exterior, 

shingle   roof.   etc. 
Owner — Garden     Terraces,  c/o  Arch. 
Architect— C.    O.    Clausen,    746    46th 

Ave..  San  Francisco. 


2  6 


•• 


2  8 


2  1 


4/23/46 

PROCEED   ORDER 

DWELLING  UNITS 

Contract  Price  $75,100 
BLYTHE,  Riverside  County,  Calif. 
Construction    of    50   family   dwelling 
units;  C3allf.  V-4287-A 


4/23/46  • 

PREPARING    WORKING 

DRAWINGS 

THEATRE         Approx.   Cost,  $100,000 

OAKLAND,   Alameda  County,   Calif.   Owner— Federal  Public  Housing  Au 
69th    Ave.    and    E    14th    Street 

Construction  of  theatre  building  to 
seat  1000  persons;  reinf.  concrete 
walls,  steel  roof  trusses,  etc. 

Owner — Monarch  Theatres  Co.,  995 
Market    St.    San    Francisco. 

Architects — A.  A.  and  A.  MacKenzie 
Cantin,  704  Market  St.,  San  Fran- 
cisco. 


4/28/48 
PLANNED 

LOS  ANGELES.  CaL— W  e  s  t  e  r  n 
Homes,  1728  W  108th  St,  Los  Ange- 
les, will  build  a  private  housing  proj- 
ect consisting  of  156  dwellings  at 
Normandie  and  Imperial  Highway. 
Los  Angeles  Co.,  for  Sunset  Homes. 
Inc.,  Spiros  O.  Ponty,  president.  1728 
W  108th  St.  Los  Angeles.  Total  eat 
cost  $1,387,400. 

Plans  were  prepared  by  Fred  J. 
Schmidt  1728  W  108th  St.  Los  An- 
galea. 


PLANS  ON  FILE 


Tha   follewing    llet    of    plans    and    •pecifioatione    for    oonetruotien 

ppojaets  are  now  available  for  "ntpoctlon  at  the  office  of  DAILY 

PACIFIC   BULLOER,  465  Tanth  StnMt,  8an   Franoisoa. 


4/23/46 

PLANNED 

RANCH 


2  0 


WaHc 


Looatlan 


Bid  Opening  Data 


ESarthwork,  tano. 
Est  Cost,  $75,000  Spec.  1287 

MILL  VALLEY.  Marin  Co..  Cal.  Ten-  ' • 

nessee  Valley.  Plane  Catapult 

Construction    of   dude   ranch,    to   in-    NOy  13284,  Spec.  17449 
elude  stables,  tennis  courts,  swim- 


Klamath  Project 


4-» 


Inyokem 


4-28 


ming    pool,    track   and    rodeo   field   Water  Distribution  System 
to  seat  2000,  and  other  facilities.        NOy  13416,  Spec  17684 

Owner— Fred  W.  Bagshaw.  8  Throck-    ^     .  .  . r-*— 

morton  Ave..  Mill  Valley.  'a^        ,,Lr^"®™ 

Architect— Not  Selected.  Spec.  17639 


Inyokem 


4-28 


Inyokem 


5-  8 
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4/23/46 

PREPARING  PLANS 

LOS   ANGELES,   Calif.- Architects  i 
Kaufmann.    Lippencott    and    Eggers. 
627  S  Carondelet  St.,  Los  Angeles,  are 
preparing  sketches  for  the  construe-  ■ 
tlon  of  a  building  at   the  northwest 
comer  of  Vine  St  and  Waring  Ave.. 
Hollywood,    for    the    Musicians    Mu-  : 
tuila  Protective  Assn..  Local  No.  47. 
The    structure    will    contain    offices, 
clubrooms,  locker  rooms  and  an  au- 
ditorium;  est   cost,  $400,000. 


SUB  -  BIDS  WANTED 


General  oontraetore  desiring  aubbids  on  any  job  are  Invited  to  make  known 
their  requlr^menta  in  thia  oolumn.    There  Is   no  charge  for  this  service. 

Medical   Bldg..  Lafayette;    No  bid  opening  date  eet 
A.  J.  Hop|)er  Co..  243  Langton   St.   San  Francisco    (MArket  7070). 


22-26— RESIDENTLVL 
BUILDINGS 


wnu"**  ^"^''""d  Parleh  Ch.,  East  Oakland;  Bids  open  April  24,  10  A.  M. 
WUlla   F.    Lynn.    1040   Folger   Ave.,    Berkeley    (BErkeley    6044). 
Moore  &  Roberta,  P93  Mission  St..  San  Francisco   (GArflcld  8579). 
Stolte,  Inc.,  8451   San   Leandro  St.,   Oakland    (TRlnidad   1084). 
Erbentraut  &  Summers.  446  Sixth      St.  San  Francisco   (MOntrose  8310) 


Co., 


4/23/46  •24 

PLANS  COMPLETED  j 

RESIDENCE    Estimated  Cost  $7,500 
SANTA  CLARA,  Santa  Clara  County, 

Calif.  j 

Construction  of  five-room  frame  and  ' 

stucco   residence,  hardwood  floors, 

tile  bath,  shingle  roof.  I 

Owners — Mr.    and    Mrs.    Nodurft    c/o  ' 

architect.  I 

Architect — Donnell  E.  Jaekle,  Build-  ' 

ers'    Exchange    Bldg.,    201    Market 

St.,  San  Jose. 


AKer  Auto  Display  Room,  1175  Potrero  Ave.,  8.  F.;  no  bid  opening  daU 
^^rrett  &  Hilp,  91S  Harrison  St,  San  Franciaco   (DOuglaa  0700i. 


^*^***?  S'*'"'*  ^^*  ^'*'"«<'*  at  D»vls  St.,  San  Jose;    Bids  open   May  1 
Carl  N.  Swenson  Co.,  365  Stockton  Ave.,  San  Jose   (BAllard  2602). 


2  8 


4/23/46 

PREPARING  WORKING 

DRAWINGS 

RESIDENCES  EsUmated  Cost  $10,000  I 

SAN  FRANCISCO.  Sunset  District      I 

Construction  of  eight  one-story  frame 

and  stucco  residences. 
Owner— Withheld. 
Architect — C.    O.    Clausen.    746    46th 

Ave..  San  Francisco. 


eAMERSTOR  &  GBEEN  LIMBER 

Wholesale  end  Jobbmr  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


8ar    Francisco 
1800  ARM-V   STREET 
ATwalter  1300 


Oskland 
2001    LIVINGSTON    STREET 
KEIlog  4-1S84 


2  6 


4/23/46 

PREPARING  WORKING 

DRAWINGS 

IIESIDENCES  Estimated  Cost  $10,000 

SAN  FRANCISCO.  Sunset  District 

Construction    of   17   one-story   frame 

and  stucco  residences. 
Owner— Withheld. 
Architect— C.     O.     Claxisen,    746    46th 

Ave.,  San  Francisco. 


ROOFING 


INDUSTRIAL   AND  COMMERCIAL   BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

I  •       •       • 

Estimates  gladly  submitted  to  Genera]  Contractors  on 
j  any  type  new  Construction 

DONNELLY  ROOFING  CO. 
662  FULTON  ST.,  SAN   FRANCISCO       -       Phone  WAInnt   38S6 


22 


4/23/46  ••     15 

BIDS  WANTED— TO   BE  OPENED 
i  MAY  8.  8  P.   M. 
FIREHOUSE  ADDITION 
WEST    SACRAMENTO,    Sacramento 

County,    Calif.    15th    and   Alabama 

Streets. 


4/23/46 

TO  START  WORK 

APARTMENT  BUILDINGS 

Estimated  Cost  $60,000 

SAN  JOSE,  Santa  Clara  Co..  C^alif. 
Empire  and  Second. 

Construction  of  two  20-unlt  apart- 
ment buildings,  frame  and  stucco, 
with  circulating  hot  water  heating 


4/23/46 

BIDS  WANTED— TO  CLOSE 
APRIL   29.   11    A.    M. 
STRAN-STEEL  HUTS 


ra'd  a  6  8  5  8"6'5  a'i  d  5  a  a  a  a  e  a  a  1 8 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCnON 

Residential   and   Commercial 
—FREE    ESTIMATES-. 

^  *       *,      * 

Easy  Overhead  Door  Co. 

Phone  THomwall  3118 
2808  San  Pablo  Ave^  Berkeley 


INSULATION 


lATTS  -  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  ft  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  TelepftoStt  KEIlog  2-3688 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElawafc  7313 


m 


i 

4 


^ 
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Engineeriiig  Section 


NEWS  INDEX 

For   convenient   reference,   news 
reports  m  this  section  are  classl- 
fle<l  as  fellows: 
Water  Supply  and  Sewage 

Disposal   Plants  31-82 

Bridges    33 

Dams,   Reservoirs  ana 

Dredging   

Decl<8,  Piers  A  Harbors 

Parks,  Airports  and 

Playgrounds    . 

Ralh*oads.  Subways  and 

Tunnels    .._ 

Etectric  Lighting  and 

Transmission    LInee 

Sewers   []]" 

Streets  and    Highways 

Gas.   Water   and    Oil    Pipe 

Unes 


34 


38 


37 

38 

99 
40 
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3l8t  St.,  Newport  Beach,  at  fO.M  per 
cubic  yard,  submitted  the  low  bid  to 
the  Board  of  Harbor  Commissioners 
189  City  Hall,  Los  Angeles,  April  17 
for  the  suction  dredging  of  approxi- 
mately 150,000  cu.  yds.  of  material  in 
the  northeasterly  portion  of  the  east 
basin,  Inner  Harbor,  Los  Aneeles- 
Spec.  1058. 

The  bids  were: 

Newport  Dredging  Co.,  |.09  per  cu. 
yd.;   total,  $148,500. 

Case  Construction  Co.,  $1.25;  total. 
$187,500. 

Franks   Dredging   Co.,    $1.28;    total. 


8  A 


^1 

31-32— WATER  SUPPLY  &I 
SEWAGE  DISPOSAL 
PLANTS  ! 


8  1 


4/23/46 

BIOS  OPENED 

NEAR  VALLEY  SPRINGS,  Cala- 
veras Co.,  Calif.— Following  submit- 
ted bids  to  U.  S.  Engineer  Office, 
Wright  Bldg.,  Slacramento,  under 
Spec.  1219  for  core  drilling  at  Hogan 
Dam  on  the  Calaveras  River  near 
Valley  Springs. 
The  work  involves: 

(1)  one    job    mobilization    and    de- 
mobilization ; 

(2)  50  lln.  ft  overburden  drilling; 

(3)  100  lin.  ft.   drilling  NX  core  In 
concrete ; 

(4)  700  lin.  ft  drilling  NX  core  in 
rock ; 

(5)  40  lin.  ft  drilling  6- in.   core  in 
concrete ; 

16)  75  lin.  ft  casing  or  pile  left  in 
hole ; 

(7)  50  lin.  ft  reaming; 

(8)  50  lin.  ft  cementing  and  drilling 
out  cement; 

(9)  70  hours'  pressure  testing; 

(10)  2  each  drill  setup  for  NX  holes 
in  concrete; 

(11)  7  each  drill  setup  for  NX  holes 
in  rock; 

(12)  4  each  drill  setup  for  6-ln.  diam- 
eter holes  in  conxsrete. 

Total   bids  were: 

(A)   Frank  L.  Howard  Engrg.   Co. 


piles  in   place  of  pricast  concrete 
piles     (e)    substitution    of    treated 
piles  in  place  of  untreated  timber. 
Bearing  and  brace  piles,  approaches 
will    be   constructed    of    reinforced 
concrete  deck  and  precast  concrete 
pile    construction    of    steel    H   pile 
construction   in   all  cases   whether 
the  piers  are  constructed  according 
to  basic  bids  or  alternates.  Fender 
piles  in  all  cases  will  be  untreated 
timber  piles. 
Owner — Bureau  of  Yards  and  Docks, 
Officer  in  Charge  of  Constniction, 
13th  Naval  District  Exchange  Bldg., 
Seattle,  Wash. 
Low    Bidders — Manson    Constr.    and 
Engrg  Co.  and  Sound  Constr.  and 
Engrg.  Co.,  1403  W  45th  St,  Seattle, 
$2,171,000. 

Other  (basic*  bids  follow: 
General    Constr.    Co.,    Seattle,    $2,- 
850,000. 

Morrison   -   Kundsen   Co.,   Inc.,   Se- 
attle, $3,478,902. 

Guy    F.    Atkinson,    Seattle,    $3,639,- 
535. 
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4/23/46 

PLANS  ON   FILE 

INYOKERN,  Kern  Co.,  Calif.— A ' 
set  of  plans  and  specifications  is  on  1 
file  at  the  office  of  DAILY  PACIFIC  I 
BUILDER.  465  10th  St,  San  Fran- 
cisco, for  the  construction  of  altera-  ' 
tions  to  the  water  distribution  ays-  ' 
tern  at  the  Naval  Ordnance  Test  Sta-  1 
tation,  Inyokem,  Calif.;  Spec.  17564.! 
As  previously  reported,  until  April  29,  ' 
11  A.  M.,  lump  sum  bids  will  be  re-  | 

celved  by  the  U.  S.  Navy,  officer  in  i  o-e,- . 

charge  of  construction,  Naval  Ord-  '  ^^^  Angeles,  $6505.50  (based  on  item 
nance  Test  Station,  Inyokem,  Calif.,  '  3  using  drill  3-in.  core  in  concrete 
for  alterations  to  the  water  distribu- i '"s^ead  of  NX  called  for;  ditto  on 
lion  system,  including  connection  of  j  ^^^"^  ^ :  item  5  concore  standard  6- 
12-inch  plant  line  to  distribution  line  *"•.  concrete  bbl.  to  be  used ;  item  6, 
at  four  separate  points;  replacing  of  ^■*"-  ^•^-  P*P«  casing  to  be  used, 
existing  pump  units  and  all  necessary  '  <^^  Mitchell  Diamond  Drill  Co.,  San 
pipe,  controls,  auxiliary  engines,  etc.;  ; Francisco,  $6557.50. 
removal  of  pump  unit  from  chlorina-  i      <^^  Process  Diamond  Bit  and  Tool 

Co..  San  Francisco,  $7268.75. 

(D)   Daniel  C.   Longtin,  San  Fran- 
cisco,   $9991.25. 
Engineer's    estimate,     $6785.00. 
Unit   prices  follow: 

(A)         (B)  (C)         (D) 

(1) $160.00  $280.00  $250.00  $400.00 


4/23/46  • 

BIDS  WANTED 

SAN  FRANCISCO.— Until  April  30, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  74  New  Mont- 
gomery St,  under  Serial  No.  04-203- 
46-16  for  dry-docking  and  overhaul- 
ing the  U.  S.  Motorboat  "H.  L.  Dem- 
eritt". 

Specifications  obtainable  from  the 
above  office. 


about  14  miles  repairing  highway 
with  plant  mix  surfacing  and  crusher 
run  base  and  placing  imported  bor- 
row on  shoulders  between  Cache 
Creek  and  Dunnigan  In  Yolo  County. 
The  work  involves: 

(1)  75  cu.  yds.  stnictural  excavation, 
location  1 ; 

(2)  8000    cu.    yds.    imported    borrow 
location  1 ; 

(3)  14,000  cu.  yds.  imported  borrow 
location  2;  ' 

(4)  3800  cu.    yds.   imported   borrow 
location  3;  * 

(5)  develop  water  supply  and  fur- 
nish water  equipment  location  1  • 

(6)  develop   water   supply   and   fur- 
nish water  equipment  location  2- 

(7)  develop   water  supply  and   fur- 
nish water  equipment  location  3  • 

(8)  1680  M  gallons  apply  water,  loca- 
tions 1,  2  and  3; 

(9)  21,000    tons    crusher    run    base, 
location  2; 

j  (10)  .50    tons    liquid    asphalt    (SC-1) 

j  prime  coat,  location  2; 

I  (11)  475  tons  sand  prmie  coat,  loca- 

I  lion  2; 

j  (12)  7375    tons    plant   mix   surfacing 

!  location  2; 

(13)  4200   tons    plant   mix    surf{u:ine 
location  3;  . 

(14)  10    tons    asphalt    paint    binder 
locations  2  and  3; 

(15)  125  cu.  yds.  sacked  concrete  rip- 
rap, location  1. 

Specifications   obtainable  from   the 
above  office. 


(14)  3306  tons  asphaltic  cement  pare- 

M.ti  ^^}  ^^^  ^°^^  *°<^  screenings; 
kio)  20  lln.  ft  concrete  curb  and  gut- 
/,«v  alone  to  construct; 

(16)  1  6x8.in.  6-in.  V.L  pipe  tees  to 
place; 

(17)  42  cu.  yds.  6-in.  concrete  to  place, 
'"cludin  gexpanslon  Joints; 

iQ        8- In.  flushers  cut  No.  15; 

(19)  3  6-ln.  flushers  cut  No.  16; 

(20)  one  electrolier  system. 
Total    bids   follow: 

(A)  J.  R.  Reeves,  Sacramento,  $40.- 
377.77. 

(B)  A.  Teichert  &  Son,  Sacramento, 
$41,02a75. 

(C)  Brighton    Sand    &    Gravel    Co., 
Sacramento,    $43,941.43. 

(D)  McGilllvray  Constr.   Co.,   Sacra- 
mento,  $44,952.8& 

Unit  prices  follow: 


•• 


36—  PARKS,  AIRPORTS  & 
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4/23/46 
I  BIDS   WANTED 
_.  i      YOLO  COUNTY,  Calif.— Until  Mav 

PLAYGROUNDS  is.  2  p.  M..  bids  win  be  received  by 

.  i  the  State  Division  of  Highways,  G.  T 


(D... 

(2).... 

(3).... 

(i) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11)..... 
(12)..... 

(13) 

(14)..... 

(16) 

(16) 

(17) 

(18) 

(19) 


(A) 

$.15 

.40 

.25 

1.00 

12.00 

7.50 

60.00 

1.20 

1.05 

2.50 

1.00 

1.10 

.17 

4.95 

.75 

2.50 

12.50 

17.50 

15.00 


(B) 

$.25 

.46 

.20 

2.00 
15.00 
8.00 
80.00 
1.30 
1.30 
2.50 
1.60 
1.05 
.17 
4.98 
.75 
2.50 
13.00 
15.00 
15.00 


(C> 

$.20 

.SB 

.50 

1.00 

15.00 

10.00 

65.00 

1.15 

1.10 

2.50 

2.00 

1.20 

.18 

5.20 

.60 

2.50 

15.00 

20.00 

15.00 


(D) 

$.50 

.66 

.50 
5.00 

laoo 

12.00 

75.00 

1.35 

1.20 

500 

5.00 

•  1.30 

.18 

5.25 

1.00 

5.00 

15.00 

10.00 

10.00 


3)  10.965  sq.  tt.  Z-m.  AC  toii; 
;4>  36.3  c.y.   curb  and  gutterjs; 

Specifications  obtainable  firom  the 
)ffice  of  City  Engineer  T.  D.  Kll- 
lenney.  City  Hall.  Vallejo,  ilpon  de- 
X)slt  of  $10.00. 


<20> t5907.00  5907.00  7000.00  600000 


tor  and  reconnecting  same;  altera- 
tlon  and  replacement  of  the  piping, 
meters,  etc.,  adjacent  to  the  pump 
station ;  removal,  replacement  and 
alterations  to  the  floor,  foundation, 
roof,  etc.,  of  the  pump  house;  con- 
struction and  erection  of  a  100,000- 
gallon  standpipe,  complete:  construc- 
tion of  a  reinforced  concrete  pump 
house  with  concrete  floor;  Installa- 
tion of  three  salvaged  booster  pumps; 
removal  and  reconstruction  of  power 
lines  and  control  lines. 


3  1 


</23/46 

BIOS  POSTPONED 

BOISE  PROJECT,  Idaho.  —  Until 
May  9.  10  A.  M.  (postponed  from 
April  29).  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Boise  Idaho,  under  Spec.  1240  for  "C" 
line  canal  pumping  plant,  earthwork 
and  structures,  "C"  line  canal  east 
and  west,  and  concrete  weir,  Conway 
Gulch  lateral,  station  1+50,  Payette 
Division.  Boise  Project  Idaho. 


(2). 

(3). 

(4). 

(5). 

(6). 

(7). 

(8). 
(9)... 
(10). 
(11). 
(12). 


5.50 
6.50 
5.50 

12.00 
1.50 
3.50 
2.00 
8.00 

15.00 
15.00 
2.00 


6.00 
6.35 
5.50 
&50 
1.50 
2.50 
2.50 
5.00 

40.00 
40.0 

40.00 


5.00 

5.00 

a50 

12.50 

1.65 

2.00 

2.50 

5.00 

40.00 

40.00 

40.00 


10.00 

8.00 

9.00 

14.00 

1.75 

4.00 

3.50 

7.00 

25.00 

35.00 

35.00 

3  4 


4/23/46 

CONTRACT   AWARDED 

CENTRAL  VALLEY  PROJECT, 
California. — Parish  Bros.,  Box  6,  Be- 
nicia,  at  $568,974,  awraded  contract 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  No.  1172  for 
i  the  construction  of  earthwork,  canal 

—  lining   and   structures,   Contra  Costa 
,  Canal,  station  2321+25  to  the  end,  and 

—  i  Mountain  View  Reservoir,  Delta  Divl- 
3  3   sion.  Central  Valley  Project,  Callfor- 

:  nia.  The  work  is  situated  from  about 


33— BRIDGES 

4/23/46  • 

COMPLETE    BIDS 

SAN   DIEGO   COUNTY,    Calif.— As    1  mile  east  to  about  3%  miles  south- 
previously    reported,    Spencer    Webb,  '  east  of  Martinez,  Calif. 

1111    N.    Sycamore,    Los    Angeles,    at  i  

$167,316   submitted    low    bid    to   State   4/23/46  ••34 

Division   of  Highways,  G.   T.   McCoy,  |  BIDS  WANTED 

atate  highway  engineer,  State  Bldg.,  TACOMA,  Wash —Until  May  22,  2 
Los  Angeles,  for  construction  of  two  P-  M.,  bids  will  be  received  by  the 
steel  girder  bridges  about  17  miles  U.  S.  Engineer  Office,  Textile  Tower, 
east  of  Oceanside  across  San  Luis  '■  Seattle,  for  Puyallup  River  Flood 
Rey  River  and  Keys  Canyon  Creek  control  project  involving  straighten- 
In   San   Diego  County.  ilng    river    channel,    construction    of 


4/23/46  ••    8  6'  McCoy,  state  highwav  engineer  Pub- 

BIDS  WANTED  (He     Works     Bldg.,     Sacramento,    for 

HUMBOLDT  COUNTY,  Calif. — ^Un-  '  about  7.3  miles  repairing  highway 
til  May  1  bids  will  be  received  by  f  ^^'*th  plant-mix  surfacing  and  crusher 
the  Humboldt  County  Board  of  Su-  ''""  base  between  one  mile  east  of 
pervlsors.  Courthouse,  Eureka,  for  '  Davis  and  Swingle  and  between  2.25 
construction  of  a  runway  at  Hum-  miles  north  of  Arcade  Station  and 
boldt  County  Airport  The  work  In-  |  junction  Route  6,  Yolo  County, 
volves  construction  of  a  runway  1750  ■  The  work  involves : 
feet  long  by  100  feet  wide,  with  a  I 
4-inch  hard  packed  coat  of  gravel. 


Specifications  obtainable  from  the 
county  engineer,  Frank  E.  Kelly, 
Courthouse,  Eureka. 


3a— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

4/23/46  ••8  8 

CONTRACT   AWARDED 

OROVILLE  TO  SACRAMENTO, 
Calif.— H.  H.  Walker,  Inc.,  1816  S. 
Grand  Ave.,  Los  Angeles,  and  P.  O, 
Box  389,  Ellensburg,  Wash.,  at  $281,- 
760.70, 
reau 

for  construction  of  a  230-kllovoIt  i 
transmission  line  from  OrovlUe  to  ' 
Sacramento;  Spec.  No.  1152. 


Location  No.  1 

(1)  6000  cu.  yds.  Imported  borrow; 

(2)  develop   water  supply  and  fur- 
nish water  equipment; 

(3)  150  M  gallons  apply  water; 

(4)  12  tons  asphaltic  emulsion  paint 
binder  and  seal  coat; 

(5)  45  tons  sand  seal  coat; 

(6)  420    tons    plant    mix    surfacing, 
dense  graded; 

(7)  5   cu.   yds.    sacked   port  land   ce- 
ment concrete  riprap; 

Location  No.  2 

(8)  7000  cu.  yds.  imported  borrow; 

(9)  develop  water   supply   and   fur- 
nish water  equipment; 

(10)  410  M  gallons  apply  water; 


4  0 


,  awarded  contract  by  the  Bu-  •  ^"!  l^'^  tons  crusher  run  base; 
of   Reclamation.   Denver,   Colo.,  1  <^2)  25    tons    liquid    asphalt    (SC-1) 


prime  coat; 


39^-SEWERS 


•« 


4/23/46 

BIDS  OPENED 
DUNSMUIR,  Siskiyou  Co.,  Calif. 


(13)  190  tons  sand  prime  coat; 
I  (14)  4  tons  asphalt  paint  binder; 
j  (15)  35    tons    liquid    asphalt     (SC-6) 
j  seal  coat; 

i  (16)  390  tons  screenings  seal  coat; 
!  (17)  1650   tons    plant   mix    surfacing, 
I  open  graded. 

Specifications  obtainable  from  the 


8  9  1  above  office. 

I 


4  0 


The  work  involves: 


!  levees   to  retain  flood  waters  within 


(1)  165  cu.  yds.  remove  and  replace  channel  and  reconstruction  of  six 
heavy  riprap;  bridges   due   to   changed   channel  dl- 

(2)  500  cu.  yds.  structural  excavation   menslons.     Project   will    cover   3-mile 

(3)  1648  lin.  ft  timber  bridge  railing ;   stretch   of   river  withm   the  City   of 

(4)  1310  cu.  yds  class  A  portland  Tacoma,  starting  near  eastern  city 
cement  concrete;  limits  and  ending  down  river  at  11th 

(5)  722.000  lbs.  structural  steel;  ! Street   bridge.     Cost,   $2,000,000. 

(6)  "7610  lin.  ft  furnish  concrete  piles;  '     Specifications   obtainable  from   the 

(7)  136  each  drive  piles ;  above   office   upon    deposit    o*'   $50.00. 

(8)  216,000  lbs.  bar  reinforcing  steel;  :  

(9>  miscellaneous  items  of  work.  ■  4/23/46  3  4 

Total    bids    were:  'CONTRACT   AWARDED 

(A)  Spencer  Webb.  Los  Angeles.  '  FORT  LYON.  Colo— Grosshans  & 
$167,316.  Petersen,   Marysville.   Kan.,  at   $459.- 

(B)  C.  B.  Tuttle  and  Schmidt  Bros.  476.75  awarded  contract  by  the  U. 
Contractors.  Long  Beach.  $180,-  S.  District  Engineer.  P.  O.  Box  1538 
461.80.  'Albuquerque.    N.     M..    for    the    con- 

(C)  Macco  Constr.  Co.,  Clearwater, -struction  of  the  Fort  Lyon  Protec- 
$180,480.  itive  Works,  near  Lan  Animas,  Bent 

(D)  Fred  D.  Kile.  Pasadena,  $181,144.   County,  Colo.    Serial  46-31. 

(E)  M.  H.   Golden.   San  Diego.  $203,-  ■  

693.60.  ;  4/23/46  ••34 

(F)  Haddock  Engrs.,  Ltd.,  Oceanside,    BIDS  WANTED 

1  SACRAMENTO.  Calif.— Until  May 
121,  2  P.  M.,  bids  will  be  received  by 
ithe  U.  S.  Engineer  Office,  Wright 
:  Bldg..  Sacramento,  under  Spec.  1221 
;for  levee  construction  on  left  bank 
jof  Sacramento  River  from  Isleton  to 
'Walnut  Grove. 

1  Unit  quantities  will  be  published 
I  shortly. 


4/23/46 
M.  W.  Brown,  Redding,  at  $8237.40,  BIDS  OPENED 
submitted  low  bid  to  the  State  Divl-  )  SACRAMENTO,  Calif .—E  F  Hil- 
slon  of  Highways,  F.  W  Haselwood,  !  Hard,  1355  43rd  St..  Sacramento,  at 
district  engineer.  1657  Riverside  Dr.,  !  $1909.90  submitted  low  bid  to  the  City 
Redding,  for  about  0.15  mile  InstalUng  ,  of  Sacramento.  City  Hall.  Sacramen- 
an  18-hich  reinforced  concrete  pipe  to.  for  improvement  of  alley  between 
storm  dram  and  connecting  existing  U  and  V  Sts..  from  22nd  to  23rd  Sts 
cross-drains  thereto  at  Dunsmulr,  '  Work  involves  • 
Siskiyou  County. 


The  work  Involves: 

(1)  900  cu.  yds.  structure  excavation; 

(2)  10  cu.  yds.  class  A  portland  ce- 
ment   concrete   In    place    (struc-  j 
tures) ;  i 

(3)  24  cu.  yds.  class  B  portland  ce-  i 
ment  concrete  in  place  (curbs  and  ! 
gutters) ;  i 

(4)  12  lln.  ft  12-ln.  reinforced  con-  I 
Crete  pipe,  standard  strength;         j 

(5)  744  lln.  ft  18-ln.  reinforced  con-  ' 
Crete  pipe,  standard  strength; 


(1)  remove  70  l.f.  hedge; 

(2)  176  cy.  excav.  and  grading; 

(3)  13  cy.  fill  grading; 

(4)  1  manhole  reconstruct  to  grade; 
(6)  place  2  gutter  drains.  No  11; 

(6)  12  l.f.  6-ln.  VI  sewer  pipe; 

(7)  place  96  l.f.  cone,  curtain  wall; 

(8)  16%x63ao-ft    expansion    Joint; 

(9)  120  c.y.  Class  D  concrete  pave- 
ment, early  hardening. 

Total  bids  follow: 
(A)   E.   F.   Hilliard.   Sacramento,  $1,- 
909.90. 


(60)60    lln.    ft    salvage    existing   pipe    (Bi    A.   Teichert  &   Son.   Sacramento 
culvert;  $1941.45. 

(7)  60  lln.   ft   relay  salvaged  comi-  ■  (C)    J.    R    Reeves,    Sacramento,   $1,- 
gated  metal  pipe;  j         993.80. 

(8)  800   lbs.    bar   reinforcing   steel  In  ;  (D)  L.  G.  Lenz,  Sacramento,  $2002.60. 
place;  i      Unit    prices    follow: 

(9)  4  each  cast  steel  frames  and  cov-  I 


ers  In  place. 
Complete  bids  follow: 
M.    W.    Brown.    Redding,    (1)    $2.86, 
(2)    $75.    (3)    $75.    (4)    $3.40,    (5)    $3.40, 

(6)  $2,  (7)  $2,  (8)  $0.14  9)  $50;  total, 
$8237.40. 

(TConnor  Bros.,  Red  Bluff,   (1)   $6, 
(2)  $60,   (3)  $50,   (4)  $2,  (5)  $3.  (6)  $1, 

(7)  $1,  (8)  $.15,  (9)  $50;  total,  $8998, 
Lulgi  Cosentino,  Dunsmulr,   (1)   $6, 

(2)  $50.  (3)  $35,  (4)  $5,  (5)  $4.40,  (6) 
$5,  (7)  $5.  (8)  $0.40,  (9)  $70;  total, 
$11,273.60. 


(A)  (B) 

$.20  $.35 

1.25  1.50 

50  .25 

8.00  7.50 

8.00  15.00 

1.25  1.25 

96  .70 

2.45  2.25 

(9) 12.50  12.45 


(1). 
(2). 
(3). 
(4). 
(5). 
(6). 
(7). 
(8). 


(C) 
$.50 
1.30 
.50 
7.50 

15.00 

1.50 

.75 

2.25 

13.00 


(D) 

$.50 

1.30 

.60 

10.00 

17.50 

1.00 

1.50 

2.50 

12.50 

4  0 


$20 

9,629. 

Unit 

bids  were: 

(A)         (B)         (C) 

(D) 

(D... 

$6.00      $3.00       $3.00 

$5.00 

(2).... 

2.00         1.50        6.00 

3.00 

(3).... 

3.00         1.60        5.00 

3.00 

(4).... 

25.00      35.00       40.00 

39.00 

(5).... 

.105         .1025       .09 

.1076 

(6).... 

2.20         3.70         2.50 

3.00 

(7).... 

140.00     10S.00       85.00 

50.00 

(8>... 

.065           .06           .08 

.066 

(9).... 

2000.00  1600.00  4000.00 

1500.00 

(E) 

(F) 

(1) 

_...    $9.00 

$5.00 

(2) 

_.    ..        5.00 

6.00 

(3) 

2.50 

3.00 

(4) 

..      .„        37.00 

55.00    • 

(5) 

1188 

.11 

(6) 

3  30 

3.00 

(7) 

132  00 

80.00 

(8) 

..._-._ 08 

.07 

(9) 

1000.00  1060.00 

34— DAMS.  RESERVOIRS  & 

DREDGING 

4/23/46 

••3  4 

BIDS  OPENED 

LOS 

ANGELES.    Los   Angeles   Co., 

Calif.  - 

-Newport    Dredging    Co.,    631 

35—     DOCKS,  PIERS  A. 
HARBORS 

,4/23/46  ••35 

Ibids  opened 
eight  piers 

TONGUE  POINT,  Astoria,  Oregon. 
Tongue  Point  Naval  Station. 

Construction  of  8  piers,  reinforced 
concrete  deck  and  precast  concrete 
pile  construction  with  approaches 
of  reinforced  concrete  deck  and 
precast  concrete  piles.  Spec.  17478. 
Alternates  Include  (a)  timber,  becur- 
ing  and  brace  pile  and  reinforced 
concrete  deck  construction  of  seven 
piers  and  one  pier  of  concrete  con- 


40— 


STREETS  AND 
HIGHWAYS 


4  0 


4/23/46  • 

BIDS   WANTED 

PLACER  COUNTY,  Calif.— Until  : 
May  22,  2  P.  M.,  bids  will  be  re-  I 
celved  by  the  State  Division  of  High-  J 
ways,  G.  T.  McCoy,  State  Highway  i 
Engineer,  Public  Works  Bldg.,  Sac-  ! 
r&mento.  for  about  2.6  miles  grad-  j 
Ing  and  surfacing  with  portland  ce-  j 
ment  concrete  pavement  and  plant  ' 
mix  surfacing  between  about  0.1  mile  ! 
westerly  of  Nevada  Street  in  Auburn  , 
and  one  mile  northeasterly  of  noith  ■ 
city  limits  of  Auburn,  Placer  County.  : 

Unit  quantities  will  be  published  ; 
shortly.  j 

Specifications   obtainable   from   the 
above  office 


4  0 


WANTED 

FOR  SALE  '  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

NEW   &    RECONDmONED 
DIMENSION   LUMBER 

TIMBERS,  wallboards,  plumhing, 
pipe,  miilwork,  and  other  building 
materials.  S.\LE  f'RlCES.  Large 
•locks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVF.L.\ND  WRECKING    CO. 

2900  Third  St.      -      VAlencia  4977 


FOR  RENT 

LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACKERS, 
TRUCKS.  Call  Mac,  Pacific  CarrtenL 
Oakland.    KE  4-165L 


4/23/46 

BIDS  WANTED 
YOLO  COUNTY,  Calif.— Until  May 

15,  2  P.  M.,  bids  will  be  received  by 

the  State  Division  of  Highways,  G.  T. 
struction  as  per  basic  bid  (b)  omls-  McCov,  state  highway  engineer,  Pub- 
sion   of  four  piers    (c)    omission    of  Uc     Works     Bldg.,     Sacramento,     for 
one  pier  (d)  substitution  of  steel  H 


UNIFORM    ^    DEPENDABLE 


,  4/23/46  • 

' BIDS    OPENED 

I     SACRAMENTO,  Cal.— J.  R.  Reeves, 

I  Box  1072,  Sacramento,  at  ^0,377.77 
submitted  low  bid  to  the  Sacramento 
City  Council,  city  clerk,  City  Hall, 
Sacramento,  for  the  improvement  of 

;  Swanston    Palms   Unit    No.    8t 

i      The  work  involves: 

(1)  43  lin.  ft  curb  alone  to  take  out; 

I    (2)  3799    cu.     yds.    excavation    and 

j  grading; 

(3)  581  cu.  yda  fill  grading; 

I    (4)  5  old  gutter  drains  to  deliver  to 

j  corporation  yard; 

;    (5)  16  gutter   drains  cut   No.   U   to 
place ; 

(6)  4    manholes    to    reconstruct    to 
grade; 

(7)  10    manholes    complete   to    con- 
struct ; 

:    (8)  1747  lin.  ft  8-In.  V.I.  sewer  pipe; 

i    (9)  851  lln.  ft.  6-In.  V.I.  sewer  pipe; 

i  (10)  7    6x6x4-In.    V.I.    pipe   wyes    to 

j  place ; 

j  (11)  17  street  monuments  to  place; 

;  (12)  6408  lln.  ft  curb  and  gutter  No. 

i  13  to  construct; 

.  (13)  28,836  sq.  ft.  3% -in.  concrete  side- 

'  walk  to  construct ; 


4/23/46 

CONTRACT   AWARDED 

SACRAMENTO  COUNTY,  Calif  — 
A.  Teichert  &  Son,  Inc.,  Box  1113, 
Sacramento,  at  1103,660.25  submitted 
low  bid  and  awarded  the  contract 
by  the  Sacramento  County  Board 
of  Supervisors,  Courthouse,  Sacra- 
mento, for  improvement  of  streets, 
boulevards,  drives,  courts  and  ea.«;e- 
ments  in  Wright  &  Kimbrough  Ar- 
den  Park  Vista,  Units  Nos.  2  and  3. 
Plans  by  Engineer  Jos.  E.  Spenk, 
408  California  Exchange  Bldg.,  Sac- 
ramento. 
Work  involves: 

(1)  28,000  c.y.  earthwork,   excav.; 

(2)  400  c.y.  earthwork,  (ill; 

(3)  33,800  l.f.  concrete  curb  and  gut- 
ter; 

(i)  85  l.f.  concrete  gutter; 

'5)  376,000  s.f.  armor  coat  pavement 

(6)  50,600  s.f.  asph.  cone,  pave.; 

(7)  680  l.f.  CM  culvert  10-in.  diam. : 

(8)  930  l.f.  CM  culvert.  12.in.  diam.; 

(9)  220  l.f.  CM  culvert,  15-in.  diam.  • 
(10)  600  l.f.  CM  culvert,  18-in.  diam. ; 
,(11)  2,050  l.f.  vit.  clay  pipe,  6-in.  diam. 

(12)  2,890   l.f.   8-Inch  do; 

(13)  1,370    l.f.    10-inch  do; 

(14)  220  l.f.  15-Inch  do; 

(15)  30  l.f,  vit   clay   pipe  encased   in 
concrete,  6-in.  diam. ; 

(16)  20  It  vit.   clay  pipe  encased   in 
concrete,  10-in.  diam.; 

(17)  56  cast  Iron  gutter  drains; 

(18)  32  manholes   comp.  with  frame 
and  cover; 

19)  1  concrete  catch  basin  and  gut- 
ter drain ; 
(20)  1,400  c.y.  ditch  excav.; 
Total    bids   follow: 

(A)  A.  Teichert  &  Son,   Inc.,   Sacra- 
mento,  J103.660.25. 

(B)  J.  R.  Reeves,  Sacramento,  $113,- 
124.40. 

(C)  McGllllbray   Constr 
mento,  $120,073.75. 

Unit  prices  follow: 
(A) 
$.32 

.30 
1.00 
1.25 

.095 

.12 

1.70 

2.30 

2.80 

3.00 

1.30 

1J25 

1.45 

2.25 

2.50 

3.10 

16.00 

90.00 

60.00 

.50 


4/23/46  ••4  0 

BIDS  OPENED 

SACRAMENTO,  Calif.— MdJillivray 
Construction  Co.,  Box  873,  Sacra- 
mento, at  $585&44,  submitted  low  bid 
to  the  City  of  Sacramento,  City  Hall, 
Sacramento,  for  improvemeilit  of  H 
St.  from  Monterey  Terrace  to  53rd  St. 

The  work  involves : 

(1)  402  c.y.  excav.  and  grading; 

(2)  15  cy.  fill  grading; 

(3)  1780  l.f.  concrete  curb  4nd  gut- 
ter.   Cut    No.    6   to   constr; 

(4)  7  gutter  drains  No  7  to  deliver 
to  Corp  Yard; 

(5)  place  6  gutter  drains,   No  11; 

(6)  100  l.f.   6-in.  VI  sewer  pipe; 

(7;  2   Y   X   6  X   4   inch   VI   yfyea   lo 

place; 
(8)  construct 
complete. 
(9»  construct 

walk; 
(10)  place  6230  s.f.  SVi-in.  aspjh.  cone, 
pavement,  seal  coat. 
Total  bids  follow: 
(A»  McGilllvray     Constructicin 
$5856.44. 

(B)  J.  R  Reeves,  $6120.26. 

(C)  A.   Teichert  &  Co.,   Sacr|imento. 
$6201.16. 

Unit   prices  follow : 
(A) 

- $  .85 

50 

1.47 

_ 3.00 


1    concrete    rjianhole, 
8303    s.f.    3^-ijl.    cone 


Co., 


(1^- _.. 

(2) 

(8) 

(4) 

(5) 16.00 


(6) 

(7) _.... 

(8)...„ 

(9) 

(10)..„ 


1.35 

7.50 

70.00 

.18 

.17 


(B) 

(C) 

$1.00 

$1.15 

.50 

.35 

L56 

1.56 

1.00 

2.00 

12.50 

15.00 

2.00 

1.25 

5.00 

3.60 

75.00 

50.00 

.18 

.186 

.176 

.186 

4/28/4«  ••4  0 

BIOS  WANTED 

BUTTE,  COLUSA,  GLENN,  SAC- 
RAMENTO, SUTTER  AliD  YOLO 
COUNTIBS,  Calif— UnUl  May  25,  2 
P.  M.,  bids  wUl  be  received  by  the 
Stale  Division  of  Highways.  O.  T. 
McCoy,  state  highway  engineer.  Pub- 
lic Works  Bldg.,  Sacramento,  for  net 
distance  of  about  34.9  miles  applying 
seal  coat  at  various  locations  in  Dis- 
trict III  in  Butte,  Colusa,  Glenn,  Sac- 
ramento. Sutter  and  Yolo  Counties. 

The  work  involves: 

(1)  125  tons  asphaltic  emulsion,  lo- 
cation A; 

(2)  1245  tons  screenings,  location  A; 

(3)  11  tons  asphaltic  emulsion,  loca- 
tion B  , 

(4)  110  tons  screenings,  location  B; 

(5)  18  tons  asphaltic  emulsion,  loca- 
tion C; 

(6)  185  tons  screenings,  location  C; 

(7)  11  tons  asphaltic  emulsion,  loca- 
tion D; 

(8)  135  tons  screenings,  location  D; 
(8)  30  tons  asphaltic  emulsion,  loca- 
tion E; 

(.10)  375  tons  screenings,  location- E; 

(11)  9  tons  asphaltic  emulsion,  loca- 
tion F; 

(12)  100  tons  screenings,  location  F; 

(13)  85  tons  liquid  asphalt,  RORC-5» 
location  G; 

(14)  870  tons  screenings,  location  O; 

(15)  27  tons  ausphaltic  emulsion,  loca- 
Uon  H; 

(16)  270  tons  screenings,  location  H; 

(17)  10  tons  liquid  asphalt.  RORC-6k  ' 
location  I; 

(18)  100  tons   screenings,    location  I; 

(19)  11   tons  liquid  asphalt  RORC-ft, 
location  J ; 

(20)  120  tons  screenings,  location   J. 
Specifications   obtainable  from   the 

at>ove  office. 


41— GAS,  WATER  AND  OIL 

4/23/46  ••41 

BIDS   WANTED 

SAN    FRANCISCO.— UnUl    May    7. 
3  P.  M.,  bids  will  be  received  by  the 


Co.,    Sacra- 


(B) 

(C) 

$.335 

$.50 

.30 

.50 

.98 

1.20 

.80 

.75 

.115 

.10 

.14 

.17 

1.80 

1.80 

2.45 

2.20 

2.75 

2.50 

3.05 

3.50 

1.18 

1.10 

1.25 

1.30 

1.62 

1.80 

2.0O 

2.50 

3.50 

1.00 

3.40 

1.50 

22.50 

15.00 

85.00 

75.00 

60.00 

100.00 

LIO 

.50 

McCoy,  state  highmway  engineer. 
Public  Works  Bldg.,  Sacramento,  for 
about  10.5  miles  repairing  shoulders 
with  crusher  run  base,  planti-mixed 
surtacing  and  penetration  tre^itment 
and  constructing  decelerating  lane  on 
portions  of  highway  between  fil  Cer- 
rito  Hill  overhead  in  Albany  and 
Carquinez  Bridge  in  Alameda  and 
Contra  Costa  Counties. 
The  work  involves : 

(1)  275  cu.  yds.  roadway  excavation; 

(2)  16,900  tons  crusher  run  ba*e; 
(3t  93  tons  liquid  asphalt.  SC-1,  prime 

coat  and  penetration  treatiment; 

(4)  39  tons  liquid  asphalt.  SC-34  pene- 
tration treatment; 

(5)  615  tons  sand  seal  coat  and  pene- 
tration treatment; 

(6)  34  tons  asphaltic  emulsion  paint 
binder  and  seal  coat; 

(7)  3610  tons   plant -mixed   surfacing. 
Specifications   obtainable   frojm   the 

above  office. 


4/23/46  r*     4  0 

BIDS  WANTED 

ALAMEDA  AND  CONTRA  COSTA  ^  ^„  ,^„,  . 
COUNTIES,  Calif —Until  Mav  16,  2  i  *^*>"C  Utilities  Commission.  Rm.  287. 
P.  M.,  bids  will  be  received  by  the  '^*y  ^^"'  "^der  Spec.  421  for  instal- 
State  Division  of  Highways,  G.  T.  ^^^^o"  of  ^-  ^d  6-inch  cast  iron  wa- 
--   -  ter   mains    in    Sunvalley    Subdivision 

and  Fredson  Court 
Work   involves : 

(1)  2000   l.f.   excav.   and   backfill; 
(4a  I   1575   l.f.   install   6- inch    bell   and 

spigot  cast  iron  pipe; 
(4b)  426  l.f.  Install  4-lnch  do; 
(5)  4000  lbs.   install   fittings,   valves, 

etc. ; 
(6a)  290    l.f.    make    bell    and    spigot 

joints ; 
(7>  100  sq.  ft  pavement: 

(8)  118    each    install    %-inch    screw 
taps; 

(9)  2000    If     install    %-lnch    service 
pipe; 

(10)  estimated  field  Inspection,  $10.75 

per  calendar  day; 
(A)  materials    furnished    and    serv- 
ices   rendered    by    S.    F.    Water 
Dept.  $321975. 
Specifications  obtainable  from   the 
cashier's  office,  6th  floor.  425  Mason 
Street ;   no  deposit   required. 


!• 


4  0 


4  0 


4/23/46 

PLANS  COMPLETED 

VALLEJO,  Solano  Co.,  Calif.— City 
Engineer   T.    D.    Kilkenny   has    com- 
pleted   plans    for    the    Vallejo    City 
Council,    City   Hall,   Vallejo,   for  Im- 
provement of  portions  of  Ohio,  Lou- 
isiana and  Colusa  Sts. 
The  worit  involves : 
(1)  952  yds.  roadway  excavation; 
(2 1   1090  tons  4-in.  crusher  run  rock; 
(3>  43,578  sq.  ft.  2-ln.  asphalUc  con- 
crete top; 
(4)  79    cu.    yds.    concrete    curb   and 

gutter; 
(5>  32  yds.  concrete  gutter  only; 

(6)  12.9  cu.  yds.  concrete  alley  cross- 
ing wings ; 

(7)  245   lin.   ft    12-in.    vitrified   clay 
pipe  drain; 

(8)  40    Iha.    ft    10-in.    vitrified    clay 
pipe  drain ; 

(9)  75    lin.    ft.    4-in.    vitrified    clay 
house  lateral  sewer  pipe; 

(10)  3  catch  basins. 


4  0 


4/23/46  • 

BIDS    WANTED 

VALLEJO,  Solano  Co..  Calif— Un- 
til May  1,  9:30  A.  M..  bids  will  be 
received  by  the  Vallejo  City  Cotmcil, 
Melvin  F.  Brooks,  City  Clerk,  City 
Hall,  Vallejo,  for  paving  of  Kentucky 
Street  from  west  line  of  Trinity  St. 
to  an  existing  pavement  304.6  feet 
distant. 

Work  involves : 
(1>  311   cy.   grading,   excavation; 
(2)  275  tons  4-in.  crusher  ru'i  rock; 


4/23/46 

BIDS  WANTED 

PLACER,  NEVADA  AND  YUBA 
COUNTIES.  Calif.— Until  May  15.  2 
P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  G.  T. 
McCoy,  state  highway  engineer.  Pub- 
lic Works  Bldg..  Sacramento,  for  net 
distance  of  about  35.2  miles  applying 
seal  coat  at  various  locations  In  Dis- 
trict III,  Placer,  Nevada  and  Yuba 
Counties. 

The  work  Involves:  i 

(1)  696  tons  screenings,  location  A; 

(2)  66  tons  asphaltic  emulsion,  loca- 
tion A; 

(3)  70   tons   screenings,    locatk>n   B; 

(4)  7   tons    liquid   asphalt,   RQRC-6, 
location  B; 

(5)  266  tons  screenings,  location  C; 

(6)  27  tons  liquid  asphalt,  H0RC-6. 
location  C; 

(7)  1925  tons  screenings,  location  D; 

(8)  188  tons  liquid  asphalt,  RORC-5, 
location  D; 

(9)  610  tons  screenings,  locatton  E; 
(10)  60  tons  liquid  asphalt,  R6RC-5, 

location  E. 
Specifications  obtainable  fro^  the 
above  office. 


4/23/46  ••41 

BIDS    WANTED 

SAN  FRANCISCO.— Until  May  7. 
3  P.  M.,  bids  \vill  be  received  by  the 
Public  Utilities  Commission,  Rm.  287, 
City  Hall,  under  Spec.  422  for  in- 
stalling of  6-  and  8-lnch  cast  iron 
mains  In  40th,  ilst  42nd  and  46th 
Avenues,  and  P.^checo  Street  in  the 
Sunset  District 
Work    involves : 

(1)  4325  If.  excav.  euid  backfill; 
(4a)  3600    If.    install    6-in.    bell    and 

spigot  cast  Iron  pipe; 
(4b)  725  Lf.  8-inch  do; 
(5>  40<X)  lbs.   install   fittings,   valves, 
etc. ; 
(6a)  800    If.    make    ben    and    spigot 

joints ; 
(8)  240   each    Install    %-inch    screw 

taps ; 
(9>  6000    l.f.    install    %-inch    service 

pipe; 
10)  estimated  field  Inspection,  $10.75 

per  calendar  day ; 
(A)  materials    furnished    and    serv- 
ices   rendered    by    S.    F.    Water 
Dept.    $6679.75. 
Specifications   obtainable  from   the 
cashier's  office.  6th  floor,  425  Mason 
Street ;   no  deposit  required. 


(Continued   on   Page   Four) 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEBLFORM  CONTRAaiNG  CO 


666  Harrison  St. 


DOSSA.-) 


San  Francises 


Pipe  Fabricating  and  Bending 

General  Machine  Work  of  Every  Type 

Non-F#rrous  Castings 

St«el  Valves  and  Ffttingi,  Flanges,  and  Welding  Fittings 

U.  S.  PIPE  &  MFG.  CO. 


249  First  Street 


Sam  FraiKisee 


EXbreek  0380 


There  is  no 

substitute 

for  good 


•  •• 


MuwncTva*^ 


BiOTIWlilllWIII 
I  I   ■  I 

FHIBIEDHAIHIWAU 


PRODUCED    ir  T 


PACIFIC   PRODUCTS 

PLASTER 
CRAFT 

(ONSTIUCTION. 


PACIFIC  PORTLAND  CEMENT  COMPANY 


.AN    FRANCISCC 
LOS   ANGKES 


COASTWIDt  SERVIC-     "^:iuT 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
.  .  .  40'  0"  —  50*  0"  —  60'  0"  —  70"  0"  —  80'  0"  —  90*  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  parliculars. 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel  •  .Steel  Build- 
ings *  Bridges  *  Barges  •  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  ^fiscellaneous  Iron  •  Truck 
Tanks  *  Road  Machinery. 


The  latest  develop- 
ment in  modern  steel 
knildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 


OAKLAND.  CALIFORNIA 


f 


\ 


I 


l! 


I 
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Bi»ll3ij»ff  Peritiit^,  Confracts  ---■  fieCorJeJ  11 


TUESDAY.  APRIL  23.  1946 


BUILDING  FERMTTS 

Applications 


6AN  FRANCISCO 


ALTER  store  and  offices,  |S0,00O; 
566-643  Market  St;  owner,  Rucker 
Puller  Co,  539  Market  St;  owner, 
StoHe,   Inc,   Oakland. 

FLATS,  two  2-story  frame,  |10,000 
each;  K  Lawton  32.6,  67.6  W  26tb 
Ave;  owhei'  and  builder,  Henry 
Doel^er,   Bldr,   Inc,   320  Judah   St 

DWELLING,  1 -story  frame,  |6,000; 
E  36th  Ave  100  N  Moraga;  owner 
and  builder.  T  E  Mohler,  <K26  36th 
Avenue. 


-  ALTER,  1500;  1310  Berkeley  Way; 
owner  and  contractor,  S  T  John- 
son. 1310  Bericeley  Way. 

ADDN,  $3000 ;  2241  8th  St ;  owner  and 
contractor,  Jennie  Cassaro,  prem. 

OARAGE,  $1300;  1114  Amador;  own- 
er, Rouse,  prem;  contractor,  Sharp 
Se  Nledermeyer,  2361  Gkirain,  Rich- 
mond. 

AlJFmtl,  1500;  1403  Bonita;  owner 
arid  contractor,  B  O  Scrihner,  prem. 

PUMP  HOUSE,  11200;  N  end  of 
Aquatic  Park;  owner  and  contrac- 
tor. Pure  Carboftic,  Srd  and  Vir- 
ginia; plans  by  Flour  Corp,  L  A. 

GARAGE.  $900;  leOS  Parker;  owner, 
R  Stoval.  prem;  contractor,  Waldo 
C  Bethel,  1388  67th  St,  Oakland. 

GARAGE,  $600;  1429  Spruce;  owner 
and  builder,  Ben}  Holmes,  prem. 


April   19.   1946 

April  20,  1946— PTN  BLK  2.  Mc- 
Leod  Tract.  Livennore.  The  Pa- 
cific Tel  &  Tel  Co  to  M  Williams 
St  Sana Aprtl  11,  i»46 

April  20,  1946— PTN  LOT  127,  map 
Cherryl&nd.  Eden  Twp.  Henry 
Hendricks  to  whom  it  may  con- 
cern  \pril  20.   1946 

April  20.  1946  —  10714  FOOTHILL 
Blvd.  OaUand.  BevUacqua  Broi 
to  Self - _ April  17.  1946 

April  20,  1946— PTN  LOTS  7,  8,  9 
and  10  Blk  ^  Warner  rTact  and 
pin  Lota  11  and  12  Blk  8.  Warner 
Tract,  Oakland.  John  R  Hoskins 
to  Waldo  E  Bethel.....A.pril  18,  1946 

April  22,  194ft-1300  DAVIS  Street, 
San    Leandro.     Union   Oil    Co    of 

Calif  to  Aetna  Constr  Co 

A.prtl   13,   1946 


SOUTH  SAN   FRANCISCO 


SACRAMENTO   OITY 


ALTER  store  and  flats,  $6000;  8W  jQUONSET  Garage,  $8000;  Linden 
comer  Baker  and  Geary  Sts ;  own-  \  Ave ;  owner,  Mario  Vokmte.  735 
er  and  builder.  Peter  Gregoris,  251  Grand  Ave,  South  San  Francisco. 
Kearny  St 

DWELLINGS,   four  l-story  fr,  $6500 

each;  B  45th  Ave  236,  280,  275,  800   

N    Taraval;     owner     and     builder,  ilatH  house,  $1000;  2816  Sloat  Way; 
MacArthur  Bldg  Co.  3224  Judah  St.       owner  and  contractor,  E  O  Moyer. 

DWELLING,    1-Btory    fr.    $5000;    SE  i     2634  24th  St 
Cor  Usbon  and   Excelsior;   owner,  Id^vvellinos' s.^Q^m.  frame,  stucco, 
W  Blanz,  426  Precita  Ave;  contrac-  l     wood  shingle.  $8000;  2325  3rd  Ave; 

«Jl^x*?r^:^*y  ®'**?  ^*°'  ^®l  ^'il?^  i     owner  and  builder,   A   B  Atkinson, 

DWELLINGS,   two   l-story   fr,   $4000       2323  3rd  Ave 

each ;    S    Melrose    225     250    E    De-  i  DWELLING,    'o-room.     rustic     comp, 
torit;  owner  and  builder.  Billmgs-  ,     |7ooo:  8848  Kroy  Way;  owner  and 

f^^^  ^  ?°'  ^^  Jt"^^  .^L     00..0  '     Guilder.  Van  Osten,  6415  14th  Ave. 
ALTER    2-famlly    flats.    $3500;    2833  i  DWELLING,    6-room    frame,    rustic. 


MARIN    COUNTY 


Recorded  Accepted 

April  19,  1946  —  MILL  VALLEY. 
Ilabelle  Lewis  Main  to  whom  it 
may  concern _ A.pril  11,  1946 

April  20,  194&— NEAR  SAN  Rafael. 
C  E  and  Alice  Housman  to  Her- 
bert A  Crocker  &  Co.. April  16,  1946 

April  20,  1946-SYCAMORE  VIL- 
LAGE. Mill  Valley.    Marin  Cap 


Co;  motors. 
37068    NW  Broadway  and  Hobart; 

owner,    Sherman    Clay   *    Co:    <'«"" 

tractor,  Otis  Elevator  Co;   motors. 
87069    54th  Ave  and  E  12th  Street ; 

owner.  Galoway;  contractor,  Bts,  Ho- 

klQ  ft  Galvan;  service. 
37070    4116  MacArthur  Blvd;  own- 

•r,   MurjAy   Bros;    contractor,   Jones 

Elec  Co;  outlets:  switches;  fixtures: 

plugs;  motors. 

,  37071  5920  College  Ave ;  owner.  An- 
iderson;  cmitractor.  Preston  A  Jones; 
!  service. 

37072    6356  San  Pablo;  owner,  Sam 
JMatsui;  contractor,  Preston  A  Jones; 
1 2  outlets;  alterations. 
•     87073     5408  Trask;  owner,  HllUard 

4(   BhTiest;    contractor,    Melrose    Elec 

Shop;  i  outlets;  1  switch;  alterations. 

37074  5667  Dover;  owner,  Langm- 
rottl;  contaactor.  Paramount  Electric 
Co;   alterations. 

37075  343  9th  St;  owner.  Smith- 
son;  contx&ctor.  Paramount  Electric 
Co;  alterations. 

37076  483  43rd  St;  owner.  Crouch; 
contractor.  Paramount  Electric  Co; 
fixtures;   alterations.  , 

37077  623  Adeline  St ;  owner,  Ford  ;  j 


contract  oy  the  Bureau  of  Reclama- 
tion, Denver.  Colo.,  under  Spea  1224 
for  furnishing  f.o.b.  cars  at  shipping 
point  or  f.o.b.  cars  at  Boidd«r  City, 
K«v,  at  the  option  of  tha  Mddw, 
runners  with  filler  rings  and  one  aet 
mare  wearing  rings  for  the  Boalder 
power  plant,  Boulder  Canyon  Project 

«/8S/4e  •    *2 

BID*  WANTED  ^^^^ 

CENTRAL  VALLEY  PROJECT. 
CaUfomia.— Until  May  17,  2  P.  Mj, 
Mds  wia  be  received  by  tha  U.  S. 
'  Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec  1309  for  fumiahing  and 
delivering  f.ab.  cars  at  the  ahipping 
point  or  f.ab.  cars  at  Coram,  Calif., 
louvers,  dampers.  griUes.  registers 
and  diffusers  for  installaUon  in  the 
Shasta  power  plant  Central  Valley 
Prejeet.  CaUfomia.  The  equipment 
will  be  installed  by  the  govemmwit 
No  charge  for  coplee  of  the  speciliai- 
tions  to  prospective  bona  fide  bid- 
ders ;  to  others,  $1.  not  returnable. 

■"~~"~  •    •    43 


vwm — ^~  •"TT 

NOTICE  OF  SAL£ 

SAN  WSULSCISCO.  —  War 
Administration,  80  Van  Nees  Are, 
San  Francisco  2,  announces  sale  of 
motor  v^iiioles  at  fixed  {Mricea  to 
federal  agencies  April  29,  to  state  and 
local  govertimeots  and  taxjwipported 
institutions  April  M  and  Ibqr  I.  ♦• 
veterans  of  Wtorld  War  II  May  2  and 
3,  and  to  dealers  May  20  throu|^ 
May  24. 


14th  Ave. 

SANTA  CLARA  COUNTY 


Webster  St ;    owner,    Mrs   Clara  A  i 
Waegemann,  2833  Webster  St  1 

ALTEK  apts,  $2500;  1161  Stanyan  St;  I 
owner,   Ella  Harris,   premises.  j 

SHED,   l-story   frame,   $2200;    S   San 

Bruno  200  W  Bayshore  Blvd;  own-  , 

er,  Doidge  Koren  Paint,  c/oWm  ,  ALTERATIONS.  $1000;  1121  W  San 
Mooser.  Alemany  and  Bayshore ;  i  carlos;  owner  and  contractor.  Roc- 
contractor,  L  Lenze,  216  Paul  Ave.  j     (,q   Passarella. 

ALTER   apts    $2000;   2078-82   Green ;    DUELLING,    1-famlly.    $5000:    Holly 

.T^^Si^'i^^n*  ^1}^^'  i^7^^"*°"v.  '     Drive;  owner  and  builder.   A  Den- 
ALTER  dwelling,  $2000;  1429  Fourth  j     ^gg 

Ave;  owner.  Dr  M  Olney,  premises.    wORK  SHOP  and  storage  room.  $1,- 

^  I  _i  -    -  I  '     ^0;  Wyandotte  N  of  Independence 

!  owner  and  builder,  Alf  Monge. 
.DWELLING.  1-family.  and  hobby 
!  shop,  $12,500;  Las  Haciendas  Sub; 
I  owner  and  builder,  H  A  Sheldon. 
-DWELLING,  1-family,  $5000;  Curt- 
!  ner  Ave.  Lot  20;  owner  and  builder, 
i     J  F  Philllips. 

DWELLING.  1-famlly.  $8250:  85  Em- 
j      pey    Way,     Campbell ;     owner    and 
I     builder,  Hayden  &  Thompson, 
j  DWELLING,    one-story,    $8000;     San 
'     Tomas    and    Burrows    Rd ;     owner 

and   builder,    Roy    Christie. 
ALTER  garage,  $300;  Aloha  and  Los 
;     Gatos   Road.   Sartaoga;   owner  and 
contractor,  Dr  C  T  Shokin. 


4/23/46  _^^ 

CONTRACT   AWARDED 

CENTRAL  VALLEY   PROJECT.— 

juAiiri,  auii    vaiiey.    m«ruiv.»t,-      .     37078  '9309-11  Walnut;  owner,  WU-   at  $6434  awartled  contract  by  Bureau 

ital  Co  to  Goheen  Conatr  Co lUams;   contractor.   Johnston  Electric  !  of  Reclamation.  Denver,  for  turn  is  n- 

JLpril    19.   1946  Co-  ranee  '!««  «^d  delivering  one  operatmg  unit 

■ ']     37079     96th    Ave.    and    Sunnyside;  !  with  control  equipment  and  one   lot 

SAN  MATEO  COUNTY  owner,   Fisher;    contractor,   Johnston   of    plate    steel    inlet    and    dlschar^ 

-lElec    Co;    outlets;    fixtures;     ?>"«« ^  i>*P««  «?'  » J2x»3-".ch  homonm^^ 

Recorded  Accepted   motor  for  saw.  „  ^    |pump  for  the   "^.  ^^P^.^^^f.^snec 

April  19,  1946-Ptn  Lot  3B,  Boftvie     ;     3708O    6922  Weld  St;  owner,  Fish- 1  Dam,  Central  Valley  5^«<^1.'   ^^'^ 

Estate.  Mary  D  Banis,  et  al,  to       er;  contractor,  Johnston  Electric  Co;  lii63.    Bids  were  received  March  20. 

^    . ,     .._,  .        D  W  Nicholson  Corp....Mar.  18,  1946   outlets ;    switches;    fixtures;    plugs.      |  .     •     42 

owner  and  builder,  Von  Oaten,  6415    April  .....  1946— Lot  21,  Block  17,  460  3708I     4654  Geranium;  owner.  Lin-  {4/23/46  «-.  - 

-"*•    *—  '     Nevada  Ave.   Donald    E   Wilson,       coin:   contractor,  Johnston  Elec   Co;    NOTICE   OF   SALE 

et  al.  to  See-Merrill  Construction      I  outlets;   switches:    fixtures;    plugs.      I'    SAN    ^TiANCISCO.-UnUl    May    i. 

Co       .„.-.- -A.pril  9,  1946;     37082     8410  Amelia;  owner,  Albrite.io  A.    M.,   bids   will  be    received    by 

April    18.    194&-Lot    30,    Block    20,     j  Paint  &  Varnish  Co ;  contractor.  Mat- ,  the  Navy  Material  Redlsribut ion  & 
Union  Park.  Cari  F  Huber  to  self      ;  son  Electrical:  fan  motors.  j  Disposal   Office  under   »»»«« J^o-    "" 

April  17,  1946:     37083     418  Vernon  St;  owner,  Sim-  '373-46  for  sale  of  misc.  material  m- 

Aprii  18,  iwe^Ptn  Lot  18,  Block  3, 


POSITION  WANTED 

ARCHTTKCT  DRAFT^IIAN,  crea- 
tive  (18  years  exper.),  modem  or  tra- 
ditional, fsom  perspective  through 
working  deltalls :  residential,  commer- 
cial, theaters,  stores,  installations, 
etc,  available  for  jatrt  time  or  per- 
manent position  with  future  Reply 
Box  423,  c/o  Daily  Pacific  Builder. 


ARCHITECTURAL  DBSIOmR, 
experienced  in  residential  and  com- 
merdal  designtng.  would  Uko  eon- 
tact  Interested  in  full  or  part-time 
work.  Phone  HEimlodc  6116. 

to  April  29. 1944 


GENBRAL  MOR.,  COMPLETE  BB- 
TIMATOR,  long  exper.  on  bulUUng 
send  engineering  ooaatr.  ▲▼ailabie  on 
^ort  noUce.  Il«»^  Box  418  c/o 
Daily  Pacific  Builder. 

(4/ia-l»-2S-23 -24/46) 


LABOR  AND  MATBRIAL  BSTI- 
MATOR,  BLDO.  OONSTR  8UPT, 
20  years'  exper.,  arailable  Immedi- 
ately. Reply  Box  419  c/o  DaNy  Pa- 
cific Bulkier. 

(4/18-lf-21-»-S4/46) 


WANTED 

SUPERINTia«IDHNT  for 
bulldinf  eenetMWtktt.  Repi|r 
c/o  Dally  Pacific  Bulkier. 

i/a2-2S-24-t5-M/it 


BUILDING  CONSTR  SUPT.  Reply 
ORdway    3600.  (tf) 


OFFICIAL  PROPOSAL 


iii 


BUILDING  PERMITS 

Granted 


Menlo  Oaks.  Paul  E  and  Pearl  B 
Schlegel  to  whom  it  may  con- 
cern  A.pril  16,  1946 

April  18,  1946— Lot  17,  Beresford 
Park  No  3.  Allen  and  Ruth  M 
Thome  to  Peninsula  Home  Build 


Imons;   contractor,  Goss  Electric  Co;   eluding    electric    motors,     controller 
gervice  I  distribution    panel,    etc.,    located     in 

37084  3500  Calandrla;  owner,  Gede  Oakland,  Albany,  San  Francisco,  and 
Jr-    contractor,  Del   Monte  Electric;  | Alameda. 

outlets ;    switches ;    fixtures ;    plugs ;  } ,    ,    a  o 

ialteratlons.  „    r'^^^^^*^...  .^-r^r. 

37085  431    30th    St;    owner,    H    J;  BIDS  WANTED 


SAN  FRANCISCO 
APRIL  22,  1946 


ALTERATIONS  (convert  basement 
into  bedroom),  $500;  2459  17th  Ave; 
owners,  John  and  Phyliss  Bostrom ; 

day  work. 

ALTERATIONS  .plumbing  and  floor-  ^^^^^.^^^  l-family    dwell 

Ing  in  two  roomsjmd  plastering /"Yng  $1000;  Covington  Road  near 
or'°^''S?n%V  ^°*®*^'  ^l  ,M«l"l  Bellevue.  Los  Altos;  owner  and 
^^  ZfLli\^''  '  I     contractor.   H   B   Sutton. 

.moP     A?S?     TTRTT     qAl^SROOM    DWELLING,   one-family,    $6500;    Lot 

^SSf>  •  ^wiSS^2«i    ^?imond :  i     34.  Bruce  Tract,  Los  Gatos ;  -owner. 
$2000;    S    Wilder    25    E    Diamond .  J     ^  ^  ^  ^^  Bericeley,  San  Jose 

owner  wid  builder,  A  Oilman,  2856  ^     ^^ntractor,  Wm  O  Fiscus. 

cSSi^'^'C'?  STORES.    $26,500;    8W  : ^^.^l^GS,^ ^f lye    1^- family, .  $7,000 


;;;  - A.pril  17.  me  ,  o'Connor     Construction;     contractor.!     SACRAMENTO,    Callf.-Until   May 

ers  ^^^^    ^^  Electric;  outlets;  fixtures.  .2,  2   P   M.,   bids  will   ^e  received    by 

Howard  Park  2.  Irviilg  W  North      i     37086     3323  Telegraph  Ave;  owner.  :the    U.    S.    Bureau    of    R«^J™»*»°"; 
to  Francis  H  Kappler.lpril  17.  1946   Hunters,  Inc;  contractor,  Joseph  Tal-  'Denver,    under    Inv.    ^-^'^^-^J^l 
April  S   m6-L?ts  9  to  12,  inclu-      ;off;   fixtures     alterations.  <""^*«^^^«  ^^vT '"f ^^'h'JnniXe  i^lnt 

sive      Block     70,     Subdivision     7.  37087     4000  E  14th  St;  owner.  Mat-  1  voltage  insulators  fob  «*^PP*^,f^ ^^"^ 

Slbrarfghla^ds.  Schultz  Con^    |  thews ;  contractor.  Red  Top  Electric;  ; -d/or  Sac^-^ i^sr^^^^^^ 

A^rrS^^^SrV^B^U^'TVToS?-  8O3    Brush    ^^^o^^rfc-i^T^^^^  Switch- 

April    ±0,    x»  ^^ ^  ^^ .._,«*      i„        .J      A ♦„„    Tj^H    Ton   Elec- : yard  and  substations. 

1     Specifications   obtainable  from  the 
i  above  office. 


Donald;   contractor.    Red   Top   Elec- 


each;   Lots  13,  15,  18.   20.  21,  Rose 
wood    Dr,    Palo    Alto;    owner    and 
builder,  H  D  Rubensteln  Sherman 
Develop  Co,  710  Moreno  Ave.  Palo 
Alto. 


Friend  Industrial  Tract.  Margaret 

and  Johnnie  Bogolio  to  Thomas  J      '  trie ;  panel  motors. 

Iroderick — -AP':"  i*- i?*«  ;     370^9    395  Grand  Ave  ;ovmer  Nor- 

April    18     1946— Lot   42,    Block    67,      ;  man  Peterson  ;  contractor  Spott  l!.iec 
Subdivision  7,  Millbrae  Highlands.      ;  trical ;  1  outlet ;  1  switch. 
F  J   and   Ruth   Burke   to  Home     |     37090      5911-15     MacArthur     Blvd , 

Modernization  Co April  15,  1946;  owner,  Moore;  co^^^ractor    Calllonila 

T]—*---    19  outlets;    5  switches,   19 


4  2 


Non-Responsibility 


SAN   FRANCISCO  COUNTY 


tlmrinng  Pernnts 


BERKELEY 

1527     Rose;   owner. 


dealer. 


comer  23rd  Ave  and  Irving;  plans  | 

by  Emmanuel  Gran,  283  Post  St ;  ' 

owner,  D  I  Womow;  day  work.  j 

DWELLINGS     (l-story    frame)     (2),' 

$6000  each ;  E   line  28th  Ave  125  S  1 

of  Klrkham ;  E  line  22nd  Ave  275  1 

S  of  Moragra  St ;  owner  and  builder.  ' 

Heglin   &   Nielsen.    1541    27th   Ave;  i 

plans  by  Postll.  i 

DWELLING  (IH-story  f rame) ,  $5400 ;  j 

W  39th  Ave  75  N  Irving  St ;  owner  j 

and    builder,    Sala    tc    Corbell.    823; 
Irving  St. 
ALTERATIONS     (renovate     kitchen 

and    dining    room    of    restaurant),       -  ^     .  i.^«*_.  .-^.t, 

$2000;  40  Market  St;  owner.  Hem-    S  S  Jochums;  2  ^*i«5^io"*;,^^^»» 
don  Feeds.  Inc;  architect,  J  Lloyd  j  basin;  bath  tub;  stak;  ^"J  ^"J- 
r-AnHrh    RM  'Wrd  Ave  '     ^1*3  Sutter;   owner,  Oroff,  dealer, 

D^J^IN^^lstt;;    frame)    (4),|A1     Ferreria;     water    closet;     waah 
$6000  each:  W  line  45th  Ave  175,  i basin ;  shower.  t  lur  w«iv 

200,  225,  250  N  Taraval;  owner  and  \  2830  Sacramento;  owner,  J  M  Walk- 
builder  Jack  Blsslnger.  2199  Jack-  er;  d^*[' ;J^.^";'»»=  L^  S£°  i 
son  St;  architect,  Edmund  De  Mar-  |ets;  6  wash  basins,  4  bath  tube,  4 
f  ini  '  Blnks. 

D\^LLINGS     (l-story    frame)     (3),  j     1W9  Hopklna   St;   o^f''   Clandel; 
5^«)0«ich  ;W  line  48th  Ave  225,  250,;  dealer     Ai    Ferreria;    water    cloiet. 

rns  Mora^ga  St  owner  and  builder. '  ^^J^^i,y'fi^^\''\^^^    Ai»m«di.. 
dence),    $6000;    2016    Pacific    Ave ;   Carthy ;  dealer,  H  P  Murphy ,  2  water 


April  19,  1946— Hallidle  Bldg,  180-32 
Sutter  St.  Albert,  Sara,  Fred  and 
Myrtle  Ichelson  and  Charles  C 
and  Anita  Swingman  as  to  Im- 
provements on  property. 


4/23/46 

BIDS  WANTED 

SUNNYVALE,    Santa    Clara    Co,, 

Calif.— Until  May  6.  8  P.  M.,  bids  will 

I  fixtures  •  2  oluKS  1  be  received  by  the  City  of  Sunnyvale, 

i     37Wr'6i80^Saronl  Dr;  owners  Rust;    jda     Tjubschenck.     city    clerk^    Ci^ 

contractor.  Bay  Us  Ughtlng  Fixture ;    Hall,    for    furnishing    100()    ft.    8-m. 

?rfixture8  mono-cast   iron    pipe    or   equal     1600 

37cS2     318   8th    St;    owner,    Gooda  ,  f t.  of  6-ln.  do,  and  1000  ft  of  4-in.  do. 

i  Cold  Co-  contractor.  T  L  Rosenberg;  I     Specif icaUons  obtainable  from  the 

'  service ;  'motors.  _  _^^  i  above  office.     

i     37093    1925  Dennison ;  owner,  waaco  i  .  ^^ 

!  Steel  Fabrication  Co ;  contractor,  T  L  1 4/23/46 

I  Rosenberg;  motors.  _      IBIDS  OPENED 


liens  Filed 


ALAMEDA  COUNTY 


Recorded 

April  20,  1946— 21^9  WEST  Street 
Berkeley.  Zenith  Mill  A  I-**™^' 
Co,  Inc  vs  Rose  Mason fg2.qo 


Electrical 


SAN   FRANCISCO 


sSSrmS  Franklin  St  (Room  318) ;    "  SAN  F^ANCISCO.-The  following 

I  owner     Chrisienson    &    Lyons;    con-    submitted   bids   to   the  Purch^er  of 

U«Ptn;  TL  Rosenberg;  2  flxturee.         supplies,    270    City  Hall,    under    Bid 

•^?JS5     1048  ?tTst;  owner.  S  &  R  I  No  8525  for  furnishing  and  delivering 

FooTMarfet;     contractor.     Vincent  ■  17,500  ft.    of   8-ln.,   25,000  ft.    of   6-ta^ 

Electric  Motor  Co ;  alterations.  }  and  1000  ft.  of  3-in.  class  150  cast  Iron 

37OT6  625rCollege  Ave;  o^-ner  John    bell   and   spigot  water  pipe   for  San 

savage      contractor.    Radiant    Neon   pr^cisco  Water  Department : 

Amount  I  Sjy*i|tfl-  slOT  a  S.  Pipe  &  Foundry,  (1    $1.45.  (2) 

° *      •     iiHr  633  iS'th  St ;  owner,  Palmer ;    ,o.94,  (3 )  ^.51 ;  210-240  days'  delivery ; 

contractor    Snott  Electrical;  8  plugs,    ^et  60  days. 

?7b98    2«»  Harrison;  owner,  Oleea;  !     American   Cast   Iron   Pipe  £0.     (1) 
contractor,  Spott  Electrical;  range      !  11.46,    (2)    $0,978.    (8  no  bkl;   60  daye 

37099    2320  Valley  St;  owner,  Scott;  i^et;  275-290  days'  delivery, 
contractor,  Spott  Electrical;   motors.;     central  Foundry  Co     (1)  »1«».  (2) 
%00    8731  Seneca  St;  OM-ner,  A  F,, 1.09.   (3)  $0JW;  net  30  days;  180-270 

Bumsen;   contractor,   special   owner;  ^j^yg-  delivery. 

fixtures.  ! 


closets. 

2727    Russell ; 


owner,  Erich  Sachse,  prem;  builder. 
Gene  Compton,  144  Ellis  St.  !«  T^  r.oo*i«.  oVnir 

ADD  TO  SHOP.  $860;  1715  Union  St;  .M^B^Castle^,  s^ln^ 
owner,  Wm   Ortllnghause;  builder, 
Thomas  Qulstad,  165  Mallorca  Way ; 


owner    and    dealer. 


1360  NW  Cor  California  and  Bat- 
tery Sts;  owner.  Cahlll;  contractor. 
Pacific  Elec  &  Mlech  Co;   

1361  101  Point  Lobos;  owner 

contractor.  Golden  Gate  Elec  Co;  

1362  275  Post  St;  owner.  Heyman; 
contractor,  Bylngton  Elec;  2  Plugs. 

1363  2791  Mission;  owner.  Martini, 
contractor,  Bylngton  Elec ;  2  outlets ; 


Constructio>n  of  Junior  Collene  Bldg., 
I  Laeeen  County,  Calif. 

NOTIC^  TO  CONTRACTORS 

NOTICE  IS  HEREBY  GIVEN  that 
{the  Lassen  Union  High  School  and 
"Junior  College  District  of  Lassen 
'county,  California,  will  receive  bids 
I  or  furnishing  labor,  materials,  trans - 
Iportatlon,  and  services  necessary  for 
!  the  construction  of  a  concrete  Jun- 
ior College  Building  for  the  Lassen 
i  Union  Hijgh  School  and  Junior  Col- 
ilege  District  of  Lassen  County,  Cal- 
'ifomla;  each  bid  shall  be  In  ac- 
'  cordance  With  plans  and  specif  lea - 
I  tlons  now  on  file  with  the  Architect, 
I  Ralph  D.  Taylor,  716  Court  Street, 
I  Susanvllle.  Lassen  County,  Calif  or- 
inia,  or  witlh  G.  A.  Collyer.  Principal 
'of  the  La;ssen  Union  High  School, 
I  Susanvllle,  California. 
I  Bidders  are  hereby  notified  that, 
pursuant  to  the  Statutes  of  the  State 
j  of  California  or  local  law  thereto 
■  applicable,  the  Governing  Board  of 
>the  Lassen  Union  High  School  and 
Junior  College  District  has  ascer- 
Ained  the  general  rate  of  per  diem 
wages  and  rates  for  legal  holidays 
and  overtime  work  in  the  locality 
n  which  the  work  is  to  be  pertormed. 
!for  each  Craft  or  type  of  workman 
i  >r  mechanie  needed  to  execute  the 
contract  ^hlch  will  be  awarded  the 
i  successful   bidder. 

i     Each  bid  shall  be  made  out  on  a 
{form  to  be  obtained  at  the  office  of 
jthe    aforesaid    Architect,    Ralph    D. 
j  Taylor,   op    from   G.    A.    Collyer   and 
i  nust  be  accompanied  by  a  certUled 
)  check,    cashier's    check    or    bidder's 
bond    for   five    percent    (5%)    of    the 
amount  ol  the  bid,  made  payable  to 
the  order  of  Lester  R  Davie,  Clerk 
of  the  (jrovemlng  Board  of  the  Las- 
sen  Union    High    School  and   Junior 
,  College    District   of    Lessen   County, 
California,   and  shall  be  sealed  and 
i  iled  with  Lester  R.  Davie  at  the  of- 
:  flee  of  the  Lassen  Union  High  School 
land  Junior  College.  Susanvllle,  Las- 
jsen  County,  California,   on  or  before 
the  6th  dliy  of  May,  1946,  at  8  p.  m. 
and  shall  be  opened   in  public  at  or 
about  8   pb    m.    of    that    day    in    the 
office    of    the    Lassen    Union    High 
School    In    the    city    of    Susanvllle, 
:  Lassen   County,   California. 
!     The   above-mentioned    certified 
;  check,    cashier's    check    or    bidder's 


bond  ehall  k>e  given  aa  a  guarantee 
hmt  the  bidder  will  enter  into  «i  oon- 
tract  if  awarded  the  work  and  will 
be  declared  forfeited  if  the  auoceaa- 
ul  bidder  refuses  to  enter  into  eald 
contraact  after  being  requMted  eo 
to  do  by  the  Governing  Board. 

The  successful  bidder  will  be  re- 
quired to  fumiah  a  labor  and  nm- 
terlal  bond  in  an  amount  equal  to 
fifty  per  cent  (50%)  ef  the  contract 
price,  and  a  faithful  performance 
bond  In  an  amount  equal  to  one 
hundred  percent  (100%)  of  the  con- 
tract price.  Said  bonds  shall  be  se- 
cured from  a  surety  company  aat- 
isfactory  to  the  Governing  Board 
of  the  Lassen  Union  High  School 
and    Junior    College    District. 

The     said     Governing     Board     re- 
serves   the    ri£^t    to    reject   any    bid 
and   all   bids   and/or  waive   any   ir- 
-egularity  In  a  bid. 

LESTER   R    DAVIE, 

Clerk  of  the  Governing  Board  of 
the    Lassen    Union    High    School 
and   Junior    College    District    of 
9uMmvllle.  Lassen  County,  Calif. 
Dated:  April  8.  1946l 
06  Mill  Street 
Susanvllle,  California. 

(Daily   Pacific    Builder) 
(April  15-16-22-28-29  $0/46) 


FIRST  PUBLISHED  TODAY 


Besrd  of  Fire  Commissioners,  West' 

gate  Fire  Protection  DistHct, 

West  Sacramento,  CaiM. 


BIDS  WANTED  —  To  be  opened 
Wednesday,  May  8,  1946.  at  8  P.  M. 
Sealed  bids  will  be  reoeived  for  the 
construction  of  an  addition  to  the 
present  Fire  House  located  at  15th 
and  Alabama  Sts.,  West  Sacramento, 
up  to  and  including  May  8, 1M6.  Plans 
and  Specifications  can  be  secured 
from  the  Fire  Chief  at  the  Fire  Dept 
Headquarters.  A  $iOO  deposit  will  be 
required  on  plans  and  8i>eciflcatlons. 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 
BOARD  of  FIRE  <?OMMISSIONBRS 
\Veatgate  Fire  Protection  District 
B.  C.  HUGHSS, 

Chairman. 
Dally  Pacific  Builder) 
(April  28-24-25-26,  1946) 


I 


BERKELEY 


MApilNERY  AND 
EQUIPMENT 


48 


61  2115  Shattuck;  owner,  Berkeley  | ^ 

Barber   Shop;    contractor,    American  i^^^^^^ 

Neon  Display;  1  sign-    ^ n«w«n  i  BIDS   POSTPONED 

62  2113   Shattuck;    owner,   Gold«»  |     gHOSHONE   PROJECT,  Wyoming. 
Crisp  Donut  Shop;  contractor,  Amen- ^_^^^^j   ^^^   1,   2   P.    M.    (postponed 

can  Neon  Display;  1  **8n-^..„,fl.. .  '  f  rom  April  24),  bids  wiU  be  received 

63  1519  Arch ;  owner,  C  Prlstrua  s,  .  f  .  .   .. „*  t>-^_ 


S^mpllfimg   meol  planning soves   motfy 


2300  Acton ;  owner  and  dealer,  W  F 
Sundman:  water  closet;  wash  basin; 
Tnomas  ViUisiaa,  1.00  mn.iiuiv«i,  »T»j  ,  ^°^"r  ., .  .'  _j_^.  „--h  tub 

.rchltect    J«ne,  H  And.r.<,n.  O'"  |  «**  5%''hV?{Sck  :^.rst.t.  Farm 
DWTOjSiO   <l-.lory  frame),  ,5800 ;    iMunmce  Co;  <>«^er^H  J.v«l.:  2 

?Iio7^/ir^.2nyf"or^;U  ^H^^-ans;  waUr  Oce.;  wa^  Co,^>gn 

builder,  Geary  E  Hooke.  doing  busl-  ,  w^i^.  snower.  

ness  as  Central  Home  Bulldere,  1120  j — 

Irving  St.  OAKLAND 

DWELLING  (2-story  frame),  $11,000;  ; ■ — -; ;       - 

NW  Rockaway  Dr  and  Rockridge  ;     1514  8th  St;  owner,  James;  plumb 


^ - ^  -  ,^„^'  1     63    1519  Arch;  owner.  ^  Frt«trua » ,  , ^^  ^^^  ^^^^^^  ^^  ^^  Bureau  of  Rec- 

1  switch;  3  plugs;  service;  motors,      .contractor,  Oscar  Heede;  2  outlets,  *  ,  jj^^^^iQ^    Denver,  Colo.,  for  fuml^- 

1364      1844    Buchanan    St;    o^*^    switch;   1  plug.      _  ,^         ^^^^^  -«d  '  ing  and  delivering  f.o.b.  care  at  the 
Shlma;  contractor,  Bylngton  Elec;  2       ^    ^jg^on  and  Fulton;  o'^*'?^  ;  shipping  point  or  f.o.b.  cara  at  Cody. 

'     .r*~„*«,.   TTo-ter  A.  Kleiser;  1  "^K^' ^  ^'^q*^    |t   the    option   of    the    bidder, 

.„_    ^  ^1,,.,.  :  ^    ,one8300h.p.,  450  r.p.m.,  vertical  ^t, 

tractor.   Bylngton   El^c;   2  plugs.  i  -  --  — ^— ••»- 

2366     465  Geary   St;    owner,   Ivan; 
contractor,  Bylngton  Elec;   

1367    801  North  Point  St;  owner,  V  \ 


64     Allston  ana  «"«•;"";  " — 7  -I«r 
contractor,  Foster  &  Kleiser;  1  sign. 

|Machinery&  Material 


Terrace;    owner  and  builder,  R  H  er.  J  A  Frtetas;  2  pi  fix. 
Hansen.  1240  7th  Ave.  ;     1728  Auseon ;   owner,  and  plumber, 

REPAIR    FIRE    DAMAGE,    $1500;   S  Suclnlch;  12  water. 

2383-85  18th  Ave;  owner  and  build-  |     1445    Havencourt    Blvd;    f^f-    ^i^^  ^"TouUet^Vs  switches;  4  pi.  \ 

erVred  Johnson.  329  Lowell  St        ;Landera;    plumber,    sa'"^:    1^,J^»*«^   *^\*3*Vi    9832  California  Street;  owner, 

xiraRATIONS   (mezzanine  floor  of       333   Center    St;    ownej-    StiUwell   &       «7^  ^baSle;   contractor,  P  &  J  il 


1368  801    North   Point   St ;    owner,  1 
V    Pedoni;    contractor.    Liberty   Elec 
Co;  3  outlets;   2  plugs. 

1369  2600  14th  Ave;  owner  Rus- 
sell Shean;  contractor,  P  ft  J  Elec 
Co;  18  ouUeta;  14  switches;  25  plugs; 

i     1370    1422  Lombard ;  owner,  Dr  Gll- 
'l>ert    Melendez;    contractor.    P    ft    J 


NEWS  INDEX 

For  convenient  reference,   news 
reports  in  this  section  are  classi- 
fied as  follows: 
Misc.  Supplies  A  Materials 
Machinery  and  Equipment 
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ishigle- runner.  Francis  type  hydraulic 
turbine;  one  oil-pressure  EJ^-^**"* 
tvoe  Kovemor.  and  one  6000-iiva., 
2400-volt,  3-phase,  60-cycle.  88.3  per 
cent  power  factor,  450  r.p.m.,  vertical 
shaft,  alternating  current  geaef**^' 
suitable  for  operation  at  an  altitude 
of  4980  feet,  complete  with  direct- 
connected  exciter  and  thrust  and 
guide  bearings,  all  for  the  Heart 
Slountaln  power  p^t.  Shoshone 
Project,  Wyoming;  Spec.  1184.  Tne 
apparatus  will  be  Installed  by  the 
government.  The  «P«c^^«t^^°^'  ,jj 
Sot  contain  a  provision  for  liquidated 
damages  for  delay.  No  charge  J^' 
copies  of  the  specif K^Uons  to  pros- 
nectlve  bona  fide  bidders;  to  others. 


laundry),  $1500;  1124  Harrison  St;  Bonce;   plumber,  A  Hugschmidt;    "  ] ^'f^ ^coTe^plugs.  j, ■      ^^    i, mi^  !  ?f^rnorra"umabre:"For  particulars. 


;     3019-21  FoothUl  Blvd;  owner.  V™P-  '*!";"  --Meyer   Constr;    contrac- 
Oakland.  ^,    iPer;  Plumber.  T  J  Lunch;  3  pi  fix;    Dr  ^-"^^JJ|f^  outlets;  12  plugs; 

ALTERATIONS   (Install  wood  parti-   2    gas    op.  /-i^^^oiill   switches. 

tloSTand    plumbing    in    toilet    of.     ^^^    39th    Street;    owner     G^dall .  j  11  a^tche^   ^^^^^^   g^.  ^ 

offices).  $700:  1*«  Ellis  St;  owner  plumber    T  J  Lynch     4  pi  fix.  j^^^^^^^.    contractor    E    A    Koenig; 

A^T^E^^NtXr^s^^^o^d^^^^^  Pi   f^,   2   3  S^rik)^r;^";^otSlrMisrack; 

ErfoJTt"uccr$^^;5l2*l?5::^62?E14thSt^  =^*-"   =>-   ^°^"  ^" 

eriok  St;   owner  and  builder.   Bar-   plumber,  J  Morsony;  2  pi  fix.  i--:;:;^    743    Avalon;    owner 


4t 


man  Realty  Co. 


OAKLAND 


Pernls 


DWELLING,  $4000;  2321  Chu^h  St;    -^ 

owner,   IT   Pappas.    2691    «8th   Ave;   

contractor,  D   M  Cotton,   5042   Cal-  j 
averas  Ave.  ^^ 

BARN,  ,l-«tory  frame,  $200Q;  4431 
Mtn  Blvd;  owner  and  bulWer,  R 
Neves,  premises. 

D\VELLING,  l-story  6-room,  $7,000. 
4187  Maple  Ave ;  owner  and  builder 
R    Mason,    1410   Merced    St,    Rlch- 

DwELLING,  l-story  13 -room  4-|am. 
fi6,000;   1939-41-3-45  E  29th  Street; 
owner   and   builder.    Whalin    Bros, 
ltt42  SSrii  Ave. 
ATOITION,  $3500,  301  98th  Avenue; 
owner    and    builder,    Grace    Free 
Church,   premises. 
CHURCH,   l-story.   $10,000;   954   10th 
St;  owner  and  buiWer,  West  Oak- 
land Church  of  God.  1342  64th  Ave ; 
architect,    Irwin    M    Johnson.    449 
MacArthur  Blvd  West. 
ALTER  bldg,  $2000;   6104  E  14th   St; 
owner  and  contractor,  Frank  Coreo 
6005  E  14th  St. 
ALTER  bldg,  $3500;  1151  84tb   Ave; 
owner  and  contractor,  Frank  Corso 
6005  E  14th  St. 
DWELLING,    l-story   6-room.    $5500; 
#706  Thermal  St;  owner,  T  P  Walk- 
er, 1239  15th  Ave;  contractor  Walk- 
er Constr  Co,  1239  15th  Ave. 


; contractor.   Richmond   Elec;    senrtce. 

1379  1233  20th  Ave;  owner.  : 

contractor.  Richmond  Blec  Co;  ..  .^.... 

1380  W   Munich   120   S   Excelsior; 


OAKLAND 


4/23/46  •42. 4/23/46 

fhe'suSiu  of  ReclamaUon,  IH|nv.r,  Bureau  o<  ^'f^"'\^^£^^i 
Colo  Anril  15  f.o.b.  destination,  all  under  Spec  1308  for  '""^^P*!^" 
S°™ctu1Jl  St  Jel,  sldtag,  rooftag  win-  ,  ^eUvering  'o^^JtrJcfA^^' 
dows,  doora,  ventilators.  "^^^y.^^^J  point  or  '•o*'-  5*;^  *i,^°5JJJl  ^tS^ 
thimbles,  anchor  holts^  «^d  all  other   .^e   8-   by   8-inch  J^^ 


1380  W  Munich  120  S  Excelsior;  thimbles,  ««>*=f°^^^73,c^t  the  crane  '  ^.^i' two  g-inch  vaned  elbows,  for 
0^.  Burton;  contractor.  Richmond  °« J««S7 cSncrale  Wa^Si  f iSrs  and  un?ts  1  2  and  5  at  the  Shasta  power 
Elec  Co;  service._    _   _   _^    ^_.    "f^^^^^^^r'JI    complete   -teel    ^2^.   Central  Valley  Project^  CjUtf or- 


1881  N  Lawton  85  W  26th  Ave; 
owner.  Doelger;  contractor,  Rich- 
mond Elec  Co;   service. 

^  W  SSrd  Ave  95  S  Irving  St; 
owner.  Doelger;  contractor.  Rich- 
mond Elec;   service. 

1S8S     2855  Judah;  owner,  Doelger. 

service. 


2182  88th  Ave;  owner.  McDanlels; 
dealer.  Atlas  Htg  ft  Vent  Co;  cen- 
tral furnace. 

9324  Walnut  St;  owner.  Bethel; 
dealer.  Atlas  Htg  ft  Vent  Co;  floor.  

2029  47th  Ave;  owner.  P»<«»««n;  I  ^7~  ^  Richmond  Elec; 
dealer,  Atlas  Htg  ft  Vent  Co;  central  ^S^.'YgJitches;  4  plugs;  se 
^iiraaoA.  I     j_g^     5j.y0   Mission    street;    owner. 

ll>ale's  Tailor  Shop;  contractor.  Neon 


furnace  ^     . 

565  North  St;  owner.  Jeff  re;  deal 
er,  Royal  Htg  ft  Vent  Co;  central 


isif 


Sesvice  Co;   sign. 


,  f5j5  441  Maritet  St;  owner.  U  8 
Recruiting  Hdqtrs;  contractor.  Mohr- 
dlck  Elec  Co ;  6  plugs. 

1M6  W  8th  St  125  S  Folsom  St; 
owner.  Oalland  Laundry  Garage; 
^tractor.    Mohrdlck    Elec  Co;    mo- 

^     **Srr    568  Funston  Ave ;  owner,  Ja- 

Recorded  -^^^^P*®^   robs •   contractor.  Mohrdlck  Electric; 

April    22,    194^-2047-51-55-59-68-67-        <^°* ' 


•'o"'*"*-  . !«  5«P«tl«  bon.  fid.  1>IMm:  f 

4/22/«6  "    *  '   oUiOT,  P.  Jot  wtumtbfe 

term  June  L  19W  '  JoT  furnishing    and    deUvertng    fob 

above  office. insulated.  74W0  kva,   (75,000  kva  out- 

••4  2   nut  capacity),  three  phase,  60  cycle. 

V23/46  ^utdSr     type     .oil     immersed,     self- 

^'jSfoS'A^JSo    Calif.--UnUl  May  SSfS  aut^cSatic  voltage   reguUumg 

aA.CRAMENTU,  ,J-»»*   ...«..^*o^   bv   * -f/^rm*.™   for   use  m    the   115-av 


1.  2 
the 


'?*t?°S5J°;rt«  bJ'r^"*--"/  SSS-o,^.S^or  u..  £  .je  m-« 
P.  M.,  tJidswni  p'^^^^^  winding  neutral  connecUons  of  tbe 
U-    S.    Bur^u    of    Rigaj-      ^   ^^nsformera   to   be    fumlsbed   under 


pril    22,    l»4fr— ZWT-oi-oo-oe-eo-Qi-      i-,i„„  1  the    U.    S.    Bureau    v*    *    fTiHLSaft-A   J^I^Tf^rmers    to 

71-75-79  and  2083  31st  Ave.  Claude       P'^g^     j^  Third  St;  owner.  Mutual  1  Denver,  Colo.,  under  Inv    ^»!^r^   ^  2^ sSec   No.' 1201.  for  the  Sac- 

T  Lindsay  to  same A.pril  22.  1946   J^^  contractor.  Mohrdlck  Elec  Co;  j  for   1.135,200   lln.   ft-    steel   ^^^  ^^l^i^^AT^cy  substations.  Ken- 

_^,    ,,     /^^T^„«.n.,    flo    NW       I-^.:  P^  !j^„    aluminum    stranded   «f '^^f^^J'  "^^^Son™eitral   Valley    ProJ- 

«>ooi««     rnnnectors,    etc.,    i-o-o-   nett    D»v^*°^i _.„.  ^u  h*.  in-talled 


2  outlets. 


BERKELEY 


GARAGE,  with  apt  above,  $4,000; 
2634  Webster  St;  owner  and  con- 
tractor, Ray  E  Vering,  3000  Collie. 

PILING,  concrete,  $1250;  642  Vir- 
ginia; owner  and  contractor.  Pure 
Carbonic,  3rd  and  Virginia;  plans 
by  Fluor  Corp,  Los  Angeles. 

ALTER,  $1200;  2830  4th  St:  owner 
^d  builder,  K  R  German,  402  Ash- 
bury   Ave.  El   Cerrito. 

REPAIRS.  $2090;  2660  Shasta:  owner. 
Elst  of  F  B  Tucker;  contractor. 
Van  Bokkelen-Code  Co,  955  22nd 
St,  Oaklauad. 


April    17,    1946— Beginning    80    NW       .^  ^^^t^^  ,  «^.«    oa«^«.» ^  ..       ,00    „-.,    l»vu,*««, - 

Treat  Ave   and   125.91    NB  from     ;     jjgg     2249  Judah  St;  owner.  Vans  1  compression     connectors,    etc.,^-      nett    ui  •^^^^  ^u  be  installed 

N   17th.   J  di  Crtstlna  ft  son  to     i^^^iet:   contractor.   Mohrdlck   Elec ;  I  ghipping    point    »°fo'f*^^*'S2i:   Jfthe  G^SSent.    No  charge  for 
whom  it  may  concem.A.prU  17.  1946  ^j  lOroviUe  -  Sacramento  230  -  av.  w»«     1°^  .^  _*  the  specif icaUons  to  pros- 

April    19.    194ft-Repairtng    gantry         \^^    ig2  South  Van  Ness  Avenue;    mission  line.  .     ..     ,^_   the   ^ive  bona  fide  bidders;  to  others, 

crane  platform  "D."  SE  6th  and      ^^^^^  r^x   Cabinet   Shop;    contrac-       Specifications  obtainable  from  "»«  , PfjJ^^J  f**^*,^,e. 
King  SU.  Southern  Pacifie  Co  to     .^^^    Mohrdick  Elec  Co;  alteraUons.     above  office  , 

Judson  Pacific  Murphy  Coarp /jaj      127    Ellis    St ;    owner.    New  |  „_ a  e    „  ,0*  /a« 

--^P^i*;^!**   Continental   Beauty   Salon;    contrac- j 4/23/46  *       ams  r-v- ^     k 

pril   19.   1946-B   44th   Ave  »0  S       ^^y   Mohrdlck  Elec  Co;  sign  q^^S  WANTED       ^  ,,     _.   ...   ..^       roLuMBLA.  BASIN  PROJ..  Wash. 

Ulloa.  WUliam  J  and  Nellie  Roche     .^  {^    SSI  25th  Ave;  owner.  Horst- 1     alamOGORDO,  N.  M.— Until  Ap™       colujii»xa ^    ^    „w-tn«n*d 


$1.90.  not  returnable. 
bISs^^postponed 


4  3 


to  whom  It  may  concern 


»eUle  Roche      .^^\^    jsi  25th  Ave;   owner.  Horst-       ALAMOGORDO,  N.  M.--UntU  ^P™  OOl.JJ«JJ^            p    ^    (postpone* 

em me^Tr:  contractor,  Mohrdlck  Electric  1 26^2RMrSdr>^  *»*J^lSi^  ;;J?^  inriT  24)  bids  wUl  be  received 

April  U  1946  S>?!..:„„..                                                   |the    tJ.    S^' Bureau    «>'    R^^J^S^  f.^'S.e  U    S    BurS!u  of  Reclamation^ 

d  View  Ave.      ,     13,,     gth   and   Br>'ant   Sts;    owner.  !  jjenver.    Colo.,    under    ^^''^•'^^  ?^nver     under    Spec    1278    for    fiir- 

inar  to  Pen-       o«™f.h«.il    Eouln:    contractor,    Mohr-    #„-    ♦,„.r.i-*.<«e-    wesUm    red    ceoAr.  Demer,     Tvnwer  circuit  tjreak- 


April  22,  1946—133  Grand 

Geo  R  and  Vera  Deming  to  Pen-        Campbell    Equip;    contractor 
Insula  BulWing  Co A.pril  23,  1946  ^j,^  jnec  Co;  motors. 


ALAMEDA  COUNTY 


OAKLAND 


Recorded  Ac<;ppted  1     37066     851  81st  Ave ;   owner.  Loose 

April  30,   1946— CHAPIN  ST   north      i-vmies    Biscuit    Co;    contractor.    Otis 

46  ft  from  Pacific  Ave.  Alameda.      , Elevator  Co;  motors. 

August  H  and  Lbuis  G  Rahlves      |     370^7     1706  Broadway;  owner,  F  J 

to  whom  it  may  concern SSarty,  Jr;   contractor,  Otis  EHevator 


4  2  JubsLtlon,  fob  shipping  ^J^^^f 

4/23/46  „^„  a^    Wash.,  Columbia  Basm   Pro)-. 

CONTRACT  AWARDED^^^^_iO«^   «      ^  ^^  «P«^«»^??^ 

BOULDER  <^^l^SJSSS^o.. '  JJP'P^'*  *»*****"•  '**  *'"'•'"  * 
S^^:^!^^Z.,T^^^^^   not^eturi^i. 


In  new,  tnodem  home  kitchens,  fruits, 
vegetables  and  meats  will  be  kept  ready 
to  serve  on  a  moment's  notice  from 
a  well-stocked  home  freezer  <iad  re- 
frigerator. 

Out-of-season  berries,  sun- ripened 
fruits  with  all  the  goodness  frozen -in 
and  game,  fowl,  fish,  chops  and  steaks 
will  be  waiting  to  give  yaricty  to  meal 
planning.  Cooked  foods,  too-roUs,  pie, 
hash  or  stew  that  only  require  quick  re- 
heating. You  buy  these  at  seasonal  low 
prices  to  save  money  in  later  months. 

Yes,j^our  new  home  kitchen  will 
need  plenty  of  frozen  food 
storage  capacity  and  food 
preserving  refrigeration. 
Plan  to  have  both  as  soon  as 
new  models  are  available* 


The  new  Home  Fi 
xers  will  be  svmilabl* 
in  esAet  the  updnlit 
type  no  match  yoar 
Kefrtgerator  or  the 
cbcst  type.  Either  style 
will  provide  f rosea 
food  utocige  space  for 
ac  least  a  month's 
sopptf  for  the  srcnse 


GEiew-44e 
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STATE 


PLANS  and 


Barlingame:  State  allocation  of 
$|l90,000  for  extension  of  Junix>eTo 
S»ra  Blvd.  has  revived  the  dis- 
pute over  the  route  of  that  high- 
ly. Formation  of  a  new  high- 
i*By  district  or  extension  of  powers 
of  Highway  Diitrict  No.  10  will 
be  necessary  before  the  road  can 
be  extended  beyond  the  Millbrae 
junction. 

oOo 

Washington,  D.  C:  The  Senate 
has  completed  legislation  on  the 
army  engineer's  1947  civil  fanc- 
tions  hill  which  contains  a  million 
dollar  appropriation  for  the  Pine 
Flat  dam  project  on  Kings  river. 
Senator  Thomas  of  Oklahoma  was 
chairman  of  the  conference  com- 
mittee which  deleted  a  eaual  ap- 
propriation for  the  Isabella  dam 
aha  placed  a  restriction  on  use  of 
the  Kings  river  money  to  require 
a  War  and  Interior  department 
acz«ement  as  to  how  much  of  the 
project  cost  must  be  repaid  by 
those  receiving  benefits. 
oOo 

Salinas:  An  off-street  parking 
plan  is  being  considered  which  will 
necessitate  widening  of  several 
streets.  The  plan,  by  Ronald  Camp- 
bell, planning  consultant,  will  be 
studied  by  the  Salinas  planning 
commission  at  its  May  meeting. 
# 

PORTER  MAKES  PUBUC 
STATEMENT  ON  POUCY 
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SAN  imANCISCO.  WEJ)N£SDAY,  APRIL  24.  1946 


In  connection  with  prices  of  lum- 
ber and  building  materials,  OPA 
Administrator  Paul  Porter  told  the 
Senate  Finance  and  Banking  Com- 
mittee last  week: 

•^Let  me  state  OPA's  position 
broadly.  We  do  not  propose  to 
make  the  veteran  pay  one  bit  moie 
for  the  house  he  builds  than  is 
necessary  to  provide  him  as  quick- 
ly as  possible  with  the  materials 
and  services  he  requires  for  that 
purpose.  We  are  not  going  to  be 
stampeded  into  making  price  in- 
creases in  situations  where  bottle- 
necks of  manpower  or  materials, 
rather  than  price,  limit  the  expan- 
sion of  supply. 

"But  we  have  repeatedly  author- 
ized, and  will  continue  to  authorize 
price  increases  for  lumber  and 
building  materials  on  the  basis  of 
evidence  that  price  ceilings  are 
standing  in  the  way  of  increased 
output." 


OPA'S  B 


RICK 


PRICES 


Ceiling  prices  were  announced 
b^  OPA  this  week  for  modular 
sizes  of  brick  and  structural  build- 
ing tile.  The  modular  size  ceilings 
are  in  line  with  prices  for  standard 
dimension  brick  and  tile. 


A4jiiitiiieiits  Gnrea 
OPA  Lumber  Prices 


OPA  has  granted  price  increases 
in  red  cedar  lumber  items  required 
n  the  home  construction  program. 
The  increases  are  at  the  mill  level, 
but  may  be  passed  on  to  buyers  by 
all  resellers,  including  wholesale 
and  retail  lumber  distribution 
yards.  They  became  effective  Apr. 
22,  and  are  as  follows: 

For  red  cedar  bevel  sidings,  in- 
creases of  $2  to  |6  per  1,000  board 
feet 

For  bungalow  sidings,  increases 
of  $7  to  19  per  1,000  board  feet. 

For  special  sidings,  increases  of 
|5  to  |9  per  1,000  board  feet. 

The  higher  prices,  OPA  said, 
compensate  mills  for  boosts  of  15 
cents  per  hour  in  wages  and  in- 
creases of  $1  to  $4  per  1,000  feet, 
log  scale,  in  the  price  of  logs  which 
has  occurred  since  last  November. 

Companies  who  preservatively 
treat  lumber  by  non-pressure  meth- 
ods can  add  to  their  selling  prices 
the  dollar-and-cents  amount  of  in- 
creases in  the  cost  of  untreated 
lumber  experienced  since  March, 
1942. 

They  are,  however,  required  to 
absorb  any  increase  in  -costs  of 
preservative  treatment  operations 
and  overhead  since  March,  1942. 
The  action  becomes  effective  April 
23. 

Sellers  affected  by  the  action 
are  required  to  submit  reports  to 
the  OPA  national  office  in  Wash- 
ington giving  their  new  selling 
prices  an  information  on  how  the 
new  prices  were  calculated.  This 
data  must  be  filed  with  OPA  with- 
in 30  days  after  a  new  price,  re- 
flecting higher  lumber  costs,  is 
used.  An  increase  averaging  $3.19 
per  1,000  board  feet,  or  five  per 
cent,  in  mill  ceiling  prices  for 
Northeastern  hardwood  lumber  has 
also  been  announced  by  OPA.  It 
may  be  passed  on  to  consumers  by 
all  resellers. 

#— 

SatEvePost  STORY 


jA.  L  A.  Advocates  Private  Enterprise 
JFindiflg  Means  to  Solve  Housing  Problem 

Special   from   the  Daily   Pacific 
BuiLDE«'s  WASHINGTON  BUREAU 

The  American  Ipstitote  of  Architects  still  thinks  that  private 
enterprise  should  shonfder  the  bur4«D  of  providing  adequate  housing 
for  America,  but  that  where  private  enterprise  is  not  able  to  do  the 
job    single-handed,   some    form   of 
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public  assistance  should  be  pro- 
vided to  round  out  the  job. 

Edmund  R.  Purves,  Washington 
representative  of  the  American  In- 
stitute of  Architects,  told  the  Daily 
Pacific  Builder  last  week  that  the 
Institute  still  stands  strongly  be- 
hind the  statement  on  public  hous- 
ing prepared  by  its  board  of  di- 
rectors and  adopted  at  a  meeting 
in  December,  1944,  during  the 
heij^t  of  the  war. 

'*The  American  Institute  of 
I  Architects  is  fully  alive  to  the  im- 
jportance  of  the  subject  of  public 
I  housing  in  the  development  of  the 
j  national  postwar  program,"  the 
I  statement  said. 

j  "It  is  equally  aware,  however, 
I  of  the  controversial  nature  of  the 
I  problem  as  it  has  developed  in  re- 
Icent  years. 

i  "It  believes  that  the  opinion  of 
I  architects,  both  as  technicians  and 
as  citizens,  on  a  matter  of  partic- 
ular interest  to  the  designing  pro- 
fession, is  of  importance  in  this 
j  major  element  in  the  nation's  fu- 
iture  pattern." 

The  statement  continued: 
I  "The  American  Institute  of 
Architects  believes  that  provision 
I  of  decent  housing  for  those  of  our 
{population  who  cannot  pay  eco- 
nomic rents  is  a  generally  acknow- 
iledged  obligation  of  the  American 
■  way-of-lif  e. 

I     "The  Institute  believes  that  pri- 
vate   enteriyrise    should    bear    as 
I  much   as   possible   of   the   load   of 


GRIMES  FUNERAL  TODAY 


Tribute  to  the  West's  rapidly  ex- 
panding industrial  growth  is  paid 
by  the  editors  of  Saturday  Evening 
Post  in  the  Apr.  13  issue.  "Factory 
in  the  Field"  tells  the  story  of  the 
commercial  development  of  3anta 
Clara  county  where  small  busi- 
nesses have  grown  into  large  in- 
dustries almost  overnight. 


Funeral  services  will  be  held  to- 

jday  at  2:30  p.  m.  in  Gantner,  Feld- 

ler,  Kenny  chapel,  1965  Market  St., 

(for  Gerald  M.  Grimes,  48,  who  died 

suddenly  Monday  in  Ross  hospital. 

Mr.  Grimes  was  associated  with 

A.  R.  Williams,  architect,  as  part 

of  the  firm  f  o  Williams  &  Grimes. 

Their    business    address    was    251 

Post  Street. 

Interment  will  be  in  Olivet  Me- 
morial  Park  cemetery. 
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providing  postwar  housing,  but  it 
has  seen  no  development  which 
would  indicate  a  probability  that 
private  enterprise  will  be  able  to 
care  for  the  needs  of  even  a  ma- 
jor portion  of  the  families  now  in 
sob-standard  housing  unless  a  sub- 
stantial increase  in  the  economic 
level  of  this  class  can  be  brought 
about. 

"The  Institute  believes  that  pub- 
lic assistance  in  some  form  will 
be  necessary  to  discharge  the  ob- 
ligation of  American  society  to 
this  group." 

Definitions 

The  Institute's  board  of  direc- 
tors, back  in  that  war-torn  De- 
cember of  1944,  went  on  to  define 
public  housing  so  that  it  could 
state  clearly  the  type  of  public 
housing  it  favored. 

The  Institute  defined  public 
housing   as   follows: 

1 — Federal  Public  Housing : 
Housing  constructed  under  Fed- 
eral direction,  wholly  with  Fed- 
eral funds,  and  remaining  under 
Federal  ownership. 

2 — Federal  -  aid  Public  Hous- 
ing: Housing  constructed  under 
a  local  Housing  Authority,  part- 
ly financed  by  Federal  funds,  but 
remaining  under  local  owner- 
ship. 

3— Local    Public    Housing: 
Housing  constructed  under  a  lo- 
cal   Housing    Authority,    wholly 
financed  by  local  funds,  and  re- 
maining under  local  ownership. 
The  Institute,  in  defining  public 
housing,  said  that  housing  develop- 
ed and  financed  by  private  enter- 
prise, whether  with  Federal  Hous- 
ing  Administration   or   similar   fi- 
nancial stimulation  or  not,  is  not 
considered    to   be    public    housing, 
since    such    operations    are    predi- 
cated upon  an  economic  return  of 
all  funds  invested. 

Then  the  directors  added: 
"The  (of  architects)  considers 
public  housing  to  be  primarily  a 
local  problem,  in  which  Federal  as- 
sistance or  direction  should  be  re- 
stricted to  the  minimum  which  may 
be  necessary  to  assure  throughout 
the  country  both  reasonably  uni- 
form distribution  of  housing  facili- 
ties in  accordance  with  demonstra- 
ble needs.  ^    y 

"A  poll  of  opinion   in   Chapters 
and   State  Associations    (of  archi- 
( Continued  on   Page  Four) 


A,  B>  C» 

Rancho  Mesquite: 

The  fldwers  are  blooming  and 
Springtime  has  come  to  the  Desert. 
"Boy  meets  GirT,  a  housing  short- 
age develops  and  they  immediately 
do  something  about  it!      ^j 

•  *    ♦       ^ 
Little  boy-and-girl   gophers  pop 

out  into  the  sunshine  ad  chatter 
away — then  suddenly  turn  and  start 
digging  and  tunneling  for  their 
new  home.  They  dig  awhile,  then 
come  out  and  cnat  again.  About 
what?  -  -  Who  knows? 
it  -k  it 
This  is  a  good  time  to  view  ob- 
jectively all  of  the  Alphabetical 
Bureaus  which  have  paraded  across 
the  National  scene  for  more  than 
a  decade. 

•  •    * 

Figuring  only  in  round  numbers, 
the  English  alphabet  has  26  letters 
which  would  give  us  a  total  of  17,- 
500  designations  up  to  3-letter  com- 
binations. 

•  •    • 

If  you  think  that  is  un-yood, 
just  wait  until  the  Commies  take 
over!  As  I  understand  the  old  Hus- 
sion alphabet  contained  42  letters, 
which  would  give  a  total  of  74,000 
designations. 

•  -k    * 

But  wait  until  George  Bernard 
Shaw  gets  into  the  picture!  Shaw 
is  the  advocate  of  a  new  phonetic 
English  language  alphabet  contain- 
ing 48  characters.  This  would  give 
more  than  110,500  designations  up 
to  3-character  combinations. 

•  •    • 

Should  old  "potato  nose" 
get  mixed  up  in  the  deal, 
"ABC"  will  really  mean: 
"Alphabetical  Burea^icratic 
Confusion". 


■#■ 


FOLEY  MASS  THURSDAY 

Solemn  requiem  mass  will  be 
said  Thursday  at  9:30  a.  m.  for 
John  J.  Foley,  prominent  local 
architect,  and  his  wife,  May  E. 
Foley,  in  the  Star  of  the  Sea  church 
in  a  joint  service. 

Foley  and  his  wife  were  killed 
Saturday  in  Van  Nuys  when  the 
automobile  in  which  they  were  rid- 
ing was  in  a  collision  with  another 
car. 

The  remains  will  be  in  the  Ar- 
thur J.  Sullivan  &  Co.  funeral  par- 
lors, 2254  Market  street,  imtil  the 
time  of  services.  Interment  will 
be  in  Holy  Cross  cemetery. 


Basic  Boiiding  Regulations  Published  to 
Cover  Prefabricated  Construction  Techniques 

SriCtAL    FKOM    THK    OAILY    PACIFIC 

BuiLDBis  WASHINGTON  BUREAU 

The  Building  Officials  C^onference  of  Aaerica,  Inc^  today  announced 
completion  and  publication  of  basic  building  regulations  covering  the 
n-eetion  of  dwellings  and  other  classes  of  construction  by  prefabricated 

techniques.  The  announcement,  fol- 
lowing a  year's  study  by  the  Con- 
ference's prefabrication  code  sub- 
committee, was  announced  by  W. 
S.  Lee,  president  of  the-  confer- 
ence, and  superintendent  of  build- 
ings in  Rochester,  N.  Y. 

The  action  of  the  conference's 
executive  committee  in  releasing 
the  code  to  building  officials  in  aO 
cities  in  the  country  with  over  10,- 

000  population,  is  considered  the 
first  organized  eflFort  by  local 
building  officials  themselves  to 
modernize  btiilding  laws  and  reg- 
ulations which  have  retarded  the 
adoption  of  recently  developed 
methods  and  new  materials  in  con- 
struction. 

The  code  will  serve  as  an  author- 
itative guide  to  local  building  offi- 
cials who  are  confronted  with  the 
problem  of  screening  a  wide  range 
in  type  and  quality  of  prefabricat- 
ied  houses.    The   Building   Officials 

1  Conference  anticipates  a  consider- 
able amount  of  prefabricated  hous- 
ing in  view  of  the  federiil  program 
in  proposing  guaranteed  markets 
and  other  inducements  ot  further 
the  veterans'  housing  pirogram. 

"The  adoption  of  the  prefabrica- 
tion regulations  by  local  communi- 

j  ties  will  permit  many  economies  in 

j  construction,  and  at  the  isame  time 

I  maintain  adequate  building  stand- 

'ards  for  health  and  safety,"  Lee 
said.  "Up  to  this  time,  few  com- 
munities   have    been    prepared    to 

I  pass    on    prefabricated    dwellings 

1  because  the  specification  codes  un- 
der which  most  administer  local 
building  controls  have  not  provided 

,  a  basis  on  which  to  reconcile  new 
techniques  and  materials  with  the 
conventional  house  built  on  the  site 

I  by  the  local  builder. 

"By  giving  official  sanction  to 
new  methods  and  materials,  most 
of  which  were  auccessfulfly  used  in 
constructing  houses  and  other 
buildings  as  part  of  the  war  emer- 
gency, it  will  be  possible  for  build- 
ing officials  to  help  speed  the  erec- 
tion of  homes  for  veterans.  The 
new  code  abolishes  obsolete  regu- 
lations  which  tend  to  enhance  costs 
without  commensurate  advantages 
to  the  home  owner  in  safety,  com- 


fort, and  durability.** 

The  provisions  of  the  prefabri- 
cated code  govern  the  materials 
and  methods  of  construction  of  pre- 
fabricated buildings,  of  all  uses  and 
occupancies,  sub  -  assemblies  and 
units  spedflcally  defined  in  the  doc- 
ument through  performance  re- 
qtiirements  wtthout  restrictive  bar- 
riers to  new  developments.  ! 

It  is  the  intent  to  permit  the  OM 
of  all  materials  or  methods  of  con- 
struction which  meet  minimum 
strength,  durability  and  fire-resis- 
tive requirements,  including  among^ 
others,  the  use  of  steel,  aluminum, 
magnesium,  masonry,  asbestos, 
concrete,  wood,  moldc^d  plywood, 
synthetic  plastics  or  any  combina- 
tions of  such  materials. 

Provision  is  made  for  the  test- 
ing and  approval  of  all  new  mate- 
rials not  specifically  provided  for, 
in  accordance  with  standards  let 
up  in  the  prefabrication  code. 
# 

Cadle  Firm  to  Sell 
Dragline  Backets 

Western  distributorship  of  the 
Yaun  Dragline  Bucket,  has  been 
given  to  Edmund  P.  Cadle,  472  20th 
street,  Oakland,  the  Cadle  firm  an- 
nounced today. 

The  Yaun  bucket  comes  in  two 
major  types — the  all-welded  basket 
type,  and  the  all -welded  shell  type 
bucket. 

By  using  the  Yaun  buckets,  Mr. 
Cadle  claims,  three  definite  savings 
can  be  made.  They  are:  1,  a  great- 
ers  pay  load  can  be  carried  due  to 
less  bucket  weight;  2,  faster  dump- 
ing can  be  effected  because  of  the 
permits  faster  swingbacks  while 
design;  and  8,  the  lighter  bucket 
empty,  adding  more  cycles  per 
shift  at  no  increased  cost. 

Cadle  said  the  buckets  are  one- 
third  lighter  than  ^^innla^  buckets 
carrying  the  same  amount  of  dirt. 
They  are  manufactured  by  the 
Yaun  Dragline  Buckets  &  Manu- 
facturing Co.,  Baton  Rouge,  La. 
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4/24/46  ••16 

BIDS  WANTED— TO  CLOSE  MAY 20 

INTERIOR  PAINTING 

LAKEVIEW.  Ore.  U.  S.  Post  Office. 

Interior   painting  and   miscellaneous 
work. 

Owner— Federal  Works  Agency,  Pub- 
j  lie  Buildings  Administration,  office 
I      of   the  district  engineer,   838  U.   S. 

Appraiser's  Bldg.,  San  Francisco. 
j     Specifications   obtainable  from   the 
{above  office  of  the  district  engineer 
I  or  from  the  custodian  of  the  building 
jat  Lakevlew,  Ore. 


4/24/46 

PLANS  COMPLETED 
RESIDENCE  Cost,  $5,000 

MILL.  VALLEY,  Marin  County,  Cal. 
Construction  of  fr^me  residence  with 

garage. 
Owner— Mr  Kittel,  c/o  Architect. 
Architect— Charles  W.  Claudliis,  2443  ' 


47th  Ave.,  San  Francisco. 


2  4    (16)  180  lln.  ft  86-in.  CMP,  12-S»<«> 
in  place  ; 

(17)  960  lin.  ft  6-in.  soU-proofed  stool 
pipe  in  place; 

(18)  2110    lin.    ft    8-ln.    soU  -  proofed ; 
steel  pipe  in  place; 

(19)  6    lin.    ft   12-in.    non-reinforoed  i 
concrete  pipe  in  place; 


(62) 


and  ^eemKMlm;  remove  80-ft  X|to1vm  82,500  cu.  yds.  atone  and  con- 
- Jl^'  ■**^.  '**P*'  '  *  .*  *  M-ft  I  slats  of  constructing  a  rubble  break- 
water   approximately    1100    ft    long, 
extending  nortliwesterly  from  Whaler 
Island  in  Creocent  City  harbor. 


2  4 


{  (20)  14   lin.   ft    30-ln.   non- reinforced 

concrete  pipe  in  place;  (63) 

(21)  37  lin.   ft    36-iii.    non-reinforoed 
concrete  pipe  in  place; 

(22)  7  each  cutoff  plate  for  6-ln.  steel 
!  pipe  in  place; 


1 4/24/46 

PREPARING 

PRELIMINARY  PLANS 

RESIDENCE  ^.^ ^ 

SAN  MATEO,  San  Mateo  Co.,  Calif,  j  (23)  ^''^each*'  cutoff    plate    for    8-ln. 

Construction    of    one-story    con — *-  ' 
I     block  residence  (5  rooms). 
'  Owner— Withheld. 
;  Architect — Robert     C.     Youngfer, 
I     EI  Camino  Real,  San  Carlos. 


one-su^ry    concrete  ;  gteel  pipe  In  place ; 


(64) 


626 


2  4i 


Post 


BUILDING  SECTION 


; 4/24/46  « 

BIDS  WANTED— TO  CLOSE 

MAY  9,  2  P.  M. 
JTERRAZZO  FLOORS 

GRANTS     PASS,     Ore.     U.     S. 
'     Office. 

j  New  terrazzo  floors. 
!  Owner — Federal  Works  Agency,  I»ub- 
!      lie  Buildings  Administration,  office 
I     of  the  district   engineer,  838   U.    S. 
!     Appraiser's  Bldg.,  San  Francisco. 
I     Specifications  obtainable  from  the 

above  office  of  the  district  engineer 
I  or  from  the  custodian  of  the  building 
i  at  Grants  Pass,  Ore. 


I  4/24/46 
"PREPARING 
^  ^IPRELIMINARY  PLANS 

j  RESIDENCE  i 

I  REDWOOD  CITY,  San  Mateo  Co. 
j  Construction  of  one-story  frame  and 
I     stucco   residence   (5  rooms). 
!  Owner— Withheld. 
Architect — Robert     C.     Younger, 
EI  Camino  Real,  San  Carlos. 


626 
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NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  ace  clasol- 
fled  as  follows: 

Commercial  BIdgs.  1-  8 

Educational  BIdgs. 9-10 

Hospitals 11 

Industrial    BIdgs. 12-13 

Public   Buildings 14-17 

Religious   Buildings  18-19 

Social,  Recreational  BIdgs.  20-21 

Residential   Buildings  22-26 

Transportation  BIdgs. 27 

Miscellaneous  BIdgs.  28-30 


1.8— COMMERCIAL  BLDGS. 

4/24/46  •     •     6 

PLANS    BEING    FIGURED- 
BIDS   OPEN    APR.   25,    10:30  A.    M. 
STORE    BUILDING 
BAN  LEANDRO,  Alameda  Co.,  Calif. 

Elast  14th  Street 
Construction    of    one-story    concrete 

store   building   (50x80   ft) 
Owner — Chas.  H.  Carleton.  c/o  Arch. 
Architects — DeMartini    and    Igaz,    785 

Market    St.,    San   Francisco. 

Following  contractors  are  figuring 
plans: 

Moore   &.  Roberts,   683  Mission   St., 
San  Francisco. 

Erbentraut  &  Summers,  446  6th  St, 
San  Francisco. 

Stolte,   Inc.,  8451   San   Leandro   St, 
Oakland. 

Beckett  &  Federlghi,  1330  Davis  St., 
San  Leandro. 

Rademann-Gulsto,    40    Ringold    St., 
San  Francisco. 


4/24/46  •     •     2 

PLANS    BEING    FIGURED— BIDS 

OPEN  MAY  2,  2  P.  M. 

GARAGE-DISPLAY  ROOM 

SALINAS,  Monterey  Co.,  Calif.  Sole- 
dad  and  Gabilan  Sts. 

Construction  of  one-story  reinforced 
concrete  garage  and  display  room 
(100x130)  for  Nash  automobiles. 

Owner — E.  J.  Camy. 

Architect — Charles  E.  Butner,  7  Win- 
ham  St.,  Salinas. 

The  following  contractors  are  fig- 
uring plans : 
Pacific  Builders,  312  E.  Alisal  St. 

Salinas. 
Stolte,   Inc..   203   Pine   St.    Pacific 

Grove. 
Vem  R.  Huck,  3021  Rowena  Ave., 

Los  Angeles. 
F.  V.  Hampshire.  103  Nacional  St, 

Salinas. 


•* 


4/24/46 

BIDS  WANTED— TO  CLOSE 

MAY  1,  2  P.  M. 

DIRECTORY  BOARDS 

SAN  FRANCISCO.  U.  S.  Appraiser's 
Building. 

Furnishing  directory  boards. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engrineer,  838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications  obtainable  from  the 

above  office  of  the  district  engineer. 


*• 


4/24/46 

COMPLETING  PLANS 

DENTAL  BLDG.        Est  Cost  $20,000 

MARTirrEZ.    Contra    Costa    County, 

Calif. 
Construction  of  two-story  brick  and 

frame  dental  building. 
Owner — Dr.  Wallln,  c/o  architect 
Engineei^ H.  M.  CNell  Co.,  610  16th 

St.,  Oakland. 

Plans  are  expected  to  be  completed 
by  the  end  of  the  week. 


4/24/46  ••    4 

LOW   BIDDER 

MEDICAL  BUILDING 

BERKELEY,  Alameda  Countv,  Calif. 
2340  Ward  St 

Construction  oi  2-story  frame  medi- 
cal building^  to  contain  9500  sq.  ft 
of  floor  space. 

Owner  —  Dr.  S.  H.  Babingfston,  2901 
Ward  St,  Berkeley. 

Architects — Reynolds  &  CJhamberlain, 
3833  Piedmont  Ave.,  Oakland. 

Low  Bidder — George  J.  Maurer,  50 
York  Dr..  Piedmont  $92,800. 


4/24/46  •     4 

BIOS   WANTED— TO   CLOSE 

MAY  1,  2  P.  M, 

MECHANICAL  SERVICES,  ETC. 

SAN  FRANCISCO.  U.  S.  Appraiser's 
Building. 

Mechanical  Services,  etc..  {itt  added 
laboratory  equipment 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications  obtainable  from  the 

above  office  of  the  district  engineer. 

4/24/46  •     6 

PLANS  COMPLETED 

STORE   BLDGS.        Est.   Cost,  $20,000 

SAN  FRANCISCO.  Judah  St  and 
39th  Avenue. 

Construction  of  two  2-story  frame 
and  stucco  store  buildings  (30x100 
ft),  with  three  apartments  over- 
head, and  garage. 

Owner — Sam  Cers,  c/o  Architect. 

Architect— Charles  W.  Claudius.  2443 
47th  Avenue. 

The  owner  is  selecting  a  contrac- 
tor. 


9.10— EDUCATIONAL 
BUILDINGS 

4/24/46  ••     • 

PREPARING   PRELIMINARY 

PLANS 

HIGH  SCHOOL  BUILDING 

Estimated  Cost  $760,000 

MODESTO,  Stanislaus  County,  Calif. 

Construction  of  new  main  hl^^  school 
building  and  additional  facilities  to 
include  girls'  gymnasium  floor, 
swimming  pool,  new  shops,  remodel 
existing  high  school  classrooms, 
construct  auditorium  an.d  music 
unit,  home  economics  imlt  and  re- 
model and  add  agricultural  imlt 

Owner — ^Modesto  High  School  Dls- 
trlct,  Aubrey  A.  Douglas,  superin- 
tendent of  schools,  Modesta 

Architect— Harry  J.  Devlno,  Cronan 
Bldg.,  Sacramento. 


4/24/46  ••     9 

PREPARING    PRELIMINARY 

PLANS 

SCHOOL  BLDG.        Est  Cost  $204,175 

VACAVILLE,  Solano  County,  C^allf. 

Construction  of  IB-classroom  frame 
and  stucco  elementary  school  build- 
ing to  Include  kindergarten,  assem- 
bly room,  band  room,  shop,  library, 
clerical  and  administrative  offices, 
gas-burning  central  heatiag  plant 

Owner  —  Vaca  Valley  Union  High 
School  District.  K.  P.  Gllnes,  super- 
intendent, Vacavllle. 

Architect — Henry  J.  Devlne.  Cronan 
Bldg.,  Sacramento. 


•• 


4/24/46 

PREPARING  PLOT  PLAN 

PLAY  FIELDS 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Edison  High  School,  CJharter  Way 
and  Center  St 

Construction  of  football  field,  track 
course,  tennis  courts,  etc. 

Owner — Stoctkon  Unified  School  Dis- 
trict. Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay   Sts.,   Stockton. 

Architect — ^J.  U.  Clowdsley,  SiXchange 
Bldg..   Stockton. 
Working  drawings  are  under  way 

for  laying  out  of  roadways  and  paved 

areas,  etc. 


1 20-21— SOOAL  AND 

i    RECREATIONAL  BLDGS. 

4/24/46  ••20 

j PLANS    COMPLETED 
;  RECREATIONAL  FACILITIES 

Estimated    Cost.    $237, 6»4 

SALINAS,    Monterey  County,    Calif. 

I  Construction  of  recreational  facilities 

I     to  include  and  enclosed  swimming 

!      pool  (100x60)  and  wading  pool  (40x 

20),     with     dressing     rooms,      club  i 

i     lounge,  rest  rooms,  shower,  specta-  | 

tors'   gallery,   chlorination   and   fll-  j 

tration    plant    and    under    -    water  i 

lighting;      also     improvements     to  < 

I     parks.  I 

Owner — City  of  Salinas,  Chas.  C.  Mc-  { 

j     Call,  city  manager,  Salinas.  i 

;  Architect — Francis  E.  Lloyd,  210  Post  i 

i     Street,  San  Francisco.  ! 


4/24/46 
'PREPARING   WORKING 

DRAWINGS 

RESIDENCE     Est  Cost  $9500-$10,000 

ORINDA,  Contra  Costa  County,  Calif. 
I  Construction   of   one-story  five-room 
I     frame  residence. 
I  Owner— Withheld. 

Architect — Guy    L.    Brown.    Bank    of 
Commerce  Bldg.,  Oakland. 


Fjigineering  Section 


(24)  23  each  air  valve  cover,  3- ft  x 
24-in.  CMP,  16-gage,  in  place;        I 

(25)  23  1-in.  brass  cock  in  place; 

(26)  23  1-in.  air  valves  in  place;  j 

(27)  18  each  8-in.  Calco  gate.  Model  I 
105  or  equal.  In  place;  j  ^QK 

(28)  2  each  10-in.  Caico  gate.   Model  i 
105  or  equal;  | 

(29)  3  each   12-iii.   Calco  gate.  Model  i 
105  or  equal;  I 

(30)  2   15-in.    C^alco   gate.    Model   105  j 
or  equal;  ! 

(31)  4    18-in.    Calco   gate.    Model    105 '4/04/45 
or  equal; 

(32)  60    cu.    yds.    class    A   structural 
concrete  In  place;    ' 

(33)  3800     lbs.     reinforcing     steel     in 
place ; 

(34)  65  tons  cobbles  in  place; 

(35)  1   lump   sum,   remove  and   rein- 
stall   pumphouse, 
accessories 


concrete  spillbox  and  Y-ft  x 
in.  concrete  standpipe,  station 
149  149  plus  10  J; 
1  Itiflip  sum.  remove  T  x  T  x 
S.3-ft  concrete  spillbox  and  10- 
ft  X  36-in.  concrete  standpipe, 
station  149  plus  21  J; 
1  luniip  stun,  remove  and  rein- 
stall pump,  engine,  accessoriefl 
and  65- ft  x  2-in.  OI  pipe;  re- 
move 66-ft  x  4-in.  steel  pipe  and 
4  X  4  X  4-ft  wooden  spillbox, 
staUdn  171  plus  SS  J; 
1  limjip  sum.  remove  and  rein- 
stall pumphouse.  pump,  motor 
and  atccessories ;  remove  80-ft  x 
5-in.  steel  pipe  and  4.5  x  4.5  x 
3.5-ft.  concrete  spillbox,  station 
192  plus  00  J; 

1  lunip  sum,  remove  and  rein- 
stall pumphouse,  pump,  motor 
and  accessories;  remove  75-ft  x 
8-in.  +teel  pipe  and  3.7-ft  x  4.7- 
ft  X  3.0-ft  concrete  spillbox, 
statloh  217  plus  52  J. 


4/24/46  ••     S  4 

BIOS  ON  FILE 

FORT  GIBSON  DAM  PROJECT, 
Oklahoma. — A  complete  tabulation  of 
the  unit  bids  received  by  the  U.  S. 
Engineer  Office.  P.  O,  Box  61.  Tulsa, 
Okla.,  April  4  for  the  construction  of 
a  dam  on  the  Grand  (Neoaho)  River, 
approximately  five  miles  north  of 
Fort  Gibson,  Okla.,, Is  on  file  In  the 
office  of  DAILY  PACIFIC  BUILD- 
ER, 465  Tenth  St,  San  Frandsoa  Am 
previously  reported,  Leo  Sanden^ 
Tradesoutn  National  Bank  Bldg., 
Oklahoma  City.  Okla..  submitted  the 
low  bid  at  $11,889,880.40. 


••    »4 

iBIDS   ON    FILE 

BOULDKR  CANYON  PROJEJCTT.— 

t  Complete  bids  submitted  to  the  U.  S. 
j  Bureau  of  Reci3unation,  Yuma,  Arls., 
:  under  Sped.  1195  for  earthwork,  canal 
I  lining  and|  structures,  at  Coachella 
Canal,    All-American    Canal    System. 

'^nH%o^J^"^;   Tu^n'   «°"'***'-  C^tnyon  Project  are  on  So 
ana    <u-n,    x    1^ -in. -for  examiiiAtinn    »♦  nffio*.  nf  r>ATT.v 


(36) 


S  4 


I  22^26— RESIDENTIAL  I 

i  BUILDINGS  I 

••26 


NEWS  INDEX 

For  convenient  referenoo,   news 
reports  ki  this  section  are  olasoi- 
fled  as  foHows: 
Water  Supply  and  Sewage 

Disposal   Plants 31-38 

Bridges    

Dams,  Reservoirs  ana 

Dredging 


Docks,  Piers  &  Harbors... 
Parks,  Airports   and 

Playgrounds    

Railroads,  Subway*  and 

Tunnels 


Electric  Lighting  and 

Transmission   Lino*  ,. 

Sewers  

Streets  and   Highways 

Gas,  Water  and  OH   Pipe 
Line*  


83 

34 
3» 

36 

37 


40 


41 


(37) 


-_      .  -«  **  ~  ,      ^<""  examination  at  office  of  DAILY 

GI    pipe;    remove    70-ft    X    7-ln.    pacific   BUILDER.   466  Tenth    St. 
steel  pipe  and  6-ft  x  30-in.  con-  I  san  Francisco  ^   ou, 

Crete  stand  pipe,  station  2  plus  i  ', 

00  H;  4/24/46        | 

1  lump  sum.  remove  and  rein-  qq  NT R ACT  AWARDED 
stall  pumphouse,  pump,  motor,  .  CRESCE|NT  CITY,  Del  Norte  Co., 
accessories  and  65-tf .  x  1%-ln.  I  Calif.-Baslalt  Rock  Co..  Inc..  900  8th 
GI  pipe:  remove  65-ft  x  7-in.  gt,  Napa,  at  $206,250.  awarded  con- 
steel  pipe  and  6-ft  x  2/5-ft  .tract  by  the  U.  S.  Engineer  Office.  74 
wo^en  spillbox.  staUon  14  pluaiNew  Montgomery  St*  San  rrancisco, 
°*,  "'  ,«  ,,  ,,,  'under  Serial  No.  04-203-46-6  .'or  con- 
1  lump  sum,  remove  70-ft  x  1%-  structlon  of  the  inner  brealrwater  at 
in.  GI  pipe,  station  21  plus  80  H ;    crescent  City  harbor.   The  work  In- 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


4/24/46  ••     S  • 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —  Macoo  Con- 
struction Co..  Freight  and  Ferry  Sta., 
Oakland,  and  Morrison -Knudsen  Co., 
Inc.,  Ill  Sutter  St.  San  Frandaco, 
at  $1,107,731,  awarded  oontxmct  by 
Public  Utilities  Commlsaion.  Room 
287  City  Hall,  under  S.  F.  Airport 
contract  No.  82  for  airport  extension, 
fill,  pavement  and  related  construc- 
tion ut  San  Francisco  Airport 


t  e 


j 


(38)  1  lump  sum.  remove  90  ft  x  3-in 
steel  pipe,  station  23  plus  00; 

(39)  1   lump  sum,   remove  and   rein- 
stall   pumphouse.    pump,    motor 
and  accessories;  remove  80-ft  x 
7-in.   steel   pipe,   station   42   plus  ■ 
33  H; 

(40)  1  lump  sum.  remove  and  rein-  | 
stall  pumphouse.  pump,  motor,  > 
accessories  and  80-ft  x  1^-tn.  j 
GI  pipe ;  remove  7-f t  x  7-f t  x  ; 
4.ft.  concrete  spillbox  and  80-ftx  Earthwork,  Etc. 
10-in.  steel  pipe,  station  52  plus   o,^--   ,2.r7 

21   H;  ^Z____ 


4/24/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —  AJ  W.  Slm- 
monds.  420  Maricet  St..  San  Fran- 
cisco, at  $4800.  awarded  contract  by 
the  U.  S.  Engineer  Office.  74  Mont- 
gomery St,  San  Francisco,  under 
Serial  No.  04-203-46  for  runway  mark- 
ing at  San  Francisco  Airport,  San 
Bruno. 


PLANS  ON  FILE 


The    following    list    of    plans    and    spooifloations    for    oonetructlon 

ppojoctv  are  now  available  for  Inspection   at  the  office  of   DAILY 

f^AClFIC  BUILDER,  465  Tenth  Street,  San    Franeieoo. 


W«rk 


Looatlon 


Bid  Opening  Date 


Klamath  Project 


4-S6 


•• 


4/24/46 

PREPARING    PRELIMINARY 

PLANS 

GYMNASIUM  AND  SWIMMING 
POOL 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Edison  High  School,  Charter  Way 
and  Center  St. 

Construction  of  gymnasium  building 
and  swimming  pool. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools.  San  Joaquin  and 
Lindsay  Sts.,  Stockton. 

Architect — J.  U.  Clowdsley,  Exchange 
Bldg.,   Stockton. 


i  4/24/46  • 

j PREPARING    PLANS 

I  SUBDIVISION       Est  Cost  $2,000,000  ! 

;  STOCKTON,  San  Joaquin  Co..  Calif.  \ 

Lower  Sacramento  Road.  ; 

Construction  of  250-home  housing  de;  ' 

velopment;  l-story  frame  and  stuc-  j 

CO  5- and  6-room  homes  to  cost  $6.- ; -.   ,«      ix/A-nrn    et tnaw  v    a. 

I     500  to  $10,000  each.  »l-0^ WAIeII    SUPPLY    & 

!  Owner   and   Builder— Dan    Nomellini,  1  SEWAGE   DISPOSAL 

i     2520  McKinley  St.,  Stockton.  {  „.  ^Mire  ^"^^ 

(Architect— Peter  L.  Sala.  2130  North)  rl-APIlD 

Commerce   St.,   Stockton.  j 

j     P*relimlnary   plans   have   been    ap-  ;  4/24/46 
i proved   by   the   City   Planning   Com-    BIDS   OPENED 

mission,  the  County  Planning  Com-  j  SAN  FRANCISCO.  -^  Deemer  A  ; 
!  mission  and  the  Board  of  Supervi-  '  Deemer.  60  Hazelwood  Ave.,  San  1 
i  sors.  FHA  preference  ratings  and  I  Fraacisco,  at  $1950.  submitted  low  ; 
I  loans  granted.  •  bid   to   the  Public  Utilities   Commla-  ' 

!     It  is  now  being  determined  if  tne  i  ^ion.  Room  287  City  Hall,  under  Spec, 
project    can    connect    with    the    city  '  -20  for  paihtfng  of  Forest  Hill  steel 


(41) 


(42> 


Plane  Catapult 
;  NOy  13284.  Spec.  17440 


1  lump  sum,  remove  and  rein- 
stall pumphouse,  pump,  motor, 
accessories  and  70-ft  x  1%-in. 
GI  pii>e;  remove  70-ft.  x  6-in. 
steel  pipe,  station  72  plus  67; 
1    lump  sum.   remove   and   rein-  i  Water  Distribution  System 


Inyokem 


Stransteel  Huts 
Spec.  1751J5 


Inyokem 


4-2t 


Sprinkler  System 
Spec.  17639 


•• 


8  1 


!  sewage  system,  or  own  disposal  sys- 
jtem  by  septic  tanks  shall  be  con- 
I  structed. 


4/24/46  •     •     9 

PLANS   AWAITING    APPROVAL 
SCHOOL  BLDG.       Est.  Cost  $50,000 
LAMMARSVLLE   (near  Tracy),   San 

Joaquin  County.  Calif. 
Construction    of    two-room   assembly 

hall  at   elementary  school. 
Owner  —   LammarsviHe   Elementary 

School   District.    LammarsviHe. 
Architect- Peter  L.  Sala,  2130  North 

Commerce  Street,  Stockton. 

Preliminary    plans    at    Sacramento 
awaiting  approval. 


2  6 


1 4/24/46 

■proceed  order 

I  DWELLING  UNITS  Cont  Pr.  $15,020 
;CALEXICO,    Imperial   County,   Calif. 


;tank. 

j     Other  bids  were: 

E.  E.  Burgess,  $1995. 
1     Larry's  Painting  &  Decorating  Co., 
i  {2300. 

J,  H.  Mohr,  $2735. 


•• 


I 
8  1 


_     4/24/46 

Construction  oT To  "finished '^eiUng  I  ^'^^^  „     _    _.     ^. 

i     units;   Cal-V-4410.  i  7,?A?  a^^^?^2"~^^'  7^*^"^ 

'owner-Federal  Public  Housing  Au- !  ^".^^^'^'"^tff  St.,  San  Francisco,  at 

I     thority,   Humboldt   Bank   Building.  I  P^L^nfJ^"";^  '""T  **.***  *°=^*  ^«  ' 
!     gj^„  B^unclsco  '  ^    Utilities    Commission,    Room    287  ' 

iContractor-Shumaker  &  Evans.  40(n\^}^y  ^all.   under  Spec.   409  for  con-  | 
i     Sixth  St.,  Los  Angeles.  istruction  of  chlorinating  plant  build- j 

Completion  date  June  6.  '*"L'i*  U°  7«""y   Moun^.  Reservoir.! 

Metropolitan    Construction    Co., 


at 


•• 


1  8 


4/24/46 
PLANS  ON  FILE 
STRAN-STEEL  HUTS 
INYOKERN.  Kern  Covmty,  CaUf. 
Construction  of  ten  stran-steel  huts 
(40x100    ft),    with    concrete    slab 
floors,  lighting,  heating,  air  cooling 
and  plumbing;  Spec.  17515. 
Owner — Officer    in     charge    of    con- 
struction,    Naval     Ordnance     Test 
Station,  Inyokem. 
As  previously  reported,  bids  close 
April  29  ,11  A.  M. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  money  order  for  $10,  pay- 
able to  Chief  of  Bureau  of  Yards  and 
Docks,  and  are  on  file  for  examina- 
tion at  the  office  of  DAILY  PACIFIC 
BUILDER.  485  Tenth  St.,  San  Fran- 
cisco. 


•     •     2  6'  ^3290,  submitted  only  other  bid. 


33— BRIDGES 


i  4/24/46 

;  PROCEED   ORDER 

•DWELLING  UNITS  Cont  Pr.  $15,020 

iHOLTVILLE,   Imperial  County.  Cal. 

I  Construction  of  10  finished  dwelling 

units*   Cal-V-4419.  '■ ~ . 

;  Owner— Federal  Public  Housing  Au-!  4/24/46  ••8  8 

;     thority,    Humboldt   Bank   Building,    BIDS  WANTED  { 

•     San  Francisco.  :     YOLO  COUNTY,  Calif.— Until  May  j 

Contractor — Shumaker  &  Evans,  4007  ;  15,  2  P.  M.,  bids  will  be  received  by  ,  (50) 


stall    pumphouse,    pump,    engine   NOy  13416,  Spec.  17564 
and  accessories;  remove  80-ft  x 
7>4-in.  steel  pipe,  station  95  plus 
27  H; 

(43)  1  lump  sum,  remove  4  x  R  x  2.5- 
ft  concrete  spillbox,  station  114 
plus  75  H; 

(44)  1  lump  sum,  remove  and  rein- 
stall pumphouse,  pump,  engine 
and  accessories ;  remove  80-ft  x 
7-ln.  steel  pipe  and  5  x  5  x  5-ft 
concrete  spillbox,  station  114 
plus  87  H; 

(45)  1  lump  sum.  remove  and  rein- 
stall pumphouse,  pump,  motor, 
accessories  and  70-ft.  x  1*4 -in. 
GI  pipe;  remove  60-ft  x  8-in. 
steel  pipe,  station  139  plus  48  H; 

(46)  1  lump  sum,  remove  and  rein- 
stall pumphouse,  pump,  motor, 
accessories  and  65-ft  x  1^-ln. 
GI  pipe;  remove  (K-ft  x  6-ln. 
steel  pipe  and  I  x  5  x  8- ft  con- 
crete spillbox.  station  157  plus 
48  H; 

(47)  1  lump  sum,  remove  and  rein- 
stall pumphouse,  pump,  engine 
and  accessories;  remove  70-ft.  x 
5-in.  steel  pipe  and  4  x  8-ft. 
wooden  spillbox,  station  159  plus 
97  H; 

(48)  1  lump  sum,  remove  and  rein- 
pumphouse,  pump,  motor,  acces- 
sories and  70-ft  x  1-in.  GI  pipe ; 
remove  3.3  x  3.3  x  4-ft  concrete 
spillbox  and  70-ft  x  5-ln.  steel 
pipe,  station  2  plus  73  J; 

■  (49)  1  lump  sum,  remove  6-ft  x  36-ln. 
1  concrete    standpipe,    station    18 

plus  16  J: 


Inyokem 


Inyokem 


6-  8 


I      SUB  -  BIDS  WANTED 

General  contractor*  desiring  sub-bids  on  any  Job  ar*  Invited  to  make  known 
their  r*qu(rementa  In  this  oolumn.    There   I*   no  charg*   for  this   *ervle«< 

Medical   Bldg..  Lafayette;    No  bid  opening  date  eet. 
A,  J.  Hopper  <3o.,  248  Langton   St.   San  Francisco    (MArket  7070). 

Store  Bldg.,  E  14th  St.  San   Leandrc;    Bid*  open   April  25,  10:S0  A.  M. 
Stolte.  lac.  8451  San  Leandro  St,  Oakland  (TRinldad  1064). 

School  BIdlg..  Main  and  Berkeley  St*.,  8u*anvlllo;   Bids  open  May  6.  S  P.M. 
L.  G.  Shaiz,  Route  1,  Box  22,  Chlco  (Chico  1088). 

Alter  AutQ  Display  Room,  1178  Potrero  Ave.,  8.  F.;  no  bid  opening  date  eet 
Barrett  A  Hilp,  OlS  Harrison  St,  San  Francisco   (DOuglas  0700). 
Rademann-Gulsto.   40    Ringold    St.,    San    Francisco    (MArket    8151). 

Studio  Bldg.,  The  Alameda  at  Davis  St.,  San  Jo**;    Bid*  opon   May  1 
Cari  N.  Bwenson  Co.,  865  Stockton  Ava.  San  Jose  (BAllard  2603). 

St.  Lout*  B*rtrand  Parleh  Ch.,  East  Oakland;  Bid*  open  April  24.  10  A.  M. 
Willla    F.    Lynn,    1040   Folger    Ave..    Berkeley    (BErkeley    6044). 
Moore  *  Roberts,  9W  Mlaslon  St..  San  Francisco   (GArfleld  8679). 
Stolte.  Ihc,  8451   San  Leandro  St,   Oakland    (TRinldad  1064). 
Erbeptraut  ft  Summers,  446  Sixth   St.  Slan  Francisco   (MOntrose  8810) 


Sixth  St..  Los  Angeles. 
Completion  date  June  6. 


i  4/24/46 
PREPARING  WORKING 
DRAWINGS 
HOTEL  ADDITION 


•• 


the    Department    of    Public    Works. : 
I  Division  of  Water  Resources,  Edward 
'.  Hyatt,  state  engineer.  Room  401  I*ub- 
2  2 .  He  Works  Bldg.,  Sacramento,  for  re- 
pairing Stevens  bridge  by  construct-  | 
1  ing  reinforced  concrete  girder  spans  , 
'  to  remaining  portion  of  the  old  bridge  , 


Estimated  Cost  $100,000- $150,000   across  Cache  Creek,  five  miles  west  j  (52) 
SAN   FRANCISCO.  631  O'Farrell  St    of  Woodland.  Yolo  County. 


1  lump  sum,  remove  8-ft  x  36-ln. 
concrete  standpipe,  station  18 
plus  10  J; 
(51)  1  lump  sum,  remove  and  rein- 
stall pumphouse,  pump,  motor 
and  accessories;  remove  70-ft  x 
8-in.  steel  pipe,  station  18  plus 
20  J; 


CONTRACTORS 


We   handle 
1911  Act 


See    us    regarding    Improvement    District    lobs. 
coUerti(»nB;  buy  Warrants  or  Bonds  on  all  1915  or 
Districts.    Telephone  GArfield  8000. 

HANNAFORD    &   TALBOT 

519  CALIFORNIA  STREET  SAN  F«ANC1SC0  4 


4/24/46  •     •     0 

COMPLETING    PLANS 

SCHOOL  ADDITION 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Roosevelt    Elementary    School. 

Construction  of  two-story  addition  to 
elementary  school  to  contain  eight 
classrooms  ancT'admlnistrative  of- 
fices. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaquin 
and   Lindsay  Streets,   Stockton. 

Architect— Peter  L.  Sala,  2130  North 
Commerce  Street,   Stockton. 


Addition  of  rooms  to  16th  floor  of 
Alexander  Hamilton  HoteL 

Owner  —  Alexander  Hamilk)n  Hotel, 
c/o  Harry  W.  Handlery,  631  O'Far- 
rell St 

Architect— B.  J.  Joseph,  631  O'Farrell 
St.,  San   Francisco. 


2  6 
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4/24/46  •     • 

COMPLETING    PLANS 

PHYSICAL   EDUCATION    BLDG. 

Estimated  Cost.   $250,000 

LODI,   San  Joaquin  County,  Calif. 

Construction  of  two -story  reinforced 
concrete  physical  education  build- 
ing to  contain  one  classroom  and 
large  gymnasium. 

Owner — Lodl  Union  High  School  Dis- 
trict,  Lodi. 

Architect— Peter  L.  Sala,  2130  North 
Commerce  Street   Stockton. 


. 4/24/46 

I  PROCEED    ORDER 

'DWELLING  UNITS  Cont  Pr.  $30,040 
;  EL  CENTRO,  Imperial  County,  Calif. 
:  Construction  of  20  finished  dwelling 

units;  Cal-V-4379. 
Owner — Federal  Public  Housing  Au- 
j     thority,   Humboldt   Bank  Building. 
I     San  Francisco. 
!  Contractor — Shumaker  &  Evans,  4007 

Sixth  St,  Los  Angeles. 
!     Completion  date  June  6. 


The  work  Involves: 

(1)  160  cu.  yds.  remove  concrete; 

(2)  2100  cu.  yds.  channel  excavation;  ' 

(3)  600  cu.   yds.   structure  excava-    (53) 
tlon ;  I 

(4)  475    cu.    yds.    class    A    portland  i 
cement  concrete;  '7-in 

(5)  4,55  lin.  ft,  concrete  railing;  ' 

(6)  2750  lbs.  miscellaneous  iron  and' 
steel;  (54) 

(7)  2560  Un.  ft  furnish  steel  pllhig;  j 

(8)  51  each  drive  stel  piles;  I 

(9)  7  each  steel  pile  splices ;  i 

(10)  120  cu.  yds.  riprap  (broken  con-  j 
Crete) ;  I 

(11)  98.000  lbs.  furnish  bar  relnforc-  J  (55) 
ing  steel;  \ 

(12)  98.000  lbs.  place  bar  reinforcing  j 
steel; 


2  6 


1  0 


4/24/46  • 

COMPLETING    PLANS 
ENGINEERING   BLDB.    ADDN. 
KENTFIELD.    Marin    County.    Calif. 

Marin  Junior  College  Campus. 
Construction  of  two-story  reinforced 

concrete  and  frame  additioti  to  the 

Engineering  Building. 
Owner — Marin    Junior   College    Dist, 

W.   H.   Austin,  principal.   Kentfield. 
Architect  —  Arnold    S.    Constable,    95 

Spencer  Ave.,    Sausalito. 

Bids  will  be  asked  within  3  weeks. 


4/24/46  •     • 

HOUSING    UNITS   ALLOCATED 

NORTHERN    CALIF.— The    FPHA 
recently     allocated     8.225     units     for 
!  veterans    housing    in    California,    in- 
cluding the  following: 
I     Northern     California     (munidpall- 
jties)    —   Alameda    100,    Hayward   50, 
i  Contra  Costa  county  100.  Marin  coun- 
'ty  75,    San   Francisco   1200,   Oakland 
500,  Butte  county  76,  Siskiyou  county 
52,    Glenn    county    12,    Modoc    county 
8.    Sonoma    county    150,    Mendocino 
!  county.    80,    Lake    county   48.    Shasta 
1  county  50,   Sutter  county  24,   Sacra 


(13)  jacking  operations: 
;  (14)  miscellaneous  items  of  work. 

Specifications  obtainable  from  the 
above  office. 


34— DAMS.  RESERVOIRS  St 
DREDGING 


(56) 


(57) 


8*i 


4/24/46 

BIDS  WANTED 

SACRAMENTO.   Calif— Until    May  j 
21.  2  P.  M..  bids  will  be  received  by 

the    U.    S.    Engineer   Office,    Wright  \ 
Bldg.,    Sacramento,  under   Spec.   1221  ! 


(58) 


^    _       ^  for   levee   construction   on   left   bank 

1  ment(}   county   200,   Napa   county  80.  ,  of  Sacramento  River  from  Isleton  to  j 
Dixon    20,    Red    Bluff    8.    Coming    6,;  Walnut  Grove. 


11— HOSPITALS 


4/24/46  •     1  1 

HOSPITAL  Est  Cost.  $500,000 

EUREKA.    Humboldt    Co..    Calif.     H 

and  Harris  Streets. 
Construction  of  hospitaL 
Owner — General  Hospital.  Harris  and 
H    Streets,    Eureka.    Stanley    Jor- 
dan,  president  of   board   of  direc- 
tors, 573  4th  St,  Areata. 


I  Visalia  24,    San   Joaquin    county   150,  , 
Fresno    county    50,    Fresno   76,    Stan- i 
iislaus   county  50,   Merced   county   50. 
j  Watsonvllle  8,  San  Mateo  county  200,  , 
Tulare  county   100,   Eldorado   county 
!24,  Auburn  24. 

I  Northern  California  (colleges)  — 
!  University  of  California,  Berkeley 
j  400,  San  Francisco  Junior  College  } 
1 200.  Stanford  University  200.  Chico 
State  College  100,  Humboldt  State 
College,  Areata  40,  Lassen  Junior 
'college,  SUsanville,  16,  Pacific  Union 
!  College,  Angwin,  32,  Yuba  College. 
iMarysvUle  24. 


4/24/46  •     • 

{HOUSING    UNITS   ALLOCATED 
(VETERANS'  HOUSING 


12-13— INDUSTRIAL 
BUILDINGS 

4/24/46  ••IS 

WORK    UNDERWAY 

QUICK  FREEZING  PLANT 

Cost  $100,000 

MODESTO.   ECtanislaus  County,  CaL 

O)n8truction  of  one-story  relnf.  con- 
crete structural  steel  quick  frees- 
ing  plant  (60x320  ft)  with  frame 
office  building. 

Owner— Pacific  Grape  Products  Co.. 
320  Grant  St.  Modeeta 

Structural  Engineers — ^Ellison  ft  King 


SAN  FRANCISCX). 

Conversion  of  Naval  Rec^ving  Hos- 
pital at  Crocker  -  Anuizon  play- 
ground into  approx.  5(X)  four-room 
apts.;  the  WAVE  barracks  at  Bal- 


boa Park  into  approx.  100  4 -room 
imita;  Hunters  Pomt  dormitories 
j  into  approx.  600  2-room  tinits. 
'Owner — The  Housing  Authority  of 
!  the  City  and  Coimty  of  San  Pran- 
I  Cisco,  John  W.  Beard.  525  Market 
!    Street. 

I  Langdon  Post  FPHA  regional  dl- 
!  rector,  recently  announced  the  allo- 
i  cation  of  1200  units  to  San  Francisco. 
i  Cost  of  the  program  on  a  laOO-nnlt 
i  basis  would  be  $3,700,000,  with  the 
federal  government  paying  $8,000.- 
000.   the  state  $630,000.  and  the   city 

$7o.ooa 


The  work  Involves : 

(1)  1,300.000  cu.  yds.  excavation; 

(2)  1  lump  sum  removing  trees; 

(3)  45.500  M  gallons  water  for  com 
paction  and  sprinkling; 

(4>  29.400  tons  crushed  rock  surfac 

tag  in  place; 
(5)  130  roller  hours  compaction  roll 

ing.  one  power  roller;  i 

(9)  69.200   sq.    yds.   remove   exlsttog 

highway  pavement; 

(7)  285  lin.  ft  1-in.  galvanised  iron 
pipe  to  place; 

(8)  285  lin  .ft.  1^4 -in.  galvanized  iron 
pipe  In  place; 

(9)  50  lin.  ft  l»4-ta.  galvanised  Iron 
pipe  to  place; 

(10)  135  lin.  ft  2-to.  galvanised  iron 
pipe  to  place; 
Cost  $8,700,000  ,  (11)  180   ito.   ft   8-ta.   CMP.   18-g&g^ 

to  place; 

(12)  20  Ite.  ft   10- to 
in  place; 

(13)  30   Ito.   ft    12-to 
in  place; 


(59) 


(60) 


1  lump  sum.  remove  and  rein- 
stall pumphouse.  pump,  motor 
and  accessories;  remove  70-ft  x 
6-in.  steel  pipe  and  7-ft  x  30-ln. 
standpipe,  station  32  plus  40  J; 
1  lump  sum,  remove  and  reto- 
stall  pumphouse,  pump,  motor 
and  accessories:  remove  70-ft.  x 
steel  pipe  and  3  x  3  x  3-ft  con- 
crete spillbox,  station  40  plus 
•0  J; 

1    lump  sum.   remove  and   rein-  ' 
stall  pum,  motor,  acessories  and 
70-ft    X    1-ln.    GI   pipe;    remove 
70-ft.  X  7-in.  steel  pipe  and  2.5-  ; 
ft  X  4-ft  X  2.5-ft.  concrete  spill-  ; 
box,  station  61  plus  65  J ;  j 

1    lump   sum,   cut   remove,    sal-  ' 
vage   and   cap   portion   of    %-in. 
orchard  spray  system,  station  70 
plus  00  J  to  90  plus  72  J;  i 

1  lump  sum.  remove  and  rein-  ' 
stall  pumphouse.  pump,  motor ' 
and  accessories:  remove  70-ft.  x  ' 
8-in.  steel  pipe  and  3.3  x  3.3  x  3.3-  j 
ft.  concrete  spillbox,  station  80  : 
plus  79  J;  I 

1    Inmo  sum.   remove  and   reto-  j 
stall  ptmip  hotise,  pump,  motor, : 
accessories  and  85-ft.  x  2-in.  GI  ' 
pipe ;  remove  85-ft  x  5-to.  steel  [ 
pipe  and  3.8  x  3.8  x  3.8-ft.  wooden  [ 
spillbox.  station  91   plus  27  J; 
1    lump   sum.   remove  and   rein- 
stall   pumphouse,    pump,    motor, 
accessories  and  80-ft  x  1-ln.  OI  i 
pipe :   remove  80-ft  x  5-ln.  steel 
pipe  and  8-ft   x  30-in.   concrete 
standpipe,  station  115  plus  25  J ;  , 
1    lump   sum,   remove   and   rein-  ' 
stall    pumphouse,    pump,    motor, 
accessories  and  80-ft  x  1-ln.  GI 
pipe;  remove  70-ft  x  5-to.  steel 
pipe,  station  125  plus  31  J;  j 

1  lump  sum.  remove  and  reto- 
stall  1945-ft  X  12-in.  concrete 
pipe;  2  6-ft  x  8-to.  standpipes 
and  4  10-in.  outlets,  station  137 
plus  65  J  to  157  plus  10  J; 
1  lump  sum,  remove  and  reto-  ; 
stall    pumphouse,    pump,    motor , 


UNITED  MATERULS  &  RICHMOND  BRICK  CO.,  LUL 

Manufacturers  of 
Wire  Cut,   Repressed   pav-     pnirif       Hollow    Build- 
ing,  Add  Resisting,  Face,     DlilL#^      >"K.    FartiUun 
Fire  C\$y,  and  Fire    .    .     .     •^•^•^•*       and  Quarry  .  . 
Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


GAMERSTON  &  GREER  LRMBER  GO. 

Wholesale  and  Jobbing  Yards 

LliMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


Sar    Francisco 
1800  AtlMV  STREET 
ATWater  1300 


Oakland 
8001    LIVINGSTON    STREET 
KEIIeg  4-1M4 


i^ 


I 


Associated  Wood  Products  Co.  1 

I    Fabricators  and  Erectors  of 
>        TIMBER  TRUSSES 

Berkley  8317  1335  SIXTH  ST^  B«keley  2,  Calf. 


2  6 


CUP.  16-gage, 
CMP.  l^gace. 


I  (14)  20  Ito.  ft  15-to.  CMP,  16-gace, 
!  Is  place; 

1(15)  Too  Ito.  ft  18-ta.  CMP.  IS-gase, 
to  place; 


John  D.  McLaogUm 

AND   ASSOCIATES 

CONSULTING  ELECTRICAL 

.^.  «      ENGINBEBS 

1M1   RU88  BLOOv— EXbreek  S712 

HO  Junlpera  Serra  —  DE  lOffT 


ROOFING 


^USTRLAL   AND  COMMERCIAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

•       •       • 

Estinliates  gladly  submitted  to  General  C^ontractora  on 
any  tjrpe  new  Constructk>n 
i  DONNELLY  ROOFING  CO. 

652  FULTON  ST„  SAN  FRANCISCO      •      Pboae  WAInai  MM 


EACLE  ROCK  WOOL 


INSULATION 


■A7TS  .  tLANKIT  A  RLOWN  TYPIS 

SUfPUEtS  A  APfLICATOtS 

FOR  GOOD  INSULATION  CALL  US 


L.  H.  CLAWSON  CO. 

InmlM^s  for  the  Pacific  Co^  Talapfcoa*  KEIlog  2-3in 

1690  MacARTHUR  OAKLAND  1.  CALIF. 


■■i-:..t.-    ■■■■»-.<.::-%. «l»i'-.v.— "i.^  .,>      ..^^ 


WEDNESDAY.  APRIL  24.  1 946 


DAILY    PACIFIC    BUILDER 
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38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


ADVANCE  CONSTRUCTIOM  RlPORfS 


•• 


8  8 


4/24/46 

CONTRACT   AWARDED 

STREET  LIGHTING 

Contract  Price  129.260 

NORTH  SACRAMENTO,  Sacramen- 
to Co.,  Calif.  Del  Paao  Blvd. 

Street  lighting  from  point  west  dty 
limits  of  North  Sacrament  to  Kl 
Camino  Ave.  on  Del  Paso  Blvd. 

Owner — City  of  North  Sacramento. 

Engineer— Joseph  E.  Spink,  408  Cali- 
fornia Fruit  Exchange  Bldg.,  Sac- 
ramento. 

Contractor — Reliable  Elevator  Woriu, 
619  California  St.,  Sacramoita 
Complete  bids  were: 
Reliable  Elevator  Works,  ^,260. 
Sam  Bisset,  Sacramento,  $32,840. 
Luppen     &    Hawley,     Sacramento, 

$34,779. 


fled  clay  pipe; 

(56)  15  each  4-in.  wyes  on  6-in.  vitri- 
fied clay  pipe; 

(57)  I  each  4-in.  wye  on  4-ln.  vitrified 
clay  pipe; 

(58)  400  lin.  ft  6-ln.  cast  iron  pipe; 

(59)  250  lin.  ft  8-in.  cast  iron  pipe; 

(60)  128  lin.  ft  10-in.  cast  iron  pipe; 

(61)  100  lin.  ft.  1-in.  galvanized  steel 
pipe; 

(62)  liM    lin.    ft     1^-in.    galvanized 
steel  pipe; 

(63)  160  lin.  ft  2-in.  galvanized  steel 
pipe; 

(64)  260  lin.  ft.  3-in.  galvanized  steel 
pipe; 

(66)  1500  lin.    ft    remove   and    relay 
existing  water  pipes ; 

(66)  22  each  manholes; 

(67)  3  each  adjusting  existing  man- 
holes to  grade. 

Specifications  obtainable  from  the 
above  office. 

Specifications  obtainable  from  the 
above  office. 


visors,  Courthouse,  San  Rafael,  for 
two  miles  surfacing  with  2-course 
armor  coat  on  road  leading  from  Mill 
Valley-Stinson  Beach  road  westerly 
to  Muir  Woods  Park. 

Other  bids  were: 

Morgan  Construction  Co.,  Pleasan- 
ton,  $4200. 

Brown-Ely  Co.,  |4200. 

J.  Henry  Harris,  $5234. 


4  0 
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BIOS  OPENED 

STOCKTON,  San  Joaquin  Co.. 
Calif. — A  Teichert  &  Son,  Box  1113, 
Sacramento,  at  $41,250,  submitted  low 
bid  to  the  Stockton  City  Council. 
B.  Lk  Trahem.  city  clerk,  City  Hall, 
for  construction  of  selected  material 
fill  at  the  south  sewage  disposal 
plant. 

Other  bids  were: 

A  B.  Warner  and  Gordan  Lk  Apps, 
$51,762.50. 

Liouis  Biasotti  &  Son,  Stockton, 
$64,300. 

Bids  taken  under  advisement  until 
April  29. 


1 4/24746  • 

i CONTRACT   AWARDED 

j     SACRAMENTO,  Calif.— McGUlivray 

1  Constr.  Co.,  Box  873,  Sacramento,  at 
$8096.30  awarded  contract  by  the  City 
of  Sacramento,  City  Hall,  Sacramen- 
to, for  Itaprovement  of  64th  Street 
from  Eastern  Ave.  and  Folsom  Blvd. 


4  0 
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STREETS  AND 
HIGHWAYS 
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BIDS   WANTED 

PLACER  COUNTY,  Calif.— Until 
May  22,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  T.  McCoy,  State  Highway 
Engineer,  Public  Works  Bldg.,  Sac- 
r&mento,  for  about  2.6  miles  grad- 
ing and  surfacing  with  portland  ce- 
ment concrete  pavement  and  plant 
mix  surfacing  between  about  0.1  mile 
westerly  of  Nevada  Street  in  Auburn 
and  one  mile  northeasterly  of  north 
city  limits  of  Auburn,  Placer  County. 

The  work  involves : 
(1>  650  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(3)  287,000  su.  yds.  roadway  excava- 
tion; 

(4)  8100  cu.  yds.  structural  excava- 
tion; 

(5)  860  cu.   yds.   ditch   and  channel 
excavation ; 

(6)  1,054.000  sta.  yds.  overhaul; 

<7)  16,000  sq.  yds.   compact  original 
ground ; 

(8)  20,500  cu.  yds.  imported  subgrade 
material ; 

(9)  57,000    sq.    yds.    subgrade    treat- 
ment; 

<10)  550  tons  liquid  asphalt  RC-2  or 
RC-3,  subgrade  treatment; 

<11)  develop  water  supply  and  fur- 
nish water  equipment; 

<12)  5200  M  gallons  apply  water; 

<13>  finish  roadway; 

<14)  8400  tons  crusher  run  base; 

(15)  37  tons  liquid  asphalt,  SC-1  or 
SC-2,  prime  coat  and  penetra- 
tion treatment; 

(16)  330  tons  sand  prime  coat  and 
penetration  treatment: 

<17)  175  tons  screenings  seal  ocat; 
(18)  22   tons   asphalt   emulsion   paint 

binder  and  seal  ocat ; 
tl9>  4300    tons    minimum    aggregate 

plant  mix  surfacing; 
(20)  240    tons    paving    asphalt    plant 

mix  surfacing; 
<21)  12,750  cu.  yds.  class  B  portland 

cement  concrete  paving; 

(22)  9500  each  tie  bolt  assemblies; 

(23)  25,350  lbs.  bar  reinforcing  steel, 
paving  and  structures; 

(24)  8  sections  paving  crossing  de- 
vices, type  A; 

C25)  14  sections   paving  crossing  de- 

'/        vices,  type  C; 

(26)  240    cu.    yds.    class    A    portland 

cement  concrete  structures; 
h7>  leOO  lbs.   structural  steel; 

(28)  40  cu.  yds.  rubble  masonry; 

(29)  5(X)  cu.  yds.  light  stone  riprap; 

(30)  21  cu.  yds.  class  A  portland  ce- 
ment concrete  channel  lining; 

(31)  987  cu.  yds.  Portland  cement 
concrete  curbs,  gutters  and  side- 
walks ; 

(32)  155  each  monuments; 

(33)  370  lin.  ft  metal  plate  guard 
railing; 

(34)  112  each  culvert  markers  and 
guide  posts; 

(35)  0.1    mile    new     property    fence, 

tVT>€    .A.  * 

(36)  0.2  mlie  new  property  fence, 
type  B; 

(37)  1  each  walk  gates; 
(38>  4  each  drive  gates; 

(39)  0.6  mile  remove  sind  reconstruct 
existing  property  fence; 

(40)  560  lin.  ft  48-ln.  reinforced  con- 
crete pipe,  standard  strength; 

(41)  1280  lin.  ft  8-ln.  CTMP,  16-gage; 
(42>  540  lin.  ft  12-in.  CMP.  16-gage; 
(43)  2220  lin.  ft  18-ln.  CMP,  16-gage: 
(44>  1380  lin.  ft  24-ln.  CMP,  U-gage; 

(45)  236  lin.  ft  24-in.  CMP,  12-gage: 

(46)  230  lin.  ft  SS-ln.  CMP,  12-gage; 

(47)  235  lin.  ft  salvage  existing  pipe 
culverts ; 

(48)  120  lin.  ft.  relay  salvaged  CMP 
culverts ; 

(49')  16  each  spillway  assemblies; 
(50 1  9    each    cast    steel    frames    and 
covers; 

(51)  50  lin.  ft  4-ln.  vitrified  clay  plpA; 

(52)  2250  lin.  ft.  6-ln.  vitrified  clay 
pipe; 

(53)  650  lin.  ft  8-ln.  vitrified  clay 
pipe: 

(54)  900   lin.    ft.    10-ln.    vitrified   clay 

pipe: 

(55)  -  **"ch  6-in.  wyes  on  6-in.  vitri- 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


4/24/46  • 

BIDS   IN— HELD   UNDER 

ADVISEMENT 

ASPHALT  PAVING 

STOCKTON,     San     Joaquin    Coimty, 

Calif. 
Asphalt  paving  of  Weber  School  play- 
grounds   and    the    Lottie    Grunsky 
School  playgrrounds. 
Owner— Stockton  Unified  School  Dis- 
trict, Thomas  H.  McCJandless,  pur- 
chasing agent.  Administration  Bldg., 
324  N.  San  Joaquin  St,  Stockton. 
All  bids  received  April  19  will  prob- 
ably  be  rejected  and  work  readver- 
tised  due  to  the  plot  plan  not  having 
been    drawn    to    scale,    resulting    in 
Irregular  bids. 


41— GAS,  WATER  AND  OIL 
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BIDS  OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
The  following  submitted  bids  to  the 
Oakland  C^ty  Council,  Charles  Don, 
city  clerk,  CJlty  Hall,  for  construction 
of  conduit  with  appurtenances  on 
Novelda  Dr.,  Acalanes  Dr.,  Robledo 
Dr.  and  adjacent  right-of-ways  be- 
tween Gercedo  Dr.  and  Central  Pa- 
cific Railroad  Co.   right-of-way. 

The  work  involves: 

(1)  615  lin.  ft  24-ln.  reinforced  con- 

crete pipe  conduit; 

(2)  1  concrete  end  wall; 

(3)  1  manhole  with  inlet  top; 

(4)  4  manholes  with  grating  top; 

(5)  3056    sq.    ft.    concrete    driveways 

and  garage  floors. 

Complete  bids  follow: 

Oakland  Sewer  CTonstruction  Co., 
(1)  $13.50,  (2)  1150,  (3)  $160,  (4)  |150, 
(5)  $0.50. 

McGulre  &  Hester,  (1)  $15.75,  (2) 
$150.   (3)  $160,   (4)  $136,  (5)  $0.30. 

E.  J.  Tobin,  (1)  $10.90.  (2)  $160,  (8) 
$175,  (4)  $ie0,  (5)  $0.40. 


2290  tons  minimum  aggregate,  %- 
inch  maximum ;  deliver  540  tons  to  be 
windrow  ed  along  edge  of  pavement 
betweer  south  city  limits  of  San 
Jacinto  and  north  dty  limits  of 
Hemet;  1750  tons  delivered  3  miles 
east  of  east  city  limits  of  Corona. 

May  1 
QUO.  50428,  REQ.  16851: 

One  %-cu.  yd.  clamshell  bucket. 
McCaffrey,  Owens  or  equal,  digging 
type  with  teeth,  f.o.b.  North  Holly- 
wood. 


and    placing  in   successful   operaUon 
I  3f  the  surface  condenser  for  the  El 
Centro  steam  staUon  located  in  Im- 
perial  County;    Spec.   206.    Specifica- 
j  tions  available  from  the  above  office 
,  upon  deposit  of  $10. 
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BIDS  OPENED 

BENICIA,  Solano  Co.,  Calif.— Stolte, 
Inc..  8451  San  Leandro  St,  Oakland, 
at  $1953,  submitted  low  bid  to  the 
U.  S.  Engineer  Office,  74  New  Mont- 
gomery St,  San  Francisco,  \mder 
Serial  No.  04-203-46-15  for  valve  as- 
sembly and  pump  alterations  and 
new  valve  boxes,  reservoir  R-3,  Be- 
nicia  Arsenal. 

Other  bids  were: 

Herman  Lawson  Co.,  $361& 

McGuire  &  Hester,  $3694. 


i 4/24/46 

iBiDS   REJECTED 

i  CENTRAL  VALLEY  PROJ.— The 
U.  S.  Bureau  of  Reclamation,  Walker 
R.  Young,  chief  engineer,  Denver, 
has  rejected  bids  submitted  under 
Spec.  1175  for  furnishing  and  deliv- 
ering louvers,  dampers,   grilles,   reg- 

,  isters  an  ddiff users  for  installation 
in  Shasta  power  plant.  Central  Val- 
ley Project  fob  shipping  point  and/or 
Coram,  Calif. 


Moore  A  Roberta.  693  Mi|HiioD  SL, 
San  Francisco. 

Monson  Bros.,  475  Sixth  St,  San 
Francisco. 

H.  H.  Larsen  Co.,  64  South  Park, 
San  Francisco. 

G.  W.  Williams  Ca,  10  {California 
Dr..  Burlingame.  i 


Radio  Ranee  Stations, 

Santa  Barbara,  Paso  Robles 

and  Salinas,  Calil. 


•• 
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4/24/46 
CONTRACT  AWARDED 
j  SAN  FRANCISCO— Fred  T.  Fairey, 
!  1874  25th  Ave.,  S&n  Francisco,  at 
$8243.45,  awarded  contract  by  the 
Public  Utilities  Commission,  Room 
287  City  Hall,  under  Water  Depart- 
ment Contract  No.  419  for  laying 
6-in.  and  8-ln.  cast  Iron  mains  In  42nd 
Ave.,  43rd  Ave.  and  Wawona  St. 


4/24/46  ••4  0 

CONTRACT   AWARDED 

i  SISKIYOU  COUNTY.  Calif.— Mor- 
j  gan  Construction  Co.,  Pleasanton,  at 
I  $36,937,  awarded  contsact  by  State 
i  Director  of  Public  Works  C.  H.  Pur- 
I  cell.  Public  Works  Bldg..  Sacramento, 
jfor  about  31.7  miles  apply  seal  coat 
j  between  Cougar  and  Dorris,  Siskiyou 
County. 


Machinery  &  Material 


4/24/46  ••40 

BIOS  WANTED 

BUTTE,  COLUSA,  GLENN,  SAC- 
RAMENTO, SUTTER  AND  YOLO 
CORRECTION— BIDS  WANTED 
COUNTIES,  Calif.— Until  May  15,  2 
P.  M.  (not  May  25,  as  previously  In- 
eorrectly  reported)  bids  will  be  re- 
ceived by  State  Div.  of  Highways,  G. 
T.  McCoy,  state  highway  engr.,  for  net 
distance  of  about  34.9  miles  applying 
seal  coat  at  various  locations  in  Dis- 
trict III  In  Butte,  Colusa,  Glenn,  Sac- 
ramento, Sutter  and  Yolo  Counties. 

The  work  involves: 

(1)  125  tons  asphaltlc  emulsion,  lo- 
cation A; 

(2)  1245  tons  screenings,  location  A; 

(3)  11  tons  asphaltlc  emulsion,  loca- 
tion B; 

(4)  110  tons  screenings,  location  B; 

(5)  18  tons  asphaltlc  emulsion,  loca- 
tion C; 

(6)  185  tons  screenings,  location  C; 

(7)  11  tons  asphaltlc  emulsion,  loca- 
tion D; 

(8)  135  tons  screenings,  location  D; 

(9)  30  tons  asphaltlc  emulsion,  loca- 
tion B; 

(10)  375  tons  screenings,  location  B; 

(11)  9  tons  asphaltlc  emulsion,  loca- 
tion F; 

(12)  100  tons  screenings,  location  F; 

(13)  85  tons  liquid  asphalt,  RORC-5, 
location  G; 

(14)  870  tons  screenings,  location  O: 

(15)  27  tons  asphaltlc  emulsion,  loca- 
tion H; 

(16)  270  tons  screenings,  location  H; 

(17)  10  tons  liquid  asphaJt.  RORC-5, 
location  I; 

(18)  100  tons  screenings,  location  I; 

(19)  11  tons  liquid  asphalt  RORC-5, 
location  J; 

(20)  120  tons  screenings,   location   J. 
Specifications   obtainable  from  the 

above  office. 


NEWS  INDEX 
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reports  in  this  section  are  clattl- 
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42— MISC.  SUPPLIES  AND 
MATERIALS 
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BIDS  OPENED 

SAN  FRANCISCO.— The  following 
submitted  bids  to  the  Purchaser  of 
Supplies,  270  City  Hall,  under  Bid 
No.  3532  for  furnishing  and  deliver- 
ing wrought  steel  galvanized  pipe  for 
the  San  Francisco  Water  Depart- 
ment, as  follows: 

(1)  1000  ft  %-lnch  pipe; 

(2)  65,000  ft  %-inch  pipe; 

(3)  5000  ft  2-inch  pipe; 

(4)  200  ft  4- inch  pipe. 
General    Machinery  &   Supply    Co., 

(1)  16.17,  (2)  16.54,  (3)  ^.13,  (4) 
162.58;  2%  10  days;  delivery  October. 
Tay-Holbrook,  Inc.,  (1)  $5.15,  (2) 
I&50.  (3)  »20.01,  (4)  163.32;  2%  10 
days;  delivery  second  quarter  1947. 

4/24/46    •  ••4  a 

BID  OPENED 

SAN   FRANCISCO.— GossUn -Hard- 
ing   Lumber    Co.,    3124    E.    14th    St, 
Oakland,  at  (1)  $3.35  each  plus  mini- 
mum reight,   net  30  days,   submitted 
I  only   bid   to   the   Purchaser   of   Sup- 
J  plies,    270   City   Hall,   under   Bid    No. 
1 3527    for    furnishing    ajid    delivering 
j  telephone    poles    for    San    Francisco 
Water  Department. 


4/24/46 

BIDS  OPENED 

OAKLAND,  Alameda  Co.,  <3alif.— 
The  following  submitted  bids  to  Oak- 
land City  Council,  (Jharles  Don,  city 
clerk.  City  Hall,  for  furnishing  16 
traffic  signal  timers  and  60  street 
traffic  signals: 

Taper  Tube  Pole  Co.,  $5168. 

Electric  Corp.,  $5168. 

Incandescent  Supply  Co.,  $516& 

Eagle  Signal  Corp.,  $5297.20. 

Graybar  Electric  (3o.,  $5297.20. 

Westinghouse  Electric  Co.,  $6062. 

4/24/46  •    4  2 

BIDS  OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  ma- 
terials and  equipment  as  follows: 
QUO.  48735,  RE<5.  104459: 

Blomquist  Oil,  $.0775  in  2000-gallon 
lots;  $.065  in  5000-gallon  lots;  award- 
ed to  Blomquist 

Shell  Oil  Co.,  2000-gallon  lots,  $.0626, 
f.o.b.  refinery  at  Martinez. 
QUO.  47904: 
AS  gas-powered  jackhammers: 

Vomaciari  Co.,  Los  Angeles,  Barco 
J2J  $373  each ;  1  day  delivery ;  net 
-Western   Electric   Engineering  Co., 
Syntron,  $360;  60  days  delivery;  12% 
30  days. 

Coast  Equipment  Co.,  Syntron,  $360 
each;  45  days  delivery;  net 

Sorenson  Equipment  Co.,  Syntron, 
$348  each;  40-45  days  delivery;  net; 
12-ft  flexible  metal  exhaust  tubing 
with  adapter,  $15  each;  automatic 
rewinding  pull-cable  starter  on  ham- 
mer,  $10  each. 

Bronson  Equipment  Co.,  Syntron 
1721,  $329  each,  includes  sales  tax; 
60  days  delivery;  discount  1%  30  days. 

Belton  Equipment  &  Supply  Co., 
Syntron,  $346  each ;  45  days  delivery ; 
2%  30  days. 

Dinsmore  &  Gridley,  Syntron  Stand- 
ard, $345  each ;  45  days  delivery ;  dis- 
count 5%  30  days. 

Delta  Equipment  Agency,  Syntron, 
$315  each;  3  at  once,  balance  in  80- 
45  days;   net. 


4/24/46  ••4  2 

BIDS   WANTED 

SAN  FRANCISCO.— Until  May  6, 
2  p.  M.,  bids  will  be  received  by  the 
U.  S.  Treasury  Department,  821  Mar- 
ket St,  San  Francisco,  under  Inv. 
SF-2894-46  for  318  mlDc  cans,  10-gaI.. 
with  covers,  f.o.b.  San  Francisco. 


4/24/46  •     4  8 

BID  OPENED 

;  SAN  FRANCISCO— Columbia  Steel 
;Co.,  Russ  Bldg.,  at  $64.60  per  net 
jton,  3  weeks  deliver\'  submitted  only 
jbid  to  Purchaser  of  Supplies,  270 
(City  Hall,  under  Bid  No.  3531  for 
!  furnishing  and  delivering  7200  tie 
i  plates  for  110-lb.  girder  rail  for  the 
.Municipal  Railway. 


CJk.A.,   1500  4th    St,   Santa 
Pro.    6-46-222;    ApiHI    2lt,    10 


268    Belmont    Ave., 


8S7 


•• 
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NOTICE  OF  SALE 
I     OAKLAND.   Alameda   Co..    Calif.— 

Until    May    2,    5   P.    M.,    bids   will   be 

received  by  the  Board  of  Playground 
j  Directors,  Dorothy  L.  Lcmyon,  secre- 
|Ury,  315  City  Hall,   for  sale  of  (me  J 
jl946  series  5-passenger  sedan.  i 

I     SpecUications  obtainable  from  the 

above  office. 


BIDS: 
Monica; 

C.    B.    Tuttle, 
Long  Beach. 

A    S.    Schulman    Electric    CX)., 
S.  Dearborn  St.  C%icago.  HL 

Newbery  Electric  Corp.,  1088  Venice 
Blvd.,  Los  Angeles. 

Wickes  Engineering  ft  Construction 
Co.,  1441  2nd  Ave..  Dee  Moines,  Iowa,' 

Drury  Electric  Co.  .P.  O.  Box  1270. 
San  Bernardino. 

Kashner-Bender,  Inc.,  704  B-  Spring 
St.  Los  Angelea 

N.   P.   Van   Valkenburgh    Co..    8800 
San  Vicente  Ave,   North  HDlljrwood. 

R   A   Wattson   Co.,   6626  Vlneland 
{ Ave.,  North  Hollywood. 
I     California  Lead  Cable  Splicing  Co., 
1 12012  S.  Atlantic  Blvd..  Compton. 

Alcorn    Fence    Ca,   S340   9im    Fer- 
nando Rd..  Los  Angeles. 

Phoenix  Construc&on  CJo..  JP.  O.  Box 


906.  Bakersfleld.  i 

)     R  Goold  ft  Son,  516  8.  m  Doxttdo 
•  •  i  St..  Stockton. 

Whalln  Bros.,  2942  23rd  Alve.,  Oak- 
land. 
Wixson  ft  Crowe.  Box  799,  Redding. 
Frank  Electric,  505  Main  St.  Hay- 
ward. 

The  Olof  Nelson  Construction  Co., 
Logan,  Utah. 

j     Scott-Buttner  Electric  Co.,  534  20th 
I  St..  Oakland. 

j     Shipyard     Construction     (|?o.,     2669 
I  Cherry  Ave.,  Long  Beach. 
[     Anchor  Post  Fence  Co.  of  Califor- 
1  nla.  616  S.  Anderson  St.,  Los  Angelea. 

^    .         .  -         ^  ,,  ...       i      Petersen  Engineering  Co.,  4126  26th 

operated,  outdoor  type  disconnecting  !  g^     g^^  Francisco 
(switch:   and  six  15,000-volt,   600-am- j     Charles  J.  Dorf man,  124  N.  La  Brea 
I  pere,  smgle-pole,  single-throw,  hook-  Uve    Los  Angeles 

operated,  outdoor  type  disconnecting       j'^  Armstrong  Construction   Co., 
i  switches  for  Troublesome  substation,  j  ^^q  central  Ave.,  El  Cerrito, 
iColorado  River  Improvements    Colo-        p^t^^    Sorensen,    927   Argtiello    St, 

rado-Blg  Thompson  Project,  Colorado,  j  Redwood  City 

JAllof  the  apparatus  win  be  installed  j     do^j,,^    PYazler.    52    Linden    Ava, 
,  by    the   government.    No   charge   for  j  Long  Beach 

copies  of  the  epecifications  to   pros-  j      Theodore  Scott.  4405  S.  Nbrmandle 
,  pectlve  bona  fide  bidders ;  to  others,  j  » ^^     ^og  Aneeles 

$1,  not  returnable,  j         '  ^ 


4/24/46 

I  BIDS  WANTED 

j     COLORADO-BIG     T  H  O  M  P.S  O  N 

j  PROJECT,   Colorado.— Until   May   17, 

2  P.  M.,  bids  will  be  received  by  the 

U.  S.  Bureau  of  Reclamation,  Denver, 

Colo.,  under  Spec.  1312  for  furnishing 

and  delivering  f.o.b.  cars  at  the  ship- 

'  ping  point  or  f.o.b.  cars  at  Kremmllng, 

Colo.,  at  the  option  of  the  bidder,  one 

;  15,000-volt,  600-ampere.  3-pole.  slngle- 

;  throw,  outdoor  type  oil  circuit  break- 

I  er    with    automatic    reclosing   equip- 

Iment;  one  15,000-volt  600-ampere.  3- 

pole,    single  -  throw,    manually  -  gang 


•• 
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' 4/24/46 
BIDS  OPENED 

;  YAKIMA  PROJECT,  Washington. 
! — The  following  submitted  bids  to 
:  the  U.  S.  Bureau  of  Reclamation, 
!  Denver,  Colo.,  under  Spec.  1244  for 
I  furnishing  and  delivering  f.o.b.  cars 


I  Detached  Breakwater,  Lot 
!  Angeles  and  Long  Beach 
1  Harbor 

-f ' 

BIDS:    U.  8.   DIstHct  Engineer  Of- 

at    the    shipping   point   or   f.o.b.   <»"  j  1'!!,' f^f  ^    M^avTsf  1^  P  ^1?  ^""•'•"' 
at  Whit.««tran.  Wash.,  one  20-in.  diam-     ®*J!'*1^'''    **^y  '?•  ^     „\     ,'.        «,., 

T.  E.  Connolly,  Inc.,  Sheldon  Bldg., 
San  Francisco. 


43—     MACHINERY  AND 
EQUIPMENT 


•• 
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FOR  SALE 


NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  waltboardit.  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of  "hard  to  get**  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING    CO. 

2900  Third  St.      -      VAlcneia  4977 


FOR  RENT 


LUMBBai  HANDLING  EQUIP- 
ICBNT :  CARRIERS.  STACKERS, 
TRUCKS.  Call  Mac,  Pacific  Carriers. 
Oakland.    KE  4-166L 


4/24/46  •     •      1  0 

BIDS   OPENED 

PLUMAS  COUNTY,  Calif.— A.  Tei- 
chert &  Co..  Box  1133,  Sacramento, 
at  $176,937.92  submitted  low  bid  to 
Public  Roads  Administration,  Charles 
C.  Morris,  division  engineer,  720  Phe- 
lan  Bldg.,  San  Francisco,  for  con- 
struction of  11.056  miles  Project  Calif. 
FH-20  B2,  D2,  E2,  F3,  G3,  J,  Al- 
manor.  Plumas  National  Forest, 
Plumas  County. 

The  work  Involves: 

(1)  extra  and  miscellaneous  force 
account  work; 

(2)  3000  cu.  yds.  unclassified  exca- 
vation ; 

(3)  15  cu.  yds.  unclassified  exca- 
vation for  structures; 

(4)  4500  cu.  yds.  unclassified  exca- 
vation for  borrow,  class  1; 

(5)  15,000  sta.  yds.  overhaul  (BOO  ft. 
free  haul) ; 

(6)  1000  cu.  yd.  miles  special  over- 
haul of  borrow  (500  ft.  free 
haul) ; 

(7)  11.056  miles  fine  grading  sub- 
grade  and  shoulders; 

(8)  600  M  gallons  watering  of  sub- 
graAe; 

(9)  1400  M  gallons  watering  of  base 
course ; 

(10)  lump  sum,  providing  and  main- 
taining water  plant  or  plants ; 

(11)  37,500  tons  crushed  gravel  or 
crushed  stone  base  course  class 
2,  gradtogD-l; 

(12)  230  tons  medium  curing  cut- 
back aisphalt,  grade  MB-2,  for 
prime  coat ; 

(13)  1300  tons  cover  aggregate  for 
type  3  seal  ocat,  grade  A; 

(14)  40  tons  medium  curing  cutback 
asphalt,  grade  MC-5  for  type  1 
seal  coat ; 

(15)  120  tons  medium  curing  cutback 
asphalt,  grade  MC-5  for  type  8 
seal  coat ; 

(16)  15.500  tons  class  F  pavement, 
type  F-1  plant  mixture,  grading 

A-1; 

(17)  700  tons  asphalt,  grade  150-200 
for  type  F-1 :  *  .,       , 

(18)  3  lin.  ft.  18-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(19)  8  lin.  ft  36-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(20)  2  each  moving  and  resetting 
headwalls ; 

(21)  10  each  timber  culvert  markers; 

(22)  124  each  moving  and  resetting 
culvert  markers; 

(23)  24  each  timber  guide  posta 
Total  bids  follow: 

(A)  A  Teichert  A  Co..  1176.937.92. 

(B)  M.    J.    Ruddy    &    Son,    Modesto, 
1181.521.60. 

(C)  Fredrickson    &   Watson    Constr. 
Co.,    Oakland,    $195,791.30. 

CD)    Fredrickson    Bros..    Emer>'vllle. 
$218,096.40. 

(E)  E.  B.   Bishop.  Orlsmd.  $229,389. 

(F)  W.    C.    Railing,    Redwood    City. 
$238,242.40. 

(G>  Harms  Bros.,  Sacramento,  $244,- 

988.00. 
(H)    Fairey-Hammond,    Inc.,    S.    F., 

$248,671.20. 
Utalt  prices  will  be  given  shortly. 

.i/24/46  ••4  0 

BIDS  OPENED 

MARIN  COUNTY.  Calif.  — E.  A. 
Forde.  640  Sir  Francis  Drake  Blvd., 
San  Anselmo,  at  %*t8S.  submitted  low 
bid  to  ICarln  County  Board  of  Super- 


4/24/46 

BIDS  WANTED 

BLAIR,  Okla.— Until  April  80,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Inv.  A-36,893-A-2  for 
reinforcing  bars,  intermediate  grade 
billet  steel,  f.o.b.  shipping  point  and/ 
or  Blair,  Okla. 


4/24/46 

LOW  BIDDERS 

BOISE  PROJECT,  Idaho.— Ooslln- 
Birmlngham  Manufacturing  Co..  Bir- 
mingham, Ala.,  at  $112,000,  submitted 
low  bid  to  the  U.  S.  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Spec. 
1221  for  furnishing  and  delivering 
five  72 -Inch  ring- follower  gates  with 
hydraulic  hoists,  hydraulic  gate  hang- 
ers leaf  position  indicators  and  con- 
duit sections,  for  installation  In  the 
outlet  works  at  the  Anderson  Ranch 
Dam.  Boise  Project,  Idaho. 

Second  and  third  low  bidders  were: 

Koppers  Co..  Bartlett  Hayward  Di- 
vision, Baltimore,  Md.,  $136,800. 

Joshua  Hendy  Iron  Works,  Sunny- 
vale, $142,250. 


1  at  Whitstran,  Wash.,  one  20-ln.  diam 
eter  steel   pipe  for  siphon   "A"  and 
j  one    20-ln.    diameter    steel    pipe    for 
i  siphon      "B,"     including     3-ln.     gate  I 
I  valves,   20-ln.   sleeve   tyi>e   couplings,  j 
j  20-in.  expansion  joints  and  all  neces-  I 
{sary  bolts,  nuts,  gaskets,  fittings  and 
i  square    packing,    but    not    including 
i  sheet    packing   between    supports    of 
i  siphons  and  concrete  supporting  an- 
.chors  and  piers,   for  Roza  Division, 
Yakima  Project: 

'     Sacramento     Pipe    Works,     Sacra- 
mento,   Calif.,    $4350;    ship   90    days; 
1 37,200   lbs.;   f.o.b.   Sacramento;   terms 
{net 

1  Berkeley  Steel  Construction  Co., 
!  Berkeley,  Calif.,  $5770 ;  ship  90  days ; 
j  44,000  lbs. ;  f.o.b.  Berkeley ;  terms  net. 
I  Pacific  Construction  &  Engineering 
iCo.,  Alameda.  Calif.,  $6030;  ship  70 
i  days ;  37,000  lbs. ;  f.o.b.  Alameda ; 
'  terms  net. 

John  W.  Beam,  Denver,  Colo,,  $8600; 
'ship  60  days;  40,000  lbs.;  f.o.b.  Chi- 
jcago;  terms  %%  10  days. 

American   Pipe  &  Steel   Corp.,  Al- 
ihambra.  Calif.,  $8892;   ship  120  days; 
35,000    lbs.;    f.o.b.    Alhambra;    terms 
i  net. 
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1 4/24/46 

;  BIDS   WANTED 

j     CASCADE,   Idaho.— Until  May  2,  2 

I  P.   M..  bids  will  be  receiveia  by  the 

*  U.  S.  Bureau  of  Reclamation,  Denver, 

I  Colo.,   under   Inv.   B-1154-A  for   fur- 

i  nishing  track  bolts,  spring  washers, 

I  etc.,  f.o.b.  shipping  point  and/or  Cas- 

:  cade,  Idaho. 


••4  3 
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4/24/46 
,  BIDS  WANTED 
i      COLUMBIA      BASIN      PROJECT, 

Washington.— Until  May  10,  2  P.  M., 
I  bids  will  be  received  by  the  U.  S. 
,  Bureau  of  Reclamation,  Denver,  Colo., 
I  under  Spec.  1310  for  furnishing  and 

delivering  f.o.b.  cars  at  the  shipping 
I  point  or  f.o.b.  cars  at  Odair,  Wash., 
iall  materials  except  concrete  floors 
[  and  foundations  and  hardware  for 
i  doors    and    hinged    covers    for    five 

puller  houses.  Grand  Coulee  Dam, 
I  Columbia  Basin  Project  Washington. 
;  The  puller  houses  will  be  erected  by 
I  the  government  No  charge  for  copies 
1  of  the  specifications  to  prospective 
{ bona  fide  bidders ;  to  others,  $1,  not 

returnable. 


4/24/46 

BIDS  REJECTED 

SONOMA  and  MARIN  COUNTIES, 
Calif. — Two  irregular  bids  were  sub- 
mitted April  23  and  were  rejected  by 
the  State  Division  of  Highways,  J. 
H.  Skeggs,  district  engineer,  2001  Van 
Ness  Ave.,  San  Francisco,  for  rental 
of  one  heavy-duty  or  extra  heavy- 
duty  type  gfas  or  diesel  powered 
motor  grader  equipped  with  12-inch 
blade  fcM-  approximately  600  hours  of 
work  in  Marin  and  Sonoma  Counties. 


i  4/24/46 

BID  OPENED 
:     SAN    FRANCISCO.  —  Silent    Hoist 

Winch  Crane  Co.,  at  $7207,  net  30 
:  days,  120  days'  delivery,  submitted 
;  only  bid  to  the  Purchaser  of  Supplies, 

270  City  Hall,  under  Bid  No.  3523  for 

furnishing  and  delivering  one  mobile 
;  swing  boom  tractor  crane  for  the 
i  San  Francisco  Water  Department. 


Ben   a   Crtinrick.  iBfr.   112  llarkoi 
St,  San  Francisco 

Case   Construction   Co..  P.  O.   BoK 
6,  San  Pedro. 

C^alifomia  Shipbuilding  Corp..,  P.  (X 
Box  966,  Wilmington. 

Kaiser  Constructors,  Inc.,  Vancou- 
ver Yard.  Vancouver,  Wath. 

Pacific  Bridge  Ca.  333  Kearny  St, 
San  Francisco. 

Standard  Dredging  Co..  800  Cttitrml 
Bldg.,  Los  Angdes. 

Guy  F.  Atkinson  Co.,  22280  &  Santa 
Fe  Ave..  P.  O.  Box  259,  Long  Beach. 

Franks  Dredging  Co.,  Pier  El,  Ter- 
minal Island. 
^ ^^ 

I  Repair  Bam  and  Paddodc, 
Alameda  Co.  Fair  Grounds, 
Pleasanton,  Calif. 


I 


I' 


BIDS:  County  of  Alameda,  Board 
of  Supervisors'  chambers.  Courthouse, 
.  ..Oaklaml,  April  30,  10:30  A.  M.  Plana 
by  Architects  Kent  4  Mass,  525  Mar- 
ket St.,  San  Franclsoe. 

A.  J.  Clausen,  686  Cragmont  Ato., 
Berkeley. 

Patrick  M.  Sofarelli,  20S37  Anita 
Ave..  Hayward. 

Monson  Bros..  476  Sixth  St,  San 
Frjinclsco. 

Close  A  Lewis.  T21  C  St,  Hayward. 
> ; ♦ 

I  Shidio  Building, 

The  Alameda  at  Davis  St, 
San  Jose,  Calif. 

i • ♦ 

BIDS:  Goutha  Co.,  Chicago,  ilU 
May  1>  c/o  Architects  BIrge  M.  and 
David  B.  Clark,  SIO  University  Ava., 
Palo  Alto. 

Carl  N.  Swenson  Co.,  385  Stockton 
St.,  San  Jose. 

Pasetta  Construction  Co.,  2890  Park 
Ave.,  Santa  Clara. 

Barrett  ft  Hilp,  918  Harrison  St. 
San  Francisco. 

i    St.  Louis  Bertrand  Parish 
School,  101st  Ave.  and 
£.  14th  St,  Oakland 


BIDS:  Roman  Catholic  ArohMshop 
of  San  Franoisco.  1100  Franklin  8U 
San  Franclsoo,  April  24,  10  A.  M. 
Plans  prepared  by  Arehlteots  Blanoh- 
ard  4  Maher,  SSS  Pine  St,  San  Fran- 
cisco. 

Moore  ft  Roberts.  093  Mission  St, 
San  Francisco. 

Erbentraut  ft  Summers,  446  6th 
St,  San  Francisco. 

{  Alter  Auto  Display  Room, 
I         1175  Potrero  Ave., 
I       San  Francisco,  Calif. 

BIDS:  Dohorty  Bros.,  Ford  agont^ 
1175  Potrero  Ave^  c/o  Archltoct  Wln- 
fleld  H.  Hyde,  706  Butler  Bldg..  tan 
Francisco;    no   bid   opening   date   set. 

Barrett  ft  Hllp,  918  Harrison  St, 
San  Francisco. 

De  Luca  ft  Son.  1700  Filbert  St. 
San  Francisco. 


YAUN'S  BASKET  AND  SHELL  TYPE 
DRAGLINE  BUCKET 

You  save  THREE  ways  with  a  YAUN  BUCKET 

1— Jklore  pay  load,  le«  backet  weight  for  same  groas  weight, 

more  yd.  per  cycle  at  ssme  cost.  , 

2 — Faster  damping  means  more  cycle  per  shift  at  no  additional 

3— -Less  dead  weight  to  swing  back,  empty  faster,  return  and 

more  cycle  per  shift  at  no  additional  coat. 

Immediate  Delivery 

EDMUND  P.  CADLE,  Distributor 

472  20th  Street,  Oakland  Phone  HL  7288 
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4/24/46 

BIDS  WANTED 

LIVBRMORE,  Alameda  Co.,  Calif. 
—Until  May  7,  7:30  P.  M.,  bids  will 
be  received  by  the  Llvermore  Union 
High  School  District,  Thornton  K. 
Taylor,  clerk,  6th  and  Maple  Sta., 
Llvermore,  for  one  new  high  school 
bus. 

Specifications  obtainable  from  the 
above  office. 
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4/24/46 

BIDS  WANTED 

SACRAMENTO,    Calif.— Bids   will 
be  received  by  the  State  Purchasing 
Agent,  Sacramento,  for  materials  and 
equipment  as  follows: 
April  29 
QUO.  50074,  REQ.  87248: 

800  tons  minimum  aggregate,  deliv- 
ered 16  miles  north  of  San  Bernardino 
on  Cajon  Pass  Highway  at  Blue  Cut 
mixing  table. 
QUO.  50481.  REQ.  104473: 

3000  tons  Sense  gpraded  plant  mix 
surfacing,  %-lnch  and/or  ^-inch 
maximum  aggregate  SC-3  and/or 
200-300  penetration  liquid  asphalt 
sjid/or  open  grsuled  plant  mix. 

Alt.  1— To  state  hauling  equipment 
at  vendor's  plant  in  Stockton. 

Alt.  2 — By  truck  to  state  spreading 
equlpmetn  knd/or  stockpiles  a  radius 
of  25  miles  from  Stockton  at  a  plant 
price  plus  ton-mile  delivery  charge. 
QUO.   50487,  REQ.  1044'»: 

Five  cars  SC-3  plant  mix  surfacing, 
%-inch  maximum  aggregate,  by  rail 
in  sideboard  flats,  Los  Paloa,  Los 
Banos,  Gustine. 

April  30 
QUO.  50462.  REQ.  E^(8052: 

5005  tons  %-inch  x  No.  6  washed, 
crushed  ledge  rock  screenings: 

180  tons  approximately  5  miles  east 
of  San  Jose. 

400  tons  25  miles  east  of  Gilroy. 

625  tons  7  miles  east  of  Oilroy. 

350  tons  12  miles  east  of  Gilroy. 

225  tons  8  miles  north  of  Santa 
Cruz. 

300  tons  8  miles  north  of  San  Jose. 

150  tons  3  miles  south  of  Gilroy. 

500  tons  12  mUes  east  of  Santa 
Crua. 

1300  tons  5  miles  west  of  Los  Gates. 

975  tons  12  miles  north  of   Santa 
Cms. 
QUO.  50457,  REQ.  E-48081: 

1000  tons  crushed  ledge  rock  screen- 
ings  stockpiles  vicinity  WatsonvlUe, 
Santa  Crux,  Gilroy  and  San  Jose. 
QUO.  50478.  REQ.  87256: 


4/24/46 

BIDS  WANTED 

VALLEJO,  Solano  Co.,  Calif. — ^Until 
April  25,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Vallejo  City  Cotmcil. 
Melvin  F.  Brooks,  city  clerk.  City 
Hall,  for  furnishing  one  1946  Ply- 
mouth 2-door  sedan  and  one  1946 
4-door  sedan. 

Specifications  obtainable  from  the 
above  office. 

4/24/46  •     4  » 

BIDS  WANTED 

FRESNO,  Calif.— Until  May  2,  10:30 
A.  M.,  bids  win  be  received  by  the 
Fresno  City  Council,  D.  E.  Roughton, 
city  clerk,  City  Hall,  for  furnishing 
one  tractor  shovel  loader. 

4/24/46  *  3 

BIDS  WANTED 

FRLA2JT-KERN  CANAL,  Califor- 
nia.—UnUl  May  24,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec  1311  for  furnishing  and  deUver- 
Ine  fob.  cars  at  the  shipping  point 
or  fob  cars  at  Friant.  Calif.,  three 
16-ft.  by  17-ft.  3-in.  radial  gates  with 
5-ln  diameter  rollers,  pin  bearings, 
wall  plates  and  sills,  but  not  includ- 
Ine  anchor  bolts,  pipe  and  rubber 
seals  three  15,000  -  lb.  radial  gate 
hoists  with  motors,  limit  switches, 
reducUon  gears  and  wire  rope,  but 
not  including  anchor  boUa,  for  the 
TJttle  Drv  Creek  siphon,  Friant-Kem 
canal :  aJd  two  16-ft.  by  17-ft  3-ln. 
radial  gates  with  5-in.  diameter  roU- 
^pif  bearings,  wall  plates  and 
sills  but  not  including  rubber  seals, 
^chorbolts  and  pipe :  two  15,000-lb 
radial  gate  hoists  with  motors,  limit 
switches,  reducUon  gears  and  wire 
rone  but  not  including  anchor  bolts, 
forthe  Little  Dry  Creek  wasteway, 
i^ant-  Kern  Canal.  All  rubber  8«Us, 
anchor  bolts  and  pipe  will  be  fur- 
nished by  the  government  Installa- 
Uon  ^iU  be  made  by  the  goveram«»t 
No  charge  for  copies  of  the  "TPecif ica- 
tions  to  prospective  bona  fide  bid- 
ders; to  otheiCll-25.  not  returnable. 

4  si 
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4/24/46 

jBIDS   WANTED 

'  SANTA  BARBARA,  SAN  LUIS 
OBISPO  and  MONTEREY  COUN- 
TIES, Calif  .—Until  April  30,  10  A.  M., 
bids  will  be  received  by  the  State 
Division  of  Highways,  L.  H.  Gil>8on, 
district  engineer,  50  Hlguera  St,  San 

I  Luis  Obispo,  for  rental  of  (1)  diesel 
motor   grader  with   12-in.   blade   and 

.scarifier  attachment    (2)    8-ton    tan- 

jdem  roller,  (3)  %-yd.  front  end  loader 
on  crawler  type  diesel  tractor,  (4) 
7-ft.  power  broom,  (5)  10-ft  stone 
spreader,  (6)  concrete  mixer,  (7) 
scarifier,  Ventura  type,  for  approxi- 
mately 15  days'  use  In  Santa  Barbara, 
San  Luis  Obispo  and  Monterey  Coun- 
ties. 

Specifications  obtainable  from  the 
above  office. 
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STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOU|S 

STEHLFORM  CONTRAaiNG  CO. 

666  Harrison  St  DO  5583  Sm 


Boflers— High  Pressure  and  Heating 

NEW      AND      REBUILT 
All  Sizes  and  Types  of  Steel  Tanks 

OCEAN  SHORE  IRON  WORKS 

650  Bghth  St.  -  Phone  UNderhfll  431.0  ■  San 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone  GArfield  7663    -    24  CaBfornia  St,  Snn  FranciMo 


4/24/46 

BIDS   WANTED 

ALAMEDA  COUNTY.  Calif.— UnUl 
April  26,  3  P.  M.,  bids  will  l>e  received 
by  the  State  Division  of  Highways, 
J.  H.  Skeggs,  district  engineer,  2001 
Van  Ness  Ave.,  San  Francisco,  for 
rental  of  one  2-wheel  tandem  roller, 
8-  to  10-ton.  gasoline  or  diesel  engine  I 
powered,  for  approximately  160  hours'  j 
use  in  compacting  plant  mix  surfac- 
ing on  E.  14th  St,  between  San  Le- 
ajidro  and  Hayward. 

Specifications   obtainable   from   the 
above  office. 


••4  8 


4/24/46 

NOTICE  OF  SALE 

SAN  FRANCISCO.— Until  May  6, 
2  P.  M.  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall, 
under  Sale  No.  380  for  sale  of  ap- 
proximately 270  trailer  pumping  units 
knoMp-n  as  the  Chrysler  Fire  Fighter 
all  metal  trailer,  equipped  with  single 
stage  Hale  centrifugal  type  pump, 
located  at  the  cit3^8  garage.  2M3 
Larkin  St,  San  Francisco. 


Prospective  Bidders 


4/24/46 
BIDS  WANTED 
EL  CENTRO.  Imperial  Co..  Ob^.-- 

UnUl  May  14,  ^O  ^  **:>  ^^SJ^i  5 
received  by  the  Boart  of  Dlrectorsof 
Imperial  Irrigation  District.  Bl  Cen- 
trorcalif..  for  the  'JiJf^isi^K  and  de- 
llverlmr  of  one  20.000  sq.  ft  surface 
cond^er  with  ejectora.  drculattog 
pumps  and  other  auxillariea.  and  one 
deaeratlng  heater  and  acceeaorlM. 
«nd  the  supervision  of  the  erwrttm 


!   t  SL  Gabriel  School 

I  !  Auditorium,  41gt  Atcu 
'     UUoa  St.,  San  Fi 


BIDS:  Roman  Cathelio  Arehblahop 
of  San  Francisco,  1100  Franklin  SL« 
San  Francieoe,  May  1,  10  A.  M.;  o/o 
Architect  Martin  J.  RIat,  M4  Phelaii 
Bld9^  San   Frandeoo. 

Parker.     Steffena     A 
South  Park,  Saa  Fraadaoo. 


»e  Fobricafing  ond  Bonding 
General  Machine  Work  of  Every  Type 
Non-«Ferrous  Costings 

Steel  Valves  and  FHtlngs,  Flanges,  and  Welding  Fittings 

U.  S.  PIPE  &  MFG.  CO. 


249  First  Street 


Son  Fraacisco 


EXbrook  0380 


NewMaster^asolineBackfillTamper 


COMPACTS  EARTH  FILL 

(pOMPACTS  Sl  bonds  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

I 

Works  in  narrow  mtches 


KERR  EQUIPMENT  COMPANY 


160  tenth  ST.  iAN  nwiraco      Pb.  MArte  1651 


?s: 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  AS^UL24,  1946 


Building  Permits,  ConfratcSs -^- Record^eii  IVoticets 


BUILDING  PERMITS 

Applicatijpi 


owner.  The  S  E  Massengill;  archl-  jpj  fix;  2  ias  op.  "«"".  •" 


SAN  FRANCISCO 


tect,  Howard  E  Sweeting,  101  Post 
St;  engineer,  I  Thompson;  can- 
tractor,  E  S  McKIttrlch  Co,  Inc. 
ffilO  16th  St,  Oakland. 
DWELLING,  1 -story  frame,  $5400; 
W  45rd  Av  e75  N  Ortega;  owner 
and  builder,  Superior  Building  Co, 


3435  Broadway;  owner,  Peabody 
Motors ;  plumber,  W  Picard ;  2  gas  op. 

476  8th  St;  owner,  Geo  Dillow; 
plumber,  P  Brunno;  1  pi  fix. 

2246  »6th  Ave;  owner,  N  N  Car- 
son; plumber,  Aladdin  Htg;  2  as  op. 

388    Marlow    Dr;     owner,    Hayes; 


1426  ^Torlega;  plans  by  B  K  Dob-    plumbeiP;  J  Zamerelli;  9  pi  fix;  8  gas 


koWitz,  4^  Monterey  Blvd 
DOUBLE    face    vertical    neon    sign, 
1700;    1595  Van  Ness  Ave;   owner. 


ALTER  FLAT  AND  APARTMENTS. 
$1500;    8925    SStli    St;    owner    and'     i.'.V  ^'""'    ""'   "'=°''   ■^''«'.   »/»•"«». 

*^!s?..  "sr^^-  ^rwis  i''^^^<«.  «>-  >-t°^  "•  »«»• 


WaWi, 

prem;  builder,  Robert  McCarthy 
Co,  1560iaikham.  ' 

ALTER  4  FLATS.  |1200;  786-741 
Green  St;  owner,  Mrs  Leone.  1784 
Broderick;  builder,  Leonard  Salo- 
mon, 1734  Broderick. 

ALTER  APARTMENTS,  (UOQ;  2821- 
25  Sacramento;  owner,  WMMa  L 
Johnson,  V$  Kearny;  IbuUder.  H 
Juhlln,  3044  Fillmore. 

ALTER  DWELLING,  81000;  NE 
Shafter  50  SE  Rankin;  owner  and 
builder,  Jimmy  Ltndsey,  IS  Ntrfltn 
Place. 


each;  W  44th  Ave  176,  200  S  Tar 
aval ;  N  UUoa  326  E  45th  Avenue ; 
Owner  and  builder,  MaeArthur  Bldg 
Co,  3224  Judah  St 
DWELLING,  1 -story  frame,  $6000; 
E  Stanyah  396.9  S  17th  St;  owner, 
F  B  Bertelsen;  architect,  Chas  F 
Maury;  contractor,  John  Bertel- 
sen, 315  Noriega  St. 


ALAMEDA 


ALTER  12  APARTMENTS,  flOOO; 
2760  Sacramento;  owners,  J  E  and 
E  Price,  1287  Turk;  day  woik. 


ADDL  PMT,  11650;  1236  Sherman  St; 


owner,  John   Canning?,   prem ;    con 
tractor,    American    Sheet    Metal    Sc 
Roofing,   3220  Telegraph   Ave. 
NEON  SIGN,   1975;   179  West  Portal ; ADDITION,    $2000;     1029    Pearl     St; 
Ave;    owner,    Mr   Marshall,    prem;       owner,   Stuart   Marshall,   premises;    ^„  ^_ 
builder,    Brumfield    Electric    Sign,!    contractor,   American    Sheet  Metal  i^^iR^: 
965  Folaom.  j     &  Roofing.  3220  Telegraph   Ave. 

NEON  SIGN,  8876;  2239  Clement  St;   DWELLING.  $7000;   1628  Chapln   St; 
owner,  Mr  :Jafltene,  prem ;   builder,  '     owner    and    builder,    Peter    Sleber, 

2200  Clinton  Ave. 
; ALTER,  81500;  846  Santa  Clara  Ave; 
!     owner,    Fred   Wameche,    premises; 
:     contractor,    Henry    Brown     Constr 
Co,  4777  Davenport  Ave.  Oakland. 


op. 

1151  61st  Ave;  owner.  La  Rosa; 
plumber,  H  Henry;  1  pi  fix. 

9434  Plymouth ;  owner,  E  A  Wade ; 
plumber,  M  Henry;  1  pi  fix. 

235  14th  St;  owner,  ;  plumb- 
er, H  Lee;  33  gas  op. 

2946  Scheuyler;  owner,  J  O  Evans; 
plumber,  V  L  Aikens;  2  pi  fix. 

6142  Plnewood  Rd;  o^^mM*,  A  H 
Major;  plumber,  R  A  Roeber;  3  gas 

op- 

!  107-9  41st  St;  owner.  C  C  Hotum; 
plumber,  J  Goldstlen;  8  pi  fix;  2 
gas   op. 

9528  Sunnyslde;  owner.  H  P  Fish- 
er; plumber,  T  Morrill;  5  pi  fix;  3 
gas   op. 

5636  College  Avenue;  owner,  Orr; 
plumber,  T  Morrill;  2  pi  fix. 

5795  Foothill  Blvd;  owner,  Whit- 
son;  plumber,  C  Roland;  8  gas  op. 

1814  4l8t  Ave;  owner.  plumb- 
er, Wm  Souza;  3  pi  fix. 

1921  65tb  Ave;  owner,  Havser; 
plumber,    J    R    Pierce;    5    pi    fix;    3 


3616  High  St ;  owner.  Stifle ;  plumb- 
er. J  R  Pierce;  26  water. 


van;  10  ouileis;  8  switches;  8  plugs. 

1416     6200   Geary   St;   owner,   Bart 

Leighton;  contractor.  Crown  Electric; 


Brumfield  Electric  Sign  Co,  966 
Folsom  St. 

ALTER  DWELLING,  |500;  668  Pre- 
cita  Ave;  owner,  Louis  Artal,  666 
Preclta ;  day  work. 

DWELLINGS  (1-story  frame)  (4), 
15600  each;  NW  Sweeney  75,  100, 
175,  200  SW  Merrill;  owner  and 
builder,  Norman  T  Johnson,  89  Gra- 
nada Ave;  architect,  De  Martini  & 
Igaz,  706  Market  St 


CompletioB  Notices 


OAKLAND 


SAN  FRANCISCO  COUNTY 


1417  1802  Polk  St;  owner,  CaM; 
contractor,  Bertrand  Electric;  sign. 

1418  1806  Polk  St;  owner,  Dave's 
Radio  Store;  contractor,  Bertrand 
Electric;  8  plugs. 

1419  590  Darwin  Way;  owner,  S 
Hurst;  contractor.  Pacific  Saec  tc 
Mech  Co,  Inc;  4  outlato;  2  swlt^es; 
8  plu|^ 

1420  S  Leland  Ave  between  Say- 
shore  and  Desmond ;  owner,  Or^eUa ; 
contractor.  Pacific  Elec  dc  Mech  Co. 
Inc; . 

1421  2117  Chestnut;  ownw,  Bsnry 
Arian;  contractor,  Crown  Sleotzlo; 
20  ouUets;  4  switdies;  4  pluga 

Xi22  227  &th  Ave;  owper.  Von 
Eichelberge;  contractor.  Crown  Elec- 
tric; 3  outlets;  4  switches;  14  plugs; 
service. 

1423  1166  Harrison ;  owner,  ; 

contractor.  Crown  Electric;  40  piugs; 
motors. 

1424  N  Post  177  W  Laildn ;  owner, 

— ;  contractor,  Hampton  Electric; 

17    ouUets;    10   switches;    14   plugs; 
sign. 

1425  W  22nd  100  S  Minnesota; 
owner,  Wm  Mcintosh;  contractor, 
Penmar  Electric;  service;  motors. 

1426  1373    Masonic    Ave;    owner, 

— ;  contractor.  M  Schimetachek ; 

3  outlets ;  1  switch ;  3  plugs. 

1427  683  37th  Ave;  owner, ; 

contractor,  M  Schimetschek ;  altera- 

I  tions. 

i  1428  1831  17th  Ave;  owner.  Camp; 
contractor.  Pacific  Elec  Const  Co;  2 
outlets;  1  switch;  2  plugs. 

1429-1458  Various  locations  and 
owners;  contractor.  Apex  Electric; 
signs. 

1459  326  Funston;  owner,  Qaas; 
contractor.   Century  Elec  Cbnst  Co; 


AJ  Jl  Advocates 

(Continued  from  Page  One) 


E  E  Bennett,  pfem;  contractor,  H 
L  Risdon  &  Son,  5977  Majestic. 
DWELLINGS  (1-story  frame)  (7),;  ALTER  and  repairs,  $1000 ;  8737  B 
14700  each ;  W  Sawyer  117,  142,  167,  St ;  owner,  Elmhurst  Hardware  Co, 
192,  217,  242,  267  S  Sunnydale;  own- '  prem;  contractor,  F  S  Maia,  3932 
er  and  builder,  Sbarboro  &  Jorgen-  1     Altamont  Ave. 

sen.  45  Raycliff  Terrace.  ALTER,   $571;   506  E  8th   St;   owner, 

ALTER  STORE,  83500;  3265  16th  St;  '     C    Willlam.s,    premises;    contractor. 


ALTER,  $800 ;  3285  E  14th  St ;  owner.    Recorded  Accepted 

April  23,  1946—1213  PowelL  Nicholas 
P   and  Virginia   R   Daphne   to 
whom  it  may  concern. .April  22,  1946 


owner,    A    W    Cordes,    116    Merced 
Ave;  builder,  E  O  Risue,  2535  16th 
Ave. 
ALTER  GROCERY  STORE,  $1500 ;  E 
Iowa  215  N  Army;  owner,  Charles 


American    Welding    Co,    851    73rd 
Avenue. 
GARAGE,     1-story.    $500:     1431    89th 
I     Ave;    owner    and    builder,    Angelo 
I     Palene,    premises. 
R  DeArman,  1520  Webster  St ;  day  |  ADDN,  $800 ;  4251  Knoll  Ave ;  owner 
work.  I     and  builder,  D  R  Crowe,  premises. 

ALTER  DWELLING,  $1000;  84  Vas-  WALL,  retaining,  $500;  N  MaeArthur 
quez  Ave;  owner,  Mrs  Hendricks,  I  300  E  High  St;  owner,  C  R  Bybee, 
prem ;  builder,  Termlnix  of  North-  ;  4124  Bayo  St ;  contractor,  Owen  & 
em  California,  Inc,  918  Harrison,  i  Hamilton,  3630  High  St. 
ALTER  18  TO  19  APARTMENTS,  ALTER,  $600;  5808  E  17th  St;  owner, 
$900;  2444  Great  Highway;  owner,'     W  E  Green,   premises;    contractor. 


Robert   F   LeFevre.   premises;   day 

work. 
ALTER  STORE  AND  FLATS,  $800; 

1523    Hyde    St;    owner.    M    Wong. 

prem;  builder,  O  Polldoro  Co,  1360 

Green  St. 
ALTER    LIQUOR    STORE,    $680;     7 


Hitchcock  &  Taylor.  674  Catron  Dr. 
ALTER,  $600;  1800-42  Campbell  St; 
owner,  H  C  Capwell  Co,  premises; 
contractor,  S  Kulchar  Co,  8th  Ave 
and  E  10th  St. 
ALTER,  $2500;  1909  E  14th  Street; 
owner.  Grocers  Milk  Co,  2264  East 
Market  St;' owner,  National' Uq'uor  1  12th  St;  contractor.  Fox  Brothers, 
Store,  582  Eddy  St;  builder,  Ki  1478  University  Ave,  Berkeley. 
Beale  Store  Equij)ment  Co.  8276  SALTER  and  Addn,  $6000;  2268  82nd 
San  Bruno  Ave.  1     Ave;   owner,   Oscar  Gretler,  prem; 

STORAGE  SHED  (1-story),  $600;  E  !     contractor,  O  H  Andersen  Co,  9033 
Illinois  175  S  24th  St ;   owner  and      Thermal  St 

builder,   Thompson   Motor  Co.  2801   WAREHOUSE,   1-story,   $13,335;  1439 

jni  St  3rd    St;    owner    and    builder.    The 

ALTER    FLATS,    $500;    667    Dolores'     Best    Fertilizers    Co,    1459    3rd    St; 

St;    owner,    Phillip    Norlca,    prem;  i     architect,  Ray  F  Keefer,  770  Wes- 

day  work.  1     ley  Ave. 

ALTER   RADIO   STORE,    $500;   4040   ALTEK,   $1800;   800   12th    St;    owner, 

24th  St ;  owner  and  builder,  Amos  i     The    Pitchers,     prem ;     contractor, 

R  Kanaga,  lessee,  premises.  1     Artline  Fixture  Co,  3544  Robinson. 

ALTER  DWELLING.  $600;  2210  Pine  .DUPLEX,     2-8tory     8- room,     $11,000, 

Jit;  owner.  Phllomena  Morgan.  2210       garage,  $500;  2742-44  Barry  Place; 

Pine  St :  builder.  Caldwell  Roofing  ,     owner  and  builder,  Sol  Scherman, 

Co,  1860  Sacramento  St  38W   Foothill   Blvd. 

DUPLEX,     2-story     8-room,     $11,000. 

garage,  $500;  2734-86  Barry  Place; 

owner  and  builder,   Sol   Scherman, 

I     3805  Foothill   Blvd. 

[alter  and  repairs,  $500;  2597  35th 

i     Ave:  owner,   Robt   Severth,   prem; 

}     contractor,    Joe    Gandel,    3511    Al- 

I     lendale  Ave. 

i ALTER,    $1500:    2243    42nd    Avenue; 

I     owner  and  contractor,  C  W  Wood, 

i     3943  High  St 


SAN    MATEO   COUNTY 


I     1460     25  Stillman  St;  owner,  Goes 
j  Sheet     Metal;     contractor.     Century 
Electric:   motors. 

1461     1840  Clay  St;  owner,  Empire 
Heating;    contractor,    Century    Elec- 

!  trie ;  ..._ 

j     1462    NW  comer  FeU  and  Frank- 

■ — jlin;  owner.  Commerce  High  School; 

Recorded  Accepted  j  contractor,  Century  Electric ;  motors. 

April  18,  1946— PTN  LOTS  8  and  9      !      1463      500    Balboa;    owner,    ; 

Blk  19,  Woodland  Place.    Ray  A     'contractor.  Century  Electric;   4  out- 
Smlth,  et  al,  to  whom  it  may  con-      'h-ts. 

cem  -April  15,  1946 1     1464     3030  20th  St ;   owner,  Empire 

April  18,  1946— PTN  LOTS  9  and  10.      ,  Construction  Co;  contractor.  Century 


Blk  19,  Woodland  Place.    Ray  A 
Smith,  et  al,  to  whom  it  may  con- 


Electric ;  

1465     1001  Balboa;  owner,  G  W  P 


cem April   15,   1946  j  j^nsen  &   Sons ;   contraptor,   Century 

April  19,   1946— PTN  LOT  8  Blk  14      j  Electric;  

Woodside    Place.     Galen    C    Gil-  i^qq    2676  21st  St;  owner,  Manbue; 

brech  to  Richard  Delucchl  &  Co..      1  contractor,  Century  Electric; 

April   15,   1946  ,     i4g7     5Q1  jjg   Haro ;   owner.  Chase 

April   19.   1946-1558   JAMES   AVE.      ;  ^  sanbom  ;  contractor,  Century  Elec- 

Victor  Sebian.  et  al.   to  Emll  G      |  ^j^^ .  alterations. 

Bottemlller _ April  12,  1946  1     ^^    2679  Mission  St;  owner.  Mills 

ZT~ZZZ^nZZ77Z^^        '  IconstrucUon  Co;  contractor.  Century 

CONTRA  COSTA  COUNTY  jElectric;  alteraUons. 

1469    2577  Mission  St;  owner.  Mills 


Recorded  Accepted    construction  Co ;  contractor,  Century 

April  19.  1946-LOTS  12,  13  and  14       Electric;  alterations. 

Glenhaven  Tract  Walnut  Creek.      |     j^^q    227  3rd  St;  owner,  Undgren; 

M  N  Critcher  to  Harry  K  Jen-     j^^n tractor.  Century  Electric;  altera- 

sen April   17,   1946   ^^^^^ 


April  19,  1946— LOT  36  and  ptn  Lot 
37.  Blk  5,  Andrade  View  Tract 
Richmond.  A  W  Yarbrough  to 
R  E  Eoff _...April  17,  1946 

April  20,  1946— LOT  12,  Haciendas 
del  Orinda,  Unit  No  1,  Orinda. 
B  L  Bloomster.  et  al  to  Self. 


147-72  3725-29  Balboa  St;  owner, 
Cohn;  contractor,  Century  Electric; 
20  outlets ;  4  switches ;  10  plugs. 

1473  874%  North  Point  St;  owner, 
FlUel;  contractor.  Century  Electric; 
2  switches;  11  plugs;  motors. 

1474  724    Ellis    St;    owner,    Mllla 


BUILDING  PERMITS 


April   20,   194^PTN   I^^'"l3'V^"^«-^-«"-  ^"'^  contractor.  Century 
4,  Amended  map  Alta  Punta  Tr. 
El   Cerrito 
Self — ^„-apni   11.   ^w*^  , Electric ;  40  outlets;  10  switches;  16 

n    1  '        t  W  •  i     1*76    220  Vasquez ;  owner,  Erigero : 

K^teHSC  Ol  Lil€IIS  i  contractor,  E  A  Koenlg;  1  ouUeU;  1 


I  Electric;  alterations, 
*      *^  1475    2636  Ocean  Ave ;  owner,  Cohn 

Peter  F  Agresta  to       (,^^g^j.^j.^j^,^  ^^.  contractor.  Century 

'^P"'   "•   •^**'*   TTi^ntHr-   4n  outlets:   10  switches:  16 


Hwitch  ;  2  plugs. 


CONTRA  COSTA  COUNTY 


Granted 


SAN    FRANCISCO 
APRIL   22,   23,  1946 


SACRAMENTO   CITY 


Recorded  Amount 

April  19,  1946— LOT  290,  Haciendas 
del  Orinda,  Unit  No  2,  Orinda. 
Lorentzen  Co  to  A  J  Pane,  et  al 

.„ „ .-. $89.40 

April  19,  1946— LOT  290,  Haciendas 
del  Orinda,  Unit  No  2,  Orinda. 
Baylis  Lighting  Fixture  Co,  |72.- 
48;  Robert  J  Maddox,  $104;  J 
Henry  Harris,  |500,  to  August  J 


OAKLAND 


REPAIR  fire  damage.  $5000;  80  Page  .RESTAURANT,    masonry   and   comp 

St;  owner, Anderson  &  Rowe;  con-  j     roof,   $15,000;   1019  10th  St;   owner, 

tractor,  Robt  McCarthy,  1050  Kirk-  j     Parsons  Bros,  3856  Stockton  Blvd; 

ham  St.  I     contractor,    same;    engineer,    Bruce 

ERECT     canopy     over     stove,     place  i     m  Dack,  2115  S  St 

concrete  on  floor  of  kitchen,  plumb-   DWELLING,  frame,  stucco  and  comp 

ing  and   counter  work   to  be  done       roof,   $1000 ;   4317   13th   Ave    (rear) ;  i 

In  restaurant,  $1000;  957- A  Egbert!     owner    and    builder.    Pearl    Baker,  j 

St ;  owner.  Evo  Venturi.  !     4412   Mariposa   Ave.  | 

DWELLINGS,   four  1-story  fr,   $5300  ;  DWELLING,    5-room    frame,    ^akes  i  .      ,,    ^»     1046— W    15th    Ave    76   S 


NoB-Responsibility 


each;  Tloga  100,  150,  175,  200  E;  and  wood  shingle,  $8800;  1447  38th 
Rutland;  owner,  The  Wilder  Co;  j  st;  owner,  W  B  Mansfield,  1446 
contractor,  C  A  Wilder,  2156  San  1  sgth  St ;  contractor,  R  H  Sutter, 
Bruno   Ave.  I     1732  3rd  Ave. 

DWELLINGS,   two   1-story   fr.   $7400  j  DWELLINGS,  eleven,  5-room,  frame, 
each ;  SE  Cor  Bosworth  Street  and  ;     stucco  and  wood  shingle,  805  W  St, 


Chilton  Ave ;  S  Bosworth  35  Blast  | 
Chilton ;  owner  and  builder,  J  Ar-  • 
vid   Johnson,  412   Ploche   St. 

ASBESTOS  siding  on  exterior  of  \ 
bldg.  $800 ;  76  Rey  St ;  owner,  P  - 
Apel ;  contractor,  Coast  Constr  Co,  j 
2172   Market   St.  ' 

NEW  FRONT,  alter  toilets,  remove  ( 
partition  and  lower  ceiling  of  tav-  , 
em,  $2000 ;  110  Third  St ;  owner,  G  i 
Silo.  i 

DWELLING,  1 -story  frame,  $7500;; 
S  Murray  54  E  Mission  St;  owner,  ; 
B  D  Scully;  plans  by  B  K  Dobko-  ■ 
wltz.  425  Monterey  Blvd ;  contract  ' 
not  tet.  — 

REPAIR     fire     damage.     $1180;     712 
Brazil  St:  owner,  Ben  Sciarra;  con-  i 

1734  ( 


Liens  Filed 


tractor.      Leonard      Salomon,      1734  i     17^9  9th  Are. 

Broderick    St.  I  FOUNDATION.  $1500;  3001  12th  Ave 

STUCCO    front    and    install    granite       owner  and  builder,  John  A  Church. 

steps   to   dwelling,   $585;    17   Bessie  ,  DWELLINGS,    three    5-room    stucco, 

St;   owner,  Jas   Fradella;   contrac- j     frame  and  wood  shingle,  $5000  ea; 

tor,  T   Starein,   1755  Dolores  St 
STUCCO    front    and    Install    granite 

steps  to  dwelling.  $SK) ;   15  Bessie , 

St;    owner,    Frank    Cancilla;    con-  j 


$6000;  owner.  Joe  Ataliwo;1805  53rd 
St,  $6100;  owner,  A  G  Varischetti; 
3538  Broadway.  $6750;  owner,  J  R 
Wilson;  1901  4l8t  St,  $6200;  owner, 
P  Dehn ;  3826  30th  St.  $7554 ;  owner, 
Geo  Knutzen ;  ptn  Lot  3  Altamont 
Tract.  $5800;  owner,  H  K  Moore; 
5333  U  St,  $6000;  owner,  M  Niel- 
sen; 3136  62nd  St,  $6274;  owner,  J 
Renaldl;  1800  53rd  St..  $6500;  own- 
er,  A   C   Rule ;    ptn    Lot   53   Monte  ;  Recorded 

Vista    Tract,    $5500 ;    owner,    Virgil  i —Labor  and  materials.  1323- 

Shaw  •   4724  U  St,  $6250 ;   owner.   S       26  Polk  St.  Raymond  Allison  vs 

J  Mowies;  contractor  on  all  .Mark-  |     John  H  Chester — _.$1.6B6.01 

wart  Co.  Ahem  and  Spear  Sts.         I 

DWELLING,  5-room,  stucco,  frame  [ 
and  comp  rpof.  $3500;  4449  X  St;| 
owner  and  builder,  J  L  Christopher ; 


97101-2-3     9420,  8410,  9309  Burr  St; 

'owner,    Casquior;    contractor,    James 

j  Anderson;     outlets;     ewltches;     flx- 

I  tures ;    plugs. 

'     37104     10923  MaeArthur  Blvd  rear; 

1  owner,    Leonardi ;    contractor,    John- 

iston  Elec  Co;  outlets;  switches;  fix- 

I tures;  plugs. 

'     37105    W  Telegraph  64  N  22nd  St; 

I  owner    and    contractor,    Foster    and 
Pene,  et  al    (three  releases)  Klelser   Co;    outlets;    switches;    fix- 

tures;  plugs. 
37106     415  13th  St;  owner,  Nevlns; 

'contractor,  Oakland  Electric  Shop; 
2  outlets. 

j     37107     9427   E   14th   Street;    owner, 

•Franklin;    contractor.   Paramount   El 

'Co;  plugs;  alterations. 

!  37108  1425  Slst  Ave;  owner.  Pi- 
oneer Bldrs ;  contractor,  James  An- 
derson; outlets;  switches;  fixtures; 
plugs. 

;     37109    2900  Glascock ;  owner.  Oliver 

i United  Filters;  contractor.  T  L  Ro- 
senberg Co;  motors. 

1     37110      1437     Franklin     St;     owner, 

I  La  Merio's;   contractor,  T  L  Rosen- 
berg Co;  sign. 
37111      6464    Moraga:    owner.    Ray 

! Smith   Realty;   contractor,   T   L  Ro- 

Isenberg   Co;    2   switches. 
,;     37112      2822    Grove    Street;    owner, 

•Brownell;  contractor.  T  L  Rosenberg 

iCo;   140  outlets. 

37113     777  22nd  St;   o\<Tier,   Fontes 


SAN  FRANC  I SCQ  COUNTY 


tects)  shows  an  overwhelming  ma- 
jority opposed  to  Federal  Housing 
and  an  equally  overwhelming  ma- 
jority in  lavor  of  Federal-aid  Pub- 
lic Housing  and  Local  Public  Hous- 
ing. 

''The  American  Institute  of 
Architects  hopes  that  local  public 
interest  throughout  the  country, 
the  Congress,  an4  the  Government 
will  unite  on  legislation  which  will 
serve  to  revive  local  initiative  in 
the  palliation  of  housing  distress, 
in  the  elimination  of  slums,  and  in 
intelfigent  broad  planning  of  areas 
to  be  l«habilitated — and  which  will 
preserve  public  funds  from  inju- 
dicious and  wasteful  dissipation  at 
variance  with  sound  local  needs. 

"The  members  of  the  American 
Institute  of  Architects  offer  their 
trained  talents  and  their  time  for 
the  forwarding  of  this  objective." 
Much  has  happened  since  that 
statement  on  hoiuring  was  pre- 
pared by  the  Inirtitote  of  Aixhi- 
tecta. 

The  war  has  ended.  A  huge 
Govemm^t  program  is  imder 
way  which  calls  for  prodaction 
of  1,200,000  new  homes  for  vet- 
erans thb  year,  and  another  1,- 
500,000  in  1947. 

A  long  range  bill,  the  Wag- 
ner-EUender-Taft  bill,  calling  for 
construction  of  15,000,000  new 
homes  in  the  next  10  years  is 
now  before  the  Congress. 

A  construction    limitation   or- 
der issued  March  26  has  halted 
the  start  of  all  non-essential  or 
deferrable   new    construction    so 
that    materials    may    be    chan- 
neled  into   the   veterans'   emer- 
gency  housing  program. 
NHA    is   issuing    HH    priorities 
to  veterans  building  homes  to  as- 
sist them   in  getting  scare   mate- 
rials. 

Over-all,  for  the  nation's  archi- 
tects, there  is  little  business  to  be 
gained  from  the  veterans  housing 
program.  Architects'  activities  will 
expand,  and  broadly,  at  the  time 
when  building  materials  are  in  suf- 
ficient supply  to  permit  construc- 
tion of  custom  homes  in  the  $12,- 
000  to  $15,000  and  upward  classi- 
fications, and  when  contracts  can 
be  let  wholesale  for  new  factories, 
business  buildings,  post  offices  and 
other  public  structures,  new  col- 
lege and  university  buildings,  new 
public  and  private  schools,  and  big 
construction  generally. 

By  the  same  token  as  in  the  case 
of  veterans'  housing,  the  construc- 
tion of  prefabricated  homes,  witti 
their  standardized  design,  offers 
but  a  limited  field  for  the  archi- 
tect. 

But  in  public  housing  as  defined 
by  the  Institute,  there  is  a  broad 
field  for  the  services  of  architects. 
Particularly  when  slum  clear- 
ance projects  may  get  under  way 
again  on  a  large  scale,  and  obso- 
lescent structures  can  be  torn  down 
and  replaced  with  modem  homes 
and  retail  business  establishments 
in  blighted  urban  areas,  there  will 
be  a  broad  call  for  the  services  of 
architects. 

And,  while  awaiting  that  day, 
the  Institute  now  stands  upon  its 
statement  on  housing  drawn  up 
and  approved  by  its  Board  of  Di- 
rectors in  December,  1944. 

# 

GIVE-AND-TAKE  URGED 

The  adoption  of  a  more  lenient 
attitude  by  both  autoists  and  pe- 
destrians toward  each  other  would 
do  much  to  increase  traffic  safety, 
the  California  State  Automobile 
Assn.  suggests.  The  driver  who 
merely  "puts  up"  with  pedestrians 
and  pedestrians  who  think  drivers 
are  "out  to  get  them"  do  nothing 
to  promote  the  sort  of  courtesy 
that  saves  lives. 


BID  OPPNG  SClffiMJLE 


Bid  Opsin  Ing   Date 


Project     Location  of  Projoct       Netod  in  t—v 


BUILDING  PROJECTS 


-24— 
-25— 
-25  3 
-26— 
-16— 


San  Francisco 
Pre«x>tt,  Aria. 
Yakima.  Wlssb. 
Aj^na-Nfvsda 
Concord 
Pittsburg 
Burley.  I^abo 
Watson 
East  OaJcland 
San  ^^mnclsco 


Anza  S  23  X  W  90.  Madelle  F 
Ansbro  as  to  Improvements  on 
property. 
April  23,  1946— Groimd  floor  prem- 
ises, 681  Market  St  Laurlston  In- 
vestment Co  as  to  improvements 
on  property. 


Official  Proposals 


Board   of   Fire  Commissioners,  West- 
gate  Fire  Protection  District, 
West  Sacramento,  Calif. 


SAN  FRANCISCO  COUNTY 

^^jjjount   Printing ;   contractor,  California  BJlec 
Co ;   motors. 

I  37114  200  5th  Ave ;  owner.  Ameri- 
can Tire  Products;  contractor,  Cali- 
fornia Elec  Co;  motors. 
j  37715  2218  Linden  St;  owner,  Dab- 
iney;  contractor,  T  Btshman;  2  out- 
;iets;  2  fixtures;  2  plugs, 
t     37U6    1663  7th  St;  owner,  Consum- 


Electrical  Permits 


SAN  FRANCISCO. 
1394     2140  Mailcet   St;   owner.  Log 


^  ers;   contractor.  T  Bushmaii;   sign. 
_  i     37117     9820  B  8t;  owner,  Flguerro; 
i contractor,  Collins  Elec  Co;  outlets; 
_  'switches;   fixtures;   plugs. 

620  43rd  St;  owner.  Pucettl; 


37118 


■     BIDS    WANTED  — To    be    opened 
Wednesday,  May  8.  1946.  at  8  P.  M. 
I  Sealed  bids  will  be  received  for  the 
;  construction    of    an    addition    to   the 
!  present   Fire   House   located   at   15th 
I  and  Alabama  Sts.,  West  Sacramento, 
up  to  and  including  May  8,  1946^  Plans 
and    Specifications    can    be    secured 
I  from  the  Fire  Chief  at  the  Fire  Dept 
Headquarters.  A  $5.00  deposit  will  b« 
I  required  on  plans  and  specifications. 
!  The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 
BOARD  of  FIRE  COMMISSIONERS 
Westgate  Fire  Protection  District 
E.  C.  HUOHI^ 

Chairman. 
Dally  Pacific  Builder) 
(April  23-24-26-26,  1946) 


8343.  3347  and  8349  41st  St;  owner,        1394     Z14«  Maraet   s^J, , OT^^'tf*   contractor    Collins  Ele^-tric  Co; 
J   E   Telesco.  985   Swanston;    con-    C|^bin;contnu;tor.  Mohrdick  Electric;  ^o°tr*«°^^^^  p,„g,. 

tractor,  P*ul  Opdyke,  4928  Folsom.    -'* — '•«""-  ' 


BUILDING   CONTRACTS 

SAN   FRANCISCO 


tractor,  T  Starelli,  1756  Dolores  St. 
BLDG,     1-story     frame.     $9400;     NB 

Cor    Eugenia    Ave    and    Winfleld; 

owner,  Mr  and  Mrs  W  Gart;  con-  j--— — " — —       TT^      „     .   _ 

tractor.  J  Arvld  Johnson  412  Ploche  , STORE  and  office  bldg,  2-story 

Str^t  SW  GEARY  and  14th  Avenue. 

NEON    sign,    $600;    839    Mission    St;    Owner 

owner,  S  F  Furniture  Co;  contrac-  I 

tor,  QRS  Neon  Co,  680  Potrero. 
CHANGE      present      partitions 


out- 


alterations,  i^rutinna 

1395      637    Arguello    Blvd;    owner.  ^""O"*-    i<un  inoth  Avenue;  owner. 

rf^^niur*""*^'''  ''°*'"'''''  '^^'   PlitJheU;  'tSLt^^cfor^  colons    Klei 
'''im'  ?!Sf"ciement;  owner,  ^our^l.  ^^o^^^^^e^  ^^^^^^;JV^^^^^ 
Church   of  Christ;   ^ontn^tor^  Atlas  J     3na>  ^  Partri^^^^ 
Elec  *  Eng;  SI  outlets;  5  .witches;  { J^oT^utletsT  s^tchesT  fixtures;   pL 


John    B   and    Francine   G 
Coakley. 
i  Architect— Not  Given, 
and  ,  Contractor— A  J  Hopper  Company. 


2i  plugs. 

1397     265  Eddy;   owner.   Roosevelt  ,         __  x_^.«, 

GaSie;     contractor.    Atlas    Elec    ft  •''.    K^«:    contractor. 

***f:.       11      _.     .  .       . ._^l     87122    4004  MaeArthur  Blvd;  own- 


37121  3404  San  Leandro  Blvd;  own 
_.-,    Kruse;    contractor.    Collins    BUeo 
ICo;  outlets;  switches;  fixtures;  pL 


UM8-1403      Various     locati<ms    and  > 


paint  for  use  as  drafting  room.  $500  | 
121   Beale  St ;   lessee,  Sckbo.  Roy- 
ston  *  Williams. 

ALTER  dwelling  by  addition  to  rear  1 
and  adding  bathroom  and  kitchen,  j 
$700;    539   3rd    Ave;    owner,   Mrs   I 
Kasikes.  I 

DWELLING.    1 -story    frame,    $5000;!. 
NE  Key  350  SE  Jennings ;   owner,  j 
Jas    C    McLaf  f erty ;    contractor.   W  j 
F  Sarlin,  726  Holyoke  St. 


-rt.   w    *»«j/K^i    ■v.^^/M.y— J .       I       iSHV-lflUd        vanoua      locauons     mau  <_     x»-.i_«.»    -~j    t  ,«.«    Thomas-    COn 

TOTAL  COST^  157,442.00   „^ .    contractor.   QRS    Neon   Co;   fj^f^f  ^^.^^^s  ^Sc;  TSJfetsT^ 

"*^  82nd  Ave  IQO  N  Pacheco;  P'S&  ""ttw'^Monadnock  Way ;  own- 
er. Hutchlngs;  contractor.  Cltfford 
Elec  Co;  outleU;  switches;  fixtures; 

87124  4301  Grove  St;  owner.  John- 
son;  contractor,  Conrad  Electric  Co; 
alterations. 


POSmON  WANTCP 


Specifications  filed  March  18,  1946. 

Plombiiig  Permits 


DWELLINGS,   two    l-story   f r,    $5600  -  j^   ^i  fix ;  3  gas  op. 
each;  B  lOth   Ave  100.  125  S  Mo- 
raga  St:   owner   and   builder,    O    I 
Osnas,  549  Staples  Ave. 

ALTER    store   Into    garage  and    re 


ARCIRTBCT.  SRAVTBICAN. 
tlve  (18  years  exper.),  modem  or  tx»- 
dltlonal,  from  perspective  through 
working  details:  resideDtial,  oottmer- 
cial.  heaters,  stores.  InsfsHationa, 
etc..  available  for  part  time  or  per- 
manent position  with  future.  R^y 
Bo:f  428.  c/o  DaUy  Padfle  BuUder. 

ARCHITECTURAL  DESIOXaBR. 
experienced  tn  resld«itial  and  com- 
mercial designing,  would  Uke  00a- 
tact.  Interested  tai  fuU  or  part-tiaie 

i  work.  Phone  HEmlodc  5116. 

I  to  April  2»,  1946 

GENERAL  MGR..  OOMPLBTB  KB- 

_  iTIMATOR,    long    exper.    on    building 

481  30th   St;   owner.  Medical   Bldg  Ishoe  Shine;  contractor.  Central  Elec-   n«ir'"'»UntI^rtnV'"scott   Buttner  BSec  and  engineering  constr.   Available  00 

«».._».^-    n  o o,   ..•   «^..._.-    ,  _,.._  '^^'   coniracior,   jx^       .._ ^,     \»hoTt    notice.      Reply    Box    418    c/o 


OAKLAND 


owner.  W  Mauck;   contractor,   Ken- 
nedy Electric;  service. 

1405  2185  O'Farrell;  owner,  Vara- 
kip;  contractor.  Kennedy  Electric;  6 
outlets ;  4  switches ;  8  plugs. 

1406  26  Victoria;  owner,  I  Far- 
della;  contractor,  Kennedy  Electric; 


37125     1741 -A  10th  Avenue;  owner. 


,     3247  Louise  St ;  owner.  BeU  Metal '  5  outlets ;  4  switches ;  3  plugs ;  service  Williams  •     contractor,    CoUins    Base 

DWELLING,    l-story    frame,    $6800 ;! products :    plumber,    E    Braun;    8    ^1     1407     1848  Great  Highway:   o'*^*'.  co ^^«tlPta •    switches     fixtures;    pl; 

SW  Girard  50  NW  Ordway;  owner,   ^i^;  2  gas  op.  Mr  ShoU;  contractor,  Kennedy  Elec-  aitiratlons   ' 

Jos    Ya^ch;    contractor,    Walter    Fj     7^    ^nd   Chestnut    Sts;    owner,    St  I  trie:   4  outleU;  2  switches;  5  plugs;       i-ioR     5342  Kansas     owner,  Conte; 

Sariin.  226  Holyoke  St  'Joseph's  Church;  plumber,  E  Braun;  j  service.  _  contractorJamw  Anderson:  alter. 


1408     6265   3rd   St;   owner,   Garrett       y^^^l    60  Yorkshire:  owner,  O'Con- 


Assn ;  phunber,  B  Braun  ;   21  pl  f  ix ;  j  trie ;  1  plug. 


6  gas  op 


Co;' outlets;   switches;   fixtures.    pL 


1409    372  8rd  St;  owner.  The  Lodge:       37128     7790  HUlmont  Drive;  owner. 


^  ,w  .,^««  ^^  *^  Street;  owner,  J  Sterimg;  .contractor.  Central  iSlectric;  1  plug-  john  M  Finn-  contractor.  Special 
pair  2nd  story  for  dwelling.  $1500;  .pjuniber,  Cleaners  Exchange;  2  gas  I  1410  2133  Jones  St;  owners,  Drs  ownpp  10  nnt'ui^  9  switches;  10 
1536    Church    St:    owner   and    con-    op.  ijack  and  Lazarus;   contractor,   Cen-    fSSiiii-  10  nhilS^' 

tractor.     F    DlnuCCl.    107    28tn     St.  r^^t    Mr.    a     ■Wkth     Av»-    nwn«T-      W.ntr.     *__i   TTi^^t^^.   ifi   r^,.*1tt»c>-    •>«>  .r<Bl»«>iA>.  ■  **^z."i~  •_*'*'"*•  . 


I  Daily  Pacific  Builder. 

I  (4/18-19-22-28-24/46) 


and 


_  ^     ^„  ^.«i.».  LABOR    AND    MATERIAL   EISTI- 

5^^  llJ^^^Alfi.  ^5*^*7       ?iL'    tral  Electricj^  18  ouJ,lets^22  switches ;  ;     j^jjt     1277   106tb  Ave;   owner.  P^^ImaTOR,     BLDG.    CONSTR.    8UFT., 
.rt  .<i.-i.      .  ,.         *  .  ^  —  .  ,_         '*l20    years'    exi>er.,    available    inunedl- 

jately.    Reply  Box  419  c/o  DaUy  Pa- 
Idfie  BuOder. 
I  (4/18-19-23-28-24/46) 


DWELLING,    ^-story    frame.    $4500:   gtrom;  plumber,  C  Carlson;  4  water.    22  plugs;  service;  motors.  ia^ir7'  cl7ninOT(^T   Ets.    Hokin 

E  39th  Ave  215  S  Ulloa;  ovmer  end       ,415  ^^d  Avenue;   owner.  A   Orr;  j     1411    206  Montana;  owner,  Carlson;   S^i^lk     mot^for  saw. 
builder.   Robt  E   Buckley.   630  34th   plumber,  D  Watson;  1  pl  fix.  contractor.  Arc  Electric;   14  ouUets;:     3™'  ?«  oiiffTst;   owner.  De- 

Avenue.  I     125  12th  St;  owner.  Western  Union;    12  switches;  14  plugs.  some"     contractor     Spott     Electrical 

ADD   1-car   garage,   $500^  8^.-_^°^.*! 'pJumber.  L  J  Madden;  IT  pl  fix.  ,     1412    2064  14th  Ave;  owner,  Daries;   Co     nui« 

contractor.  Arc  Electric ;  3  outlets ;  8  ;     37131      5534    college    Ave :    owner. 


Point    St ;    owner,    Leon    Marcollo ;  \     372  10th  St ;  owner.  Sanders  Glass 
contract  not  let.  'Co;  plumber,  L  J  Madden;  11  pl  fix. 

DWEL'^.JNGS.  four  l-story  fr.  $m00j     5208-26  Siin  Pablo  Ave;   owner,  H 


switches;  5  plugs. 


_  College  Snori  Shop:  contractor.  Spott 

.. .,.  -^^  .  . _,     1413     637  Garfield;  owner.  Thorin-   ^u^  ^q.  %  out i<*tii-  2  switches:  1  f»- 

eacb  ,  W  Munich   125.  150.   175,  MO  ;  Magnusson ;   plumber.  H  Sogn ;  34  pl  I  ^oh :  contractor.  Arc  Electric;  11  out-  ^;  2%Tu^ 


WANTED 


S    Excelsior:    owner    and    builder    fix;   14  gas  op 

David  Burton,  678  Vienna  St,  j     1504   23rd   Ave;   owner.   F  WagelS; 

ALTER    3    flats   into    6    apts.    $2000;    pliunber.  O  Hanson;  1  pl  fix. 
-    MV8-8»-8S  Oreeo  St;  owner.  Rhoda       482Q   Telegraph   Axm;    owner,    Ti«a 

Kellogg.  _,„      Furniture   0>;    plumber,    H    Lass;    6 

CIJV.SS  B  drug  business  bldg,  $180.-   pj  fix. 


lets ;  11  switches;  9  plugs.  I '  571*32    ig  Madison  St;  owner,  Buck- 

1414     205  Beverly ;   owner,   Thoria-   inkham  Bldrs    contractor,  Spott  Elec 

son;  contractor,  Are  Eaectrie;  U  out-  ^q^-  outlets     fixtures;  service. 

lets :  11  switches :  9  plugs.  3^133    320,1  ^nd  Linden  Sts ;  owner, 

1416     1222  Stockton  St ,  owner.  Mr  gcott  Sign  Service ;  contractor,  Spott 

Chan;  contractor,  Ets-Hoken  *  Gal-  si^c  Co;  sign. 


SUPERINTENDENT  for  oooerste 
j  buikiing  c<m8tniCtkiD.  Reply  Bqk  422, 
:  c/o  Daily  Pacific  Builder. 

V38-38-24-86-M/46 


BUILDINO  <X)NSTR  SUPT.  R^^ 


ORdway  360a 


(tf) 


2:80  P.M.— Interior   Painting 
-24 —  2 :00  P.M. — ^Rotetway  Doon 
•24-  2  KM)  P.M.— Elevator  Poon 

-15—1©  A.«.— Dam    Project^  ^  ' 
-20—  — Abbatotr 

-20—  — mit    nicilitles 

-83— 10 AM —Of flee  Bldg. 
-28— 12 :00  M.— Pipe  Fkcttory  Addn. 
-84— 10:00  A.M.— Parochial    Sch. 

1 :46  P.M.— Gate 

2rOOP.M. — Remove   ParttOoosSap  Francisco 

2  :00  P.M.— Drainage  Ptptnf      Port  Angeles,  Wash. 

00  P.M.— VHF  Radio  Range    Pocatello,  Idaho 

8  KM)  P4<.— Remodel  Ctfetotla  Fresno 

— DcpartBDent  Store  Seattle.  Wash. 
-2^—10 :00  A.M.— Radio  Range  Sta.  SanU  Barbara 
-26—  2:00  P.M.— Office  BuUdbig       Near  VemaHs 
-29— 10 :00  AJi.- Landing   System     Salt  Lake  City,  Utah 
-29 — 11:00  AM. — Land  Plane  Catapult  Inyc^em 

-29 — 10  A.M. — Detention    Home         Sacramento 
-29—  2 :00  P.M.— Painting  Burtey,  Idaho 

-30— 10 :30  A.M.— Repair  Bam  Pleasanton 

-SO—  — Residence  Stockton  ^ 

5-  1— Studio  Building  San  Jose 

5-  1—  2 :00  P.M.— Pamting  SpcdEane,  Wash. 

5-  1—  2:00  P.M.— Heating  Boiler        Willows 

5-  1—  2:00  P.M.— Wood  Lattice  Partition  Portland,  Ore. 

5-  1—10 :00  Electrical  Power  Laboratory    Tucson.  Aria. 

5-  1—  2  KK)  P.M.— Directory  Boards    San  Francisco 

5-  2—11 KK)  A.M.— Transmitter  Bldgs.        Dixon 

5-  2—  a  :00  PJL— Painting  Bend,  Ore. 

5-  8—  3l  :00  P.1C.— Heating  BoOer         Roseburg.  Ore. 

5-  6—  a  :00  P.M.— Painting  Roseburg,  Ore. 

5-  6— 81:00  P.M.— School    Bldgs.  SusanvlUe 

6-  6—  a  KX)  P.M.— Assembly  and  DetMlnidoka  Project.  Idaho 
5-8  —  2 :00  P.M.— Painting  Canoga  Park 

5-  8—  a  :30  P.M.— Repair  Infirmarv    San  Francisco 
5-  8—  a  :80  P.M.— Repair  School 
a  :30  P.M.— Flooring 


5-  a— 

6-  9—  2:00  P.M.— Terraszo  Floors 
5-  9—  81:00  P.M.— Cafeteria   Bldg. 
5-15— 10 :00  A.M.— Machine    Shop 
5-15 — 21:00  P.M — Terrazzo    Floor 
5-15—  S|  :00  P.M. — Terrazzo  Floors 
5-16—  21:00  P.M.— Heating,   Piping 
5-16—  2:00  P.M.— Painting 
5-16—  2 :00  P.M.— Heating 
5-17—  a  :00  P.M.— Painting 
5-17—  a  :00  P.M.— Painting 
5-17—  a:OOP.M.— VenUlating  Fans 
5-22—  2:00  P.M.— Interior  Painting 
4-29— 11:00  A.M-—Stran-Steel  Huts 
4-30— 12:00  M.     —Alter  Restaurant 
4-30—  2:00  P.M— Move  Buildings 
5-  l—iq:OOA.M— Auditorium 
5-  3— 11:00  A.M. — Sprinkler  System 

5-  7—  T :30P.M. — Heating  Plant  Addition     San  Leandro 
5-  8—  81 :00  P.M.—Fi  rehouse  Addition  West  Sacramento 
5-14 —  21:00  P.M.— Automatic  Sprinkler    Benicta  Arsenal 


San  Francisco 

San  Francisco 

Grants  Pass,  Ore. 

Porterville 

Owyhee  Project,  Ore. 

Pasadena 

Pasadena 

Beverly  Hills 

Ix>ng  Beach 

Beverly  Hills 

Compton 

Inglewood 

Sacramento 

San  Francisco 

Inyokern. 

San  Francisco 

Oakland 

San  Francisco 

Inyokern 


4-10 

t-u 

8-28 

4-16 

8-2T 
4-18 
«-10 
4-l» 
4-18 
4.  t 
<-  • 
«-  t 
«•  t 
4-28 
«-lf 
4-12 
4-16 
8-28 
«-l 

4.]t 

4-lS 
4-12 
4-  t 

4-13 

4-ii 

4-28 

4*12 
«>• 
«-  » 
«-  8 

4-12 
4-  2 
4-  9 
4-88 
4-28 
4-22 
4-  9 
4-16 
4-18 
4-16 
4-li 
4-16 
4-15 
4-Xt 
4-18 

4-ia 

4-2i 

i-n 

4-2» 
4-2S 

4-28 
4-28 
4-tt 
4-28 
4-21 

4-sa 


ENGINEERING  PROJECTS 


28— H  KK)  A.M.— Well 

23 — IS  :00  A.M. — Sewerage  System 

28—  a  :00  P.M.— Excavation 

23—  a  :00  P.M.— Traffic  Deflector 

28—  a  :00  PJf.— Traffic  Deflector 

23—  2 :00  P.M.— Conduit 
•28—  8 :00  P.M— PainUng 
28—  8 :00  P.M.— Chlorinating  Plant 

24—  3  P.M.— Tanks 
24—  2:00  P.M.— Surfacing 
■24—11 :00  A.M.— Paving 
24 —  7:30  P.M. — Improve   Ave. 
24—  S  :30  P.M.— Water   Mains 

24—  ]  :00  P.M.— Dam 
26—  2:00  P.M.— Headwall 
26—  a  :00  P.M.— Rockwall    Sc   Fill 
•25—  2 :00  P.M. — Irrigation    Sys. 

25—  2 :00  P.M.— Dredging 
•26—  2 :0e  P.M.— Bridge 

26—  8 :00  P.M.— Hatchery 

25—  2 :00  P.M.— Dredging 

26—  2 :00  P.M.— Surfacing 
26—  2  .-00  P.M.— Surf  adag 
26—  2 :00  P.M —Bridge 
26—10 :00  A.M.— Earthwork 
26— 10 :00  A.M.— Street  Surf. 
•26—10 :00  A.M.— Earthwork 
2ft— 11  :00  A.M.— Oil    Surfacing 
29 — 10  ."CO  A.M — ^Transmission 


Barstow 
Coco  Soli  to 
Plumas  County 
Kem  County 
Kem   County 
Oakland 
San  Francisco 

San  Francisco 
Modesto 

Humboldt  County 
Arizona  State 
Modesto 

Alameda,  Contra  Costa  Cos 
Bill  Williams  River 
San  Francisco 
San  Francisco 
San   Fernando 
Anacortes,   Wash. 
Placer  County 
Sequim,  Wash. 
Suisun 

Riverside  Coimty 
Orange  County 
Placer   County 
Klamath  Project 
Boulder  Canyon  Project 
Tucumcari  I^J.,  N.  M. 
Arizona  State 
Lines    Missouri  Basin  Project,  Wyo. 


29— 10:00  A.M.— Pumping  Plant 
•29—10 :00  A.M.— Dam 
29— ij  :00  A.M.— Water    Dist    Svs. 
•29—  2:00  P.M.— Roadway 
30—10:00  A.M.— Earthworii 
30—  2 :00  P.M.— Barrier  Posts 
•30— 10:30  A.M.— Trans.  Line 
30—  J  :00  P.M.— Clearing 
30—10  KK)  A.M.— Earthwork 
30—10 :00  A.M.— Earthwork 
-30—  2 :00  P.M.— Excavation 
30—10 :00  A.M.— Canal 

5-  1— 10:30  A.M.— Highway  Project 
5-  1— 10:00  AJC— Highway 

5-  1—  2  KX)  P.M.— Bridges 

6-  1^  2:00  P.M— Surfacing 
6-  1—  2:00  P.M.High  ways 
5-  1—  2:00  P.M— Repair   Hlghwav 
5-  1 — 1(1 .00  A.M. — Chlorinating   PlantLos  Angeles 
5-  1 —  a  :00  P.M. — Reconstruct  WharfSan  Francisco 
5-  2 — 1]  :00  A.M. — Remove  Tracks       San  Diego 

5-  2 — 10:(X)A.M. — Access  Road  Phoenix 

6-  2 —  1 :00  P.M. — Sewer  Santa  Barbara 
5-  2— 16:00  A.M.— Paving  Seattle.  W«UBh. 

5-  3 —  1 :30  P.M. — Highway    Construction     Pershing  County,  Nev. 

5-  3—  2 :15  P.M.— Highway  System     Washoe  County,  Nev. 

5-  3— «  :00  A.M.— Highway  Arizona   State 

5-  3— 10:00  A.M.— Wells  Columbia  Basin   Project 

5-  3 —  tt:OOP.M — Street  improvements    Sacramento 

5-  6—  S:00  P.M.— Removing  Railroad  Ties    San  Leandro 


Boise  Project.  Idaho 

(Colorado 

Inyokern 

San  Francisco 

Yakima  Project 

Kem  Coimty 

Grand  Coulee.  Wash. 

Kem  County 

Columbia  Basin  Project.  Wash. 

Yakima   Project.    Wash. 

Burbank 

Central  Valley  Project 

Del  Norte  County 
Washington  County,  Utah 
Lake  C3ounty 
San  Joaquin  County 
Del  Norte  County 
Merced  County 


6-  6— lO  :00  A.M.— Reservoir 
5-  6— 10:00  A.M.— Excavation 
5-  ^—  8  .-00  P.M.— Drainage  System 
5-  7— 10:00 AM— Transit  Shed 
5-  7— 10:00  A.M.— Earthwork 


Colorado-Big  Thompson  Pro]. 

Colorado  Project.  Colo. 

Redwood  City 

Long  Beach 

Rlverton  Project,  Wyoming 


5-  8—2  :i30  P.M— Extension  of  Avenue    San  Francisco 


5- 
5- 
6- 
5- 
6- 
5- 
5- 


3  KID  P.M— Grading 
i  :00  P.M.— Grading 
3 :00  PJ£— Surfacmg 
2  KK)  P.M.— Surfacing 
a  :00  P.M.— Grading 
2:C 


Modoc  County 

Siskiyou  Coimty 

Butte  CJounty 

Mendocino  County 

San  Bernardino  County 

Orange  County 

San  Bernardino  Coimty 

Grand  Croulee  Proj..  Wash 

Colorado 

Colorado 

Big  Thompson  Proj.,  Colo 

Grand  CU>ulee  Proj..  Wash. 


00  P.M  —Bridge 
a  iWPM.— Grading 
6-10— 10 :00  A.M.— Dam 
5-10— 10  KK)  AM.— Pumping  Plant 
6-10— 10:00  A.M.— Pumping  Plant 
5-8t>—W  :00  A.M.— Pumping   Plant 
5-10— 1<|I:00  AM.— Dam 

4-18—  8:00  P.M.— Pole  Power  Lines  Newport.    Oregon 
5-15—  }  :00  P.M— Breakwater  Long  Beach 

5-1^—  a  :00  P.M— Bridge  Alameda  County 

6-16—  a  :00  P.M— Bridge  Tulare  County 

5-15—  a  :00  PM— Grading,  Bridge       ToU)  County 
5-15— 10:00  A.M.— Earthwork  Columbia  Basin  Pro|eet 

6-15—  a  :30  P.M.— Traffic  System        San  Francisco 
5.15—  8 :00  P.M —Water  Distributloo  System    Sharp  Paili 


4-lT 
4-  1 
4-  t 
4-  4 
4-  8 
4-10 
4-10 
4-10 
8-29 
4-  2 
4-11 
4-11 
4-12 
4-16 
4-U 
4-12 
4-15 
4-  8 
4-4 
4-  1 

4-S 

4-  2 

4-  8 

4-10 
4-10 
4-11 

4-n 
4.  1 
4-  4 

4-12 

4-16 
4-19 
416 
4-12 
4-  9 
4-10 
4-  2 
4. 15 
4-1* 
4-lT 

4-lT 
4-17 
4-  2 
4-  9 
4-  9 
4-  t 
4-22 
4-22 
4-28 
4-11 
4-11 
4-16 
4-2* 
4-22 
4-11 
4-16 
4-17 
4-17 
4-  4 
4-  8 
4-22 
4-U 
4-17 
4-Xt 
4-  9 
4.  9 
4-18 
4-18 
4-  t 
4-  9 
4-10 
4-19 
4-  « 
4.  • 
4-  B 
4-  • 
4-  • 
4-12 
4-16 
4-16 

19 


6-17—10 :00  A.M— Earthwork 
6-17— 10:00  A.M.— Pumping  Plant 
5-2(^—  SKWPM— Sewage    Plant 
5-20—  li  JO  P.M— Power  Lines 
5-20—  2 :00  P.M.— Pumping  PSant 
4-30—  3  00  P.M.— Dry-Docking 
5-1 —  — ^Runway 

6-  1—  S  :30  P.M.— Paving  Street 

5-  7—  3 :00  P.M.— Excavation 

6-  9—10  K)0  A.M.— Earthwork 
5-15—  3  KM)  P.M.— Surfacing 

6-16—  2 :00  PJC— Repairing    Highway    Tolo  (3ounty 
5-15—  2 :00  P.M.— Highway  Repairs    Tolo  County 
5-16—  2:00  P.M.— Screenings  placer  Nevada  and  Tuha  Cos. 

5-21 — a^WPJC — ^Levee  ConstructlonSacramento 
5-22—  2 :00  P.M.— Straigfatentaig  River  Channel    Tacoma,  Wash 
6-23—  2  .-00  PJL— Grading  Placer  County 

5-28_  3 :00  P.M.— Applying  Seal  Coat  Butte.  Colusa.  Glenn,  Sacramento 

Sutter  and  Tok>  Countiee        4- 


Columbia  Basin  Project  4-W 

Central  Valley  Project  4-» 

Redding  *"*• 

Grays  Harbor  County.  Was^  4-g 

San  Francisco         "  J-w 

San  Frandsoo  J-g 

Humboldt  County  J-J 

Vallejo  J-g 

San  Francisco  J-g 

Boise  Project  Idaho  f-9 

Alameda  and  Contra  Costa  Cos.  4*2 


SUPPLIES  AND  EQUIPMENT 


4-28—  —Asphalt 

4-28—  3:00  P.M.— Motor  Grader 
4-28—  —Hoists 

4-28—  a  :00  P.M.— Steel    Bars 
4-28—  a  :00  P.M.—   Coaster  Gates 
4-28—  2 :00  P.M— Gates 
4-28 —  2K)0P.M. — ^Transformer 
4-28—  a  :00  PM— Switches 
4-28—  2:40  P.M.— Automobiles 
4-2^—  2 :00  PJL— Xtsfflc    Signals 


Sacramento 

Sonoma  and  Maris  Counties 

Panama  Canal 

Central  Valley  Project 

Central  Valley  Project 

Boise  Project.  Idaho 

KremmHng.  Colo. 

Fort  Peck.  Mont. 

OakkuMl 

Oakland 


4-23—  2  KM)  P.M.— Valves     Aessmbly  Benlda 

4-?3 — 10:00  A.M.— Motor  Parts  Saa  Ftancisco 

4x23—11 :09  A.M.— Bridge  Omnes         Bremerton,  Wash. 

4-28—  3  :00  P.M.— Elec.   Malls.  Fort  Peck.  Mont 

4-2S_  $  :00  P.M.— Transformers  Alameda 

4-28 —  —Plant  M^e^l  Surfacing    Sacramento 

4-24—  ftt80  PJL— Gas  Oakland 

4-24—  2:00  PJL— Reinforcing  Bars    Odair. 


4-17 
4-17 
4-2S 
4-12 
4-12 
8-  7 
4-  2 
4-  4 
4-10 
4-10 
4-12 
4-16 
4-> 
4-  8 

4.tr 

4-1t 

4-12 
4-18 


SL. 


PLANS  and 
Speculations 


San  Jose:  Tentative  location  of 
a  multi-million  dollar  sewa^  dis- 
Po««l  plant  has  been  made  "some- 
where near  the  Alviso  area 
sloughs",  according:  to  Nestor  Bar- 
rett, secretary  of  the  Santa  Clara 
county  planning  commission.  A  re- 
port of  a  survey  has  been'com- 
pl<^  and  is  being  printed  for  dis- 
tribution within  six  weeks. 
oOo 

Redwood  City:  Tentative  draw- 
ings showing  the  effects  of  the  un- 
derpasses of  Southern  Pacific  Co. 
railway  tracks  at  Jefferson  Ave. 
and  Main  St.,  are  in  the  process 
of  being  completed  by  railroad  en- 
gineers and  the  state  highway  de- 
partment, according  to  John  C. 
Ryan,  Redwood  City  underpass 
committee  chairman. 
oOo 

Sacramento:  Power  from  Shasta 
dam  may  be  used  t  o  operate 
dredges  and  other  equipment  if  a 
suggestion  proposed  to  the  House 
Rivers  and  Harbors  committee  is 
approved.  Army  engineers  esti- 
mate they  can  excavate  at  9.7  cents 
per  cubic  yard,  while  Stockton  in- 
terests claim  it  will  cost  nearly 
17.5  cents  per  yard. 
oOo 

Napa:  The  Army  Engineer's  plan 
to  widen  Napa  river  channel  has 
been  approved  by  the  House  Riv- 
ers and  Harbors  Committee,  f865,- 
000  will  be  needed  to  widen  and 
straighten  the  channel  from  Mare 
Island  to  Third  street,  Napa. 
■# 

Trudell  Speaker  at 
Second  Seminar  Class 

Clyde  Trudell,  past  president  of 
the  San  Francisco  Architectural 
club,  will  be  the  featured  speaker 
tonight  at  7  p.  m.  as  the  second 
session  of  the  1946  Architectural 
Seminar  is  held  in  the  Builders' 
Exchange,    666    Mission    street. 

Trudell's  topic  will  be  "Archi- 
tectural Practice  and  Supervision", 
for  which  he  is  well  qualified  by 
experience,  most  recently  as  a  lieu- 
tenant commander  in  the  Naval 
Construction  Corps,  and  prior  to 
that  as  superintendent  of  construc- 
tion for  the  department  of  interior 
and  other  important  construction 
jobs,  including  the  restoration  of 
colonial  Williamsburg,  Va. 

Trudell  is  author  of  a  book.  "Co- 
lonial Yorktown".  and  also  con- 
ducted the  1941  seminar. 

dt— 

CPA  OinCES  STORE 
PRIORITY  HELP  FORMS 

CPA  announced  last  week  that 
as  a  convenience  to  manufactur- 
ers of  essential  building  materials 
who  are  expanding  their  plants 
and  require  priorities  assistance. 
Form  CPA-64-A,  which  is  used  in 
applying  for  priorities,  is  being 
stocked  in  all  71  CPA  district  con- 
struction field  offices. 
•  The  forms  may  be  picked  up  at 
these  offices.  However,  no  pro- 
cessing is  to  be  done  in  the  field, 
and  the  forms  must  be  forwarded 
to  CPA  headquarters  in  Washing- 
ton for  action. 
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Low-Cost  Housing  Program,  Based  on 
Regional  Casts  Hoped  to  Spur  Building 

Sfecial  rnou  thk  Daily  Pacific 
Buildek's  WASHINGTON  BUREAU 

Contractors  and  saboontractors  will  have  to  train  their  sights 
on  conBtrnetion  of  low  cost  housing  during  the  next  few  months  of 
the  national  veterans'  emergeney  housing  program. 

This   was   clear   today,    after    a    weA  -  end   statement    made   by 

Expediter    Wilson    W.    Wyatt    in 


which  he  ordered  the  largest  part 
of  available  building  materials  in- 
to homes  and  rental  housing  units 
selling  for  $6,000  or  less  and  rent- 
ing for  $50  per  month  or  under. 

It  was  described  as  "the  first 
step"  to  force  the  flow  of  building 
materials  into  moderate  and  low- 
cost  housing  under  the  veterans' 
program.  Future  moves  in  the 
same  direction  by  national  housing 
authorities  can  be  expected.  The 
nature  of  these  "future  moves", 
[however,  was  not  disclosed. 
I  In  working  out  further  details 
of  a  channeling  plan,  the  agency 
will  review  monthly  reports  from 
the  field  .showing  progress  in  re- 
ducing construction  costs  and  use 
these  as  a  guide  to  future  policy. 
More  Rental  Units 

The  first  thing  the  new  order 
provides  is  that  at  least  25  per 
cent  of  all  dwelling  units  author- 
ized in  any  area  shall  be  rental 
units. 

Second,  at  least  half  of  that  25 
per  cent  must  be  subject  to  maxi- 
mum shelter  rents  at  or  below  a 
dividing  line  determined  on  the 
basis  of  housing  approved  in  each 
area  from  January  15  to  March  29. 

Third,  no  such  dividing  line  can 
be  established  exceeding  $60  per 
month  shelter  rent  "unless  it  is 
submitted  to  the  FHA  Washington 
office  for  possible  reduction  before 
approval". 

The  dividing  line  in  any  city  or 
area  will  be  the  highest  approved 
maximum  shelter  rent  in  the  low- 
est third  of  applications  approved 
from  Jan.  15  to  Mar.  29. 

Sale  Houses  Affected 

All  housing  construction  plan- 
ned for  sale  is  similarly  affected. 

The  order  states  that  at  least 
half  of  housing  construction  plan- 
ned for  sale  must  be  subject  to  a 
maximum  sales  price-,  at  or  below 
a  dividing  line. 

As  in  the  case  of  rentals,  the 
ceiling  will  be  an  amount  equal 
to  the  highest  maximum  sales  price 
in  the  lowest  third  of  applications 
approved  from  Jan.  15  to  Mar.  29. 

No  dividing  line  exceeding  $7,- 
500  can  be  established  "unless  sub- 
mitted to  the  Washington  FHA 
office  for  probable  reduction  be- 
fore approval". 

In  determining  the  line  all  ap- 
provals between  the  above  dates 
secured  under  Priorities  Regula- 
tion No.  33  in  each  area  are  being 
considered. 

Check  Area  Trends 

FHA  believes  that  by  placing 
the  channeling  plan  on  a  regional 
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basis  the  area  trends  can  be  watch- 
ed closely  and  corrected  i  n  in- 
stances where  they  do  not  force 
critical  building  materials  into 
low-cost  housing.  The  correction 
would  be  achieved  by  stopping  is- 
suance of  priorities  in  such  locali- 
ties until  the  condition  is  ad  lusted. 

"The  order  does  not  mean  that 
houses  will  be  produced  today  un- 
der $6,000  in  all  localities."  Wyatt 
explained.  "It  does  mean,  however, 
that  as  we  increase  the  production 
of  materials  and  eliminate  many  of 
the  present  unnecessary  costs  due 
to  delay,  increased  overhead,  ad- 
ditional interest  charges  during 
construction,  low  volume,  restric- 
tive building,  codes,  and  the  sub- 
stitution of  more  expensive  mate- 
rials because  ordinary  materials 
are  not  available,  we  will  obtain 
more  and  more  housing  under  $G,- 
000  or  under  $50  until  our  goal  is 
reached". 

Third  Now   Under  $6,500 

About  one-third  of  the  priori- 
ties issued  through  FHA  in  the 
first  quarter  of  1946  were  for 
homes  costing  $6,500  or  less.  The 
new  order  is  expected  to  increase 
by  50  per  cent  the  number  of 
houses  in  this  price  range  during 
April,  May  and  June. 

From  now  on  priority  applica- 
tions submitted  by  veterans  for 
construction  of  their  own  homes 
under  Priority  Regulation  No.  33 
will  continue  to  receive  preference 
but  applications  to  be  given  first 
attention  after  these  will  be  the 
ones  for  dwelling  units  to  be  sold 
or  rented  at  or  below  the  newly- 
established  dividing  line. 

The  approximate  sales  dividing 
lines  for  the  following  cities, 
arrived  at  from  a  study  of  first 
quarter  approvals,  have  been  an- 
nounced: 

Chicago  and  Washington,  D.  C, 
$8,500. 

New  Orleans,  $4,500. 

Atlanta,  Louisville,  Fort  Worth, 
$5,500. 

Denver  and  Seattle,  $6,000. 

Indianapolis  and  Kansas  City, 
$6,500. 

Los  Angeles,  Milwaukee,  $7,000. 

Philadelphia^  Providence,  Bos- 
ton, $7,500. 

Pittsburgh,  $8,000.  ^ 

New  York,  $9,000. 

The  housing  targets  provided  in 
the  new  order  are  not  meant  to 
replace  goals  set  by  Mayor's  emer- 
gency housing  committees,  Wyatt 
explained. 

Instead,  he  said,  they  are  im- 
mediate targets  to  serve  until  lo- 
cal committees  are  organized  to 
draw  their  own  goals. 

# 

COAL  STRIKE  CLOSES 

15  BRICK  PLANTS 
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Producers'  ComicO 
Praises  OPA  Changes 

The  OPA  bill  as  passed  by  the 
House  of  Representatives  would 
speed  up  home  building  consider- 
ably by  permitting  greatly  in- 
creased production  of  low -cost 
building  materials  needed  for  vet- 
erans' housing,  L.  C.  Hart,  presi- 
dent of  the  Producers'  Council, 
national  organization  of  building 
product  manufacturers,  stated  to- 
jday. 

I     "The  House  -  ^proved  amend- 

jment  which  provides  that  manu- 
facture's are  entitled  to  a  reason- 

jable  profit  on  all  products  would 
enable  producers  of  building   ma- 

jterials  to  expand  their  output  of 

1  low-cost  materials  which  now  are 

j  being  produced  in  limited  quanti- 
ties because  existing  price  ceilings 
do  not  permit  a  pppfit,"  Hart  said. 

"Moreover,  by  stimulating  pro- 
duction of  low-cost  standard  ma- 
terials, the  legislation  approved  by 
the  House  would  reduce  tthe  cost 
of  building  veteraiis'  homes  since 
there  quickly  wouid  be  an  ample 
supply  of  low-cost  materials  to  be 
used  in  place  of  the  luxury  lines 
which  many  builders  are  compel- 
led to  use  at  the  present  time  ow- 
ing to  the  scarcity  of  less  costly 
grades. 

"Building  materials  producers 
are  not  seeking  excessive  profits. 
They  seek  only  the  reasonable  prof- 
it rate  which  would  be  guaranteed 
under  the  amended  legislation,  a 
rate  which  Housing  Expediter 
Wyatt  has  agreed  they  are  en- 
titled to  receive. 


PRICE  1 5  CENTS  PER  COPY 


"Under  the  existing  priority  sys- 
tem for  channeling  materials  to 
veterans'  housing,  final  approval 
I  of  the  amended  OPA  law  should 
quickly  provide  more  than  enough 
materials  and  equipment  to  build 
all  of  the  houses  which  builders 
and  contractors  are  prepared  to 
undertake   this   year  and  next. 

"The  output  of  some  basic  ma- 
terials already  is  suflBcient  to  meet 
all  housing  needs,  but  homes  can 
not  be  completed  until  every  key 
material  for  housing  is  being  pro- 
duced in  the  necessary  quantity. 
Inasmuch  as  the  amended  law  also 
would  speed  up  the  production  of 
raw  materials  needed  to  produce 
building  materials,  scattered  labor 
difficulties  would  remain  the  only 
bottleneck  in  th«  way  of  all-out 
materiala  prodnctfmu 


Approve  97 

In  Non-Housing  Jobs 

Construction  of  non  -  housing 
projects  valued  at  nearly  $97,000,- 
000  was  approved  by  CPA  from 
Mar.  26,  the  date  of  the  order  re- 
stricting use  of  building  materials, 
to  Apr.  11,  the  agency  has  an- 
nounced. 

Between  these  dates  the  71  CPA 
field  offices  received  6.037  appli- 
cations for  non-housing  construc- 
tion authority,  of  wftich  1.431  were 
approved,  representing  total  value 
of  $96,971,313. 

The  field  offices  denied  167  ap- 
plications xor  non  -  housing  units 
valued  at  $5,155,950  sought  during 
the  same  period,  and  3,879  cases 
are  pending,  while  40  were  for  in- 
dividual valuation  of  more  than 
$l,00a,000  each  and  had  to  be  for- 
warded to  Washington  for  disposi- 
tion. 

CPA's  construction  bureau 
screened   the   applications   for  es- 
sentiality and  deferrability. 
_# 

To  Hold  Ransome 
Funeral  Friday 

Bernard   Ransome,   president  of 
the  construction  firm   of  Ransome 
.company,  Emenrville,  passed  away 
'yesterday. 

'  Mr.  Ransome  has  been  active  in 
construction  work  in  the  west  for 
the  past  46  years  and  has  been  an 
ardent  supporter  of  the  work  of 
the  Northern  California  Chapter 
of  the  Associated  General  Contrac- 
tors. 

Among  his  many  construction 
projects,  he  built  the  scenic  Ocean 
Shore  Railroad  in  San  Francisco 
in  1906.  Funeral  services  will  be 
held  Friday,  2:15  p.  m.,  at  Tower 
Chapel,  Mt.  View  cemetery,  head 
of  Piedmont  avenue,  Oakland. 
# 

WARM  AIR  FURNACE 
PRICES  GIVEN  INCREASE 

The  Office  of  Price  Administra- 
tion has  announced  a  12.3  per  cent 
increase  in  manufacturers'  ceiling 
prices  for  all  type  of  warm  air 
furnaces  over  January  1946  levels. 
Floor  and  wall  furnaces  are  affect- 
ed. 

The  order  will  restore  1936-1939 
has  period  profits  and  encourage 
production  of  small  size  furnaces 
which  are  particularly  short  at 
this  time,  OPA  said.  "The  dollars- 
and-cents  increase  will  be  passed 
on  to  resellers  and  installers.  The 
order  is  effective  immediately. 


Many  Factors  Stymie  New  Consbmctioii, 
Equipment  Producers  Survey  Shows 

i      

Results  ot  a  survey  by  F.  W.  Dodge  corporation,  fact-finding 
M-ganization  for  the  constmction  industry,  conducted  among  top 
executives  of  the  nation's  leading  bnilding  materials  and  equipatieiit 
producers,  revealed  todny  that  the  industry's  goal  of  fall  production 

has    been    stjnnied    by    inadequate  .  • 

price  ceilings,  strikes  directly  and|among  manufacturers  of  building 

indirectly   affectang  production   m  gtone  and  cement. 

plants    and    factories,    inadequate  I      p^jnt    manufacturers,    the    only 


manpoyer,  inefficient  manpower,  in- 
adequate   raw    materials,    and   in- 


important  group  not  faced  with  the 
problems  of  strikes,  inadequate  or 


adequate  supplies  other  than  raw  £iefficient  manpower,  are  being  hit 

hard  by  pnoe  controls,  inadequate 
supplies  of  flaxseed,  linseed,  dry- 
ing oils  and  pigments,  metal  con- 
tainers, and  even  paper  for  print- 
ing labels. 

Strikes  Stall  Production 


materials 

"The  situation  is  such,"  Thomas 
S.  Holden,  president  of  the  Dodge 
corporation,  declared,  "that  unless 
current  price  adjustments  are  ade- 
quate to  insure  reasonable  profit, 
and  unless  the  manpower  situation 


18  corrected  and  labor  efficiency  im-  L.  ^^""r^!  '"  their  own  plants  or  m 
proved  in  the  near  futwre,  the  in-  l"L®  P'^"*»  of  their  suppliers  have 
dustry  will  be  unable  to  carry  out 
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All  glass  used  is  a  Full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 
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How  the  coal  strike  is  hitting 
American  business  is  worrying  Ci- 
vilian Production  Administrator 
John  Small. 

CPA's  Building  Material  Di- 
vision this  week  estimated  that 
around  15  brick  plants — all  small 
ones,  however — are  now  complete- 
ly closed  down  because  of  lack  of 
coal.  The  CPA  Administrator 
fears  the  shutdown  rate  will  in- 
crease sharply  as  the  coal  strike 
continues. 

Major  brick  producers  are  not 
shutting  down  completely,  he  says, 
but  they  are  not  recharging  their 
kilns.  One  operated  with  20  kilns 
is  gradually  reducing  the  number 
in  operation  by  letting  them  stand 
idle  after  each  one  has  burned  out. 

Continuation  of  the  strike,  he 
said,  will  have  other  drastic  ef- 
fects on  the  building  material  sup- 
ply picture,  such  as  a  production 
slowdown  sure  to  come  in  the  fields 
of  cast  iron  radiation,  cast  iron 
sewer  pipe,  warm  air  furnaces,  and 
bath  tubs,  if  production  of  pig  iron 
is  dried  up  for  lack  of  coal. 

The  lack  of  coal,  thus,  can  bring 
an  unwanted  set-back  in  the  vet- 
erans' housing  program. 

COST  ACCOUNTANTS 
ADDRESSED  BY  KNOTT 

Ralph  B.  Knott,  Associate  of 
McKinsey  &  Company,  manage- 
ment consultants,  addressed  the 
San  Francisco  Chapter,  National 
Association  of  Cost  Accountants, 
Tuesday  at  the  dinner  and  tech- 
nical session  at  the  Engineers' 
club. 
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the  veterans'  housing  program  and 
other  essential  construction  on  the 
scale  expected  or  on  a  scale  the 
industry  has  the  potential  capacity 
to  achieve. 

Recovery   Exceeds   Hopes 

"While  recovery  in  tjie  industry 
has  been  marked  sinde  the  end 
of  the  war,"  Holden  said,  "and  has 
been  at  a  rate  in  excesB  of  expec- 
tations, much  of  the  impetus  has 
come  through  the  willingness  of 
producers  to  market  materials  and 
equipment  in  anticipatibn  of  price 
adjustments,  and  through  the  will- 
ingness of  investors  to  pay  prem- 
iums to  builders  sufficiently  high 
to  guarantee  all  contingencies  in- 
volving expensive  substitutes,  de- 
lays and  hardships  in  supply  pro- 
curement, and  higher  labor  costs." 
OPA  Bottleneck 

Government  regulations,  partic- 
ularly administration  of  the  Price 
Control  Act,  is  cited  a«  the  chief 
bottleneck  of  production  by  pro- 
ducers of  such  miterials  and  equip- 
ment as  masonry  products,  wood, 
metal  products,  glass,  roofing  and 
siding,  heat  insulation,  wallboard, 
floor  and  wall  materials,  paints 
and  finishes,  doors,  windows,  hard- 
ware, sanitary  equipment,  water 
supply  and  drainage,  electrical  dis- 
tribution, air  conditioning  and 
heating. 

Some  producers  hare  already 
discontinued  nonprofitable  lines, 
among  them  roofing,  siding,  heat 
insulation  materials  and  hardwood. 
The  Wyatt  program  restricting 
n  o  n  r  e  8  i  dential  construction  has 
been  of  deep  concern  to  many  man- 
ufacturers, particularly  in  the 
heating  and   hardware  fields    and 


affected  production  in  masonry 
materials,  metal  products,  glasi, 
roofing  and  siding,  waterproofing, 
doors,  windows,  hardware,  sani- 
tary equipment  water  supply  and 
drainage,  air  conditioning,  heating 
and  lighting  equipment.  Inade- 
Quate  manpower  was  reported  as 
a  bottleneck  in  all  the  lines  above, 
with  exception  of  metal  products, 
waterproofing,  and  lighting.  Inef- 
ficient manpower  was  reported  as 
a  problem  among  producers  of  ma- 
sonry materials,  metal  products, 
glass,  roofing  and  siding,  heat  in- 
sula ti  or,  wallboard,  floor  and  wall 
materials,  air  conditioning  and 
heating. 

Inadequate  raw  materials  were 
reported  as  a  problem  among  pro- 
ducers of  wood  products,  metal 
products,  roofing  and  siding,  wall- 
boards,  paints  and  varnishes,  doors, 
windows,  hardware,  sanitary  equip- 
ment, water  supply  and  drainage, 
air  conditioning,  heating  and  light- 
ing. Inadequate  supplies  other 
than  raw  materials  are  affecting 
production  of  wood  products, 
paints  and  varnishes,  hardware, 
water  supply  and  drainage,  air 
conditioning,  heating  and  lighting. 

MERCURY  LIGHTS  AWARD 

Reliable  Elevator  and  Electric 
Works,  619  California  street,  Sac- 
ramento, has  been  awarded  the 
contract  to  install  66  high  intensity 
mercury  lighting  units  in  the  city 
of  North  Sacramento. 

The  installation  is  the  first  and 
largest  of  this  type  to  be  used  on 
the  West  Coast.  The  amount  of 
the  award  was  $29,250.  Joseph  E. 
Spink,  408  California  Fruit  Ex- 
change building,  Sacramento,  ii 
the  project  engineer. 
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Owner— Stockton  Unified  School  DIa 

trict,  Stockton. 
Architect  —  Peter    L.    Bala,    1130    N 

Commerce  St,  Stockton. 
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PREPARING  WORKING 

DRAWINGS 

BRANCH  BANK 

Approximate  Cost  |125,000 

EUREKA,  Humboldt  County,  Calif. 

Construction  of  one-story  and  base- 
ment reinforced  concrete  and  struc- 
tural steel  branch  bank  building. 

Owner — Bank  of  America,  300  Mont- 
gomery St,  San  Francisco. 

Architect— W.  H.  Hyde,  706  Butler 
Bldg.,  San  Francisco. 

Structural  Engineer — L.  H.  Nlshkian, 
1045  Sanaome  St.,  San  Francisco. 
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BIDS  WANTED— TO  BE  OPENED 
MAY   1,   11    A.   M. 

STORE  BLDG.  Eat.  Cost  |10,000 

SAN    FRANCISCO.     19th    Ave.     and 

Taraval  St. 
Con.struction    of    one-story    concrete 

block  grocery  store  building  (32^x 

60  ft),  wood  roof. 
Owner — Mr.  Millelholtz,  c/o  architect 
Architect— John  G.  Kelley,  319  Grant. 

Bids  will   be  opened   in   the  office 
of  the  architect. 
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BIDS  OPENED 

REMOVE  PARTITIONS,  ETC. 

SAN  FRANCISCO.  Postal  Telegraph 

Bldg..  22  Battery  St 
Removal  of  partitions,  etc. 
Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 

of   the   district   engineer,  838  U.   S. 

Appraiser's  Bldg.,  San  Francisco. 
Low    Bidder— Nick    Hemmlng^a,     627 

38th  Ave.,  San  Francisco,  |495. 

Other  bidders  were: 

Adam  Arras  &  Son,  $895. 

Charles  Schuetz,  $795. 

P.  Sofarelli,  $1144. 

Jacks  &  Irvine,  $1219. 


•• 
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PREPARING  WORKING 

DRAWINGS 

GARAGE 

GOLDEN  GATE  BRIDGE.  Toll  Plaza 

Construction  of  one-story  reinforced 

concrete    garage    building    (40x130 

feet). 
Owner  —  Golden    Gate    Bridge    and 

Highway  District 
Structural  Engineer— L.  H.  Nlshkian, 

1045  Sansome  St,  San  Francisco. 
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PREPARING  WORKING 

DRAWINGS 

FLOWER  SHOP 
LOS  GATOS,  Santa  Clara  Co.,  Calif. 
N.  Santa  Cruz  Ave.  near  Saratoga 
Ave. 

Construction  of  one-story  brick  shop 
and  apartment  building  of  contem- 
porary design;  steel  sash,  plate 
glass  show  windows,  concrete  floors 
and  overhead  garage  doors,  etc. 

Owner— Withheld, 

Architect— Henry  David  Kenslt,  Rm. 
4,  Post  Office  Bldg.,  Los  Gates. 
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BIDS   IN— HELD   UNDER 

ADVISEMENT 

ADDITION 

LOS  GATOS,  Santa  Clara  Co.,  Calif. 

La  Canada  Bldg. 
Construction   of  addition  to  building 

(25x85  ft),  steel  frame  and  metal 

roof  and  sides. 
Owner— Withheld. 
Architect — Henry  David  Kenslt,  Rm. 

4,  Post  Office  Bldg.,  Los  Gatos. 

Project  approved  by  CPA;   an  an- 
nouncement shortly. 
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CONTRACT    AWARDED 

APPAREL  CENTER  BUILDINGS 

Estimated  Cost  $450,000 

SAN  FRANCISCO.  Area  bounded  by 
Industrial,  Bayshore  and  Oakdale 
Aves. 

Construction  of  buildings  No.  lA,  IB 
and  2;  all  one-story  class  C  indus- 
trial type  buildings  and  containing 
Jointly  120.000  sq.  ft  floor  area. 

Owner  —  Apparel  Citj',  Inc.,  BYed 
Pruter,  manager,  116  New  Mont- 
gomer>-  St..  San  Francisco. 

Architects — J.  Francis  Ward  &  John 
S.  Bolles.  369  Pine  St. 

Contractor — Harney,  Haas  &  Roth- 
schild, Oakdale  and  Bameveld 
Aves. 


•• 
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4/25/46 

BIDS  REJECTED 

REMODEL  STORE 

SACRAMENTO,  Calif.  8th  and  K  Sts. 

Remodel  Interior,  main  floor  and  bal- 
cony and  new  front  on  K  St.  side 
of  store  building. 

Owner — Eagleson-Hawkins  Co.,  801  K 
St.,   Sacramento. 

Architect  —  Gordon    Stafford,   Forum 
Bldg..  Sacramento. 
All  bids  received  April  8  have  been 

rejected.  New  bids  will  not  be  asked. 


8 


PREPARING    WORKING 

DRAWINGS 

MERCHANDISE  MART  ADDITION 

Cost  $1,800,000 

SAN  FRANCISCO.  Southwest  comer 
Ninth  and  Market  Sts. 

Construction  of  reinforced  concrete 
and  structural  steel  nine-story  and 
basement  addition  to  Western  Mer- 
chandise Mart,  adding  250,000  sq.  ft 
of  floor  space. 

O^Tier — Western  Merchandise  Mart, 
Frank  K.  Runyan,  president  1355 
Market  St.,  San  Francisco. 

Plans  prepared  by  Capital  Co.,  1 
Powell  St.  San  Francisco. 

Structural  Engineer — L.  H.  Nishkian, 
1045  Sansome  St. 
As  previously  reported,  Cahill  Bros.. 

206   San.some   St..    San   Francisco,   at 

$70,000.  was  awarded  contract  for  the 

foundations. 


•• 
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4/25/46 

CONTRACT   AWARDED 

APPAREL  CENTER  BUILDINGS 

Estimated  Cost  $450,000 

SAN  FRANCISCO.  Area  bounded  by 
Industrial,  Bayshore  and  Oakdale 
Aves. 

Construction  of  building  No.  3  and 
building  No.  4,  both  one-story  class 
C  industrial  type  buildings  and 
containing  jointly  120,000  sq.  ft  of 
floor  area. 

Owner  —  Apparel  City,  Inc.,  Fred 
Pruter,  manager.  116  New  Mont- 
gomery St..  San  Francisco. 

Architects— J.  Francis  Ward  St  John 
S.  Bolles.  369  Pine  St 

Contractor— Barrett  &  Hllp,  Indus- 
trial Ave.  and  Bameveld  Ave. 


FOR  RENT 

Combination  H-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, diesel  poworod. 

CARRICO-GAUTIER 

Pliene  JU.  4-Mi1 
300  Oooan  Ave.  San  Franoieoe 


9-1 0— EDUCATIONAL 
BUILDINGS 

4/25/46  •     •     1  0 

BIDS   OPENED 

HUMBOLDT  COUNTY,  Cal  — Mer- 
cer-Fraser  Co.,  2nd  and  Commercial 
Sts.,  Eureka,  at  $92,375  submitted  low 
bid  to  State  Div.  of  Highways,  G. 
T.  McCoy,  State  Highway  Engineer, 
Public  Works  Bldg.,  Sacramento,  for 
about  3.4  miles  surfacing  with  plant 
mix  surfacing  on  imported  base  ma- 
terial and  applying  a  seal  coat  to 
the  plant  mix  surfacing  between 
Patrick's   Point  and   Big  Lagoon.. 

Work    involves : 

(1)  181  sta.   scarifying  and   reshap- 
ing existing  roadbed ; 

(2)  develop   water  supply   and   fur- 
nish water  equipment; 

(3)  420  M.  gals,  apply  water: 

(4)  11,650    c.y.    import    base    mtl. ; 

(5)  55    tons    liq.    asph.    SC-2    prime 
coat; 

(6)  250  c.y.   sand   prime   coat; 

(7)  58  tons  asph.  emulsion  seai  coat 

(8)  500  tons  screenings  seal  coat: 

(9)  5,200    tons    min.    agg.    plant    mix 
surfacing; 

(10)  260  tons  pave  asph,  do; 

(11)  75  each  remove  and  reset  per- 
manent road  signs,  guide  posts 
and  culvert  markers. 

Total  bids  follow: 

(A)  Mercer-Fraser  Co..  Eureka,  $92,- 
375.00. 

(B)  W.    C.    Railing,    Redwood    City, 
$95,185. 

fC)  Fary-Hammond,  Inc.,  San  Fran- 
cisco, $112,811. 
Unit   prices   f oUow : 

(A)  (Bt  (C) 

(1) $25.00  $15.00  $40.00 

(2) 500.00  1000.00  700.00 

(3) 2.00  2.00  3.00 

(4) 4.10  4.30  4.85 

(5) 40.00  30.00  36.00 

(6) .„ 3.00  5.00  3.50 

<7) .-— 40.00  30.00  42.00 

(8) 7.00  6.00  6.00 

(9> 4.50  4.90  6.00 

(10) „ 22.00  25.00  26.50 

(ID- 3.00  5.00  2.50 

4/25/46  •• 

LOW  BIDDER 

LOCKERS 

WASCO,  Kern  County,  Calif.  Wasoo 
High  School 

Steel  lockers  and  I}enches  for  boys' 
and  girls'  locker  rooms  in  gym- 
nasium. 

Owner— Wasco  High  School  District 
Wasco. 

Architect — Ernest  J.  Kump  Co.,  251 
Kemy  St,  San  Francisco. 

Low  Bidder— Worley  &  Co.,  39  Na- 
toma  St.,  San  Francisco. 

4/25/46  ••     9 

BOND  ELECTION 
STANISLAUS  COUNTY,  Calif. 
Alterations   and   additions    to   school 

buildings. 
Owner  —  Prescott     School     District, 

Stanislaus  Coimty. 

The  school  district  will  vote  May 
17  on  a  proposal  to  issue  bonds  in 
the  amount  of  $20,000,  proceeds  of 
which  will  be  used  to  finance  con- 
struction. 


•• 
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4/25/46 

BOND    ELECTION 

ALTER  SCHOOLS 

MONTEREY  COUNTY,  Calif. 

Alterations   and    additions    to   school 

buildings. 
Owner— Elkhorn  School  District 

The  school  district  will  vote  May 
17  on  a  proposal  to  issue  bonds  In 
the  amount  of  $15,000,  the  proceeds  of 
which  will  be  used  to  finance  con- 
struction. 


•• 


4/25/46 

COMPLETING  PLANS 

SCHOOL  ADDN.      B«t  Cost  $100,000 

STOCKTON,  San  Joaquin  Co.,  Calif. 

E.   Main   St 
Construction  of  twu-story  reinforced 

concrete  8- room  addition  to  Rooee- 

velt  Elementary  SchooL 


4/25/48  . 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  ADDITION 

STOCKTON,  San  Joaquin  Co    CaMf 
Edison  High  School,  Charte'r  Wav  ' 
and  Canter  St  ' 

Construction  of  home  economics  and  I 
cafeteria  building.  ^^ 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  HUl,  city  superin- 
tendent of  schools,  San  Joaquin 
and  Lindsay  Sts.,  Stockton. 

Architect— J.  U.  Clowdsley,  Exchange 
Bldg.,  Stockton.  * 


4/25/46 

TAX    INCREASE    ELECTION 

NEW  SCHOOLS 

Approximate  Cost  $200,000  Each 
SUNNYVALE,  Santa  Clara  Co..  Calif. 
Construction  of  new  elementary 
school    building     (kindergarten     to 


4/25/46  ••     1  8 

BIDS   WANTED— TO  CLOSE 

MAY  13,  11    A.   M. 
ALTER  HEATING  STSTBM 
INYOKERN.  Kern   Co.,  Calif.  Naval 
j     Ordnance  Test  Station. 
{Construction    of    underground    steam 
main,    laterals,    cond^isate    return 
I     piping,  manholes,  pump  installatloa, 
hot    water    heater    and    hot    water 
service  installations;  Spec.   17505. 
Owner— Officer    in    charge    of    con- 
struction.    Naval     Ordnance     Teat 
Stetion,  Inyokem. 
Speciflcatoins  obtainable  from  the 
above   office   upon   deposit   of   check 
9. or  postal  money  order  for  $15,  pay- 
!  able  to  Chief  of  Bureau  of  Yards  and 
I  Docks. 


power    and    telephone    Unee.     fire    be   considered.     The^^iiies    will    hm 


OOB 

Test 


Owner — Officer    in    <diarge    of 

structlon.     Naval    Ordnance 

Station,  Inyokem. 

Specifications  obtainable  from  the 

above  office   upon   deposit   of   check 

or  postal  money  order  for  $20    nav 


moot   to   each    destination    shall    l>e 

•    '  m^Am    a  a    i/<i>>a.y«*^.*     V...     tw— ^ 


able  to  Chief  of  Bureau  of  Yards  and  sitM 
Docks  —311158. 

'^'"- 1    (1)  8  at  Colusa; 


made  aa  directed  by  the  contractlac 
offlaer.  ^ 

Work  involves: 

Schedulie  No.  1— DeUvery  by  trucks 
of  2 -bed room  dwellings  at  the  fol- 
low^ing    government    camp    bttlldlair 


•• 


1  8 


4/25/46  •• 

BIDS  WANTED— TO  CLOSE 
_™_„.     w— .v.^e     v»^"'ucigo.iMju     lOjMAY  6,  11   A    M 

on^il^*^';*f'AtJ"l^iJl*^  grades).! TOWER  ALT^eKaTIONS,  ETC. 


1  8 


SJl^rfSn''Sacri°*H'°^  ^"-'^1-  j  INYOKER^.  kSS  Co  ,  Cal5. 
??i«f«,wion    ?S     «f        ^'  *"<l,thejWood  tower  and  wood  tow*  altera- 
s^S^rblSVi    SeSlntrS'     "-Mesert-mix  n>ads,  pofer  lines. 


6th  grade)  at  intersection  of  Sunny- 
vale and  Maude  Aves.,  north  of 
railroad  track  on  12-acre  site.  Total 
of  classrooms  in  both  schools  will 
be  4a 
Owner— Sunnyvale  School  District  of 


telephones  lines  and  utilities  in 
area  B;  35x46-ft  single  story  con- 
crete radio  transmitter  building  (52x 
72  ft),  concrete  two-story  fuse  test- 
ing building  and  small  concrete 
magazine  with  paving,  drainage 
and  utilities;  Spec.  17482. 


Santa  Clara  County.  Stanley  EIUs,  |  Owner— Off  leer    to    "charge    of    con- 
superintendent,  and  Harold  O.  Wil-  :     structlon.     Naval     Ordnance     Teat 

At°hiV.l*     1^1  *       ,     ♦  .,  I     Station,  Inyokem. 

Architect-Not  selected  Specifications  obtainable  from  the 

The  school  district  will  vote  today  !  above  office  upon  deposit  of  check 
on  a  proposal  to  increase  the  maxl-  or  postal  money  order  for  $60,  pay- 
mum  tax  rate  from  90  cents  to  $1.50  ,  able  to  Chief  of  Bureau  of  Yards  and 
for  a  period  of  five  years  to  finance  •  Docks. 


4/26/46 

TO  ASK  BIO* 

ALTER  WIND  TUNNBa-  I 

MOFFETT  FIELD.  Santa  Clara  Ca, ' 

Calif.   Ames  Aeronautical  Labora- 

tory.  I 

Alterations  to  40z80-f  t  wind  tunnel  • 

Owner— NaUonal    Advisory   Commit-  '  .  „ 

tee  for  AeronauUcs.  Ames  Aeronau-  '  (io)  12  !*«  Vi^^ii^- 
tical  Laboratory.  Moffett  Field  Visali*. 

Plans   by  owner.        ^v 
Bids    will   be    asked   in   about    one 

week. 


(2)  8   at   AnUooh; 
(8)  SO  a<  Tracy; 

(4)  12   at    Relta    Mendota 
Plant,  near  Byron; 

(5)  14  at  Newman; 

(6)  10  at  Modesto; 
(7>  14   at    Friant; 
(8)  14  at  Reedley; 
(9>  14  at;  Lindsay; 


Pumpinf 


stucco  two-story  fiO-unlt  hotel  and 
casino  building,  steel  sash,  concrete 
and  aaphatt  tUe  flooring, 
keating,  air  conditioning, 
doors,  metal  skylights,  60  battl« 
rooms,  sprinkler  system,  etc 

Owner^WithhekL 

Architects — Messineo  ft  Meaalneo,  14 
Fremont  St,  Las  Vegas.  Nev. 
The     architects     deaire     Uterature 

pertaining. to    hotel    and    restaurant 

buildings  and  appurtenances. 


14-17— PUBUC  BLDGS. 


(11)  14  at  Delano; 

(12)  19  atl  Bakersfield: 

(13)  11  at  Redding; 

(14)  5  at  Cbico; 

(15)  suerpvisor's    services; 
ScheduMs    No.    2— Delivery    by    rail 

fob  cars  ait  the  shipping  point  or  fob 
cars  at  the  railroad  destination,  at 
the  option  of  the  bidder.  The  num- 
ber of  two- bedroom  dwellings  and 
_jthe  railroiid  destinations  are  as  fol- 
I  lows : 

Post   <iil    8  to  Colusa; 
(17)     8  to  AnUoch; 


1  « 


the  above  construction. 


t 
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4/25/46  „,H«i^«»'  *•     9 1  BIDS   WANTED 

BID  OPENED  !     PORT  PECK.  Mont— Until  June  8 

SCHOOL  BUILDING  '  (tentative  date),  bids  will  be  received 

CANBY.  San  Joaquin  County,  Calif.  |  by   the   U.   S.    Engineer,   Fort    Peck, 

Near  Lodi.  |Mont.,  for  the  construction  of  surge 

Construction    of    three  -  room    frame  tanks  and  risers  and  surge  tank  hous- 

school  building.  ;  ing  structure  for  the  Fort  Peck  power 

Owner — Arlington  Elementary  School  '  house.  Fort  Peck,  Mont ;  Serial  46-38. 

District,  Canby.  JThe  work  is  located  on  the  Missouri 

Architect — Charles  F.  Dean,  Callfor-  ;  River  at  the  Fort  Peck  damslte,  ap- 

nia  State  Life  Bldg.,  Sacramento. 


Only   Bidder — L.    G.    Shall, 
Box  22,  Chico,  $44,000.' 


Route   1, 


•• 


proximately    19    miles    southeast    of 
Glasgow,  McCone  County,  Mont 
j     The   major   features    of   the   work 
'will  consist  of  construction  of  three 
interconnected   steel   surge  tanks,   40 
I  ft   in  diameter,  168  ft  high,  with  70 
j  ft   high    riser   pipes   from    penstocks 
No.  1  and  2   (riser  No.  11,  11  ft  in 
:  diameter ;  riser  No.  2,  8  ft.  in  diam- 
eter). These  steel  tanks  are  Inclosed 
and  northeast  comer  gates  of  play-    o"  the  side  by  cast  stone  facing  slabs 
grounds,  replace  bottom  wire  stiff-  ;  and  are  covered  by  a  reinforced  Con- 
ner and   repair  hole  in   chain-link  ,  crete  penthouse. 

fence,  etc  \     Specifications    available    from    the 

Owner  -Department  of  Public  Works,  :  above  office  upon  deposit  of  $25. 
Room  282  City  Hall. 


4/25/46 

BIDS  OPENED 

GATE  AND  FENCE  WORK 

SAN     FRANCISCO.     Portola 

High  School. 
Replace  locking  device  on  southeast 


Junior 


Low  Bidder — American  Steel  &  Wire 
Co.,    Cyclone    Fence    Division,    60th 
and  Lowell  Sts.,  Oakland,  $135  (tax 
included). 
Anchor  Post  Fence  Co.,  at  $147.50, 

submitted  the  only  other  bid. 


4/25/46  ••     9 

BIDS  WANTED— TO    BE   OPENED 

MAY  16.  2*30  P.  M. 

SCHOOL  BUILDING        Cost  $200,000   perial   County ;    Spec.    208.    Speciflca 


4/25/46  1  2 

BIDS   WANTED 

EL  CENTRO,  Imperial  Co ,  Calif.— 
Until  May  14,  10  A.  M.,  bids  will  be 
received  by  the  board  of  directors  of 
Imperial  Irrigation  District  El  Cen- 
tro,  Calif.,  for  the  furnishing  and 
f^rection  of  one  Induced  draft  cooling 
tower  and  appurtenances  for  the  El 
Centro  steam  station,  located  in  Im- 


FIREBAUGH,  Fresno  County,  Calif. 
Construction    of    frame    and    stucco 

school  building  to  contain  12  class-  ' 

rooms,  auditorium  and  cafeteria. 
Owner  —  Firebaugh    School    District, 

A.  B.  Wells,  clerk,  Firebaugh.  i 

Architect  —  David    H.    Horn,    Rowell 

Bldg.,  Fresno.  ! 

Plans  and  specifications  on  file  In 
the  office  of  the  architect.  i 

Each  bid  must  be  accompanied  by  : 
bidder's    bond    or    certified    check    In 
amount  of  not  less  than  10%  of  bid,  ' 
payable  to  the  clerk  of  the  board. 


tions  available  from  the  above  office 
upon  deposit  of  $10. 


1  8 
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4/25/46 

BOND  ELECTION 

SCHOOL  BUILDINGS 

Estimated  Cost  $290,000 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 

Construction  of  concrete  five-room  El 
Crystal  School,  with  triangular 
playground,  cottage  effect,  to  ex- 
tend from  San  Felipe  to  the  first 
street  in  El  Crystal  tract ;  improve- 
ments on  North  Brae  School  to  in- 
clude construction  of  cafeteria, 
classroom  and  additional  toilet  fa- 
clUties,  and  completion  of  Edge- 
wood  School. 

Owner  —  San  Bruno  Elementary 
School  District,   San   Bruno. 

Architects— Maaten  &  Hurd,  369  Pine 
St.,  San  Francisco. 
The  school   district  will   vote  May 


4/25/46 

BIDS  WANTED 

FORT  PECK,  Mont— Until  May  1, 
10  A.  M..  bids  will  be  received  by 
the  U.  S.  Engineer  Office.  Fort  Peck, 
Mont,  for  the  installation  of  elec- 
trical work,  equipment  and  mate- 
rials In  the  Fort  Peck  power  house 
on  the  Missouri  Tllver  at  the  Fort 
Peck  damsite,  approximately  19  miles 
southeast  of  Glasgow.   Mont ;    Serial 

0   46-31. 

,  i  The  project  involves  the  completion 
'  of  the  additions  to  the  electrical  con- 
duit and  wiring  system  to  approxi- 
mately 2128.0;  the  installation  of  the 
high  voltage  bus  work  and  control 
wiring  for  a  16,667  -  kva.,  13.8  -  kv. 
alternating  current  generating  unit 
and  associated  switchgear;  the  in- 
stallation of  additional  control  and 
meter  wiring ;  the  installation  of  mis- 
cellaneous electrical  equipment;  the 
installation  of  an  'air  'conditioning 
unit;  the  exterior  cleaning  and  paint- 
ing of  certain  specified  transformers, 
regulators  and  a  reactor  in  the  out- 
door substation  yard  and  the  installa- 
tion of  the  conduit  and  wiring  for 
ceilain  other  specified  equipment  fur- 
nished and  installed  by  others,  but 
to  be  electrically  connected  under 
his  contract,  in  the  Fort  Peck  power 


4/25/46 

BIDS  WANTED—TO  CLOSE 
MAY  28,  2   P.   M. 
OIL  BURNER.  ETC. 
OREGON     CITY,     Ore.     U.     S 

Office. 
New  oil  bumer  and  gas  water  heater  '  '^*'  80  to  Tracy; 
Owner— Federal  Works  Agency,  Pub-    *^*>  ^  to  Byron ; 

lie  Buildings  Administration,  office    <20)  14  to  Newman; 

of  the   district  engineer.   838  U.   S.    ^^1)  10  to  Modesto; 

Appraiser's  Bldg.,  San  Francisco.      I '22)  14  to  Friant; 

Specifications  obtainable  from  the  '23)  14  to  Reedley; 
above  office  of  the  district  engineer  ^24)  14  to  Lindsay; 
or  from  custodian  of  building  at  Ore-  '24)  12  to  Vlsalia; 
gon  City.  Ore. 


2  S 


Oeary   St. 


4/25/46 

PLANS  COMPLETED 
ALTKR  BUILDING 
SAN    FRANCISCO.    2400 

comer  Baker  St 
Convert  building  into  six  apartmenta. 
Owner— Peter  Gregories. 
Architect- WiUiam    Mooser    Sr.,    251 

Keamy  St 

To  be  done  by  day  work. 


1  « 


4/26/46 

BID  OPENED 

ALTER  ELEVATOR  DOORS 

YAKIMA.  Wash.  U.  S.  Post  Office 
and  Courthouse. 

Alterations     to     passenger 
hoistway  doors. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  8. 
Appraisers'  Bldg.,  San  Francisco. 

Only  Bidder— Otis  Elevator  Co.,  $479. 


High 


4/25/46 

BIDS  OPENED 
INTERIOR  PAINTING 
SAN      FRANCISCO.      (Salileo 

School,  Polk  and  Bay  Sts. 
Interior  painting  of  Polk  St  wing. 
Owner — Department  of  Public  Worits, 

Room  282  City  HalL 
City  Architect— Dodge  A.  Riedy,  Rm. 

265  City  HalL 
Low    Bidder — Deemer  A.   Deemer^   00 

Hazelwood     Ave.,     San     Francisco, 

$11,800. 

Other  bidders  were : 

Robert  G.  Meyer,  $11,939. 

Russell  Hinton,  $11,975. 

W.  G.  Thompson,  $14^L 

R.  P.  Paoli,  $15,855. 

Reliable  Painting  Co.,  $17,887. 

F.   L.  Gordon,  $19,700. 

Giampolini   &   Son,   $19,875. 


4/25/46  ••16 

BID  OPENED 

ALTER   HOISTWAY   DOORS 

PRESCOTT,  Ariz.  U.  S.  Post  Office 
and  Courthouse. 

Alterations  to  hoistway  doors. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Only  Bidder — Otis  Elevator  Co.,  $292. 


1  5 


4/25/46  • 

CONTRACT    AWARDED 

REPAIR  BOILER  Cont   Pr.,   $198.00 

SAN  FRANCISCO.  Juvenile  Deten- 
tion   Home. 

RepiCirs    to    low-pressure    boiler. 

Owner — Dept  of  Public  Worlts,  Rm. 
282,  City  Hall. 

Contractor — Ocean  Shore  Iron  Works, 
550  8th  Street 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


(26)  14  to  Delano: 

(27)  19  to  Bakersfield; 

(28)  11  to  Redding: 

(29)  5  to  Chico; 

(30)  supervisor's  services; 
Schedule  No.  3 — Dellvrey  by  trucks 

I  of   3-bedroom   dwellings   at   the   fol- 
elevator   'owing   buillding    sites : 

(31)  1  at  Colusa; 

(32)  3  at  Antloch; 

(33)  5  at  Tracy; 

(34)  3  at  t>elta-Mendot  Pump  Plant; 

(35)  4  at  Newman; 

(36)  7  at  idodesto; 
(87)  5  at  liYiant; 

••;(38)  4  at  Reedley; 
;(S9)  4  at  Undsay; 

(40)  9  at  VisaUa; 

(41)  4  at  belano; 

(42)  7  at  Bakersfield; 

(43)  5  at  Redding; 

(44)  4  at  Chico; 

(45)  supervisor's   servicea; 
Schedule    No.    4 — Delivery    by    rail 

fob  cars  at  the  shipping  point  or  fob 
cars  at  the  railroad  destination,  at 
the  option  of  the  bidder.  The  num- 
ber of  thtee-bedroom  dwellings  and 
the  railroStd  destinations  are  as  fol- 
lows: 

at  Colusa : 

at  Antloch; 

at  'Tracy; 

at  Byron ; 

at  Newman; 

at  Modesto; 

at  ih-iant; 

at  Reedley; 
(54»  4  at  t,indsay; 

(55)  9  at  Vlsalia; 

(56)  4  at  t>elano; 

(57)  7  at  Bakersfield: 

(58)  5  at  Reding; 

(59)  4  at  0iico: 

(60)  supervisor's    services; 
Schedule  No.  5 — Fob  trucks  or  cars 

;it  shipping  point: 

(61)  26  2-l1»edroom  dwellings,  the  des- 
tination to  be  as  directed  by  the 
contracting  officer.  However, 
for  tjhe  purpose  of  comparing 
bids,  Sacramento  will  be  con- 
sider^  as   the  destination : 

(62)  supervisor's  services; 
Schedule  No.  6 — Fob  trucks  or  cars 

at  shipping  point: 

(63)  9  3-b*droom  dwellings,  the  des- 
tination to  be  as  directed  by  the 
contriicting  officer.  However, 
for  the  purpose  of  comparing 
bids.  Sacramento  will  be  con- 
sidereld    as    the   destination: 

(64)  supervisor's   services. 


(46) 
(47) 
(48) 
(49) 
(50) 
(51) 
(52) 
(53) 
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PLANNED 

ASTORIA,  Ore.  —  A.  D.  Knowlea 
Construction  Co.,  8006  SE.  Hawthorne, 
Portland.  Ore.,  will  buUd  a  aSM-trntt 
private  housing  project  in  new  sub- 
division. Astoria.  Ore.,  for  members 
of  Portland's  Associated  Property 
Owners,  Lewis  Bldg.,  Portland. 

The  program  will  consist  of:  (1) 
1500  individual  homes  to  sell  for  from 
$6000  to  $10,000  in  a  500-acre  develop- 
ment; (2)  approximately  ISOO  addi- 
tional homes.  Including  some  50  du- 
plexes and  an  undetennined  numbar 
of  four-  and  six-unit  apartment 
houses  on  scattered  sites ;  (S)  a  9300,- 
000  two-story  motel,  frame  with 
brick  veneer,  and  large  garage  cov- 
ering full  baeaaaant  at  19th  and  Com- 
mercial, AatoHa.  with  a  iriiopplBf: 
center  consisting  of  six  or  seven 
stores  along  the  commercial  street 
front;  total  estimated  cost  $SjlKKMKM> 
or  $30,000,000. 

The  homes  will  be  built  from  15 
to  20  basic  floor  plans  and  a  variety 
of  exterior  designs;  frame  ccmstruc- 
tion,  full  basements,  garages,  oil  or 
gas  forced -draft  furnaces,  Incandea- 
cent  lighting,  composition  or  eeiAar 
shingle  roof,  oak  floors,  linoleum  or 
asphalt  tile  flooring  for  kitchens, 
glaas  brick  or  bridK  veneer  treat- 
ment aroxmd  some  entrances. 

Plans  were  prepared  by  Pickett  it 
Zimmer,  301  Lewis  Bldg.,  Portland. 
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PLANNED 

RESIDENCES  Cost  $8,000,000 

NEAR  RICHMOND,  Contra  Costa 
Co..  Calif.  Fairmede  golf  course 
(151  acres).  County  Road  24.  two 
miles  north  of  Richmond. 

Construction  of  750  resldenoee,  two 
and  three  bedrooms,  with  single 
and  double  garages;  business  dis- 
trict, including  super  market,  drug 
store,  clothing  shops,  etc. ;  sewers, 
fire  protection,  streets,  sidewallu, 
etc. 

Owner — Watson  Bros.-McKenzie  Co. 
(Alec  J.  McKenzie.  Blwood  and 
Ruel  A.  Watson),  1763  Solano  Ave.. 
Berkeley. 

Engineer— Phil  R  Jones,  3429  Mac- 
donald  Ave..  Richmond. 


Detadied  Breakwater,  Lo« 

Angeles  and  Long  Beach 

Harbor 


2  2 


17   on   a   proposal   to   issue   bonds   in 

the   amount   of   $290,000,   proceeds   of  .    ^   ^,  .  c_t,     -^o- 

which  would  be  used   to  finance  the   bouse,  substation  and  penstock  areas, 
above  construction.  ' 


4/25/46  • 

PREPARING   PRELIMINARY 

PLANS 

HOTEL  BUILDING  Cost  $500,000 

LAS  VEGAS,  Clark  County.  Nev.  Los 

Construction  of  municipal  swimming   mll^f^!*?;^^  7*^^  ^l^^^Zt^: 
pool    (110x50x10  ft.),  ^d   pumptol   ^^^n-truction   of   concrete,    brick  and 
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WORK    UNDER  WAY 
SWIMMING  POOL    Est  Cost  $36,500 
LINDSAY,  Tulare  County,  Calif, 


BIDS:  U.  S.  Distrtot  Engineer  Of- 
fice, 751  S.  Figueroa  St.,  Los  Angeleei 
Serial   157;    May  IS,  1    P.  M. 

T.  E.  Connolly,  Inc.  Sheldon  Bldg., 
San  Francisco. 

Ben  C.  G«rwick,  Inc.  112  liaricet 
St.,  San  Francisco. 

Case  Construction  Co.,  P.  O.  Box 
6,  San  Pedro. 

California  Shipbuilding  Corp.,  P.  O. 
Box  966.  Wilmington. 

Kaiser  Constructors,  Inc.,  Vancou- 
ver Yard.  Vancouver,  Wash. 

Pacific  Bridge  Co.,  888  Keamy  St, 
San  Francisco. 

Standard  Dredging  Co.,  800  Central 
Bldg.,  Loa  Angelea. 

Guy  F.  Atkinson  Co..  22230  8.  Santa 
Fe  Ave..  P.  O.  Box  260,  Long  Beach. 

Franks  Dredging  Co.,  Pier  E,  Ter- 
minal Island. 


plant  and  chlorination  system. 
Owner — City  of  Lindsay,  Lindsay.        i 
Contractor  —  Fleetwater     Pool     Co.,  : 

Sherman  Oaks. 

The  pool   is  expected  to  be  ready  j 
for  use  some  time  in  July.  ! 


PLANS  ON  FILE 


9 
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ARCHITECTS  SELECTED 

SCHOOL  BLDGS.   Est.   Cost   $336,900 

SUNNYVALE.  Santa  Clara  Co.,  Calif. 
Fremont  Union  High  School,  Sara- 
toga and  Sunnyvale  Rds. 

Construction  of  five  new  units  for 
high  school  and  alterations  to  pres- 
ent buildings;  (1)  steel  and  con- 
crete gymnasium  (11,200  sq.  ft)  to 
accommodate  600  pupils,  cost  $112,- 
000;  (2)  masonry  or  frame  and 
stucco  music  building  (4000  sq.  ft) 
to  cost  $64,000;  (3)  concrete  cafe- 
teria and  homemaklng  unit  (7700 
sq.  ft)  to  include  alterations  also 
on  present  cafeteria  and  home- 
making  space  for  conversion,  cost 
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BIDS   WANTED 

MISSOURI  BASIN  PROJECT, 
Wyoming.— Until  May  24,  10  A.  M., 
)>id.s  will  be  receivetl  by  the  U.  S. 
Bureau  of  Reclamation,  Thermopolis, 
Wyo.,  under  Spec.  1301  for  construc- 
tion of  a  concrete-testing  laboratory 
for  Boysen  government  camp.  Boy- 
sen  Unit,  Missouri  Basin  Project, 
Wyoming.  The  government  campsite 
is  situated  about  13  miles  north  of 
Bonneville,  Wyo. 

The   principal   items   of   work   and 
the  estimated  quantities  involved  are 
as  follows: 
(1)  40  cu.  yds.  excavation,  all  classes; 


22-25— RESIDENTL\L 
BUILDINGS 
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PLANS    BEING    FIGURED- 
BIDS  OPEN   MAY  6,   NOON 
ALTERATIONS 
SAN    FRANCISCO.     Van    Ness    Ave. 

anc.    \  allejo    St 
Alterations    to   change    12   apts.   into 

24   apts. 
Owner— Withheld. 
Architect — Fabre   &    Hildebrand,    251 

Keamy   Street. 


The    following    list    of    plans    and    specifications    for    construction 

projects  are  now  available  for  Inapection   at  the  office  of  DAILY 

PACIFIC   BUILDER,  465  Tenth   Street.   San    Franclsoo 


W0rfc 


Location 


Bid  Opening  Date 


Earthwork, 
Spec  1237 


Etc. 


Klamath   Project 


4-25 


Plane  CatApult 

NOy  13284.,  Spec.  17449 


Inyokem 


Stransteell  Huts 
"Spec.   175i5 


Inyokem 


4-29 


Water  Distribution  System 
NOy  13416.  Spec  17564 


Inyokem 


4-29 


(2>  35  cu.  yds.  compacted  fill; 
maKing   space    lui    v;^,..»^.=.v^-,    v.v,»..  mnrrete- 

^V'^/J^  ^"%f^'^Uh"'conc?Sl  ''!  cLstnfctfngcon^re^te-testlng  lab- 
shop  4000  8q^  ft^  with  concrete  ^ratorv.  except  excavation,  com- 
floor    to  cost  »f -WJ-Xr/to  ^t  Pacted  fill  and  concrete. 

0^e^-?re»,o„.  Union  Hi^  ^^9"' ^ToUTor:^:^i^^non.  n>ay  be  ob- 
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BIDS   WANTED 

CENTRAL   VALLEY 
As  previously  reported, 


;  Sprinkler  System 
2  ^  I  Spec.  17639 


Inyokem 


5-  8 


PROJECT.—  ^ 
until  May  1,  ' 


SUB .  BIDS  WANTED 


District  A.  C.  Stevens  Jr.,  superin 
tendent,   Sunnyvale: 
Architects— Masten  &  Hurd,  407  San 
some  St.,  San  Francisco. 
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CONTRACT  AWARDED 

SCHOOL   ADDN.  Cost   $115,000 

SAN  MATEO,  San  Mateo  Co..  Calif. 
Laurel  School,  Laurel  Creek. 

Construction  of  administration  rnng. 
cafeteria  and  multi-use  rooms  and 
grading  and  paving  of  play  area. 

Owner— San  Mateo  Elementary  Sch. 
District,  Albion  Horrall,  Supt..  120 
North   Ellsworth    Avenue. 

Architect— Ernest  J.  Kump  Co..  251 
Kfamy  Street.  San  Francisco. 

Contractor— C.  F.  Parker.  1644  Mon- 
terey Blvd..   San  Francisco. 


,  tained  from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
>R.  Young,  chief  engineer,  U.  S.  Cus- 
■tom   House,   Denver   2,   Colo.;    H.   D. 
Comstock.    regional    director,    P.    O. 
•  Box  2130.  Billings,  Mont. ;  R.  S.  Lieur- 
'ance,  acting  project  engineer,  Ther- 
mopolis, Wyo.,  and  Michael  W.  Straus, 
commissioner.    Bureau    of    Reclama- 
tion, Washington  25,  D.  C. 


1  8 
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BIDS  WANTED— TO  CLOSE 

MAY  8,  11   A.  M. 

UTILITIES 

INYOKERN,  Kem  Co.,  Calif. 

Construction  of  outside  utilities  for 
research  laboratory,  including  aa- 
phaltic    paving,   steam   distribution 


2  P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Customhouse 
Denver,  under  Spec*  1256  for  furnish - 
j  ing  and  delivering  185  2-bedroom  and 
65  3-bedroom,  prefabricated  or  pre- 
cut  houses  for  government  camps  on 
the  Central  Valley  Project,  as  fol- 
lows: 

Colusa  Govt,  camp,   (1)  2-bedroom. 

8;   (2)  3-bedroom,  1. 

Antloch  Govt,  camp,  (1)  8;   (2)  3. 

Tracy  Govt,  camp,   (1)  30;   (2)   5. 

Delta  -  Mendota  Pumping  Plant 
Govt  camp,    (1)   12;    (2)   3. 

Newman  Govt,  camp,  (1)  14;  (2)  4. 

Modesto  Govt  camp.  (1)   10;   (2)  7. 

Friant  <]rOVt*camp,    (1)   14;    (2)   5. 

Reedley  (Jovt.  camp,  (1)  14:   (2»  4. 

Lindsay  Govt,  c&mp,  (1)  14;  (2)  4.    j 

Vlsalia  Govt  camp,  (1)   12;   (2)   9. 

Delano  Govt  camp,  (1)  14;  (2)  4. 

Bakersfield  Govt  camp.  (1)  19;  (2)  i 


General  oohtra«tors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
tnoH-  requlremenu   In   thia  oelumn.    Thero   la   no   ehargo   for   this   service. 


Medical   Bldg..  Lafayette;    No  bid  opening  date  s«. 
A.  J.  Hdpper  Co.,  248  Langton    St.   San   Francisco    (MArket 


7070). 


®*or*.*®'*!r*'  ^  ^^*^  **-  *•"   Lea/idrc;    Bids  open   April  28,  10:90  A. 
stoite,  Inc,  8451  San  Leandro  St,  Oakland   (TRinidad  1064). 


^T*'*«  olJJ'."'  "!■'"  •"**  ^•'^•'•y  Sts.,  Susanvllls:  Bids  open  May  i^  8  P.M. 
L.  Q.  Sh^lx.  Route  1,  Box  22,  Chico  (Chico  1068). 


Alter  A«rto^DI«»>l«y  Room,  1175  Potrero  Ave.,  S.  F.;  no  bid  opening  date  eeC 
Barrett  A  Hllp,  918  Harrison   St.  San   Francisco   (DOuglas  0700). 
Rademann-Oulato,  40   Rlngold   St.   San   Francisco    (liArket   8151). 


11— HOSPITALS 
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PREPARING   PRELIMINARY 

PLANS 

MEMORIAL  WING 

Approximate  Cost  $150,000 

NEVADA  CITY,    Nevada  Cik).,  Calif. 

Construction    of    memorial    wing    at 
the  Nevada  County  Hospital. 

Owner — County  of  Nevada. 

Architect — George  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento. 


Redding  Go\'t.  camp,  (1)  11;  (2)  i 
Chico  Govt  camp,  (1)  5;  <2)  4. 
It  is  also  required  that  there  be 
furnished  fob  trucks  or  cars,  at  the 
shipping  point,  26  2-bedroom  and  9 
3-bedroom,  prefabricated  or  precut 
system,  propane  generating  plant  '  houses  for  shipment  to  the  forego- 
water  main  sand  house  cotinectlons,  |  fng  government  camps  as  directed 
sewage  and  waste  lines,  railroad  j  by  the  contracting  officer.  Houses 
trackage,  fencing,  gates  and  gate  ;  framed  and/or  finished  with  metal 
houses,  overhead  and  undergrotmd  j  and   of   equivalent   construction    will 


Studio  BIda.,  The  Alameda  at  Davis  St,  San  Joee:   Bids  open  May  1 
^-*"  ^    Swenson  Co.,  855  Stockton  Ave.,  San  Joee   (BAIIard  2602). 

Alter  Apti  House,  Van  Ness  Ave.  and  Vallejo,  S.   F.; 
G.  P.  W-   Jensen  A  Sons.  Inc..  320  Market  St.,  8. 


Bids  open   May  6, 
F.    (GArfield  2444). 


MMEIITON  &  6REER  LMIEI  M. 

WholeMle  and   Titliiaj  Ym4» 

LUMBER  .  TIMBERS  .  1V3  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  MIE 

Sap   Franoieoe  Oakland 

LIViMQBTON   STRfiET 
Kgiieq  4.|<y4 


1800  ARMY  STREET 
ATwater  1 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  tLANKFT  &  ILOWN  TYPES 

SUPPUEtS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

inndM^rs  for  the  Psdfic  Comt  Telepkomm  KEHog  2-3M8 

1650  MacARTHUR  OAKLAND  1.  CALIF. 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 

I 

Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  SlRKfaT 

Phome:  OEUwai«  7313 


SAN  FRANCISCO,  12 


fHURSPAY,  APRIL  25.  1946 


li 


DAILY    PACIFIC    BUILDFp 


ADVANCE  COMtTRUCTIOll  agP<iaT« 


Engineering  Section 


NEWS  INDEX 

For   convenient   reference,   now* 
■^P**^*  \f\  thie  section  ar«  oIsmI* 
fi«4  ••  feno%v«: 
Water  Supply  and  Sewag* 

Olspoeai  PlanU 81 .52 

BHd«M    

Damt,  Reservoirs  ana 

Dredging 


Docks,  Piers  A  Harbors. 
Parks,  Airports  and 
Playgrounds 


88 

84 
89 


Railroads,  Subways  and 

Tunnels   ...„ _ 

Electric  Lighting   and 

Transmission    Lines 

Sewers   

Streets  and   Highways 

Gas,   Water   and    Oil    Pipe 
Lines  


87 


38 
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BIDS  WANTED 

FORT  PECK,  Mont— UntU  May  20 
(tentative  date),  bida  will  be  received 
by  the  U.  S.  Engineer  Office,  Fort 
Peck  District,  Fort  Peck,  Mont,  for 
the  construction  of  a  rolled-fUl  earth 
dam  and  appurtenances;  Spec.  49-26. 
The  work  is  located  approximately 
4»4  miles  west  of  the  town  of  Hot 
Springs,  S.  D.,  on  Cottonwood  Springs 
Creek,  approximately  %  mile  from  its 
confluence  with  Hot  Brook,  which  ia 
a  tributary  of  Pall  River.  The  site 
is  located  approximately  ^  mile  north 
of  a  railroad  siding  at  Eraklne,  8.  D. 
The  work  will  consist  of  construc- 
tion of  a  rolled-fill  earih  dam  and 
reservoir,  including  intake,  outlet  nad 
spillway  atructures,  a  rock-fill  diver- 

ision  dam  and  all  appurtenant  atruc- 

jtures  and  parts. 

The  major  items  of  work  are : 
(1)  846.400   cu.    yds.    unclassified    ex- 
cavation ; 

j  (2)  53,200  cu.  yds.  rock  excavation; 

,  (3)  663,500  cu.  yds.  earth  fill; 

I  (4)  326,000  lbs.  reinforcement  for  con- 
Crete. 


*•     8  4^  steel  reinforcing  bars ;  144  ft  culvert 
pipe;  other  items. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $2. 


••4  0 
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TO  PREPARE  PLANS 

AUBURN.  Placer  Co.,  Calif.— The 
Placer  County  Board  of  Supervlaors, 
Courthouse,  Auburn,  has  authorized 
Engineer  Jerome  Barieau,  185  Orange 
St.,  Auburn,  to  prepare  preliminary 
plans  on  the  proposed  road  improve- 
ment projects  south  of  Auburn,  in- 
cluding Aubum-Folaom  Road  for  a 
distance  of  5.73  miles  south  of  Au- 
bui-n  and  two  branches  of  this^road 
leading  to  Newcastle  and  Loomis. 
Eijtimated  cost  |103,000. 


vitrified   day 
vitrified    clay 


40 


(5)  350   tin.   ft  24-ln.  vitrified  clay 
pipe  sewer; 

(6)  326  lin.   ft   10-in.   vitrified  clay 
pipe  culvert; 

(7)  3  brick  manhole* ; 

(8)  0  brick  catch  basins; 

(9)  10    each    21-6-in.    vitrified    clay 
pipe  Y  branches ; 

(10)  11    each    24x6-ln. 
pipe  Y  branchea; 

(11)  525    lin.    ft    6-in. 
pipe  side  sewer; 

(12)  1245  lin.  ft  unarpiored  concrete 
ctiib; 

(13)  38,700  sq.  ft   asphalUc  concrete 
on  rock  subbase  pavement; 

(14)  IMO    sq.    ft    2-course    concrete 
sidewalk ; 

(15)  16  eacii  water  services,  long; 

(16)  5  esbch  water  services,  shot; 

(17)  water  mains. 
Specifications  obtainable  from  the 

office  of  City  Engineer  Ralph  Wads 


I 


31-32— WATER  SUPPLY  &  38— ELECTRIC  UGHTING 

SEWAGE  DISPOSAL  TRANSMISSION  LINES 

PLANTS 
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BIDS   WANTED  MAY  13,  11   A.  M. 

SAN  FRANCISCO.-Untll  June  12  '  INYOKERN.  Kern  Co.,  Calif. 
2 :30  P.   M..  bids  will   be  received  bv  i  <-o"«ti^ction   of   street   lighting   sys 


the  Department  of  Public  Works, 
Room  282  City  Hall,  under  Spec.  20,- 
007  for  enlargement  of  Richmond- 
Sunset  sewage  treatment  plant  (con- 
tract No.  1).  ! 


tem,  area  FH.  consisting  of  re- 
arrangement of  existing  poles,  in- 
stallation of  underground  cable, 
lighting  standards,  fixtures  and 
other  incidental  work. 


Bids  win  be  taken  as  follows-  ] Owner— Of ficer    in     charge    of    con- 

Prop.    A--Covering   structural    and  ^     o*"i?**°°;    "tiBMuX     Ordnance     Teat 

architectural  work   only,   lump  sum.  ;     f  ^"."i?'  Inyol^e™ :  Spec.  17504. 
Prop.  B-Mechanical  and  electrical !     Specifications  obUinable  from  the 

work  only,  lump  sum  i  above   office   upon   deposit   of   check 

Prop.  C— All  work  contemplated  in  !  ^f; ,  P^"^',-!°f "t^x,"''***'"  '°'^*^:  '^^' 
plans  and   specifications,   lump  sum.  '  ^^\  '°  ^*^^®'  °'  Bureau  of  Yards  and 

Specifications  obtainable  from  the  !  ^°^*'«- 
office  of  City  Engineer  Ralph  Wads-  \^,.,^.^a  •     •     3  8 


4/25/46 

BIDS  WANTED 

LYON   COUNTY,   Nev.— Until  May 
18,  2  P.  M.,  bids  will  be  received  by  \  worth.  City  Hall,  upon  deposit  of  flO. 
the     Public     Roads     Administration,  I  •    ■ 

Charles  C.   Morris,  division  engineer,  I 
720  Phelan  Bldg.,  San  Francisco,  for 
approximately    8.288    miles    construc- 
tion.   Project    Nev.    FH-6-A,    Dalzell 
Canyon,     Toiyabe     National     Forest,  \ 
Lyon   County,  Nev. 

The  work  involves: 

(1)  1200  cu.   yds.   stripping  top  soil; 

(2)  132,900  cu.   yds.   unclassified  ex- 
cavation ; 

(3)  1855  cu.   yds.   unclassified   exca- 
vation for  structures; 

(4)  1700  cu.   yds.   unclassified  exca- 
vation for  borrow; 

(5)  81,000  sta,  yds.  overhaul; 

(6)  5240  cu.   yd.   miles  special  over- 
haul of  borrow; 

(7)  5600  M  gallons  watering; 

(8)  lump  sum,  provide  and  maintain 
water  plant  or  plants; 

(9)  31,500   cu.    yds.    selected   borrow 
base  course; 

(10)  950  cu.  yds.  type  2  blotter  ma- 
terial; 


•• 
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BIDS  POSTPONED  '  *! 

N^iii^  Un"^  if^^i^'  .^«^«>»»-       MENDOCINO    COUNTY.    Calif.    - 
^^f;;^    A  ^^oi^  '  ^-  ^  ^P*»«*-  ^°"»>o   B~s.    &    Co..    1571    Turk   St. 
fSSJed^v  thf "S    ^^'   W<i8    wii,    ^^^^  p^clsco.  at  $121.e»5  submitted 
ti^n     n«nL      %®,"'^"  °^  ^^^*°»*-    ''^^     "^^^     ^o    ">«    St**«    Dtvlslon     of 
fob    £t^rj'    ^Y^:    for    fumlahlng   Highways.  G.  T.  McCoy.  State  High- 
Tn?-n?*?^*^  P®*°'  **'  Phoenix  and  way  Engineer.   PubUc   Works   BWg.. 
f«t  !k     nr'"^',    «l«ctrical    equipment  i  Sacramento,    for  about   one   mile   of 
H^       T^   T.°*°      "***  Tucson  substa- I  grading   and    placing   imported    base 
uons,   i>avis  Dam   Project   Arlacma-   material  at  Slick  Rock  Criaek  about 
wevada;   Spec.   1211:   one  self -cooled  5.6  mUes  south  of  Point  Arraa.  Mcb- 
transformer,  15.000-kva..  66,400/115,000  i  doclno   County. 
Y   to    13.000   delta-volt    S-phase,    60-1     WoA   Involvea: 
cycle,  outdoor,  oil  Immersed,  and  with  I    (1)  8   acres    clear   and   gi^bb: 
three   single-pole   Ughtning   arresters;    (2)  ttl.OOO  cy.    rdwy.    excav.; 
for   13,800  -  volt,   ungrounded  -  neutral  i    fS)  3.200  c.y.    struc.   excav  : 
circuit ;  four  outdoor  type  oil  circuit  j 
breakers,     115,000  -  volt    600  -  ampere,  i 
with  automatic  recloaing  equipment; ' 
one  outdoor  type  oil  circuit  breaker, ! 
15,000-volt    1200-ampere,     three    dis- ' 
connecting  switches,  115.000-volt  600-  j 
ampere,  with  manually-gang  operated  ' 

ground  blades;  miscellaneous  115,000-    (10)  51  sta.  finish  rdwy.; 
volt      outdoor      type      disconnecting  j  (11)  18   tons    liq.    asj^.    SO-2.    prime 
switches ;     miscellaneous    15,000  -  volt .  coat ; 

disconnecting    switches    and    current '(12)  25  c.y.  min.  agg.  road  mix  gut- 
transformers  ;   two  outdoor  type  po-  j  ter  surf. ; 
tentlal   transformers.   15,000-volt  and  M 13)  2  tons  liq.  asph.  SC-3  «o; 
miscellaneous  lightning  arresters  and;  (14)  350  ay.   mix  and  com);>act   road 
other  electrical  equipment.  No  charge  ;  mix  gutter  surf. ; 
to  prospective  bidders  for  speciflca-  >  (15)  31     tons     asph.     emulsion,     seal 
tions;  to  others,  $1.50.                                i  coat: 

1(16)  280  cy.   screenings,   se4d   coat: 

4/25/46  ••     42!  (17)  280  c.y.  Class  A  poriUuttd  cement 

NOTICE  OF  SALE  j  concrete  structures: 

SAN    FRANCISCO.— Until    May    7,  1  ^8)  61.500  lbs.   bar  reinf   .steel: 
10   A.    M..    bids    will   be    received    by  ;  (19)  35   c.y.   light   stone   riprap ; 
the  Navy  Material  Redistribution  and  ' 
Disposal  Office.  785  Market  St,  San 
Francisco,  under  Sales   No.   B -380-46 
for    sale    of    2000    storage    batteries, 
located  at  Albany. 


1  ySSUL  GRADING,  ETC,  MENDOCINO  COUNTY 


(4)  250  cy.  ditch  and  chanael  excav. 

(5)  212.000  sta.    yds.    overtliaul: 

(6)  800  cy.   imported  struc   backfill 

(7)  6,000  cy.  import  base  material; 

(8)  develop  water  supply   and  fur- 
nish water  equip. ; 

(9)  1.400   M.    gala   apply   Urater; 


(SO)  34  each  monuments; 

(21)  34    each    culvert    markers    and 
guide  posts; 

(22)  2  miles  new  timber  prop,  fence; 

(25)  1  each  timber  drive  gate; 

(24)  207    l.f.    18-in.    stand,    strength 

reinf.    cone    pipe ; 
(36)  76  Lf.  24-lnch  do; 

(26)  1.760  If.  8-ln.  IB  gage  pert,  metal 
pipe  underdrains; 

(27)  466  cy.   filter  mtl   underdrains* 

(28)  »4  Lf.  8-ln.  16  gage  CMP  down 
drains; 

(29)  2    ea(^    spillway    aaaembllea: 

(50)  226    Lf.    aalvage    existing    ptp« 
culverts  96-ln.  or  leaa  in  dlam.; 

(51)  70    Lf.    aatvage    existing    78-hL 
CMP  culvert; 

(32)  70  Lf.  re-lay  salvaged  do: 

(35)  3    each    cast    steel    frame*    and 
covers  for  drop  inlets: 

(84)  3,000    ay.    obUteratlng    existing 
road; 

(85)  remove  existing  bridge; 

(36)  misc.  items  of  wortL 
Total   bids  follow : 

(A)  Piombo  Bros.  A  Co.,  San  Fran- 
cisco.  S121.696. 

(B)  Harms  Bros..  Sacramento.  $128,- 
844.00. 

(C)  Peter    oSrenson.    Redwood    City, 
$136,281.50. 

(D)  J.  Henr>-  Harris.  Berkelev,  $141.- 
622.20. 

(E)  Louis  BiaaotU  &  Son,  Stockton, 
$174,095.50. 

Unit    prices    follow : 


4  2 


worth,  City  Hall,  upon  deposit  of  $100. 


1 4/25 :46 

iBIOS    WANTED 

SAN   FRANCISCO.- 


,     .^«^,    *^»«...,v....^^^.— Until   May   15, 

'2:30  P.  M.,  bids  will  be  received  by 

jthe  Dept  of  Public  Works.   Rm.  282, 
iCIty   Hall,   under  Spec.   20,071   for  In- 
jstallation  of  electric  signals  on  Lom- 
3  3  I  bard    Street. 

'     Unit    quantities    will 
Kiss  :  .shortly. 

Specifications  oBtainable  from  the 


be    published 


3»^BRIDGES 

4/25/46  • 

BIOS    OPENED 

PLUMAS  COUNTY.  Calif 
Crane  Co..  2700  San   Pablo  Ave.,  San                    __                 _ 
J^**iKi  I*  $72,173    submitted    low    bid  !o«lcrof  City  En^neeTR^lphWads- 
SJi    5   »^®r.        cl°?   ^.  Highways.  |,vorth,  City  Hall,  upon  deposit  of  $10. 
George  T.  McCoy,  State  Highway  En-  ' 
giaeer.    Public    Works    Bldg..    Sacra- 
mento,  for    conatruction    <rf    a    ateel ' . 

girder     bridge     with     concrete     deck    dH QTRFFT^  ANH 

across  Hamilton  Branch  between  Big  ^"  [iiAT;«,/v1 
Meadows  Dam  and  Laasen  County  rliCBnWAiD 
line  in  Plumas  County.  ! — — 

The  work  involves :  }  4/25/46  ••     4  0 

<1)  remove  exiating  bridge;  'BIDS  OPENED 

(2)  310  cu.  yds.  structural  excavation;       KERN    COUNTY,    Calif .  — Griff ith 

(3)  668  lin.  ft.  timber  bridge  rail :  :  Co.,  1060  S.   Broadway.   Los  Angeles, 

(4)  665  cu.  yds.  class  A  portland  ce- ,  at  $19,980.   submitted  low   bid   to   the 
ment  concrete;  j  State    Division    of    Highways.    E.    T. 

(5)  295,000     lbs.     furnish     structural  1  Scott,   district   engineer,   comer   Car- 
steel  ;  '  ruth  and  Olive  Aves..  Fresno  15,  for 

(6)  295.000  lbs.  erect  structural  steel;    furnishing  and  installing  a  traffic  de- 

(7)  81,000  lbs.  furnish  bar  reinforcing    fleeter    between    1.6    miles    and    1.25 
steel ;  miles    south     of     Grapevine     Station. 

(8>  81,000   lbs.    place    bar   reinforcing   Kem  County. 

steel;  .     The  work  involves: 

(9)  miscellaneous  items  of  work.  ,(!>  2(H)0   lin.   ft   salvage   metal   plate 

Total   bids  follow:  '         guard  railing; 

(A)   Kiss  Crane  Co.,  San  Pablo.  $72,-  ,  <2)  2000  lin.  ft.  traffic  deflector; 
*  (3)  2  each  end  deflectors. 

Complete  bids  follow 


4/25/46 
(11)  385  tons   slow   curing  Uqiiid  as-  j  nqtiCE  OF  SALE 


4  2 


phalt  material; 

(12)  1056  sq.  yds.  concrete; 

(13)  133,300  lbs.  reinforcing  steel; 

(14)  2710  lin.  ft  culvert  j^pe; 

(15)  74  lin.  ft.  remove,  clean  and 
stockpile  or  relay  salvaged  cul- 
vert pipe; 

(16)  228  lin.  ft.  perforated  C.O.S.M 
pipe  underdrain; 

(17)  1  drop  inlet; 

(18)  1  steel  inlet  cover; 

(19)  82  right-of-way  monuments; 
(20) 


PORT  HUENEME,  Ventura  Co., 
Calif.— Ufttil  May  10.  10  A.  M,  bids 
will  be  received  by  the  salvage  and 
sales  officer,  U.  S.  Naval  Advanced 
Depot,  Port  Hueneme,  Calif.,  for  the 
sale  of  corrugated  galvanized  iron 
culverts,  collars  and  couplings,  bends, 
transition  sections,  etc. ;  asphalt  dip- 
ping solution ;  heavy  steel  fabricated 
doors;  sheet  metal  gutters,  wall 
angles,  etc. ;  sheet  metal  interlocking 


iiBut-ux-w»y  uiu..uiii«.u,, panels   and   accessories;   heavy   steel 

4     each     concrete     maintenance    fabrications,    including   angles;    sheet    ver  2,  Colo.,   for  furnishing   the   fol 


4/25/46 

NOTICE  OF  SALE 

SAN  FRANCISCO— UnUl  May  8. 
10  A.  M.,  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  Office,  785  Market  St.  San 
FYanciHco,  under  Sales  No.  B-383-46 
for  sale  of  320  gross  tons  pontoons, 
located   at   2144   Clement   Ave..   Ala- 


4/26/46  ••42 

BIOS  Wanted 

DENVER.  Colo.— Until  May  1.  2 
P.  M..  bids  will  be  received  by  the 
Department  of  the  Interior,  Bureau 
of    Reclamation.    Customhouse.    Den- 


-o, .  i?^f^*w  ^*^.'    _*  1  i  piling,  anchors,  chain,  shackles,  block 

00  J2  ii^r^"*  ^fV'^  markers ;  :  ^^^  f^^^,^  ^^^     ^^^      ^.g.^g^  ^ 

22)  12,600  im.  ft.  barbed  wire  fence;  ^^^^^  ^,„  ^^^^j^^  transportation  for 

24i  U.SS'^lin'^Jr  ho^ire  fence ;  j  S^rtT^^VTrom^grte's'afl  1o^T2 

(25)  6  each   Umber  guide  posts  with  ^^^^^'^^^  i^and   3 


warning  reflectors. 

This  project  is  divided  Into  two 
units  of  approximately  equal  size. 
Bids  may  be  submitted  on  either  unit 
or  on  the  complete  project. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10. 


P.  M.,  Monday 
through  Friday.  A  deposit  in  amount 
of  25 Tr  of  bids  required. 


«• 
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173.00. 

(B)  M.  A.  Jenkins,  Sacramento.  $73,- 
780.00. 

(C)  S.   J.   Amoroso   Constr.  Co.,  $93.- 
449.00. 

(D)  Ericson,    Phillips    and    Welsberg. 
Oakland.    $98,267.90.  ^ 

Unit    prices   follow:  ,'^,oit/>.i, 

(A)  i\K\  in\  ,r>\       14/25/46 

^^*  ^^'  '^'  '^^         BIDS  WANTED 


Griffith  Co..  (1)  $0.50,  (2)  $9.34,  (3) 
$150;  total.  $19,980. 

George  Von  Kleinsmld,  Bakersfield, 
(1)  ?1,  (2)  $10,  (3)  $150:  total,  $22,300. 


4  0 


<1) 

$8000.00  $1000.00  $3850.00 

(2) 

5.00 

5.60 

5.00 

<3) 

3.50 

2.50 

3.00 

<4) 

45.00 

31.00 

57.00 

(6> 

.07 

.10 

.12 

(6) 

.03 

.036 

.04 

<7) 

.04 

.045 

.05 

(8) 

.02 

.025 

.02 

(9) 

500.00 

3200.00 

1000.00 

7.60 
3.30: 
39.50 


STATE    OF    WASHINGTON.— Un- 
til May  7.  10  A.  M..  bids  will  be  re- 
i  ceived  by  Clarence  B.  Shain,  state  of 
IS  i  Washington     director    of     highways, 
^»   Olympia.  for  construction  as  follows: 
"Ji       Spokane  County— FAP  No.  F-94  (5). 
02  '  Construct   bituminous   surface  treat- 
1575  00  i  ^^^^'  plant  mix  type  class  F,  on  3.85 
j  miles  of  primary  state  highway  No.  3, 
I  Denison     to     Deer     Park,     involving 
;  about  1190  cu.  yds.  shoulder  material 


34___|^^|y|C    RESERVOIRS  A  ^^°"^  stockpile ;  5770  tons  bituminous 
*  »>r»»'»x.j^»mw^i/^  **;  mixture:  other  items. 
DREDGING  [      Klickitat    County— FAP   No.    F-174 

(9)  and  state  project.  Construct  18.41 

3  4  ;  miles   bituminous   macadam   class   D 

1  penetration     type.     13.65    miles    non- 

PROJECT. —   skid  single  seal  treatment  and  manu- 

and     stockpiling     ballast. 


4/25/46 

CONTRACT  AWARDED 

SAN  ANSELMO,  Marin  Co.,  Calif. 
— John  Carcano,  122  Clorinda  Ave., 
San  Rafael,  at  $5264.90,  awarded  a 
contract  by  the  City  of  San  Anselmo, 
Albert  H.  "Siemer,  city  engineer,  City 
Hall,  for  about  0.05  mile  widening, 
grading  and  paving  south  comer  of 
Bridge  St.  (Sycamore  Ave.)  and  Sir 
Francis    Drake    Blvd.,    and    building 


«• 


4/26/46 

BIDS  WANTED 

MISSOURI      BASIN 

Until  May  22.  10  A.  M.,  bids  will  be  facturing 

received  ^y  the  U.  S.  Bureau  of  Rec-  crushed  stone  surfacing  and  mineral 

lamation    Hot   Springs,   S.    D.,    under  aggregate    and   placing    mineral    ag- 
bpec.   1300  for  construction  of  Ango-  ;  jjregate  now  existing  in  stockpiles  on 

stui^  Dam,  Angostura  Unit,  Missouri  roadway   on   primary  state  highway 

Basin    Project.    South    Dakota.    The  xo.  8,  Bingen  to  Centerville  Junction 

\°     *  «   located  on   Cheyenne  River,  and  on  secondary  state  highway  No. 

about  9  miles  south  of  Hot  Springs.  s-D.  Bingen  to  Guler. 

c.       1*1     *i            ^     ,     ^  Quantities:  3000  cu.  yds.  ballast  in 

Specifications  obtainable  from  the  stockpile:  8000  cu.  yds.  crushed  stone 

office  of  the  Burea  uof  Reclamation;  surfacing    top    course    in    stockpile: 

no  charge  to  prospective  bidders ;   to  1200  cu.  yds.  crushed  stone  surfacing 
others.  $3.75,  not  returnable.                     j  base    course   in    stockpile :    10,440   cu. 
"                                             I  yds.     crushed     stone     surfacing     top 

4/25/46                                                 •     34  course    on    roadway ;    3870    cu.    yds. 

CONTRACTS  AWARDED  crushed  stone  surfacing  base  course 

SHOSHONE  PROJECT,   Wyoming,  from   stockpile:   13.310  cu.   yds.   min- 

— Wyoming  Construction    Co.,    Lara-  <"'"*'  aggregate  in  stockpile :  30,870  cu. 

mie.   Wyo..   at  $90,041.50  Sch.   1.  and  vds-  mineral  aggregate  from  stockpile 

Otis  Williams  &  Co.,   Helena,  Mont,  for    bituminous    macadam    D    pene- 

at  $124,392.80  on  Schs.  2  and  3,  were  tration  type;   10.980  cu.  yds.   mineral 

awarded  contracts  by  the  Bureau  of  aggregate  in  stockpile ;  2670  cu.  yds 

Reclamation,  Cody,  Wyo..  March  7  for  mineral    aggregate    on 
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BIDS  WANTED 
I  PANAMA  CANAL.— Bids  will  be 
j  received  by  the  General  Purchasing 
'Officer,  The  Panama  Canal,  Wash- 
I  ington  25,  D.  C,  for  materials  and 
;  equipment  as  follows  : 
I     200  angle  valves;  200  gate  valves; 

50  do :  50  globe  valves ;  4  press-re- 
[  ducing  and  regulating  valves ;  200 
i  .stop  cocks ;  6  steam  traps ;  300  mal- 
,  leable  iron  or  steel  pipe  unions ;  10 
!  steel  pipe  nipples ;  60  pipe  Y  branches ; 
;  20  lengths  gasoline  hose,  rubber- 
;  metal ;    200    ft.    oil-suction    and    dis- 

retaining  wail  to  sustain  the  roadbed.  '  ^^^'•&«P*P/:    l^OO   ft.    rubber   steam 

*  I  hose ;  200  ft.  synthetic  rubber  water 

!  suction    hose ;    6500    ft.    water   hose ; 
4/25/46  """^^    •     •     4  0  '  *000  lbs.   cotton   sash  cord ;   36,000  ft 

BIDS  WANTED  -braided   cotton  lines;   Sch.  8259,  quo- 

SAN    FRANCISCO.— Until    May    8,  j  tations  April  29. 
2:30  P.   M.,   bids   will  be  received   by        4000  gals,  iron-oxide  roofing  paint, 
the  Dept  of  Public  Works.  Rm.  282,  j  2000    gals,    exterior    paint,    100    gals. 
City   Hall,   for   improvement   of   43rd  1  glyceryl   phthalate  enamel,   600   gals. 
Avenue   bet.    Ulloa   and  Vicente.  (do.    2000  gals,    mixingr  varnish,    60.000 

Work    Involves :  i  '^s.    white    lead    in    oil,    1200   lbs.   dry 

(1)  4000  sq.  ft  asphaltic  concrete  on  1  Indian  red  pigment  2(K)0  lbs.  yellow 
rock  subbase  pavement  consist-  iron  oxide  pigment  in  oil,  1000  gals, 
ing  of  6-in.  compacted  rock  sub-  j  paint  and  varnish  remover,  4000  lbs. 
base,  4-ln.  asphaltic  cone,  base  '  linseed  oil  whiting  putty,  4680  lbs. 
and  2-in.  asph.  wearing  surface;  I  boiled  linseed  oil,  31,000  lbs.  raw  lln- 

(2)  200  l.f.  unarmored  concrete  curb ;    ssed    oil,    2000    gals,    turpentine,    4000 

(3)  100   l.f.   6-in.   VCP   side   sewer; 

(4)  2  each  water  services,  long,   $19 
each; 

C5>  3     each     water     services,     short, 
$8.50  each. 
Specifications   obtainable  from  the 
office  of  City  Eng^ineer  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of  $10.  i  tar,   2000   gals,    creosote  oil,   600  gals. 

I  mineral-seal     Illuminating     oil,     2000 

j;*^  i  lbs.    lubricating    oil,    4000    gas    dry- 

4/25/46  ••     4  0.  cleaning  solvent  2000  lbs.  petrolatum, 

BIDS  WANTED  1 600    lbs.    flake    lubricating    graphite, 

SAN  FRANCISCO.-Untll  May  8,  ;  2000  lbs.  animal  glue,  2000  lbs.  tallow, 
2 :30  P.  M.,  bids  will  be  received  by  4350  ibs.  liquid  gas  dichlorodif luoro- 
the  Department  of  Public  Works,  methane ;  Sch.  8263,  quotations  on 
Room  282  City  Hall,  for  improvement  !  April  30. 

of    39th    Ave.,    between    Rivera    and  |      go    ghower    fronts,    including    light 

Santiago.  ,  fixtures,   8   projecting   type   drinking 

The  work  involves :  \  fountains.    60    shower    curtain    rods, 

(1)  5260  sq.  ft  asphaltic  concrete  on    j^qq  ,|jg   rubber  bands.  432  2-oz.  bottles 

rock   subbase   pavement   consist- 


lowing   equipment    for   the    Orovllle- 
Sacramento  230-kv  transmission   line 

Sacramento. 


I 


fob    shipping    point    or 
Calif.;  Inv.  D-33.299-A  :  } 

Award  will  be  made  on  one  sched-  i 
ule,    only. 

SCHEDULE  No.  1 

(1)  1,135,200  ly.f.  (215  miles)  steel  i 
reinf.  bare  aluminum  stranded  I 
conductor  having  nominal  cross  , 
sectional  area  of  795,000  circular 
mils  and  an  effective  copper  j 
equivalent  cross-sectional  area  : 
of  500,000  circular  mils;  ; 

(2)  4(K)  compression  connectors  suit- 
able for  the  conductor  furnished  j 
under  item  1 ;  1 

(3)  200  compression  dead-end  con-  I 
nector  assemblies,  suitable  for  ' 
the    conductor    furnished    under 

"^"^   ^  '  repair    sleeves  '  ^"^i.*5_5^5*l^  Aj^™*"i^i'!*"°°'_S^SJ^®" 


(2) _. 

(8) „. 

(4) ™ 

(5) 

(6) - 

(7) 

(8) 

(9) 

(10) 

(11) „ 

(12) 

(13) 

(14) _. 

(15) 

(16) 

(17) 

(18) _. 

(1») -. 

(20) 

(21) 

(22) __ 

(28) 

(24) 

(25) 

(26) 

(27) 

(28) 

(29) 

(30) 

(31).... 

(32) 

(33) : 

(34) _.. 

(35) 


.55 

2.50 

1.00 

.016 

4.00 

3.25 

600.00 

2.25 

12.00 

90.00 

ZJOO 

65.00 

.50 

90.00 

4.00 

96.00 

.11 

30.00 

5.00 

4.50 

2700.00 

35.00 

3.00 

4.50 

1.S5 

S.00| 

1.25 

25.00 

1.50 

2.00 

2.00 

50.00 

.08 

500.00 


(36) „ 700.001 


(B) 

(C) 

(D> 

(E) 

$600.00 

$175.00 

$997.00 

$1500.00 

.75 

.88 

.782 

.80 

5.00 

2.00 

2J0 

10.00 

3.00 

2.00 

2J0 

2.60 

4>1 

.01 

.015 

.012 

4.00 

4.00 

4.84 

5.00 

2.75 

3.00 

4.48 

8.40 

2000.00 

1000.00 

719.00 

1600.00 

1.60 

2UK) 

140 

2.25 

10.00 

SO.00 

ILM 

17.00 

S&OO 

46.00 

31.60 

31.00 

5.00 

8.00 

4.66 

12.00 

40.00 

45.00 

47.16 

50.00 

.60 

.50 

.50 

.60 

40.00 

46.00 

31.86 

40.00 

8.00 

4.00 

&06 

16.00 

56.00 

saoo 

58.80 

47J0 

.08 

.10 

.11 

.12 

25.00 

7.00 

28.76 

86<M 

4.00 

7.00 

6.90 

6.00 

4.00 

3Jt0 

6.86 

6.00 

1500.00 

2900.00 

1687.50 

2000.00 

40.00 

25.00 

67.50 

lOOA/ 

3.00 

4.00 

3.70 

2.0U 

4.50 

6.00 

4.80 

2.50 

1.25 

2.00 

1.90 

1.76 

5.00 

4.00 

5.20 

8.00 

1.25 

2.00 

2.00 

2.00 

35.00 

25.00 

34.60 

30.00 

1.00 

2.25 

2.30 

1.60 

2.00 

8.00 

11.50 

3.00 

6.00 

5.00 

11.50 

3.00 

70.00 

60.00 

86.25 

100.00 

.05 

.25 

.12 

.10 

2000.00 

1600.00 

1400.00 

5000.00 

850.00 

10,000.00 

2900.00 

2500.00 

11.056  MILES  HIGHWAY,  PLUMAS  COUNTY 


1  PLUMAS  COUNTY,  Calif.— A.  Tei- 
.  chert  &  Co.,  Box  1133,  Sad  i-amento, 
lat    $176,937.92    submitted    low    bid    to 


gals,  do,  and  500  10- gal.  steel  paint 
drums  with  covers;  Sch.  8262,  quota- 
tions April  30. 

5000  wine  gals,  ethyl  alcohol,  6000 
lbs.  commercial  acetone,  50  tons  as- 
phalt for  use  in  road  and  pavement 
construction,    2000    gals,     liquid    coal 


blue  stamp  pad  Ink;  Sch.  8267,  quota- 
tions May  6. 

302  steel  lockers,  15xl5x60-ln.,  with- 
out   legs,    single    tier,    double    faced 
rows.  In  6  groups  of  32,  3  groups  of 
ft.    unarmored    concrete  ,  3^  ^nd  1  group  of  20 ;  240  do,  6  groups 

of  26,  3  groups  of  20  and  1  group  of 


ing  of  6-in.  compacted  rock  sub- 
base,  4-in.  a.sphaltic  concrete  base 
and  2-in.  asphaltic  wearing  sur- 
face ; 
(2)  263    lin 
curb ; 


(4)   100    compression 


C.  Morris,  division  eng^ineer,  720  Phe- 


^"'b^';^  n'Se^^li^em^r^'^'^"'   ^"^  |  Un    Bld^,  T^'-^^S^iscT  for  ™ 
r.^*l"ri!f  i'r.'VoH    „.«.«,-    ?truction  of  11.056  miles  Project  CalU 


Calif. 
J,  Al- 
Forest 


(5)  1260   tapered    armor-rod    assem    .  __.  ^o    R2     r>9     t?'9    ith     n-k 
blU.  ror  use  with  t^/-""-'"  I  ™„fr.  ^^J.uSk,  ^Na^inS*' 

per  assembly ; 

(6)  IOC'  parallel  groove  clamps  suit- 
able for  the  conductor  furnished 
under   item    1 : 

(7)  200  vibration  dampers  suitable 
for  the  conductor  furnished  un- 
der item  1 ; 

1  set  of  equipment  for  instal- 
ling two  connectors,  dead-enrts, 
and  repair  sleeves,  furnished  un- 
der items  2,  3  and  4,  on  the  con- 
ductor furnished  under  item  1 ; 
1  set  wrenches  for  installing 
armor-rod  assemblies  furnished 
under  item  5; 

3  hollow  screw  wrenches  for 
armor  rod  clamps ; 

SCHEDULE  No.  2 

(11)  1.135.200   l.f.    (215   miles)    hollow, 
harddrawn  bare  copper  conduc 

tor  having  a  nominal   effective!  ,   __  j...  j.         . 

copper    cross-sectional    area    of  ;<!<»  ^fP  «"ni.  Providing  and  main - 

mSoO  Circular  mils;  !  ..,,  "^'"^^ Z^l^M^TJ"" J^^' 

(12)  300  compression,  or  rolled  -  type.  ;  (">  ^!;?JJ  J°f,l„  ^^'^^^  «5»^«»  <>' 
connectors,  suitable  for  the  con-  j  ^'^^^S^?^*  *^«  *^^«  «»»" 
ductor  furnished  under  item  11 ;  I'-iFv^^      i'l 

.13)200     dead-end     compression     or  I  <12)  230    tons    medium    curtog    cut 


(8) 


(9) 


(10) 


t 


The  work   involves:  ! 

(1)  extra  and  mlscellaneOua  force 
account  ^vork ; 

(2)  3000  cu.  yda.  unclaaslfled  exca- 
vation ; 

(3)  15  cu.  yds.  unclassified  exca- 
vation for  structures; 

(4)  4500  cu.  yds.  unclassifted  exca- 
vation for  borrow,  claM  1;     , 

(5)  15.000  sta.  yds.  overhaul  (600  ft 
free  haul) ; 

(6)  1000  cu.  yd.  miles  special  over- 
haul of  borrow  (600  ft  free 
haul) ; 

(7)  11.056  miles  fine  grading  aub- 
grade  and  shouldera; 

(8)  600  M  gallons  watering  of  sub- 
grade; 

(9)  1400  M  gallons  waterin|r  of  base 
course ; 


(14) 


rolled-type  connector  assemblies 
complete  with  dead-end  connec- 
tors and  jumped  connectors 
suitable  for  the  conductor  fur- 
nished for  attaching  to  dead-end 
insulator  assemblies,  complete : 
1  set  equipment  for  installing 
the  connectors  furnished  under 
items  12  and  13  on  the  conduc- 
tor   furnished    under    item    11. 


!  (12)  230    tons    medium 

j  back  asphalt,    grade   ltB-2,    for 

I  prime  coat; 


(13)  1300  tons  cover  aggregate  for 
type  3  seal  ocat  grade  A; 

(14)  40  tons  medium  curing  cutback 
asphalt,  grade  MC-6  for  type  1 
seal  coat ; 

(15>  120  tons  medium  curing  cutback 
asphalt  grade  MC-5  for  type  8 
■<^eal  coat ; 

(16)  15,500  tons  class  F  pavement 
type  F-1  plant  mixttire,  grading 
A-1; 

(17)  700  tons  asphalt,  grade  150-200 
for  type  F-1; 

(18)  3  lin.  ft.  18-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 

(19)  8  lin.  ft  36-ln.  corrugated  gal- 
vanized aheet  metal  culvert  pipe; 

(20)  2  each  moving  and  resetting 
headwalls ; 

(21)  10  each  timber  culvert  markers; 

(22)  124  each  moving  and  resetting 
culvert  markers; 

(23)  24  each  timber  guide  poata. 
Total  bids  follow: 

(A)  A.  Teichert  &  Co..  $176,987.92. 

(B)  M.   J.    Ruddy   A    Son,   Modesto, 
$181,521.60. 

(C)  Fredrickson    &    Watson    Constr. 
Co..    Oakland.    $105,791.30. 

(D)  Fredrickson    Bros.,    Emeryville. 
$218,096.40. 

(E)  E.  B.   Bishop.  Orland.  $229,389. 

(F)  W.    C.    Railing,    Redwood    City, 
$838,242.40. 

(G)  Harms  Bros..  Sacramento.  $244,- 
988.60. 

(H)     Fairev-Hammond,     Inc., 
$248,671.20. 
Unit  prices  follow: 


S.     F., 


(A)         (te)         (C)       (D)         (E)         (F»         (O) 
^1>-    :  - $300.00  $300.00  $300.00  $300.00  $300.00  $300.00  $800.00 


erly  from  Cody,  Wyo. 


the  construction '  of  earthwork  and  |  non-skid  single  seal ;  1762  tons  bltu- 
structures.  Heart  Mountain  Canal,  '"^"ous  cement  SC-6:  637  tons  bitu- 
station  1227  plus  00  to  station  1411  minous  cement  RC-4;  other  items, 
plus  50;  lateral  H-65-12  extension.'  Skagit  County— State  Project  Grad- 
statlon  88  plus  60.78  to  station  155  »"*?  »nd  surfacing  and  construct  light 
plus  00;  laterals  H-122.  H-130,  H-136,  bituminous  surface  treatment  on  1.61 
H-141.  H.414-1  and  H- 141-17,  Alkali ,  miles  of  secondar>'  state  highway  No. 
Creek  drain,  storm  water  drain  "A",l-A..  Montbome  north. 
and  storm  water  drain  "C,"  Heart '  Quantities :  11.300  cu.  yds.  unclassl- 
Mountaln  Division,  Shoshone  ProJ- '  f ied  excavation;  7630  cu.  yds.  se- 
•ct,  Wyoming ;  Spec.  No.  1164.  The '  lected  roadway  borrow ;  2060  cu.  yds. 
work  is  situated  4  to  17  miles  north-    screened    gravel    surfacing;    370    cu. 

'  yds.   screened  cover  stone ;  45.4  tons 

i  bituminous     cemnet    MC-2;     400    ft 

guard  rail;  other  items. 

'      Clark    County— FAP   No.    S-32    (1). 

'  Grading,  surfacing  and  construct  type 

;  I-l    asphaltic   concrete   pavement   on 

secondarv-     state    highway    No.    1-S, 

Dollars  Corner  to  Battleground. 

Quantities:  10.7  acres  clearing:  10.7 
arres    grubbing;    12,250   cu.   yds.    un- 
classified   excavation;    6210    cu.    yds. 
ballast:  2990  cu.  yds.  stone  surfacing; 
TS.??  tons  type  I-l  asphaltic  concrete; 
2493    ft    concrete   curb;    166   cu.   yds. 
concrete;  27.000  lbs.   steel  reinforcing 
bars ;  726  ft.  culvert  pipe ;  other  items. 
Grays    Harbor    County  — FAP    No. 
S-25  (2>  and  state  project  Constmct 
non-skid  single  seal  treatment  on  4.24 
miles:      selected      roadway      borrow, 
cru.shed     stone     surfacing    and     con- 
struct light  bituminous  surface  treat- 
ment  on   3.00  miles;   construct  light 
bituminous  surface  treatment  on  5.771 
miles     of    secondar>'    state    highway 
No.  9-C,  Copalis  Crossing  vicinity. 
Quantities:  645  cu.  yds.  excavation; 
j  11.360  cu.  yds.  selected  roadway  bor- 
I  row ;  4000  cu.  yds.  crushed  stone  sur- 
i  facing ;   2200  cu.   yds.    crushed  cover 
'  stone :   1560  cu.  yds.  crushed  mineral 
;  aggregate    for    non-skid    seal    treat- 


(3)  200  lin.  ft.  6-ln.  vitrified  clay  pipe  ^24;  lavatory  partition  fittings;  3  hot 
side  sewer;  }  tom   standards  with   comer  channel, 

(4)  5  each  water  services,  long;  :  jg  bottom   standards   with  tee  chan- 

(5)  5  each  water  services,  short  !  nei,  36  partition   center  supports,  18 
Specifications  obtainable  from  City    p^irs  partition  comer  angles,  8  pairs 

Engineer     Ralph     Wadsworth,     City    gpring  hinges,   6  latches  and   strikes 
roadway  "Yor  1  ^*'''  "P°"  deposit  of  $10.  j  ^vjth    keeper.   6  hooks   with   bumpers, 


WANrTED 

FOR  SALE  *  FOR  RENT 


USED  EQUIPMENT 
AND  MATERIALS 


4  bottom  standards  with  comer  chan 

__ :  nel.    12    bottom    standards    with    tee 

4/25/46  ••     4  0  I  channel.  32  partition  center  supports, 

BIDS  WANTED  ^q    pairs    partition    comer    angles,    5 

SAN  FRANCISCO.— Until  May  8,  pairs  spring  hinges,  5  latches  and 
2 :30  P.  M.,  bids  will  be  received  by  strikes  with  keeper.  5  hooks  with 
the  Department  of  Public  Works,  \  bumpers,  16  clllnder  mortise  locks  and 
Room  282  City  Hall,  for  Improvement  itrim-   Sch.  8265,  quotation  May  7. 

of  41st  Ave.  crossings  at  Pacheco  and  ;  .. 

Rivera   Sts.  , 

The  work  involves:  14/25/46  ••    42 

(1)  2600  cu.  yds.  grading,  excavation;    BIDS  OPENED 

(2)  106    lin.    ft.    12-in.    vitrified    clay  1     ODAIR  Wash— The  following  sub- 
pipe  sewer ;  mitted  bids  to  the  U.   S.   Bureau  of 


(3)  115  lin.  ft.  8-in.  vitrified  clay  pipe  \  Reclamation,  Custom  House,  Denver, 
sewer;  |  Colo.,  under  Inv.  G-38,012-A  for  type 

(4)  210    lin.   ft    10- in.    vitrified    clay  j  B    (deformed)    reinforcing    bars    for 
pipe  culvert ;  )  concrete,  f  .o.b.  shipping  point  and/or 

(5)  2  brick  manholes,  complete;  1  Odair,  Wash. 

(6)  6  each  catchbasins;  i      Superior     Portland     Cement     Inc., 

(7)  190   lin.    ft    unarmored    concrete    Seattle.   Wash..    $2.34;    ship    5    days; 
curb ;  I  bidding  125.000  lbs.  only :   f.o.b.   ship- 

(8)  0800    sq.    ft.    asphaltic    concrete    ping  point ;  terms  10c  per  bbl.  20  days ; 
pavement ;  30c   reduction  for  bulk. 

(9)  1320  sq.  ft.  2-course  concrete  side-  '      Lehigh  Portland  Cement  Co..   Cfhi- 

cago.  111..  $2.35:  ship  2  days;  bidding 
125.000  bbls.  only;  f.o.b.  Metoline 
Falls.  Wash. :  terms  10c  per  bbl. ;  30c 
reduction  for  bulk. 

Spokane  Portland  Cement  Co.,  Spo- 
kane, Wash..  $2.54;  ship  2  days;  bid- 
ding   125,000    bbls.    only;    f.o.b.    ship- 
ping   point :    terms    10c   pea   bbL ;    20 
30c    reduction   for   bulk;    $8.08 


••4  2 


4/25/46 

BID   REJECTED 

BERKELEY,  Alameda  Co.,  Calif.— 
City  of  Berkeley  rejected  only  bid 
submitted  bv  Universal  Manufactur- 
ing Co.,  333'  Eastshore  Blvd.,  Rich- 
mond Annex,  for  furnishing  2  pumps 
and  directed  the  city  manager  to 
negotiate  in  the  open  market. 


(2) 

(3).... 

(4)... 

(5).... 

(6).... 

(7).... 

(8).... 

(9).... 


1.10        t.50 


4.00 

.70 

.01 

.15 

820.00 

1.75 

1.75 


t30 

.20 

1.01 

1.20 

76^.00 
i55 
2.55 


1.15 

5.00 

.40 

.02 

.23 

925.00 

1.65 

1.65 


.85 
4.00 
.85 
.01 
.20 


1.35 

4.00 

.70 

.08 

.20 


900.00  2000.00 
2.25  3.00 
2.25         3.00 


3.60 

3.00 

.70 

.02 

.20 

900.00 

2.00 

2.00 


2.00 

3.00 

.70 

.02 

.15 

600.00 

2.50 

2.50 


^1<» 500.00  2664.00  2000.00  1000.00  1500.00  1000.00  1000.00 


43—    MACHINERY  AND 
EQUIPMENT 


4  8 


4/25/46 

BIDS  WANTED 

MARIN.  NAPA  AND  SONOMA 
COUNTIES,  Calif.— UnOl  April  29,  3 
P.  M..  bids  will  be  received  by  the 
State  Division  of  Highways.  J.  H. 
Skeggs.  district  engineer.  2001  Van 
Ness  Ave..  San  Francisco,  for  rental 
of  one  to  eight  pneumatic -tired  dump 
trucks  of  not  less  than  4-cu.  yd. 
capacitv.  for  approximately  800  hours 
of  work  In  Marin.  Napa  and  Sonoma 
Counties. 

Specifications  obtainable  from  the 
above  office. 


(11) 

(12) 

(13) 

(14) 

(15) _ 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) „ 

(28) . 


1.95 
27.00 

5.00 
29.00 
30.00 

3.15 
23.00 

5.00 
10.00 
40.00 

5.00 

3.00 

5.00 


)[.60 

3150 

460 

3^.30 

3^.30 

4.10 

28.00 

2.60 

J.20 

5$.00 

8.25 

S.80 

890 


2.30 

26.00 

4.75 

27.00 

27.00 

3.60 

22.65 

4.00 

8.00 

60.00 

4.75 

3.00 

6.00 


245 
28.00 

6.00 
35  00 
35.00 

4.25 
24.00 

4.50 
10.00 
40.00 

4.50 

2.50 

500 


230 

30.00 

5.50 

35.00 

30.00 

4.35 

25.00 

10.00 

15.00 

SOiOO 

5.00 

3.00 

5.00 


2.70 

27.50 

6.00 

27.50 

27.50 

4.60 

23.00 

5.00 

5.00 

100.00 

5.00 

3.00 

5.00 


3.00 

25.00 

6.00 

25.00 

25.00 

4.00 

23.00 

4.00 

900 

30.00 

4.00 

2.60 

4.00 


(H) 

$800.00 

1.65 

4.00 

1.40 

.01 

.16 

3200.00 

1.50 

1.50 

1200.00 

2.60 

26.00 

5.00 

26.00 

26.00 

4.20 

24.00 

4.00 

8.00 

50.00 

4.00 

2.50 

400 


4  3 


walk. 

Specifications  obtainable  from  the 
office  of  City  Engineer  Ralph  Wads- 
worth.  City  Hall,  upon  deposit  of  $10. 


4  0 


FOR  SALE 

NEW  &  RECONDITIONED 

DIMENSION  LUMBER  .    ^.  .       ^..     , 

iriMDrtDa  .■•.        J  t       V  ment;   222.2  tons   bituminous   cement 

TIMBERS,    wallboarda.    plumbing. ,  ^0-2 ;    7l.O  tons  bituminous   cement 
IMP*,   millwork.  and  other  building    rc-s;  34  cu.  yds.  concrete;  6110  lbs. 

materials.    SALE  PRICES.    Large  1 

itockB  of  "hard  to  get"  items. 

Wire,  write,  or  'phon« 

CLEVELAND  WRECKING   CO. 

2900  Third  St.      -      TAIenda  4977 


4/25/46 

BIDS  WANTED 

SAN    FRANCISCO— Until    May    8. 
2:30  P.  M.,  bids  will  be  received  by    days 
the  Department  of  Public  Works.  282    delivered. 

City  Hall,  for  improvement  of  Rivera  '  

St..  between  38th  and  40th  Aves.,  in-  .  4/25/46 
eluding    crossings    of    38th,   S»th    and  '  NO   BIDS  RECEIVED 
40th  Aves:  DENVER,  Colo.— No  bids  were  re- 

The  work  Involves :  I  ceived  by  the  Bureau  of  Reclamation, 

(1)  18.600  cu.  yds.  grading,   excava-  1  Denver.  Colo..  April  I8  for  furnishing 


•• 


4  2 


tion; 

(2)  10.700  cu.  yds.  grading,  excava- 
tion fill; 


4  /25/46 

BIDS   WANTED 

DENVER.  Colo.— Until  May  24.  2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver. 
Colo.,  imder  Spec  1305  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Columbia 
Falls.  Mont.;  Bonneville.  Wyo.,  and 
Louise,  Ariz.,  one  10-ton.  motor-oper- 
ated traveling  crane  for  the  ware- 
house at  the  government  camp  at 
Hungry  Horse  Dam.  Hungry  Horse 
Project,  Montana:  one  10-ton.  motor- 
operated  traveling  crane  for  ware- 
house at  the  government  camp  at 
Bovsen  Dam.  Boysen  Unit.  Missouri 
Basin  Project.  Wyoming;  and  one  15- 
ton,  motor-operated  traveling  crane 
for  warehouse  at  the  government 
camp  at  Davis  Dam.  Davis  Dam 
Project,  Arlzon*.  The  cranes  will  be 
Installed  by  the  government.  No 
charge    for   coi^es   of   the    specifica- 


m 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 


FOOT  OF  ADELINE  STREET 
OAKLAND   4. 


HIgate  3919 
CALIFORNIA 


and  delivering  f.o.b.  shipping  point 
or  fob.  Friant.  <3allf.,  at  the  option 
of  the  bidder,  deformed,  intermediate      .^  _  _ 

(3)  120    lin.    ft.    8-in.    vitrified    clay  1  grade  billet  steel  reinf orcement  bars ;  1  tion/^e'prospective   bona   fide   bid 
pipe  sewer;  I  Inv.  A-48.763-A-1.  'ders-  to  others,  $1.25.  not  returnable. 

(4)  345    lin.    ft    aiin.    vitrified    clay  I —-^^^^_^_ ^___ 

pipe  sewer; 


YAUN'S  BASKET  AND  SHELL  TYPE 
DRAGLINE  BUCKET 

Yoa  wve  THREE  wayi  with  •  YAUN  BUCKET 

1 — More  pay  load,  leM  Imeket   weight   for  same  groKs  weight, 

m(M*e  yd.  per  cycle  at  same  cost. 
2 — Faster  dumping  means  more  cycle  per  skift  at  no  adhiitional 

cost. 

3 — ^Leas  dead  weight  tio  awing  back,  empty  faster,  return  and 

more  cycle  per  aUfft  at  no  additional  cost. 

InunedUate  Deliwery 

EDMUND  P.  CADLE,  DistribiiUir 

472  20tii  SereH,  OMmaA  Phooe  HL  7288 


FOR  RENT 


LUMBER  HANDLING  EXJUIP- 
MKNT :  C  ARRnBRS.  STACKERS, 
TRUCKS.  Call  Mac  Pacific  Carrlara. 
CMklud.    KX  4-106L 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317         1335  SIXTH  ST.,  BetMey  2,  CiJif. 


*-iM«l 


mmm 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Sqmior  Rode  OMDpaBjr 

948ikA4lamSt.,Oekfauidll,CiiC  dynfMc  1636 


NATIONAL  EXPANSION  JOINT  CO. 

HAMVPACrUUH  AND  DISTKtBUTOR 
FIHER    BOAKIV-FELT-SIDED   ASPHALT   AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

DISTMIBOT0t 

MARVEL-iCOT£ — Concrete  Curing  Compound 

SEALZ — Ejcpanaion  Joint  Sealing  Compound 

CoBiplies  With 
Faderel  Spedficatiom  SS-F.336 

FOR  CONCRETE  CONSTRUCTION 
d3^S9wmdkSL    UN4edhai7172    Siw  Fi^dw»  9.  QiHj 


^32 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  APRIL  25.  1946 


■ldin0  Penfiits.  Contracts RecordeJ  Notices 


BUILDING  PERMITS 

Applicati^Bs 


Ave;  owner,  Joe  Donbam,  prem; 
contractor.  Neon  Maintenance  Corp 
7S5  DavlB  St,  S&n  Francisco. 


Completion 


8AN  MATEO 


i«M*i 


SAN    FRANCISCO 


DWELLING,      19000;      8017      Mmmoo. 
Lane;    owners.    Mr   and  Mn   J   S 


8AN  FRANCISCO  COUNTY 


Kenlgan  Jr;  builder.  Irving  C^ter,i?*^°"!S^  ,-.,,_-   „     ,  A«jepted 

320  3nl  Ave,  San  Mateo.  .^^^^  ^  m»-S  Montgomery  and 


ALTER  DWELLING,  |S000;  614 
Bellevue;  owner  and  builder,  Wal- 
ter F  MacKenzie. 

DWELLING,  r650;  3028  Delray; 
owner  and  builder,  W  W  Holden, 
330  27th  Ave. 


VETERANS    housing,    7   2-8tory   12- 
8801    l»th   Ave;   owner,   S  F  State 

uiiSr;  ^raiTwi^Ph^Si^  ^X*  .^TT^^INGS  (15).  17000  each;  80B 

WAREHOUs£j5joOO;NE?;rRilf-'     ^**'*^^     ^''    ^''^^    ""'"    '"*' 

con  and  Federal  Sts;  owner.  Amer- 
ican MaHne  Paint  Co,  811  Callfor- 


Minna.  Pacific  Telephone  &  Tele- 
graidi  Co  to  Wellnlta  &  De  Narda 

Aprtl  22.  1M6 

April  24.  IMS— E  Mth  Ave  225  8 
Moraga.  Francis  and  Catherine  D 
O'Reilly  to  whom  it  may  concern 
April  24,  1M6 


1481  2320  Polk  St;  owner.  Mendo 
Corp;  contractor,  MacCabe  Electric; 
11  outlets ;  4  switches ;  4  plugs ;  serv- 
ice. 

1482  1060  Ocean  Ave ;  owner.  Ocean  I  sini ; 

Inn;    contractor,    MacCabe    Electric;  j 

signs. 

1483  55  MajesUc;  owner,  Cokmlal 
Building  Co;  contractor,  MacCabe 
Electric;  14  ouUets;  14  switches;  16 
plugs;  service. 

1484  585B  Maritet;  owner,  ; 

contractor.  Associated  Elee  ft  Mach 
Co; 

1485  290   Geary;    owner,    Nathan 


1582  8356  Baker  St;  owner,  Kldd; 
contractor,  M  Schlmetschek ;  1  out- 
let; 2  switches;  2  plugs. 

1583  1010  Keith   St;  owner.  Pras- 
contractor.     M    S<^imetschek ; 


nia  St;   contractor,   Dinwiddle  Con 

Co,  211  Crocker  Bldg. 
DWELLINGS,   two.   l-story  fr,  fOOOO 

each ;  E  17th  Ave  282.  267  N  Judah ; 

owner  and   builder,   Billings  Rentz 

&  Co,  2701  Judah  St 
ALTER  store  to  flats.  $7500;  355-361 

Broadway    and    45    Osgood    Place; 

owners,  Harry  Margolis  and  Helen  i 


Delray.    3011    Delray.    8010   Delray. 
3004    Delray.    8006    Monterey.    30U 
Monterey,  3017  Monterey,  3023  Mon-  [ 
terey.   3020   Monterey,   3035   Monte-  i 
rey,  3041  Monterey,  8047  Monterey. 
3048  Delray,  3040  Delray.  3034  Del- 
ray;   owner    and    builder,    W    W 
Holden.  330  27th  Ave. 
ALTER     DWELLING.     |400;      001 
Bromfield  Rd;  owner,  Henry  Lap- 
kin;  builder,  E  E  Hansen,  573  28th 
Ave,   San   Francisco. 


CONTRA  COSTA  COUNTY 

Recorded  Accepted 

April  22.  1046— Ptn  Lot  8,  Block  18. 
Boulevard    Gardens,    El    Cerrito. 


Golden;  contractor,  Bylnton  lUectric; 
1 6  outlets. 

1486-88     400-U,  406-<W,   401-08  42nd 
jAve;     owner,     Doelger;     contractor, 
Richmond    Electric;    16    outlets;    16 
switches;   16  plugs;   service. 

1480     4110-21    Clement   St;    owner. 
Doelger;  contractor,  Richmond  Elec- 


Paul  Lahti  to  same April  18, 1046  '  ^^c ;  16  outlets ;  16  switches ;  16  plugs ; 

service. 


Alameda  county 


Recorded 


Accepted 


1584  00  Bronte;  owner,  Hansen; 
contractor.  M  Schlmetschek;  altera- 
tions. 

1585  246  Cole;  owner,  B  Caasan; 
contractor,  M  Schlmetschek;  2  out- 
lets; 1  switch;  2  plugs;  service. 

1586  NW  comer  Powell  and  Geary; 
owner,  Hastings;  contractor,  L^^noh 
Electric; 

1587  663  Pacific  St;  owner.  F  Lee; 
contractor.  Lynch  Electric;  


OAKLAND 


Oakland, 
whom    it 


Rudolph      Blazick 
may    concern. 


to 


K  Francis.  100  Russ  Bldg;  contwiet  H^^^^  THEATER  »200^  B^J^^xxi  ;  Aprii;^    1946-478   VERNON    ST 
not  let.  6.  w«i..»v.i.  I     Theater;    owner.   Fox   West  Coast   -^P"*   ^.    iJ^^o     »'»    viSiKiNuw    st. 

DWELLING,    l-story    frame     $5000-  I     Theaters;   builder,   Reaves  Roofing 

W  Wetmore    114.6   S    Clay;    owner  '     ^°'  ''^l  El  Camino  Real.  Palo  Alto. 

and    builder,    Eugene    N   Fritz    593  ^^^'^^    RESIDENCE,     $102;     24    S 

Market  St ;  architect.  J  L  Conrich,  i     Grant ;  owner.  R  W  Lum ;  builder, 

593  Market  St       ''  California  Adjustable  Steel  Co. 

DWELLINGS,     two.     l-story,     $5,000  ^^^^LING.    $6500;    516    29th    Ave;;.      .,  34   iq46_ptn  RT  K  rrn   i^y^ 
.     each;  W  Victoria  100  N  Randolph.  !     o^ner,   Chas  Beffo;   builder,  ^Kx^\^^^}2t  ^^^^^r.^l'^.P^Ll^:? 

W   Head    104    S   Randolph ;    owner  i     Tucker,  816  4th  Ave. 

and     builder.     I     Baldwlnson,     801  !  ^Y^f'^LJ^INGS    (6),   $7000   each;    3727 

Randolph    St  ! 

DWELLING,     $5000 1     NW    Cor    Ale-  \ 

many  Blvd  and  Ottowa ;  owner  and  | 

and  builder.  Jo.s  O'Sullivan.  62  Ma- 
jestic  Ave. 
ALTER  book  store.  $3000;  485  Pine; 

ownerr   Ames    Book    Store,    prem ;  I 

contractor,  Phoenix-Simpton  Co. 


1400-03     1-3,  0-11,  16-17,  21-28  Sutro 

Heights;  owner,  Doelger;  contractor. 

Richmond    Electric;    16    outlets;    16 

switches ;   16  plugs ;  service. 

1494     2428  Union  St;  owner,  Mrs  A  ^    „    r-iv./.cTn,-    <«rvnfr.otni-     Tf\^ 

Kavanaugh;    contractor,    Dowd-Said  j -^J-^'^^fS-nr .    contractor.    Elec 

i!.iecinc,  ,     3.yj3^    3224  Birdsall ;  owner.  Pierce ; 


37134  NW  Telegraph  and  SOth  St; 
owner.  Cameo  Stores;  contractor, 
Roberts  Lifting  Fixture  Co;  out- 
lets ;    fixtures. 

37135  3254  E  14th  St;  owner,  Dr 
S  J  Mann;  contractor.  Electrical 
Prod  Corp;   sign. 

37136  3731  MacArthur  Blvd;  own- 


April  24,  1946—926  ESTUDILLO 
Ave,  San  Leandro.  Rose  H  Mann 
to  A  Casqueiro A.pril  23,  1946 


Tract,  Oakland.    Charles  and  Ja- 
nette  Ruocco  to  J  R  C  Traylor 


April    15.    1946  i     1495     725  Pine  St;   owner.   NlanUcI   ^^;"'    ^^"'^•'"^"'  "7"'=^-^    "^^^^^ 
p.GT'TTT-iTTTr^       nr.r^.    «««♦ *»_     i^«,^-c*«/»    iTi*^.   cont^actor,    Johnston   Elec   Co;    out- 


Corp; 

trie;   

1496-1504 


contractor,    Dowd-Seid    Elec 


locations    and 


Various 

I  owners ;  contractor,  Wonderlite  Neon 
!  Products   Co ;   signs. 
i     1505      661    Clement;    owner,    Bris- 


Edison,  122  38th  Ave,  3821  Edison.  !.  •"•,""v™i-7--v;^P"'J^  1946, tows;  contractor.  Beacon  Electric;  8 


jlets;   switches;  fixtures;   plugs;   mo-  j 
jtor  for  saw.  1 

3713S  NW  Broadway  and  22nd  St ;  j 
!  owner  and  contractor.  Foster  and  j 
i  Kleieer  Co ;  6  outlets ;  6  fixtures.  1 

!     37139     W  Webster  225   N   19th   St ;  j 


372  Donair,  3827  Edison.  3726  Don- 
air;  owner  and  builder,  H  H  Mac- 
Donald,  2281  S  EI  Camino  Real. 


SACRAMENTO  COUNTY 


I  owner    and    contractor. 


Foster    and 
switch ;   12 


I  April    22,    1946-LOT    13    to    20    incl        outlets.  iKieiaer   Co-    12  outlets      1 

Tract  717,  San  Leandro.    Sol  and      |     1506     1234  Howard;  owner,  G«U'<>y  ' fiiturlg                 ouuets .   1 

^onV^l™®*'*'*™*"*°'^A°«'^,^r*iLjS?™;'^^    ^^''^'^    contractor.  Beacon,     ^^^^-  ^  Franklin   210   N   19th   St; 

concern April  15,  1946  ;  Electric ;  service.  l«.„r»^-    „«w     »».,»-«„«»..     ir«„»^,    ^-^X 

April    22^  1946-LOT    210.    Cherry-      i      1507      326     Castro;     -    T^.' owner    and    contractor.    Foster    and 


ALTER  lodge  auditorium,  $2850;  219-  P^H^}^?"^ X^'''^  stucco.  $5500  ea.  ; 
231  Valencia;  owner,  Serbian  Hall  '  '^^  ^  l* '.^'^^^  Farms  No  2;  own-  | 
Assn.  c/o  cntr;  contractor,  Leonard  i  oL^=%"o^  ,''i'"'*^'"^'^**,*"°?,  ^  .^°ll';Si  ' 
Salomon.   1734  Broderick.  ^^  ^'^  ^^^'  ^°^  ^  ^  YL^^Vi,  3700 

FLAT,     l-story    frame.    $1900;     rearL^^!l,®h  .«^„^     , 

1086  Church  St;  owner  Ind  builder,  i  ^^^^•^^^"^*=°:.*^  =  ^^«  ^^  ^"^  " 
John  Mason.  1086  Church  St ;  plans  '  ?'^  ^'  ^°"^^  '^ttx.cX. ;  owner.  D  F 
by  C  E  Perry. 


SIGN,  electric,  $1200;  935  Fillmore  St; 
owner,  B  Luschesi,  prem;  contrac- 
tor, Neon  Mtce  Corp,  756  Davis  St 

SIGN,  neon,  $996;  5150  Geary  Blvd; 
owner,  Heyman  Bros,  prem;  con- 
tractor. Neon  Mtce  Corp,  755  Da- 
vis   St 

ALTER  store,  $725;  1107  Market  St; 


Gamar.    1291   8th   Ave;    contractor. 

John  E  Barden. 
DWELLING,    4-room    frame,     $6000; 
j     Ptn    Lot    507.    Lake    House    Acres; 

owner    and    builder,    Wm    C    Sim- 

monds,   Rte   4.   Box   3623. 
I  DWELLING.    4-room     frame,    $1200; 

Lot  22  Zetz  Sub;  owner  and  build  - 


er,  H  W  Kafer,  2337  lat  Ave. 

own;;,"Joe"Alt7r;n^7  ^mT'con-  ;  0^^,^^„  ^'^^S-  ^^'  P*"  ^^  %  Sec 
tractor,  J  A  Gordon.  252  Chatta-  j  ^  ^  *•  owner  and  builder,  Robt 
nooga  St  I     E  Beauchamp. 

NEON  sign,  $651;  550  Geary  Blvd;  j^^^^^^,®'  5- room  frame,  $6000; 
owner.  Bank  of  America,  premises  i  ^"^  3,  4,  5  Strawn  Tract;  owner 
contractor.  Electrical  Prod  Corp,  and  builder,  Robt  L  Wetson,  2604 
910   Harrison   St  Pacific  Ave,   San   Francisco. 

ALTER  lunch  stand,  $500;  3334  Fill-  j  DWELLING,    4-room    frame,    $1000 


more  St;  owner.  Standard  Oil  Co, 
S  O  Bldg;  contractor,  W  Fletcher 
Constr  Co,  3200  Madeline  St,  Oak- 
land. 


BUILDING  PERMITS 


Granted 


SAN    FRANCISCO 


APRIL    24,    1046 


IjaX.  19  Blk  22,  Del  Paso  Heights; 
owner  and  builder,  Bryan  L  Todd, 
1521  25th  St 

DWELLING^  ^-room  frame,  stucco, 
$4000;  Lot  13,  West  Colonial  Hgts; 
owner  and  builder,  Viola  Stewart 
5400  13th   Avew 

DWELLING,  5- room  brick,  $6000; 
Lot  10  Dunmovin  Heights ;  owner 
and  builder,  Robt  G  Horion.  2610 
Echo  Way. 

DWELLING.  5 -room  stucco,  $1500; 
Lots  7  and  8  Norwood  Acres;  own- 
er and  builder,  Balliers  Angelo,  2450 
Norwood    St    North    Sacramento. 

DWELLING.  5-room  frame,  $4500; 
j  Ptn  Lot  49,  Camelia  Park ;  owner 
I  and  builder,  Wayne  B  Leedy,  Box 
i     56  Florin. 

DWELLING.  5-room  frame,  $6000; 
Ptn  Lot  22  Babich  Tract;  owner 
and  builder,  Geo  W  Reed,  1217  56th. 

DWELLING,  4-room,  $1000;  Lot  9 
Oakvale  No  2 ;  owner  and  builder, 
H  R  Willman,   1813  Capitol  Ave. 

DWELLING,  6- room  stucco,  $45,000; 
Lots  0.  10,  25.  27.  82.  28  Marione 
Vista  Calmichael;  owner  and  con- 
tractor. R  P  Watt  Rte  5,  Box  2875 
Sacramento. 


land,  Eden  Twp.  John  S  and 
Hazel  Blakemore  to  whom  it  may 
concern April    22.    1946 

April  23,  1946— PTN  LOT  3  Blk  22 
Hayward  Home  Farm  Tract,  Sub 
No  1,  Hayward.    Colin  E  Patchin 

to  whom  it  may  concern 

April    20,    1946 

April   23,   1946— LOT   18,  Tract    700, 


owner.    C    De 


Kleiser  Co;   1  plug. 


iGriere;    contractor.   H    C   Wilson     7 ,     3  j^j     ^j^j    55^^^    g       ^  5,^ 

:°"ti^«^'ol/o'''lVi^^f=^L^^^  =  .?^*o^ibassy   Restaurant:    contractor.    Scott 
^1508     2869  Mission  St ;  owner    Star  ■  g^^^>^^  j,,^^  ^      ^^^^^ 

•Realty  Co;  contractor.  Ace  Electric,  ;     ^^^    3^33  Telegraph  Ave;  owner.  ; 

?^/vi     4^/.   a,  »r  A  _  I  Goodman:    contractor,    Scott   Buttner  I 

1509     740   Moscow;   owner,   Modem  ij,,^  ^^.  ^  ^^x.Qr 
Home    Builders;    contractor.    Edison;     g^j^g   '^^  ^  ^^^^  g^.  ^^^^   ^  ^  \ 

15wW^tiCTye  100  N  Pacheco;j^«,^i^^^=    contractor,    Flagler   Elec  : 

w"pVfn°onln    /ro^«rTniSin"tn      i  °^-°f»-.  Central  Home  Builders ;  con- I  ^  g^j^f  "  1751    Franklin     St;     owner.! 

W  G  Lmcoln,  a  copartnership  to       tractor,  Edison  Electric;  —        '  PHntine-     «!hon      contractor     Pacific  I 

Valley  and  Lincoln  &  Co _      ,      1516      162     Turk     St;     owner.     Old   gf^f  jJ^J^^^P;   XmUons.' 


April    18,    1946 'Dixie;    contractor.    Malm    &    Welter;  > 

April   23.    196— LOT   21,    Tract    700,      'motors.  j 

San    LeaJidro.     F  W   Valley    and      j      1517  "  504  Broadway ;  owner.  ; 

W  G  Lincoln,  a  copartnership  to      (contractor,  Malm  &  Welter;  1  outlet  1 


87145  2015  Ford  St ;  owner,  Ma-  ! 
chine  Shop;  contractor.  Pacific  Elec  I 
Motor  Co;   motors.  j 

37146    828  08th  Ave;  owner,  Schel- 


Valley  and  Lincoln  &  Co i     jgig      41OO    judah;    owner,    Kelly ;    ^J'^jY    ^7;  ^o^^r^cton^P^cihc^ETe^ 


.Ap4ril  10,  1046   contractor,  Richmond  Electric ;  5  out 
San   Leandro.    F  W  Valley   and 
W  G  Lincoln,  a  copartnership  to 


,  ^  ,  ; Motor  Co;   outlets;   plugs. 

Ai.  .^..at    ,   .  ^  -^  ^^      '     37147     1001   22nd    St ;    o\*'ner,    Calif  | 

Vallev  and  Lincoln  &  Co        '  '     ^V^*    /^^2,   'l"'**^i  Tr","^."'    ?®"^'   Wire  Cloth;  contractor.  Pacific  Elec! 

.     . .  tX    J^^    ,^J.\^  ^      :".:z:'      i contractor,  Richmond  Electric;  8  out- iw_,__  «„.   motors  ' 

April   23.    1046— LOT    22.   Tract   700,        !-*».   lOnlii^a-  service  !      Si-^L     «,;i^J^2;  Iflw    c*  t.    ..  • 

Anrii    20     lfl46       A',^     piugs  .service.  37143    3201  e  14th  St;  owner.  R  &i 

April   20.    1946  1      1515      4114    j^^ah ;    owner.    Kelly;  !w  Cigar;   contractor.   Paramount  Ell 
1  contractor.  Richmond  Electric ;  5  out-  j  ^.^ .  outlets ;  fixtures. 
I  lets ;  2  plugs ;  service.  I     37149      jj    MacArthur    100    E    39th  I 

Anril   20    1946  i,/^f®.  ^^.^'■^®*=°'^"^'''„F"r!l'"'   Ave;    owner,    Special    Site    Sign    Co; 
Apni  /u,    iwn   Market;  contractor,  Penmar  Electric;  I  ^jontractor.    Paramount   Electric    Co;! 
1  outlet;  1  switch;  1  plug;  motors,      j  outlets;  fixtures. 

1517  464  California;  owner,  Ameri-  1  3715Q  js-g;  14th  St  50  W  51st  Ave; 
can  Trust  Co;  contractor.  Central  ■  owner,  Specal  Site  Sign  Co;  con- 
Electric;    7    outlets;    2    switches;    7   tractor.  Paramount  Elec  Co;  outlets; 

P'"88-  i  fixtures. 

1518-21    Various  locations  and  own- :     37152      364    45th    St;    owner,    Mac- 


April  23,  1946—387  SMALLEY  Ave, 
Hayward.  Thomas  J  Green  to 
whom  it   may  concern. 


SAN  FRANCISCO  COUNTY 


Liens  F3ed 


37153  10222  E  14th  Street;  owner, 
Atfield;  contractor.  Paramount  El 
Co ;    fixtures ;    alterations. 

37154  3116  Nicol;  owner,  Cowell; 
contractor,  Haynes  Elec  Co;  outlets; 


CONTRA    COSTA    COUNTY 


er,  James  A  Cook,  3020  Shasta  Way  j 
No    Sacramento;    contractor,    Pet- 1 
er  Palmer.  3020  Shasta  Way,  North 
Sacramento, 


y^^^..^,    "-'r""^;--"^-'^^'.  April   19,   1946— W  36th  Ave  275  N 
Lot  11  Cope  Sub  No  11,  Del  Paso  1     tji.,' 


ENCLOSE  rear  section  of  2nd  floor 

of  electric  shop  to  make  a   room, 

$1000;    363    Fell    St;    owner.    Alec 

McCabe. 
MOVE     house     «md     place     concrete 

foundation     and     basement     floor. 

$500;  W  Kansas  St  283  S  20th  St; 

owner,  Mrs  Bonovitch. 
ADD  20  ft  to  present  2nd  story  work 

room    in    shop.    $900;    363   Fell    St; 

owner,   Alec  McCabe. 
DWELLING,     1-stoiV    frame,    $7000; 'DWELLING,     5-room    frame,    $8250; 

E  Vienna  100  S  Excelsior;   owner,  |     Lots  19  and  20  Blk  A,  Jensen  Villa; 

Carl  E  Rime;    contractor,  Karl  A       owner   and    builder,    Cester   Weid- 

Backlund,  315  Vienna   St  j     man.  West  Sacramento. 

DWELLING,    2-stoiy    frame.    $6000;  I  DWELLING.  6-room   stucco,  $10,000; 

NW   Cor   Rutlsmd   and  Tucker  St;  '     Lot  3,  Country  Club  Estates;  own 

owner,  Carl  E  Rime.  J 

DWELLINGS.    11     l-story    fr.    $5000  1 

each ;    SW    Del    Vale    Ave    approx  ; 

60,    88,    113,    138,    163.    188.    213,    238.  ' 

263   S   Encline   Court;    E   40th   Ave  j  DWELLING.     8-room,     stucco,     $20.- 

100,  125  N  Ortega;  owner  and  build-  !     000;  LOt  27  Country  Club  Estates; 

er,    Claude    T    Lindsay,    Inc.    824 1     owner  and   builder,   Peter  Palmer, 

Taraval  St.  |     3020  Shasta  Way. 

REPAIR    fire    damage,    $1450;     1615  '  DWELLING,     5-room    frame,    $3000; 

Broderick   St;    owner,   Jas   Soares;  j 

contractor,   Leonard   Salomon,   1734  ;     Heights ;    owner   and    builder,   Ray 

Broderick   St.  i     Lippincott,  Route  1,  Box  1140,  Del ! 

D  F  Horix  Neon  sign,  $996;  2263  Mis-       Paso  Heights.  i 

sion   St;    owner.   The    Full    House;  | DWELLING,    5-room    frame,    $5000;; 

contractor.    Neon     Mtce    Corp,    755  j     ptn  Lot  49  Blk  11,  Rancho  Del  Paso  i 

Davis  St  I     owner,  3>A  Chal,  1727  W  St;   con-  I 

D  F  Vert  Neon  sign,  $695 ;  3242  Scott  [     tractor,  Frank  Dolce,  1324  N   St.      i 

St;  owner,  Poore  Keen's;   con trac -  | DWELLING,    5-room    stucco,    $4000;; 

tor,  Neon  Mtce  Corp.  755  Davis  St  j     ptn  Lot  91  City  Farms  No  3;  own-  ; 
DF  Horiz  Neon  sign,  $800;   935  Fill-  j     er  and   builder,   F  W  Dutton,   4236] 

more  St;  owner.  Gold  Mirror;  con-  |     Mariposa   Ave. 

tractor.  Neon  Mtce  Corp,  755  Davis.   BLDG,  cement  block,  $1000;  Ptn  Lot 
REPAIR  damage  to  tavern  and  drop  '     6,  Twin  Oaks  Sub ;  owner  and  con- 
celling,  $600;  NW  Cor  3rd  and  Mc-  ',     tractor,    C    E    Goodbaudey,    Rte   2, 

Kinnon  Ave;  owner,  Geo  Civieres;  '     Box  1901,  Roseville. 

contractor,  J  F  Ciattl,  1755  Quesada   DWELLING,    5-room    frame.    $5500; 

Ave.  i 

DWELLINGS,  2  2-story   frame,  $10,-  '. 

000  each ;  N  Lawton  St  32.6,  57.6  W  ! 

26th   Ave ;    owner   and    builder.    H ! 

Doelger  Bldr.  Inc.  320  Judah   St 
CHANGE  front  door  to  side  and  add 

two   toilet   rooms   In   tavern.   $1000; 

1224  Market  St ;  owner,  A  Bergess ;  , — — — —  i 

contractor.  V  L  Peterson,  16  Hill,    i GARAGE     (demolish     and     rebuild),! 

t     $500 ;    1412   Columbtis ;    owner   and  i 

}     builder,  X<ouis  Campbell,  premises.  ' 

'alter  FRONT,  $600;  Block  11.  Cali- 
fornia Dr;  owner,  Shalimar.  Cali- 
fornia Dr. 


Recorded  Amount 

April  23.  1046— Ptn  of  Rancho  San 
Ramon  on  State  Highway  be- 
tween San  Ramon  and  Danville, 
Contra  Costa  County.  Mundet 
Cork    Corp   vs    W    F   Campbell. 


Non-Responsibility 


Recorded  Accepted 

April  23,  1046—1213  Powell.  Nicholas 
P   and  Virginia   R   Daphne  to     j 
whom  it  may  concem.JLpril  22.  1046   «" :  contractor.  Apex  Electric ;  signs.  <  Gregor ;   contractor.  Paramount  Elec 

i     1622     2444  Great  Highway;   owner,   Co;    outlets;    switches;    fixtures;    pi. 
Le  Fevre;  contractor.  Bylngton  Elec- 
tric;   -, 

1523  678  Howard;  owner,  Nelson- 
Roney ;  contractor.  Bylngton  Electric ; 
2  outlets. 

1624      4162    24th    St ;    owner.    B    A  j  switches ;  fixtures ;  plugs ;  alter. 
Heywood ;    contractor,    Tunnel   Elec-  I     37166    8041  Earl  St ;  owner,  Keef e ; 
trie;  5  outlets;  5  switches;  6  plug.       contractor,  Haynes  Elec  Co:  outlets; 

1525     526   Castro;    owner.    Reliable  j  switches ;    fixtures;    plugs;    alter. 
Market;  contractor,  Tunnel  Electric;       37166     1353  EI  Centre;   owner,  At- 
10  outlets ;  7  fixtures.  las  Htg  &  Vent ;  contractor,  Clifford 

)     1526     730   Bayshore   Blvd;    owner,  Elec  Co;  transformer. 
JKilgar;   contractor,  Tunnel  Electric;       37167    3334  Rubin  Dr;  owner.  Atlas 
A  306  00  !  motors.  1  Htg  ft  Vent ;   contractor,  Clifford  El 

j     1527  1380  Portola  Dr ;  owner,  Walsh ;  j  Co ;   transformer, 
[contractor,  B  J  Doherty;  1  outlet.  37158     1229  23rd  Ave;  owner,  Mon- 

I     1828     1616  Larkin ;    owner,    ;  1  tano ;  contractor,  Clifford  Electric  Co 

I  contractor.   Golden    Gate   Electric ;   4   motors. 

j  outlets.  I     37150    4110  MacArthur ;  owner,  Cal- 

1620    2632  Kiritham;  owner ;  j«omia  Bldrs;  contractor  Clifford  El  j 

i  contractor.   Golden   Gate  Electric;   2  j  Co :  outlets ;  switches ;  fixtures ;  plugs 
outlets.  1     ^^^     ^*10  3l8t  Ave ;  owner,  7-Up 

1530    3601  Balboa;  owner.  87th  and  i Bottling  Co;  contractor,  Clifford  Elec  j 
Balboa  Market;   contractor.  Malm  &  j ^° •   *i^«™l^"»-  n^„*^^    «„    i 

'wpitPr-  alterations  '     ^'^^^      °^    "*^"    *"°    Center    Sts; 

;     1531      muyde.    owner,    Chellnl;  \^^^^-  ^.^f  "=  contractor  C  A  Lang- 
!contmctoTMalm&  Welter;  5  outlets ;■'»»»;   o""«ts;   switches;  fixtures;    pi.  | 
16  switches;  6  plugs. 
I     1532     1621  Market  St;   owner,  Phil 
iHickox;  contractor,  Malm  &  Welter; 


SAN  FRANCISCO  COUNTY 


April  18.  1046— SE  Irving  and  20th 
Ave.  Veterans'  Welfare  Board  as 
to  Improvements  on  property. 

April  22.  1046— Lot  2.  Block  20.  St 
Francis  Wood  Extension  2  and 
Easement.  Veterans'  Welfare 
Board  as  to  improvements  on 
property. 

April  19,  1946— Lot  27.  Block  2901. 
E  Subdivision  4,  Miraloma  Park. 
Veterans'  Welfare  Board  as  to 
improvements  on  property. 


■ ■  1 

Release  of  Liens      ! 


Rivera.  Veterans'  Welfare  Board 
as  to  Improvements  on  property. 
April  23.  1946— SW  3rd  25  SE  Mis- 
sion SE  70  X  SW  75.  Marion  W 
Smith  as  to  improvements  on 
property. 


CONTRA  COSTA  COUNTY 


*  April    23,    1946— Lots    25    and    25A, 

j     Block    14,    Faye    Andrade   Tract  _.        _  „^„i„f^  iri*/.  *■ 

I     Richmond.   Arthur  Patton   as  to     ; ;  contractor.  Associated  Elec  & 

Improvements  on  property.  ;  Mech  Co ;  

1539      SW     comer    47th 


I  1533  NE  comer  9th  Ave  and  Lin- 
Icoln  Way;  owner,  Phil  Hickox;  con- 

i tractor.  Malm  &  Welter;  

1534     NW  comer  Powell  and  Ellis; 
■owner.    Steams;    contractor.    Crown 

I  Electric ;  

!  1535  NW  comer  Powell  and  Ellis; 
'  steams :  contractor,  Crown  Electric ; 
;  alterations. 

'  1536  3228  Sacramento  St;  owner,  ■ 
!  Doods  Bakery ;  contractor.  MacCabe  ! 
i Electric;  3  plugs.  j 

1537  171    2nd    St ;    owner,    Hyman  | ^^,^^..,«.»-«^,«,___ 

ISr'^I  .?°l  ^""^'ul^^Mn^*^^*^  '  «""*  »*  ''"^  Commissioner..  West- 
lElec  &  Mech  Co;  alterations.  ^^  p,       protection  District. 

1538  47th  Ave  and  Pacheco ;  owner.  |  Sacramento,  Calif? 


CONTRA  COSTA  COUNTY 

Recorded  Amount 

April  19,  1046— LOT  290,  Haciendas 

del    Orlnda,    Unit    No    2,    Orlnda. 

Lorentzen  Co  to  A  J  Pane,  et  al 

- $89.40. 

Of f icul  Proposals 


ALAMEDA  COUNTY 


j     BIDS    WANTED  — To    be    opened 
Ave    and  ,  Wednesday,   May  8,   1946.  at  8  P.  M. 


i  Pacheco;    owner,    ;    contractor,  j  Sealed  bids  will  be  received  for  the 

Rik  -5    TrRct  13    North  Sacramento! •  1  Associated  Elec  &  Mech;  10  outlets ;; construction    of    an    addlUon    to    tha 

No   a     o^er  and   builder    FSrSi  April    23.    1946-3306   GRAND    Ave,      in  switches;  13  plugs.  j  present   Fire   House   located   at   15th 

XNO    »,    owner   ana    ouimer,    x\oy    xx         -._,., j      xr   -c  «««*   irii-    rt  rk^n.       I      -le^An  ai      /-.i..j-     ».„A^* 


I 


Arnold,    990    Arcade. 


BURLINQAME 


Oakland.  H  F  and  Ella  M  Den- 
nlston  as  to  Improvements  on 
property. 


1540-41     Civic   Auditorium ;   owner.  1  and  Alabama  Sts..  West  Sacramento, 
contractor.  C  J  Holzmueller;    up  to  and  Including  May  8,  1946.  Plans 


PlemlNiig  Permits 


OAKLAND 


1 


OAKLAND 


SHOP  and  apts,  2-8tory  cone,  $32,600: 

3227  14th  Ave  And  1541  E  33rd  St ,    RESIDENCE,    $11,000 ;    Lot   5.    Block  ; 

owner.  Henry  E  Lee.  1390  E  32nd;  '     17,   Plymouth  Way;    owner,  Calvin'     2306  90th   Avenue:    owner,   Pearce; 

contractor.  B  F  Lee.  2813  Humboldt       MerU,    1232    Paloma   Ave;    buUder,   plumber,  J  R  Pierce;  7  pi  fix;  3  gas 

Avenua  j     C  H  Bessett  Building  CO.  826  Wal-  'op. 

DWELLING,   l-story  5-room.   |4500;  j     nut  Ave.  Burllngame.  9 

5810  E  16th  St;  owner.  J  G  Perry.    APARTMENT   HOUSE,   $20,000;   Lot.Silva; 


i     1542    N  Ulloa  100  E  45th  Ave;  own- 
ler.  MacArthur  Building  Co;  contrac- 

l  tor,  Adams  Electric ;  — 

1643      Garfield    and    Vemon    SU; 
I  owner,    California    Construction    Co; 

j  contractor,  Adams  Electric ;  — -• 

1544-40       1019-23-27-31-35-38     46th 
I  Ave;  contractor,  Adams  Electric  Co; 
'  10    outlets ;    10    switches ;    14    plugs ; 
service. 

1550  316  Market  St;  owner,  Allred; 
contractor,  Bertrand  Electric;  6  out- 
lets; 1  switch. 


and  Specifications  can  be  secured 
from  the  Fire  Chief  at  the  Fire  Dept 
Headquarters.  A  $6.00  deposit  will  b« 
required  on  plans  and  specificationa 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bida 
BOARD  of  FIRE  COMMISSIONERS 
Westgate  Fire  Protection  District 
E.  C.  HUGHK8. 

Chairman. 
Dally  Pacific  Builder) 
(AprU  28-24-25-26,  1046) 


premises;  contractor,  C  R  Tlsher, 
6127   Foothill   Blvd. 

DWELLING,  l-story  5-room,  $6,000; 
5816  B  16th  St;  owner,  J  Rizxo, 
premises;  contractor,  C  R  Tlsher. 
6127  Foothill  Blvd. 

ADDITION.  2 -story.  $8500;  0306  S 
14th  St;  owner,  Wm  H  D  Clau- 
sen, prem;  contractor,  H  K  Jen- 
sen. 4024  MacArthur  Blvd. 


5.  Block  50,  El  Camino  Real;  own- 
er,  John   B   Corkroft  1440  Burlln- 


502  Washington   St;   owner,  Frank  1551     1747  Poat  St;  owner.  Smith;    ^^^^H^^^^^^^^BBB^ 

ilva;  plumber.  F  Miller;  4  pi  fix.  contractor.   Bertrand   Electric   Co;    If  l^e^ltiJMl    Ajill.UJ^IlJlM-J 

706  Broadway:  owner.  A  Manfreda;  outlet;   motors.                                               VtOOOUlvU   AUfl^UMDS 

umber,  J  Tancredy ;  2  pi  fix ;  3  gas  1552     556  Clay  St ;  owner,  Western                                                                     *^ 


game   Ave ;    builder,   Wm   Spivock.  ,  ©P^ 
1440  Burllngame  Ava 


DALY  CITY 


April  n,  tia 

ALTER,  $1000;  5863  Foothill  Blvd  I  RESIDENCES  (5-room  frame)  (5), !  plumber,  J 
owner.  G  McCormick.  prem;  con- i  HOOO  each;  ptn  Lot_86.  Block  »•  «^,fP- ^_, 
tractor.     Pioneer    Bldrs.     516    San  '  "  "     '  "^ 


2808-10  Park  Blvd;  owner.  P  Her- 
jaty;  plumber,  J  A  Fazio;  16  pi  fix; 
!6  gas  op. 

j     2804-06  Par  Blvd;  owner,  P  Heraty; 
{plumber.    J    A    Fasio;    16    pi    fix;    6 

I     5425  Masonic  Ave;  owner.  T  Ktirts; 
A    Fazio;    5    pi    fix;    8 


Clay  _  .  ^      ^ 

Fixture    Co;     contractor, 
&    Galvan;    8    outlets;    2 


Pablo   Ave,   Albany.  , 

ALTER  $5000;  8518  Lakeshore  Ave; 
owner.  10th  Ave  BapUst  Church, 
prem ;  contractor,  J  L  Stuart  Co, ,' 
37   Front   St   San   Francisco.  i 

ALTER  and  repairs,  ffilS;  0801  East  ' 
14th  Srt;  owner.  A  S  Gonsalves,  * 
prem;  contractor  .Chas  J  Heine-  i 
man  &  Son.  0626  Walnut  St  I 

ADDITION,  $1000;  4161  Pennlman ;  | 
owner  and  builder.  Walter  Jorgen-  ; 
sen.  3425   Mayl>elle  Ave. 

GARAGE.    2-story    concrete,    $30,000; 
3188  San  Pablo  Ave ;  owner,  Claude  ' 
Salmon.    3030    Myrtle   St;    contrac- 
tor. Christensen  &  Lyons.  3454  Har-  I 
Ian,  St ;    architect,    Alben    Froberg.  ' 
3464   Harlan   St.  i 

ALTEai,   $600;   1101   Chestnut  Street;  ! 
owner.   James   Harrison,   premises;  ! 
contractor.    Garcia   &   Elliott.    1023 
67th  Ave,  I 

ALTER,  $800;  1107  Chestnut  St;  own 


•Tract  School  House  Extension  Land  j     1147    Clarendon    Crescent ;    owner. 
Association ;  owner  and  builder,  T  ! ;  plumber.  A  Johnson ;  4  pi  fix. 


L  Newport,  4646  Mission  St 


NORTH   SACRAMENTO 


2718     School     St:     owner.     Young; 
plumber.  O  Zeis;   2  gas  op. 


CaHfomia 
Ets-Hokin 

1563    2060  Bryant ;  owner.  Crucible  j 
Steel    Co;    contractor,    Bts-Hokln    * 
Galvan;    10    outlets;    4    switches;    4 

plugs;  motors.  ««...- 

1554  1623 »4  Buchanan  St;  ownar, 
Takio  Shiozakl;  contractor.  Central 
Electric;  1  plug.  _ 

1555  526  California  St;  owner.  Ban 
Francisco  Bank;  contractor.  Central 
Electric:  signs, 

1556  1600   San    Jose   Ave;    owner, 


^* 


POSmON  WANTED 


pluml>er,  N  Privlatl;  2  pi  fix. 

4710  E  14th  St :  owner.  ;  plumb- 
er, Wm   Souza;   8  gas  op. 

COMMERCIAL  bldg.  $4000 ;   1027  Del  i     8428-36  DowUng  St :   owner.  Geo  O 

I      Paso  Blvd ;   owner,   O   R  HaU.  j  Smith ;    plimsber.   F  Nearhood ;    10  pi 

I  DWELLING.  $2500;  316  Empress  St;   fix;   6  gas  op. 

'     owner  and  builder.  Eld  Williams.      <     3219  Lakeshore  Ave;  owner.  Cosca; 

; COMMERCIAL   bldg.   $4000;    1016   El   plumber,  Durant;  29  pi  fix;  11  gas  op. 

\     Monte    Ave ;     owner    and    builder,  i 

i     Stanley   Furniture   Co.  !•• 


ARCHITECT.  DRAFTSMAN, 
tlve  (18  yeava  exper.),  modsm  or  tra 
dltional.  from  perspecttTa  through 
working  details:  residential,  coosMr- 
cial,  theaters,  stores,  tnataUatteBa, 
etc.  available  for  part  tlma  or  per-  { 
manent  position  with  futura  Reply 
Box  428,  c/o  Dally  Pacific  Bolldar. 

ARCHITECTURAL       DK8I(»fKR,  ^ 
ex];>erieneed  in   residential  and  com- 
mercial   designing,    would    like    coo- 
™,„+_,_.  -  ^,  „  .tact  Interested  in  full  or  part-tlma 

wT^J^i  i^'    »»«.^  Williamson    1  work  Phone  HEmlock  611i 

1558    536  Page:  owner,  WllUamson.,  to  April  2M»4« 


^!3L-**^^,JMti..°^,**;.-^"°"=    signal    service    StaOon;    contractor, 

Atlas  Elec  &  Bng  Co; 


1557    2619  ItOsslon  St ;  owner.  Holly- 
wood Red  Hats;  contractor,  Bemal 


contractor,  Bemal  Electric; 

1550-60   Various  locations  and  own- 
ers;   contractor,    Neon    Maintenance 


I 


COMMERCIAL  bldg.  $190,000;  1517- 
21  Del  Paso  Blvd ;  owner  and  oulld- 
er,  Hoyt  Lesher.  1525  Del  Paso. 

REMODEL,  $500:  315  CavaUer  St; 
owner,  Alice  L  Rathurii ;  contractor 
Nathaniel   Lopez. 


SACRAMENTO 


Electrical  Permits 


SAN  FRANCISCO 
1477     707  46th  Ave;  owner. 


GENERAL  MGR.  COMPLETE  ES- 
^^  ;  Corp ;  signs.  '  TIMATOR    long    exper.    on    building 

1  1570  175  Russ  St ;  owner.  Olympic  ^n<i  engineering  constr.  Available  on 
!  Farms ;  contractor.  O'Keeff e  the  F*n  ghort  noOce.  Reply  Box  418  c/o 
;  Man ;  motors.  .       j  Daily  Pacific  Builder. 

I     1571    672  Market  St;  owner.  Globe;  !  (4/18-10-22-23-24/46) 

■"^'contractor.    O'Keeffe   the   Fin   Man;- 

■  alterations. 

I     1572-77    Various  locations  and  own- 
erg ;  contractor,  QRS  Neon  Co ;  signs. 
1578     117  Eddy ;   owner.  F  Felsko ; 


LABOR  AND  MATERIAL  ESTI- 
MATOR BLDG.  CONSTR  SUPT., 
20    years'    exper..    available    immedl- 


eontractor.    Lee   Electric:    7   outlets ;        "tl!   ,"'    «iaay ;«««-.  .^-jrT":    ately.    Reply  Box  410  c/o  Daily  Pa 
er,  E,Uh.  Rowe.  pren..  contractor.  i„upxj^  ,»,„..  ..„cco.  cn-p"^.   «  """■'-  *  "'"^^  ^''"»«°-         '  ^^"^■^^'".^.--iff?'    '    ^'"*"'  "<^  B"^"" 


Garcia  &  Elliott,  1023  57th  Ave 
DWELLING,    l-story    5-room.    $4750. 
garage,     l-story,     $200;     1718    100th 
Ave;  owner  and  bulkier,  Charles  C 
Reischach,   2100  41st  Ave. 
DWELLING,    l-story   5-room,    $4750, 
garage,  $200;  1734  100th  Ave;  own- 
er   and    builder,    Chas    Reischach, 
2100   41st  Ava 
SIGN,  electric.  |»75:  4801  Telegraph 


$6000:    4234    13th    Ave;    owner 


and  i 
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P  St ;  owner.  Carl  Caskey ;  contrac 
tor.  Kemper  Roof  A.  Insula  Co.  5511 
San  Francisco   Blvd. 
DWELLINGS.    50.   $7000   each;    Fifth 
Avwiue  Tract:  owner  and  builder. 
James  Jansen. 


158D     2070   Ocean   Ave;    owne?.    St 


WANTED 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Location  of  Prejact      Noted  In  issuaBId  Opening  Data 
4-25— ilO  :80  A.M.— Store  Building         San  Leandro 
4-25—  2 :00  P.M.— Drainaga  Ptptaf      Port  Angeles,  Wash. 
4-25  a.-OORM.— VHF  Radio  Range    Pocatello.  Idaho 
4-25—  8. -00 P.M.— Remodel  Cafataria  Fresno 
4-2S— <  —Department  Storo  Seattle.  Waah. 

4-SS—JlO  :00  AJf.— Radio  Range  Sta.  Santa  Barbaim 
4-2«—  2.-00P.M.— Office  Building        Near  Vemalls 
4-20— <10 :00  A.M.— Landing   System     Salt  Lake  City,  Utah 
4-2^—11  K)0  A.M.— Land  Plane  Catapult  Inyokem 

*-30— '10  A.M — Detention    Home  Sacramento 

4.20-.  2 :00  P.M— Painting  Bui^y.  Idaho 

4-2fr— 11  K)0  A.M— Stran-Steel  HuU     Inyokem. 
4-80— 10:30  A.M.— Repair  Bam 
4-80—  — Residence 

4-80—112  rOO  M.    —Alter  Restaurant 
4-80—'  2  K)0  P.M— Move  Buildings 


Pleasanton 

Stockton 

San  Francisco 

Oakland 


5-  1—  2. -00 P.M— Mechanical  Services     San  Francisco 
5-  1—  2  H»  P.M.— Directory  Boards    San  Francisco 

5-  1—aO  :00  A.M.— Auditorium 

6-  1— Studio  Building 
5-  1—  2 :00  P.M.— Painting 

1—  2 :00  P.M.— Heating  Boiler 

1—  2 :00  P.M.— Wood  LatUce  Partition  Portland,  Ora. 

1—10 H)0  Electrical  Power  Laboratory    Tucson,  Aria. 
1—  2  K)0  P.M.— Directory  Boards    San  Francisco 
2  K)0  P.M.— Garage -Display     Room     Salinas 


5- 
5- 
5- 
5- 
6- 


San  Francisco 
San  Jose 
Spokane,  Wash. 
Willows 


6-  2 — ll.-OO  A.M.— Transtnitter  Bldgs.        Dixon 


Bend.  Ore. 
Roseburg.  Ora 
Inyokem 
Roseburg.  Ore. 
Su8an\'llle 


6-  2—  2:00  P.M— Painting 

6-  3—  2 :00  P.M— Heating  Boiler 

5-  3—11 .00  AM.— Sprinkler  System 

5-  ft—  2  .-00  P.M.— Painting 

5-  6 —  8:00  P.M. — School    Bldgs.  _ 

5-  6—  2 :00  P.M— Assembly  and   DetMinidoka  Project  Idaho 

6-  7—  7:30P.M.— Heating  Plant  Addition     San  Leandro 
5-  8 —  8:00  P.M.— Firehouse  Addition  West  Sacramento 
5.  8  -—  2 :00  P.M.— Painting  Canoga  Park 

5-  8—  2 :30  P.M.— Repair  Infirmary    San  Francisco 

6-  8—  2:30  P.M.— Repair  School 
5-  8—  2 :30  P.M.— Flooring 
5-  0—  2;P0P.M.— Terrazzo  Floors 
5-  0—  8:00  P.M.— Cafeteria    Bldg. 
5-14—  2 :00  P.M.— AutomaUc  Sprinkler 
6-15—  2 :00  P.M.— Bridge 
5-16—  2 :00  P.M.— Apply  Seal  Coat 


Project 

4-84 
4- t 

4-  t 
«-S 
4-  S 

4-12 
4-lt 
4-12 
4-16 
8-» 
4-  t 
4.» 
4-lf 
4-lf 
4>» 
4-a 

4-24 
4-34 
4-8S 

4-lf 
4-12 
4-  S 
402 
4.1S 
4-21 
4-24 
4-12 
4-  t 
4-  t 


San  Francisco 
San  Francisco 
Grants  Pass,  Ore. 
PorterviUe 

Ben  tela  Arsenal 


4.  a 

4-12 
4- 1 

4-SS 
4-St 

4-  • 
4-2S 

4-22 

4-ta 
4-  • 

4-18 


^f 


5-  9—  2 :00  P.M.— Terraxxo  Floors 
6-15— Jo  :00  A.M.— Machine    Shop 
5-15 —  2 :00  P.M.— Terrazzo    Floor 
5-15—  2  K)0  P.M.— Terraxso  Floors 
5-16—  2 :00  P.M.— Heating,  Piping 
5-16—  2 :00  P.M— Painting 
5-16—  2 :00  P.M— Heating 
6-17—  2 :00  P.M.— Painting 
5-17—  2 :00  P.M.— Painting 
6-17—  2:00P.M— VenUlating  Fans 

6-20—  —Interior  Painting    ^ 

5-21—  2 :00  P.M.— Levee  Construction  Sacramento 
5-22—  2  .-00  P.M.— Grading  Placer  County 

6-22—  2 :00  P.M.— Interior  Painting    San  Francisco 


4-88 

Tolo  County  4-24 

Butte.    Colusa.    Glenn.    Sacramento. 

Sutter  and  Tolo  Counties         4-24 


Grants  Pass.  Ore. 

Owyhee  Project,  Ore. 

Paaadena 

Pasadena 

Beverly  Hills 

Long  Beach 

Beverly  HUls 

Compton 

Inglewood 

Sacramento 

Lakevlew,  Ore. 


4-24 

4-15 
4-15 
4-lf 
4-15 
4-19 
4-lf 
4-18 
4-18 
4-lf 
4-34 
4-34 
4-24 
4-23 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


Bid  Opening  Date  Project     Location  of  Project 

4-25— 10:00  AM.— Dump   Trucks  Santa  Barbara 

4-26— 10 :00  AM.— Empty  Battery  Cases  San  Francisco 


Not«d  In  I 


4-25—  —Steel  Cutters 

4-26 —  5:30  P.M — Express  Truck 
4-25—  2:00  P.M.— Shaft 
4-25— 10:00  A.M.— Builders'    Tools 
4-25—  2 :00  P.M— Telephone    Poles 
4-26—  JTruck   (Thassis 

4-26—  2 :00  P.M.— Radio    Batteries 
4-26—  3.00  P.M —Rock 
4-26—  8 :00  P.M.— Fumiture 
4-26—  3:00  P.M.— Rock 
4-26—  5 :00  P.M— Screening* 
4-26—  3 :00  P.M. — Dump  Trucks 
4-25—10 :00  AM.— Sedan 
4-26—  3 :00  P.M— Tandem  Roller 
4-26—  2:00  PM.— Red  Cedar 
4-26—  5K)0P.M.— Air  C^ompressor 


Panama  Canal 

Oakland 

Yakima  ProJ..   Wash. 

San  Francisco 

San  Francisco 

Sacramento 

San  Francisco 

San  Francisco 

San  Francisco 

San  Francisco 

Sacramento 

Santa  Cms  County 

ValleJo 

Alameda  County 

Alamogordo.  N.  M. 

Sacramento 


4-27—  2:00  P.M.— Fire   Extinguisher  San  Francisco 


4-20—  2 :00  P.M— Nails 
4-20 — 11  A.M— Transformers 
4-20—  0:00  A.M.— Pump 
4-29—  2  P.M.— Elec.    Ek^ulp. 
4-20—  5.30  P.M.— Elec.    Matls. 
4-29—  2  K)0  P.M.— Pumps 
-4-20—  2 :00  P.M.— Electric  Equip. 
4-20—  2  K)0  P.M— Crossarms 
4-20 —  3 :00  P.M.— Armature 
4-20 —  — Power  Broom 

4-20—  3  ;00  P.M.— Pipe 

2 :00  P.M.— Conductor 
— Surfacing 
— Screenings 


4-29— 
4-29— 
4-30— 


San  Francisco 

Pasadena 

Vallejo 

Central   Valley   Project 

Colo.-Blg  Thomp.  Proj.,  Colo 

Columbia  Basin  ProJ..  Wash 

Davis  Dam  Project,  Arts. 

Glendive.  Mont 

San  Francisco 

Sacramento 

San  Francisco 

Alamogordo,  N.  M. 

Sacramento 

Sacramento 

Santa  Barbara,  San  Luis  Obispo 

Monterey  Counties 
San  Francisco 


4-30—10 :00  A..M.— Grader 

4-30—  2:00  P.M.— Pipe  __ 

4-30—  8 :00  P.M.— Signal   Equipment  SanU  Rosa 
4-30—  2 :00  P.M.— Pumping  Unit  Buffalo  Rapids  Projoct.  Moat 

4-30—  2 :00  P.M.— Gates  Central  Valley   Project 

4-30—  2 :00  P.M.— Reinforcing  Bars     Blair.  Okla. 


1— 
1— 


1— 


—Truck   Chassis 
2 :00  P.M.— Feeder.    Silo 


2 :00  P.M.— Electric  EquipmentRio  Grande  Project,  N.  M 
1—  2:00  P.M— Tank  Columbia  Basin  Project,  Wash. 

1—  2  :00  P.M.— Elec.  Ekjulp.  Rio  Grande  ProJ.,  N.  M. 

1—  2 :00  P.M.— Prefabricated  Houses    Central  VaUey  Project    , 


1— 
1— 

1— 
1— 
1— 


2— 
3— 


5- 

5- 

5-  1—  2  :00  P.M —Hoists 

5. 

5- 

5- 

5- 

5- 

6- 

5- 

5- 

5- 

5- 

6- 

5- 

6- 

5- 

5- 

5- 

5- 

5- 

5- 

4- 

5- 

6- 

5- 

5- 

5- 

5- 

51 

6- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 


Sacramento 

Columbia  Basin  ProJ.,  Wash. 

Davis   Dam   Project,   Aris. 


5 :30  P.M.— (3ast  Iron  Pipe 

5 :30  P.M.— Bell 

5 :30  P.M.— Brass  (Corporation 

2  :(X)  P.M. — Conductor 

2 :00  P.M— Vertical  Shaft 
2—  2 :00  P.M.— Insulators 
2— Structural  Steel 
2—10 :30  AM —Loader 
2—  2 :00  P.M.— Track  Bolts 
2—  2 :00  P.M— Barge 

2 :00  P.M.— Traveling  Crane 

2  K)0  P.M.— Steel 
6—  2 :00  P.M— Cofferdam 
6—  2 :00  P.M— Elec.    Elevator 
6—  2  P.M  — Heilow-Jet   Valves 

5 —  — ^Emulsion 

6—  3 :00  P.M —Paints 
6—  3  00  PM— Hardware 
6—  3  K)0  P.M — Forage 
6—  3 .00  P.M— Hardware 
6—  8 :00  P.M— Iron  Pipe 
6 —  2:00  P.M. — Crane    Structure 

6—  2 :00  P.M— Assembly,   DaCail 
6 — 10:00  A.M. — EHectric   Screen 
6— 10:00  AM— Coaster   Gates 
»—  2:00  P.M— Milk  Cans 

7—  7:80  P.M— School  Bus 


Oakland 

Oakland 

Stops     Oakland 

Sacramento 

Shoshone  Project,  Wyoming 

Sacramento 

San  Francisco 

Fresno 

Cascade.  Idaho 

Columbia  Basin  Project,  Waah. 

Anderson  Ranch  Plant,  Idaha 

Boise  Project,  Idahb 

Central  Valley  Project 

Central  Valley  Project 

Boise  Project,  Idaho 

Sacramento 

San  Francisco 

San  Francisco 

San  Francisco 

Sacramento 

Sunnyvale 

Columbia  Basin  Pro).,  Waa^ 

Drawings — Central  Valley  ProJ 

Reno.  Nev. 

Columbia  Basin  ProJ.,  Wash 

San  Frandsoo 

Llvermore 


4-li 

4-16 
4-18 
4-10 
4-  f 
4-15 
4-15 
4-15 
4-lt 
4-lf 
4. If 
4-27 
4-lT 
4-If 
4-34 
4-34 
4-88 
4-17 
4-13 
4-18 
3-2f 
4-17 

.•;-26 

4-10 
4-15 
4-15 
4-18 
4-18 
4-10 
4-l» 
4-22 
4-24 
4.34 
and 
4-24 
4-23 
4-10 
4-  2 
4-  0 
4-M 

4-12 
4-15 
4-1^ 
4-  4 
8-28 
4-  8 
4-  8 
4-10 
410 
4-10 
4-2f 
4-3f 
4-» 

4-as 

4-34 

4-24 
4-  2 
4-  3 
4-lf 
4-  f 
4-  f 
8-96 
4-  S 


4-S 


7—10  :O0  AM — Steam  Geaenktor  Unit    EI  Centre 
7 — 10:00  AM. — Generator  Utott        El  Centro 
7—  2:00  P.M— Structural  Stael 
7 —  8  HIS  P.M — ^Dump  Truck 
f—  2 :00  P.M- Windows 

2 :00  P.M.-^eetric  Baratora  Grand  Coulee  Dam, 

Central  Valley  Project 
Cirtaaabia  Basin  Pro}., 


Central  Valley  Pro)oet 
Alameda 

Columbia  Basin  ProJ., 


5-  0 —  2  00  P.M — Tranaformars 

5-10—  2 :00  P.M— Trashracks 

5-10—  2  K)0  P.M.— Steel  Doors 

6-10—  2  KX)  P.M— (Concrete  Vloors 

5-lS— 8:00  P.M— School    Bus 

5-13—  S  00  PM— Reactors 

5-13—  2  00  P.M— Electrical  Materials    FV>rt  Peck,  Mont 

6-14 — 10  K)0  AM— Condenser  Bl  Centro 


BiMiMer  Canyon  Projact,  Aria. 

Columbia  Basin  Project 

Corcoran 

Columbia  Basin  Project,  Wash. 


11:00  P.M.— Steel  Ctethlag  Napa 

^  P  M^— Pref abrlcatod  bouses    Palisades  Project,  Idaho 
*0  P.M.— Electrical  Materials    Shoshone  Project, 


t*0  P.M.— Circuit 

I  K»  P.M— Electric    Ek]ulp. 
5-15 —  2:00  P.M. — Transformers 
5-15—  <  :00  P.M.— Auxiliary   Equip 
5-16—  1:00  P.M. — Pumping  Units 
5-17—  f«0  P.M.— Louvers 
6-17—  2:00  P.M.— Circuit  Breaker 
5-10—  2H)0P.M.— Elec.    Matla 
5-20—  iK)0  P.M— Pipe   Fittings 
5-24—  2 :00  P.M.— Turbines 
5-24  2 :00  P.M.— Cableway 
5-24—  4:00  P.M.— Pumps 
5-24—  :^3M  P.M.— Radial  Gates 


Da  via  Dam  Project, 

Colorado-Big  Thompson   ProJ. 

Kendrick  ProJ.,  Wyo. 

Moffett  Field 

Boulder  Canyon  Project 

Central  Valley  Projoet 

Colorado-Big  Thompson  Projact 

Boulder  City.  Nev. 

San  Francisco 

Davis  Dam  ProJ.,  Ariz. 

Central  Valley  Project 

Central  Valley  Project 

Friant-Kem  Canal 


4-Sf 
4-19 
4-  3 
4-10 
4-10 
4-M 
4-14 
^If 
4-lf 
4.1f 
4-lf 
4-16 
4-lf 
4-33 
4-15 
4-lf 
4-94 
4.20 
4-SS 
4-38 
4-34 
4-lf 
4-17 
4-lT 
4.1f 
4-15 
4-13 
4-1— 
4-lf 
4-38 
4-34 
4-10 
4-l« 
4-10 
4-lf 
4-3f 
4-34 


11  outlets-  4  switpJiM-  A  niii<ra -  .>.»    i     **~"     *•*"   wc«5«u»   .«.»»;,    w^»->,..    -.-       SUPERINTENTJENT   for  concrete 
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service. 


Boilers— -High  Pressure  and  Heating 

NEMf      AND      REBUILT 
An  Sisco  ftnd  Types  of  Sted  Tank* 

OCEAN  SHORE  IRON  WORKS 

S.'U)  f:  ghtH  St    -  Pbnne  UN<l«rluIl  4310  -  Sn 
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(  STATE 


r-'-i 


PLANS  and 
Speculations 


Wo""?'  S*l^on»ia  counties 
JSJLf  >*^<*«f  ®'  Public  works 
gojects  far  m  advance  of  the  State. 
Federal  and  local  funds  available 
for  their  construction,  Frederic  L. 
Aiexander,  executive  secretary  of 
the  County  Supervisors'  associa- 
tion, revealed  Tuesday. 
_  ,.  oOo 

Oakland:  The  tentative  dividing 
•?i  ***"  J*®''^  ^°°^^  construction  pri- 
onties  has  been  set  at  $7900  for 
new  house  sales,  and  $49  for  rent- 
als in  this  area.  The  dividing  line 
28  one  of  the  highest  in  the  na- 
yZi  ^S^  exceeded  only  by  New 

Pi'tSbu^S"'"*^"'    ^^^*^^'    "^^ 
oOo 
Hayward:    San    Lorenzo    creek 
flood  control  is  under  consideration 

til^]"^K*  ^t'^'^Jl^  conducted  here 
recently  by  the  U.  S.  Army  Engi- 
neers George  Mays,  HaywS-d 
Area  Chamber  of  Commerce,  was 
spokesman  at  the  meeting. 
oOo 
Redding:  Site  of  a  new  gram- 
mar school  will  be  chosen  by  vot- 
ers of  the  Redding- Anderson  gram- 
mar school  district  Friday.  An  ob- 
scure section  of  the  California 
School  Code  was  invoked  by  cit- 
izens to  give  them  a  voice  in  set 
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tling   the  dispute   of  the"  location 
of  the  proposed  building. 

■#■ 


NON-FERROUS  NAIL.  TACK 
PRICE  CONTROL  ENDS 

OPA  has   suspended  price   con- 
trols on  all  non-ferrous  nails,  tacks 
escutcheon  pins  and  staples  priced 
under  the  General  Maximum  Price 
Regulation,    and    also    on    certain 

"^5ii5®"°"^  ''•*''®'  staples  and  tacks. 
The  only  iron  nails,  staples  and 
tacks  on  which  price  controls  have 
been  suspended,  however,  are  cut 
nails,  cut  spikes  and  cut  Ucks, 
lead  head  nails  and  other  nails  and 
staples  made  of  two  or  more  mate- 
rials. Price  controls  still  are  be- 
ing continued  on  nails  priced  in 
Revised  Price  Schedule  No.  6,  such 
as  bright  nails  and  staples.  Most 
all  nails  used  extensively  by  build- 
ers and  by  householders  for  repair 
work,  therefore,  still  continue  un- 
der price  control, 
•     ^_ ji, 

START  WORK  ON  TOWER 
FOR  MOBILE  TELEPHONES 

Work  is  underway  atop  the  tel- 
ephone building  at  140  New  Mont- 
gomery street,  San  Francisco,  on 
the  erection  of  a  transmitting  an- 
tenna, at  500-ft.  elevation,  to  be 
used  in  connection  with  mobile 
radiotelephone  service  to  be  estab- 
lished in  the  Bay  Area  on  an  ex- 
perimental basis. 

Lyie  M.  Brown,  division  man- 
ager of  The  Pacific  Telephone  and 
Telegraph  company,  in  making  this 
aimoqncement  said  that  such  serv- 
ice, if  subsequently  offered  to  the 
peblic,  would  enable  persons  in 
moving  vehicles,  such  aa  trucks  or 
automobUes,  suitably  equipped,  to 
make  or  receive  telephone  calls. 


WAJSHINGTON,  Apr.  26.— Con- 
struction and  civic  development  will 
have  an  important  place  on  the 
program  of  the  Thirty-fourth  An- 
nual Meeting  of  the  Chamber  of 
Commerce  of  the  United  States, 
to  be  held  at  Atlantic  City,  N.  J., 
April  80  to  May  2.  This  conven- 
tion is  expected  to  bring  together 
from  2500  to  3000  of  the  country's 
business  leaders  for  discussion  of 
wa3rs  to  reopen  paths  to  produc- 
tion. 

Matters  related  to  construction 
will  be  discussed  at  a  group  ses- 
sion on  May  1,  with  speakers  dis- 
cussing the  following  topics:  "Con- 
struction's Progressive  Role",  by 
Edward  P.  Palmer,  president,  Sen- 
ior &  Palmer,  New  York;  "Hous- 
ing's Challenge  to  Enterprise",  by 
Newton  C.  Farr,  president,  Farr 
&  Co.,  Chicago;  and  "The  Outlook 
for  Building  Materials",  by  L.  C. 
Hart,  vice  president,  Johns-Man - 
ville  Corp.,  New  York. 

On  the  following  day  a  second 
grroup  session  will  take  up  prob- 
lems of  city  rebuilding.  Otto  K. 
Jensen,  executive  secretary  of  the 
Indianapolis  Redevelopment  Com- 
mission, will  discuss  land  assem- 
bly and  housing;  H.  S.  Fairbank, 
deputy  commissioner  of  the  Pub- 
lic Roads  Administration,  will  talk 
on  the  development  of  thorouhg- 
fares;  P.  Y.  K.  Howat,  chairman  of 
the  District  of  Columbia  Parking 
Authority,  will  cover  traffic  and 
parking  problems;  and  Chas.  E. 
E  b  e  r  t ,  president,  Philadelphia 
Transportation  Co.,  will  deal  with 
transit  service. 


Enlarged  High  School 
^01  Accommodate  5(N 


■#■ 


AREA  ORDERS  MAY 
CORRECT  OPA  FAULTS 


^H^mll!  ♦  ^'^^u     F-^^'?^J\*^'?   m  financing  construction,  this  sketch  shows  the  proposed 

additions  U,  complete  the  Lincoln  High  School.  Lincohi,  Cclif.,  plant  to  house  every  facility  neededin 

fn,T  «*'k  ^"^**"«"»»  ».y«te"^.-..^«^\"?^"J  *^  **»*  ^"""^^  »^'ft  <>f  the  «k«l<^h  i^  the  new  gymnasiS^aui" 
-k!T'  if  •  n"**  """*l  building,  kitchen  aiul  cafeteria  and  vocational  and  science  classroom  bSldings 
j/iSnrJ^?«r„™*  k'*^^^"*  ^S^'/k'^'  Jl^  »>«iida„g  will  be  donc  in  units  on  a  new  section  of  land.  GordSn 
Stafford,  torum  building,  Ninth  and  K  streets,  Sacramento,  is  the  architect. 

COAL  STRIKE  CAUSES 
GYPSUM  LATH  SHORTAGE 


RFC  TO  BUY  VETERAN 
LOANS  FROM  BANKS 


Regional  Administrators  and  Dis- 
trict Directors  of  the  Office  of 
Price  Administration  now  may  ad- 
jset  prices  for  construction  mate- 
rials by  issuing  area  orders,  the 
agency  announced  today.  Hereto- 
fore, such  price  adjustments  were 
made  only  in  the  Washington  na- 
tional office. 

Materials  whose  prices  may  be 
adjusted  in  the  field  are  masonry, 
stock  millwork,  softwood  plywood, 
stock  screen  goods,  new  lumber 
and  used  lumber. 

OPA  fl^  men  also  are  author- 
ized to  make  area  adjustments  in 
pricea  for  many  repair  services. 


suMMERBFu  ROOF  ?mmm 

17A6  Thirteenth  St.,  Oakland.  Caiif. 


From  San  Francisco 
Enterprise  10930 


From  other  exchanges 
rWinoaks  367? 


The  RFC  has  approved  the  sale 
of  loans,  made  to  veterans  by  pri- 
vate loan  companies  under  the  G.I. 
Bill  of  Rights  program,  to  the  RFC 
Mortgage  company  under  a  new 
plan  disclosed  in  Washington. 

Under  the  RFC  arrangement, 
its  mortgage  company  will  pur- 
chase loans  only  from  original 
lenders  and  sellers  must  certify 
that  the  loan  is  not  being  offered 
becaugfe  of  any  existing  or  expected 
conditions  affecting  the  mortgagor 
or  his  aifairs  which,  in  the  opinion 
of  the  seller,  will  cause  the  mort- 
gage indebtedness  to  become  de- 
linquent. 

The  plan  was  worked  out  by  the 
Reconstruction  Finance  C3orp.,  and 
was  disclosed  in  a  letter  from  RFC 
Director  to  George  E.  Allen  to 
Senator  Olin  Johzuiton  (Dem.  S.  G.) 


John  D.  McLaagyki 

AND   ASSOCIATES 

CONSULTING   ELECTRICAL 

ENGINEERS 

1641    RU88  BLOQ^eXbreok  Sf12 
MO  Junip«ra  S«rra  —  OE  10197 


Foe  Power  Hammers 
Patents  Avaflable 

Alien  Property  Custodian  Jas. 
E.  Markham  today  announced  the 
availability  for  license  of  eighteen 
patents,  sei^sed  from  enemy  na- 
tionals, covering  various  types  of 
power  hammers. 

The  Custodian  explained  that 
these  patents  cover  compressed  air 
hammers,  pile  drivers,  rams,  drop 
hammers,  tamping  machines,  and 
percussion  drills.  He  pointed  out 
that  many  of  these  machines  are 
used  in  the  building  construction 
industry. 

Licenses  are  available  on  a  roy- 
alty-free, non-exclusiye  basis  for 
the  remaining  life  of  the  patent. 
An  administrative  fee  of  $15.00  is 
charged  for  each  pmlbunt  lieansed. 
A  list  of  theMjM|«  and  fpll 
hcensmg  data  ^Sp^  obUined 
from  the  Patent  ubrand  Develop- 
ment Section,  Office  of  Alien  Prop- 
erty Custodian,  Washington  25, 
D.  C. 


A  potential  threat  to  the  pro- 
duction of  gypsum  board  and  lath, 
already  a  critically  short  material 
in  the  housing  program,  is  de- 
veloping with  continuation  of  the 
coal  strike. 

Industry  observers  have  express- 
ed concern  that  some  plants  which 
dry  their  boards  in  coal  -  heated 
kilns  will  be  forced  to  curtail  pro- 
duction if  the  strike  continues. 

The  threat  further  complicates 
a  darkening  picture  in  which  short- 
age of  paper  liners  is  holding  up 
jm>sum  board  and  lath  output. 
The  industry's  current  rate  of  pro- 
duction is  only  62  per  cent  of  1946 
requirements  which  are  estimated 
at  4,065,000,000  square  feet. 

CPA  is  conferring  with  repre- 
sentatives of  the  boxboard  indus- 
try in  an  effort  to  step  up  the  flow 
of  paper  liners  to  manufacturers 
of  gypsum  board  and  lath. 


mm 


SOULS'  -  -  NOT  STEEL 

*Hxo  West,  young  mani"  From 
almost  anyone  you  can  get  odds 
that  the  foregoing  quoted  expres- 
sion originated  with  Horace  Gree- 
ley, Founder  and  Publisher  of  the 
New  York  Tribune. 
it    it    Ik 

As  the  expression:  ^Go  West, 
young  man,  and  grow  mp  with  the 
country",  gained  popularity,  Gree- 
ley reprinted  an  article  from  the 
Terre  Haute,  Indiana,  Express,  of 
1851,  giving  the  credit  to  John 
Babsone  Lane  Scale'. 

•  *    ^ 
I   do  not  wish  to  handle  facts 

loosely,  so  will  wait  to  hear  from 
Ed  Soule'  before  stating  that  John 
B.  L.  Soule'  is  a  limb  (or  should  I 
say  beam?)  of  our  own  Soule' 
Steel  Family. 

•  •    •     |- 
Here  on  Rancho  MeM^nite  I  am 

not  thinking  of  iournaliistic  cred- 
its, but  of  new  horizons  as  com- 
pared with  old  countries  with  their 
tattered,  blood-stained  feuds  and 
traditional  border  wars. 
it  it  it 
Here  on  the  Mojave,  the  country 
is  young  and  each  dawn  is  the 
birth  of  a  new  miracle,  The  sil- 
ence of  each  night  is  filled  with 
the  music  of  the  spherels.  This  is 
a  young  country  and  eAch  day  is 
born  anew. 

•  •    ♦ 

On  the  desert  at  night, 
the  stars  seem  so  near  you 
can  almost  hear  them  whis- 
pering together.  It  is  diffi- 
cult to  realize  the  ground 
upon  which  you  »tand  was 
the  bed  of  an  ocean  only  a 
short  Ught  BfdlLfon  years 
ago. 


-#■ 


CANCEL  STATE  EXAMS 

The  California  State  Personnel 
Board,  Sacramento,  announced  to- 
day that  the  May  4  scheduled  ex- 
aminations for  positions  of  Struc- 
tural Engineering  Associate  and 
Senior  Structural  Engineer  have 
been  canceled. 

CandidatcM  whose  papers  were 
accepted  for  the  test  neM  not  re- 
file  when  the  later  examination  is 
announced. 


Primte  Industry 
Reaps  Many  Benefits 
Of  War  CMStmction 


SrsciAL  rsoM  t«e  Daily  Pacific 
Boiuut't  WASHINGTON  BUREAU 

Private  industry  will  benefit  to 
the  extent  of  nearly  $6,000,000,000 
from  conversion  of  its  war  •  built 
plant  expansions. 

A  8ury«y  released  by  the  Civil- 
ian Production  Administration  in- 
dicates that  almost  all  of  the  14,- 
746  privately  financed  expansion 
projects  can  be  used  for  peacetime 
production. 

The  vast  war  buikfa'ng  program 
was  accomplished  between  1940 
and  1945  at  a  toUl  cost  of  15,900,- 
000,000,  financed  largely  from  cor- 
poration funds,  with  only  10  per 
cent  required  from  new  financing. 

The  privately  financed  expansion 
jobs  were  completed  at  an  aver- 
age cost  of  $400,000. 

Contrasted  with  this  figure  are 
the  federally  financed  projects 
which  averaged  in  excess  of  $4,- 
100,000  per  project  during  the 
same  years.  However,  of  the  $17,- 
400,000,000  government  investment 
only  one-third  of  the  facilities  can 
be  converted  to  postwar  use,  CPA 
estimates. 

This  is  true  because  the  heavy 
share  of  federal  funds  went  into 
plants  which  will  not  lend  them- 
selves readily  to  economical  recon- 
struction and  re-equipping  such  as 
shell  and  bomb  plants,  explosives 
and  ammunition  loading  factories. 

Government  expend  i  t  u  r  e  s  for 
armament  producing  plants  reach- 
ed $11,710,000,000  in  the  war  years, 
nine  times  the  amount  private  in- 
dustry invested  for  the  same  type 
of  production.  Private  funds  to- 
taling $1,296,000,000  went  into 
armament  works. 

The  CA  report,  titled  "War-Time 
Manufacturing  Plant  Expansion", 
shows  a  net  capital  formation  from 
1940  to  1945  amounting  to  about 
$12,100,000,  an  average  of  $2,420,- 
000,000  each  year. 

It  states: 

"Although  the  1940-1946  com- 
mitment includes  many  projects 
whose  contribution  to  production 
in  the  civilian  economy  anring  the 
post-war  period  may  be  insignifi- 
cant— explosives  and  ammunition 
loading  plant,  for  example  —  the 
war-created  facilities  represent  the 
greatest  addition  to  manofafetaring 
capital  in  modem  indnstzial  his- 
tory. 


RURKE  FORM  CLAMPS 
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IxPAWR.ftM    m.iuT     ol  **®^"    "'N^®  CURING    COMPOUNQ 

?5SeSdED    rSo  J     CO'-^^'^    CLAMPS  8C9EED  3UPPORTS 

THREADED    RODS  REINFORCfiD    PAPER 

AM  Types  of  Concrete  Construction  Specialties 
,a.  o  ^  J-  BVRKE  A  CO.,  Idc 

780  Bryant  Street       -      San.  Francisco      .       Phone  GArficld  8768 
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12  X  12  X  '/a-,  %-,  and  %-ln. 

NOW   AVAILABLE    IN 

LOCAL    STOCK 


Cimn  Grip  Drivt  DowtU 


TECO 


DouhU  Crip  Spike$ 

Timber  Coiiii«cfors  oiid  Tools 


TIMBER  ENGINEERING  CO.  OP  CALIFORNIA 


26S  Market  8t^  San  Francisco 
EXbrook3909 


1151  So.  Broacl'way,  Lo*  Angoies 
PRoapeet  82SS 
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RESfONSIRILITY 


New  T«/epibojie  NumbT 

DOuglos  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERULS 
BUILDING   MATERIALS 


THE 

BROOKMAN 
COMPANY 


55  MAIN  STREET 
SAN  FRANCISCO  5.  CALIFORNIA 


PR/OP/r/fS  NO 
LONGtR  REQUIRIV 


COtfYERTTO 
FLUOftESCEHT' 
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Fluorescent  Product! Co. 


CLAY  PRODUCTS 

Specify  QUALITY  Muteriak 

N.  CLARK  &  SONS 

i?'^  ^J^'^i*'^"   Streets   -   SAN   FRANCISCO   -   KLondike   2-0462 
Mam  Office  &  Fsctory.  401  Pacific  Ave^  Alameda  -  UAkehuret  2-S877 
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A  NEW  Or^OBiiafU,  of  EXPIRIiNCED  M 


WESTERN 
ASBESTOS 


CELOTEX INSUUTION  PRODUCTS 

CdlcBlock  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotex  Hardbostrds 

Harbor  Plywood  Corp.  of  Calif omia 

540  Tenth  St  MArket  6706 
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JACOBS  and  LODVICK 

in  NEW  MONTGOMERY  STREET 
DOucLAa  4963 

INDUSTRIAL  DESIGNS 
STEEL  DETAILING 
DRAFTING 
LAND  SURVEYS 

F.  W.  Jacobs  ....  Registertd  Civil  Engineer 
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STUCCO   CEME 
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PACIFIC    PORTLAND    CEMENT    COMPAN 


STEEL  FLOOR  GRATING 
Bofcfof  Sof ety  Steps 

NON-SKID  IRIDOE  FLOORING 
KiRLOW 
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GUNN   CARLE   AND   CO. 

26  Pofrere  Ave.  
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FIRST  PUBLISHED  T(M>AY 

—      -  

Highway   improvement*— Plao«r, 
Nevada  and  Yuba  Countlea 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposale  will  be  received 
at  the  office  of  the  State  Highway 
BBCtneer.  Room  378.  PubUc  Works 
BuikUng;  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  IS,  10M.  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Aaaembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
apecial  reference  is  maule,  as  follows: 
Plaoer.  Nevada  and  Yuba  Counties 
at  various  locations  In  District  III, 
a  net  distance  of  about  thirty>f1ve 
and  two -tenths  (SS^)  mllee,  seal  eeat 
to  be  applied. 

Bids    are   required   for   the   entire 
woric  described  herein. 

In  accordance  with  the  provisions 
of  Section  1T70  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woric 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryennan  or 

fireman  ^40 

Falgman  1.00 

LAborer    __—  IM 

Oil  distributor  bootman 1.126 

Oiler,  power  shovels  or  cranes..  ISO 
Operator    of    power  shovel   or  I 

other  excavating  equipment,  ' 

shovel  type  controls   (up  to 
and  including  one  cubic  yard)  1.60 
Operator   of   power   shovel    or 
other  excavating  equipment, 
ahovsl    type    controls     (over 

one  cubic  yard) 2.00 

Tractor  driver —  1.70 

Truck  driver   (IS  cubic  yards 

water  level  capacity  or  more)  1.0628 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  ..._ 1.487B 

Truck   driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.875 

Truck   driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  — 1,1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0625 

Roller  operator  1.65 

Any  classification  omitted 

herein  not  less  than _ 1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  end 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar 
as  the  same  may  be  applicable  to 
this  contract.  In  case  of  any  incon- 
sistency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contraxst,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (Jeneral 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  April  26,  1M6. 

(Dally  Pacific  Bxiilder) 
(April  26.  May  3-10,  1946) 


cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capaicity  and 

paving  type) 1.70 

Mason *M 

Mechanical    tamper    and    fin* 
isher   operator    (concrete   or 

asphalt) 1.T0 

Motor  grader  operator  ^  1.88 

Operator  of  power  shovel  op 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  mcluding  one  cubic  ywrd)  1.8B 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.00 

Plumber   ,, 1,876 

Reinforcing  steel  worker LOO 

Roller  operator ,   1-66 

Tractor  driver  LTO 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.502S 
Truck   driver    (14   cubic   yards 
and  less  thaii  18  cubic  yards 

water  level  capacity)  1.4875 

Truck    driver    (8  cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1-275 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.26 

Headerboard  man 1.S7B 

Jackhammer  operator 1,26 

Oil  distributor  bootman 1J26 

Oiler,  power  shovels  or  cranes)  1.26 
Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  L1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)  _  1.0826 
Unskilled  Labor 

Flagmain  jjfQ 

Laborer _____«.._ ijpff 


Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  Mght 
of  this  classification.  ^^ 

The  minimum  wage  pcUd  to  all 
skilled  labor.  •  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  11.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  fl.OO  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.00  per  hour. 
Overtime  —  one    and    one-half    (!)() 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 

and  one-half  (1^)  times  the  above 

rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable     Federal     order,     whether !  Conditions.) 


Flagman  (Butte,  Oolusa,  <Ksnn 

and  Sutter  Coimtles)  1X0 

Flagman  (Sacramento  and  Tolo 

CounUes) 10626 

Laborer  (Butte,  Colusa,  Olenn 

and  Sutter  Counties)  LOO 

Laborer  (Sacramento  and  Tolo 

Counties) L0626 

OU  distributor  bootman !._  1.125 

Oiler,  power  shovels  or  cranes-  1.26 
Operator  of  power  shovel  or 
other  excavating  equipmsnt, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (orer 

one  cubic  yard) 2.00 

Roller  operator 1.55 

Tractor  driver .  —  LTO 

Truck  driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5526 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4875 

Truck   driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.875 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1576 

Trudk  driver  (less  than  4  oubic 

yards  water  level  capacity)....  L0526 
Any  classification  omitted 

herein  not  lees  than 100 

Overtime  —  one    and    one-half    (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)— one 
and  one-half  dH)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  SUte  Highway  Engi- 
neer. Public  Works  Buildtog,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  officee  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlremente 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  SpecificaUons. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 


the  Department  of  PubUc  Works  has 
ascertained  the  general  prevaUlng 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 


Classification 

Carpenter    

Cement  finisher -. 

Concrete   mixer   operator 

to  one  cubic  yard). 


Rate  per  hour 

175 


(up 


145 


Concrete  mixer  operator  (over 

one  cubic  yard) •  L70 

Concrete  vibrator  operator. 128 

Drlllar  (jackhammer)   —  L»- 

Fjigman     _.._J 10626 


Heavy  duty  repairman. 
Laborer 


FIRST  PUBLISHED  TODAY 


Highway  Improvementi 
County 


-Placer 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


higher  or  lower,  shall  control 

The  attention  of  bidders  is  directed 
to    the    fact    that    the    work    herein 
proposed  to  be  done  will  be  financed 
in    whole    or    in    part    with    Federal 
funds  and   that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The    attention   of    bidders    is    par- 
ticularly  directed    to    the   provisions 
of   Section   7,   article   (a),   subarticle 
(6),    of    the    Standard    Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of  the 
Standard     Specifications,     regarding 
subcontracting  and  assignment  of  the 
contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Ls  made  in  accordance  wlt]h  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specif  Icationa 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Wortts 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
Q.  T.  McCOY, 
State  Highway  Engineer. 
Dated  April  26.  1046. 

(DaUy  Pacific  Builder) 
(April  26,  May  S-10,  1046) 


The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 

Dated  April  26,  1946. 

(Daily  Pacific  Builder) 
(April  26,  May  3-10,  1M6) 


FIRST  PUBLISHED  TODAY 

Yolo  County — 
Stevens   Bridge   Aorosa   Cache   Craek 


STATE   OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER   RESOURCES 

NOTICE   TO   CONTRACTORS 


1.65 

1-0526 

Oiler  power  shovds  or  cranes..  125 
Operator   of   power   shovel   or 
other  excavating  equipment, 
shovel    type    controls     (up    to 
and  including  1  cubic  yard)^  1.85 
Operator  of   power   shovel   or 
other  exoavaUng  equipmenL 
shovel  type  controls   (over  1 

cubic  yard)  2.00 

Pile  driver  hoistman  or 

operator   ._ IM 

Pile  driver  man — ~-  1.55 

Reinforcing  steel  worker _>  1-60 

Roller  operator ~  105 

Tractor  driver LTO 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.5526 
Truck   driver   (14   cubic   yards 
and  less  them  18  cubic  yards 

water  level  capacity) 1.4875 

Truck  driver  (8  cubic  yards  and 
less  than  14  cubic  yards  wa- 
ter level  capacity) ~ 1.875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level   capacity) --•  1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)     „ 1.0525 

Any  classification  omitted 

herein  not  less  than -.  1.0625 

Overtime — one    and    one-half     dVfc) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman) — one 
and  one-half  (1>4)  times  the  above 
rates. 

The  rates  of  wages,  mcluding  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speoi- 
fications  may  be  obtained  ajl  the  of- 
fice of  the  State  Engineer,  Public 
Works  Building,  Sacramento,  Cali- 
fornia, and  they  may  be  seen  at  the 
office  of  the  State  Bngmeer.  803 
California  State  Building.  Los  An- 
geles, at  the  offices  of  the  District 
Engineers.  Division  of  Highways,  at 
San  Francisco,  and  MarysvlUe,  and 
at  the  offices  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco 
and  Los  Angeles. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Elngineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April. 
1945.  Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law  ^(  See  said  Ihroposal  Requirements 
and  Conditions)!..  / 

The  Department  of  Public  Woriis 
reserves  the  right  to  reject  any  or 
all   bids. 

A  representative  from  the  Division 
of  Water  Resources  will  be  available 
to  accompany  prospective  bidders  for 
an    Inspection    of    the   work    herein 


contemplated,  and  Contractors  are 
ursed  to  investigate  the  locaUon. 
character,  and  quanuty  of  work  to 
be  don%  with  a  representative  of  the 
DtrislOD  of  Water  Resourcea  It  is 
requested  that  arrangements  for 
Joint  field  Inspection  be  nuide  as  far 
in  advance  as  possible  at  the  office 
of  the  State  Engineer,  401  Public 
Woiks  Building,  Sacramento. 
DEPARTMENT  of  PUBUC  WORKS 
DIVISON  Of  WATER  RESOURCES 
*^^  "^  EDWARD  HYATT, 

State  Engmeer. 

Dated:  April  26^  1546. 
^        ^^      (DaUy  Pacific  Bulkier) 
(AprU  25k  May  3,  10,  1M6) 


spMlftod  are  multiset  to  tha  sCfttct  If  ^^        .,^  ^  ^^ 

atmUoabls  hereto,  of  exeentlTe  orders  also  pcMmoflod  m  NVOfW  vy  law. 
ofthePtiBlieot  of  the  United  States  '  (See  said  Proposal  Requirements  and 
and  to  any  modification  thereof  and    Conditlona) 


HRST  PUBLISHED  TODAY 

Highway  improvements— Alameda 
and  Contra  Costa  Counties 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORK* 

DIVISION  OF  HIGHWAY* 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  recaftved 
at  the  office  of  the  State  Hlj^way 
Engineer,  Room  873,  PubUc  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  15,  1545,  at 
which  Ume  they  wlU  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  sakl  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Alameda  and  Contra  Costa  Coun- 
ties, psrtiens  between  Ei  Cerrito  Hill 
Overhead  in  Albsny  and  Carquinez 
Bridge  (IV-Ala,CC-e»,14-Alb,Rch.ECr, 
A,Pln,Her,B),  about  ten  and  five- 
tenths  (laS)  mllee  In  length,  shoul- 
ders to  be  repaired  with  crusher  run 
base,  pisnt-mlxed  surfsdnfl  and  pens- 
tratlon  treatment  and  a  decelerating 
lane  to  be  constructed. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  R»te  per  hour 

Asphalt  plant  dryennan  or 

fireman  _ — ♦l*^ 

Asphalt  plant  mixer  operator...  145 
Asphalt  spreading  machine 

opemtoT   1J5 

Flagman —  i.u«» 

Laborer ^2S^ 

Motor  grader  operator 180 

Oil  distributor  bootman 1128 

Oiler,  power  shovels  or  cranes..  1.40 
Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and  Including  one  cubic  yard)  2.00 
Operator   of   power   shovel    or 

other  excavating  equipment, 

shovel    type    controls     (over 

one  cubic  yard)   2.W 

Roller  operator 1]» 

Tractor  driver  I-'" 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity)  1-376 

Truck    driver    (4    cubic    yards 

and  less  than  6  oubic  yards 

water  level  capacity)  1.2825 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) „_  1.16 
Any  classification  omitted 

herein  not  lees  than 10526 

Overtime  —  one    and    one-half    (1%) 

times   the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)— one 

and  one-half  dH)  times  the  above 
rates. 

The  rates  of  wagee,  including  over- 
time, holiday  or  Sunday  rates,  above 


to  any  and  all  lawful  orders  of  the 
PresldeDt  or  any  otlier  authorlaad 
Federal  ottUset  br  agancy.  laaoCar  as 
the  same  niay  be  appUeable  to  ttils 
contract.  In  case  of  any  Inoenslsf- 
Mtcy.  the  rlUss  fixed  by  any  such 
applioi^>le  PsdMal  order,  whetbsr 
hl^er  or  loirer,  shall  oontroL 

Plans  noay  be  seen,  and  forms  of 
proposal  bdnds,  contract  and  speci- 
fications may  be  obtained  at  the 
offica  Qt  tik*  State  SOgbwaj  Bagl- 
neer,  Publld  Wotks  Building.  Sacra- 
mento, California,  and  they  may  be 
eem  at  the  offices  of  the  District 
Englnews  4t  Loe  Xofeitm  and  San 
Francisco,  4t  the  office  of  the  Dte- 
trict  Elngineer  of  the  District  tai 
which  the  work  Is  sltnated,  and  at 
the  office  of  the  Associated  Oensral 
Contractors  in  Ban  Franclsca 

No  bid  Will  be  oonsldsred  unless 
it  is  made  on  a  blank  form  furnished 
by  the  Stale  Hlj^way  Bigtaieer  aad 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  vadsr 
tion  2  of  the  Standard 


The  Departnasnt  of  PubUe  Works 
resarres  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBUC  WORKS 
DIVISION  OF  HIOHWATB 
O.  T.  Mc(X>T. 
State  Hli^way  Engineer. 
Dated  April  25^  1M5^ 

(DaUy  Pacific  Builder) 
(Aprtl  25,  May  S-lO.  l»45) 


(Continued  on  Page  Three) 


Roy  M.  Scott 

Heating  and  YentiUting  Eqnipment 

Boilers  ■  High  and  Low  Preeeure 

Steam  Trap*  -  Valvaa  -  Strainer* 

Fans    •    Blewera    •    Ideating    and 

Cooling  Colls 

Phene  MArket  2921 
"Tell  Ue  Your  Problems" 

S23   10th   ST.  SAN   FRANCISCO 


COMtRACTORS  ,  .  . 

See  as  regarding  ImproTe«e«t  Diatrict  Wj|fc  We  luB*e 
LoBirnwi':  l>«7  Warrants  or  Beads  on  all  1915  or  1911  Act 
DistriHsT  Telephone  GArfield  «•••. 

HANNAFOiO  &  TALtOT  ^^,,^^  ^ 
519  CAUPOBNIA  STREE1  -  SAN  FRANOTC*  4 


WE 

lUtmble  (] 


WELDING  SERVICE 

:i>ay  or  CoMtrsct)     Cieral  R«pdr 
I  TRAILER  CONSTRUCTION  TO  ORDER 

Hansen  and  Wagner  Welding  Co. 

SeS  SEVENTH  STREET.  SAN   FRANCISCO 
Bos.  'Pkone:  MA  965S— Res.    Phonee:  MA  9692,  EL  1092 


NOTICE  OF  CONTRACTORS 


Sealed  propoeals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  22,  1»46,  at 
which  time  they  will  be  pubUcly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  ia  made,  aa 
follows : 

Placer  County,  between  about  one- 
tenth  mile  weateHy  of  Nevada  Street 
in  Auburn  and  one  mile  northeasterly 
of  the  north  city  limit*  of  Auburn 
(IH-Pla-17,S7-B,Aub,A),  about  two 
and  eix-tenth*  (2.6)  mllee  In  length 
to  be  graded  and  surfaced  with  Port- 
land cement  concrete  pavement  and 
plant-mixed  surfacing. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provlalone 
of  Section  1T70  of  the  Labor  Code. 
the  Department  of  PubUc  Works 
baa  aacertalned  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  tuibor 
Asphalt  plant  dryennan  or 

fireman  

Asphalt  plant  mixer  operator. 
Asphalt  spreading  machine 
operator    


FIRST  PUBLISHED  TODAY 

Highway    Improvement*— Butte, 

Colusa,    Glenn,    Sacramento, 

Sutter  and  Yolo  Countiee 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  IS,  1946,  at 
which  time  they  wlU  be  pubUcly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Butte,  Colusa.   Glenn,  Saoramento, 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Engineer, 
Room  401,  Public  Works  Building, 
Sacramento,  California,  until  2  o'- 
clock p.  m.  on  Wednesday,  May  15, 
1948,  at  which  time  they  wiU  be  pub- 
licly opened  and  read  In  the  Assem- 
bly Room  of  said  building,  for  con- 
struction In  accordance  with  the 
specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  a  County  Road,  as  follows : 

Yolo  Coimty,  Stevens  Bridge  across 
3ache  Creek  five  (5)  miles  west  of 
Woodland  to  be  repaired  by  con- 
structing reinforced  concrete  girder 
spans  to  the  remaining  portion  of 
the  old  bridge. 

STATE   ENGINEER'S  ESTIMATE 
Item     1.       160  cubic  yards   removing 
concrete. 
2,100  cubic    yards    channel 
excavation. 
600  cubic  yards   structure 

excavation. 
475  cubic  yards  Class  "A" 
Portland  cement  con- 
crete. 
455  lineal    feet    concrete 
railing. 
2,750  pounds    miscellaneous 

iron  and  steeL 
2,560  lineal   feet   furnishing 
steel  plUng. 
51  each,    urlving    steel 

piles. 
7  each,  steel  pile  splices 
120  cubic    yards    riprap 
(broken   concrete). 
Item  11.  98,000  pounde  furnishing  bar 

reinforcing    steel. 
Item  12.  »8,000  pounds  placing  bar  re- 
inforcing SteeL 
Item  18,  Jacking  operations. 

Item  14.  Miscellaneous   items 

of  work. 
The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a 
basis  for  the  comparison  of  bids, 
and  the  Department  of  PubUc  Works 
does  not,  expreesily  or  by  implica- 
tion, agree  that  the  actual  amount  of 
work  will  correspond  therewith,  but 
reserves  the  right  to  Increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tions of  the  work  as  may  be  deemed 


ACME     SWING     SAW 


Junior  She 


Item  2. 
Item  3. 
Item    4. 


Item  5. 

Item  6. 

Item  7. 

Item  8. 

Item    9. 
Item  10. 


CHUu  COMPRESSOR 
FROM  BACON! 

Ifhe  right  size  compressor— the 
air  tods  you  need— in  first  class 
ijrerking  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
tsM  dial  the  telephone  of  the 
Clearest  Bacon  office. 


Dealer 


PORTABLE  CONTRACTORS  SAW 
Skid  Saws  W'uhout  Wheels 

EDWARD  R.  BACON  CO.,  17th  at  FOLSOM  STS. 
SAN  FRANCISCO 


Sutter  and  Yolo  Countiee  at  various  neceeaary   or  expedient  by   the   En 
locations   in    District   III,  a   net  die- 
tance  of  about  thirty-four  and  nine- 


-11.40 
.  1.45 


Carpenter 

Cement  finisher 

Concrete   mixer  operator   (one 


1.875 
L76 


tenths    (34.9)    miles,  seal   ooat  to  ba 
applied. 

Bids    are   required   for   the   entire 
work  above  described. 

In  accordance  with  the  prorlstons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Woita 
has  ascertained  the  gMieral  prevail- 
ing rate  of  wagee  appUcable  to  the 
work  to  be  done  to  be  as  follows: 
Classificatien  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman „__«__—.- $1.40 


gineer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  BInglneer's  esti- 
mate  of   the    quantiUes    of   work   to 

be  dona 

In  accordance  with  the  provisions 
of   Section   1770   of   the   Labor  Code, 


FOR  RENT  BY  wEMco 


TAUirS  BASKET  AND  SHELL  TYPE 
DRAGLINE  BUCKET 


You  save  THREE  ways  widi  a  YAUN  BUCKET 

1— More  paj  load.  \tm  boeket  wdght  for  aaoie  grosa  weiffiit, 

more  yd.  per  cyde  at  «ame  cost. 
% Faster  dampiiis  meanB  more  cycle  per  shift  at  no  additional 

eoec* 

dead  weight  to  swine  badE,  empty  faster,  return  and 
eyde  per  shift  at  ao  aMitianal  coot. 


W.  728t 


Q>MUND  P.  CADLE. 
472  WOUk  Slre«t»  Oakland 


ROOF 
TRUSSES 


AVI 


REAKERS 


INCOmPOaATED 


220  woHtyimary  St» 

San  Frandm  4.  Caif  . 

YUbNi0407 

SACRAMENTO  OFFICE 
1014  tUi  at— 'Phone  Sao.  SH4I 


A  complete  line  of  air  comprcMors,  air  tools,  and 
other  constructioii  e<]uipmeiit  is  timnediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Company. 
You  will  find  ecjuipment  at  Wcmoo  in  exitcHy  the 
right  sizes  for  every  job. 


''ii/mmca  ^ImUHom  Sa4mi.  ^tm  Mimsf 


n 


AumoiiHo  oiSTiiiifois  CHICAGO  PNEUMATIC  TOOL  COMPANY  aii  conrtfsscNis  ami  ah  loois 


WESTERN    MACHINERY    COMPANY 


FRPAY.  APRIL  26.  1946 


\ 


Official  Pri 


I  I  Is^, 


(Oontlnued  From  Pmg%  Two) 

Highway  imprev«m«nte— Sl«|cfyou 

County 

■i 

«— ?I^*  ®'^  CALIFORNIA 
DIPAIITMKNT  of  PUBLIC  WOflKft 
OlVltlON  OF  HIOHWAYB 

NOTICE  TO  CONTRACTOIIt 


Jt  tht  Office' Of -^•1SaUHE;;S 
gjgw.  Room  87S.  PubUcWoS 
wamft  Sacramento.  Calif omte,  n. 
-T  *  /clock  p.m.  OB  May  i^  liMi 
•twMch  time  they  wUl  bi  JibiSS 
5>«Hed  and  read  in  tha  AiMi^ 
Room  Of  aald  buildliig,  for  oSaSoS 

K  JLSffUrf'  ^^*«»«iAnce  with 
tta  ijja^catlona  therefor,  to  whloh 
•PJMaj  reference  La  nmde,  aa  followa- 
•fclSr'J?."  C<»""*y'  betwaan  Route  72; 
!?i?^  "!!!?•  "*"^*'  '^  0«"^»  •'Ml  four 
S^*"^**  "•^^•''*  <'>-«a-7M.A), 
JUjaut    flftaen    and    .Jx-Untha    (1S.6) 

r.Il!!j  !*"''^^  ^  *»•  a"^***.  and 
fl  ravel  and  oement  treated  baaaa  ta 
be  eonatruotad.  ^^ 

w^M^w'?^'"^  '^'^  «»•  «»tlra 
woi*  daacribad  herein. 

«*^^-!fJ***!£S?  ^"»  "»•  Provlalona 
2  %5<«i"0  of  the  Labor  Coda. 
«J^n*rtment  of  Public  Worka  baa 
•■fo«*»in«d  the  general  praraHtaiff 
rata  of  wages  applicable  to  the  work 
to  be  done  to  be  aa  foUowa: 

Skilled  Labor 
CiaaeifloaUon  r.u  per  hour 

Aaphalt  plant  dryerman  or 

ftraman 

Aaphalt  plant  mixer  operator 
Aaphalt  apreadlng  machine 

operator 

Carpenter  

Cement  flniaher 


DAILY    PACIFIC    RM..  ,.pp 


opanad  and  read  In  tba  Aaaembly 
Room  of  s€kld  building,  for  repairing 
portlona  of  StaU  Highway  in  ac- 
cordance with  the  apeciricauons 
therefor,  to  which  special  reference 
la  made,  aa  follows: 

San  Joaquin  County,  between  By- 
ron Road  and  Banu  Road  (X.8J.ft- 
A,Tra)  a  diaUnoe  of  about  five  and 
fiye-tantha  (M)  mllaa  to  be  repaired 
with  untreated  rock  base  and  plant- 
mixed  surfacing. 

Bids  are  required  for  the  entire 
worit   deaeribed  herein. 

In  accordance  with  the  provlaiooa 


^'  ^i^^ju?  .e' "i«  ^L  <^-.  tLTw'^'ii'^wi^  :sk  artS  zss 


X75 
1J75 

_,  L76 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less).  L45 
Concrete  mixer  operator  (over 

one  cubic  yard  capcuslty)  170 

Motor  grader  operator un 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovel    type    controls     (over 

one  cubic  yard) soo 

Reinforcing  ateel  worker IM 

Roller  operator  ijg 

Tractor  driver  __> 1.70 

Truck   dHver    (18  cubic  yarda 

water  level  capacity  or  more)  1.5528 
Truck  driver   (14  cubic  yarda 
and  leaa  than  18  cubic  yarda 

water  level  capacity)  1.4875 

Truck   driver    (8    cubic    yarda 
and  leaa  than  14  cubic  yaida 

water  level  c&pacity)  3L875 

Intermediate  Qrado  Labor 

Concrete  vibrator  operator L25 

Jackhammer  operator i.gy 

Oil  dlatributor  bootman ujb 

Oiler,  power  shovels  or  cranaa.  U6 
Truck  driver    (4    cubic    yarda 
and  leaa  than  8  cubic  jrarda 

water  level  capacity)  1.I815 

Truck  driver  (leaa  than  4  cubic 
yarda  water  level  capaclty)„  1.008 


Flagman 
Laborer  > 


Unaklllad  Labor 


LOO 
LOO 


PoalUons  not  listed  above  will  bo 
allocated  In  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  aa  intmpreted  in  the  llaht 
of  this  claaaifieatkm. 

The  minimum  wage  paid  to  all 
■kUIad  labor,  for  which  rataa  are  not 
shown  above.  ahaU  be  not  laoa  than 
11.29  par  hour. 

The  minimum  wage  paid  to  all  In- 
termediate tabor,  for  which  rataa  ara 
not  shown  above,  shall  be  not  leaa 
then  ILOO  per  hour. 

The  mtnlmnm  wage  paid  to  all  un- 
skilled labor,  for  which  ratea  are  not 
■hown  above,  shall  be  not  leaa  than 
•LOO  per  hour. 
Ovartteae  — one    and    one-half    (1^) 

times  the  above  ratea. 
Sundays  and  hoUdaya  (OKoept  watch- 
man, guarda   and    flai^en)— one 

and  ona-half  (IK)  tlmea  the  abera 

rataa. 

Tba  lataa  of  wages,  including  over- 
time^ hallday  or  Sunday  rataa.  above 
spadflad  ara  subject  to  the  affect,  tf 
appUcabla  barato.  of  executive  ordara 
of  the  Prealdaat  of  the  United  Stataa 
and  to  any  modification  thereof  and 
to  any  and  aU  lawful  otdara  of  tba 
Preeldent  ar  any  other  aathortoad 
Federal  officer  or  agency,  inaofar  aa 
the  same  may  be  applicable  to  tbia 
eoatracL  In  case  of  any  inconslat- 
enoy.  the  ratea  fixed  by  any  sxioli 
applicable  Vaderal  order,  whether 
higher  or  lower,  ahall  control 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  dona  will  be  financed  In 
whole  or  in  part  with  Federal  fonda 
and  that  therefore  all  of  the  applica- 
ble Fsderal  atatutea,  rules,  and  regu- 
latlona  win  ^>ply  to  such  woric 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provlalona 
of  Section  7,  article  (a),  aubartlcia 
(6),  of  the  Standard  Specifications 
regarding  the  uae  of  domestic  mate- 
rials; and  alao  to  the  provlalona  of 
Sectkm  8.  artlclea  (a)  and  (b).  of  the 
Standard  Speciflc&tlona.  regarding 
subcontracting  and  assignment  of  the 
contract,  raapectlvely. 

Plana  may  be  seen,  and  forma  of 
propoaaL  bonds,  contract,  and  apad- 
flcationa  may  be  obtained  at  tba 
efflea  of  the  State  Highway  Bagl- 
naar.  Public  Works  Building.  Sacra- 
manto.  California,  and  they  may  be 
aaan  at  the  offices  of  the  DIatrict 
Bngtuaaia  at  Loa  Angelea  and  San 
Franclaeo,  at  the  office  of  the  Dis- 
trict Bnglneer  of  the  Dlatrlet  In 
which  the  work  Is  situated,  and  at 
the  offloa  of  the  Associated  Oanaral 
Coatractora  In  San  Frandaoa 

No  bid  wlU  be  oonaidaraa  unlaaa 
it  la  aaada  on  a  blank  form  fumWied 
by  fka  Stata  Highway  Bhigbiear  and 
la  made  to  accordance  with  the  pro- 
vialons  of  the  Proposal  Requlrementa 
and  Conditions  set  forth  under  8ac> 
tk>a  3  of  the  Standard  Speotflcatlona 
Eadt  bidder  muat  be  Qoaaaad  and 
alao  praqnalifted  aa  raqnirsd  by  l^w. 
(Saa  aahl  Propooal  Re^ranMnts  nad 
CoB4Stiotia, ) 

The  Department  of  PnMie  Woflta 
raaervtia  the  right  to  reject  any  ar 
an  Mds. 

DEPARTMENT  of  PUBLIC  WORKB 
DIVISION  OF  HIOHWATS 
O.  T.  McCOT. 


•he  Department  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rata  of  wagea  appUcable  to  the  work 
to  be  done  to  be  aa  follows: 

Clasalfloatlen  Rata  p%r  hour 

Asphalt  plant  dryerman  or 

fireman  ■  -.>_4L40 

Aaidialt  plant  mixer  <^>erator..  L45 
Asphalt  spreading  machine 

operator     -       „.„^  1.75 

Flagman 1.0025 

Laborer _>_ L0e25 

Motor  grader  operator L8B 

Oil  distributor  bootman L125 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (  up  to 
and  including  1  cubic  yard)..  1.85 
Operator  of  power  ahovel  or 
other  excavating  equipmoat, 
shovel  type  controls   (over  1 

cubic   yard)    2.OO 

Roller  operator 1.05 

Tractor  driver 1.70 

Truck  driver   (18  cubic  yarda 

water  level  capacity  or  more)  1.5825 
Truck  driver    (14  cubic   yarda 
and  less  than  18  cubic  yarda 

water  level   capacity) 1.4376 

Truck  driver  (8  cubic  yarda 
and  leas  than  14  cubic  yarda 

water  level   capeuslty) 1.375 

Truck  driver  (4  cubic  yarda 
and  less  than  8  cubic  yards 

water   level    capacity) L1876 

Truck  driver  (leaa  than  4  cu- 
bic yards  water  level  capac- 
ity)     1.0825 

Any  claaaiflcatlon  omitted 

herein  not  less  than 1.0825 

Overtime  —  one  and  one-half   (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagman)  —  one 
and  one-half  (IH)  times  the  above 
rates. 

The  ratea  of  wages,  mduding  ov- 
ertimie,  holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  aame  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  appUcable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. C^illfomia.  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
C^ntractora  in   San  Francisco. 

No  bid  will  be  considered  unless 
It  la  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Elngl- 
neer  and  is  made  In  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specifications.  Bach  bidder  must  be 
licensed  and  also  prequalified  as  re- 
qtilred  by  law.  (See  said  Proposal 
Requirements   and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMBNT  of  PUBLIC  WORKS 
DIVISION   OF  HIOHWATS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated:   April  12,  1046. 

(Dally  Pacific  Builder) 
(April  12.  10.  26.  1940) 


nay  ba  appUenbto  ta  thia  San  Vteneiaeo.  at  tba  oCfio«  ^  «^ 
In   caae   of  any  Inaonalal     IMatrlct  Sngineer  of  the  Dlatrlet^ 

wW,  1.  tba  woik  li  altuatS^S  Tt 
rioa  of  tba  Aaaodatad  Oenefii 
Contiactora  in  toP^inSacer^ 
No   bM  wUl   be   conslderad  xmimam 

by  the  State  Highway  EngineaTand 
is  made  in  accordance  with  the  nm. 

'^'"^j^^^'S^  Requlreminti 
and  Conditlona  aot  forth  \in<ier  SmT 

Uon    2    of    the    Standard    Spadfl^ 

tions.   Each  bidder  must  ba  Um^ma 

and  alao  prequaUflad  as  raquMhv 

law    (S^^  f^^  PropoaaJaSiJS 

manta  and  Conditlona).        «*vh«^ 

The  Department  of  PubUc  Woika 

rM«jM  tba  right  to  reject  any  « 


tba 

contract. 

ency.   the  rataa  ftxad  by  any  aucfe 

appUcable    Federal    order,    wbatber 

hl^er  or  lower,  ahall  control 

Plana  may  ba  aaan,  and  forma  of 
propoaal,  bonda,  contract  and  apad- 
ficatlona  may  ba  obtateed  at  the 
office  of  the  Stata  Highway  Engi- 
neer, Public  Worka  Building,  Sacra- 
mento. Califotnia*  and  they  may  be 
■•an  at  the  ottlcea  of  the  Dlatrlet 
Bnglneara  at  Loa  Angalao  and  San 
Frandaco.  at  the  offkjo  of  tba  Dla- 
trlet Engineer  of  the  diatrict  In  wbteh 


of  the  Aaaodatad  General  Contxme- 
tora  in  San  Frandaoa 

No  Md  wUl  be  oonaidered  unlaaa 
It  la  made  on  a  blank  form  fumlabad 
by  the  Stata  Highway  Snglnaar  and 
la  made  hi  accordance  with  the  pro* 
vialona  of  the  Propoaal  Raqulxamanta 
and  Condltimia  act  forth  under  8«o- 
tlon  2  of  the  Standard  Spadflcatiooa 
Bach  >bldder  muat  be  Ucenaad  and 
alao  prequaUflad  aa  required  by  law. 
(See  aald  Propoaal  Raqtilramanta  and 
Condlticoa.) 

The  Dapartmant  of  PnbUo  Woika 
reaervea  the  right  to  reject  any  or 
aU  blda  ' 

DBPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Bngtnaar. 
Dated:  April  12.  1948l 

(Dally  Padfte  Builder) 
(April  12.  19.  28;  1048) 


Hlflhway    Improvemonta— Modoo 
County 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


PAGES 


^"'i^iKSSJ'^^?^^  WORKS 
DIVISION  OF  HIQHWATH  ^^ 

O.  T.  MCCOY  " 

StaU  Htgbway  Bngtnaar 
Dated  April  12,  1048.         •-*'^ 

CDmily  Padfla  Boildar) 
CAprU  U.l».a8^  IMi) 


L46 


NOTICE   TO   CONTRACTORS 


Sealed  propoaala  wlU  be  reeelvod 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Worka 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  8*  1048, 
at  which  time  they  wiU  be  pubUaly 
opened  and  read  in  the  Aaaembly 
Room  of  said  building,  for  conatruct- 
ing  Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  Is  made,  as  foUowa: 

Modoc  County,  between  Eaglavilla 
and  four  milea  north  of  Lake  City 
(M-Mod-513-B,C,D).  ..about  ^twenty- 
nine  and  five-tentha  (29.5)  mIlea  In 
length,  portions  to  bo  graded,  plant- 
mixed  surfacing  to  be  placed  on  new 
subgrade  and  existing  surfacing,  and 
seal  coat  to  be  applied  therato. 

Bids  are  required  for  the  entire 
werk   described    baMln. 

In  accordance  with  the  provlalona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertsjned  the  general  prevalUng 
rate  of  wages  appUcable  to  the  work 
to  be  done  to  be  as  foUows: 

Skilled  Labor 
Classification                    Rata  par  hour 
Asi^alt  plant  dryerman  or 
fireman  _ ^40 


Highway  Improvemonta— 
Merood  County 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKA 

DIVISION  OF  HIOHWAYI 

NOTICE  TO  CONTRACTOm 

Sealed  propoaala  will  ba  rajji. 1 

at  the  office  of  the  StaU  mSwS 
Engineer,  Room  178,  PubHcWaifta 
Building.  Sacramento,  craUforau.  nn- 
tll  2  o'clock  p.  m.  on  May  11194a 
at  which  time  th^  wil  ba  pnbttS 
opened  and  read,  ta  the  AaaamUv 
Room  of  said  buUding.  for  rei^lr. 
ing  SUte  Highway  la  naeoiSaaoa 
with  the  spedflaatloaa  thanfor  U 
which  special  reference  la  mad^  ^m 
follows:  — ••,  mm 

Merced  County,  between  San  Joa- 
quin River  and  Madera  County  Line 
(X-Mer-S2-C),  about  three  (3.0)  miles 
In  length  to  be  repaired  with  untreat- 
ed rook  base  and  plant-mixed  sur- 
facing. 

Bids  are  required  for  tha  eatlra 
work  deecribed  hereia. 

In  accordance  with  the  provlaiona 
of  Section  1770  of  the  Labor  Ooda^ 
the  Department  of  Public  WoriM  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  U  tha  work 
to  be  done  to  be  as  follows: 
Classification  Rata  par  hour 

Asphalt  plant  dryerman  or 

fireman ^40 


^M*  daacribad  baraln. 

In  aocordanea  with  tba  provlaiona 

SJ.^^°Li"®  of  the  LabSiSSI 

^l^SSS^T^  ^  **»^  Work^lS 
■ffwjtoed    tba    gaaaral    prevailing 

S  S/S  ^■*r"  •VfUoBi^  to  the  wo3 
to  be  d(me  to  ba  aa  foDowa* 

Skilled  Labar 

Claaaifieatlon  Rata  aer  hnnr 

Asphalt  plant  dryerman  w 
fireman    . gt  j^ 

Asphalt  plant  mixer  operator 

Aaphalt  -■  ^^- 

operator 

Carpenter 

CcoMnt  fbUaber 

Concrete  mixer  operator  (ona 
cubic  yard  capacity  or  laaa).  L4S 

ConcreU  ratacar  opwater  (war 
one  cubic  yard  oapadty  and 
pavtog  type)  _  1.70 

Motor  grader  operator L8S 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.00 

Operator  of  power  above]  or 
other  excavating  equipment, 
abovM  type  oontrola  (over 
one  cubic  yard)  .  X38 

Pile  driver  holatman  or 
operator 


COMET  SAWS 


' 


Pile  driver  man 

Reinforcing  steel  woriKor 

Roller  operator 

Tractor  driver  

Truck 


-  L8B 
.  1.86 

-  L50 
^  L85 
-.  L70 


Asphalt  plant  mixer  operator 
Asphalt  spreading  machine 

operator 
Carpenter 


L45 

vm 

LS75 
Concrete   mixer  operator   (ona 

cubic  yard  capacity  or  laaa)..  L4S 
Concrete  mixer  operator  (over 

one  cubic  yard  capadty) L70 

Motor  grader  operator 


Highway   Improvemonta— Del    NorU 
County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Oatai  April  IX  I948i 

(Dally  Padfla  BoUdsr) 
(April  la-lS-ML  ISM) 

l»HHlWy   iNiprevementa— Oel   Neru 

Hlflfiway  Imprevements— 

•an   Joaquin  Ceunty 


•TATK  OF  CALirORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIQHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed  propoaala  will  be  received 
at  tba  office  of  the  State  Highway 
iBnglnaer.  Room  373,  Public  Works 
Bulldlag,  Sacramento.  CalUfomla,  un- 
til 9  e'elock  p^  m.  on  May  1.  194<« 
at  which  time  they  will  be  pubUcIy 


Sealed  proposal  wlU  ba  raeatvad 
at  the  office  of  the  StaU  Hlgbway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  OaSfomla,  im- 
tU  2  o'clock  p.  m.  on  May  1.  1948, 
at  which  time  they  will  bo  pobttdy 
opened  and  read  la  tha  Aaaembly 
Room  of  aald  building,  for  repairing 
SUte  Highway  in  aoo(udanoa  witb 
the  speoiflcatlona  therefor,  to  wbldi 
special  reference  is  made,  as  follows: 

Del  Norte  County,  oetween  SlS 
miles  and  2.6  mllee  aouth  of  Craaoent 
City  (I-O.N-1-B).  about  three  and 
seven -tenths  (S.7)  mllee  in  length, 
imported  base  material  to  be  placed 
and  a  seal  coat  applied  thereto. 

Bids  are  required  for  the  anttra 
werk  deecribed  herein. 

In  accordance  witb  the  provlalona 
of  Section  1770  of  the  Labor  CodOk 
the  Department  of  PubUc  Worka  baa 
ascertained  the  general  provmlllng 
rate  of  wagea  applicable  to  tba  work 
to  be  done  to  be  aa  foUowa: 
Claaelfioatlen  Rata  par  haur 

Aaphalt  plant  dryerman  or 

fireman |L40 

Flagman -.  -  ,  ,  ,   LOO 

Laborer  — _ LSD 

Motor  grader  operator 

Oil  distributor  bootman 


OUer,  power  ahovela  or  cranaa-  L3B 
Operator  of   power   aboiral  or 

other  excavating  aqtitpmant, 

shovel  type  oontrola   (np  to 

and  Includlag  ona  cubic  yarO  LK 
Operator  of   power  ahoral  or 

other  excavating 

abovd    type    eantrela    (1 

ona  cubic  yard)  

Rdlar  operator    ■■■, — 

Tractor  driver  __-.—,__—.  LIS 
Trade  driver  (18  cable  yaria 

water  lavd  o^adty  or  mai*) 
Truck  drivar  (14  oobto 

and  laaa  ttan  IS  enble 

water  taral  capadty)  L4SfS 

Trade   dxtvar    (8  anble  yarda 

and  laaa  than  14  eoMe  yaria 

water  lord  capadty) Lift 

Track   drtrar    (4 


Lim 


Operator  of  power  abovd  or 
other  excavating  equlpmsnt, 
shovel  type  controls  («p  U 
and  including  one  cubic  yard)  IJI 
Operator  of  power  abovd  or 
other  eaoavating  equipment, 
shovel    typo    oontrola    (ov^ 

one  cubic  yard) 2419 

Reinforcing  ateel  worker LOO 

Roller  operator lSB 

Tractor  driver  LTS 

Truck   driver    (18  eutrfo   ymrdB 


than  S  aiMo 


water  lard 
Truck  drivar  ( 
yarda 


IBan  4  eoMa 
lavd  oapadty)-. 
Any  iilaaainoatlow  onslttod 

herein  not  leaa  than 

Overtime  —  one    and    one-half 
the 


a%) 


Sundaya  and  bolidaya  ( 

men,    guarda    and   flagman)  — 

and  one-baU  n%)  Umm  fha  aba^ 

ratea 

The  ratea  of  wagea,  Inclndtng 
time,  holiday  or  Sonday  rataa. 
■padfled  are  aubjaot  to  tha  aCfaet,  If 
appUcable  hereto,  of  axaevtiva  ortaa 
of  tba  Prealdent  of  the  Dhitad  Stated 
and  to  any  modification  tbaraof  and 
to  any  and  aU  lawful  ordora  of  tba 
Prealdent  or  any  othar  anthoriaad 
Federal  offlcar  or  agency,  tnaofhr  aa 


HEAVY 
TIMBERS 


IMMEDIATE  DELIVERY  ON 

4-ft.  z  <-ft  to  l»-ft.  z  12-fL 

McDonald  wrecking  co. 

LAkehurat  2-4087 
Ul  Boena  TiaU  •  Alameda 


water  level  eap«u;ity  or  more) 
Truck  driver   (14  cubic  yarda 

and  lees  than  18  cubic  yavda 

water  level  capadty) L4t7S 

Trudc  driver    (8   cubic   yarda 

and  leaa  than  14  enblc  yarda 

water  levd  c^iiadty)  LfTg 

IntermedlaU  Orada  Labar 

Concrete  vibrator  operator  LSB 

Jackhammer  operator  ,        LSB 

Oil  distributor  bootman  1  no 

Oiler,  power  shovda  or  eranea  LSB 
Truck    driver    (4    cublo    yarda 

and  leaa  than  8  enblc  yarda 

waUr  level  oapadty) L1878 

Truck  driver  (leaa  than  4  cnMo 

yarda  water  level  oapadty).-.  IMU 
Unaklllad  Labor 

Flagman LOO 

Laborer LM 

Poaitlona  not  Hated  above  will  ba 
aUocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  apadal 
provisions,  as  Interpreted  In  the  ll|^t 
of  this  claaaiflcatlon. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  ratea  ara  not 
shown  above,  shall  be  not  leaa  tluui 
11.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termedlaU labor,  for  which  ratea  ara 
not  abown  abova  ahall  be  not  leaa 
than  fLOO  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  ratee  are  not 
ah  own  above,  shall  be  not  leaa  than 
11.00  per  hour. 
Overtime  —  one    and    one-half    dH) 

times  the  above  ratea 
Sundays  and  holidajra  (except  watdi- 

men,  guards  and  flagmm)— one  and 

one-half     (1^)    tlmee    the    above 

ratea 

The  ratea  of  wages.  Indudlag  ov- 
ertime, hdlday  or  Sunday  ratee, 
above  apedfled  are  aubjact  to  the 
effecL  if  appUcable  hereto,  of  execu- 
tive orders  of  the  Prealdeat  of  the 
United  SUtee  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful ordora  of  tba  Praeidant  ar  any 
other  authoriaed  Fadaval  ufflesT'  ar 
agency,  Inaofar  aa  tha  aaaaa  may  be 
appSeabla  to  thla  ooatraat  In  aaaa 
of  any  tneonalatancy,  tha  rataa  fixed 
by  any  auch  applloablo  FaOaral  or- 
der, whether  higher  or  knrat;  dwB 
eontceL 

The  attention  of  bidders  la  dlraetod 
to  the  fact  that  the  work  harala 
propoaad  to  be  done  will  ba  ftaanooS 
in  whole  or  in  part  with  IMaral 
funda  and  that  tharafora  all  of  tha 
applicable  Federal  atatataa. 
and  ragulatlona  will  s^ply  to 
wortL 

The  attention  of  Mddara  la 
Ucularty  directed  to  the 
of  Section  7.  artida  (a). 
(8).  of  the  Standard 
regarding  the  uae  of  dotnaatia 
riala;  and  alao  to  the  pimyjona  tt 
Seetloa  B,  artldaa  (a)  and  (b).  of 
the  Standard  Spoclflcntlona,  ragard- 
ing  subcontracting  and  TiT*y*fnr'^  of 
the  eoatract,  raapacthraly. 

Plana  may  ba  aeon,  and  f  mna  of 
propoaal.  bonda,  contraeta  and  apac- 
ificatlena  asay  be  sblatasd  at  the 
of  the  Stata  Highway  Mngi- 
Pablle  Wbfka  "^T^T-'g.  Sao- 
ts^  ^Bfornla,  and  they  asay 
be  aasn  at  the  ofDeaa  of  tba  Dla- 
trlet ■agtaMara  at  Loa  Angeiaa  and 


PIPE 

PIPE  -  VALVES  .  FirnNGS 

FadUtiaa  for  pipa  bendittg 
and  mairifoMo 

TSrflta  Far  Prioaa 

Padflc  PipeCoa 

16S  Spew  St.  Sm  FrudMO 


Asphalt  plant  mixer  operator.—  L45 
Asphalt  spreading  aoachlne 

operator 1,75 

Flagman     100 

Laborer     _ iqo 

Motor  grader  operator 1.85 

Oil   distributor   bootman L126 

Oiler  power  shovels  or  cranes..  1.25 
Operator    of    power   shovel    or 
other  excavating  equipment, 
shovel  type   controls    (up  to 

and  including  one  c.  yd.) 1.88 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard)  2.OO 

RoUer  oparltor  -... l« 

Tractor  driver i,T9 

Truck    driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5025 
Truck   driver    (14  cubic  3rarda 
and  leea  than  18  cubic  yaids 

water  level  capacity)  1.4975 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water   level    capacity) _...  1,875 

Truck  driver  (4  cubic  yards 
and  leas  than  8  cubic  yards 

water   level   capacity) _...  1.1875 

Truck  driver  (less  than  4  cubic 

yards  waUr  level  capacity)..  L082S 
Any  daaalflcatlona  omitted 

herein  not  less   than LOO 

Overtime  — one    and    oae-half    (IH) 

tlmea  the  above  rates. 
Sundays  and  holidays  Caxcept  watdi- 
men,  guarda  and  flagiaaa)— one  and 
one-half  (IH)  tlmea  ttie  above  ratea 
The  ratea  of  wagea.  tnduding  ovar> 
time,  holiday  or  Sunday  rataa,  abova 
specified  are  subject  to  the  affaot.  If 
applicable  hereto,  of  executiva  ovdem 
of  the  PreaMent  of  the  Uhltad  Stataa 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  ordera  of  the 
President  or  any  other  authoriaed 
Federal  officer  or  agency,  Inaofar  aa 
the  same  may  be  applicable  to  thla 
contract  In  case  of  any  Inconalat- 
ency.  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  ahall  control 

Plans  may  be  seen,  and  forma  of 
propoaal,  bonda,  contract,  and  ajMd- 
flcatlons  may  be  obtained  at  the 
office  of  the  SUU  Highway  Bngl- 
neer, PubUc  Worica  Building.  Sacra- 
mento. California,  and  they  may  ba 
aeen  at  the  offlcea  of  the  Dlatrlet 
£ngineers  at  Loa  Angelea  and  San 
Francisco,  at  the  ofHce  of  the  DIa- 
trict Engineer  of  the  Dlatztet  In 
which  the  work  la  altuated.  and  at 
the  office  of  the  Associated  Oanaral 
Contractors  In  San  Frandaoa 

No  bid  will  be  considered  tmleaa 
it  is  made  on  a  blank  form  fumlabad 
by  the  SUte  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Propooal  RequiramenU 
and  Conditions  set  forth  under  Soe- 
tion  2  of  the  Standard  Spadfleatlon. 
Each  bidder  must  be  Ueeased  and 
alao  prequalified  as  required  by  law 
(see  said  Proposal  RequlremenU  and 
Conditions). 

The  Department  of  PubUc  Woifca 
reeerves  the  right  to  reject  any  or  aU 
bids. 

DEPAJRTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWATS 
a  T.  MeOOT. 
SUU  Highway  Knglneer. 
Dated :  April  12.  1046. 

(Daily  Padfle  BnUdar) 
(April  12,  19.  M,  1040) 


Highway  I mprevementa— Alameda 
Cawity 

STATK  OF  CAUFORNIA 

DCPARTMCNT  of  PUBLIC  WORKS 

DIVISION  OF  HIQHWAYS 

NOTICE  TO  CONTRACTORS 


win   ba 

at  tha  office  of  the  StaU  Highway 
Engineer.  Boom  878,  PubUo  Worka 
Building.  Sacramento.  Calif omla,  un- 
til 2  o'cledt  P>m.  on  May  1ft,  iSM. 
at  which  time  they  wtu  bo  publidy 
opened  and  read  In  the  Aaaembly 
Room  of  aald  bulldlag.  for  oonatract- 
Ing  StaU  Highway  in  aeoordaaoe 
with  the  spedflcationa  thanfor.  to 
which  special  rsfersnce  la 
follows : 

Alameda  Co«»#»ty,  aoraat 
Creek  and  ever  the  traoka  af 
Western  Pectfle  Rallread  Company 
about  2.7  mllee  weet  of  Sand  (IV- 
Ala-147-A)  a  bridge  and 
creesina  and  appreaohee  to 
structad. 


driver    (8   cuMc   yarda 
water  level  capadty  or  more)  1.72B 
Truck   driver    (6   cubic   yarda 
and  lees  than  8  cubic  yaxda 

water  level  capacity)  .  L875 

Intermediate  Grade  Labor 

Concrete  vibrator  operator LSB 

Jackhammer  operator  . LSB 

Oil  distributor  bootman LISB 

Oiler,  power  shovels  or  eranea.  L40 
Truck    driver    (4  cubic    yarda 
and  leaa  than  6  cubic  yarda 

water  level  capadty)  1.202B 

Truck  driver  (leaa  than  4  cubic 
yards  water  level  capadty).  LIB 
Unskilled  Labor 

Flagman    _._-_ __  1.0025 

Laborer  L0625 

Positions  not  llated  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  apadal 
provisions,  as  Interpreted  In  the  Ught 
of  this  classification. 

Tlte  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  leaa  than 
11.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leaa 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  ratea  aj«  aot 
shown  above,  ahall  be  not  leas  than 
8L00  per  hour. 
Overtime  — one    and    one-half    (1%) 

times  the  above  ratea 
Sundays  and  hoUdays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  Umes  the  above  ratea. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  ratea.  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  ordera 
of  the  President  of  the  United  SUtee 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authoriaed 
Federal  officer  or  agency.  Inaofar  aa 
the  aame  may  be  appUcable  to  thla 
contract.  In  case  of  any  Inconalat- 
ency,  the  ratea  fixed  by  any  audi 
appUcable  Federal  order,  whether 
higher  or  lower,  shall  cmitroL 

The  attenaon  of  bidders  la  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  ftnanoad  in 
whole  or  in  part  with  Federal  funda 
and  that  therefore  aU  of  the  applica- 
ble Federal  sUtutee,  rules,  and  regu- 
lations WiU  apply  to  sudi  work. 

The  attention  of  bidders  la  par- 
ticularly directed  to  the  provldona 
of  SecUoa  7,  article  (a),  aubartlcia 
(0).  of  the  Standard  Spadfleationa 
regarding  the  use  of  domeatle  maU- 
rlAls;  aad  aleo  to  the  provlaicsia  of 
Section  8.  artidee  (a)  and  (b).  of  the 
Standard  Spedflcationa.  regaining 
subcontracting  and  aadgnment  of  the 
contract,  respectivdy. 

Plans  may  ba  aeen.  and  forma  of 
proposal,  bonda.  contract,  and  apad- 
ficatlons  may  be  obtained  at  the 
office  of  the  SUU  Hlf^way  Ikigi- 
neer.  Public  Woriu  BulUUng,  Sacra- 
mento. C^alifomia,  and  they  may  be 
seen  at  the  offlcea  of  tha  Diatrict 
Engineers  at  Loa  Angelea  and  San 
Frandaoe^  at  tha  <rffice  of  the  Dia- 
trict Bngtnaar  of  the  district  in  which 
the  worii  is  situated,  and  at  tba  office 
of  the  Aaaodatad  Oeneral  Contractors 
in  San  Frandaoa 

No  bid  will  be  coaaldwad  milma 
it  la  made  on  a  blaxik  form  fnrnlahad 
by  the  SUte  Highway  Knglnaar  and 
la  made  in  accordance  wlw  the  pro- 
visions of  the  Propoaal  RequlremanU 
and  Conditlona  aet  forth  under  Sec- 
tion 2  of  the  Standard  Spadfleationa 
Bach  bidder  must  be  Uceneed  and 
alao  prequalified  aa  required  by  law. 
(See  said  Propoaal  RequlremenU  and 
Conditions.) 

The  Department  of  PubUc  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWATS 
O.  T.  McCOY, 
SUte  Highway  Engineer. 
Dated  April  19,  l»4d 

(Dally  Pacific  Builder) 
(April  10-20^  May  S.  l»«f) 


V^  to  10  H.  K 


Electric  Table  Saws  •  Band  Saws  •  Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Ttnk  •  Ung  Sawi 

SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 


160  Tenth  Street 


SAN  FRANCISCO  ^^'  MArket  IWl 


C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  •  SNAP  TIKt  •  SCKEKD 

SUPPORTS   -   COLUMN   CLAMPS 

SHORES  •  RAWLPLUQS  •  STARDIIILLa 

ELECTRIC    HAMMERS   •    KkKCTfllC 

DRILLS   •  CURING   COMPOUND 

MULTIPLEX  SAWS  •  EXPANSION  JOINT 

CONCRETE  VIBRATOna 

1385  W.  letli  St.,  niH—ii,  Cdtf. 
TEa9lsbwl40i 

M'HOUR  PHONE  SERVICE 


Pip«  Fobricofing  ond  Bending 

General  Mochine  Work  of  Every  Typ# 

Non-Ferroui  Costingt 

St««l  V«lv*s  ond  ntfingt,  Fl«ng«t,  ond  Woldiwg  Pltflngt 

U.  S.  PIPE  &  MFG.  CO. 

24f  nrst  %fr—f  Sm  Francisco  EXbreak  03t0 


i 


Pre,  Na.  17&— Caat  Iran   Elbewa 
and  NIpplaa 

NOTICE  TO  CONTRACTORS 


Sealed  propoeala  wlU  be  reodvad 
in  Room  305  of  the  o<floa  of  the  East 
Bay  Munldpal  UtiUty  Dtotrid.  Sl>. 
l«th  Street,  Oakland.  Callfonila.  ua- 
tU  0:80  P.M..  Wedneeday.  May  1,  1»4i, 
and  will  at  that  hour  be  opaaed  for 
fumiahlng  approaimataly  13 — lB>lBch 
CAST  IRON  KLBOWS.  aad  34— 
CAST  IRON  NIPPLES,  aa  par  aped- 
fteatlooa 

Propoaal  Na  17S2  covering  aaasa 
may  be  obtained  upon  appUcattoa 
at  Roan  ai3,  Purehaataf  DcpartmeaL 
of  tha  cCOca  of  the  Diatrict 

DANIEL  RBAD. 

Secretary. 
Oakland,  CaUf  orala. 
April  19,  IfML 

(Dally  Padfle  Buildar) 
(April  22,  lt40 


(Ooatlaaad  ob 


) 


FOR  RENT 

Cembinatiaa  %-yd.  HOC.  OIIAO- 
LINE.  CLAMSHELL  an^  SHOV- 

CARRKXKGAiniER 

Phana  iU. 
MO  Oeaan  Ava. 


Cement  Gnii  ConstriictiQn  CoB|iaiy 

GUNfTE;  SANDBLASTING,  CONCRETE  CinTING 
CONTRACT  or  RENTALS 

PIknm  GAHmU  76i3    -    24  Csfif  omia  SL, 


CONTRACTORS:  see  us  rfforf  vrio  Bfof 

We  Mfill  finance  sound 
Improwement  District  Jobs 

a  We  enter  into  written  contracts  before  you  bid . . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  earty  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Art  asd  1915  Act 

BONDS  and  WARRANTS  •  bought  •  quoted  •  sold 

STONE  &  Y0Ul\iGBEB6 


PhomeCoUect 
SuS$er5460 


«5«   MDS9   MVILDIKC    •    SAN   tMjMCtMCO  4 
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COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RDTTAL  SERVICE 

DIIILL    STEEL    -   QADS 

V- BELTS 
WIRE   ROPE  AND  FITTINOS 
BALL  4  BOLLEB  BEARINOS 

■ME^SITS 
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SKILSAW  PORTABLE  ELECTRIC  TOOLS 
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BOtCE-CRANE  k  DURO 

Woodworking  PowBr  Tooli 
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DAILY    PAClFir    BUILDEE 


ADVAHyCE  COMSTRPCTIOM  REPORTS 


FRlDAy.  APRIL  26.  1946 


DAILY  PACIFIC  BUILDER 


Cv«ry  Moraine.  Exo«^  8aturtey,  SuMtey  mn4  L«o«<  H«IMay« 


'^^^l^'^^P^^  BUILDKR  1«  the  pioneer  ooaatruction  dally  oC  th« 
irtMtacCoitMU  MmiaUiniag  a  completo  n«w«  raporUnc 


00T«rln(  aU  principal  buUding  and  engiueeAng  pro]«eU 

•onsoHdated  Jaauary  S,  IB^,  with  L&n«n'a  XdTMO* 

CofUtoictioQ  Report*.  A  l^eguA  Newapap«t  of  f«i- 

•nU  c^cuUitlon  as  defined  by  the  Superior 

Court  of  San  Frandaco  Ck>imt7. 

SUBSCRIPTION  FIATEt: 
D«  Month;  |80  per  Year  (Payable  in  Advanoo).  tintio  Conff  lid 

■Btacod  mm  ■ocond-Claaa  matter  July  2t.  1907.  at  the  post  octioe 
•t  8«B  Fraaeiaco.  CaUfomia.  under  the  Act  of  March  8,  1879 


PablidlMdby 
STARICRATH  PRfff  HNG  A  PUBLISHING  Oa 
vhidcr  A  maiMiywn^nt  •grcicuiMil  wila 
F.  W.  DODGE  CORPORATION,  Owmt 

Q.  E.  McQAVRAN,  Editor  J.  E.  ODQERS,  Advortlolnfl  Mani 

486  Tenth  St,  San  Francisco  3  T«Li  MArk^  71ie 


Fremont  Street. 
Addition  of  alx  clasarooma. 
Owner— San  llatco  Elementary  Sch. 

District,   Albion   Horral,    STupt..   120 

North   Ellsworth  Ave,   San   Mateo 
Architect—Ernest  J.   Kump  Co.,  251 

Kearny  Street,  San  Francisco. 

4/26/46  '  •     •     9 

PREPARING    WORKING 
DRAWINGS 

BLEACHERS  Bet.    Cost.   $15,000 

REEDLEY,    Fresno   County,   Calif 
Construction  of  steel  bleachers. 
Owner— Reedley    Joint     Union    Hieh 

School  District,  Reedley. 
Architect— Ernest  J.   Kump  Co,  251 

Kearny  Street,  San  Francisco.' 


BUILDING  SECTION 


4/26/46  •     •     9 

PREPARING 

PRELIMINARY    PLANS 

SCHOOL  ADDN.  Coat,  »150.000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Beresford   Park   School,  2Sth    Ave. 

Addition  to  an  elementary  school  of 
one  wing  containing  6  claaarooms 
and  cafeteria  and  multi-use  room 
and  repair  and  paving  of  play  area 

Owner — San  Mateo  Elementary  Sch. 
District,  Albion  Horral,  Supt,  120 
North  Ellsworth  Ave.,  San  Mateo. 

Architect — Ernest  J.  Kump  Co.,  251 
Kearny  Street,  San  Francisco. 


^  JL 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  olasal* 
fled  aa  followa: 


Commarolal  BIdga  

Educational  BIdgs. 

Hoepitala 

Industrial    BIdga. 


1-  a 

9-10 

11 

12-19 

14-17 

18-19 


Public  Buildings 

Religious  Buildings 

Social,  Recreational  BIdga  20-21 

Realdontial   Buildings  22-28 

Transportation  BIdgs. 27 

Miscoilaneous  BIdgs. 28-30 


l.fr_COMMERCIAL  BLDGS. 

4/26/46  •~~i 

PLANS   COMPLETED 

ALTER   STORE 

SAN  FRANCISCO.  SW  Cor.  Fillmore 

and  Washington  Streets. 
Alterations  to  2-story  store  building. 
Owner— Withheld. 
Architect— William.    Mooser,    Sr.,    251 

Kearny  Street. 


4/26/46  ••    8 

CONTRACT   AWARDED 
WAREHOUSE 

Approximate  Cost  |50,000 
SAN  FRANCISCO.  Northeast  comer 

Rlncon  and  Federal  Sts. 
Construction  of  warehouse. 
Owner — American  Marine  Paint  Co., 

811  California  St 
Architects— Kent  &  Hass,  525  Market 

Street 
Contractor  —  Dinwiddle    Construction 

Co.,  211  Crocker  Bldg. 


4/26/46  •     •     8 

PREPARING    WORKING 

DRAWINGS 

STORE  AND  OFFICE  BLDG. 

Est.  Cost  125.000 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 
637   San   Mateo   Avenue. 

Construction  of  two-story  reinforced 
concrete  and  concrete  block  elec- 
trical and  radio  store  with  offices 
on  second  floor. 

Owner — Geo.  Peasano,  637  San  Ma- 
teo Ave.,  San  Bruno. 

Plans  by  Wm.  B.  Merryman,  443  Sam 
Mateo  Ave.,  San  Bruno. 


2-8 


4/26/46  • 

PLANS   BEING   FIGURED- 
BIDS    OPEN    MAY    3 
ALTER   DISPLAY  ROOM 
SAN  FRANCISCO.  1175  Potrero  Ave. 
Alterations  and  additions  to  automo- 
bile display  rdbm. 
Owner — Doherty  Bros.,   Ford  agents, 

1175  Potrero  Avenua 
Architect  —   Winfield   H.   Hyde,   706 
Butler  Building. 

Plans  are  being  figured  by  the  fol- 
lowing selected  contractors: 
Barrett  &  Hilp.   918   Harrison   St, 
Carrico  &  Oautier,  366  Ocean  Ave 
De  Luca  &  Son,  1700  Filbert  St 
Rademann-Ouisto,   40   Ringold   St. 


4/26/46  *     •     9 

PREPARING 

PRELIMINARY    PLANS 

SCHOOL  ADDN.  Cost    $254,000 

SAN  MATEO,  San  Mateo  Ca,  Calif. 
Sunnybrae  School,  S.  Delaware  and 
Birch. 

School  addition  of  two  classroom 
wings  of  7  classrooms  and  admin- 
istration unit  and  multi-use  room 
and  cafeteria. 

Owner— San  Mateo  Elementary  Sch, 
District  Albion  Horral,  Supt,  120 
North   Ellsworth   Ave.,   San   Mateo. 

Architect — Ernest  J.  Kump  Co.,  261 
Kearny  Street  San  Francisco. 


•• 


4/26/46 

WORKING   DRAWINGS 

COMPLETED 


•• 


4/26/46 

BONDS  VOTED 
j     TEMPLE  CITY,   Los   Angeles   Co., 
,  Calif  .—Voters    of    the    South    Santa 
2  ,  Anita  School  District  2048  E.  Long- 
don  Ave.,  Temple  City,  approved  on 
April   12   a  proposal   to   Issue   bonds 
in  the  amount  of  $200,000  to  finance 
construction  of  new  school  at  Broad' 


GARAGE 

SAUSALITO,  Marin  County.  Calif. 

Construction  of  garage  and  service  ;  way  and  Cleverly  Ave.,  Temple  City, 
station,  frame,  stucco  and  brick  i  Marsh,  Smith  &  Powell,  816  W.  5th 
materials,     to    Include    lubrication   St.,   Los   Angeles,   are  architects  for 


room,  tire  department,  gasoline 
salesroom,  etc. 

Owner — Pleracclnl  Broa,  c/o  archi- 
tect 

Architect— Harry  A.  Bruno,  Syndi- 
cate Bldg.,  1440  Broadway,  Oak- 
land. 


the  district 


9-10— EDUCATIONAL 
BUILDINGS 


4/26/46  9 

BOND    ELECTION 
TUCSON,  Ariz.— Voters  of  Tucson 

Elementary  School  District  No.  1 
land  of  the  High  School  District  will 
I  vote  May  14  on  a  proposal  to  Issue 
I  bonds  in  the  amount  of  $2,100,000  to 
I  finance  a  building  program. 


•• 


-  14/26/46 
9, PREPARING 
[DRAWINGS 
'school  ADDITION 


WORKING 


4/26/46 

BOND   ELECTION 

SWIMMING  POOL,  ETC.  i  SCHOOL  ADDITION       Cost  $254,000 

Estimated  Cost  $450,000  '  SAN  MATEO,  San  Mateo  Co.,  Calif. 
EUREKA,  Humboldt  County,  Calif,  j  Borel  School,  Bameson  Ave 
Construction  of  swimming  pool,  gym-  |  School  addition  of  two  wings,  con- 
naslum  on  high  school  property,  {  taining  10  classrooms  ajid  gymna- 
building  of  roof  over  section  of ,  slum,  including  locker  and  shower 
grandstand  at  Albee  Stadium  and  ;  room,  and  some  grading  and  addi- 
addltional  classrooms  at  high ;  tional  paving  of  play  area. 
school.  I  Owner — San  Mateo  Elementary  School 

Owner — Eureka  High  School  District       District,    Albion    Horrall,    superln- 
Eureka.  I     tendent,  120  N.  Ellsworth  Ave.,  San 

The  school  district  will  vote  around       Mateo. 
June    18-20   on    a   proposal    to   issue  \  Architect — Ernest  J.    Kump  Co.,  251 
bonds  in  the  amount  of  $460,000,  pro-  i     Kearny  St,  San  Francisco. 

ceeds    of    which    would    be    used    to  t  . 

finance  above  construction.  ;  4/26/46  ••    9 

iPREPARING    PRELIMINARY 

4/26/46  •     •     9    PLANS 

PREPARING    WORKING  !  SCHOOL  ADDITION 

DRAWINGS  iALMA,  Santa  Clara  Co.,  Calif.  Three 

SCHOOL  ADDN.  Cost  $75,600  ;     miles  south  of  Los  Gatos. 

SAN  MATEO.  San  Mateo  Ca.  Calif.  ;  Construction   of   prefabricated   class- 
Lawrence  School,  Srd  Avenue  and  ;     room  addition  to  Lexington  School. 

1  Owner — Lexingfton  School  District 
i  Architect — Henry  David  Kensit  Rm. 
;     4,  Post  Office  Bldg.,  Los  Gatos. 


4/^6/46  •    9 

BOND   ELECTION 

ALTER  SCHOOLS 

LINDEN,  San  Joaquki  Co.,  Calif. 

w*^^"°°*  *^<*   addlUoas   to   school 
buildings. 

Owner  — Unden    Elementar>-    School 
District 

The  school  district  wiU  vote  May 
17  on  a  proposal  to  issue  bonds  in 
the  amount  of  $66,000  to  finance  con- 
Btructlop. 


•• 


4/26/46 

PLANS  COMPLETED 

SCHOOL  BUILDING        Cost  $20,000 

BRENTWOOD,     Contra    Coeta    Ca, 

Calif.  Deer  Valley  Grammar  SchooL 

ConstrucUon  of  two-room  addiUon. 

O^*'— I>«er  Valley  Grammar  School 

District  Brentwood. 
Architect— Frederick   H.   Relmera,   79 

Post  St,  San  Fnanciaca 


12-13— INDUSTRIAL 
BUILDINGS 


12 


4/26/46 

PLANNED 

REBUILD   YARD 

FOWLER,    Fresno   Co.,   Calif.     U.    S. 

Highway   99. 
Rebuild   lumber  yard. 
Owner— Valley   Lumber  Co.,   H   and 

Mono    SU.,    Freano,    P    G.    Franz, 

Manager. 


22.2&~R£SIDENTIAL 
BUILDD4GS 

4/26/  '~~        •24 

PLANS   COMPLETED 

RESIDENCE 

LOS  GATOS.  Santa  Clara  Co.,  CaUf. 

Construction    of    frame    and    atuoco 

realdence   (S  rooma). 
Owner— T.   W.   SteeL 
Architect — Henry  David  Kensit  Rm. 

4.  Post  Office  Bldg.,  Los  Gatos. 


2  4 


4/26/ 

PREPARING   WORKING 

DRAWINGS 

RESIDENCE       Approx.  Coat,  $10,900 

SANTA  CLARA  COUNTY,  CaL  Cy- 
press Road,  1  mile  from  Loa  Gatoa 

Conatructlon  of  frame  and  atucco 
residence    (six   rooms). 

Owner — Frank   Baker. 

Architect — Henry  David  Kenait,  Rm. 
4,  Post  Office  Bldg.,  Los  Gatos. 


2  S 


IS 


4/26/46  • 

TO  START  WORK  SHORTLY 
APT.  BLDG.  Est  Cost  $150,000 

PITTSBURG,  Contra  Costa  Co..  CaL 
NE    side    of    Junction    adjacent    to 
new   Bnea    Dairy   at    Central    and 
Railroad  Avenues. 
Construction  of  4-story  apt  designed 
for   30  3-room    apartments    In    top 
I     three  stories  with  store  or  agency 
I     on  first  floor;  to  be  known  as  the 
I     New  Biltmore. 

I  Owner    and    Builder — Joa    H.    Silno, 
I     1020  Beacon  St,  Pittsburg. 
'Plans  by  owner. 

Work  may  begin  within   the  next 
few  weeks. 


I  4/26/46 

IPREPARING  WORKING 


2  4 


4/26/46 

BIDS    WANTED 

BILLINGS  AND  WHITBaiALL, 
Mont- UnUl  May  9,  3  P.  M,  bids  will 
be  received  by  the  CAA,  Box  3224, 
Seattle  14.  Wash.,  under  Pro.  7-46-316  ,  -.„  .^,^^c 
for  construcUon  of  VHF  radio  range  '  ^Sl^JZlS!^ 
at  BllllnKS  and  VHF  radio  ranee  at  I  "^^^"^  ^^ 
WhitehaU.  "''OAKLAND,   Alameda  County,  Calif. 

Specifications  obtainable  from  the  j  Construction  of  H-room  residence, 
above  office.  i  Owner— Robert  I*  Piatt 

i  Architect — Frederick  H.   Reimers,  79 

I     Post  St,  San  Francisco. 

4/26/46  I  12  1  

PLANNED  4/26/46 

PLANT  Est  Cost  $80,000-$40.000    PREPARING 

SOUTH   REDDING,    Shasta  County.  '  ^©"•^'^G    DRAWINGS 
Calif 


2  4 


RESIDENCE  I 

Construction   of   milling  and   transit  I^^^^LEY,  Butte  County.  Calif.  i 

plant  Construction  of  10-room  residence.      i 

Owner— Starr    Lumber    Corp..    F.    T.  '  Owner— Frederick    Onstott  > 

Kennedy    and    A,    C.    Ames,    local  '  Architect- Frederick  H.   Reimers.   70 
representatives.  Hotel  Redding,  1310  j     ^****  S*'  ^*°  Francisco.  j 

California  St,  Redding.  ^~~~~ 

Work  is  expected  to  be  completed  '  */26/46  •    2  4  i 

within  60  days. 


I  4/26/46 
PREPARING 
PRELIMINARY   PLANS 


4/26/46  ••18 

BIDS   WANTED 

SAN  FRANCISCO.— UntU  May  7, 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room 
287,  City  Hall,  under  Municipal  Rail- 
way contract  No.  226  for  construc- 
tion of  remote  control  radio  station 
at  Christmas  Tree  Point 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  upon  deposit  of  $10. 


1  RESIDENCE 

SAN  RAFAEL,  Marin  County.  Calif. 
j  Construction  of  6- room  residence. 

Owner — F.  Grandi. 

Architect — Frederick  H.  Reimers,  79 
I     Post  St.,  San  Francisco. 


Sohadulo  Na.  1 
JFsr  l*ump  Araa  Na.  1 
<1)  jBOO  cu.  yda  excavation,  com- 

(2)  MO  cu.  yda  szeavatlon,  rook; 
(2)  wiwatering  foundattaas; 

(4)  aw  cu.  yda  ba^kfiU; 

(5)  dompactlng  320  cu.  yda   back- 
fill; 

(6)  fUmiahin  gand   placing  20  oo. 
yda  graTOl  backfill; 

(7)  fkimiahlny  and  placing  66  ou. 
yda  graval  surfacing; 

(8>  dtrilllng  35  lln.  ft  holes  for  an- 

£r  bars  and  grouting  bara  in 
cu.  yds.  concrete  in  strue- 

(10)  pOacing  46,000  lbs.  ralnforco- 
mant  bara; 

(11)  erecting  282  lln.  ft  faaco; 

(12)  iaatalllng  2800  Iba  gate  TalTaa: 
(18)  lAatalling  5700  lbs.  traahracka; 

(14)  installing  750  Iba  mlaoeUane- 
oua  metal  work; 

(15)  installing  33,800  Iba  pumping 
Unlta; 

(16)  iaatalllng  9000  Iba  motor-con- 
trol switch  houses; 

(17)  installing  16.000  Iba  of  power 
tranaf  ormara ; 

(18)  Uistalllng  4600  Iba  mlsceUane- 
ous  electrical  equipment; 

(19)  hlistalllng  560  Un.  ft  electrtcal 
niietal  conduit  1-in.  or  less  In 
diameter ; 

(20)  histalling  400  lln.  ft  electrical 
nketal  conduit  more  than  1-ln. 
in  diameter  but  not  more  than 
2-ln.  in  dlanMt^; 

(21)  installing  270  lln.  ft.  electrical 
nonmetallic  conduit  2-in.  in 
diameter; 

(22)  installing  2200  Iba  electzlcal 
conductors,  ground  wires  and 
ground  rods; 

(23)  erecting  2000  Iba  switchyard 
structures. 

Schedule  No.  2 
For  Pump  Area  No.  2 

(24)  2000  cu.  yda  excavation,  com- 
mon; 

(25)  1<>  cu.  yds.  excavation,  rock; 

(26)  un  watering  foundations; 

(27)  8l0  cu.  yds.  backflU; 

(28)  compacting  810  cu.  yda  back- 
fill; 

(29)  famishing  and  placing  85  oil 
yda  gravel  backfill; 

(30)  furnishing  and  placing  60  cti. 
yds.  gravel  surfacing; 

(31)  drilling  35  lln.  ft  holes  for  an- 
chor bars  and  grouting  bara  in 
place; 

(32)  298  cu.  yds.  concrete  in  struc- 
tarea; 

(33)  placing  45,000  lbs.  reinforee- 
nient  bars; 

(34)  sitting  906  lln.  ft  fence; 

(36)  installing  8360  lbs.  gate  valves; 

(36)  installing  4800  lbs.   trashracks; 

(37)  installing  850  lbs.  miscellane- 
ous metal  work; 


(88)  ixistaUing    60300    Iba    pumping 


(84)  InstaUtag  11.000  Iba  motor-oon- 
trol  switch  tkouses; 

(40)  instaUtng  80^000  Iba  of  power 
transformers ; 

(41)  installing  4600  Iba  mlaoellane- 
ous  electrical  equipment - 

(42)  instaUlng  750  lln.  ft  electrical 
metal  oonduit  1-in.  or  leaa  in 
diameter ; 

(48)  instaUlBi;  100  Un.  ft  electrical 

metal  oonduit  more  than  i-tn. 

in  diameter  but  not  more  than 

2-in.  in  diaaaeter; 
(44)  installing  180  Un.  f t  electrical 

metal  oonduit  more  than  2-tn. 

in  diameter  but  not  more  than 

S-in.  in  diameter; 

(46)  installing  270  lln.  ft  electrical 
non -metallic    conduit    2-ln.    in 

diameter ; 
(48)  InstaUlng  2700  Iba  of  electrical 
conductors,    ground   wires   and 
ground  rode; 

(47)  erecting  2000  Iba  of  swlt^yard 
structurea 

Schedule  Na.  3 
For  Pump  Area  No.  2 

(48)  1800  cu.  yda  excavation,  com- 
mon: 

(49)  10  CU-  yds.  excavation,  zt>ck; 

(50)  unwatering  foundations; 
(61)  715  cu.  yda  backfill; 

(52)  compacting  715  cu.  yda  back- 
fill: 

(53)  fumishin  gand  placing  SO  cu. 
yda  gravel  ba«kfill; 

(54)  furnishing  and  placing  00  cu. 
yda.  gravel  surfacing; 

(55)  drilling  35  lln.  ft  holes  for  an- 
chor bars  and  grouting  bars  in 
place; 

(56)  260  cu.  yda  concrete  In  struc- 
tures; 

(57)  placing  39,400  Iba  reinforce- 
m«it  bars; 

(58)  erecting  806  Un.  f t  fanoe; 

(59)  installing  2860  Iba  gate  valrea; 

(60)  installing  600  lbs.  miscellane- 
ous metal  woik; 

(61)  Installing  47.200  Iba  pumping 
units; 

(62)  installing  11.000  Iba  motor-con- 
trol switch  houses; 

(63)  installing  80.000  Iba  of  power 
transformers ; 

(64)  installing  4600  lbs.  miscellane- 
ous electrical  equipment : 

(65)  installing:  750  Hn.  ft  electrical 
metal  conduit  1-in.  or  less  in 
diameter ; 

(66)  installing  300  Rn.  ft  electrtcal 
metal  conduit  more  than  1-in. 
in  diameter  but  not  more  than 
2-in.  in  diameter; 

(67)  Installing  180  lln.  ft  electrical 
metal  conduit  more  than  2-ln. 
in  diameter  but  not  more  than 
S-in.  in  diameter; 

(68)  installing  270  lln.  ft  electrical 
non-metallic     conduit     2-ln.    In 


2  4 


•• 
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4/26/46 

TO  START  WORK 

CANNERY  BUILDING  Cost  $200,000 

TURLOCK,  Stanislaus  County,  Calif. 

Construction  of  one-story  reinforced 
concrete  and  structural  steel  can- 
nery building. 

Owner — Puccinelli  Packing  Co.,  Srd 
St    Turlock. 

Architect— G.  N.  Hllbum,  1211  K  St, 
Modesto. 
Owner  will  award  seggregated  con- 

tracta 


4/26/46 
PREPARING 
PRELIMINARY    PLANS 
RESIDENCE  Cost   $10,000 

HEALDSBURG,   Sonoma  Co.,  Calif. 
Construction    of    5-room    residence. 
Owner — Mrs.  Carlotta  Crawford. 
Architect — Frederick   H.    Reinriers,    70 
Post  St.,  San  Francisco. 


SUB  -  BIDS  WANTED 

General  oontraetors  desiring  aub-blds  en  any  Job  are  Invited  to  make  known 
thehp  requiramente  in   thia  oelumn.    There   la   no   charge   for  thia  aervloe. 

Medloal   Bldg.,  LafayaUa;    No  bid  opening  date  eel. 
A.  J.  Hopper  Ca.  248  Langton   St,   Ban  Francisco    (MArket  7070). 


Engmeering  Section 


store  Bldg.,  E  14th  St,  San   Leandro;    Bide  opon   April   25,  10:90  A.  M. 
Stolte,  Inc.,  8461  San  Leandro  St,  Oakland  (TRlnldad  1064). 

School  Bldg.,  Main  and  Berlceley  Sta.,  Sueanvllla;   Bids  open  May  6,  8  P.M. 
Ll  Q.  Shals,  Route  1,  Box  22.  Chlco  (CJhico  1088). 


m 


1  2 


. 


' 


DONT  GET 

HOT  UNDER  THE  COLLAR 


I 
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COMPLETING  PLANS 
SCHOOL  ADDN.        Est  Cost  $46,000 
EL   DORADO   COUNTY,   Calif.   Pol- 
lock Pines  Elementary  School. 
.    Addition  of  two  classrooaas  and  health 
■      room  and  kitchen. 
,  Owner  —  Pollock     i*lnee    Elementary 
I     School  District  clerk.  Box  481,  Ca- 

mino.  El  Dorado  County. 
Architect  —  Gordon    Stafford,    Insur- 


Vf 
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PREPARING 

WORKING     DRAWINGS 

PLANT  Est    Cost    over   $50,000 

SAN  FRANCISCO.  18th  St  and  Po- 
trero Ave. 

Construction  of  two-story  reinforced 
concrete   exterminating  plant. 

Owner— Rose  EiXterminator  Co.,  36 
Polk  St 

Architect — Donald  Powers  Smith,  58 
Sutter  Street 


NEWS  INDEX 

For  convenient   reference,   news 
reports  in  this  section  are  olaasl- 
fled  as  fonows: 
Water  Supply  and  Sewage 

Disposal   Plants 81-82 


•  • 


1  S 


4/26/46 

ADDENDUM   No.  2  ISSUED 

INYOKERN,  Kern  Co.,  Calif.- Ad- 
dendum  No.   2   to    NOy    13284,    Spec, 
ance  Bldg.,  806  K  St,  Sacramento.  ;  17449,  for  catapult  and  arresting  gear 

at  the  Naval  Ordnance  Test  Station, 
Inyokem,  for  which  bids  will  bo 
opened  April  29,  11  A.  M.,  is  on  file 
for  examination  at  the  office  of 
DAILY  PACIFIC  BUILDER,  465 
Tenth  St.,  San  Francisco. 


Bridg 
Dams, 


ReservoIra  and 

Dredging 


Doeka,  Piers  A  Harbors 

Parks.  Airports  and 

Piajigrouncle    „ 

RaHroada,  Subways  and 

Tunnels 


Electric  Lighting  and 

Transmission   Lines  

Sewers 

Strasts  and   Highwaya 

Gas,   Water  and   Oil    Pipe 
Lines  


S3 


36 


87 


ei 


Alter  Auto  Display  Room,  1175  Potrero  Ave.,  S.  F.;   Bids  open   May  3. 
Barrett  &  Hilp.  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Radetoann-Guisto,  40   Ringold   St.,    San   Francisco    (MArket   8161). 
<3arri|co   &   Oautier,    365   Ocean    Ave.,    San    Francisco    (JUniper   4-8081). 

Studio  Bldg.,  The  Alameda  at  Oavia  St.  San  Jose;   Bids  open  May  1 
Carl  N.  Swenaon  Co.,  855  Stockton  Ava,  San  Joae   (BAlIard  2602). 

Alter  Apt.  House,  Van  Ness  Ave.  and  Vallejo,  S.  F.;    Bids  open  May  6,  M. 
G.  P.  W.  Jensen  &  Sons.   Inc.,  320  Market  St.  S.   F.    (GArfleW  2444K 
MartlnelU  Conatr.   Co.,  44  Mary   St.,    San   Francisco    (GArfleld  8277) 

Alter  Restaurant  374   Bush  St.,   S.   F.;    Bids  open    April   30,   Noon. 
Blvln  O.  Stendell,  2278  Market   Street.   San   Francisco   (HEmlock  6352) 


•• 
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BIDS    REJECTED 
j  HIGH  SCHOOL 

SAN  MATEO.   San  Mateo  Co.  West 
of   Lomita  Park,   San   Mateo  High 
I     School. 

I  Construction    of   gravel-packed   well, 
[     installation  of  casing  and  run  test 
!     at  San  Mateo  High  School. 
Owner — Board  of  Trustees, .  San  Ma- 
teo   Union    High    School    District, 
Carleton  W.  Herrmann,  clerk,  San 
Mateo. 
!     Bids  rejected  as  too  high ;  new  bids 
;  will  not  be  asked. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


II 
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jPREPARING 

IPRELIMNARY    PLANS 

!  BUS  GARAGE 

jDOS   PALOS,   Merced    County,    Calif. 
Construction  of  steel  frame  bus  ga- 
rage. 

Owner— Dos  Palos  High  School  Dist 
Architect — Ernest  J.   Kump  Co.,   251 
Kearny  Street  San  Francisco. 


' 


EXbrook  36S7 

'Necessity  is  the  mother  of  invention"  is  truer  today  than 
ev«r.  To  meet  wartiine  needs,  PABCO  has  created  numeixxia 
new  ^)edfications  to  scJve  tough  building  or  maintenance 
problems  with  a  minimum  of  restricted  materials. 

Whatever  >ouf  problem,  our  experienced  service  reprcacnto- 
tivea  and  trained  TECHNICAL  STAFF  can  figure  out 
WHAT  TO  USE  AND  HOW.   Try  us! 

PABCO  PAINTS 

ROOnNGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

WFRB  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  firannan  Street     •     San  Frandsoi^  W 

Government  Spedfication 
PAINT    -    ROOFING    -    LINOLEUM 


I 


' 


' 


C4iCC(.C        fti     P    OSftR    RlJIiDtRS    Of 

OVERHEAD  GARAGE  DOORS 

BfSlOfNT'Ai   crd   COMMfBClfiL 


»PANIt,    f>   HZ     SUiMC    DOORS 
"   ")  W  A  R  t      a  V  A  II  A  B  i.  I      «  O  R 
\:  I     T  '  P  I  $     OF     ■ • 


OVERHEAD  DOOR  CO. 

Ph^na  Olympk  6312 

Mao  8an   Pablo  Ava,  OAKLAND 

• 

Phone  JUniper  4-7897 

8781  mtwien.  SAN   FriANCISCO 


RUSTIC  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and    Commereial 
—FREE    ESTIMATES— 

*       *       * 

Easy  Overhead  Door  Co. 

Phone  THemwail  8118 


gUirs-gT    2808  San  Pablo  Ave.,  Berkeley 


•• 
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14-17— PUBUC  BLDGS. 


4/26/46 

BIDS   WANTED 

YAKIMA   PROJECT,    Washington. 
!— Until  May  15,  10  A.   M.,   bids  will 

be  received   by   the  U.   S.   Bureau   of 

'Reclamation,    Yakima,    Wash.,    under 

4/26/46  ••     141  Spec.    1290    for    the    construcUon    of 

STARTING   WORKING  'pumping  plants  for  pump  areas  Nos. 

DRAWINGS  1.  2,  3,  4,  8,  15  and  16,  Roza  Division, 

POMONA,  Los  Angeles  Co.,  Calif.—  Yakima  Project,  Washington.  The 
Architect  Peter  Flcker,  645  E.  Holt '  plants  are  situated  between  Pomona 
St.,  Pomona,  Is  starting  working  1  and  Benton  City,  Wash, 
drawings  for  the  construction  of  an  !  The  principal  Items  of  work  and 
agricultural  exhibit  building  at  the  j  the  estimated  quantities  involved  are 
Los  Angeles  County  Fairgrounds,  Po-  |  aa  follows : 

mona,  for  Los  Angeles  County ;  ProJ-  |  - — — 

ect  No.  1187 ;  estimated  cost  8555,232.  i  — 


CONTRACIORS     Save  Money  and  Time 

I  BY    USING 

QUANTITY  SURVEYS 

1^  JESSIE  STREET         -         SUtter  8S61  SAN    FRANCISCO 

PREPARED  BY  LeROY    SERVICE 


1  7 
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PLANS  COMPLETED 

DETENTION  HOME         Cost  $75,000 

NEVADA  CITY,   Nevada  Co.,   Calif. 

Construction  of  two-story  reinforced 
concrete  detention  homa 

Owner— County  of  Nevada. 

Architect — George  C.  Sellon.  Califor- 
nia State  Life  Bldg.,  Sacramento. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS.    ; 

4/26/48  •     •     2  1  I 

TO  START  WORK 
THEATRE  Est.    Cost.    $200,000 

PITTSBURG,  Contra  Costa  Co.,  CaL  I 
SE  comer  of  Central  and  Railroad  ! 
Avenues.  I 

Construction    of   reinforced   stadium-  ! 
type    theatre     (91x180).    tile    front,  j 
108-ft  marquee.   1.300  seats  to  In- 
elude  eight  rows  of  loges.  and  an  , 
elevator  to  projection  room:  to  be 
known    as    the    "Biltmore".     Seven 
stores  (20x40),  will  border  the  the- 
ater on  Railroad  and  Central  Avea 
Owner    and    Builder— Jos.    H.    Sllno, 

1020  Beacon  St.,  PitUburg. 
Architect   —    Alexander  Can  tin,    704 
Market   9L,   San   Francisco. 
Work  is  expected  to  begin  within 
a  few  days.    Excavation  is  now  un- 
derway. 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


as 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,  WE  DO  have  on 
hand  at  tVs  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

James  C.  Franken  Co. 

1112  Polk  St.,  San  Frandsco  9      Phone  GRaystone  S068 


FOR  SALE 


EAGLE  ROCK  WOOL 


INSULATION 


■ATTS  -  ILANKn  &  ILOWN  TYPK 

SUPfUElS  ft  APruCATOlS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

/««J— r,  tor  the  ?-c^  Co--  T^l^pkoa^  KEHog  2'UW 

kSJO  MacARIHUR  OAIO^^  1,  CAUF. 


NEW  &  RECONDITIONED 

DIMENSION   LUMBER 
TIMBERS,    wallboardK,    plambinf. 
pipe,  inillwork,  and  other  building 
nateriala.    SALE  PRICES.    Large 
4todu»  of  "hard  to  get**  itenui. 

Wire,  write,  o|;  'phone 
CLEVELAND  WRECKING   CO. 
"    Third  St.      -      VAlencia  4977 


ROOFING 


INDLTSTRIAL   AND   COMMERCIAL   BUILDINGS 
COMPOSmON  AND  CORRUGATED  IRON   ROOFS  REPAr    - 

•       •       • 
Eatimates  gladly  submitted  to  General  Contractors  on 
any  tjrpe  new  Conttruction 
DONNELLY  ROOFING  CO. 
652  FULTON  8T,  SAN  FRANCISCO      -       Phone  WAlnul 


FOR  RENT 


U71CBER  HANDLDSrO  SQUIP- 
MENT:  CARRIERS,  STACKKRa, 
TRUCKS  Call  Mac.  Pacific  Camera 
Oakland     KK  4-lflBL 


John  Cassaretto  Co. 

Since  tSM  •    -   and   Stff'   Active 

BUIUHNG  MATERIALS 

READY. MIX  CONCRETE 
ROCK-8ANO-QRAVEL-LIMC 

'TFMENT- PLASTER-MORTAR 

METAL   LATH-WOOO   LATH 

6TUCC0-WIRE-N1TTIN0 

SERVICE  UNEXCELLED 

BUNKERS 
«*h«na:    OArflaM 
Mh  and  Cteaanai.  tefi  F 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufactureri, 
Shower  Doon, 

Tub  EadoMttct. 

Medicine  CabmeCB 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DBbwatc  7313 


j'Wf'JW*'**-'^'  -^-^ 


LiiASKV^ 


FRiDAY.  APRIL  26.  1946 


DAILY    PACIFIC    BUlLnPK 


PACES 


diameter; 
(»)  Installing  2700  lbs.  of  electrical 
conductors,   ground   wires   mad 
ground  roda; 

(70)  erecting  200O  lbs.  awltohyard 
structures. 

Schedule  No.  4 
For  Pemp  Area  No.  4 

(71)  750  cu.  yds.  excavation,  ooA- 
mon; 

(72)  10  cu.  yds.  excavation,  rock; 

(73)  unw&tering  foundations; 

(74)  650  cu.  yds.  backflU; 

(75)  compacting  660  cti.  yds.  baek- 
flll; 

(76)  furnishing  and  placing  20  cu. 
yds.  gravel  backfill; 

(77)  furnishing  and  placing  40  ca. 
yds.  gravel  surfacing; 

(78)  drilling  24  lln.  ft  holes  for  an- 
chor bars  and  grouting  bars  In 
place ; 

(78)  95  au.  yds.  concrete  in  struc- 
tures ; 

(7»)  placing  16,100  lbs.  of  reinforce- 
ment bars; 

(80)  erecting  246  lln.  ft.  fence; 

(81)  Installing  1800  lbs.  gate  valves; 

(82)  installing  260  lbs.  mlacellane- 
cus  metal  work ; 

(83)  Installing  14J00  lbs.  pumping 
units; 

(84)  installing  0000  lbs.  motor-con- 
trol switch  houses; 

(85)  Installing  10,000  lbs.  of  power 
transformers; 

(86)  Installing  4600  lbs.  miscellane- 
ous electrical  equipment; 

(87)  installing  220  lln.  ft  electrical 
metal  conduit  1-ln.  or  less  in 
diameter; 

(88)  Installing  2T0  lln.  ft.  electrical 
metal  conduit  more  than  1-ln. 
In  diameter  but  not  more  t^^w 
2-in.  in  diameter; 

(89)  Installing  270  lln.  ft  electrical 
non- metallic  conduit  2-ln.  In 
diameter; 

(90)  Installing  1600  lbs.  electrical 
conductors,  ground  wires  and 
ground  rods; 

(91)  erecting  2000  lbs.  switchyard 
structures. 

Schedule  No.  5 
For  Pump  Area  No.  8 

(92)  3500  cu.  yds.  excavation,  com- 
-  mon; 

(93)  10  cu.  yds.  excavation,  rock; 

(94)  iinwatering  foundations; 

(95)  510  cu.  yds.  backfill; 

(96)  compacting  610  cu.  yd.  backfill ; 

(97)  fumlshin  gand  placing  25  cu. 
yds.  gravel  backfill; 

(98)  furnishing  and  placing  60  cu. 
vds.  gravel  surfacing; 

(99)  drilling  24  lln.  ft  holes  for  an- 
chor bars  and  grouting  bars  in 
place ; 

(100)  213  cu.  yds.  concrete  In  struc- 
tures ; 

(101)  placinET  31.700  lbs.  of  reinforce- 
ment bars: 

(102)  erecting  266  lln.  ft  fence; 

(103)  Installing  2000  lbs.  gate  valves; 

(104)  Installing  4700  lbs.   trashracks; 

(105)  Installing  850  lbs.  miscellane- 
ous metal  work : 

(106)  Installing  27,300  lbs.  pumping 
units; 

fl07)  installlne:  7500  lbs.  motor-con- 
trol switch  houses; 

(108)  Installing  13.000  lbs.  of  power 
transformers; 

(109)  Installing  4500  lbs.  miscellane- 
ous electrical  equipment; 

(110)  installing  400  lln.  ft  electrical 
metal  conduit  1-ln.  or  less  in 
diameter; 

(111)  Installing  350  lln.  ft.  electrical 
metal  conduits  more  than  1-in. 
in  diameter  but  not  more  than 
2-ln.   In   diameter; 

(112)  installing  270  lln.  ft  electrical 
non -metallic  conduit  2-in.  In 
diameter ; 


ADVANCE  COWlTRPCTlOii  REPORTS 


(123)  290  cu.  yds.  concrete  In  struc-    geles  and  Long  Beach,  Los  Angeles       Other  bids  were: 
/lo^x  *V"?'  I  County.  This  a  national  defense  con-  ,     M.  W.  Brown,  Redding,  |124,02L 

(124)  placing  46,700  Iba  of  reinforce-    tract  i     Clifford   A.   Dunn.  Klamath  Faiu 
ment  bars;                                                                        $134,728.  ' 

(125)  erecting  326  lln.  ft  fence;  j 4/26/46  •     •    »  SJ  

™^  *MtalUng  4800  lbs.  gate  valves;  .BIOS  WANTED  14/26/46  ••    S  4 

(127)  installing   660    lbs.    mlscellane- '     BIMERY    <X)UNTY,    Utah. —  Until    BIDS  OPENED 

/ioo^  ?"*  metal  work;  JMay  7.  2  P.  M.,  bids  will  be  received  I     SUISUN.    Solano    Co.,   C^alif.— c«ae 

(128)  installing    73,300    lbs.    pumping   by   the   Utah    State   Road   ConamU-   ConstrucUon  Co.,  Box  418,  Alameda. 
imlts;  ' -' —     "--^      ..  .    -  ..    - —    — .--  I--    -.-..,»— rA    — 1 — iA.L_,   .  '^—t 

(129)  Installing  13,000  lbs.  motor-con- 
trol switch  houses; 

(130)  installing  34,000   Iba    of   power 
transformers ; 

(131)  installing  4500  lbs.   miscellane- 
ous electrical  equipment ;  Specifications  obtainable  from  the 

(132)  insUlllng  1100  lln.  ft  electrical ,  above  office  upon  deposit  of  $2.00. 
metal  conduit  1-in.   or  less  In  I  


aion.   State  Capitol,   Salt   Lake  City,  I  at   1164,966.50.   submitted   low  bid   to 

for    coDstruction     of     concrete     and  [  the    U.    S.    EJnglneer    Office,    WrMit 

i  steel  bridge  in  SSmery  C^oxmty,  Sect   Bldg.,  Sacramento,  \mder  Spec.  1216 

j  of   S.    R    10,   south    of   Ferron,   over   for  dredging  to  enlarge  Suisun  c:han- 

j  Ferron,  Federal  Aid  Project  No.  F-4  I  nel  from  Suisun  Bay  to  the  Port  of 


(13). 


diameter ; 
(133)  installing  400  lln.  ft  electrical 
metal  conduit  more  than  1-in, 
in  diameter  but  not  more  tha" 
2-in.  in  diameter; 


4/26/46  ••33 

BIOS  OPENED 

PLACER  COUNTY,  Calif— Fred  D. 
Kyle,  714  W.  Olympic  Blvd..  Los  An- 
geles,  at  1177,730  submitted   low  bid 


(134)  installing  230  lin.  ft  electrical  '  to   Public   Roads   Administration.   C 


metal  conduit  more  than  2-ln. 
in  diameter  but  not  more  than 
3-ln.  in  diameter; 

(135)  Installing  270  lin.  ft  electrical 
non-metallic  conduit  2-ln.  In 
diameter ; 

(136)  installing  4000  lbs.  of  electrical 
conductors,  ground  wires  and 
ground  rods; 

(137)  erecting  2000  lbs.  swltchyaitl 
structures. 

Schedule  No.  7 
For  Pump  Area  No.  16 

(138)  1145  cu.  yds.  excavation,  com- 
mon; 

(139)  10  cu.  yds.  excavation,  rock; 

(140)  unwatering  foundations; 

(141)  300  cu.  yds.  backfill; 

(142)  compacting  3<X)  cu.  yds.  back- 
fUl; 

(143)  furnishing  and  placing  82  cu. 
yds.  gravel  backfill; 


C.  Morris,  division  engineer,  720  Fhe 
Ian  Bldg.,  San  Francisco,  for  con- 
struction of  bridge  over  north  foric 
of  middle  fork  of  American  River, 
Tahoe  National  Forest  Placer  Coun- 
ty. Bridge  is  approximately  500  ft 
long. 
The  work  involves: 

(1)  1000  cu.  yds.  imclassifled  excava- 
tion for  structures; 

(2)  |50(X)     force     account     approach 
grading;  j 

(3)  560  cu.  yds.  concrete,  class  A;       ' 

(4)  15  cu.  yds.  concrete,  class  X;       i  ^g 

(5)  79.000  lbs.  reinforcing  steel;  |    •^ 

(6)  801.000  lbs.  structural  steel,  fur-  \ 
nish,  fabricate  and  erect 


;  Suisun. 

The  work   involves: 

(1)  879,500  cu.  yda  dredging; 

(2)  lump  sum,  rock  removaL 
j     Complete  bids  follow: 

I  Case  Construction  Co.,  (i)  f0l87 
!(2)  1500;  total,  $164,966.50. 

San  Francisco  Bridge  Co.,  (1)  $019 
(2)  $2800;  total,  $160,906.  ' 

j  American  Dredging  Co.,  Oakland. 
1(1)  $0.1966,  (2)  $4000;  total.  $176.- 
;  909.70. 

HydrauUc  Dredging  Co.,  Ltd.,  Oak- 
land. (1)  $0,227,  (2)  $2200;  total.  $201,- 
1846.50. 

i  Olympian  Dredging  Co.,  San  Fran- 
i  Cisco,  (1)  $0.2601,  (2)  $5000;  total. 
;  $241,673.45. 

Engineer's  estimate,   (1)   $0,223,   (2) 
$1000. 


DOCKS,  PIERS  & 
HARBORS 


4/26/46 
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(144)  fumlshin    gand    placing 
yds.  gravel  surfacing; 

(145)  drilling  36  lin.  ft  holes  for  an- 
chor bars  and  grouting  bars  In 
place; 

(146)  225  cu.  yds.  concrete  in  struc- 
tures; 

(147)  placing  35,300  Iba  of  reinforce- 
ment bars ; 

(148)  erecting  310  lln.  ft  fence; 

(149)  installing  3900  lbs.  gate  valves; 

(150)  installing  550  lbs.  miscellane- 
ous metal  w^ork ; 

(151)  installing  48,300  lbs.  pumping 
units ; 

(152)  installing  11,000  lbs.  motor-con- 
trol switch  houses; 


'     Complete   bids   follow . 

i     Fred   D.    Kyle,    (1)    $10;    (2)    $5000;  ;  BOND   ELECTION 

I  (3)  $60;  (4)  $60;  (6)  $aoe;   (6)  $0.16;       EUREKA    Humboldt   Co.,    CWlf.— 

total,   $177,730.  :  City  of  Eureka  will  vote  June  28  on 

!     R.    G.    Clifford,    South    San    Fran-  la  proposal  to  issue  bonds  in  amount 


60   cu.    Cisco.    (1)    $18;    (2) 


$5,000;     (3)    $73; 
(8)    $0.16;    total. 


(4)    $73;    (5)    $0.08; 
$198,725. 
A.  Soda  &  Son,  (1)  $15;   (2)  $5,000;  j 


of  $200,000,  proceeds  of  which  would 
finance  construction  of  a  commercial 
fishing  boat  basin  in  inner  harbor. 
The  work  involves  construction  of  a 


(3)  $70;  (4)  $100;  (6)  $0.08;  (6)  $0.17; 
total.   $202,400. 


•• 


8  3 


floating  breakwater  1000  feet  long  on 

waterfront  property,  to  bulkhead  the 

shoreline    and    to    dredge    the   basin 

Inside  the  breakwater. 

'     George  S.  Wlnzler  is  city  engineer. 


j  4/26/46 

!  CONTRACT   AWARDED 

.     LOS     ANGELES.     Calif.  —  Oberg  

Bros.,  401  W.  Redondo  Blvd.,  Ingle-  '  4/26/46 

wood,    at    $264,297.30,    awarded    con-    PLANS  COMPLETED 

tract    by    State    Director    of    Public   RUNWAY 


8  6 


Humboldt  County, 


Works  C.  H.   Purcell.  Public  Works  :  GARBERVILLE, 
Bldg.,  Sacramento,  for  the  construe-  I     Calif. 

tlon    of   a   structural    steel    overhead  j  Construction  of  runway  2400  feet  long 
crossing     with     graded     approaches,  !     on   proposed  airport. 
(163)  installing  20,000  lbs.   of  power  J  surfaced  with  asphaltic  concrete,  on  ;  Owner— County  of  Humboldt  Court- 


transformers  ;  j  Anaheim  St.  approach  road  to  Ter- 

(154)  installing  4500   lbs.   mlscellane- j  minal  Island  Freeway,   at  Nicholson 
ous  electrical  equipment;  |  Ave.,  Los  Angeles,  VII-LA-Termlnal  J 


house.  Eureka. 
County    Engineer — Frank    E.    Kel)y, 
Courthouse,  Eureka. 


(155)  installing  750  lin.  ft.  electrical 
metal  conduit  1-in,  or  less  in 
diameter ; 

(156)  installing  500  lin.  ft  electrical 
metal  conduit  more  than  1-ln. 
in  diameter  but  not  more  than 
2-in.  in  diameter; 

(157)  installing  270  lin.   ft   electrical 
non -metallic    conduit    2-in 
diameter ; 

(158)  installing  2500  lbs.  of  electrical 
conductors,  ground  wires  and 
ground  rods; 

(159)  erecting  2000  lbs.  switchyard 
structures. 


Island.    This 
contract. 


is    a    national    defense 


3  6 


8  8 


4/26/46 

CONTRACT   AWARDED 

MENDOCINO     COUNTY.     Calif.—  j 

Fred  Fredenburg,  1717  Garibaldi  Ave., ! 

Temple  City,  at  $40,069,  awarded  con-  j 

in  I  tract    by    State    Director    of    Public 

I  Works  C.  H.   Purcell.  PubUc  Works  • 

Bldg.,    Sacramento,    for    construction  i 

reinforced  concrete  slab  bridge  j 


Naval    Shlp- 


Of    a o-.T  -aiAA 

on  concrete  pile  bents  and  about  0.12  j  i-ow    Bidder 

mile    of    grading    and   surfacing   ap-,     Co^S^^O  Iowa  St    Seattle.  (1) 

preaches  ^th  ^  mix  and  apply- '«3am  (2)  no  b  d.  (3)  $3,100.m 


4/26/46 

BIDS  OPENED 

PIERS 

BREMERTON,    Wash 

yard. 
Construction    of    two  concrete    piers 

and  ten   steel  sheet  pile  mooring^ 

and  access  trestles;  Spec.  17430. 
Owner — Public  Works   Office,   Naval 

Shipyard,  Bremerton,  Wssh. 

General    Construction 
$2,- 


Speciflcatlons  obtainable  from  the  ;  ing  seal  coat  thereto  at  Dooley  Creek, 


o^^.  ^>^a...  v^^.<^vw  ^^ ^ww.~     w-^ -^^^   ^-    Gerwick,    Inc.,    San   Fran- 
office  of  the  Bureau  of  Reclamation;  |  on e  mllVeast'^rHopTanX lifendoctao  '  ^Ibco^^^        $3,110,000,  (2)  $3,700,093,  (8) 

no  charge  to  prospective  bidders ;  to  .  County.  T^Soind-Manson -Morrison    &    Knud- 

14/26/46  ••     38-40  l^^"'  Seattle.  (1)  $3,644,000,  (2)  no  bid. 

;  CONTRACT   AWARDED  ',  <3)  $3,794,000. 

RICHMOND,     Contra     Costa     Co., 


others,  $1.75.  not  returnable. 


33 — BRIDGES 


4/26/46  .^m 

BID    REJECTED 


ate*    1  2  state  director  of  public  works.  Pub- 
i  lie    Works    Bldg.,    Sacramento,    for 
about  0.15  mile  installing  an  18-lnch 
reinforced  concrete  pipe  itorm  drain 


NEWSPAPER   PLANT 

OROVILLS:.  Butte  County.  Calif.  ^^  . 

Construction  of  one-story  office  and  ;  and  connecting  eicisting  cross-drains 

shop    building    of    reinforced    con-  j  thereto  at  Dunsmulr,  Slittdyou  Oa 

Crete  walls  and   floors   and   wood  ' 

roof    (6x126  ft) 
Owner— 14Brcury-Regiater.  1835  Rob- !  40—  STREETS  AND 

inson  St.  Oroville. 
Architect  —  E.  Geoffrey  Bangs,   606 

Market   St,   San   Francisco. 

Only  bid  received  was  rejected  as 
too  high ;  work  postponed  indefinitely 


37--     RAILROADS,  SUB- 
WAYS  &  TUNNELS 


•• 
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4/26/46 

BIDS   WANTED 

DORENA.  Ore.— Until  May  14.  3 
P.  M.,  bids  win  be  received  by  the 
U.  8.  Engineer  Office.  628  Plttock 
Block,  Portland,  Ore.,  under  Spec  No. 
35-026-46-331  for  relocation  of  Ore- 
gon. Pacific  St  Eastern  Railroad. 
Market  Road  No.  30  and  Cottage 
Grove  municipal  water  supply  line 
and  construction  of  borrow  area 
drainage  facilities,  county  road  left 
bank  and  one  highway  and  two  rail- 
road bridges,  located  adjacent  to 
Row  River,  tributary  of  coast  fork 
of  Willamette  River,  in  vicinity  of 
village  .of  Dorena.  Lane  Coimty,  Ore. 
Estimated  cost  $1,000,OOOl 

Speclfioations  obtainable  from  the 
above  office  upon  deposit  of  $29. 


ELECTRIC  UGHTING 
TRANSMISSION  LINES 


4/26/46  ••8  8 

BIDS  WANTED 

NEWPORT,  Ore— Until  May  1.  8 
P.  M..  bids  will  be  received  by  the 
Central  Uncoln  People's  Utility  Dis- 
trict Newport,  Ore.,  for  construction 
of  64  miles  60,000-v.  wood  pole  trans- 
mission line. 

Specifications  obtainable  from  the 
electrical  engineer,  L  E.  Kurchanof, 
804  Lewis  Bldg.,  Portland,  Ore. 


4/26/46 

BIDS  WANTED— TO  CLDftE 
MAY  IS,  11  A.  M. 
ROADS.  ETC. 

INYOKBRN,  Kern  Oountjy,  Calif. 
Construct      roads,      paridng 
walks,    concrete    vahre   boxes,   hy- 
drant guards  and  Incidental  woiIk, 
area  FH;  Spec  17508. 
Owner — Officer    in    diarge    of    con- 
struction.   Naval    Ordnance    Tsst 
Station,  Inyokem. 
Specifications  obtainable  from  the 
above  office  upon  deposit  of   check 
or  postal  money  order  for  $30,  pay- 
able to  Chief  of  Bureau  of  Yards  and 
Docks. 


40 


4/26/46  I 

PLANNED 

SAN   MATEO,  CJallf.— -ilie  City  of 
San    Mateo    plans    improvement    of 


4l8t  42nd.  43rA  and  44th  Aves..  Wood- 
ruff Ave.,  Olym^kic  Ava,  BerssfoM 
St,  Hillbum  Oouct.  lUUsoo  St.  Qun- 
den  Ava,  Oresiiflald  Ava.  lOdmla 
Ave.,  Landfalr  Ava,  Westland  Ava, 
etc  Hearing  of  protssU  is  schedulad 
for  May  6  in  the  City  HalL 

4/26/46  ••    4  • 

BID  OPENED 

BOULDER  CANYON  PROJIXTT.— 
figgleston  *  Root  comer  San  Ja- 
cinto and  Sierra  View,  San  Bernar- 
dino, at  $2».9W.2&.  submitted  only  bid 
to  the  U.  S.  Bureau  of  Reclamatkm. 
Yuma,  Aria,  under  Spec  1274  for  tba 
construction  of  street  surfacing,  side- 
walks, curbs  and  gutters  and  the 
drainage  box  and  drainage  ditch  for 
the  Coachella  government  camp;  and 
in  addition,  the  highway  surfacini^ 
and  construction  of  oU-mlx  dltdMS 
for  the  Mecca-Blythe  road  reloca- 
tion, All-Amerlcan  Canal  System. 
Boulder  Canyon  Project  Arlxona- 
Callfomla-Nevada.  The  government 
camp  is  situated  near  the  town  of 
Coachella,  Calif.,  and  the  road  reloca- 
tion which  Is  to  be  surfaced  under 
these  specifications  is  located  about 
17  miles  southeast 


I. 


(Continued  on  Pac«  Eight) 
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ALUMINUM  AWNINGS 


4/26/46 

CONTRACT  AWARDED 
SAN     DIEGO     COUNTY. 


i  Calif. — Case    Construction    Co.,    Box  j 

••    3  3  !  ^1^'    Alameda,    at    $326,987,    awarded 
I  contract  by  the  Richmond-San  Ra- 1 
Q  JU j  f  ael  Ferry  Transportation  Co.,  Ferry 


Ob'e7g&^'^,''2106"w'93rd  sZlosJJ^""!"^^'    Castro    Point    Richmond. 


4/26/46  ••     3  5 

BIDS  WANTED— TO   BE   OPENED 
MAY  8,  2  P.  M. 

RECONSTRUCT  FENDER  LINES 
a   lOOO^f  oot  •  ^■'^^  FRANCISCO.  The  Embarcadero. 


Angeles,  at  $87,433.  awarded  contract  j  Jortheconstruc^^^  ^^^^^^  j^^^   ^^  comers 

ni3^  installing  1900  lbs.  of  electricaH  by   State  Director  of   Public  Work.  ,  ^^««-^^y^'j^^^^^  ple,^  19  and  «|.^    «.rbcr  Com 

gacSmf^t^  f or'Tns^ruTt^Jir  oTtlo  \  '-^J'^^I^J^}^L^..^y^^l^.f'^^  \  ''^^Vl^%%^'^^^'^lt  S?! 


wires    and 


conductors,    ground 
ground  rods; 

ni4>  erecting  2000  lbs.  switchyard 
structures. 

Schedule  No.  6 
For  Pump  Area  No.  15 

ni5>  420  cu.  yds.  excavation,  com- 
mon ; 

(116>  325  cu.  yds.  excavation,  rock; 

(117)  unwatering  foundations ; 

(n8>  825  cu.  yds.  backfill; 

(1191  compacting  825  cu.  yds.  back- 
fill: 

(120)  furnishing  and  placing  35  cu. 
yds.  gravel  backfill; 

(121)  furnishing  and  placing  86  cu. 
yds.  gravel  surfacing; 

(122)  drilling  35  lin.  ft  holes  for  an- 
chor bars  and  grouting  bars  in 
place ; 


^dTesTnS'  ^p^rSrcheV  acroMSiri:    ^IJi-^n  Ari»'L",.SrarZ''i?d  iS^  '■     -"r,  Perry  Bldg. 


near  Descanso,  San  Diego  County 


•• 


lings  (50  feet  long  each). 
«  -  i     Plans  were  prepared  by  Consulting 
*  *  I  Engineer  James   J.   Walsh,    112  Mar- 

I  ket  St..  San  Francisco. 


4/26/46 

CONTRACT   AWARDED 

LOS  ANGELES,  Calif.  —  Barnes 
Construction  Co.,  1119  Montana  Ave., 
Santa  Monica,  at  $1,672,266.50,  award- 
ed contract  by  State  Director  of  Pub- 
lic Works  C.  H.  Purcell,  Public  Works 
Bldg.,  Sacramento,  for  about  .7  mile 
in    length    to    be    gn'^ded    and    paved 

with    asphaltic    concrete^    and    ^o^lr^^    Washington.-UnUl  May  3, 
bridges  to  be  constructed  on  Pacific!  »      ,',   \-^i^    „*«„i ^„*«   ,^U^, 


-DAMS,  RESERVOIRS  & 


3  4 


Channel  and  San  Gabriel  Ave.,  VII- 
LA-60-LA,  in  the  cities  of  Los  An- 


4/26/46  * 

BIDS  POSTPONED 

ROZA  DIVISION,  YAKIMA  PROJ- 

10 

^       ^   „.   .  .    .  T.V       i  1  A.    M.    (bid    opening   date    postponed 

Coast  Highway,  between  Domlnguez  '  ^^^^  ^^^jj  ^^  ^^^^  ^i„  be  received 

by  the  Bureau  of  Reclamation,  7% 
N.  2nd  St.  Yakima,  Wash.,  for  the 
construction  of  earthwork  and  struc- 
tures, wasteway  No.  5,  station  162 
plus  78  to  station  539  plus  00,  Roza 
Division,  Yakima  Project,  Washing- 
ton ;  Spec.  1232.  The  work  is  situated 
near  Sunnyside,  Wash.;  300  days  for 
completion.  A  guarantee  in  10%  of 
amount  of  bid  required. 


partment  of  owner** 
The  work  Involves: 

(1)  price  per  1000  bd.  ft  for  furnish- 
ing and  installing  5000  bd.  ft  of 
lower  ribbing  on  pier  19; 

(2)  price  each  for  furnishing  and 
installing  100  creosoted  chocks 
on  pier  19; 

(8)  furnish  and  install  100  eucalyp- 
tus pile  butts  on  pier  19; 

(4)  price  per  1000  bd.  ft  for  18,000 
butt  caps  on  pier  19; 

(5)  lump  sum.  reconstruct  southeast 
comer  pier  19; 


4/26/46  •     •     J 

BIDS   WANTED 

SAN  FRANCISCO.— As  previously 
reported,  until  May  15,  2:30  P.  M., 
bids  will  be  received  by  the  Depart- 
blds  will  be  received  by  the  Depart- 
ment of  Public  Works,  Room  282, 
City  Hall,  under  Spec.  20,701  for  in- 
stallation of  electric  signals  on  Lom- 
bard  Street. 

Work   involves : 

(1)  55   each   triffic    signal   standard 
foundation ; 

(2)  55    each     install     traffic    signal ! 
standard ; 

(3A)  55    each    install    traffic    signal ' 
head  on  signal  standard ;  i 

(3B)  2     each     install     traffic     signal, 
head  on   trolley  pole;  j 

(3C)  11    each    install    traffic    signal  j 

head    on    street    lighting   stand-  i 

ard;  j 

(4)  15  each  furnish  and  install  in-  \ 

tersection  controller; 
(6)  1  each  furnish  and  install  mas-  ! 
ter  controller;  i 

(6)  lump  sum,  intersection  and  con-  ' 
trol    wires;  j 

(7)  2500  l.f.   service  wire; 

(8)  8  each  Junction  box; 

(9)  25   each   pullbox.  small; 

(10)  900  Lf.  2-inch  conduit;  ! 

(11)  500  l.f.  l%.inch  conduit; 

(12)  200  l.f.   %-lnch  conduit;  ! 

(13)  lump  sum,   misc.   wortc;  ' 

(14)  lump  sum.  spare  parts;  i 
(16)  220    l.f.    white   concrete   curb; 

(16)  210  l.f.  white  concrete  combined  ' 
curb  and  gutter;  I 

(17)  1820  sq.  ft.  white  concrete  pave-  j 
ment   for  Islands ; 

(18)  12  each  curb  reflectors;  ' 

(19)  traffic  signs,  lump  sum;  j 

(20)  31   each   install   louver. 
Specifications   are  obtainable  from  ! 

the  office  of  City  Engineer  Ralph 
Wadeworth,  City  Hall,  upon  deposit 
of   $10.00.  j 


ROLL  UPi,  .  iy^ttlA%T\HO 


Modem  >itreaniliiied  Htoreg,  faclorieti  and  homes  are 
using  the  new  aluminum  awnings  which  lend  beauty 
and  durability  not  afforded  through  ordinary  awnings. 
Compact,  they  roll  when  not  in  use.  They  may  be 
obtained  in  numerous  baked  eiuuuel  colors  and  in 
Alumilite/'  Fade -proof .  .  .  water- proof . . .  fire -proof 

rust -proof  an€i|  mildew -proof. 

I 
EfuUy  raised  or  lowered 


ff 


ALUMINUM  AWNING  DISTRIBUTORS  INC 

681    MARKET  STREET  •  SUTTER  1997 


EXCLUSIVE  SALES  AREAS  OPEN 


3  8 


3  4 


(6)  price  per  1000  bd.  ft  furnish 
and  Install  9000  bd.  ft  of  lower 
ribbing  on  pier  19; 

(7)  furnish  and  install  140  creosoted 
chocks  on  pier  23 ; 

(8)  price  each  230  untreated  chocks 
on  pier  23; 

(9)  price  each  furnish  and  Install 
264  eucalyptus  pile  butts  on  pier 

23; 

(10)  furnish   and   install   1000  bd.   ft 
butt  caps  on  pier  23 ; 

(11)  lump  sum,  reconstruct  southeast 
comer  pier  23. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  owner 


4/26/46  • 

BIDS    ON    FILE 

BOISE    PROJECrr,    Ida. — Complete 
bids   submitted  to  the  U.   S.  Bureau 

of  Reclamation,  Cascade,  Idaho,  un-  ,      ,  ,ia 

der  Spec.   1251   for   clearing  part   of   upon  deposit  of  $iu. 
Cascade    reservoir    site.    Boise    Proj 
ect  Idaho,  are  on  file  for  examina    , 
tlon    at    the    office   of    DAILY    PA-  ;  Mf^jt^ 
CIFIC   BUILDER,   466   10th   St.,    San  i 
;  Francisco. 


3  5 


3  4 


4/26/46 

BIDS   ON    FILE 

BOISE    PROJECT,    Ida.— Complete 
bids   submitted  to  the  U.   S.  Bureau 
of  Reclamation,  Cascade,  Idaho,  un- 
'der    Spec.    1194    for   construction    of 
I  Cascade  Dam  and  relocation  of  rail- 
road,   Boise    Project,    diaho.    are    on 


BIDS   OPENED 

HEADWALL,  and  ROCK  WALL. 

SAN     FRANCISCO.     Mission     Rock 

Terminal. 
i  (A)  construcUon  of  rockwall  and 
making  interior  fill;  (B)  furnishing 
i  material  and  driving  of  piles  and 
i  construction  of  concrete  headwall; 
'  (C)  combined  bid  A  and  B. 
Owner— Board  of  State  Harbor  Com- 
;  missioners,  F.  G.  White,  chief  en- 
gineer.  Ferry  Bldg. 


file  for  examination  at  the  office  of       -» "„^^   vv  Fnoxe-    ni^nt    of 

DAILY  PACIFIC  BULDER.  465  10th  {Plans    prepared   by   Engrg.   Dept   of 


,  St..  San  Francisco. 


Jlo^usiUe 


3  4 


Owner. 

Complete  bids  follow: 
Healv   -    Tibbltts   Constr.   Co..   1100 
Evans  Ave..  (A)   (D  400,000  tons  core 


1 4/26/46 

i  ^^IuTbT^B^^IN   proj.,  wash.  \  '^^l^^ ^^i^^^.  J^ 


— UnUl  May  31.  10  A.  M.   (bid  open-   $2.00;  (3)  98.700 


mg  date  postponed  from  May  17), 
bids  will  be  received  by  the  Bureau 
of  Reclamation,' Coulee  Dam,  Wash., 


COM 


) 


FLOORING 


;for    the    construction    of    earthwotk,  i  bid  (C'„»t^X:i^r.o 
\  lateral    lining,    pipe    line   and    struc-       Basalt   kock  v.^ 
tures.  Pasco  Pump  Laterals,  Sublat- 


total  bid  (A)  $649,090:  (B)  $807,000; 
(C)  (1)  $120:  ^2)  $2.00:  (3)  $.70: 
nlles    and 


4/26/46  • 

BIDS  WANTED 

SAN  FRANCISCO.— As  previously 
reported,  until  May  15,  2:30  P.  M., 
ment  of  Public  Works,  Room  265, 
City  Hall,  under  Spec.  20.055  for  in- 
stalling traffic  control  system  on 
19th  Ave.  from  Vicente  southerly  to 
j  Junlpero  Serra  Blvd.  (3rd  contract). 
Work   involves: 

(1)  9    each    traffic    sigrnal    standard 
foundation ; 

(2)  16    each    install    traffic    signal 
standard ; 

(3)  84    each    install     traffic     signal 
head; 

(4)  6  each   furnish   and   install    in- 
tersection   controller; 

(5)  1  each  furnish  and  install  mas- 
ter controller; 

(6)  lump    sum,    furnish    and    install 
controller  for  street  car  signals ; 

(7)  lump  sum,  intersection  and  con- 
trol wires; 

(8)  4,000  Lf.  service  wire; 

(9)  4   each   junction    box;  i 

(10)  9  each  pull  box,   small; 

(11)  1200  Lf.  2-inch  conduit; 

(12)  700  Lf.  1%-lnch  conduit; 

(13)  500   l.f.    ?i-inch   conduit;  j 

(14)  lump  sum,  misc.  work;  j 

(15)  lump  sum,  spare  parts; 

(16)  lump   sum,   traffic   signs.  i 
Specifications  are  obtainable   from 

the  office  of  City  Engineer  Ralpb 
Wadsworth,  City  Hall,  upon  deposit 
of  $10.00.  < 


NewMasterGasolineBackfillTamper 


COMPACTS  EARTH  FILL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WORKS  IN  NARROW  MTCHES 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


Corner  of  NatooM 
SAN   FRANCISCO 


Ph.  MArket  1651 


3&--SEWERS 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEU 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTINQ 

METAL  LATH  -  PLASTER  BOARD 

I    Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  F0L50M  STREET  Phone:  SUiter  469* 

CERTAIN-TEED  ROOFING  PRODUCTS 


-I  I 


8  9 


MANUFACTURID      lY      LORALITE      CORPORATION 
2207    MARKET    STREET.    OAKLAND    10.    TWINOAKS    3811 

LORALITE  ComposH-ion  Rooring  .  .  .  «  proven  durable 
material ...  a  strong,  lightweight,  sanitary,  fire-resistant 
floor  surface. 

LORALITE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  and  border.  Various  tile  designs  can  be  scored 
permanently  into  the  n>ater!al. 

LORALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooms, 
factory  and  office  lockers  and  toilet  spaces,  and  interior 
sun  and  rumpus  roonns. 

LORALITE  is  easy-to-mairrtain  because  of  its  smooth,  seam- 
less surface,  nighly  resistant  to  indentation.  Compared 
♦o  other  types  of  resilient  floors,  the  cost  is  extremely 
moderate. 

AUTHORIZED  APPLICATORS 

OAKLAND:  LORENTZEN  COMPANY 

2345  BROADWAY  •  TEmplebar  5613 

\Mk  FRANCISCO:  AUIED  FLOORS  CO. 

50  HAWTHORNE  •  YUkon03l6 

STOCKTON:  ALUED  FLOORS  CO. 

27  NORTH  GRANT  STRKT 


erals  and  Waste  Water  Ditches.  Co- 


Inc.  •00  8th  St., 
Nana     (A)    (D    ^-20:    <2>    WOO;    (3) 

iJiw;'  total   bid    (A)    S7WJ00. 

•  Macco  Constr.  Co..  Freight  and 
FeVnr    Sts..    Oakland    (A>    (1)    fl.40; 

ir2>%70:    (3)    $1-40.    totaJ    bid    (A) 

280   calendar   days   for   com- ;  fl«:^'~  •  j^^    ^„^    headwall,    $264,000; 

bid    (C>    $1,047,180. 

Lfc   Harney,   625  Market    St, 


4/26/48 

PREPARING   PLANS 

SEWERS  Cost  $154,503 

NORTH  SACRAMENTO.  Sacramento 

County,  Calif. 
Construct  main  and  intercepting  aan-  , 

itary  sewers. 
Owner — City    of    North    Sacramento, 
«     ^«,  «««,..*,       K.  R.  Hammaker.  mayor.  City  HalL 
headwall.    $287,000;    total    Engineers— Drury  Butler,  civil  engi- 
neer, and  O.  L.  Caen,  planning  en- 
gineer and  land  surveyor,  NicolaiiB 
Bldg.,  Sacramento. 


:  lumbia  Basin  Project,  Wash. ;  Spec. 
j  1230.  The  wortc  is  situated  from  10 
I  to  14  miles  northwest  of  Pasco. 
IWash. , 

\  pleUon!  j  *1  *^ 

No    charge   to   prospective   bidders  '  *°**] 


I  for  plans  and  specifications,  to  others 


Chas. 


|iur  puLUH  auiQ  HpevuiCAUUUs,  w  uuic»  i       -    Vh„_v«    Bros,    ft    CO..    1571    TUm 

I  $3.50.    not   returnable    Guarantee    <rf  !  *"**  ,  ll  ViV^ji  eo  •  (2)  $3.90;  (8)  $1.«5; 
.10%   to  accompany  bids.  'fntkl  bid   (A>  $98^855.   (C>   (1)  $1.55; 


4/26/46 

BIOS  OPENED 
j     KLAMATH  PROJECT,   Ore. -Gal.— 
;  George  R  SUcy,  Klamath  Falls.  Ore. 


total  bid 
••'^^^"''ipBi.Oob;   total  bid    (C)   $1,28». 


(3>  $1.60;  piles  and  head- 


i  wall, 
•"^canson-Harrelson  Co. 


1404  de- 


8.  ore.       "~:S\i\A9    $254,800. 
at  $112,781  submitted  low  bid  to  the  Young  """s  ;.^^^    j 


jU.  S.  Bureau  of  Reclamaticm,  Klam- 
jath  Fklls.  imder  Spec  1237  for  con- 
[  struction    of    earthwoiic    and    struc- 


San   Fran- 


Ben   C.    Gerwick,    Inc.. 
Cisco    $281,784. 
Clinton  Constr.  Co.,  San  Francisco, 


I  tures,   canals   and   drains,   "N"   canal 
[system,  Modoc  Unit.  Tule  Lake  Di- 
1  vision.    Klamath    Project,    Ore, -Calif. 
Work  is  situated  near  Tulelake,  Sis- 
kiyou County,  Calif. 


$306,400. 
Mercer-Fraaer  Co, 

$307,462. 

George 
$314,720. 

M.    B. 
$362.ni. 


San  Francisco, 


Pollock    Co.,    aacrmmeato, 
McGowan.    San    Francisco, 


fiAMERSTOil  &  MEEI  LIMBEI  CO. 

WboltsiJe  and  JoUMng  Yards 

LUMBER  .  TIMBERS  .  TIES  -  HR  -  REDWOOD 

\. 

PONDEROSA  .  SUGAR  PINE 

Sar   Franetsoe                                                                OaklanJ 

1800  ARMY   STREET                                       »ei    LIVINGSTON    STRCCT 

1 

ATwatAT  ISM                                                                 KEII««  i-ltM                   1 

8  % 


4/26/46  • 

BIDS  OPENED  | 

MODESTO,  Stanislaus  Co.,  Calif.— 
Fred  J.  Eariy,  Jr^  Co^  Inc..  369  Pine 
St,    San    Francisco,    at    $39,485    sub-  , 
mitted   low  bid   to  the  Modesto  City: 
Council.   Rex  E.   Goilfus,  city  clerk, 
717  10th  St,   Modesto,   for  construe-  j 
tlon    of    two    pre  -  stressed    concrete  . 
tanks,    60   feet    in    diameter,    and    a! 
reinforced  concrete  structure.  i 

Other  bids  were:  I 

S.  C.  Giles  k.  Co,  Stockton,  $48,717.  j 
a  W.    Lane   Co..   Los   Altos.   $49.-  | 

ns.i5. 

T^  Felbu8<^  Constr.  Co.,  San  Fran- 
cisco. $4M1S. 

Bid»  takoi  imder  advlsemoit  until 
M<y  1. 

4/2S/46  ••     I  • 

CONTRACT   AWARDED 

DUNSMXJIR,  Siskiyou  Co.,  Calg.— 
M.  W  Brown.  Redding,  at  $8217.40, 
awarded  coatzact  by  C  H.   Puroell. 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

8317         133S  SDCTH  ST^  Bai^elcy  2,  CaW. 


Concrete  Cottiiig 
Compressors  Rented 

PORTABLE  W/ELDERS 

Air  Toob  of  AU  KiikU 

CLEMIWriNA  CO. 

2Sn  JBRRDLD  AVBNUB 

Phone  MlMrion  KI^-tTSS 


INDHSTRIAL  FLOOB$ 

HEAVY  DUTY  .  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

668  »2vmoB  St.  DO  8S83  Sm  Fi 


Safety  FINLENITE  Tread 

St>pt»  NuAiUfSf  PiBlfoniity  Smcwuk  Bosm 

AO  Titiai  Gray  ir^  GMliagB 

SAN  FRANCMCO  IRON  FOUNDRY 

(BAN  FRANCISCO  IRON  WORK&) 
2M  TOWNSEND  8TKKET  V^ynt  DOvflM  1171 


JOIST  HANGERS 

ALL   SIZBS 
FORMMEDIATE  DELIVERY 

PATKBSON  A  ELVOf  IRON  WORKS 

2M-.1MI  ST»nT,  {BAN  FRAMCI800  MArkH  3f47 


W^-A^JJ, 


^f^fr*^-*  -  '■•■''  ^^ 


r  j\C*t  V 


■! 


1  < 


II 


1 


DAILY     PACIFir     BUILDER 


FRIDAY.  APRIL  26.  1946 


PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING    ARCHITFTTS 


•AN  FRANCftCO  COUNTY 


AARON.  OUSTAVIL  MM  IMh  JLy. 
ABRAHAMS.  HAiSt  wJm  MM 

Atcou*. 
AMAIWEa,  F.  FRBDSRIGL  €U  D9W 

•y  BoulCTwd. 
AlCBROSB.  Wm.  C,  m  KMay  8t 
-^^PPLBOARTH,  a  A,  a*^"^  "^ 

•ry  StTMt 
ATO^TON,  A.  CI  Poat  — ^^ 
»2t^  &  APPunON.  «  PMt  St 
AUITIK.  BUZAfiaTH  IC,  lie  ¥»• 

l^rt  8tr««t 

BAKBWXLU  JOHK,  Jr,  SI  Kmisj 
BANGS,  B.  GEOFFRBT,  600  Hazlwt 

StTMt. 

BARSS.  FREDERICK  B..  MS 

StTMt 

BAVMBBROER,   WAUTBR   &. 

Qfcbrillo  StrMt 
BAUMAKN,  HBRlCAir  C  281  Kmxur 

3tre«t 
BEROER,  G.  A.  809  Valencia  Street 
BERNARDI,     THEOZX^RB     <X,     4M 

Jackson  Street 
WimSTER.   BERNARDI  AND   EM- 
MONS,  402   Jackaon  StTMt 
BE3RTZ,   EARLE    B^    IM    Mont(«m- 

ery  Street 
BLANCHARD,     NORMAN     K..     Ml 

Ftet  Street 
BI.ANCHARD  &  MAHSR,  t«  PtBC 
BI8SANTZ  jaXJAR  F.,  SIM  VaUeJa 
BLISB.  WILL  M.,  235  Montfomery  8t 
BLISS,  WALTER  D..  S82  Maiicat  8L 
BLISS  A  FAIRWEATHER,  SO  Mw 

ket  StrMt 

BOLUBS,  JOHN  &.  t0B  Pine  Bt 
WARD  ft  BOLLBS,  S69  Pine  Street 

BORN,    ERNEST,    730    Montsomtry 

StrMt 
BRANNER.  JOHN  K.,  210  Poet  St 
BICKEL,  REDDICK  H.,   682  MatlMt 

StTMt 
BROWN,  ARTHUR  Jr.,  2S1  Keamy 

Street 
BUCKLEY,  VINCaBNT.  UO  Sutt«r  St 

CANTIN,  A  A,  704  Market  Street 
CANTIN,  A  MACKENZIE.  7M  Mar- 
ket  StTMt 

CAULDWELU   ALBERT  M.,   IT  0«- 
good  Place. 

CHINN,   FRANCIS   LAI,  822  Wadl- 
kigton  Street 

CIAMPI,   MARIO  J.,   15  Am   PaUo 

Arenua 

CLARK,  HBRVEY  P.,  210  PMt  8t 
CLAUSEN.  CHAS.   O..  748  46th  Are^ 
CLAUDIUS.  CHARLES  W,  2448  4fth 

Areaae. 
CIJFFORb,    WALOSR  C.   81f   L»> 

•tTMt 


MAHER.  EDWARD  J.,  Ml  Ptaa  St 
BLANCHARD  4k  MAHBR,  Mi  Plaa. 
HASTEN,  CHARLSS  F^  407  Bane<— 

StTMt 

MASTEN  ft  HUBD.  40T  SaaaooM  St 
HASTEN,    J.    KBNDAI^    15  — 14th 

Avenue. 
MA8TROPASQVA  tOUO,  MM  «^ 

ion  StfMiL 
MAURT.  CHA8.  F..  UlT  I^OB 
MacDONALD.  EARL  It,  Mi 

Lane,  Cotaaa. 
MATBBCK.  BBRNABD  R,  ff7  Post 
MCCARTHY.  FRANCIS  J,  tM  Mla- 

•ion  Street 
McCRBA  GBORGB  BL.  2M  Ttll  St 
HcOUINNESS,  JAMBS  F«  Mi  FlM 

Street 
RBSING  ft  MoGUINNBSS.  4M  Pine 

Street 


BURLINOAME 


VOBBMB,    1MS» 


BROWN,     IRVINO 
Howard  Ara. 

GILLAM.  W.  C.  F,  14M 

McSWEraifEY,   ANGUS*   US 

Arenua 
SHARPS.  UCO  J..  1818  HowaM  ▲▼% 

ATenue. 
STEPHEN.  WALLAGB 

Baellta  ATeniM. 

THAYER,  OSCAR  It.  128?  t^trJIln 

Avenue. 


OAKLAND 


BERKELKY 


McSWEENY.  A  M6F.,  Hearst  BMs^   ALLEN.  HARRIS  C.  2814  ffHliaaM 


OS 


B.  Y.,  269  Tehaaa  St 
COBLBNTZ,     DOROTHY     W.,     8647 

WaaMngton  StrMt 
COLLINS,     FREDERICK     It.     IMi 

Hyie  StTMt 
COfrtlCH.  J.  LLOYD.  563  Market  St 
CQKBBTT,  MARIO,  210  PMt  StXMt 
COULTER,    NORMAN    R,    146    21at 

Avenue. 

DAILBY.  OABDNBR  A.  218  Post  St 
DAKIN,  FRANK  W..  IN  MackM  8t 
BAYK,  F.  g,  818  Buaaa  TMa  Aif. 
DAY,  WM.  PMTTON.  IN 


nWMAKN, 


PBiggMAKN.  OTTO  A.  1«M  Mackai 

pg  jLurrnfic  bdmpwd   p.,   tm 
oBYrrr,  john  k.  5m  Maiket  st 

DUfWUJIM^  JOHN  BKIN,  238  Baa- 


>HN.   DINWIDOIB  AND 
MUX..  2M  SanaooM  Street 


4r  RooKweod  Oaaft 

BmrAXDe»  nuMk  ic.  th 

BMMDWS.  DONW.  ««  JwdkMoa  St 

winrint  bbrnardi  and  bm- 

IteifB,  4m  laekaon  Streat 
EVBR8  ALBERT  J..  4M  Moatffom- 


Ml  Kaamjr  St 

a,  8B 


J. 

J. 


BLISS  ft  FAIRWBATHBR.  IM  Mar- 
ie«l  street 

FALGB.  WALTBR  O.  UM-S  HtaOli 

miHdla» 
Fl'I^MnSRALD.  GBRAU>  J.,  118  B^ 

PHASCBB.  BMORT  M.  1112 


FRANKLIN.  CHAS.  O.  2645  Cheat- 

n«t  Street 
]BjRICK.  HDW.  L,  Ml  KMmy  Street 

WEIHE,     FRICK     ft     KRUSE.     281 

Keamy  Street 
FUNK.  JOHN  C,  31  Oolamhua  Ara. 
GBILFU8S.  CARU  417  D«w«y  Blvd. 


Third  and  Markat  Sta. 

McSWEBNEY.  ANGUS.  614 
Street 

Mclaughlin,  richard 

20th  Avenae. 
McCOOU  JOHN  B.,  177  Poet  Street 
MENDBLSOHN,  eric.  288  Sanaome 

StTMt 

MENDELSOHN.  DINWIDDDB  AND 
HILL,  238  Sanaome  Street 

MERCHANT,  Wm.  G.  67  Poat  Straat 
HBYER,  FREDERICK  H..  406  Mont- 

gomery  Street 

MEYER  ft  BVERS,  406  Montgomery. 

MX:HBLSEN.  harry  M.,  M  Ma- 
drone  Street 

MILLER,  JAJia:S  R.  580  Market  St 

MILLER  ft  PFLUEGBR.  680  Market 
Street 

MINTON,  henry  a..  1045  Sanaome 
Street 

MITCHELL.  JAS.  H.,  407  Sanaome. 
MOHR.  NORMAND  W.,  481  Noe  St 
MOONEY,   WALTER  B.,   1228   UUaa 

Street 
MOOSER,  WILLIAM.  251  Keamj  St 
MOOSER,  WILLIAM,   Jr.,  681   Bar- 

ket  Street 
MORGAN,  JULIA  466  California  St 

NEUMARKEU  EMIL  a..  1874  S8th 
Avenue. 


OGLOU,     VLADIMUs 

mento  Street 
OSBORNE.    ERLB    J., 

Avenua 


2784    Saora- 


2518 


Fadfle 


PAGE.  EDWARD  B..  261  Keamy  St 
PERRY.  WARREN  CHAS..  SM  CaU- 

fomia  Street 
PETERSON,     CLAIOCNCE     G,     604 

Mis8k>n  Street 
PEUGH.  W.  D.,  888  Montgomery  St 
PFLUEGBR,  MILTON,  680  Market  St 
PFLUBGBR,  TIMOTHY  U,  5W  Mar- 
ket StTMt 

MILLER  ft  PFLUEGBR,  580  Mackat 
StrMt 

POLLACK,  RALPH  N..  700  Statnar 

Street 
POPE,  CHARLEa  808  Laoral  Straat 

QUANDT.  SUED  W.,  905  Market  St 

RANEY,  vmCBNT,  8M  Poat  Stcaat 
RBID,  JOHN,  Jr..  406  Montgooiary. 
REIMERS,  FREDERICK  O.  78  Poat 

Street 
RBSING,  EDMUND  J.,  4M  Pine  St 
RESING  ft  MoGUINNBSS.  4M  Plaa 

Street 
REYNOLDS  ft  CHAMBBRLAIN.  684 

Market  Straat 
RIEDY,  D.  A..  2M  City  HaU. 
RIST.  MARTIN  J,  T«8  Macfeet  St 
ROGERS.  CHAS.  B.  /„  7M  Maikat  St 
RCHXJBB,  ALBERT  F..  1  Mootgom- 


ROWm      WILLIAM     HBNRT.     214 

Front  Streat 
RUNOB.  C.  W..  liH  85th  ATaaoa 
RUBOG.  THBOtX>RB  O.  817  Mtalt- 

goflMty  Straat 
SHARPB.  BD.  HUSSOH;  2T7  Plaa  St 
SHAW,  nCBDBRIC.  812  ISIh  Arm. 

SHELDON,  MARTIN  A.,  881  Maxkat 
Straat 

SMITH.  DONALD  POWBRS.  M  Sut- 
ter Street 

SMITH.  WIL/rON.  1845  Sanaome  St 
SMITH.  THOilAS,  8181  28th  Streat 
SPACKMAN.     WBNDBLL     It.     m 


884    Da 


OBRNER,  FRANK  8.,  lOM  Market  St    TOMASBLLO.  PHILIP  D..  606Waah- 


GLASS,  EDWARD.  066  Unlaa  Straat 
GOLDSTINE,  IRYIN  WILLIAM*  BR 

Marlcet  Street 
GOULD,  J.  S.,  406  Montge«ary  St 
GUNNISON.   WM.    F..   18M  OaMaa 

Gate  Arenua 

HARPER,  W.  W.,  661  Mailcat  St 
HASS.  ANDREW  T..  6M  IMilal  St 
KBNT  ft  HASS.  5M  Mackat  BtoMl 
HBLM.  WILLIAM  J..  M  MMM  Avm, 

r,  s. 

W.  a,  M  P«aC 

ft 


SPBNCBR.  BLDRIDOB  T..  2M 

ny  Street 
STARKS.     LBONABD     P. 

Yoong  BM^  MMiwt  mU 
STEIMBR.  CARLTON  A^  181  Ptoat 
STBWART.  ^OS^  Ls  IN  SaaaaoM  St 
STOMB^  DOtKKAS  SU  881  Baaft  St 
STRINOHAM.  ROLAND  L,  2n  Kear- 

ny  Straat 
STROTHDFF,  CHAS.  F..   1887  Mar- 

SWAIN,  CLARK80N,  24M  Bttohaaaa 

Street 
SWEETING.  HOWARD  EDWIN,  Ifl 

Post  Street 


OOATB8.  WM  D..  Hataa  BvlMlBf. 
'HORN,  DAYID.  Roiran  BoiUDag. 
HYBBRG,  Wm.  G,  Rowell  Building. 
SWARTZ  ft  HYBBRG,  RoweH  Bldg. 
LAXm  H.  RAFABU  Pattaraon  BMg. 
PBTBR80N.  B.  W. 


■y 


HINTBRMANM.  OnO  Ck,  18ir 

«a  9itm  Anaai> 
HOBABT. 

A 
ROWABD.  HBNRT  T.,  2844  tt 


ington  Street 
THOMBEN,  H.  A.  Jr.,  818  Moatgam- 

ery  Street 
TRAVIS,  GEO.  W..  4M  41at  Ara 

WARD,  JOSEPH  FRANCIS.  SM  Plaa 

WBBKs.  HABar.n  h,  8M  Ma»iwi  st 

WBIHB.    BRNB8T    E,    251    Keamy 

WEIHH     FRICK     ft     KRUSB.     Ml 

Keamy  Street 
^^BIXDldTON.  WIWFIBLD  SCOTT. 

St 


R,«i 
ANTBONT  A,  iff 


ft  KURD.  418 
RTS^    fflHflBLD    tL,    M8 
HYMAN.  SAMUBL 
HYMAN  ft 


ANTHONY.    JOHN    &. 
Avenue. 

BALLANTINB.  JOHN  KN(»C  Jr« 
1&13  La  Loma. 

BOYTER,    ELIZABETH.    2868    Le 

Conte  Avenue. 
CHILDS,  ELMBR  E.,  708  S^^ica  St 
DeCHENE,  ERNEST  R..  716  Arttng- 

ton  Avenua 
DB  LONG.  SCOFIBLD,  2868  LaOOttU 

Avoiue. 
DeSANNO.   RAYMOND.   2884   MUvia 

Street 

DONOVAN,  JOHN  J..  868  Pufcar  St 
DRAGON.    PAUL    U,    90M    ABatOB 
Way. 

DRAGON  ft  8CHMIDT8.  2068  AU- 
eton  Way. 

FERRBE.  HAROLD,  2100  VUylBla. 

GENSS,  HAROLD  F..  1819  MaOaa 
Avenua. 

GOODMAN,  MICHAEL^  2181  Shat- 
tuck  Ave. 

GUmnSON.  HENRY  H..  2fSt  Oar- 
ber  Street 

deLAPPB.  RUSSELL  GUBRNB,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  It.  SOM  Allaton  Wj. 

HAMMARBBRG.  PAUL  H..  2  Nor- 
wood Avanua 

HAYMOND.  SCOTT.  28M  Shattuck 
Avenua 

HAYS,  Wm.  C,  2924  Derby  StrMt 

HUNTER,  ALBERT  R..  5809  Men- 
doxa  Drive. 

JEANS,  RAYMOND  W..  1834  San 
Pedro  Avenua 

JORY,  ARTHUR  V..  1896  SceniO  Ava. 

JORY.  STAFFORD  U  1S70  Buelld 
Avenue. 

KLINKHARDT.  GEORGE  It.  44  Btt- 
calyptua  Road. 

LINDLEY.  CHARUBS  It,  1087  Co- 
lusa Avenue. 

MEMMLER,  ARTHUR  H..  P.  O  Bos 
124. 

MEMMLER,  ARTHUR  H.,  1448  Joaa- 
phlne  Street 

MILLER,  LEFFLER  B.,  804  Santa 
Barbara  Road. 

MOISE,  HOWARD.  71  Panoramic 
Way. 

OFFICBR.  GWYNN,  20M  AUatoa 
Way. 

PLACHEK.  JAS.  W.,  2181  Unlveraity 
Avenue. 

PRICE,  OSCAR  M.  1887  Short  St 
RATCLIFF,    W.    H., 

Avenua 
RUSS,  E.  H,  3141  CoUege  Avenue 
SANFORD,  FLORBNCB  H..  2747 

Bancroft  Way. 
SCHMIDTS.   CARL  R..   90M  Allataa 

Way. 
DRAGON    ft    SCHMIDTS,    98M   All- 

aton  Way. 
SHAW.  NORMAN  W..  71  Tuaaal  RA 
SBfPSON.  HORACE  G..  281  Toaael 

Read.  

STEILBBIRG.  WALTBR  T.,  No.  1  Or- 
chard Laaa  

TALLBY,     WB8LJBY     ANDRIB,     81 

Maryland  Avenaa 
WELLINGTON,  WIN  FIELD  SCOTT. 

1626  Arch  StTMt  

WTTKIN,     BT  .17.  A  BETH    HILLOBR, 

2712  Shaata  Road. 
WOLFiIRD,  HAROLD  N.,  2772  Shaata 

Raad. 
YBLLAND.  W.  R.  8M  Coraotry  Rd. 


ANDERSON.      ARTHUR     W, 

Aiin^S^L^  America  Bulldlttg. 
ANDERSON.  JAMBS  HARLOW,  8» 

Uth  Street 
^^'^^SO''  *  SIMONDS.  SM  18th 

BLAJNB,  ROGER  W,  8874  VtaNBOa 

Avenua. 
BUMWBTT,  EDWARD  OSCAR,  !!• 
««>?**^*'  Avenua 

^*^^'  HERBERT  VAU<aBDr.  848 
i.T,/^^^?*'**"  Avenna 
BROWN,  GUY  L,  601  Bank  d  Ooaa- 
merce  Building. 

BRUNa  HARRY  A.,  1440  Broadway. 

CERRUTI,  EDW.  D,  427  18th  Straat 

CHAMBERLAIN,    LOY.    S8M    Plad- 
moat  Avenua 

REYNOLDS    and    CHAMBERLAIN. 
28M  Piedmont  Avenua 

COU.INS,   ALLEN  C,   0845   Mardas 
Lana 

CONFER,    FREDERICK   L.,   1214 
Webeter  Street 

CORLETT,  WILLIAM  O.,  1801  Bank 
of  America  Building. 

BIASTBRLY,  JOHN  L.  1400  Jackaon 
Street 

McCALL  ft  EASTERLY,  1400  Jack- 
aon   StTMt 

ELLINGHR,  GEO.  E.,  1801  Caaterline 
Road. 

raOMSON  ft  EVANS,  1808  B  38th  St 

BVANS,  JOHN  M,  1808  B.  88th  St 

FLORES,  ERNEST.  82M  9th  Avenua 

FOULKES,    EDWARD   T..    857    12th 
Street 

FROBERG,  ALBEN.  8454  Harlan  St 

GEBHARDT,  W.  H.  486  Mandana. 

GBERING,     JOHN     HENRY.     8814 
Randolph  Avenua 

GIBBS,    W.    ROLAND,    6144    Rock- 
ridge  Blvd.  South. 

OOSLINE,   RICHARD  C.  8M  OaM- 
well  Road. 

HUDSPETH,  JOHN,  427  18th  StTMt 

HUTCHISON,  ROBT.  A,  1630  Web- 
ster Street 

JOHNSON.    IRVIN    M,    449    MacAr- 
thur  Blvd.  West 

JOHNSON,  HERBERT  T.  4225  Greg- 
ory Street 

KEEPER,  RAY  F.,  770  WMley  Ava 

KIRBY,  DONALD  BEACH.  409  15th 
StTMt 

KOUE,  A.  LEWIS,  428  ThirtMnth  8t 
LUIS.  MISS  ROSE  E.,  811  6th  St 
HcCALL,    CHAS.    W.,    1400   Jackaon 

StTMt 
McCALL  ft  EASTERLY,   1400  Jack- 
son Street.     

MILLBR,   CHESTER   H..    Financial 

Center  Building. 
MILLER  ft   WARNECKE,   Financial 


DACK.  BRUCE  M.  2215  TJ"  Street 
DANIELS.  W.  K.,  2649  3rd  Avenua 
DEAN,  CHARLES  F..  1407  California 

State  Life  Building. 
DaHAVEN,   H.   W..   1175    Robartaon 

Way. 
DEVINE,   HARRY  J.,  1012  J   Street 
DUDMAN,  ARTHXm  F.,  1«00  44th  St 
BICHLBR,  ALFRED,  2717 


Engi 


SAN  FRANCISCO 


Dr. 


CARMEL 


JONB8.  ROBERT  R..  Box  927. 


CHICO 


CoEXter  Building. 

MORRISON.  MILTON,  2016  9th  Ava 

MORROW,  GERTRUDE  C,  6175  HUI- 
^laaa  Avenue. 

MORROW,  IRVING  F.,  6175  Hille- 
gaaa  Avenua 

MULVIN,  THOS.  B.,  Bank  of  Amer- 
ica Building. 

NEWSOM,  ARCHIE  T..  5851  Contra 
Costa  Road. 

OLSON,  DAVID,  4051  Kuhnla  Ava 

PONSFORD.  KEITH  E.,  1214  Web- 
eter StTMt 

PRICE.  OSCAR  M.,  1214  Wabatar  St 
REYNOLDS,     MALCOLM     D.,     88M 

Piedmont  Avenue. 
REYNOLDS    and    OHAMl^ERLAIN, 

88n  Piedmont  Avenue. 
SAWYER,   BOUOHTON,   3068   Oak- 
land Avaana 
SCHALX.  LOUIS.  5515  Market  St 
SCHART,  HARRY  A.,  409  15th  St 

SnWWpB.  OBOSOB  p..  889  16th  St 
ANDBRSON    ft    STMONDS,    S89    ISth 

Street 
SLOOOMBB.    FRANCIS    H.,    1818 

Broadway. 
THOMSON,  LAWRENSB  O..  18M  B. 

88th  Street 
TRBICHBL.  CHESTER  H..  6MCIaTa. 

land  St 
THOMSON  ft  EVANS,  18M  B  S8th  St 
WARNBK3KE,    CARL    L.    Fbiandal 

Canter  Bldg. 
MILLER  ft  WARNEK;KE,  Flnaaalal 

Center  BuildlBg. 
WILLIAMS,  MORTON  A,  5884  Ocean 

View. 
WILLIS,  RAYMOND  «.,  1214   Web- 
ster Street 
WILLLAM8,  MORTON  A.  SIM  Ooaaa 

View  Drtva 


FRANKLIN,  CLIFFORD  N.,  17M  9th 

Avenua 
GILLEM  JAMBS  A.  4701  D  Straat 
GOODPA8TBR,  HERBERT  B.,  MItaa 

Building. 
HARRISON.  VRBDERICK    &.    ISIS 

Del  Paao  Blvd. 
KOBLIK.  WM.,  Insurance  Bldg. 
LONG,  W.  J.,  4309   T  Street 
MANHART,  W.  E.,  Rt  6,  Box  8S4& 
MURRAY.   ROBERT  D.   Rt   0^   BoK 

106L 
POAGE.  P.  T.,  1610  13th  Avenua 
SATTERLBB,    IVAN    C    California 

State  Life  Building. 
SEADLER,  EUGENE,  2748  10th  Ava 
SELLON,  GEO.  C,  California  State 

Life  Building. 
STAFFORD,  GORDON,  Fonun  Bklg. 
STARKS.  LEONARD  F..  416  Nattva 

Sona*  Building. 

SAN  LEANDRO 
KERR.    RALPH    N..    808 

Boulevard. 
MOWBRAY.    MELTON  V.,    Jr. 

Rodney  Drtva 
ROSEBROOK.  GUY  L.,  1300  Glen  St 

SAN   MATEO 

COLLINS,  HENRY  C.  N&  8  Arigon 

Boulevard. 
EDWARDS,    THOMAS    M,    128  Blm 

Street 
LANSBURGH,    G.   ALBERT,    M   W. 

Fourth  Avenue. 
MILLER,  E.  JAY,  235  Third  Avenua 
TOEPKE,  WM.  H.,  230  Chaaterton  PL 

SAN  RAFAEL 
GROMME.  CARL  F..  UO  "B"  Straat 
LESSWING,     SYLVESTER     A,     17 

HilloTMt  Drtva 
McDOUGALLs  GEO.  B..  67  Bungalow 
Avenue. 

SANTA  CRUZ 

DUCKBRING,  LYNN  ROLLaTT,  27 
Front  Street 


ADRIAN,  W..  417  Market  Straat 
APPLKFORD.  CARL  W.  246 
BARKER,  RALPH.  O  Fmwoo 
BBBBIcE.  RALPH  A^  1881  41at 
BLUMlB,  JOHN  A,  M  PoaC 
BOGVAD    •   CHRISTENSBN, 

HBLM.  aty  HalL 
BREITE.  W.  W.,  876  Sutter  Straat 
BROWN,  ARCHIBALD  A^  481 

ket  Street 
BRUNNIER,  H  J.,  812 
BUELi:^  RAYMOND  C. 

Call  Building. 
BULLJbr,  ARTHUR  O,  2  PIna 
BUROBSS.  B.  C  1300  17th  Straat 
BUSH.  PHILIP  LBB.  101 


TBAYBR.  EDWARD  S..  12M 

Building. 

THBILL,  KAJ,  580  Market 
THOMPSON,  ISADORB,  M 
VBNSANO,  H  C  City  HaU 


WASHINGTON.  GBO.,  417 
WHIPPLE,  S.  K.,  226  Buab  Streat 
WHITE.  FRANK  O.,  18  Ferry 
WOODRUFF,  GLENN  B, 

gomary  Straat 
WRIGHT.  J.  CL  SM 


OAKLAND 


IN 


CHACg.  THOMAS  F.,  88 
CHERNO  J..  246  Markat  Straat 
CHBV^  RICHARD  SANDERS,  844-A 

Ifflpa  BuQding. 
CORWtN,  T.  J.,  Jr.,  MB  Markat  St 
COTTEN,   SHEPARD  M,  8M  Bddj. 

DEGENKOLB,  HENRY  J.,  406  Mont- 

gonttery  Straat 
DEWELL,  ROBERT  D..  604  MHtfim 
EARU  AUSTIN  W.,  2M  SanaooM  St 
ELLIS0N  ,W.  H..  600  Saaaoma  St 
ENGLB,  HAROLD  MARSHALL^  HO 

Sutter  StTMt 
FALK.MARK  M..  251  Kaamy  St 
FISHEtt  ALFRED  P..  800  MOBtgOB- 

ery  Straat 
FISHER,  R.  J.,  826  Crocker  Building. 

GIDDING9,  Wm.  A,  417  Market  St 
DONALD    R.    WARREN    Company 

417  Market  StrMt 
GOULD.  JOHN  J..  Flnanoal  Canter 

Building. 


ANDERSON.  ARTHUR  W.,  1881 

of  Amartea  Bldg. 
BASTOW.  J.  O..  Grove  Straat  Vim. 
COOLBT.  R  H..  884  Hahait 
OORLBTT.  WILL  O.,  1801 


COTTBRILL,  GEO.  W..  8864  La^ 

Avanua 
DALTON,  ROBT.  DOCK,  16M  Web- 

atar  Straat 
DEWELL,  ROBERT  D.,  8281  CoDlsa 

Coata  Road. 
ELLBRY.  N.  B.,  2124  Coloma  Straat 
GUPTILL,  JOSEPH  R, 

draws  Drtva 
HANSEN,  CHARLES,  Gravo  St 
KENNEDY,  ROBT.  CHASh  61S  181k 

Street 
K3TCHEL,  MILTON  P.,  City  BmXL 
LYMAN.     RICHARD     F^     Jr,     88M 

Chabot  Road. 
MANOV.  MATEO  M.  837  17th  Stiaet 
NEVIUS,  SEARLE  B.,  184  18th  St 
O'NEIL,  HUGH  M,  363  17th  Straat 
PLANT,  FRANCIS  B..  858  Alma  Aoa 
SANDNER,   VICTOR   R,  c/o   Moeti 

Drydock  Company. 
SAWYER.  FRANK  I^  18M  Snd  Aw. 
SCHIRMER,  HOWARB  A.  1444  Idtk 

Street 


SANTA  ROSA 
CAULKINS,    C.    A.,    Jr., 

Building. 
FELCIANO.     J.     CLARBNCB, 

Monteclto  Avenua 


4010 


8AUSALIT0 
CONSTABLE,  ARNOLD  S.,  S 

FAVILLE.  WM  B..  35  Central  Ava 
KETT,  CONRAD  F.  T..  78  CraolaBta. 

Avenua 


SONOMA 
JORGENSEN,  VntGIL  W.,  RotiU  1, 
Box  888. 

STOCKTON 
BISSELL,   HOWARD  G,   1225   Weat 

Acacia  Street 
CLOWDSLEY,   J.    UPTON,    808   Ex- 
change Bldg. 
ERNST,  ELMORE  G..  501  B.  Hard- 
ing Way. 

8M    Waat 


HALL.  FREDERIC  F.,  251  Keamy. 
HAMMILL,  HAROLD  B..  881  Buah. 
HANSON,  ROBERT  A,  19th  and  Ih- 

dlana  StTMta  SLY.  CLARENCE  JEFFERSON. 

HARRIS.  FREDERIC  R..  Ina.  1045  Miranda  StTMt 

Sanaoma  Straat  THURSTON,  BUGENE  T.,  8M 

California  Street  mount  Road. 

HASSENMILLER,  WIIiPORD  S..  100 

Buao  Street 
HAUN,  GEORGE  CLEVELAND,  5M 

Maiicet  StTMt 
HAYES,  JESSE  E.,  025  Market  St 
HENRY,    RODNEY    WM.,  Shall   Oil 

Building. 
HILL,  GEORGE  S.,  36  Diamond  St 
HJUL.  JAMES  H..  IM  Rnaa  Straat 
HUBER,   EARL  RAYMOND.   USVS, 

Pfaelan  Building. 

HUBER,  WALTER  LeROY,  1  Mont- 
gomery Street 


WARREN,  DONALD  R,  417 
DONALD    R    WARREN 

417   Market   StTMt 
WHITTON,  CHAR  A,  16M  2aS  Ava 
WILLIAMSON.  H.  P..  8SM  FrtiitTmJ* 
Avenua 

EL  CERRITO 

NELIDOV,  IVAN  M^  IIM  OMtsa 
Coata  Drtva 


IRVIN,    LESLIE 
Scott 


A.,    Fort  Wlnflald 


JAKOBSEN,  B.  F..  Balfour  Bnlkttag. 
JOHNSON,  L  L.,  417  Market  StraS. 
DONALD    R.    WARREN    Company. 
417   Market  StTMt 

IQCGLBH.    HOWARD    L..    861    28th 

Avai^na 
KELLBBRG,  F.  W.,  830  Market  St 
KING,  STANLEY  a.  509  Sanaome  St 
KNAPIK,  EDWARD  MATHIAS,  18M 

Croditer  Ist  National  Bank  Bldg. 
KRAFFT,  ALFRBID  J..  Phelan  Bldg. 

LXVY,  KDWIN  F..  737  17th  Aranna 
LITTLE*  JOHN  GOULDINO.  881 
Kaaztay  Straat 


WASHINGTON.  D.  C 


LOTZ.  WM.  D.,  Bureau  of  Tarda 
Dooka 


WALNUT  CREEK,  CALIF. 


McKEB.  GBORGB  T., 


LOS  ALTOS 


NORDWELL,  ALJPRKD  W, 


ni. 


GALBRATTH.    VICTOR, 

JO^^N,^S^C.    806    Exchangel^'^Sre.''^^''^*^"*'*^ 
'*"""*""'  METBRMolz.  R  IVAN.  846  Maikat 


ROSS 


NORDWBLL,  ALJRBD  Wh  Bob  BA 
ZOLLNSR  CARL  W..  P.  O  BOK  tlA 


WOODLAND 
PROCTOR  ASA  G.,  P.  O. 


STORY,  A  W..  118  W.  Saoaod  St 


EL  CERRITO 


RIGGS,   ROBERT,   568   Fairmount 


EUREKA 


ACKBRMAN.    NEWTON, 

Fourth  Street 
GBORGBSON.  F.  T..  Bex  06. 


184  Waa* 


FRESNO 


ORiNBA 


ANDERSON,  JAMBS  R.  Na.  6  Yla 

Heamaaa. 
UTTLBJOHN,    WAYNE   A,    8   Mo- 

laga  Highway. 
SISSON,  RALPH  C.  11  Bl  Caapa- 


Bulldlng. 
MAYO   ft   JOHNBON,    30«   Exchange 

Building. 
LOSBKANN.  JOSSPH,  206  Bl^  Bldg 
MAYO,    FRANK    V,    806    Exchange 

Building. 
MAYO  ft  JOHNSON,   806  Exchange 

Building. 
8ALA,  PETER  L,  2130  N.  Commaioe 

Street 

STANFORD  UNIVERSITY 


NI8HKIAN.  L,  BL,  1048 


St 


SAN  AN6ELMO 


HJORT,  SIGOB  L. 


PAQUBTTB  J.  ALBBRT.  SM  Mhlfeat 

Street 
PERKINS,  MAC  B.,  118  Sattar  St 
PHILLBO,  R  A.  Cac  B4.,  4th  Air 

Foroa 
POWBRS,  H.  CL.  812  Sharon  Bldg. 
PRBGNOFF.  M.  v..  281  Kaamylt 
RINNB.  JOHN  B.,  2M  BaA  SUaat 


WARD,  EUGENE  V., 

StTMt 


82t  Salvatlarri 


8TIN80N   BEACH 


JENKINS,   ORAN  A 


SUSAN  VILLI 
TAYLOR  RALPH  D..  718  Oaurt  St 


WHITE.  RAYMOND  L..  M  La  Cln- 

tUla. 
WINTER  ALBBRT  B..  171  I^a  Ta- 


FALO  AL'SO 


SWARTZ.  FRBD  L  3owaa 
SWARTZ  ft  HYBBRG,  RoweU  Bldg. 
W  AGNBR  WALTBR  Bank  of  Aaar- 1 


CLARK,  BHIGE  M.  818  Uatvarrtty 

Avenna 
CLARK.  DAVH>  B.,  818  Unhreratty 

Avenna 
NICHOLS,  LESLIE  L,  145  Addlaon. 
SAWYER  ^•'■^m.Bff  IN  Dana  St 
STBDMAN,  HBCRT  MOROAM,  8M 

Kellogg  Avaaaa 
SUMNER  CHAa  K.,  585  FOlton  Bt 


lea  BuOding. 


PEBBLE   SEACH 


a  Boc«oiC.aM 


kat  straat 
WICXBHDMN,  JAMBS  D.,  488  Jack- 

aan  Straat 
/WnXABD,     STANTON,     18C7 

Avenua 
WILLIAMS,    A1 


HAYWARD 


'STANTON.  ROBERT,  Creapl  Lana 


VALLUO 

FRENCH.    BDW.    R.    Jr..   M 

Panla  Way. 
LATHAM   MILTON,   IM  Fktfragut 


ROSBNTjgAI^   HTMAN,    617    Maat- 

g'^'Baty  Stn 
ROSBNWALD, 


St 


WALNUT  CRBSK 
FORD,  LEONARD  H.,  ISM  Main  St 
COM8TOCK.  FLOYD  R.  RFD  Na  L 

Bea847R 
DBAN,    ifAnniTATj^   Oalanial    Ihn. 

MM  Mate  St 


SAMPSON,    RAPHAEU    8M    Maat- 

gomery  Street 
8APH,  A  v..  Jr,  Rialto  Bldg. 
SAUER    ARTHUR   A,   630^    I 
8CHBUJCNBBRG.  G.   W..  2M 
SJOBERG,  HAROLD  O.  2M 

Street. 

SKYTTB,  JOHANNES,  City  HaU. 

SMITH.  HARVEY  A,  712  Padfle 
BuikUag. 

SMITH,  jAa  M,  Ml  Keamy  Straat 

8PITZER,   FELIX  H.,  City  »»i» 

SQUIRE.  HARRY  EDWIN.  18  l^tty 
Buikling 

STEELE,  L  CUBVELAND.  248  Mar- 
ket Street 

SWAIN,  CLARK80N.  SM  Market  St 


SACRAMENTO 


No.  California  County  ami  City  Ei^ineers 


SIMONDS.  OBOROB  P.  48 


FIBOMONT 


HILLSBOROUOH 


IGAZ.  RUDOLPH.  Jr.,  M8  _ 
mVlNB  JUCHARD  R,  MM 


KBNT,  IVOMAS  J..  8H 
KBNT  ft  HASS.  8M 


KHOLI4,  A  X,  7M  Svttar 
KNOWLBS.  Wtai.  H,  M 
HBRTOCA  ft  KNOWLBS, 
BBtAF^r,  BLMBR  J.. 
KRUSBL  LAWRBNCE 

■^  ny  straat  

WBZHX,     FRICK     ft 

Kaamy  Stroet 
KUHN.  ALFKBD,  306  Oaatanada  Aira 
KUMP,  ERNBST  J.,  281  Kaany  St 


LAMB,  ARTHUR  VL,  881  Kaainy  St 
LANGHORST.  PRBDBRXCK  U,  Mt 

Satter  Straat  ^ 

LBASBN,  fiARRT  J.,  ITM  MIk  A^aw 
LLOYD.  F.  B,  S18  Paa 
LOTBLL.  H  K.  IM  »■«  Mf 


WILLZAMS,  ALFRBD  C,  1281 

Avanua 
WnjMMf ,  AUKK  L..  T» 

WONO 


MEYBRS.    MILDRSB>    S..    2681    Ala- 


DeMONn^ 

ina 


ALDSRPOINT 


HIGBIB.  HOWARD  W. 


ATHERTON 


JANSSBN.   ARTHUR  IX.   M 


BATES.  RICHARD  M,  Jr..  SM  Bal- 

layana. 
ROWB.  WM  HBNRT,  MM 
tar  RaaA 


UAFAYKTTB 


OOLBMAN.  R  U,  MMdla 


J. 


■URNBTT.  HOWARD  B.,  M 

Drtva 
CHAPMAN,     FRBDBRICK     A.     M 

WUdwaad  Avaa«a 
PARR  ALBBRT.  8M  Sha  Carlaa  Ava 
MATHBW.    CLARBNCB   W.,    SM 

Maai^teo  Streat 
Mm.WAIN.  W.  R.  16M  Oakland  Ava 
-     NOBLB^    S6M 


REDWOOD  CITY 


AIAMBDA   Carl   Froerer. 
ALAMBDA  CO.,  Wallace  B 
ALBANY.  U.  R  Grey. 
ANTIOCH,  John  B.  Batea 
ARCATA  Hal  C  Aeheaao. 
ATHERTON,  Jamea  &  Ji 
ATWATBR  W.  B.  Bedeaea. 


BAKKtSFZBLlj.  Jo«eph  Holftfdar. 
BELMONT,  Robert  }iaa8een. 
BBNICIA  PhU  R  Jonea. 
BBRKBLBY.   Harry   Goodridga 
BURLINGAME.  Cecil  L  LoagMO 
BUTTE  COUNTY,  Bert  Pazten. 

CALAVERAS  CO.,  OUver  C  W^Ma 
CALI8TOOA  Clyde  C  ~ 
CHICO,  Trmak.  RoMnaea. 
CL0VI8.  A  SegeL 
CONCORD,  John  &  Batea 
CONTRA  COSTA  CO.  J.  W. 


LOS  ALTOS 


BBNTRT.  LAWRBNCB  W..  laaM  St 


flM  BMg. 


MBNLO  PARK 


JOHN    B..    718 


WM  P.,  SM  Felton  Drtva 
VOUMGw  JOHN  D,  N.  LMaaa  Ava. 


MILL  VALLEY 


BBRTBNSHAW,  JAS.  W..  4M 

Aventie. 

ARTHUR    H.,    SM 
Avenoa 


MODESTO 


BAKERSF1BLO 


BIGGAR  CHAR  K,  IM 
CUIAJMORR  C  C,  M  O 
WYNKOOP,    FRANK. 


Da    LAFPB. 


N^miKBt 


rylandl  c.  J.,  P.  a 


*«ARSBN,    AI.BBRT    H.. 

Avenue. 


DALY  CITT.  Robert 
DAW.  Alsvaaiei  M 
DBL  NORTE  OOi,  K.  M. 
DOS  PAL06.  W.  R 


BL  CBRRITO.  R  R 


H.  a. 


Ava 


SAN  CARLOS 


TOUNOBR  ROBMRff  C 
aniao  ReaL 


Bl  Ca- 


SALINAS 


SAN  J 


RINDBR  WILLIAM.  M  W. 

Wm  Street 
CTJRTIS.  bTN,  M  W.  Sal    ^ 

HiGoiNs.  WM  u  •*  a  itoat  st 

JAMO^    DONNXLL    B 


KRBSS.  BDWi^D  W,  015  First  Na- 


CRAA  S.,  M  S  Tth 
ROOT^GBBSTMR  M  S  1*"^ 

WTCKOFF,    RAUPH. 
BuOding. 


SACRAMENTO 


J,  1158 

a  Bs  1438  18th 
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Highway   imp< — Yolo  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    CF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


and  less  than  18  cubic  yards 
water  level    capacity) 1.4875 

Truck  driver  (8  cubic  yanls 
and  less  than  14  cubic  yards 
water   level   capacity) U76 

Truck  driver  (4  Cubic  yarda 
and  less  than  8  cubic  yards 
water  level  capacity).-.. 10875 

Truck  driver  (less  than  4  cu> 
blc  yards  water  level  cape^- 
Ity) i.oe25 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  WorkB 
Building,  Sacramento,  California,  tm- 
til  2  o'clock  p.  m.  on  May  IS,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
■pecial  referoice  is  made,  as  follows: 

Yolo  County,  betwoon  Caoho  Crook 
and  Ounnigan  (lll-Yol-7-B,C)  about 
fourtoon  (14^)  mlloa  in  length  to 
be  repaired  with  plant-mlxod  sur- 
facing and  crusher  run  base  and 
imported  borrow  to  be  pl»Bod  on 
shoulders. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  appUcablo  to  the 
work  to  be  done  to  be  as  follows: 

Class! fioatJon  Rate  por  hour 

Asphalt  plant  dryerman  or 

fireman     -_., -.... $L40 

Aapfaait  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator   - 1.75 

Flagman 1.0«25 

lAborer    LOfBtS 

Motor  grader  operator. L86 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)  1.85 
Oi>erator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard) 2.00 

Roller  operator 1.66 

Tractor  driver 1.70 

Truck   driver   (18  cubic   yards 

water  level  capacity  or  more)  1.5025 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water   level   capacity) 1.4375 

Truck  driver  (b  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) - 1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) — 1.1875 

Truck  driver  (lees  than  4  cu- 
bic yards  water  level  capac- 
ity)   „ 1.0025 

Any  classification  omitted 

herein  not  less  than. — 1.0025 

Overtime  — one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and   flagman; — one 
and  one-half  {1^1  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authoriaed  Federal  officer  or 
agency.  Insofar  as  the  ^ame  may  be 
applicable  to  this  contract  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

PIADS  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Crcneral 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequallfied 
as  required  by  law.  (See  said  Pro- 
posal Requirements  and  Conditions). 
The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated:   April  26,  1040. 

(Daily  Pacific  Builder) 
(AprU  26.   May  3,   10,   1946) 


FIRST  PUBLISHED  TODAY 


Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch - 

mva,    guards    and   flagman) — one 

and  one-half  (1^)  times  the  above 

rates. 

The  rates  of  wages,  including  ov-  I  Tractor  drtver 


Jackhammer  operator 
Laborer 


Motor  grader  operator. 

Oil  distributor  b^tnoan. 

Oiler,  power  ■borola  or 

Oi>6rator  of  power  ahorol  or 
other  excavating  oqoipmont, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  IM 

Operator  of  power  shovel  or 
other  excavating  equlpnont, 
•hovel  typo  controls  (oirer 
one  cubic  yard)  1,00 

Pile  driver  hoistman  or 
operator   .. 

Pile  driver  man 

Reinforcing  stool  worker 

Roller  operator  


L8S 
LM 
UBO 
1.96 
1.10 


ertime,  holiday  or  Sanday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Hii^way  Engi- 
neer, Public  Worics  Building.  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in    Sian   Francisco. 

No  bid  will  be  considered  imless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  E<n- 
gineer  and  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequallfied 
as  required  by  law.  (See  said  Pro- 
posal Requirements  and  Conditions). 
The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated:  AprU  26.  1946. 

(Daily  Pacific  Builder) 
(April  26,  May  3,  10,  1940) 


HRST  PUBLISHED  TODAY 


Constr.  ProJ.  Nev.  F.H.  6-A,  Dalzell 
Canyon,  Tolyabe  National  Forest, 
Lyon  County,   Nevada. 


FEDERAL    WORKS    AGENCY, 
PUBLIC  ROADS  ADMXNSTRATION 
San   Francisco,   California,   April   24, 
1946.    Sealed  bids  will  be  received  at 
the  office  of  the  Public  Roads  Ad- 
ministration,    720     Phelan     Building, 
San  Francisco,  California,   until  2:00 
p.  m.,  on  May  16,  1046,  and  then  pub- 
licly opened  for  furnishing  the  ma- 
terials and  performing  the  work  for 
constructing   I*roJect    Nevada   F.    H. 
6-A,    Dalzell    Canyon,    Tolyabe    Na- 
tional Forest,  Lyon  County,  Nevada, 
The    length    of    the    project    is    8.289 
miles,    and    the    principal    Items    of 
work  are  approximately  as  follows: 
1,200  cu.  yds.  stripping  topsoil;  132,- 
900  cu.  yds.   unclassified  excavation ; 
1,855  cu.  yds.  unclassified  excavation 
for  structures;   1,700  cu.  yds.  unclas- 
sified  excavation    for    borrow ;    81,000 
sta.  yds.  overhaul ;  6,240  cu.  yd.  miles 
special  overhaul  of  borrow;  5,600  M. 
gals,  watering;  lump  sum  providing 
and     maintaining    water     plant     or 
plants;  31,500  cu.   yda   selected  bor- 
row base  course;  960  cu.  yds.  Type 
2    blotter    material ;    385    tons    slow- 
curing  liquid  asphaltlc  material ;  1056 
cu.   yds.    concrete ;    133,300    lbs.   rein- 
forcing   steel;    2,710    lln.    ft.    culvert 
pipe;    74    lin.    ft.    removing,    cleaning 
and  stockpiling  or  relaying  salvaged 
culvert   pipe;   228   lln.    ft.   perforated 
C.G.S.M.     pipe     underdrain;     1     drop 
inlet;    1    steel    inlet    cover;    82    right 
of  way  monuments;  4  concrete  main- 
tenance marker  posts ;  70  timber  cul- 
vert  markers;    12,000   lln.   ft   barbed 
wire    fence;    4    gates;    14,300    lln.    ft. 
hogwire  fence;  6  timber  guide  posts 
with  warning  reflectors.    The  project 
is  divided  into  two  units  of  approxl- 


Truck  driver   (IB  cubic  yard* 

water  level  capacity  or  more)  UOS 
Truck  driver   (14  cubic  yarda 
and  less  than  18  cubic  yard* 

water  level  capacity) L4tT0 

Truck  driver    (8   cubic   yarda 
and  less  than  14  cubic  yarda 

water  level  capacity)  1.S76 

Truck   driver    (4   cubic   yarda 
and  less  than  8  cubic  yards 

water  level  capacity)  L1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  _  LOflaS 
Any  classlft cation  omitted 

herein  not  leas  than L0620 

Overtime  —  one    and    one-half    dM) 

times  the  above  rateo. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  (IH)  timea  the  above  rates. 
The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President,  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  office  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  (General  Con- 
tractors  in    San   Francisco. 

No  bid  will  be  considered  xmless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequallfied  as  required  by 
law.  (See  said  Proposal  Reqviire- 
ments  and  Conditions.) 


No  bid  wUl  bo  oouidered 
It  te  r'^*^  OB  a  blank  Corm  fumlahad 
by  the  State  Hlfbway  a^^flBMr  and 
is  made  la  aecordaace  with  the  pva- 
vlatona  of  the  Piopoeal  Requlramanta 
and  Oondltlona  aet  forth  under  See- 
Uon  2  <rf  the  fltnadard  Spedflcationa. 
B:ach  bidder  mnet  be  Uoonaod  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  BequireDMOta  and 
Condltloiia.) 

The  Department  of  Fttbllc  Woika 
reserves  the  right  to  reject  any  or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIOHWAT8 
G.  T.  McCOT. 
StaU  Hl^way  Engineer. 
Dated:  April  19.  1946. 

*»«      (DaUy  Padflo  Builder) 
(April  19.  26k  May  3,  1946) 


Highway  imptuvomento  ■■Mewdoolne 
County 

STATE  OF  CALIFORNIA 

DEPV^RTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


at  the  officee  of  tho  OMHet 
BSngtnoera  at  Loo  Anjelea  and  San 
Frandeoo.  at  the  office  of  the  XNa- 
trtct  Knglneer  of  the  District  In 
which  the  work  la  Bltuated,  and  at 
the  office  of  tho  Aaaoclated  General 
Contractor*  in  San  Frandaca 

No  bid  will  be  considered  unltae 
it  is  made  on  a  blank  form  fumiahed 
by  the  State  Hl^way  B^nglneor  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Pn^oaal  Requirementa 
and  (Ztonditiona  aet  forth  under  Sec- 
tion 2  of  tho  Standard  Speolflcatlona 
Each  bidder  must  be  licenaed  and 
also  prequallfied  as  reqxiired  by  law. 
(See  said  Propoaal  RequlmBflnts  and 
Conditional 

The  Department  of  Public  Woriu 
reserves  the  ri|^t  to  reject  any  or 
all  blda. 

DE^>ARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOT. 
State  Highway  Bngtnoer. 
Dated  AprU  19,  194& 

(DaUy  Paolfle  Bailder) 
(April  i»-M,  May  8,  1MB) 


Ounnar  Corp..  B87S  Valley  Blvd., 
Loa  Anf^ea. 

J.  P.  Breen,  Boa  lO.  Shochmenta 

F.  E.  Toung,  aw  Cohiea  ATenue. 
Berkeley. 

C.  Dudley  DeVelblee.  Baatahore  Jk 
Huntington  Ave., 


M/ICHINERY  AND 
EqgVMENT 


4  3 


for 


near.  1W7  Rlverelde  Orw 
rental  of  one  tnMk  caaae  with 
attachment  S-toa  cKfrnbttj^  for  a^ 
proximately  60  days'  woilt  In  Titia— 
County. 

I^edtflcatkma  obtatoahle  from  tha 
above  office. 


4S 


PROJSCT, 


4/26/46 

NO  BIDS  RECCIVCO 

COLUMBIA  BASIN 
Waahlnftoa.*-llo  Mda 
AprU  M  by  Om  B«nan  of  Reclama- 
tion, Denver.  Oeio..  under  Spea  JJtt 
for  furnishing  and  dtftverlnf  taJk, 


4/M/4S 

BIDS  OPENED  ,  ^   ^^      zv^««w      «^  .  *    v 

COLUMBIA     BASIN     PlKXnDCT,    cars  at  the  ehteptec  point  or  tab. 
r^shinrton.— The  folkmlnsr  rabmlt-   cars  at  Peaco.  Wash.,  at  the  optkm 


Wkshlagton.— The  following  nbrntt 
ted  bids  to  the  U.  &  Bureau  of  Bee- 
lomattnn.  Denver.  OolOw. 


EopMcra^  SedfiiD 


(Ccmtlnued  From  Page  6) 


Sealed  proposals  will  be  reeetred 
at  the  office  of  the  State  Highway 
Ehigineer,  Room  S78,  Public  Woiks 
Building,  Sacramento,  California,  un- 
Ul  2  o'clock  pan.  on  May  8»  1946^ 
at  which  time  they  wiU  be  pubUely 
opened  and  read  in  the  Assembly 
Room  of  said  buUding,  for  repair- 
ing State  Highway  In  acoordanoe 
with  the  spedflcationa  therefor,  to  1 4/26/46 
which  special  reference  is  made,  as    PROSPECTIVE   BIDDERS 


34~D  AMS,  RESERVOIRS  St 
DRIDGING 


8  4 


The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  April  19,  194& 

(Daily  Pacific  Builder) 
(April  19.  26,  May  3,  1946) 


Highway    Imp.— Butte   County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


follows 

Mendocino  County,  between  Wllllta 
and  Zt  mllee  northerly  (l-Men-1-F), 
about  two  and  elx-tenthe  (2J)  milea 
In  length  to  be  surfaced  with  plant- 
mixed  surfacing  on  Imported  base 
material. 

Bids  are  required  for  the  entire 
work  deecribed  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code^ 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  tho  woik 
to  be  done  to  be  as  f oUows : 
Classlfloatlon  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  - -fl.40 

Asphalt  plant  mixer  operator^.  1.46 
Asphalt  spreading  mcu:hine 

operator   >_~-~— ..^ —  L7B 

Flagman -.  IjOO 

Laborer  ____—————  IM 

Motor  grader  operator  _ -  ..  IJ6 

Oil  distributor  bootman  . 1.120 

Oiler,  power  shovels  or  cranes.  1,20 
Operator   of   power   shovel   or 

other  excavating  equipment. 

shovel   type  controls    (up  to 

and  including  one  cubic  yard)  1.85 
Operator   of   power   shovel   or 

other  excavating  equipment. 

shovel    type    controls    (over 

one  cubic  yard) 2^ 

Roller  operator  1.66 

Tractor  driver 1.70 

Truck  driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver   (14  cubic   yards 

and  less  than  18  cubic  yards 

water  level  capacity)  1.4370 

Truck   driver    (8   cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)  .._.__  1J76 
Truck    driver    (4    cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity) 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity).-  1.0626 
Any  classification  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    one-half    <X%) 

times  the  above  rat 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  PubUc  Works 
Building,  Sacramento,  C!alifomia,  un- 
til 2  o'clock  p.  m.  on  May  8,  1946, 
at  which  time  they  will  be  pubUcly 


SACRAMENTO.  Calif .  — Following 
contractors  have  taken  out  plans 
for  levee  construction  on  left  bank 
of  Sacramento  River  from  Isleton  to 
Walnut  Grove  for  which  bids  will 
be  opened  May  21.  2  P.  M.,  by  the 
U.  S.  Bkiglneer  Office,  Wright  Bldg., 
Sacramento : 

W.  G.  Davis,  935  Forum  Building. 
Sacrammto. 

R  A.  Farish,  60  Hawthorne  St, 
San  Francisco. 

Guy  F.  Atkinson  Co..  Orange  and 
Railroad  Aves.,  South  San  Francisco. 

N.  M.  Ball  Sons,  Box  430,  Berkeley. 

E.  B.  Bishop.  OrUkid. 

Bressl  ft  Bevanda  Constructors,  417 
South  Hill  St,  Los  Angeles. 

Case  Constr.  Co.,  Berth  109,  Box 
6,  San  Pedro. 

T.  E.  Connolly,  Inc.,  461  Market  St. 
San  Francisco. 

Hubert  H.  Everist,  604  Mission  St, 
San  Francisco. 

Mike  Halfltano  ft  Son.  379  E  3rd 
St,  Pittsburg.  ^   ^^ 

Morrison  -  Kundsen  Co..  HI  Sutter 
St.  San  Francisco. 

(Jeo.  E.  France,  1509  College  Ave., 
yisalia. 

Harms    Bros..    Route    4.    Box   2220, 

Sacramento.  ^ 

S.  A.  Marshall,  2653  13th  St,  Siac- 

H.  Elarl  Parker,  12th  and  F  SU., 
Marysvllle. 

J  R.  Reeves,  Box  1072,  Sacramento. 

A.  Telchert  ft  Son,  Box  1133,  Sac- 
ramento. „^     _ 

F.  P.  Basler,  750  Natoma  St.,  San 
Francisco. 

W.  E.  Fimk.  Stockton. 

Patterson  ft  Ryder,  Stockton. 

Claude  C.  Wood.  Box  599,  LodL 

(5eo.  Pollock  Co.,  Forum  Building. 
Sacramento.  ^   ^,     . 

Geo.  E.  Murray.  1702  E  Mariposa 
Road,   Stockton.  „    ^  „ 

Staring  &  Galbralth.  218  College 
Ave.,   Modesto. 

Archie  L.  Till.  Yuba  City. 

Peter  Klewit  Sons  Co..  442  Post  St, 
Ban  Francisco.  ,«v  , 

A.   C.  Goerig   Constr.   Co.,  ooO  Lu- 


12S6  for  furnishing  and 
f.ab.  cars  at  tha  Blil|iplM  ^Int  or 
f.o.b.  cars  at  Odalr,  Whiftl..  three 
borixontal  wtided  plate  -  steel  oU 
storage  tanks  for  the  switchyard  oU- 
house  addltl<m  at  the  Orand  Coulee 
power  plant  Columbia  Bastn  Project, 
Washington. 

Yuba  Manufacturing  Co,  8|m  Fran- 
cisco, f.o.b.  destlnaUon.  fCTIII:  lOJOO 
iba;  net 

XttdepsBdent  boo  Wocka^  Oakland, 
no  lab..  I6S00;  KBOO  Urn.:  n#t 

American  Pipe  ft  Ste^  l&b.  Al- 
hambra,  IS7S8;  36,000  Iba.;  net 

John  W.  Beam,  Denver.  Cola,  f.abw 
Chicago.  16000;  27,000  Ibe.;  \i%  10 
daya 

Western  Pipe  ft  Steel  Cto.  of  Cali- 
fornia, f.ab.  South  San  Frandsoo, 
I661S;  26.400  Iba;  net 

Southwest  Welding  ft  Manufactur- 
ing Co..  f.ab.  Alhambra,  HMlO;  27.000 
lbs.:  M%  10  daya 

Steams  Rogers  Manufacturing  Ckx, 
f.ab.  Denver,  $4668;   27J0O  Iba;   net 

Gea  R.  Marvin  Ca.  Taoom*.  Wash.. 
14182;  83,000  Ibe.;  net 

Berkeley  Steel  Construction  Ca, 
f.o.b.  Berkeley,  18880;  38,000  Iba;  net 

Willamette  Iron  ft  Steel,  f  .Cb.  Port- 
land. Ore.,  84150;  36,000  Iba;  net 

Dallas  Tank  CO.,  f.ab.  Dalles.  88486; 
24.000  Iba ;  net 


of  the  bidder,  80-inch  pump  dioehaige 
pipe  for  Paaoo  pumpteg  plant  Colum- 
bia Basin  Projeot,  Wad 


4  8 


I 


4  8 


4/26/46 

BIOS  WANTED 

C^ENTRAL  VALLEY  PBOJSCT, 
California.— UntU  May  28,  2  P.  M.. 
bids  will  be  received  by  the  U.  & 
Bureau  of  Reclamation,  Denter,  Cola. 
under  Spec  1315  for  furnishing  and 
delivering  f.ab.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Centre'i  Valley, 
Calif.,  steel  pipe  railings,  stairs  and 
partitions  for  installation  in  Shasta 
dam  and  power  plant  Kennett  Divi- 
sion. Central  Valley  Project.  Califor- 
nia. The  materials  will  be  installed 
by  the  government  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others, 
81.  not  returnable. 


4  8 


4/26/46  r 

BIDS  WANTED 

TEHAMA  COUNTY,  CalU— Until 
April  30,  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, F.  W.  Haselwood,  district  engi- 

■■HHHHI^HHmH^BBHHBSmBmHHBi 


4/26/46 

BIOS   OPENED 

CENTRAL  VALUBY  PROJ1X7T. 
California.  — American  Bridge  Co.. 
Denver.  Cola,  at  (1)  1880^648.  (2) 
$301,807,  submitted  low  bid  to  the 
U.  S.  Bureau  of  Reclamation.  WWkar 
R  Young,  chief  engineer,  DenTor. 
Cola,  under  Spec.  UOO  for  fumkh- 
Ing  and  *«tt^iitBg  three  drum  nteo 
for  the  spillway  at  Shasta  Dam.  Ksn- 
natt  DtrMon,  Oentral  YaUey  Prolact. 
CaUfomla.  The  Shasta  Dam  la  ilta- 
ated  on  the  Sacramento  River  near 
Redding 

The  drum  gatee  will  be  InatalUd 
between  piers  In  the  epUlway  aeetlon 
of  Shasta  Dam  and  when  InstaWed 
will  be  structural-steel  buoyant  rao- 
•els  formtaig  modified  oeetors  of  egrl- 
Inders  having  an  approximate  radius 
of  26  feet  and  an  axial  length  of  110 
feet  Each  gate  wlU  be  pivoted  along 
Its  axis  on  castings  anchored  in  ths 
crest  of  the  spillway. 

Other  hide  were : 

TreadweU  Construction  Co.,  Mid- 
land. Pa.,  (1)  8880^000.  (1)  niofim. 

Consolidated  Steel  Corp.,  Loo  An- 
geles. <n  8464.900.  (2)  8388,200. 

4/38/46  «* 

BIDS  WANTED 

BOISE  PROJECT,  Idaho.  —  Until 
June  8.  2  P.  M..  bids  wUl  be  received 
by  the  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Spec  1818  for  fur- 
nishing and  delivering  fob  oars  at 
the  shipping  point  or  fob  cars  at 
Mountain  Home,  Idaho,  one  16-foot 
diameter,  welded  plate  steel  penstock 
header,  one  15-foot  diameter,  welded 
plate  steel  penstock  noantforld.  three 
90-lnch  diameter,  welded  plate  steal 
penstocks,  and  all  necessary  heads, 
flanges,  expansion  Joints,  support 
rings,  base  plates,  manholes,  drain 
connections,  walkways,  stairs  and 
ladders,  and  36  10-ton  screw  Jacks, 
but  not  including  the  outlet  mani- 
fold, outlet  pipes,  and  appurt«ant 
parts  for  installation  at  Anderson 
Ranch  Dam,  Boise  Project,  Idaho. 
The  materials  will  be  installed  by 
the  (Jovemment  No  charge  for  cop- 
ies of  the  specifications  to  prospec- 
tive bonds  fide  bidders;  to  others, 
$1.25,   not   returnable. 


Sundays  and  holidays  Caxcept  watch-  (ceme  St,  Los  Angeloe. 

. ^  ,, .     , ^jt       Winston    Bros.    Co.,    Box    769,    San 


men,  guards  and  f  lacnien) — one  and 
one-half  (1%)  times  the  above  ratea 
The  rates  of  wages,  including  over- 
time, holiday  or  Simday  rates,  above 
specified  are  subject  to  the  effect  U 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 


opened    and    read    In    the    Assembly    president    or    any    other    authorised 


Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Butte  County,  between  Orevllle 
Wye  and  Nelson,  between  Durham 
Railroad  Crossing  and  Chico,  and  be- 
tween Big  Chloo  Creek  and  Sixth 
Street  in  Chloo  (lll-But-3-B,C,Chc), 
about  elevon   and   eight-tenths   (11.8) 


_  _       miles    In    net    length,    existing    sur- 

ma'teirequaVsize^Bids'mayTe  "sub- I  facing    to    be    repaired    with    plant- 
mltted  for  either  unit  or  for  the  com-    •"•x***    surfacing    and    crusher    run 


Highway   Impv— Yolo   County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  S73.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  15,  1946, 
at  which  time  they  w4ll  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
•pecial  reference  is  made,  as  follows: 

Yolo  i;ounty,  between  one  mile 
east  of  Davis  and  Swingle  and  be- 
tween 21/4  mllee  north  of  Aroade 
Station  and  Junction  Route  6  (III- 
Yol-8^-,B)  a  length  of  about  seven 
and  three-tenths  (7J)  miles,  to  be 
repaired  with  plant-fftixed  surfacing 
and  crusher  run  base. 

Bide  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Ljibor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  gmeral  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Claeeifloatlon  Rate  per  hour 

AsphsJt  plant  dryerman  or 

fireman    _81<40 

Asphalt  plant  mixer  operator..  1.46 
Asphalt  spreading  machine 

operator   _„ 1.75 

FUgman    1.0625 

1.0636 


plete  project.  The  minimum  wage 
paid  labor  employed  on  this  project 
shall  be  in  accordance  with  the  clas- 
sified labor  rates  set  forth  in  the 
Special  Provisions.  Plana  and  spec- 
ifications may  be  examined  by  pros- 
pective bidders  at  the  Public  Roads 
Administration  offices  723  Phelan 
Building,  San  Francisco,  515  Forum 
Building,  Sacramento,  and  Carson 
City,  Nevada,  and  at  Associated 
General  Contractors'  offices,  216 
Pine  Street,  San  Francisco,  and  707 
Architects  Building.  Lios  Angeles,  and 
Hotel  Oolden.  Reno,  Nevada.  Where 
copies  of  plans  and  specifications 
are  requested  a  deposit  of  |10  will 
be  required  to  insure  their  return. 
If  these  are  not  returned  within  15 
days  after  opening  of  bids  the  de- 
posit will  be  forfeited  to  the  CJov- 
cmmmt  Checks  should  be  certified 
and  made  payable  to  the  Treasurer  of 
the  United  States.  Plans,  specifica- 
tions and  proposals  may  be  obtain- 
ed at  the  office  of  the  Public  Roads 
iRIminlstration.  720  Phelan  Building, 
San  Francisco  2,  Callfofnla.  CHAS. 
C.    MORRIS.    Division    Engineer. 

(Daily  Pacific  Builder) 
(April  26,  1946) 


Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Bngl 
neer,  Public  Works  Building,  Sacra 


Bernardino. 

L.  A.  «Ad  R.  S.  Crow,  4766  Valley 
Blvd.,  Los  Angeles. 

Fredrickson  A  Watson  Constr.  Co.. 
873  81st  Ave.,  Oakland. 

Fredrickson  Brothers,  1259  86th  St. 
BJmeryville.  .    „^ 

Plombo  Bros.  &  Co.,  1571  Turk  St, 
San  Francisco. 

Guerin  Bros.,  208  S.  Linden  Ave., 
South    San    Francisco. 

Clyde  W.  Wood,  816  W  5th  Street, 
Los  Angeles. 

George  F.  French,  Jr.,  Box  307, 
Stockton. 

R.  A.  Westbrook,  1331  C  St.,  Sac- 
ramento. _  ™    » 

J.  E.   Haddock,  Ltd.,  3538  E  Foot- 


Orangeburg  Fibre  Pipe 

BETTER  SEWAGE  DRAINAGE 
Economical,  eosy  to  cuf,  connect  and  insfalL 
Ideol  for  $ewers,  storm  drains,  septic  tanks, 
downspouts,  irrigation.     3",  4",  S"  and  6". 


SPECIAL  MATERIALS 


OUces  osd  WareJkossot 


IaRTrancisco 

2600  HarrisoR  St. 

refepftose  VA.  7174 


OAKLAND 
3330  E.  12fli  St. 

Telepkose  AN.  41 M 


DISTRIiUTORS  MODERN  COMPOSITION  BLDG.  MATERIALS 


hill  Blvd..  Pasadena. 
Louis  Biasotti  A  Son,  40  West  Clay 
mento.  California,  and  they  may  be  |  St,  Stockton. 


Highway    Imp.-— Yolo  County 

STATE   OF   CAtlFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Motor  grader  operator UB 

Oil  distributor  bootman 1.13S 

OUer  power  shovels  or  cranee  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment 
sliovel  type  controls  (up  to 
and  including  1  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment 
shovel  type  controls   (over  1 

cubic  yard) 2.0O 

Roller  operator 1.66 

Traotor  driver 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
H:nglneer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  15,  1946, 
at  which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  spe<^icatlons  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Yolo  County,  at  Tule  Canal  about 
six  mllee  east  of  Woodland  (lll-Yoi- 
90-E),  a  reinforced  concrete  slab 
bridge  to  be  constructed  and  about 
twen*y-feur  hundredths  (0.24)  mile 
of  approaches  to  be  graded  and  bi- 
tuminous surface  treatment  applied 
thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Sectl<»  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claseifloatlon  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman 1.40 

>trpenter 1-50 

Cement    finisher —  1.78 

Concrete  mixer  operator   (one 

1.70     i     cubic  yard  capacity  or  lees)  1.4S 


driver   (IS  cubic  yards  [Concrete  mixer  operator  (over 

water  level  capacity  or  more)  1.642S  '     one  cubic  yard  capacity) 


LTO 


Truck    driver    (14   cubic  yarda 


Concrete  vibrator  operator- 


base,  and  borders  and  shoulders  to 
be  eonstructed  of  crusher  run  base 
and   imported   borrow. 

Bids    are    required  for   the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   |i.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  mauhine 

operator     1.75 

Flagman 1.00 

Laborer    _ ^  1.00 

Motor   grader   operator „  1.85 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranee.  US 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  control  (up  to 
and  inclading  one  cubic  yard)  UK 
Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type    controls    (over 

one  cubic  yard) 2.00 

Roller  operator 1.06 

Tractor  driver LTO 

Truck    driver    (18   cubic  yards 

water  level  capacity  or  more)  L663S 
Truck  driver   (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.487B 

Truck    driver    (8    cubic    jrarda 
and  less  than  14  cubic  yards 

water  level  capacity) L37B 

Truck    driver    (4    cubic    yards 
and  less  than  8  cnMc  yards 

water  level  capacity) LISTS 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) LOtM 

Any  clasalflcati<m  onUtted 

herein  not  less  than LOO 

Overtime  —  one    and    one-balf    (1%) 

times  the  above  ratea 
Sundays  and  holidays  (except  watdi" 
men,  guards  and  flagmen)— one  and 
one-half  (1^4)  tlmee  the  above  ratea 
The  ratea  of  wagee,  Indndlnf  oirer- 
time,  holiday  or  Sunday  ratee,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  ezeenthre  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  aU  lawful  orders  of  the 
President  or  any  other  anthoriaed 
Federal  officer  or  agency,  InsoCar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsW- 
ency,  the  rates  fixed  by  any  sodi 
applicable  Federal  order,  whether 
higher  or  lower,  shall  oontroL 

Plans  may  be  seen,  and  forms  of 
propoeal.  bonds,  contract  and  sped- 
floatlons  may  be  obtained  at  tha 
office  of  the  State  Hl|^way 
neer.  PubUc  Works  Bulldtng. 
mento.  CaUfomla.  and  they  nay  he 
seen  at  the  offlcee  of  the  District 
Bnglneers  at  Loa  Angelee  and  Jlan 
Francisco,  at  the  office  of  the  Dla- 
trict  Bngineer  of  the  DIotrlet  to 
which  the  work  Is  sitvated.  and  at 
the  office  of  the 
Ooatraetors  In 
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SCOOPMOBILE 

#  Opens  new  channeb  for  Mechanized  Ma- 
terial Kamlling, 

#  Scoopmobtle  ATTACHMENTS  and 
SCOOPS  are  aU  deapicd  to  be  inter- 
changeable. 

#  Scoops  are  quiddy  and  easily  refnovcd  and 
any  attacfament  emikf  insftirid  by  MBfdy 
removii^  and  replacing  two  pins. 

MIXtSMOIILI  ^'fa^':;!^ 

ft  Bevattof  fUm%  >as,   devsting   and 


■  tf  6GYMOIILE 


SCOOPMOIILE 
Uflt.  Mavas  and 


FOR  COMPLRTE  INFOBMATtON  CALL 

HOBB  &  JMIIESOI,  Ltd. 

MiiLOHio  MATnrinn  •  uady  mixid  conciete 

9fnr4 


Hmrn  at  bd  b  lh#  Idaol  rodk>  for  any  room  in  *o  modom 
boma.  Fitting  flunh  with  tho  woH  rt  $ava»  vokM^la  spoca 
and  ih  modam,  ilaak  oppaoronca  makes  It  a  foworlla  wHh 
Inleriof  tlttiiiiiifnfi  ovarywhare.  Eosy  and  maxpanshre  fo 
bnlan,  Iha  Amloy  ^mehooe  hot  ottochmant  for  phono- 
graph, wka  racofdar  and  teJavbkm.  Boill  by  Amlay  to  *o 
•Mxt  rigid  «»ond<!ird»  ood  spadficotiorac  it  wfl  bring  yow 
ina  tone  ond  lOp  qwalily  recaption  for  Many  yoon  lo 
coaio.  immadiote  delivary.  Sae  ond  boor  one  todoyl 
DialrilMtaKl  by  APPLIANCE  DIVISION 

Jod  Wlutdiead  Water  Heater  Co. 

4M  Tttdk  Stimlt 
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PAGES 


DAILY    PACIFIC    BUILDER 


KS^^  •  ■^^#  W%  >_  ^^=. -^  FRIDAY,  APRIL  26.  1946 

^^=S=5SS=-/  SACRAMENTO    CITV  Iat-^^   ^  !!^ -^*- -^«^  M.    ^^^^  .^.H^^^^^l^ 


BUILDING  PERMm 

AppIicatieBs 

DWBLUNO  (1-story  frame)  faooo* 
NW  comer  l7th  Av«  ^^  4V  •*""'• 
owner.  Robert  I  ifcJLSS  JSL'!*!' 


SACRAMENTO    CITY  iAT>*mn>   ^  — — «— ^. 

^^^  "SfS  »^^J  •<»  Van  Nee.-,     u 

DWELLING.   8-room.   frame    atuoco    a?TS.»'    2^^°^  An<l*»en.  Annre^  °****™- AprU  34.  1946  .     37176    828  Hanorw ;  owner.  Pioneer  ' 

and  brick  veneer,  »lO0OO^MoS,fJ^r*^^     church,     |iooo;     sow     Ne-       ?f"3  ^•♦•-«75  85th  AVKNUi:.       Builders;     contractor     Soott-£Saer 
St;  owner  and  buUder^c^?!ni*J^  iRM&.^'^^S'Ti.'^""*  «'  ^^  J^W^/o^"  ^«^'*  ?  i^'t"^.  Imectric;    ouUaU;    .WitSi;  iSSl^ 

800  Alhambra  Blvd.  "^eo.   «^AIR  dwelling.  |iooo;  lais  South  'AnH,^.^  Peterson ^prll  25,  1M6  ^tions.  •*""  . 

1     4th  St;  owner.  Edgar  R  Le^*„*^  j ^g^  ?L.l»*«-l!!l^i^„^^^     |  ^.«7m    l<>648^San  Leandro  St;  owner. 


SAN  CARLOS 


CoTlOW  aSSSia.  McCMthy      g^er  and   builder,   Gould   Cbost; 

'tS2i?^tt^^«J^T     (2-.tory  W-^J^^USK.  |8000;  Cor  HoUy  St 

S;j!L^"l-^i'  ^  ^^c^ott.  37  ^iS^r<S5i,tr£iad?'o^:^an\^ 

builder.  Gould  Constr  Ca 
DWELLING.  17000;  1341  Elm  Street; 
ow^er.  p  Constantino;   contractor. 
J  Vlascher. 

DWELLING.  18000;  121  WUdwood; 
owner  and  buUder.  Welch  Constr 
Company. 

GARAGE,  1800;   1312  Magnolia  Ave- 

^!^^%  ^^i5    «*«;     contractor; 
*Ted  Peacock. 

C/0    conttictor.-'bulMeT  jiSJI'ci^^^^^-^G.  |8000;  2217  Brlttan  Ave 
^Duemer  A  Son.  63  BeUe  Ave.  !     2^®£i  Victor  Pindroh;  contractor 

14000    each;    NE   comer   41st   and 
Unoa ;  E  41st  Ave  25.  60,  75  N  UUoa; 
ivB  comer  Lakeview  25  and  Jules 
Av«;  N  Lakeview  25  E  Jules  Ave:  ' 
W  Ramsell  lOO  N  Shields;  W  Vic-  ' 


SOUTH    SAN    FRANCISCO 


^an  Leandro.    Geo  Manton  to  D 


87177    10643  San  Leandro  St;  owner. 
Stonehurst    AutomoUve    A    Welding 


STREETS  AND 
HIGHWAYS 


^SSi^ywood  Court 

^^L^^Oa    (l-«torjr   frame)    (6). 

S!2S  *^iL  «=  Wo<4rtde^ve  a^ 

SJ?'  S£  =  »^w»w;  owner,  C  R 
™«y.    168    Suttw;    buUdar.    T   J 
^SS^^^^^'  Burllngame.  Calif 
DWELLINGS    (l.«tory    frame)    (T) 
WO  Oeach;  SE  comer  Bright  «d 

Sr^*°i'   ^   f*^***'  25.   60.   re.   100. 
126  S  Sargent;  owner,  H  Wohlken, 


^^£Sf  *  ^22«^*^  '**"«•  «>*72.  and 
28x30.  14000;  Railroad  Are-  owW 
and  bulkier.  South  City  L^SJ?'i 

DWE£S&«'*^'"^n^^«'  SoutSTs  * 
A^WSLLINGS.  four  five- room    isonn  ■ 

each;  lUple  Ave;  owner  and  cSS^  I  •^'^  MATEO  COUNTY 

tractor;  James  McCabe.  7  El  Bo-  'rT^ZTI 

nito  Way,  MlUbrae.  I  forded 


A£iPiP*^"P ^P'*^  ^  1946  I  Service;  contractor.  Del  Monte ISec 

April  26,  1M6-L0T8  8  and  4  Blk       trie  Co;  ouUets;  .VltcheirrftitSS- 

16.  Resub  ptn  HoUywood,  and  Lot        -i— * — ,   tiiwires, 

®_pik    18,    HoUywood.    Oakland. 

'rank   Lunardi   to  Lunardl  and 

Adragna April  18,  1»46 


plugs;  motors. 


4/26/46 

CONTRACT  AWARDED 

SAN     DIBGO     COUNTY, 
Baslch    " —     - 


•• 


40 


Calif.— 


BERKELEY 


SANTA   CLARA   COUNTY 
Unlneorpo  rated 


torU  75  S  Shields;  W  Victoria  200  iADDN  to  dwelling  1500-  ns  Snh-^# 


DWELLING,  5-rm.  |7000;  1240  Bur- 
nette;  owner.  Harry  Thels,  1254 
Bumett;  contractor,  Adams  Constr 
Co,  2649  Benvenue.  v"«»ir 

GARAGE  and  apt,  |4000;  1404  Ban 
Pablo;  owner  and  builder,  Ed  M 
Walt,  1400  San  Pablo  Ave 

STORE.   128,500;    1865  Solano;   own- 
er, Theresa  McGoldrtck,  51  Glrard 
Street,  San   Francisco ;   contractor 
Henry  Brom  Constr  Co,  4777  Da 
venport    Ave,    ~  " 
Bob  Dillon. 


Completed 
j  April  22,  IM*— LOT  21  Blk  4,  Par- 
n>tt   Park.    CUffortl  L  Knowles. 
et  al  to  J  H  Delaney 


service 

8717»  NW  SSth  and  Telegraph; 
owner.  Cameo  Stores;  contractor, 
Roberts  lighting  Fixture  Co;  10  out- 
lets; 4  switches;  2  fixtures;  5  plugs. 

37180    115  Broadway;  owner,  Har- 

A«rti    m    IBM   r**"^  Sheet  Metal  Co;  contractor.  Cali- 

April  1^  1946  fomla  Electric;  motors. 

April  22.  1946-LOTS  8  and  »  Blk  3718I    11th  and  Alice  SU     owner 

4.  South  B  St  Tract   H  J  Hardy     iMarwedell;      contractor.      cilSJSSi 
to  whom  it  may  concern t Electric  Co;  alteraUons. 

.  r^rST ^f"  .^'o  ^^'  i     ^^82    107  41st  St ;  owner,  Holtman  • 

AjjU  28.  1M6-LOT  4  Blk  5.  Sub  contractor.  Dimond  Electric  S^g 
No  L  Meadow  Heights.  Wm  R  switches;  8  plugs.  *  ^^^'^  ^'  • 
Gates,  et  al  to  Manuel  N  Cabral  37183      NW    e9th    and    Broadway; 

_jP„1  .  •  i**°  owner.    Christenson    &   Lyons;    con- 

J  tractor.  Fred  Schmlts;  saw  motors. 
37184     5773    San    Leandro;    owner, 


State  Director  of  Public  Works  C  H 
Purcell,  PubUc  Works  Bldg.  Sa^ 
mento,  for  about  4.1  miles  in  length 
to  be  graded  and  surfaced  wlth^ort- 
land  cement  concrete  pavementTbe- 
tween  .4  mile  south  of  Mission  Valley 
Road  and  £  mile  north  of  north  dty 
limits  of  San  Diego  (XI-SD-77.8DJL) 
in  SJan  Diego  Comity.  »a».aj. 


mile  west  of  Sunol:  Plans  (taiehidinx 

2S?  F^"^  ^^'  ^^''  *«•»*»  o«rt 
Pians  and  cross-sections  (tncIitdlBa 
sales  tax).  ^9Z.  "»«»«■ 

Stok.  a^ut  two  mUes  south  of  Bartt- 

mart:    Plans    (inchiding  sales    tax) 

tax)  10.77;  total  cost  plans\md  ci3m- 
m^^        w      ^*   above   should    be 


•• 


40 


Public  worics.  Dlv^'on^n^wajS^ 

Requests  for  the  above  plans,  snec^- 
f^Uon.  and  proposal  tJ^^STL 

Hlgtway  Engineer.  P.  Q.  Box  uaa 
Sacramento,  Calif.  ^^ 

Blue   prints   of   plans   are  eotd  ai 
f^d  *"**  *"^  ""^^  returnable  for  re- 


April  23,  1946—5.847  ACRES  in  So  

.u«.w:  v^.  «77  Da-       B^Jn^'i!?^     ^"^D^^S    1^46  L'li^^  ?7''^    ^*°    LeandroT'o^^er.  f  "^  coMtrucUon.-proji^'iris.'rac. 

Oakland;    plans    by  ApiS^?  iti^fc  «~^R  ir ^  ^"'   contractor.    Spott   Elec- jS'I^-Gl-Hl.  Flagstaff -Cllntswell.  Co- 

j    Apni  Z3,  1IK6_IX)T  27  Blk  IL  San       trtcal;   137  motors.  conlno     National     Forest     Co^ninA 

wi^i^mG,    7-room,    110,000;     1354       SnSr  Co    "*    "^""^inril  S'^lwe       '^^     5th  and  Union   St.;  owner.  County.  Ari«ma.           "^''     ^^"^^ 

Lincoln;   owner  and   builder    R  o  'ADrilM   SiZiT^T  i,  "^R  1   Kim         Wagner  &  Martlnes ;  contractor  Spott  Tk«  ^o^k  Involves 

Shoemakft     24i.n    M/.n^^                     '^  .April  23,  194*— LOT  30  Blk  4,  Elm-        Electrical  Co:  outl«ti.-  «wi»r.K^.  «^_  (1)  45.500  cu.   vrf-    ,., 


4/26/46 

BIDS  WANTED 
COCONINO    COUNTY.    Aria.— Un 

tU    May    16,    10   A.    M.,    bids    wlU   be  I  

received  by  the  Public  Roads  Admin-  ! 

IrtrfcUon,  308  W.  Jefferson  St,  Phoe-  i ■ — 

i*f^..'*:^_'J°!:.»PPP*^teiy  12.936  41— GAS,  WATER  AND  OIL 


ALTER.    $500;    2801    5th    St:    owner 
Wesco  Paint  Co,  5th  and  Grayson;' 

Scharff -— »o,  xao:     Contractor.    Curtola    Co,    22    Tele- 

S  Montana  130,  155  W  CanitoT~^^w  'at  tv »-..♦„         _    -  graph  Ave;  plans  by  Hamilton  Co. 

Victoria  and  SargeSt;   ?f  vlctSS       s?   £  *^'lf°^^^  First 'DWELLING,    five-room,   35600;    1637 


wood.    B  J  Leahy,  et  al  to  Robt 
B  Broderick. -April  19.  1946 


Electrical  Co;  ouUets;  switches;  flx-^^^  45,500  cu.  yds.  unclassified  exca- 
tures;  plugs.  ' 


builder.  Pacific  Coast  ConstrucOon 
Co,  1500  Judah  St 
ALTER   FLATS,    |2500;   NW   comer 
Geary  and  Baker  Sts;  owner.  Peter 

aPJ^^^'JBJ^^  ^ve;  day  work. 
ALTER      "^ 


Stannage;  owner.  Robt  Jones,  Jr, 
2124  47th  Ave,  Oakland;  contrac- 
tor, Thompson  &  Thomas,  1738  13th 
St,  Oakland ;  plans  by  Contra  Costa 
Housing  Authority. 


PIPE  UNES 


••    4  1 


25,  50,  75  N  Sa^re''enT'l!'"A,^"hT/Jr       mA*.^*°   ''°**'    owner,    Morris-Reld 
L^WT  V"i  ^"''^'^  ^^'"S  !     ^    pr^S^..'^'^'^''  '  «  ""-  i 

Mathis   Tract;   owner  and    builder,       McGee. 

^„^°-_*t"  ^  Dohoney,  389  Men-  .ALTER.    |625;    1920   Yolo;    o^-v-ner,   E 

W  Smith,  premises;   contractor,  E 


BERKELEY 


4/26/46 

BIDS  WANTED 

OAKLAND,   Alameda  Co     n*M* 
Until  May  8.  5:30  P*Sf.  SSi  SSt 

«»""J^,  District,  Room   406.   6U16th 


Recorded 


ker,  ban  Jose. 


Bra^dshaw,  531   Oak  St   El  Cerrito. 
ALTER.   J500;   1848  Sonoma;   owner. 
L  S  Lawton,  premises;  contractor,    

pL^iT   ^™^'   ^"^   ^^^   ^*''**'   ^*^ 'Recorded 


LTER      DWELLING,      32480;      311   DWELLING.   17000     N   Or»n.r-    a 
Spruce;     owner,     Mr     O'Dav     17S4  '     Loa  Aitn«    r^l  k   '         <>»n«e  Ave. 
Broderick;    builder.   L<Sn^' sS*  i     ^  A^E°l'k^g 'in!^**  *'""^- 
mon,  1734  Broderick.  DWELLJNGT^r^^  ^^, 


Oakland.  Zenith  Mill  &  Lbr  Co, 
Inc.  $637.90;  Lincoln  Lumber  Co. 
$198.89,  vs  Rose  Mason,  Frank 
and  Bertha  S  Shubat  (2  liens). _ 


65  1275  Hearst;    owner.   N   Mork; 
contractor,  Bradshaw  Electric  Co;  4 

Amount  j  plugs. 

66  2421    Prospect;    owner.    Ned    R 


SAN  MATEO  COUNTY 


PALO  ALTO 


field,  Burlingame. 

ALTER  FACTORY,  $1500,-  60" Juniper  i  tr^to^.™' sTi^eA  "^m""  ^"^  *^''-  I^VS^I!^'^  ^"'  ^^°^  ^''*«'  '®^'  ^^^ 
St;  owner.  Golden  wist  Plattae  Ave  skn  jo?«  '  ^^^^  Almaden  i  3rd  St;  owner  and  builder,  T  A 
Work,  prem;   builder,  Ernest  Don-   DWELUNa   «^.  rx„__.  .     „  .  !     ?"**,^  Sterling,  1693  3rd  sr;   plans 


April  22,  1946— LOT  15.  Laurel  Sq, 
1612;  Lots  12  and  13  Huntington 
Park.  1355;  ptn  Lots  6,  7,  and  8 
Blk  11.  Huntington  Park,  $905; 
Lot  15  Blk  2,  Elmwood,  11581.35. 
Louis  Siracusa  vs  John  L  Steine, 
et  al   (four  llens).^ 


vation  for  borrow; 
]  (2)  66,000  cu.  yd.  miles  special  over 
J        haul  of  borrow; 

(3)  2400  M  gallons  watering;  ,  «.    pr.,     ^ ^^   ux^  *«j 

(4)  lump  sum.  provide  and  maintain    fn  '  ?S^1'  "°f ''  LS-860  for  cleaa 
water  plant  or  plants;  i    "«,  '^^  "°*n?  «-»»-.  8-ln,  and  la-tii, 

(5)  jW.OOO  tons  crushed  gravel  or  stone  i     ¥^!  "*i".^  Alameda  County, 
base  course;  '      The  work  Involves : 

(6)  430  tons  medium  curing  cutback  I        if-'J^  "n.  ft  clean  and  line  6-in. 
!        MPhalt;  *  ^m^^^'u''^'' 

_   |(7)  $600  tons  aggregates  for  surface'         ^  "°  ^  ^^^^  «"»<»   »ne  »-*fc 

cults.  ^^  '  i     Specifications   obtainable  from  the'. 4.  JT f  f    ?t^!  =  ,. 

67  and  68  canceled  |**'°''^  ^^^^^^  upon  deposit  of  $10.         I  **     tn  ^ns  ®on>oraUon  oocka 

Amount  Kfs  IfroX"'^  '"  '""°^"^  *1     M»N^CINO   COUNTY.   CaM.-xi'^'  i'„lfi.^='f..P-„-er  .xcvatlo. 


ougher,  1420  Castro  St  I  ^ R^k^Ll.?' 9?!^ '  "*""*®<^  off  Alum  (     by  M    Stedman,   180   University. 

ALTER  DWELLING.  ^;  436  Cen-  ,     E   2   wi'se^'  ^E   ^fliam"'*!?:  '^^^^^^-^  *"^  ^^'^^^^  *^^'  ^21  I. 


Release  of  Liens 


concrete  with  asphaltio  concrete 
surfacing; 
(7)  926  sq.  yds.  pave  over  excavation 
^'ith   penetration  type  macadam. 

1341  Channlng  way;  owner,  i:^^'^^!:.  iV.Jh^^.^lt'-^^  ^^^"iS^:!^"  °'"^'"'  '^  "" 


70  1339  Channlng-  owner  J  w ' '^^'t**'"^*^^®  °'  **«  district  office 
Walker;  contractor.  El  Cerrito  Elec- ! 2fni  !l^^!^^^  ^*''A"°\.^'.  H^K^^^ay" 
trie;  9  outlets;  7  switches;  14  dIum-  '  ^®!^  prospective  bidders  for  the 

3  circuits.  ^^^ '   proposed  project  in  Mendocino  Coun 
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tral   Ave ;    owner,   Martha  Schuett  i     San   Jose. 


Lambert  St;  owner,  C  B  and  G  F 


SAN   MATEO  COUNTY 


Wm  Cunningham.  201  44th  Ave. 


R^lty  Co    995  Market  St;  builder.  jALTER  2-famlly  dwelling  $1600-  SW 
Wm  Cunnineh,.™    «^^  ma*u   a„.        j     cor    Campbell    and    Sj:iSRot? 

I     owner  and  contractor.  E  Barbano' 
!    Rte  2.  Box  738.  Campbell  ' 

—  jDWELUNG,   $4800;   End^ir  Oak- 
Lane   off    Greenwood    Ave;    owner 
I     and    builder,    Irwin    A    Whitaker. 
'     premises.  »«»«».  . 


BUILDING  PERMTTS 

Granted 


nw-ir-r  T  TIVT0.    ..>^-  I     *°"'  S'an  Carlos, 

f     a  ^}±S!^;,!!^=  ^®^«*«t>^ay  250 'RESIDENCE    and     garage.     $10,000; 


Road  and  1111  Oregon  Ave;  owner, 

;  contractor,  Barrett  &  Hilp, 

918    Harrison    St    San    Francisco; 
architect    Angus    McSweeney.    514 
Mission  St,  San  Francisco. 
RESIDENCE,    $4500;     415    Fernando 
Ave;  owner,  O  J  and  M  A  Erick- 


Recorded  Amount 
April  23,  1946— PTN  LOTS  15  and 
16  Blk  7.  and  ptn  of  alley,  Wood- 
land Place.  Fred  Schmitz  dba 
Brand  Plbg  Co  to  Michael  and 
Doris  M  Bumbaca $535.01 


actor.    El    Cenito  |  J,°  ^^ig"*'®*^^  *°  Sacramento  on  May 

•    7    switches;    14  |     Said  representaUve  wlU  meet  pros - 

[pective    bidders    at    Willlts    malnte- 

nancte  station  on  May  3,  1946,  at  10 

A.  M. 


M    Walker;    contractor, 
Electric;    9    outlets 
plugs;  3  circuits. 

72  1515-21  Hopkins;  owner,  W  M 
Farris;  contractor.  El  Cerrito  Elec- 
tric;  45  fixtures.  — 

73  1825  Channlng;  owner.  Joseph 
Carman ;  contractor.  El  Cerrito  Elec- 
tric; 12  fixturea 

74  1211  Francisco ;  owner,  J  Ottino ; 
contractor,    El    Cerrito    Electric ;    22    o!"I:"''i^.* 
outlets;  18  switches;  26  plugs;  6  cir-  '^^^^  ^'^' 
cults.  .      . 

75  2886    Telegraph;    owner     R    t'S.^S'^^  *"   ®""®  County   (III-But-S- 
:   contractor.   Ei   rpr^tn   tt.i-o.  i^''-''*-*^),  for  which  bids  are  to  be 


t 

••  i 

1 
I 


Machinery  &  Materbl 


4/26/46 
NOTICE 

BUTTE  COUNTY,  Calif.— A  repre- 
sentative of  the  district  office  of  the 
ision  of  Highways  will  meet 
i  prospective  bidders  for  the  proposed 


Electrical  Pennits 


8AN    FRANCISCO 


NEWS  INDEX 

For  convenient  reference,  newe 
reports  In  this  section  are  classi- 
fied ss  follows: 


Misc.  Supplies  A  Materials 
Machinery  and  Equipment 
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SAN    FRANCISCO 
APRIL   25,    1946 


^^^Py^  partiUons  and  re-arrange 
♦n '?.^  "«i  'i«*ta  and  put  in  veS- 
S?^*^  l^"/^?.  ^  °*'K  *>^<*«.  WOO; 
V?.^^^J}  ^^:  **^«''  IJiii  Ann 
Clothes  Shop;  contractor.  DeLuca 
*  Son.  1745  Filbert  St 

^^OX^P»rtl"o°8  in  laundry.  $500;       -^.. 
3625  Geary;  owner,  L  W  Eaatham;  .DWELLINGS     four    srnnn    ^»      t    . 

NBW  Kitchen   «,ulp  and   decoratlv.  ■     NorrtTr «;    Tr"Z  .?""     '>"«<lw. 
«hamef„rbaran5r».taSS^"»^-!    C^^^JSk   '°  """"^'   "^'^ 

A  „!:  ^r  *"**  .^  T"^<='  175,  San  Luis 


S  Middle  Ave;  owner  and   builder 
george     Watts,     General    DeUverj^ 
:     Morgan  HUL  "»oiry 

; DWELLING,  $3000;  Ridgevista  Ave; 

irk  WW         ^     *"  "'****■ 

516  ^^^'^^^iof^  ***=^'  ^^1     ^'^^^°'"'  E  Comblum.  2499  Middle- 

Av*     nii*  ^p26,  579  Los  Coches  I     field  Road;  architect,  W  E  Huson. 

i»!uM      ^'®y    Manor;    owner   and  i     San  Francisco. 

builder.  Norris  Gray,  c/o  NaUonal  I 

Realty  Co,  San  Jose.  »"""•»    ■  »    ■  ■  ■-    ,  ■   ■ 

DWELLINGS    two,  $6000  each :  Lots  : 
9   and   30,   RIdgeley  Dr  off   SJ^  I 
Road ;   owner  and   builder,  John  D 
Beeman  A  Sons,  P  O  Box  281.  San  I 


1588 


2525   Bryant   St;    owner,    T   B   and  '  r-t^.     ^^    Gi-ant    Avenue;    owner, 
N  M  Hagood.  7.^,  ^ '   contractor.   Decker  Electric 

RESIDENCES    and    garages,    three,    ^°i^'*  V^J.  «*P«;   ,   «, 
$10,500  each;   713,  723.   749   Garland    ir.,ff?*    1355  Market  St;   owner.   S  F 

I     Drive;     owner,     Coastwise     Constr  iS^r®   Exch ;   contractor.   Decker 

i     Co,    2499    Middlefield    Road;    coiT  1     1^  •; 


Lewis ;   contractor.   El   Cerrito   Elec- 1         .     ^    .      „ 

trie;  5  ouUets;  6  switches;  5  fixtures     r^f*"^®**   ^   Sacramento   on    May   8. 

10  plugs;  4  circuits.  '       «  ^^ 

76  1166  Grizzly  Peak  •  owner  A !  representative  will  meet  pros- 
Carbinl;  contractor.  El  Cerrito  Elec-  iP^^tive  bidders  at  IntersecUon  U.  S. 
trie;  34  outlets;  30  switches;  38  pluw  '  ®!'H  ^^^  Druham  on  April  29,  1946, 
12  circuits.                               '       *^    •  •   at  10  A-  M.  j 

77  2515  Durant;   owner.  Standard'..,-/.^  ..     .  «  i 

Process;  contractor.  El  Cerrito  Elec-    riS.,   «.,,« *  ** 

trie ;  10  outlets ;  9  switches ;  17  pluM  •  '  *-?.^  J! » DOER  ! 

10  circuits.  P'"K».  >     RrvrERSIDE  COUNTY,  Calif.— Ar- I 

78  1241  Cedar;  owner.  J  M  Walker-  r**""^  "^  Johnson,  421  Pearl  St.  La-!*/26/46  ••    4  J 
contractor.  El  Cerrito  Electric-  9  fix-  l^^^  Beach,  at  $50,932.50,  submitted  (CONTRACT  AWARDED 

tures.  j  low  bid  to  the  State  Division  of  High-       SAN  FRANCISCO.— Neptune  Meter 

79  1344  Lincota;  owner.  V  Bender;  i]l*J^!'^.?    I:.}^^2?^'_  "V^*®  highway    p°;J^  Market   St.   San   Prandsoo. 
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1590-S  Va.HnM.  ir.r.ot«^„  -,  contractor.    El    Cerrito    Electric:    in   engineer.    State   Bldg.,    Los    Angeles.  ,  awarded   contract   by  the  Purchaser 

e«rcomSSor   Ele^iJadn^?**^'^"'    °""«^J  7  switches;  12  plugs ;  3  dr- ,^<'^»«>°"t    10-*   »"«»   eurfacing *with    of  Supplies.  270  City  Hall,  under^ 
slgiis.  Products  Corp;  j  cults.  v  «««.  a  cir    ,  ^^^  rplx  surfacing  and  applying  seal    ^o.  M16  for  furnishing  and  deliver 


Phmbiiig  Pernils 


Jose. 


OAKLAND 


1594    1694  Green  St;  owner.  C  Pas 
I  salacqua ;    contractor.    F    D    Wilson 
I  Co,  Inc;  .. 

1596-1600     .Various     locationa    *nd  **"*  ""*"»  "w»«*^.  •»  ■»  waixer;  j 

owners;    cont^tcS^" BtSnSfd'  :£^   f^^^T^^^'-'  ^'  ^'^^^°  ^^^^^''l^'  »  '*«■  I 
I  Sign  Co ;   signs.  !  *"'^««- 

i     1601     1500  Mission  St;  owner,  Coca 


80    1914  Oregon;  owner.  J  M  Walk-  '  *^°*'  thereto  between  six  miles   east    Ing  25  ^-.  25  1%-  and  60  2-to.  waUr 
er;    contractor.   El   Cerrito    Electric-  ''°*  Desert  Center  and  Hopkins  Well,  !  meters  for  the  San  Frandsoo  Water 


9  fixtures.  '|1°  Riverside  County.  ;  Department 

1132  Ward;  owner,  J  M  Walker; 

'4/26/46 


82 


LOW   BIDDER 
1231  Ashby ;  owner.  J  M  Walk-  '      ORANGE    COUNTY, 


40, 


4/26/46 


•• 


49 


'BIDS  WANTED 
Calif.— Grtf-  j  ^  ODAIR,    Wash.  —  Until    May    6,    f 


ALTER  store  front  $3000;  4501  Irv-  : 
ing  Street ;  owner.  Sunset  Poultrv  ' 
Co;  architect  F  Frederic  Aman- . 
des;  414  Dewey  Blvd;  contractor,] 
J^e  I'Uca  &  Son.  1745  Filbert  St 


Ave,   Los  Altos;   owner,   F  C 


Stit- 


272     Santa    Rosa;     owner.     Went 
worth;   plumber.  Durant;   1  pi  fix, 


plumber,   Wm   Casty;   4 
2701-03    Barry    Place; 

«pr    Cor,*-   ^      ■    •   "    ^  oiii-    Scherman;    plumber,    R 

v^  K.    ^,  ^^^=   contractor,  R  M  (pl  fix. 
Voorhies.  1011  Bush  St  San  Fran-!     2715-19    Barry    Place; 
^*^-  Scherman;    plumber,    R 

^^K!T:^J^.'^°^*^.*°<i"^e;«I^u;n'' for  I  DWELLINGS    (5),    $6000    each;    Lota    ^^  ""^ 


(A°Lan^*;i'li^lo^3'ou?S^*''V''""    ?^ff\^'''  <=<>'^^'^^tor,''m  Ce^rti^El^tlri^i  iflth'Fo^riCW^S^  B;;adw;:rL^  M.-   bid«   ^ill   be  ~rec';ived   by'thi 
I^.^fitif  ^°'  ^  0""ets;  3  switch-   fixtures.                                                    *      !  geles.    at   $52,030,   submitted   low   bid  '  ^"r*"  **' '^''^™'"o"' '>«^««", Ook>.. 

83  1345  Parker;  owner,  E  L  Her- •  to  the  State  Division  of  Highways, '  ""°®^  1°^-  F-38,499-A.l  for  fumiah- 
bert;  contractor,  Clifford  Electric;  9!G-  T.  McCoy,  state  highway  engineer,  j '"*^  ^^P*  ^  reinforcing  bara  for  ooo- 
outlets;  9  switches;  6  plugs;  3  cir- '  State  Bldg.,  Los  Angeles,  for  about  ^'l**,®-  ^***'  shloDlnar  nolnt  mnA/^ 
cults.  1 2.3  miles  resurfacing  with  plcmt  mix  j  ^aair,  Wash. 

84  2850  Ellsworth ;  owner,  Dr  Grant :  surfacing    and     widening    shoulders  ' 
Ellis;    contractor,    Clifford    Electric;  l^^h   imported  borrow  and   applying ;  4/26/46 
44  outlets;  37  switches;  70  plues;  23    bitumiiious  surface  treatment  thereto    a  me.  rkdck.ier^ 

circuits.  1  \>.^*-ar^^>^     t  «._     r^*^^      a..^      1-      o. ........      oiua    UKtiNbU 

85  1130  Keeler ;  owner, 


?f^   iS      area  in  auto  shop.  $2500;  , 

3146    Mission    St;    owner,    Stewart 

Chevrolet    Co;    architect.    John    H 


14     i«i   1R     IT    I    j'^-T        ^€«.u,    x.«ui        -ci^t-^v    oarry     ±'iace; 
off  lt>-  ril,^*";!  ^\  ^"»  Vista,    Scherman;    plumber.    R 


own-    pi  fix 


owner. 


Bar«u.*  HUP,  m^karrrr:sfe.V«5?;/u'^|iru'mo,Main/rf"'""^    '""""^■•'    '^    '^""^    '"' 


es;  motors. 

^ ... _.,   .   „,  .^.  1J?02     835  Market  St;   owner.  Em- 

1115  13th  Ave:  owner,  L  Peterson;  '^,'^*i?'=    contractor,    Chas    A    Lang- 

^owner,    Sol  i o^f?,  320  West  Portal  Ave;  owner, 
Roeber;    10  .  S^^eji^;:"*^  ^''''  contractor.  C  J  Holz- 

owner     Sol!     ^*^*     ^^  Urbano  Dr;  owner.  ; 

Roeber;    30    f^^^f^^^^o^'  ^has  FaviUa;  2  switches.' 

,  16    plugs. 

owner.    Sol  '     1*^5-15  Various  locaUons  and  own- 

Roeber ;    1 0  i  *"i,  «°°*i?^^?i;L  ^P^''  ^lec  Co ;  signs. 

'     1616    272  O'Farrell  St;  owner,  Toni 


2727-29    Barry    Place; 


shipping    point    and/or 


4  3 


I  between    Los    Patos    Ave,    In    Sunset 


;  con-    Beach   and  2nd  St.,   Seal  Beach.  Or-  '  „.hmHt^?^^^»®^»:~'^*  following 
'  ***^    ,  _        .  •  ,  .submitted   bida   to  the   Purchaser   of 


•• 


i  Supplies.    270    City    Hall,    under   Blfl 
.    No.  3530  for  furnishing  and  delivering 
•  "'one  arc  motion  picture  projector  for 


REPAIR  fire  damage.  $1000;  560  3rd  : 
Ave;  owner.  Mrs  Gilbert;  contrac- . 

REPA?R    ^  ^"i*""*'  20«  Market      j 
iUCPAIR    fire    damage,    $6000;    1859' 


tractor,    Timmons-Berk ;    16  fixtures.  '  ange  County 

86      2520    Collie;    owner.    ;*  

contractor.    College   Ave   Electric;    2   4/26/46 

„  ,  !ciothesrcont«cto7   By to^on  ' E^l^"  i °""*^ '  ^  fixtures;  2  plugs.  .'CONTRACT  AWARDED 

^°^    2  ouUeti         "^racior,    nymgton   siec.j     37      2917    Benvenue;    owner.    N    F"     CONTRA   COSTA  COU 


CONTRA   COSTA  COUNTY,  Calif .( ^^'J^*'^****'  Department: 


Skinner.     $1468.80;     $473.80 


Post    St;   owner,   H^nry^'cirriea^J^iDWELllNO   $5000    oor„.    t  ,  Plumber,   O  Hanson ;  3  pi   "x ;   4  gas    J°^^/»<^tO'-'     Bylngton     Elec;     altera- 

contractor.     Ira.    w    nn>x„,~^     on.o '      a.   '-"^^^^>  ♦ouuu.  comer  Los  Altoa    op.  iions. 

Market  St     ^    ^    ''°'*"'^'    ^048!     f^«  J^^Mt  Hamilton  Rd,  LoTiJ!  |     4429  Oak  Hill  Road ;  owner.  Fnmk  '     ^«^»    1095  Folsom  St;  owner.  Won- 
DWELLINGS,    three   1-story   frame        Ave     S!™^®1  ^'^^^  ^^2<>2  170th  ' Parker ;  plumber,  C  Roland ;  16  pi  fix ;,  ***'*"^e  =    contractor,    Bylngton    Elec; 
$4500    each:    NE    cor    Tunn^^     fl!:  '      wnn^"*^*'^:    builder,    Rowe    A    4 


cor    Tunnel    Ave  ■■     Williams." 


gas     op. 

466     23rd      St ; 


Spring 
Co;  contractor.  Broadmoor  Electric;    Bldg-.     Sacramento, 
3  outlets ;  3  fixtures ;  6  plugs ;  2  mo-    miles     of     widening     shoulders     with 
tors ;  4  circuits.  ;  Imported  borrow  and  surfacing  with 

i     89    1921  Haste;  owner.  D  G  Watts;  :  plant   mix  surfacing  and  penetration  ! 

,' contractor.  Moore  Electric;  9  outlets;    treatment  and  widening  a  bridge  on  ,'4/26/40 


Harold    W. 
l'*'f    10  days. 


Rice.    $1330.    less    $850; 


*na   Bianken  Ave;    N   Blanken    25    ACnrG-^FTov  ,>„.  i      *♦*«     ^^rd     St;     owner.     Hancock;'      1<»0    N  Montana  200  W  Plymouth ;' "^  «^"«^*»^ :»  ^^j^^^'^'^  I  1<>  Pl«K» :  new    portions    o^^ 

50  E  Tunnel  Ave ;  ownfr  ami  con '  i     S  5t  1?  J  ®^^  P  Bounno;  1  pi  fix.  '    o^er.  Pacific  Coast  Constr  Co ;  oon- j  ^^^^^^^^  ^  2  circuits.  |  bui^  and   four  nilles  east  of  Brent-,     CENTRAL     VALLEY     PROJa>CT. 

,  trator,  W  P  McCauley,  4931  nth  St       Co    NnL^Sifri^*^^^^'  ^^""e  i     ^105  Linden    St;    owner,   Rancifer;  ^"^r.  «  J  Doherty;  .......  Pairview    own.r    xir       ,' ^*xx*' <^^»*~  CostaCounty.  1  CaIifomia.-UnUI    May    10,    2    P.    IL 

INSTALL    neon    sign,    $600.00      17441     c  kfdi^'n^"''  •'""'^«'''  ^ym<»d    Plumber.  H  Weber;  2  pi  fix.  >  ^^^}r^      l«>l-«    Quintara;     owner.'     •J./'^"^,1^»}^^«^'0J^^^  ,.     .  ^  I  (postponed  from  April  29).  blda  will 

Haight    St;    owner,    I^h^  Street   DWE?i?J?^-.an^  '  ^^"^'^  <^°«^t  Co°str  Co ;  contractor,  '  Jfy/^i^:  ^°°\*^<=^o^^^^  '*     *<>,  be  received   by  the  U.   S.   Bureau   of 

Radio^Service_;     cUracV%'S,''^J;;'^L^;.*T^'.^*'-^^ 3„^,.^^ i  ll^swit'^fe:^^,' ^cr^^'' ^  "  ^'"^  \i  ^^    "^^^  H    B  '     ^—   --—    —  - 

'  owner,  i  Williamson ;    contractor.    Scott-Butt- 


Neon  Co,  690  PotreroAvr"     '*'"''     '^'um     Rock    Ave; 
CONSTR    keT  storT^rontT'concrete  '     Brideli'  lTn?^'T'  ^*"''=  ^^^^' 
show    w^dow.    etc.    $950;    517    o! ;     A^e^Hn  Josr*""** V^°'  ^^^  «ne 

a^^t^bhr^E^'  ^^r.    Pirni^i:?e^s^ej%=  ^^^^  ^.  be- 

ADD    bathroow    to    residence.    $600; 'aSd^i'^^^VST 
2264    Leavenworth    St      ownor     »r  i     tr  'y-'^oa..   $1500 ; 

J  Goldie;  archlt^t  Wur?t™Ber         ^h"*^  ^''*'  °^ 
nwdi  ft  Emmons.  402  J^cSonlt.B^S^?"''^^ 

oT^S^';?*=*°^'  Swinerton  ft  Walberg.    ;     S^irif'f^^'    »7»»; 

SIGN,  hortz  swinging.  $975 ;  179  West 


11  switches;  service. 
1623-4      1625-31     Quintara; 


^^,^  ^^^^J-   Calif. -Griffith,  engineer.   Denver,   Colo.,   unde?  Spec 
Co.,   1060  S.  Broadway.  Los  Angeles.  .  1201    for    furnishing    and    delivering 

^"i!*^J^   ^;f.ab.    cars    at    the    shipping   point   or 
tin;    dealer.   W   MacMlllan ;    4'w^er    **  -^  Doherty;  12  outlets;  11  switch- , '^"^^«:*PL"K8:   new  service.  |  state  uirecior  or  t^bllc  Works  C.  H.  j  fob.   cars   at   Sacramento    Calif.,   at 

closets;  4  wash  basins;  4  bath  tubs-    ^^^    ^^  plugs;    service.  !     ®2     1654  University;  owner, ;    Purcell,  Public  Works  Bldg.,   Sacraj    the   option    of    the    bidder,    electrical 


1325  Sacramento;  owner.  E  A  Mar-  pacific  Coast  Constr  Co;  contractor,'   "«'^'   ^0  outlets;   3  switches;   20  fix-    at    $416,169.70,    awarded 
1;    dealer.   W   MacMlllan;    4   water    ^  ^  I^oherty;  12  outlets;  11  switch- , '"^««:*PV"K«:   °«7  service.  |  State  Director  of  Public 


4  sinks ;  wash  tub. 


1625- 


'    i^ueo.    Bcrvice.  !^ :  „ I / 7"'  — ; » j.       a V      :  J ^ —  ,, —  ,     7 — —Tw     "'*=    upiion    oi    uie    oioaer.    eiectncai 

-28    1635-39-43-47  44th  Avenue ;  j 2°°^Tfu'  Scott-Buttner ;  17  ouUets;    mento,  tor  about  1.9  miles  In  length    equipment  for  the  North   and   South 
12  Parnassus;  owner,  L  Van  Meher-    °^°®'"'   Marvel   Bldrs;    contractor,   b  !*  ^r' "^L.^^A^  ^  "*^^ '  "  *^'''*="'^"-  to  be  graded  and  paved  with  portland    Sacramento    substations    and    Delta 

dealer.  W  MacMlllan;  water  closet',''  Djherty;  12  outlets;   13  switches;!     *3    2640  Durant ;  owner.  McKennee ;,  cement    concrete  and   asphaltlc   con-' 

-      ■        -      -         •-      "'•''*    «-»«««,  I T,  ^, _  '(contractor,  Scott-Buttner;  1  outlets ;    crete    between    Brundage    Lane   and 

jl  switch;  1  fixture;  3  plugs.  '24th  St..  Bakersfleld,  Kern  County. 

I     94    2041  Aahby:  owner.  A  Parsons;  i  

f contractor.  Aarvaks  Heating;  1  mo-    4/26/46  ••4  0 

I  tor.  I  CONTRACT  AWARDED 

95     1848  Sonoma;   owner,  Lawton;  '     MODESTO.  Stanislaus  Co.,  Calif. — 


eiter   cioset;  1,0^,     — .,  ,    **    ui 
Henrv  A^-..^'   ' — "'   ^^^   '^^  of  .  wash    basln ;   bath   tub;    sink;    waah  I  "E^*^'  service. 

Ghllm  ^^i?"^®""  *°<*  »>""der.  G  G  !  tub.  '''~°  |      1629-30      2632-38    Vicente;     owner, 

~  I     1636  Channlng ;  owner,  M  B  Graaa  ■    ^'^Ited ;    contractor,   Richmond  Elec ; 

Flor*no.»  a'    ' •    ^^^^    Ave    off    dealer.   W   MacMlllan;    water  cloaet •    ••r?]!*'*' 

ton     "f-ftrfJ_'i^«!l  Alex  KHor-!  wash    basin;    bath   tub;  '       '"'^ " 


sink;   wash 


1631-2 


814  Duncan ;  owner.  Crock - 

10 


Portal   Ave;   owner,   Mr  Marshall    >     Joh'a     k  i^™**^*^"   '^"*«t  Co,   San  !  tub.  '  '    "         ier;   contractor,   Eureka  Elec  Co; 

contractor,  Brumfleld  Elec  Sign  Col  •     Malone  Rh   «       r^   Spencer.    1018  I     1«>3  Parker;  owner.  A  Stone;  deal-    °""!^;  13  switches;  17  pluga 
966  Folsom   St  'dweStS?'  S^*'****-  I  *"••  ^  MacMlllan;  water  closet    wash  '     1«33     250  Mission  St;   owner,   San    _ 

i     M-!^±;.     ■,?™'  coraer  Oak  and    basin;  bath  tub;  aink;  waah  tub.  .deraon;  contractor.  Eureka  Electric;  j 

«edwood;     owner     and  j     2424  Ridge  Rd;  owner. 
Route 


substation.  Central  Valley  Project, 
California.  No  charge  for  copies  of 
the  specifications  to  p'^spective  bona 
fide  bidders;  to  others,  $1.60,  not  re- 
turnable. For  particulars,  address  the 
Bureau  of  Reclamation,  Denver,  Colo. 


OAKLAND 


Mad  rone. 

builder.    R    L    Hawkins, 

Box   490,   Los  OatoaT^ 


;  GROCERY    and     MEAT    MLAJUnirP 

DWELLING.  1-atory  5-room.  $0000  i  ?^  ^™**'  J^itdale  and  San^SJ 
gmrage.  1-atory.  $300;  4Si  iS^l  \  ^^^  ^i  owner  ^TtdS^] 
beUe  Ave;  owner  and  builder.  J  a'     ^   CM/.i«™ni-    —   „  ««^. 

Dene.  1318  E  26th   St 

ALiTKR,  $12,000;  Foot  of  Grove  St; 
owner  and  contractor.  Port  of  Oak- 
land, foot  of  Grove  St  j 

AADN  and  alter.  $4800;  6656  Limrett  L^  •^^•'  ^an  Joae. 
Dr;    owner,    J    A    Tlcoulat    prem;  l^^^ja^^a  $700;  86  Thornton  Wav 
contractor.   Saliabury  ft  Saliabury.  I     ««    Downing;    owner  and    buildar 

J^SU^y^"^  A^*-   Alameda.       ^' I     f  ^  Weitaol.  288  N  4tt  StsS 

ALTBR,    $1000;    4084    WhitUe    Ave;L^^ 
owner.    Wm    Christy.    4300    Fruit-   ^^J^UaHiQ.    $9000;    Fremont    near 

^itJ^Sh  h^  ^^'  o^«r.  R  J 


•     Altos  Rd.  San  Joae  ^^ 

FRUIT    STAND.    |odo;    410    Wkyne 
I     Ave;   oi^er  and   builder.   Joi   C 
Fumla,  Route  2.  Box  410,  Wayne 


contractor.  Aarvaks  Heating;  1  mo-    Standard  Material  Co..  1411  9th   St. 
tor.  '  Modesto,  at  $5194,  submitted  low  bid 

96    1543  Beverly  PI;  owner.  Payne;    and  awarded  contract  by  the  Modesto  I 
"'"^deal-i^  outlei;'rswl^Vrplu77«e^c"e!^' I  contractor.  Aarvaka  Heating;  1  mo- j  City   Council    Rax   E^^Gailfux,    city 
er.  W  MacMlllan;  water  ckiet;'  wSh  (     ^«4    38  Oak  Court ;^o.;^er.  Toner;    tor.  '-«••*    7it  10th  at^.   Mod«.to.  fo, 

basin.  j  contractor.    Eureka   Elec;   2   outlets 


1527  Fairvlew;  owner,  R  J  Gfaalor-       Pl"K« 
dealer.  W  MacMlllan ;  4  water  cloeeU- 
4  wmah  baaina;  4  bath  tuba;  4  sinks: 
4  waah  tube.  ' 

1T09  California;  owner.  F  C  Scott - 
dealer,  W  MacMlllan;  water  doeet; 


vale  Ave;  contractor. 'Ftmnk  Gorso. 
•OOf  B  Mtk  St  ^^ 

DWSLLING.  2-atory  O-room.  $7000; 
801  Barbara  Road;  owner,  Robt: 
H  Onienhagen.  714  HiUgirt  Circle; 
coatractor,  Walter  J  Joaepba.  3123 
Minna  Street;  architect  Irwin  M 
Johneoa,   449    MacArthur    Blvd.        

AinRATIONB    to    two    dwellings.  I  Anr»,i 


Oloaxi.  »  oough  Bt  San  Fran- 

Slf^^..,**"^*-  <*«»t«r  WUiiamaS. 
938  Villa  St  Mt  View,  CallT^^ 


FRESNO 


to   plant   $««^S00;   S900  Ham- 
Hton;     owner.     Sun     IfaM     Raisin 

tT^^^^  *  «*»«•.   $10^000;    1500 
Vagedea;   owner.    Dr  F  R   Freeto- 
contractor,    Harry    Behlen. 
DWELLING     and 
1908  Farria 


garage.     $10,000; 
owner,   B  H  Hunter. 


$7000;  SMt-11  Keaipton  Ave;  own- 
er. D  U  Bhindler.  8537  CUy  Street 
San  Francisco;  contractor.  A  A 
McDonald.  3239  Ardley  Ave. 
DWELLING.  1-atory  4-room.  $6500; 
T948  Greenly  Dr;  owner  and  build- 
er. Wm  Thomas,  7917  Sari  St 

DWELLING.   2-story   5-room.   $7000;    dwttt  r  nsin       .. -- 

9821  Sunnyaide  St;  owner.  Rodger  ■JJ^i^'*^^  *"<*  garage,  $7500;  1484 
Owens.  5230  E  12th  St;  contractor,    T^wSTfTir,®^^^'  ^homaa. 
E  R  Edwarts.  2741  78th  Ave.  I>  WILING  and  garage.  $0000;  3443 

DWELLING,   1-story.  5-room.  $9000;       ***<»»«on;    owner.   Alex   Hachadou- 
5928    ThomhiU    Dr;    owner,    Frank  ; nwSV  t  ttm^ 

H  Bowles,  Jr,  premises;  contractor,  ■     S?irT^^  *"**  garage.  $6000;  2115 
Lester  C  Petersen,  3626  Rhoda  Ava  I     SfSSL*  ^"^^'^T^ —  •   contractor. 
ALTER.  $1000;  3563  DavU  St;  owner  n£^%r?Tt  ®***^   ^^^^ 
and  builder,  Ralph  M  Johnson.  3553  I     iJSlrf*^  '^^  ^V^^^  ^^^'  *^ 
Davis  St  '     *~  "'     "' 


OAKLAND 


_        37162     Broadway  and  MacArthn^ 

wash  basin;  sink;  wash  tub;  ahoweV!  iSr?[2l!I;     Pl«»d     Bvana;     contractor, 

1061   Cragmont;   owner.   LaughUn-  '"^ 

Craig:   dealer,  W  MacMlllan;   water 


cloeet;  2  waah  basina 
2807  Shattuck;  owner,  G  Paulsen ; 


clerk.  717  10th  St,   Modesto,  for  Im- 
97      2111     Vine;    owner.    Halbert'a '  P"'"^*™ent     of     Kansas     Ave.     from 
Furniture    Co ;    contractor.    General  ■  Franklin  St  to  9th  St 
Neon  Lite ;  1  sign.  j     M.  J.  Ruddy.  Modesto,  at  fg8e8.06»  | 

96    1027  Creaton ;  owner,  H  F  Ru-  '  submitted  only  other  bid.  , 

binow ;  contractor.  Paramount  Elec-  '  j 

trie ;  27  ouUeta ;  21  awitchea ;  31  pluga ;  i  4/26/46  ••  t 

8  circuita  f  -•   m  PLANNED 


99    2806  San  Pabk>;  owner  H  Krual;  j  SUBDIVISION 


contractor.  Paramount  Electric; 


Electrical  Products  Corp;  algn.  _^ 

^87163     849    t4tfa    St;    owner,    M  Ci»«nnce. 

Cleary;    contractor.   T   C  Moody;    $      •*>«>    2244%  Ruaacll;  owner. ; 

outleta;  3  flxturea-  2  pluga  j  contractor.    Paramount    Electric;    2 

dealer.  WMacMUlan;  4  water  ckieeta-    T>f7i**     519   Pine  '  St;    owner.    Food  I  flxturea 
6  waah  basins;  4  bath  tubs;  2  aixUu'   f«>d«cta  Co;  contractor,  T  C  Moody;  I     ««»1     2»1  Virgi^;  owner.  Matt 
2  ahowera  ""»»■•. 32  outlets;  14  .witches;  17  fixtures ;  1  Helm ;    contractor.  Paramount  Elec- 

2  pluga  trie;  19  flxturea 

37166  816  Alice  St;  owner.  F^«g;  ••«»  2215  Shattuck;  own«.  H 
contractor.  T  Bushman;  6  outlets;  6  I  Havens;  contractor.  Haven  ft  Wode; 
switches;  5  fixtures-  5  pluga.  i^O  outlets;   11  awitchea;  8  flxturea; 

37166    SW  79tb  Ave  and  E  14th  8t;  1  «>  Ph««^ 


posrnpN  WAicrED 

*      ARCHrmCT.  DRAFT8ICAN. 
ttve  (18  yeaia  axper.). 


j  MARIN  COUNTY,  Calif.  Strawberry   dltlonal.    from    peiapecUfe 
'     Point   600-acre   tract    on    shore  of  .  worldng  details :  ra^dentlal. 


Richardlson   Bay 

ConstnictSon  of  2500  dwellinga  to  cost 

$10j000  each,  and  100-eatahllahmant 

commercial  district  to  include  bank.  | 


dal,    the^tera. 

etc.  available  for  part  time  or  per- 
manent  poaltioo  with  firtvra.  R«p|y 


ank.  I  Boa  423.  c/o  Dathr  PmMo 

theater.  80-100- room  motel  and  ree-  • — . Z— 


1616  Cedar ;  owner.  B  Roak ;  dealer. 
W  MacMlllan;  water  doeet;  ahower 

1326   Haakell;    owner.  J  Harrlaon- 
dealer.  W  MacMlllan ;  water  doeet   ' 

1842  Grlxaly  Peak;  owner.  L  Van  ,  

Mrtir;   dealer,  W  MacMlllan;   water   °^^*'«  "**^*«Hetopp;  contractor,  Jdm- 
cloaet;  wash  basin;  bath  tub;  sink-   J,        Electric  Co;  outleta;  awitchea;, 
waah  tub.  ^^'   'Uturea;  plum,  ; 

941  Hilldage;   owner.   M  L  Loida- i     ^^•^  2783  Damby  Dr;  owner  Ruat; 
dealer,  W  MacMlllan;   water  deeet •    *^***""^tor.   Paramount  Electric  Co;l 
wash  basin ;  shower.  '  1  ouUets ;  awitchea  •  flxturea ;  pluga. 

2627  Shattuck:  owner.  '     "'"*    — -^i"".  *      >  r.'^  . 


•oclated.  syndicate  headed  by  Claaa  (     ARCHTTXCTURAL 

Owner  and  Builder— Contractora  Aa-  !  marvial   ^*^gntnr.   would 
aociatwt  hyndlcaU  headed  by  Claua  j  tact  latereated  to  full  or  Mrt-tlse 
A.  Tomell,  2354  Bay  St.  San  Ftan-   woiic  Phone  RKmk>ck  SUi,^^^^ 
daco.                                                       I                                         10  ^^_|| 
.^    .  , .         . ,  ,  -      -   ,      .  ,  I  Engtneear— John   C.   Ogleeby.    1028   B ^^^ 

OfnCUl  PrODASSk       l     ^^^^^  and  fUimg  now  under  wajr.  \.£S^^S^^.M9^^0itFlJKTm 


„  _.    ,         _       . . ,      1. 1..   .     37168    NE  14th' St  100  E  98th  Ave; 

Berkeley    Plumbing ;     water    okwet  •  .  ^'^^'^  and  contractor,  Foater  ft  Mela-  j 


14/36/46       I 
I  BLUE    PRINTS  AVAILABLE 
Board  of  Firm  Commleelenerab  Weet- !     SACRAMENTO.  Calif.-O.  T 


iTIMATOR,    kmg 
4  Q  'and  engineering 

!short    notice.      Repljr 


BoK    4U    c/e 


Mc- 


ADDN.  $500;  5841  NotUngham  Drive; 

owner  and  builder,  Fred  F  Chopin. 

5841  Nottkigham  Dr. 

GARAGE.     1-atory    concrete,    $3000 ; 

'^    66Xt-3t  FootliUl  Bhrdr  owner  and 

builder,  Robert   Johanaon.   prem. 


Madls<m;  owner,  L  C  Stoudt 
ALTER  dwelling  lo  office.  $2476- 
1543  O  St;  owner.  Dr  John  S  Keasel. 
ALTER  bldg  to  tailor  shop.  $1000 
907  Van  Ness;  own<ir.  Geo  Shad- 
rock. 
SKRVTCB  1>Mg,  flOOO;  tVU  Bel- 
mont; owner.  Bmil  G  Decker. 


wash  baain. 

3223  Ellis,  owner,  G  Agrippa;  deal 
er.  Allen-Rich;  sink;  wish  tuk 

Completion  Notices 


Ai^MEOA    COUNTY 

April  25.  1946-PTN  LOT  and^Sj^ 
3    Blk   30,    Mathews    Traa     B^ 
keley.    Elsie  R  Rumford  to'  wS-* 
do  E  Bethel J^-orlJ   an    iL. 

April    25.    1946-954.  W^,i»*« 
85^  /^  «»5  86th  Ave,  I'S  ^ 
U40  90th    A»«,   8916  D   St   Q^ 
land.  Alameda  Homes  Co  to  SK;, 


w  Co ;  3  outlets ;  1  switch ;  $  flxturea  ' 
37169    SW  E  14th  St  and  78th  Ave; ,' 
owner  and  contractor,  Foster  ft  Kleia-  I 


gate  Rre  Preteetlen  Olatrlet, 
Weet  ttaommawte,  CalNl 


jCoy,    state    highway    engineer, 
i  nounces    coat    of    blue    printa 


Daily  Padfle  Bnilder. 

<4/U-l».tS-g3-M(^) 


available    for    work    for   which    b»da  l ..^[-i^R   ^^^  MAITMUAL 

„ ^     __    „   opened  will  be  opeped  in  Sacramento  on  MajrliJ^^^^  *"^-    COW*TR    SOPT., 

i^?-?"tlets;  1  switch;  6  flxturea         Wednesday,  May  8,  19461  at  8  P.  M.    8  and  on  May  16.  I ??-iJ[**?Ll?'Sl  *T^"**>»« 


BIDS    WANTED  —  To    be 


lately. 


«J!!"*^     S^  l*th  St  150  E  64th  Ave;    seiled'bkta  wiU  be  received  for  the       I-Men-1-F.  between  WilUU  and  2.6      ^  -  - 

owner  and  contractor.  Foster  ft  Kleia-   construction    of   an  addltloo    to   the   miles  northerly ;  location  sheet  only ;  j  '''™=  wuioer. 
*'"^<*:  6  outleta;  1  switch;  6  flxturea.  'y^gent  Fire  House  tocated  at  18th   no  plans  available;  no  charge. 

37171  SE  E  14th  St  and  52nd  Ave;   ,^^  Alabama  Sta.  Weat  Sacramento,       III-But-8-B.C.Chc.  between  Orovilla 
owner  and  contractor,  Foster  ft  Kleia-   ,,p  ^^  ^^^d  including  May  i»  1t4C  Pteaa  i     wye  and  Nelaon.  between  Durham 

i,    'Outlets ;  1  switch ;  6  flxturea       '  ^^^    Specifications    can    be    aacurad  '  railroad  crossing  and  Chlco.  and  be- 

37172  4133  Broadway ;  owner.  Blast   j^„,  y^e  Fire  Chief  at  the  Fire  D^    tween   Big   Chico  Creek  and   6th  St 


R^ly  Box  419  c/o  Dally 

(4>a8-lt.».tt.K/4«> 


WANTED 


GENERAL 


"ay  Piano  Co;  contractor,  T  L  Ro«-  , Headquartera  A  $5.00  depoatt  wiO  be   in    Chlco;    locatkm    sheet    only;    no  1  Z^yC^.ZP^^^^^^^^  ^^  LARGE 

required  on  plana  and  apectflcatfcmaij plans  available;  no  charge  '^StV^^  ^.5^^^     BITlLDIlfa 

■     m-Yol-50-E,  at  Txile  Canal,  about    ^tT,^^  ^^^  *26.  c/o  Daily  PncftAe 


enberg  Co;  ig  fixtures.  ;  required  on  plana  and  spectfleatteaai  j  plans  available;  no  charge 

37173     SW  37th  and  Webster  Sta;   ^he  Board  reservee  the  right  to  ve-       m-Yol-50-E,  at  Tule  Can 
owner.  Dahl  Chevrolet  Co;   contrac-    w^  any  or  aU  blda  {six    miles   east   of   Woodland 

tor  T  L  Rosenberg  Co;  alterations.       BOARD  ot  FIRE  COMMISSIONERS  ,  (including    sales    tax).    fLM; 


Plans 


Builder. 


supKRiirnDfDBifr 
JcnoN 

OFFICE     BXnLDDfO. 

«dly  PncftAe 

4/36-29-3%  6/l-2/6t 


37174  1000  92ad  Ave;  own 
contractor,  Broadmoor  Electric  Co;  t 
outlets;  2  awitchea;  2  pluga;  aerrto*. 

37175  3215  Maldon ;  owner.  Sanitary 
2r**«»8r  Oe;  oo»tractor.  Broadaaoor 
K^trtc;  motor*. 


Westgate  Fire  Protection  Diatxlet     I  sections  (including  sales  tax).  fL38;    ^  ^^J^CRINTBNDENT  for  «--, 

B.  a  HUGHBB.  !  total   coat    plans   and    cxooa-aectlona  '    ,  ~^F  <»P»tnictk>n.  Rep^  Boot  «■; 

(including  sales  tax),  |3J8.  *^**  ^^^^  Pacific  Bulkier. 


Daily  Faettlc  Builder) 
(April  3i-M-Si-aik  IMi) 


IV-Ala-M7-A,  acroee  Alameda 
Creek  and  ov^  the  tracka  of  West- 
ern  Pacific  Railroad   Co.,  atuwl  S.T 


oSSf  ^  OONBTR.  SlIPT.  Beptj 
fJHOwmw  M90.  (^ 


"TrTr^ 


.■-•i'i-XjV5fc. 


PLANS  on^ 


.  PlacenriUe:  A  Burvey  of  a  wo- 

S?*S^i?  Dwtnct'8  Sly  Park  Res- 
e*voii-  Bite  to  connect  wit^i  the  di«- 
yicts  distribution  system  ne^r 
S^SP  ^  WeA  approyed.  The 
■raty  will  be  un<tertakcn  coop- 
eratively by  the  Bureau  of  Eecla- 
mation  and  the  district. 

„.  oOo 

Trutk^:  Nevada  county  super- 
visbn  will  bfe  a^ced  to  sponsoV  a 
new  fed«ralIy.a|i^rovM  Airtort  3 
imles  »outhea«t  of  the  town.  The 
Bite  has  been  approved  by  the  avil 
^J^I^P^^*^  authority  and  |1»6,- 
000  haa  been  included  in  the  fed- 
&r^  mdget  for  financinjj  the  field. 
The  property  is  o^ed  by  jr.  E. 
Joerger  of  Shingle  and  Truckee. 
oOo 

Beno:  Roadwork  is  scheduled  for 
eoonty  roads  aouth  of  Reno,  the 
county  cotomiettohers  have  de- 
cided, and  the  board  ia  preparing 
td  aik  for  bids  from  road  main- 
^nance  men  to  repair  them.  Carl 
Shelly  iB  chairman  of  the  board. 
oOo 

Oakland:  Proteet  bias  been  lodg- 
ed by  the  Montera  association 
against  the  proposed  location  of 
the  new  million  dollar  County  Ju- 
venile home  at  Mountain  boulevard 
and  Lincoln  avenue.    The  associa 


$mlu  pacific 
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Bweaa  of  StaadtfAi 


Soeeess  of  Hrasii^  Program  Hkges  mt 
hcreasins  RIaterial  Prddnetkm  NiMr 


Tlte  ability  of  heavy  timber  or, 

**miU"  construction  floors  to  ifith-  i  .  .    .  ,  .     .         m  ^i^  i?^.^.i  itr^.j„ 

stithd  Ate  waa  shown  in  xfeentj        Brird  Snyder  ni,  aBsistant  admini^rator  of  the  Federal  Works 

Agency,  is  among  Washingtoa  oJHwtmetion  experta  wfco  see  the  suceeee 
of  the  hoosing  protrani  and  the  broadness  of  non-residential  oonstmc- 
tion  this  ^ear  irrevocably  tied  to 
the  materuds  picture. 

Production  of  building  materials 


tests  at  the  National  Bureau  of 
^t^dards,    Department    of    Com- 

The  tests  indicate,  the  Bureau 
states,  that  the  limit  of  flre  re- 
sistance of  s<ich  floors,  with  the 
lower  face  exposed  to  fire,  ii  de- 
tfinnih^  either  hy  failme  ujider 
the^ittilillV  ii&n^  woz^g  Ibiids 
or  by  occurrence  of  flame  or  igni- 
tion of  combustible  materials  on 
the  upper  side. 

The  tests  were  made  primarily 
to  obtain  information  for  use  in 
connection   with   modem   building 


as  a  whole  has  registered  a  con- 
tinuing increase. 

However,  Snyder  says: 

"Shipments  of  critical  materials 
such  as  lumber,  brick,  cast  iron 
soil  pipe,  structural  tile,  gypsum 
board  and  lath,  radiation,  and  ce- 
ment blocks  will  have  to  be  step- 
ped  up  very  sharply  if  material 


costs.    The   lumber   industry   was  requirements     of     the     Veterans' 


actively  interested  in  the  test  proj- 
ect. 

It  was  already  well  known  that 
this  type  of  floor  withstands  fires 


Housing  Program  are  to  be  met. 

'*If  material  production  can  be 
brought  up  to  requirements,  and 
it  ^1   Itake  considerable  time  to 


tion  recommended  that"Uiree"Tep-   better"^tiian     lighter    unprotected !  achieve    this    volume,    there    still 
— ♦„  „;*„-.  u_  ....... ,    .   .      *-     J ^ .:__     rjTjjg  ^g^g  ^erefwilLbe  delays. 


arate  sites  be  built:  an  administra- 
tive center,  a  farm-camp  school, 
and  outdoor  facilities  away  from 
the  dty. 


# 

O.  W.  WIRTH  NEW 
TRACY  CITY  ENGINEER 


The  City  of  Tracy  has  hired 
0.  W.  Wirth,  Oakland  civil  engi- 
neer, to  fill  the  position  of  city  en- 
ffineer  and  superintendent  of  pub- 
ic utilities.  He  will  start  the  job 
May  1.  T 

Wirth  is  a  former  mining  engi- 
neer who  entered  the  construction 
field  in  1941.  He  will  supervise 
city  street,  sewer  and  water  de- 
partments, Mayor  J.  W.  Stocking 
said. 

For  the  past  months  Wirth  has 
been  associated  with  John  S.  Bates, 
Berkeley  engineer,  in  charge  of 
that  city's  sewer  and  water  sys- 
tema. 


wood  construction,    mc  v^ovo  wcxc  j      «„  .  .  ,  ^ 

made  to  determine  how  the  heavy  ]  ^^his  is  because  materials  must 
timber  floor  would  behave  when  ibe  at  the  site  at  the  time  reqmred, 
subjected  te  fires  of  the  severity  {and  the  lack  of  any  single  corti- 
encountered  in  a  standard  furnace  ponent  delays  completion  of  con- 
test, struction. 

In  accordance  with  standard  fire  I  "At  best,  delays  are  likely  to 
test  requirements,  the  temperature  ;  occur  ""til  late  Summer  or  early 
in  the  fumhce  was  raised  te  1700  iFall. 

degrees  Fahrenheit  within  the  first  i  "Backlogs  of  orders  for  build- 
hour.  'JJigr     raateriaals     have     increased 

Details  of  the  results  follow:  i '^'^^'Ply-",  ^"^1?."  .?f"*P"^^„  7^ 
"With  a  1-inch  finish  floor  on  "^y  be  that  this  situation  reflects 
top,  the  fire  resistance  of  laminat-  ^™f"  ^^T,  ^^\  »«  ^^11  as  imme- 
ed  floors  of  4-inch  planks  on  edge  ^^^^^e  needs  and  also  some  dupli- 
averaged  45  minutes,  with  6-inch  I  *=»^»«".  ""^  l^^Pi,  I*  ^s  <lifficult  i^ 
planks  a  little  over  one  hour,  andj^PP^^ise  the  full  effects  of  woric 
With  8-inch  planks  about  1%  hours,  stoppages  on  probable  future  pro- 
With  the  stroctural  portion  of  the  <J"?*'?"  »?,  "'fJ'^u"'^^  ^^  "-"'^1 
floor  of  tongued  and  grooved  plank  ^2^^^^-  Should  the  e  1  e c t ri c a  1 
-^-         *'--  strikes     contlhue,     however,     con- 


of  3-inch  nominal  thickness  laid 
flatwise,  the  fire  resistance  was 
near  45  minutes. 

"Impregnation  of  the  wood  with 


struction  will  be  delayed  further." 
Engineering  Projects 

Neither  the   Veterans'   Rousing 


fire-retarmng   chemicals   increased  i  Program  nor  the  construction  lim- 
the  fire  resistance  of  4-inch  floors  i  itation  order  issued  March  26  are 


about  15  minutes. 


j/4i«S  Trjirtpe.iiri  St.,  OMdn^l,  Cdlif 


TV/.nodki  3o?i 


"T-^ 


BURKE  FORM  CLAMPS 


'expected  to  halt  broadened  con 
;  struction  of  important  public  com- 
j  munity  facilities  such  as  highways, 
I  streets,  roads,  sewer  and  water 
I  projects,  schools,  hospitals,  and 
i  other  similar  work  necessary  to 
['supplement  housing.  Federal 
Works  Agency  ofiicials  say. 

I     In    addition,    conservation    and 
;  development  work  also  are  to  be 
continued  where  possible. 

I     Start    of    construction    of    new 

Eublic     buildings     such     as     court 
ouses,    auditoriums,    post    offices, 
andl    some    recreational    facilities, 
j  however,  are  likely  to  be  deferred 
{for  some  time. 

I     But,   regarding  the   public   eon- 
;struc^on   outlook,   Snyder   says: 

"The  volume  of  public  constnic- 
tion  as  a  whole  will  increase  in  the 


current  quarter  of  this  year,  be- 
cause of  the  seasonal  increases  in 
highway  construction  and  conser- 
vatidn  pi-ojects,  the  more  rapid 
rate  of  re-erection  of  Federal 
Public  Housing  Authority  units, 
and  the  impetus  given  to  sewer, 
water,  and  other  community  fa- 
ciliitea  by  the  Veterans  Housing 
program. 

Material  Outlook  Better 

Here  is  a  summary  of  the  build- 
ing materials  outlook  as  seen  from 
FHA   Headquarters: 

Steel  and  Iron  —  In  recovering 
from  work  stoppages,  deliveries 
will  be  delayed  to  the  third  quar- 
ter for  some  item*,  and  beyond. 

Cast  Iron  Pressure  Pipe — In  fair 
condition.  Companies  have  about 
four  months'  backlog  of  orders  on 
hand. 

Cast  Iron  Soil  Pipe — Supply  in- 
adequate. Orders  on  hand  big 
enough  to  keep  present  productive 
capacity  busy  for  a  year. 

Portland  Cement  —  Supplies  in 
good  condition.  Stocks  in  hand 
equal  to  around  two  months'  pro- 
duction. 

Concrete  Products  —  Require- 
ments for  blocks  increasing.  Stocks 
low. 

Gypsum  Board  —  Still  in  short 
supply  generally. 

Asphalt  Prepared  Roofing — Pro- 
duction increasing.  In  fair  condi- 
tion. 

Asphalt — In  good  supply. 

Clay  Products — Increases  being 
shown  in  production  of  common  and 
face  brick,  structural  clay  tile,  vit- 
rified sewer  pipe,  unglazed  hollow 
facing  tile  and  vitrified  paving 
brick. 

Lumber — Still  tight. 

Plumbing  and  Heating  Items — 
Still  in  short  supply,  but  condi- 
tions slowly  improving. 

Hardware  —  Production  improv- 
ing, but  hampered  somewhat  by 
lack  of  cast  iron  and  steel  supplies. 


ftew  tmiJ^r  t«rdb 
Free  to  (^rate 

KtffvlT-eetabliBhed  lumber  distri- 
buiaioii  yards  no  l<Higer  need  apply 
to  OP  A  for  permiaaon  to  sell  at 
distribution  yard  maximum  prices, 
an  OPA  announcement  said. 

Effective  today,  tiie  order  also 
removes  all  limitations  as  to  in- 
terests which  can  operate  distrib- 
uting yards. 

Hencefbrth  ail  that  is  required 
is  for  new  yards  to  file  a  State- 
ment with  the  nearest  OPA  dis- 
trict office  showing  qualifications 
ai^  diatribution  yanls. 

The  Agency's  definition  of  a  dis 


4._:u„*;^  -.,  -j  •    i._i.*       J  u     .Li-     sold   during    succeeding   weeks   at 
tnbuuon  yard,is  tightened  by  tiie  the  Stockton  sale. 


On-Site  War  SnrplBs  Sales  to  Start 
May  6  b  Siockion  Naval  BuOding 

MilUoM  of  dollars  worth  of  snrplafl  property  will  be  sold  to 
Northern  CaUfomians  and  Nevadane  by  the  War  AaeeU  Adainistratiea 
at  a  new  type  of  iftle  at  whlck  eUgflliie  bayen  may  inspect  goods  and 

make  their  purchases  in  one  con- 
venient operation. 

The  On-Site  sale  will  start  on 
May  6  at  the  Stockton  Bhmd  An- 
nex and  goods  with  a  declared 
valuation  of  $1,200,000  will  be  of- 
fered to  priority  buyers  the  first 
week.  A  total  of  more  than  $15,- 
000,000  worth  of  surplus  is  to  be 


order  but  yards  with  no  mill  con- 
nections will  have  no  difficulty  in 
qualifying,  OPA  said. 

Distribution  yards  that  are  part 
of  mill  operations  probably  will 
be  required  to  adjust  their  opera- 
tions by  establishing  separate 
bank  accounts  for  the  distribution 
yard,  assigning  personnel  to  run 
the  yards  independentiy  of  mill  op- 
erations, and  keeping  separate  rec- 
ords and  inventories  as  well  as 
profit  and  loss  statements. 

This  adjustment  will  not  be  nec- 
essary, howiver,  if  the  combined 
yard-mill  operation  has  not  shown 
sales  Exceeding  $120,000  in  any  12 
months  since  Jan.   1,   1943. 

— # 

P.  C.  A.  TO  BUILD 
AGGREGATES  PLANT 


Surplus  goods  will  be  offered  at 
fixed  prices  to  preference  groups 
in  the  order  established  by  law, 
with  each  group  making  inspec- 
tions and  doing  ite  buying  on  cer- 
tain specified  days  each  week.  Re- 
cording to  officials  of  the  War 
Assets  Administfation,  every  fa- 
cility for  buying  will  be  provided. 
New  goods  will  be  offered  each 
week,  with  any  unsold  goods  from 
previous  sales  also  available.  Fed- 
eral agencies  will  inspect  and  buy 
ONLY  on  Mondays,  while  state 
and  local  governments  and  tax- 
supported  institutions  will  buy  on 
Tuesdays.  Veterans  of  Wortd  War 
n,  who  have  been  certified  as 
eligible,  will  buy  on  Wednesdays 
and  Thursdays,  and  on  Thursday 
afternoons  purchasing  agents  for 
lion -profit  institutions  Will  have 
:ia  chance  to  look  over  the  surplus 

I  goods.     On    Fridays,    dealers    and 

The    Pacific    Coast    Aggregates,  I  industrial  users  may  purchase  re- 
Inc,  85  Second  street,  San  Fran-  j  maining  goods.    The  sak  w^ill  be- 
cisco,  is  asking  for  bids  to  erect  gin  each  day  at  9  a.  ni.  and  con- 
a  series   of.  concrete   bunkers  and   tinue  until   3   p.   m. 
other    structure^    which    will    be       Catalogs  will  be  mailed  to  each 


used  in  the  mamfactiire  and  stor 
age  of  rock,  sand  and  gravel 


group  of  buyers  before  each  week's 
sale,  so  they  may  deterrftine  what 


The  structures  will  be  erected  they  want.  The  first  week's  sale 
at  their  plant  at  Eliot  and  Ker-  will  feature  hardware  items,  m- 
linger  streets  '  eluding  hand  tools  and  »uch  other 

Plans  and  specifications  may  be  !  surplus  as  suction  hose,  fencing 
obtained  from  the  Engineering  De-  S"*^'^*"^  ™«""f«^^"^,  for  snow 
partment.  Room  406,  85  Second  fence,  and  ei^ht  3,000-k.v.  diesel- 
street.     Bids   will    be    opened    pri-   powered  electric  generators.   These 


vately  and  appraised  by  the  con- 
cern. 

A  complete  official  listing  of  the 
bid  call  is  printed  on  another  page 
of  this  paper. 
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•NAP  TIES  TIMBER   RIIS08  CURING   COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  8C9EED  SUPPORTS 

THREAOEO   RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  BURKE  &  COm  Inc. 
780  Bryant  Street      -      San  Fri^nclsco      •       Phone  GArfield  87M 


FOR  RENT 

Combination  %-yd.  HOE,  ORAQ- 
LINE,  CLAMSHELL  and  SHOV- 
EL, dieael  powered. 

CARRICa<;AUTIER 

Phono  JU.  4-IOSi 
380  Oeean  Ave.         San  Franolsoo 
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FLUORESCENT 

^€t  H4  M>U0ef  y<M»  /t/a^e  (on  «  uUmtipc  U^iititiif  Utfotdf 

WAuittT  8900 


FLUORESCiH  PRODUCTS  CO. 

1025  MLBEH   MTE    »VE..  SftN    FRINEtSCO 


Cencrete  Ciittiiig 
Compressors  Rented 

PORTABLE  \S^ECDERS 

Air  Toob  of  An  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  163#0755 


jRUJin  PRSJIT  lompnnv 


•      !(■»    P'^1» 


were  designed  for  use  on  Pacific 
Island  hases  and  all  of  them  are 
new. 

It  is  not  expected  at  this  time 
that  any  trucks  or  automotive 
equipment  will  be  offered  at  the 
Stockton  On-Site  sale.  Weekly 
cj^cle  sales  of  automotive  equip- 
ment will  continue  at  San  Fran- 
cisco and  Reno.  No  requests  to 
purchase  passtneer  cars  are  being 
received,  since  ♦^he  number  of  vet- 
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'none:  BEfk^iey  3440 


eruis  already  registered  iimt  ex- 
eeads  the  number  of  autbs  likely 
to  be  declared  surplus. 

Veterans  seeking  equipment  for 
their  fkrms,  for  their  own  busi- 
ness or  ot  start  a  business  of  their 
own  will  find  many  opportunities 
at  the  Stockton  sale.  Some  equip- 
ment and  heavy  goods  will  be 
available  in  single  units,  but  much 
of  the  surplus,  because  of  packag- 
ing or  for  omer  reasons,  can  be- 
sold  onlj^  in  wholesale  quantities. 
The  mimmum  quantity  of  all  items 
will  be  made  as  small  as  it  is 
practicable  to  sell,  it  was  explain- 
ed bv  .  J.  Jaeger,  project  admin- 
istrator at   Stockton. 

World  War  II  veterans  must  be 
certified  as  eligible  to  make  pur- 
chases before  they  are  admitted  to 
the  sales  display  room,  and  for 
their  convenience  a  special  certi- 
fication unit  has  been  established 
in  downtown  Stockton,  at  the 
Chamber  of  Ck)mmerce,  A  certi- 
fication unit  also  is  maintained  at 
1540  Market  street  in  San  Fran- 
cisco, at  a  service  office  exclusively 
for  veterans.  After  certification 
veterans  may  obtain  catalogs  and 
then  inspect  and  purchase  goods 
on  Wednesdays  and  Thursdays. 
Catalogs  thereafter  will  be  mailed 
to  them  whenever  surplus  is  of- 
fered which  they  have  been  cer- 
tified as  eligible  to  buy. 

For  other  purchasers  an  infor- 
mation desk  will  be  maintained  at 
the  Stockton  Chamber  of  Com- 
merce. Complete  information  on 
sales  procedure,  catalogs  of  pre- 
vious sales  and  lists  showing  hold- 
over items,  will  be  available.  Sign- 
ed authorization  on  their  company 
letterhead  will  be  accepted  as  cre- 
dentials for  dealers  and  industrial 
users. 

# 

Bakersfield:  Included  in  the  bud- 
get laid  before  the  Kern  County 
Board  of  Supervisors  is  $1,000,000 
for  additions  to  the  Kern  General 
Hospital.  Public  hearings  on  the 
budget  start  June  17,  and  it  will 
be  adopted  by  June  30.  Two  new 
park  developments  are  also  includ- 
ed and  will  cost  |72,110,  and  |7S,- 
561,   respectively. 
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FULLER 

SHOWER 

DOORS 


SERVICE 


tNTBGMTY 


RESPONSIBILITY 


INCOKPOKATBD 


220  McntfooMry  9^ 

San  FnaKSuo  4,  Gdif . 

YUIUMI0407 

8ACRAMEHTO  OFFICS 
1014  tth  8U— /Phen*  8ao.  3W43 


New  Telephone  Nttmber 

DOuglas  4657 

FLObl^  COV^irNGS 
ACOUSTICAL  MATERIALS 
BUILDING    MATERIALS 


THE 

BROOKMAN 

COMPANY 


S5  MAIN .^ItEIT 
SAN  FRANCISCO  5,  CAU^6llNlA 


mm 


SBEBB 
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BviMmj  CRMl€iiHii9Fiip6fs 

jfOMpni 
CHw  icoBoiHy  RfviMfintM 


Ad  glass  used  is  a  fufl  7/32  inch  thick.  Doort  arc 
^1pp«d  wHli  a  special  rolttr  cafch  that  rolls  the  door 
shut.  Heavy  concaaied  cast  comer  braces  give  Fuller 
shower  ooors  extra  strength  and  rigidity. 

Ei^Kt  sahd-Vlasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  ail 
details. 
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A  HEW  Orgaaiiatioi  of  EXPRRIRNCiD  M«a 


STUCCO 

THE 

new 

IMPROVED 


PRODUCTS 

SIMI  WMetM  om4  boon 
W«l4«d  Fobrk  •  9ttAml9t*fmm  S*«** 
Matol  Latti  Product!  •  St*«t  fx>m» 
Expanded  M*tal  •  S*vccD>  K4«tting 
Fat>rfeo»«d  StMl  •  Marttrant  St««l 


WIRE 
FABRIC 


for  kelniorttmff 

FLOORS  •  ROOP  SLARt 

Stucco  •  COLUMNS 

ARCHES  •  REAMS 

PAVEMENT 


SOULE 


STEEL  COMPANY 


101  Mission  Street 
SS9  Ttath  S^««t 


San  FpMidsco 
Oakland       • 


•     EXbfoek  7151 
GL«ico«irt0167 


WESTERN 
ASBESTOS 

C  O  M  P  A  U  Y 


ICiAliC 


CALROCK  ASPNALT  BLOCKS 

Maavfacfara^  Um^mr  nj9H  Iks.  ^rMtmf  p»r  Sqmmf  facft 


A  klfMy  wmr-ntMrni  i9$Hm»  §—r.  w«ni  mt4tir  fMf.  #m>  wmf- 
feMMa.  fmcHrtm.  iMdtef  ead  dacfct.  WMafy  aMd  #»r  r««iaf  4tkt. 


6UNN     CARLE     AND     CO. 
P«tr«ro  Av«.        UNd^rMR  f4iR 
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STUCCO    CEMENT 


PACIFIC    PORTLAND    CEMINT   COM^AN 
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For  Mathtemmci'Fne  Service  m 

Vmder ground  and  Exposed  Steam, 

Hotwater  &  Rjefrigenmt 

Piping  Systems 
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DAILY    PACIFIC    BUILDER 


MOf;©AYj_APRIL29.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


iMiMd  Every  Memlng,  Kxospt  Satitrtey,  Sunday  and  Lagai 


DAILY  PACIFIC  BinLJ>BR  la  tha  plooMr  oonatructioo  dally  ot  tha 

Pacific  Coaat,  JjiHatalnlag  a  eompiau  aawa  rapoitliic  a»ntB» 

oovarlof  aU  prladiial  buUdlns  and  «nglnaartaig  projacta; 

coaaoUdatad  Jaauary  1,  IMO^  with  LAnWaXdmoea 

CoastsucUon  Reporta.  A  Ijig^  Nawspapmr  of  oaa- 

•ral  eirculaUon  aa  defined  by  the  Superior 

Court  of  San  Franclaco  Coun^. 

_  SUBSCRIPTION  RATES: 

9aM  pet  Month;  fSO  per  Year  (Payable  In  Advanoa).  SInfle  Copy,  lia 

Bntered  aa  Beoond-Clase  matter  July  2Z,  1907,  at  the  poet  oftioe 
at  San  Franclaco.  Callfon^a.  under  the  Act  of  March   8.  1879 
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NEWS  INDEX 

For  convenient  reference,  newt 
reporta  In  this  section  are  claasl* 
fled  as  fellow*: 
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Cemmerelal  BIdgs.  1*  • 

Educational  BIdge. 9-10 

Heepitala 11 

Induetrial    Bkfgs. 12-11 

Publlo   Buildings 14«17 

Rellgloue  Buildings  It<l9 

Social,  Recreational  BIdgs.  20-21 

Reeidentlal   Buildings  22-2i 

Transportation  BIdgs. 27 

Mieoeilaneous  BIdgs. 2i-M 


l-S— COMMERCIAL  BLDGS. 


4/29/46  ••     4 

FIRE    LOSS 

VAIJJJJO,  Solano  Co.,  Callf.—Flre 
recently  gutted  offices  of  the  Vallejo 
Times-Herald  and  News-Chronicle, 
with  loss  estimated  at  |100,000. 


courts  north  of  gynmasinm.  (10a) 
approach  road  and  park  area  adja- 
cent to  auditorium,  (10b)  covered 
corridors  from  present  building  to 
new  units,  (11)  purchase  new  equip- 
ment, (12)  modernise  and  alter 
parts  of  old  building. 

Owner  —  Tracy  Union  High  School 
Dlatrtct,  Tracy. 

Architect — Ernest  J.  Kump  Co.,  2S1 
Kearny  St,  San  Frandsoo. 

4/29/46  •     9 

BONO   ELECTION 
SCHOOL  IMPROVEMENTS 
FEATHER  FALLS,  Butte  Co..  Calif. 
Alterations    and    addition    to    aehool 

buildings. 
Owner — Feather  Falls   Union  School 

District 

The  school  district  will  vote  May 
17  on  a  proposal  to  Issue  bonds  In 
amount  of  |2750  to  finance  school 
improvements. 


1  « 


4/29/46  •     • 

BIDS    IN- 
HELD    UNDER   ADVISEMENT 
PAROCHIALi  SCHOOL 
EAST  OAKLAND,  Alameda  County, 

Calif.     St    Louis    Bertrand    Parish 

School.  101st  Ave.  and  EL  14th  St 
Construction  of  two-story  reinforced 

concrete  and  frame  parochial  sch. 

building  to  Include  12  classrooms, 

gymnasium  and  cafeteria- 
Owner  —  Roman  CathoUc  Archbishop 

of    San    Francisco,    IIOO    Franklin 

Street  San  Francisco. 
Architect— Blanchard  «aid  Maher,  869 

Pine  Street,  San  Francisco. 

Announcement  ahortly. 

4/29/46  • 

WORK  UNDER  WAY 

REMODEL  BLDG.        Est  Cost  $8000 

SAN  FRANCISCO.  Calif.  874  Bush  St 

Remodel  book  shop  building. 

Owner— Ames  Book  Co.,  874  Bush  St, 
San  Francisco. 

Architect— J,  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 

Contractor — Phoenix -Slmpton  Co.,  520 
Sixth  St,  San  Franclsca 


4/29/46  •    1  1 

SITE   SELECTED 

TARD 

RICHMOND,  Contra  <>>sta  Co.,  CaL 
13  acres  adjoining  plants  of  Enter- 
prise Foundry  Co.  and  California 
Spray  Chemical  Oo. 

Construction  of  local  conatr.  yard. 

Owner— Ben    C.    Gerwlck,    Inc.,    112 
Maritet  St,   San   Franclsca 
Construction   is  expected  to  b^in 

shortly    for    completion    within    the 
Inezt  two  monthk. 


•    12 


4/29/46  •    9 

PREPARING   PRELIMINARY 

PLANS 

SHOP  BUILDING 

SAN  BENITO,  San  Benito  Co.,  Calif. 

Construction  of  steel  frame  shop 
building,  wood  stud  walls,  stucco 
finish. 

Owner — San  Benito  High  School  Dis- 
trict, San  Benito. 

Architect— Ernest  J.  Kump  Co..  251 
Kemy  St.  Saa  Francisco. 


4/29/46 

WORK   UNDER  WAY 

PLANT 

ROSEVILLE,  Placer  Co.,  CaL  Near 
Union,  Standard  and  Texaco  tanks 
on  Highway  40  adjacoat  to  city's 
eastern   limits. 

Construction  of  new  plant  to  con- 
sist of  two  comblnauon  workshops 
and  warehouses  (40x120  each)  and 
office  building,  total  floor  space 
approx.  10,000  sq.  ft 

Owner — Jones  Steel  Products,  Inc., 
Walter  E.  Jones,  president,  Ver- 
non and  Jefferson   Sts.,   Rosevllle 


4/29/46 

PLANNED  _ 

YARD  Estimated  Coet  180.000 

OAKLAND.   Alameda  (bounty,   Calif- 
ConstrucUon    of    buUding    materials 

yard. 
OvtTier— Piunice   Industries,   Tribune, 

Oakland. 


••     8 


4/29/46 

CONTRACT    AWARDED 

STORE  BUILDING    Est  Cost  |25,000 

SANT  AROSA,  Sonoma  County,  CkUt. 

Comer  of  Washington  and  5th  Sts. 
Construction     of     concrete     building 

(44x100   ft),   one-story  for  stores, 

with  apartments  overhead. 
Owner — Sing  Lee,  c/o  architect 
Architect— Clarence  J.  Felclano,  4010 

Monteclto  Ave..  Santa  Rosa. 
Contractor — R.   R.   Todd,  916  Beaver 

St,  Santa  Rosa. 


4/29/46  •     •     4 

BID    OPENNG    POSTPONED 
UNTIL  MAY  3,  4:00  P.  M. 
STUDIO  BLDG.  Cost,  |160.000 

SAN   JOSE,    Santa  Clara  Co.,   Calif. 

The    Alameda    at    Davis    Street 
Construction  of  one-story  frame  and 

stucco    studio    building   to    contain 

20,000  sq.  ft  of  floor  spaca 
Owner — Grousha    Co.,    Chicago    (road 

map  makers). 
Architect — Blrge    M.    and    David    B. 

Clark,  310  University  Avenue,  Palo 

Alto. 

Following   contractors    have   taken 
out  plans: 

Carl  N.  Swenson  Co.,  356  Stockton 
Ave.,  San  Jose. 

Pasetta  Constr.  Co..  2390  Park  Ave.. 
Santa  Clara. 

Earl   W.   Heple,   494   Delmas    Ava, 
San  Josa. 

Barrett   &   Hilp.   918  Harrison    St, 
San  Francisco. 
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4/29/46 

TO   START  CONSTRUCTION 
COMMERCIAL  BLDG.  Cost,  |190,000 
NORTH  SACRAMENTO,   Sacramen- 
to Co.,  Calif.    1517-21  Del  Paso 
Construction   of   commercial   bldg. 
Owner    and     Builder — Hoyt     Lesher, 
1525  Del  Paso,  North  Sacramento. 


•     • 


4/29/46 

PREPARING   PLANS 

RESTAURANT 

MERCED,  Merced  Co.,  Calif.  On 
Highway  99. 

Construction  of  2-story  frame  res- 
taurant  building. 

Owner— Ctene  Mondo.  61  E  23rd  St, 
Merced. 

Structl.  Engineer — Preston  M.  Jones, 
2514  Wooiaey  St.,  Berkeley. 


4/29/4b  •     •    3 

PREPARING   PLANS 

WAREHOUSE  ADDITION 

MERCED,  Merced  CU)..  Cal.  On  High- 
way 99. 

Warehouse  and  packing  plant  addn. 

Owner— Gene  Mondo,  61  E.  23rd  St, 
Merced. 

Structl.  Engineer — Preston  M.  Jones, 
2514  Woolsey  St,  Berkeley. 


10 


4/29/46 

PLANNED 

SCHOOL  BUILDING 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 

West  side  of  El  Camlno  Real  and 

running  from   Euclid  Ave.    to   San 

Bruno  Ave. 
Construction  of  grade  school  building 

for  St.  Bruno's  Catholic  Church. 
Owner — Roman   Catholic  Archbishop 

of  San  Francisco,  1100  Franklin  St, 

San  Francisco. 
Architect — Not  given. 

Negotiations  are  now  under  way  to 
acquire  a  3 H -acre  site  In  the  Mills 
Estate  for  the  new  parochial  school 
and  a  proposed  new  church  building. 


4/29/46  •     9 

BOND    ELECTION 

SCHOOL  PLANT 

ROSETVILLE,  Placer  County,  C^allf. 

Construction   of  combination   audito- 
rium -  gymnasium  -  cafeteria. 

Owner  —  Rocklln   Elementary  School 
District. 
The  school  district  will  vote  May 

17  on  a  proposal  to  Issue  bonds   In 

amount  of  $33,000,  proceeds  of  which 

will  finance  above  construction. 


4/29/46  •     9 

PREPARING    PRELIMINARY 

PLANS 

CLASSROOMS  Est  Cost  $68,000 

CLAYTON.  Contra  CosU  Ca,  CaUf. 

Clayton  Valley  SchooL 
Construction  of  additional  classrooms 
Owner— Clayton  School  District,  Clay- 
ton. 
'Architect — Ernest   J.    Kump   Co.,   251 
Kearny  St.  San  Francisco. 


4/29/46  ••     9 

BIDS  WANTED— TO  CLOSE 

MAY  1,  1:46  P.  M. 

GATES 

SAN    FRANCISCO.    Kate    Kennedy 

SchooL 
Furnish   and   Install   chain-link  wire 

gates  at  three  entrances  to  school 

yard. 
Owner^Department  of  Public  Works, 

Room  282  CSty  Hall. 

Specifications  obtainable  from  Su- 
perintendent of  Buildings  R  A.  <3hls- 
holm,  490  11th  St 


8 


4/29/46 

SITE   SELECTED 

MARKET 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Broadway   bet   30th   and   31st    Sts. 

Construction   of   super-food   market. 

Owner— Paul  C.  Wright,  vice-presi- 
dent of  California  Western  States 
Life  Ins.  Co.,  10th  and  'J  Streets, 
Sacramento. 


9-10— EDUCATIONAL 
BUILDINGS 


•• 


1  0 


4/29/46 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  BUILDING       Cost  1600,000 

DAVIS,    Yolo    County,    Calif.    Davis 

Campus. 
Construction    of    veterinary    science 

college. 
Owner— Regents  of  the  University  of 

California,  Bericeley,  Calif. 
Architect— Blanchard   &   Maher.   869 

Pine  St,  San  Francisco. 


•• 


4/29/46 

PREPARING  PRELIMINARY 

PLANS 

SCHOOL  BUILDINGS  $150,000 

REDWOOD  CITY,  San  Mateo  Co., 
Calif. 

Construction  of  two  l-story  class- 
room buildings,  concrete  founda- 
tions, steel  frame,  stucco  finish. 

Owner  —  Redwood  City  Elementary 
School  District.  Andrew  Spinas,  su- 
perintendent Redwood  City. 

Architect— Ernest  J.  Kump  Co.,  251 
Kearny  St.  San  Franclsca 

4/29/46  •     » 

PREPARING   PRELIMINARY 

PLANS 

S<niOOL  ADDITIONS 

Approximate  Cost  $600,000 

TRACT.  San  Joaqntai  County,  Calif. 
Tracy  Union  High  SchooL 

(1)  new  wing  of  4  classrooms  .(2) 
new  homemaking  wing  and  class- 
rooms, (3)  remodel  existing  gym- 
n^lum  Into  temporary  cafeteria, 
(4)  new  gymnasium  for  boys  and 
girls.  (5)  entrance  foyers  and  dress- 
ing rooms  for  boys  and  girls.  (6) 
alter  ey<Tt«"g  auditorium  Into  li- 
brary, (7)  new  auditorium  senrloe 
yards  and  pave  foreoourst,  (8)  mod- 
em swhnmlhg  pool,  (9)  pave  game 


4/29/46  ••     9 

BIOS  WANTED— TO  CLOSE 

MAY  15,  2:30  P.  M. 

EXTERIOR  PAINTING 

SAN  FRANCISCO.  McKlnley  School, 

southwest  comer  14th  and  Castro 

Streets. 
Exterior  painting  of  school  building. 
Owner— Department  of  Public  Works, 

Room  282  City  Hall. 
City  Architect— Dodge  A.  Rledy.  City 

HaU. 

Specifications  obtainable  from  the 
city  architect  upon  deposit  of  $5. 

4/29/46  ••     » 

BIOS  WANTED— TO  CLOSE 

MAY   15,  2:30  P.   M. 

EXTERIOR  PAINTING 

SAN    FRANCISCO.    Junlpero    Serra 

School,   Highland   Ava   and   Holly 

Park  Clrcla 
Exterior  painting  of  school  building. 
Owner — Department  of  Public  Worics, 

Room  282  City  HalL 
City  Architect— Dodge  A.  Rledy,  City 

Hall 

Specifications  obtainable  from  the 
office  of  city  architect  upon  deposit 
of  $5. 


4/29/46  •     •     9 

BOND    ELECTION 
SWIMMING  rOOU  ETC. 
EUREKA,    Humboldt   County.    Calif. 
Construction  of  swimming  pool,  gym- 
nasium   on    high    school    property, 
building    of    roof    over    section    of 
grandstand  at  Albee  Stadium  and 
addl.    classrooms   at    high    schooL 
Owner— Eureka  High  School  District. 
Eureka. 

The  school  district  will  vote  June 
28  on  a  proposal  to  Issue  bonds  in 
the  amount  of  $450,000.  and  a  prop- 
osition to  raise  the  local  district 
school  tax  from  75  cents  to  $1.  to 
finance    above    construction. 


4/29/46  •     •     • 

CORRECTION— BOND    ELECTION 
SCHOOL  BUILDING      Cost  $199,628 
ALTO,  Marin  County.  Calif. 
Construct   new   school   building  con- 
taining eight  classrooms,  assembly 
room,   admin,    office  and  teachers' 
room,  and   pave  recreation   areas. 
Owner— Mill    Valley    School    District 
360»E.  BUthedale  Ave..  Mill  Valley. 
Architect  —  Alfred  W.  Johnson.  681 
Market  Street   San   Francisco. 
The  school  district  will  vote  May 
17  (not  May  7)  on  a  proposal  to  is- 
sue  t>ond»   In    the   amount   of    $240,- 
000  to  finance  the  above   construc- 
tion  and    alterations    and   additions 
to    Old    Min,    Tamalpals    Parte    and 
Homestead  schools  In  lOll  Valley. 


4/29/46  •     9 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  BUILDINGS 

ANTIOCH.  Contra  Costa  Co.,   Calif. 

Addition  of  classrooms  to  hl|^  school 

and  elementary  schooL 
Owner  —  Antioch-Llve    Oak    Unified 

School  District,  1500  D  St,  AnUoch. 
Architect— Ernest   J.   Ktmip   Co.,   251 

Kearny  St,  San  Francisco. 


4/29/46  • 

PLANNED  _^ 

EXPANSION  EsUmated  Cost  $200,000 
ALAMEDA,  Alameda  County.  Calif. 
Relocation  and  expansion  of  build- 
ing. 
Owner— Pacific  Bridge  Co..  foot  of 
Sherman,  Alameda. 


4/29/46  *    9 

PREPARING    PRELIMINARY 

PLANS 

HIGH  SCHOOL  WING 

Approximate  Cost  $100,000 

ALAMEDA,  Alameda  Coimty.  Calif. 
Alameda  High  SchooL 

Construction  of  new  west  wing  to 
replace   old   wing  now   condemned. 

Owner — Alameda  Unified  School  Dis- 
trict, William  G.  Paden,  secretary, 
2267  Alameda  St.,  Alameda. 

Architect — Ernest  J.  Kump  Co..  251 
Kearny  St,  San  Francisco. 


4/29/46  •     IZ 

BIDS   WANTED 

LONGVIEW,  Wash.— UntU  May  28, 
10:30  A.  M.  bids  will  be  received  by 
the  Bonneville  Power  Administration, 
1300  NE.  Union,  Portland,  Ora,  under 
.  Inv.  3665  for  construction  of  Lnog- 
jview  control  house  and  oil  house, 
south  of  county  road  No.  11.  2% 
miles  south  of  the  City  of  Longvlew, 
Wash. 

Specifications  obtainable  from  the 
above  office 

;  4/29/46  ••12 

[PLANNED  ««»««« 

PROCESSING  PLANT  Cost  $160,000 
IGUSTINE.  Merced  County.  Calif. 
[construction  of  cooperative  walnut 
I  processing  plant 
:  Owner— Calif omla  Walnut  Growers 
j  Association,  James  Noble,  director, 
Gustlne. 


4/29/46  •     9 

WORKING   DRAWINGS 

COMPLETED 

SCHOOL  ADDITION       Cost  $190,000 

SAN  CARLOS,  San  Mateo  Co..  Calif. 

Construction  of  one  building  to  con- 
tain five  classrooms,  lavatory  unit 
offices,  clinic  and  combination  li- 
brary and  teachers'  room  at  White 
Oaks  Grammar  SchooL  and  the 
preparation  of  the  Arundel  Str.  site 
for  construction  of  additional  class- 
rooms. 

Owner — The  San  Carlos  Elementary 
School  District,  826  Chestnut  St, 
San  Carlos. 

Architect — Ernest  J.  Kump  Co.,  251 
Kearny  St..  San  Francisco. 


4/29/46  ••     1  8 

ADDENDUM  ON  FILE 

INYOKERN.  Kern  Co.,  Calif.— Ad- 
dendum No.  1  to  Spec.  17515  for  ten 
stran -steel  huts  at  Naval  Ordnance 
Test  Station,  Inyokem.  for  which 
bids  will  be  opened  April  29,  11  A.  M.. 
by  the  officer  In  charge  of  construc- 
tion. U.  S.  Naval  Ordnance  Test  Sta- 
tion, Inyokem,  is  on  file  for  examina- 
tion at  the  office  of  DAILY  PA- 
CIFIC BUILDER.  465  Tenth  St,  San 
Francisco. 


4/29/46  •     9 

PREPARING  WORKING 

DRAWINGS 

RESIDENCE 

REDWOOD   CITY.    San    Mateo    Ca, 

Calif. 
Construction  of  five-room  residence 
Owner — Archie  Klang. 
Architect — Francis  Joseph  McCarthy, 

693  Mission  St,  San  Francisco. 


4/29/46  ••12 

ADDENDUM  ON   FILE 

INYOKERN,  Kem  Co.,  Calif.— Ad- 
dendum No.  1  to  Spec.  17639  for  sprin- 
kler systems  for  fire  protection  In 
dispensary  and  in  dry  cleaning  build- 
ing at  the  Naval  Ordnance  Test  Sta- 
tion. Inyokem,  for  which  bids  will 
be  opened  May  3,  11  A.  M..  by  the 
officer  In  charge  ef  construction.  U.  8. 
Naval  Ordnance  Test  Station,  Inyo- 
kem ,l8  on  file  at  the  office  of  DAILY 
PACIFIC  BUILDER,  466  Tenth  St, 
San  Francisco. 

4/29/46  ••12 

TO    START    CONSTRUCTION 
PLANT    ADDN.  Cost    $66,500 

FRESNO,     Fresno     Co.,     Calif.      2900 

Hamilton  Ave. 
Construction  of  addition  to  manufac- 
turing plant. 
Owner— Sun     Maid     Raisin     Growers 

Co.,   2900  Hamilton  Ave.,  Fresno. 
Contractor— W.    H.    Irwin,  274   North 
Fulton.  Fresno. 


4y^/4«  •  1  8 

PREPARING  PLANS 
TUBERCULOSIS  WARD 

Cost.  1129,900 
THERMALTTO,  Butta  County,  Calif. 

Butte  County  HospitaL 
:;;onstructlon  of  a  tuberculosis  ward 

for  27  beds. 
>wner — County  of  Butte,  Courthouse, 

Oro  villa 
Arshltect  —  E.  Geoffrey  Bangs,  606 

Market  Street  San  Francisco. 


1  ft 


4/29/46 

PREPARING   PLANS 

COURTHOUSE    ADDN.  Cost.    $56^60 

OROVILLE.  Butte  County,  Calif. 

Construction  of  hall  of  records  addi- 
tion to  the  courthouse,  consisting 
ux  d200  sq.  ft  of  space. 

Owner— County  of  Butte,  Courthouse, 
Urovllla 

An^tect  —  BL  Geoffrey  Bcuigs,  606 
Market  Street  San  Francisco. 


14-8S 


4/29/4f 

CONTRACT   AWARDED 

ENLARGE   RACE   TRACK 

Cost,  $1,250,000 
SAN  BRUNO,  San  Mateo  Ca,  Calif. 

Tanforan. 
Modernize  and   enlarge  Tanforan 

Kace   Track. 
Owners — Guy   M.    Standlfer,    Balfour 

Building,  San  Francisco,  and  Jack 

Rainer,  New   York  City. 
Architect— Clarence  W.  W.  Mayhew, 

127  Montgomery  St,  San  Francisco. 
Contractor— Earl  W.  Heple.  494  Del- 
mas Ava,  San  Jose. 

Mr.  Heple  was  awarded  a  contract 
at  approx.  $200,000.  A  permit  in  the 
amount  of  $500,000  was  taken  out 
March  25. 


(4/29/46 

■OWNER   TAKING  SEQREaATED 

I  BIDS 

i  COCKTAIL  LOUNGE 

Estimated  Cost  llfi^OOO 
LAKE  TAHOB,  Nevada. 
Construction  of  cocktail  loung*. 
Owner  — Lou    Hirsch,    Crystal    Bay, 

Wash<i>e  Coimty,  Nev. 

Architedt-^.  Lloyd  Conrich.  BOB  Mar- 
ket SI,  Ban  Francisco. 

14/29/46  .   • 

f  PREPARING   PRELIMINARY 
,  PLANS 

IRE^SIDBNCS  Eat.  Cost  $18,000 

j  MONTEIREY,  Monterey  Covmty,  CaUf . 

Construction  of  six-room  wood  frame 

resldsnoe^    shake    roof,    warm-air 

heatinjg  system. 

OwneiwAlfred  J.  Watson,  c/o  ardil- 

tect 
Archlteet— J.  Lloyd  Conrich,  5S8  Mar- 
ket Stf,  San  Franclsca 

4/29/46  ••    1  • 

BIDS  WANTED— TO  BE  OPENED 

APRIL  29,  8  P.   M. 

STEEL  STRUCrrURB 

SAN  JOSE,  Santa  Clara  Ca.  Calif. 
Airport  Village. 

Erection  of  perfabricated  insulated 
st«sl  fltraetorM  at  etty's  smargsnoy 
housing  project  for  veterans;  the 
work  will  include  removing  the 
sectloas  from  crates  set  on  the 
site,  digging  pestholes,  assembling 
and  erecting  the  steel  panels  and 
installing  floorboard  and  wallboard 


panels. 

Owner— City  of  San  Jose^  city  Coun- 
cil, City  HaU.  ' 


2  • 


4/29/4S  • 

4/2e/46 

PLANNED 

SUBDIVISION 

MARIN  COUNTY,  Calif.  Strawberry 
Point  300-acre  tract  on  shore  (rf 
Richardson  Bay. 

Constructioa  of  2500  dwellings  to  cost 
$10gOOS  aa^  and  lOO-establlshment 
ooauMrdal  district  to  include  Kanw 
theater,  80- 100- room  motel  and  res- 
soclated,  syndicate  headed  by  Claus 

ooa 

Owner  and  Btiildar— Contractors  As- 
sociated, hyndloata  headed  by  Claus 
A.  ToraeU,  2354  Bay  St,  San  Fran- 
clsca 

Engineer—John    C.   Oglesby,   1028   B 
St,  San  RafaeL 
Grading  and  filling  now  under  way. 


S« 


4/29/46  •• 

PREPARING  WORKING 

DRAWINGS 

RESIDENCE  $18,000 

SAN  FRANCISCO.  Southeast  comer 
Beaumont  and  Lone  Moxmtaln  Ter- 
race. 

Constructl<m  of  S-room  residenee^  2 
baths,  tar  and  gravel  roof,  gas- 
fired  warm  air  furnace,  hardwood 
floors. 

Owner — Martin  Donig,  c/o  architect 

Architect— J.  Lloyd  Oonrtcii,  5S8  Mar- 
ket St 


PLANS  ON  FILE 


18.19— RELIGIOUS  BLDGS. 

V29/46  •IS 

PLANNED 

CHURCH  BUILDING 

SAN   BRUNO,  San  Mateo  Co.,  Calif. 

West  side  of  ED  Camlno  Real  and 

running  from   Euclid  Ava   to  San 

Bruno  Ave. 
Construction     of    new    St     Bruno's 

Catholic  Church. 
Owner — Roman   Catholic  Archbishop 

of  San  Francisco,  1100  Franklin  St, 

San  Franclsca 
Architect — Not  given. 

Negotiations  axe  now  under  way  to 
acquire  a  3^ -acre  site  in  the  Mills 
Estate  for  the  new  church  and  a  pro- 
posed new  parochial  schooL 

20.21-- SOCIAL  AND      i 
RECREATIONAL  BLDGS.  j 

V29/46  ••     2  0  i 

PREPARING  WORKING  I 

DRAWINGS  ' 

RECREATION  BLDG.     Cost  $150,000 
OAKLAND,  Alameda  Coimty,  Calif. ' 
Piedmont  Ave.,  between  MacArthur  ! 
Blvd.  and  Yosemlte  Ava 
Construction  of  two-story  and  mez-  . 
zanine  steel  frame,  concrete  exte- 
rior recreation  center  building,  in- 
cluding 20  bowling  alleys,   billiard 
rooms,  restaurant  facilities,  offices 
and   restrooms   and    basement   ga- 
rage for  80  cars ;  Brunswick-Balke- 
Collender  interior  furnishings. 
Owner— Dr.    Frank    B.    Tower,    3783 

Piedmont  Ave.,  Oakland. 
Archit«tct — Frederick  H.   Relmers.   79 ' 
Post  St.,  San  Francisco. 


22-26— RESIDENTIAL 
BUILDINGS 


The   fallowino    Ust   of    plans    and    spaslftoatlens   for   eenstniotlan 

pi«|sets  are  now  avallabia  far  Inspeetlan  at  the  effloa  of  DAILY 

PACIFIC  BUILDBR.  4»  Tenth  Street,  San   Franoleoa. 


Warti 


Laoatlon 


BM  Opanlns  Date 


Plane  OatapuH 

NOy  18^84,  Spea  1744S 


Inyokam 


4-lS 


Stransteel  Huts 
Spec   17615 


Inyokem 


4-a 


Water  Distribution 
NOy  18416,  Bpea  17SS4 


Inyokem 


i  Sprinkler  System 
I  Spec.  ITtsas 


Iny<dcem 


S-  t 


[Tower  Alterations,  Etc. 
'   Spec.  1?482 


Inyokem 
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SUB  -  BIDS  WANTED 


General  eontraotere  deeirtng  aub-bids  en  any  Job  are  Invited  to  make  ianmwn 
kheir  rsiqiriraments  In  this  eolumn.    There  Is  no  oharo*  for  tlito  aanrl**- 

Medloal  Bidfl.,  Lafayette;   No  bid  opening  date  set 
A.  J.  Hopper  OOn  248  lAngtoo   St,  San  Francisco    (MAilMt  TOTS). 

School  Bldg.,  Msln  and  Berkeley  Sts.,  Sueanville;   Bids  open  May  6,  8  P.M. 
L.  O.  Shall,  Route  1.  Box  22,  Chlco  (Chlco  1088). 
Transwestem  Constr.  Co.,  1402  Front  St,   Sacramento   (Sacto.   8-1978) 


Alter  Auto  Display  Room,  1175  Potrero  Ave.,  S.  F.;  Bide  open  May  S. 
Barrett  *  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700>. 
Rademann-Guisto,   40    Ringold    St,    San    Francisco    (MArket   8151). 
Carrioo  ft  Gautier,   365   Ocean    Ava,   San    Francisco    (JUnlper  4-8081). 


Studio  llldg..  The  Alameda  at  Davis  St,  San  Jose;   Bide  open  May  1 
Carl  K.  Swenson  Co,  855  Stockton  Ave.,  San  Jose   (BAllard  Mtt). 


Alter  Apt.  House,  Van  Neee  Ave.  and  Vallejo,  S.  F.;    Bids  open   May  6,  M. 
G.  P.  W.  Jensen  &  Sons,  Inc.,  320  Market  St,  S.   F.    (OArfleld  2444). 
Martiaelli  Constr.  Co.  44  Mary  St.   San  Frandsoo   (OArfleld  ORT) 


4/29/46  •     9 

COMPLETING  PRELIMINARY 

PLANS 

SCHOOL  ADDITION        Cost  $275,000 

TULARE.  Tulare  County.  Calif. 

Construction  of  reinforced  concrete 
ten-classroom  addition  to  the  high 
school,  including  new  cafeteria  aind 
repairs  to  present  school  shop. 

Owner  —  Tulare  Union  High  School 
District,  A.  B.  Ledbetter,  clerk, 
Tulare. 

Architect— Ernest  J.  Kump  Co.,  251 
Kearny  St.,  San  Francisco. 


14-17— PUBUC  BLDGS. 


•    9 


4/29/46 

WORKING  DRAWINGS 

COMPLETED 

REPAIRS        Estimated  Cost  $12,000 

REDWOOD  CITY,  San  Mateo  Co., 
Calif.  Whipple  Ave.  and  Oakdale 
St 

Repairs  and  alterations  to  Lincoln 
Elementary  SchooL 

Owner  — Redwood  City  Elementary 
School  District.  Andrew  Spinas,  su- 
perintendent. Redwood  City. 

Architect — Ernest  J.  Kump  Co..  *  251 
Kearny  St.  San  Francisco. 


11— HOSWTALS 


1 1 


4/29/46 

TO  PREPARE  PLANS 

HOSPITAL  Est  Cost  f5,O47,00P 

EL  PASO,  Texas. 

Construction  of  500-bed  veterans' 
hospitaL 

Architects— Carl  A.  Erickson,  104  S. 
Michigan  Ave.,  Chicago,  DL;  Addi- 
son Erdman,  56  W.  45th  St,  New 
York  City,  and  Slocum  Kingsburg, 
917  15th  St  NW.,  Washington,  D.  C 


4/29/46  ••15 

J  ARCHITECT  SELECTED 
;  CITY  HALL 

OROVILLE,  Butte  County.  Calif. 

Construction  of  new  city  halL 
I  Ownei^-City  of  Oroville. 
;  Architect— E.    Goeffrey    Bangs,     606 
Market  St.,  San  Franclsca 

! 4/29/46  ••16 

Ibids  opened 

'drainage   PIPING 
PORT  ANGELES.  Wash.  U.  S.  Post 

Office. 
Construction  of  new  drainage  piping, 
etc. 

!  Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 

'     of  the  district  engineer.  838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 

I  Low   Bidder^ L   C.   WeldH,    Baribou. 

'wis..   $3276.  

!     Grohne,  Inc.,  Decatur,  IlL.  at  $6872. 

'  submitted  the  only  other  bid. 

i  4/29/46  ** 

'plans  COMPLETED  ,^ 

i  MOTEL  Estimated  Cost  $40,000 

JCORTE  MADERA,  Marin  Co..  Calif. 

300  feet  south  of  the  Corte  Madera 

Rd.-lOl  Highway  intersection. 

Construction    of    two-story.    20-unit 

motel,    colonial    design,    composite 

L-shaped    building    with    upstairs 

1     balcony. 

!  Owners— George   Chapman    and    Jim 
■     Wilson,  c/o  architect 
Architect  —  Conrad    F.    T.    Kett,    76 


4;29;46  ••26 

PLANNED  I 

SUBDIVISION  i 

STOCKTON,  San  Joaquin  Co.,  Calif. 

Hurd    Tract    near    French    Camp.    , 
Construction     of    337-home    subdivl- 1 

slon. 
Owner  and  Builder — M   J.   Bevanda, 
Elks    Bldg.,    Stockton,    and    C.    E. 
Kennedy,  305  E  Weber  Ava,  Stock- 
ton. I 
The  units  are  being  subdlvlved  by 
M   J.    Bevanda    and    constructed    by 
C.  E.  Kennedy. 


Alter  Riestaurant,  374  Bush  St.,  &  F.;    Bids  open  April  SO,  Noon. 
Elvtn  C  Stendell,  2278  Market  Street,  San  Francisco  (HBmlock  5352) 
Monson  Brothers.  475  Sixth  Street.  San  Francisco   (DOuglas  5367). 


COMTRACTORS 


We    handle 
or  1911  Act 


Se^^  ns  r«»jfardinK  Improvement  District  jobs. 
eoBeetions;  buy  Warrants  or  Bonds  on  all  1915 
Dllitricts.    Telephone  GArfield  8000. 

HAHNAFOtD   &   TALIOT 

619  CALIFORNIA  STREET  SAN  FRANCISCO 


4;29;46  ••26 

PLANNED 

SUBDIVISION 

STOCKTON,  San  Joaquin  Co.,  Calif 
85-acre  tract  across  the  Calaveras 
River  northwest  of  College  of  the 
Pacific 

Construction  of  290-home  subdivision 

Owner  and  Builder— R.  C.  Huddles- 
ton,  and  H.  P.  Burkett  1827  North 
Center  St,  Stocktoh. 


2  6 


4;29;46  • 

COMPLETING    PLANS 

RESIDENCES 

SACRAMENTO,  Sacramento  Co.,  Cal.  , 

Fruit  ridge  Manor  at  Stockton  Blvd.  • 

and   Frultridge  Road.  i 

Constructionof    123    residences    of    5  i 

and  6  rooms.  i 

Owner   and    Builder— James    Jansen 

1923  Stockton  Blvd.,  Sacramento  17  ; 
Plans  by  Owner.  ! 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  tA 
TIMBER  TRUSSES 


Bwkdey  83 1 7         1 33S  SIXTH  ST.,  Boeder  2,  CJU. 


•      • 


2  S 


1 2-13 — INDUSTRIAL 
BUODINGS 


Cresclenta  Dr.,  Sausallto. 
Construction    to   be   done   by   day 
work. 


4;29:46 

COMPLETING    PLANS 

RESIDENCES 

SACRAMENTO,  Sacramento  Co.,  CaL 

Rancho    Village,    41st   to   43rd   Sta 

from  B  to  C  Sts. 
ConstrucUon     of    55    frame,     stucco, 

brick    and    shake    residences    of    5 

and  6  rooms. 
Owner    and    Builder— Chas.    C.    Bell, 

5220  21st  Ave..  Sacramento. 
Plans  by  Owner. 

Construction   will   start  shortly. 

4/29/46  ••2  4 

PREPARING   WORKING 

DRAWINGS 
!  RANCH  HOUSE  Approx.  Cost  120,000 

GLENN   COUNTY,    Calif.   Near   Or- 
land. 

Construction  of  eight-room  residence. 

Owner — Charles   Wheeler,  c/o  archi- 
tect 

Architect^Frederick  H.   Relmers,  79 
Post  St,  San  Francisco, 


STEELFORMS 

I     STEELTUBE  CONSTRUCTION  TOWERS 
ISAVY  DOTY  SWINGING  SCAFFOLQ? 

STEBJORM  CONTRAaiNG  CO. 


666  Hitfruon  St 


Dossaa 


;t ~f  I 


fiAMERSTON  &  6KEER  LIMBER  60. 

WholMiJs  And  Jobbinfl  Yards 

LUMBER  -  TIRffiERS  •  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

S«r   Franelsoe  OaktanJ 

1660  ARIMT  STREET  M9%    LIVINGSTON   STREET 

ATwatar  ISOO KEIIeg  4-fSI4 


1  7 


1  2 


4/29/46 

BID    REJECTED 

NEWSPAPER  PLANT 

OROVILLE,   Butte  County.  Calif. 

Construction  of  one-story  office  and 
shop  building  of  reinforced  con- 
crete walls  and  floors  and  wood 
roof    (62x126  ft) 

Owner— Mercury-Register,  1835  Rob- 
inson St,  Oroville 

Architect  —  B.  Geoffrey  Bangs,  605 
Market  St,   San  Francisco. 
Only  bid  received  was  rejected  as 
oo  hi^ :  work  poetponed  Indefinitely 


4/29/46 
PLANS  COMPLETED 
'COUNTY  JAIL  ADDN.  Cost  »68,040 
i  OROVILLE,  Butte  County.  Calif. 
Construction  of  county  Jail  addition 

to    provide    5300    sq.    ft.    of    space 

for  35  additional  Inmatea. 
Owner— County  of  Butte,  Courthouse, 

OrovlUa 
Architect  —  E.  Geoffrey  Bangs,  606 

Market  Street  San  Francisco. 

Pldns  have  been  completed  and 
are  awaiting  approval  of  the  State 
Department  of  Correction. 


•* 


4/29/46 

PLANNED  I 

APARTMENTS  j 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
"The  Mounds"  Estate,  20-acre  tract ! 
with  3200-foot  frontajg^e  on  El  Ca- 
mino  Real.  j 

Conatruction  of  three  -  blodfc  of  83 
apartments  (|150.000-$400.000  each), 
conversion  of  30- room  mansion  into 
apartment  house  and  15  lota  to  be 
soned  for  duplexea  • 

Owner  and  Builder — Frank  Barrett, ' 
c/o  Barrett  A  Hilp,  918  Harrison  ' 
St,  San  Francisco. 

Engineers-Earl  Wilsey,  706  E  Camlno 
Real.  Burllngama 


Cement  Gob  Constnictioo  Company 

GUNTTE,  SAND-BLASTING,  CONCRETE  CUTTING 
I  CONTRACT  or  RENTALS 


PkoAe  GArfisId  7663    -    24  CiJtfotna  St,  8n 


NATIONAL  EXPANSION  JOINT  CO. 


MANVrdCTVMMM  AND  DISTMIBUTOM 
FIBER  BOARD-^ELT-SIDED  ASPHALT  AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

ojsrtftor^t 

MARVEL-KOTE— Concrete  Curing  Compooad 

SEALZ — Expansion  Jmnt  SissKng  C^mnHHind 

Coaplics  Witk 


333 


FOR  CONCRETE  OONSTRUCTION 
Seventh  St    UNderUD  7172    Sm  Fi 


^^^^^^"N^^^i^^^^^^ 


EACIE  ROCK  WOOL 


INSULATION 


tATTS  .  ItANOT  ft  ILOWN  TYPfS 

SOPfUilS  A  APPUCATOtS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Immltttit  ff  the  Psdfic  C^mi  TcfepftMM  KBI09  2-3466 

M90  MacARTHUR  OAKLAND  1,  CAUF. 


_ 


NBwMasterGasolinB  Backf  illTamper 


COMPACTS  EARTH  FILL 
COMPACTS  A  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 
COMPACTS  AND  LEVELS  SODS 
WORKS  IN  NARROW  WTCHES 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


Ph.  MAffcct  1«91 


I 


iiONPAY>  APRIL  29.  1946 


DAILY    PACIFIC    BUILDER 
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ADVANCE  COMSTRITCTION  REPORTS 


PREPARING  WORKING 
DRAWINGS 
RSSIDENCE 

BEU^VEDERE.  Marin  CXmnty,  Calif. 
Construction  of  five- room  reeid«nce. 
Owner — Nathan  Rowley. 
Architect — Francla  Joseph  McCarthy, 
693  Mission  St,  San  BYanciaoo. 


EigiMeriiig  SedioD 


4/»/46  ••     2  4 

PREPARING  WORKING 

DRAWINGS 

RESIDENCB      Approx.  Cost  9100,000 

ALAMEDA  COUNTY,  Calif.  Diamond 
"B"  Ranoh. 

Three-story,  15-room  residence,  glass- 
enclosed  spiral  staircase,  basement 
bowling  alleys,  bar  and  play  rooms, 
outdoor  swimming  pool,  terraces, 
etc. 

Owner — Mr.  Bacon,  c/o  architect 

Architect-^Prederlck  H.  Relmers,  79 
Post  St.  San  Francisco. 

Landscape  Architect — ^Ployd  Herbert 
Mick,  1736  Franklin  St,  Oakland. 


••2  4 


4/29/46 
WORK   UNDER  WAY 
RESIDENCE    Estimated  Cost  $20,000 
LOS    ALTOS,    Santa   Clara   County, 

Calif. 
Constnictlon    of    one-story    concrete 
block    residence,    tile    roof,    2000 

square  feet 
Owner  and  Builder — David  W.  Moses, 

Summerhlll  Ave..  Los  Altos. 


NEWS  INDEX 

For  oenvenient  referencs,  news 
reports  In  this  section  are  olasal- 
fie4  as  fellows: 
Water  Supply  and  Sewage 

•4sposal   Plants  31-32 

Bridges 38 

Dams,  Reservoirs  ana 

Dredging 


Docks,  Piers  4  HarlMrs 

Pai4ts,  Airports  and 

Playgrounds    

Railroads,  Subways  and 

T«ai««ls 


36 


37 


Eleetrio  Lighting  and 
Tranemlssien  Lines 
Sewers 


Streets  and   Highways. 


Gas,  Water  and   Oil    Pipe 
Lines  


41 


(B)  John  Pestana,  San  Leandro,  (1) 


ton-Bellingham-BkUne,  fflO-kv.  wood  |  _^  "o  bid ;  (2)  ^1^«J^ 


pole  transmission  line  and  steel  tower 
river  crossing  for  Bonneville  trans- 
mission systen^ 

Specifications  obtainable  from  the 
above  office. 


40— 


STREETS  AND 
IfiGHWAYS 


4  0 


4/29/46 

CONTRACT   AWARDED 

SHASTA  COUNTY,  Calif.— W.  C. 
i  Railing,  27  Lowell  St.,  Redwood  City, 
at  $56,481.98  awarded  contract  by  C. 
H.  Purcell.  State  Director  of  Public 
Works,  Public  Works  Bldg..  Sacra- 
mento, for  about  9.7  miles  in  length 
to  be  surfaced  with  plant  mix  sur- 
facing between  4.5  miles  east  of  In- 
got and  Montgomery  Creek,  Shasta 
Coxmty.  s 


4  0 


(C)  Freethy-Fogelberg  Co..  EI  Cer- 
rito.    (1)    »12^1;    (2)    322,480.80. 

(D)  Pacific  Pipeline  Constr.  Co.,  EU 
Cerrito.  (1)  315,242.32;  (2)  |26,- 
996.33. 

Unit  prices  follow : 

SCHEDULE 
(A)         (B) 
$2-47        $.... 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


•• 


SI 


4/29/46 

BIDS  WANTED 

VALLEJO,  Solano  Co.,  Calif.— Un- 

Plans  by  William  B.  Merryman,  443  '  til  May  23,  9  A.  M,  bids  will  be  re- 


San  Mateo  Ave..  San  Bruno. 


•• 


3  8 


celved  by  the  Vallejo  City  Cotmcil, 
Melvin  Brooks,  city  clerk.  City  Hall, 
for  repainting  of  water  storage  tanks. 
Specifications  obtainable  from  the 
city  engineer,  City  Hall,  upon  deposit 
of  $10. 


•• 


8  1 


4/29/46 

WORK   UNDER  WAY 
APARTMENT  HOUSEIS  $190,000  each 
BURLINGAMB,  San  Mateo  Co.,  Calif. 

Two  on  Oak  Grove  Ave.   and  one  j  4/29/46 

at  1452  Ftoribunda  Ave  'ADDENDUM  No.  2  ON  PILE 

Construction  of  three  3-story  apart-  '     INYOKERN.  Kern  Co.,  Calif.— Ad- 

ment  buildings,    each   to   be   com-  |  dendum  No.  2  to  Spec  17664  for  alter- 

prised  of  12  4-room  apartments  and    ations   to  water  distribution   system 

6  3-room  apartments;   panel  heat-  |at  the  Naval  Ordnance  Test  Station, 

Ing.  refrigerating  plants,  acoustical  '  inyokem,    for    which    bids    will    be 

treatment,   garage  with  steel  arch    opened   April    29.    11   A.    M.,   by   the 

to  eliminate  center  or  side  posts.  u.  S.  Navy,  officer  In  charge  of  con- 
Owner — H  H.  Lauder.  jstruction.  Naval  Ordnanec  Test  Sta- 
Structural     Engineer  —  Clarence    BL  ttlon,  Inyokem,  is  on  file  at  the  office    .«,v  .,^   ,  ,    rA^woorf   curb- 

Seage.   681  Market  St,   San   Fran-  jof  DAILY  PACIFIC  BUILDER,  465^^'  ^^^   "    reowooa  euro. 


25  tons  asph.  emulsion,  SC-6,  p«ie- 
type,  5  ton  lots,  Uklah  Mtce.  Sta. 
QUO.   60644;    Req.   26686: 
One  10-ft.  material  spreader.  Buck- 
eye,  or  equal,   fob   Bureka. 
QUO.   60646: 
Req.  26676:  one  power  operated  bit. 
mixer,    mounted    on    four    pneu- 
matic tried   wheels,   fob   Eureka. 
Req.  4310:  do.  fob  Redding; 
Req.  18862:  do.  fob  Sacramento. 
Req.  15661:  do,  fob  Stockton. 
May  2 
QUO.  49609;  Req.  87230: 
36  tons  Uq.  asph.,  type  SC-8.  3  lo- 
cations  vicinity  of   Temecula   in 
DisL  vin. 
QUO.   50075;    Req.  87249: 

80    tons    llq.    asph.,    type    SC-3.    40 
tons  Whitwater-Indio  Rd.  40  tons 
Palm  Sprtngs-lndio  Rd. 
QUO.  50070;  Req.  87241: 


$19.70;  1%  hours  free;  4  bonn 
ing  time;  net. 

J.  P.  Breen.  $17;  $10.30:  $119;  award- 
ed  last  item;   1^  hou*  free;  $4  per 
i  hour  for  balance ;  net. 

Five  C  Refining  Co.,  $16.20;  $15.70; 

I  $19.70;   1  per  cent  30  days. 

I     O.  &  N.  Trucking  Ca.  $16.50;   $16; 

'$21.96;  2  hours  free;  balance  ^  per 

hour;  mlnlmxim  20  Uma;  ^  of  1  per 

cent  80  days. 

Sheldon     Oil     Co.,     $14.80;     fliJO; 
awarded   first   two  items;   $28.50  for 
third  item;  net. 
QUO.  49101,  REQ.  G-32583: 

Asphalt  lifaterlals  Co.,  $16i80;  $17.20; 
$15.70. 
J.  P.  Breen,  $16;  $17;  $15,150. 
Five  C  Refhslng  Co..  $1150;  8  per 
cent  30  days. 
G.  A  N.  Trucking  Co..  $17l45;  $1&80: 


iMacfainery  &  Material 


Cisco 


Contractor— O.   W.    Williams   Co.^  10  ! 


Tenth  St,  San  Francisco. 


4/29/46 

BIDS  WANTED 

SAN  FRANCISCO.— Until  May  22,  j 
2 :30  P.  M,  bids  will  be  received  by  i 
the    Department    of    Public    Works, 
Room  282,  City  Hall,  under  Spec.  No.       _. 
19,924    for    Clipper    Street    extension,  i""'  _ 
from  Douglas  to  Portola  Drive.  j(l4)_ 

Work  involves:  1(15)" 

(1)  500  c.y.  pavement  excav. ;  '^ 

(2)  118.000  c.y.  common  excav.; 

(3)  60  l.f.   10-ln.   VCP   sewer; 

(4)  660  l.f.  12-lnch  do; 

(5)  925  l.f.   15-inch  do; 

(6)  620  l.f.  18-hich  do; 

(7)  370  l.f.  10-ln.  VCP  culvert; 

(8)  30  l.f.  12-inch  do; 

(9)  100  l.f.  10-ln.   CMP  culvert; 
(10)  60  Lf.  12-inch  do; 
ai)  1300  l.f.  6-in.  VCP  Bide  sewer; 

(12)  1  each  side  sewer  trap  and  riser 

(13)  1  each  8x6-in.  T-branch; 

(14)  23  each  12x6-inch      do; 

(15)  23    each   15x6-inch    do; 

(16)  10  each  18x6- inch        do; 

(17)  12  each  manholes  on  VCP  sew- 
ers;   

(18)  19  each  catch  basins;  i»Tr        ^mm^r'     CITDDtlFC    ATMn 

(19)  2  each  receiver  boxes;  '42 MlDV.   SUm-lta   ATIU 

(20)  1  each  concrete  inlet  structure;  >  MATERii^LS 

(21)  1660  l.f.  cone.  Interceptor  ditch; 

.         14/29/46  ••4  2 

(23)  4000  l.f.  white  concrete  curb; 


20  tons  liq  asph.  type  MC-3,  ground    $18;  %  o€  1  p«r  cent  80  daya. 
storage  at  Helendale  Mtce.   Sta-  Sheldon   Oil    Co..    $14.60;    $15;    $16: 

QUO.   50069;   Req.   87240:  'awardedL  *^'^-^'    ♦^«.    ♦"». 

20   tons   Uq.   asph.,   type   SC-3,   del.  i  quo.  49103   REQ    G-S2585- 

^  ^n.„  .»..  .,   «„«..«,  ..   ^^" '^Asphalt    ift^ta^  $12.70:    IH 

hours  free;   4  hours   standing  time; 


30  miles  east  of  Barstow  on  US 
91. 


net;  awarded. 

Five  C  Refining  Co.,  $12.70;  deliv- 
ery after  May  15. 


QUO.  60067;  Req.  87238: 

40   tons    liq.   asph.,    type    MC-3,   20 
tons  Helendale  Mtce.  Sta.,  20  tons 

2n  tirnTlla    Mnh     tvn«   SC-3    del        Asphalt  Materials  Co..  $14T0 ;  $22.70 ; 
'''sp'^Vnl   "^fp.'  ^Ti^Jr  ani  11^2.70;  IH  hours  free;  4  hour,  stand- 

^ouSJT    °°'^'    ^"^    B^™*'-**^^!     J.   P.   Breen,   $16.20;   $22.i»;   $22J»; 

rkTTrt    Knnnt  •  t»««    utoio  •  i  ^^  hours  free ;  balance  $4  per  hour. 

iS*  tonf  Uo^nh     tvi)e  SC-3    five       ^^«  ^  Refining  Ca.  $16.70;  $22.70; 

''?o^S'on^ln''&tTm.'' Victor!  !f  2.70;  awarded  third  item;  discount 

ville-Needles.  '^  P"  *=*"*  »  <**ys. 


NEWS  INDEX 


For  oonvenlent  reference,  news 
reports  In  this  section  are  olassl- 
fled  as  follows: 


MIso.  Supplies  4  Materials 
Machinery  and  Equipment 


42 
49 


California  Dr.,  Burllngame. 


J  4/29/46 

ITO  ASK  BIDS  SHORTLY 


(24)  24,000  sq.  ft  8-ln.  cone,  pave.; 


i  4/29/46  • 

:  CONTRACTS    AWARDED 

OAKLAND,   Alameda   Co.,    Calif.— 


4/29/46 

UNDER  CONSTRUCTION 

RESIDENCEJS 


••2  6 


Lv^^J^u  ^^^^'^^^it'^'lS?-  ^v^;r  i  (27)  57.400  sq.  ft  asphalt-on-macad 
frhe  City  of  Mill  Valley  will  ask  bids  ^  pavement   (2-ln.-8-ln.) : 


Construction  of  60  frame,  stucco  and  ^ 
wood  shingle  residences  (2  and  31 
bedrooms),  to  sell  from  $7600  to  i 
$9000  each.  1 

Owner  and  Builder — Jsunes  Janaen,  1 
1923  Stockton  Blvd.,  Sacramento  17. 

Plans  by  owner.  i 


••     X  9    ^25)  6.700  sq.   ft.   asphalt-on -concrete   c^uf  omla    Corrugated     Culvert    Co., 
"^  pavement   (2-ln-6-m.) ;  yj^^    ^„<j    parker    Sts.,    Berkeley,    at 

(26)  85.000  sq.   ft  do   (2-ln.-8-ln.) ;  (Sched.  1)  $15,048.60;  (Sched.  2)  $106,- 

938.85,    and    Steel   Tank   4c   Pipe   Co., 
jllOO  4th  St.,  Berkeley,  at   (Sched.  3) 

.Bay   Municipal   Utility  District   Rm. 
I  two-course    (3H-in.);  ,^   406,  512  16th  St,  Oakland,  under  LS- 

j  (30)  37,500  sq.  ft  macadam  sidewalk  1  ^^   j^^.   40,390   If.    cement-lined   and 


P-'?i^Jt°'"niin?^'Sil?«    w«4*^«*jr'<28)  «0  tons  conform  pavement;          .,92.293    awarded    contracts    by    East 
atment    plant.    Plans    were    pre-^«Qv  qann    dn     ft     oonoroet    aldew^alk.  '  a.    «»         _.      v      _ 

red    by    Engineer   John    S.    Bites,  '< 29)  3800    rfq.    ft    concreet    sidewam. 
14  Eton  Ave..  Berkeley. 


33— BRIDGES 


;  coated  steel  pipe,  16-,  24-,  and  30-ln. 
1  diameter,  fob  District  property  bet 
'73rd  Ave.  and  98th  Ave..  Oakland. 


4/29/46 

BIDS  WANTED 


•• 


•• 


(4-in.) ; 

.(31)  440  cy.  mortared  rubble  wall: 

1(32)  lump  sum,  storm  water  inlet; 

(33)  1150  l.f.  1%-in.  conduit; 

—     (34)  320  l.f.   2-inch  conduit;  '4/29/46 

8  8    (35)  700  l.f.   street  lighting  cable;        'bids  WANTED 

1(36)  lump    sum,    removal    of    llgting ,     qaKLAND.  Alameda  Co..   Calif.—. 

Until  standard;  i until  May  3,  2  P.  M.,  bids  wlU  be 


•• 


4  2 


TRINITY    COUNTY.     Calif.  ^_  „  „ 

2  6 !  May  14,  2  P.  M.,  bids  will  be  received  ,  (37)  lump  sum,  traffic  safety  light;  j  ^g^eVved  by  "the  U.  S.  Department  of 
j  by  the  State  Division  of  Highways,  (38)  lump  sum.  La  Place  Canyon  em-  ^„riculture  Bureau  of  Entomology 
1 F.   W.   Haselwood,   district   engineer,  bankment  drainage ;  I  ^^^^  piant  (Quarantine,  Office  of  Blis 


4/29/46 

SUB-BIDS  WANTED 

NORTH  SACRAMENTO,  Sacramento    1657  Riverside  Dr.,  Redding,  for  con-  ;  (39)  lump    sum.    traffic    routing   and  ,  ^^^  ^^^^  Control,  610  Syndicate  Bldg.. 
Countv  Calif  I  structlng    a    bridge    across    Hayfork  control  work.      ^     ^,     ,  ^^    i  Oakland  12,  under  Inv.  No.  44  for  box 

county.  Laiir. ^ |^^^^j^    ^^^^^  j.g  ^jj^^  ^^^   ^^  j^^       Specifications  obtainable  from  the ,  '   ^   ^^     registers,  f.o.b. 


Construction    of    500    2-    and    3-bea- 

room  residences,  shake  and  shingle   Bluff  in  Trinity  County 

roofs,   long   porches,   to   include  2-;     The  work  involves: 

car   garages   and   •workshop   space;  ' 

to  be  of  rambling  type  of  Callfor-  j 

nla-Colonlal,  Monterey-Colonial  and  | 

California  ranch  design.  | 

Owner— Craftbullt   Homes,   Inc.,   1445  [ 

Bush  St.,  San  Francisco.  j 

Architect— Conrad    T.    Kett,    75   Cre-  , 

cienta  Dr.,  Sausallto.  ! 

Construction  will  be  FHA  approved  [ 
and    financing   will    be   arranged    to 
accommodate  purchase  by  veterans,  | 
all    homes    being   within    the    $10,000.    _     ^^    ,^ 
price  bracket  \  dO)  ^    l*>s 

The     land     planning,     streets     and '  steel. 


(1)  lump    sum.    removing    existing 
bridge; 

(2)  40  cu.  yds.  structure  excavation;   '^^f!/^, 

(3)  10  M  ft  b.m.  placing  timber;  "•«'- 

(4)  1.2  M  ft  b.m.  Douglas  fir  timber; 

(5)  630  lin.  ft.  Douglas  fir  logs ; 

(6)  650  lbs.  hardware; 

(7)  13  cu.  yds.  jwrtland  cement  con- 
crete ; 

'  pltal. 


office  of  City  Engineer  Ralph  Wads-  i^v^^.-n^  -.o 
i  worth.  City  Hall,  upon  deposit  of  $10.  :  "a'^'a»<»  ^^• 


4/29/46 


••4  2 


•     •     4  0    NOTICE  OF  SALE 
Rine  wANTPn—  !     SAN    FRANCISCO.  —  War    Assets 

TO  BE  OPENED  MAY  9   4PM        j  Administration,  Special  Services  Di- 
r?SURfI(?E  COURTS  vision,  30  Van  Ness  Ave.,  San  Fran- 

??Oc5?o5^S^  J^quin  Co.,  Calif,   cisco  2,  announces  Sale  Na  453«^ 
Resurface   tennis    courts    located    on !  miscellaneous    furniture    to    Priority 
the  grounds  of  Stockton  State  Hos-  L-^3t^r7o"rS"aUr?one.^pUv: 


1 


(8)  14,500  lbs.  erect  structural  steel;  .     •  „.     w       tt.i#<^  c«v««i  rwo 
ro^  sno  ihs   furnish  and  erect  struc-    Owner— Stockton  Unified  School  Dis-  , 

(9)  800  lbs.  furnish  and  erect  struc    ,  McCandless.    Pur-  1 


lists  before  May  2. 


tural  steel;  "J^"',    ""A"^«nV  4/29/46 

(10)  600    lbs.,  place    bar    reinforcing:     f^J^f^^Sf  obtainable  from  the  j  BIDS   WANTED    -_ 


•• 


42 


Water   system    will    be   developed    to '     State  will  furnish  timber,  bar  rein 


■  above  office. 


the  most  approved  standards. 
?  Kenneth  Jones,  representing  Craft- 
bilt  Homes,  Ina,  Is  now  taking  sub- 
bids  on  all  portions  of  the  work. 


j  forcing  steel  and  a  portion  of  the 
structural  steel  in  connection  with 
Items  3,  10  and  8. 

Specifications  obtainable  from  the 
above  office. 


•• 


2  6 


SAN  FRANCSCO.— Until  May  6,  3 

jP.   M.,   bids   will  be  received  by  the 

Purchaser  of  SuppUes,  270  City  Hall, 

. I  under    Bid    No.    3538    for    fumlshmg 

At       r*  AC   U/ATFn  ANn  nil.  and   delivering  office   furniture  and 
41 ^»A5,  WAltJiAWUl/U-i^^jj^g    cabinets   for   Municipal    Rail- 

PIP£    UNEmS  i  way. 

Specifications  obtainable  from  the 


4/29/46 
BIDS  WANTED— TO   BE 
OPENED   MAY  4 
STREET  WORK,  SEWERS,  ETC. 
SAN   FRANCISCO.   Glen    Park   Ter 
race.  Diamond  St  Addition. 


4/29/46 


4  1 '  above  office. 


34-DAMS,  RESERVOIRS  &  contract  awarded 


•  • 


42 


"I_".     HILLSBORO,  Ore.  — P.   S.  Lord  &!  4/29/46 
••8  4   Co..  4507  SE.  Milwaukle,  Portland,  at ;  NOTICE  OF  SALE 

$324,470,    awarded    contract    by    the  >     SAN  FRANCISCO.— Until  May  3,  2 


4/29/46 

CONTRACT   AWARDED  

BREMERTON,  Wash.— The  General   Hlllsboro  Utilities  Commission.  Hills-  1  p.   m.,   bids  will  be  received  by  the 


Construction  of  street  work  and  in-  1  construction  Co '   3840  Iowa  St.  Se-  boro,   for  furnishing   and   construct-  ,  purchaser  of  Supplies,  270  City  H411, 

stallation  of  sewer  lines  In  connec-    ^ttle     at    $733 100,   awarded    contract  Ing    10.5    miles    of    18-lnch    pipeline. !  under  Sale   No.  381   ror  sale  of   200 

tlon    with    the    construction    of    33  ;  by  the  Pueet  Sound  Navy  Yard.  Pub-  Bids  to  be  taken  on  (1)  61.000  ft  steel  steel    beds,    200    mattresses    and    200 

residences.  !  uc  Works  Office.  Bremerton,  Wash.,  pipe  and  4000  ft  of  cast  iron  pipe,  (2)  '  puiows     located     at     Dormitory     G, 


Owner    and    BuUdeiv-Roy    A.    Jones,  ]  under    Spec    17432    for   dredging   for   55,000  ft  of  concrete  cylinder  pipe  and  civic  Center  Plaza. 
1894  Turk  St,  San  Francisco.  !  facilities  for  Inactive  vessels  at  the    (3)  55.000  ft.  of  cast  iron  pipe.  Plans  


Plans  prepared  by  owner. 

Plans  and  specifications  available 
from  the  office  of  the  owner  and 
builder. 


Bremerton  Navy  Yard. 


by  City  Engineer  J.  W.  Barney. 


••4  2 


2  6 


3&—      DOCKS,  PIERS  & 
HARBORS 


4/29/46 
PLANNED 

SUBDIVISON  Est  Cost,  $150,000 

SAN  MATEO,  San  Mateo  Co..  Calif. 

Site    extending   about    350   ft    east 

of  Bayshore  Highway,  bordered  on 

north    by  Poplar  Ave.   dl^^dlng  It 

from  golf  course,  and  Monte  Diablo 

on  the  south. 

Construction  of  187-unit  subdivision. 

Owner  and  Builder^— rOscar  L.  Cava- 

naugh  and  John  H.   Dore,  1017  El 

Camlno  Real.  Burimgame.  Rey  River  and  Keys  Canyon  Creek  ; 

Plans  will  be  submitted  for  com-  |  in  San  Diego  Coxmty.  ' 

mission  tentative  approval  on  May  13  \  •  > 

14/29/46  •3  5; 

PROSPECTIVE    BIDDERS 
26  I  RECONSTRUCT  FENDER  LINES       I 
t  SAN  FRANCISCO.  The  Kmbarcadero. 
I  Reconstruct  fender  lines  on  comers ; 

of  piers  19  and  28. 
Owner— Board  of  State  Harbor  Com- 
missioners, F.  O.  White,  chief  engi- 
neer. Ferry  Bldg.  t 
Plans    prepared    by   engineering  de- 
partment  of  owner.  1 
As    previously   reported,    bids   will  ■ 
!be  opened  May  8,  2  P.  M.                         . 
The  work  involves:                             ! 
.    (1)  price  per  1000  bd.  ft  for  fumlah- 


4/29/46 

NOTICE  OF  SALE 

:     SAN   FRANCISCO.— Until  May  10, 

4/29/46  •     •     *  1  i  10  A.  M,  bids  will  be  received  by  the 

BIDS  OPENED  Navy  Material  Redistribution  &  Dis- 

;     ALAMEDA  and  Contra  Costa  Cos..   posal   Office,   785  Market   St.   under 

Calif.— Stolte,    Inc.,    8451    San    Lean-    g^igg  nq.  B-387-46  for  sale  of  misc. 

••     S  5  dro  St,  Oakland,  (Sched.  1)  $10,351.69    n^g^tertal    including    sneaves     (cast 
and  John  Pestana.  16411  E  14th  St.  |  j,teel)     steel    clamps,    welding    pads 


4/29/46 

BIOS   WAI9TED— 

TO  BE  OPENED  MAY  7 

SUBDIVISON 

poet,  $8,000  to  $10,000 

REDWOOD   CITY,    San    Mateo   Ca 

Street  work,  sewers  and  water  dis- 
tribution sys.  in  connection  with 
construction   of  225  residences. 

Owner  and  Builder — M.  J.  King,  Inc., 
231  Franklin  St,  San  Francisco. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ie et    St..    San   Francisco. 
The  owner  is  taking  bids. 


4/29/46 

SAN     DIEGO     COUNTY,     Calif.—   San  Leandro,  at  (Sched.  2)  $17,499.96   '„'({   g^iy.    thimbles    located    at   2144 
Spencer  Webb,  1111  N.  Sycamore,  Los   submitted  low  bids  to  the  East  Bay   clement  Ave.,  Alameda. 

Angeles,  at  $167,316.  awarded  contract   Municipal  Utility  District.  Room  m  . 

by  State  Director  of   Public  Works   512  16th   St.,  Oakland,  under  LS-358  4/29/46  ••4  2 

C.   H.    Purcell.    PubUc   Works   Bldg.,   for  installing  approximately  21,340  ft    BIDS   WANTED 
Sacramento,  for  construcUon  of  two   of    2-ln.,    4-in..    6-ln.    and    8-in.    cast ,     gAN    FRANCISCO.-Blds    will    be 
steel   girder  bridges   about   17  miles   iron    water   main    sin   Alameda    ana ,  received  by  the  U.  S.  Treasury  Dept, 
east   of   Oceanside   across    San   Luis    Contra  Costa  Counties.  j821  Market  St,  for  materials  as  fol- 

Blds  will  be  taken  as  follows :  1  iqws  : 

Schedule  No.  1  \  May  8,  2:00  P.  M. 

Install  4-Inch,  6-Inch  and  8-lnoh     iiNV.    SF-2910-46:    oil    bumtog   heat- 
Mains  In  Contra  Costa  County         !         ers,  fob  Gallup,  N.  M. 

(1)  1863  cu.  yds.  excavation  trench,  i  May  10,  2:00  P.  M. 
18-in.  minimum  width  for  plpe-iNV.    SF-2917-46:    flashlight    batter- 

(2)  50    cu.    yda    extra   excavation,!        {gg,  fob  Los  Angeles, 
outside  main  trench;  «.    ^  « 

(3)  1246  lln.  ft  inataU  4-to.  east  Iron  4/29/46  ••4  2 
plpe^                                                               NOTICE    OF    SALE 

(4)  80«  lin.  ft  Install  6-in.  east  Iron  ]     3 an  FRANCISCO.  —  War  Assets 
pipe;  I  Administration,    SO   Van    Ness   Ave., 


WANTED 

FOR  SALE.  FOR  RENT 

USED  £QU|i'MENT 
hHU    MAUKIAL5 


FOR  SALE 

NEW   &   RECONDITIONED 

DIMENSION  LUMBER 
TIMBERS,    wallboarda,    plumbing, 
pipe,  millwork,  and  other  building 
materials.    SALE  PRICES.    Large 
itoclu  of  "hard  to  get**  items. 

Wire,  write,  or  'phone 

CLEVFLAND  WRECKING   CO. 

2900  Third  St.  VAlencia  4977 


(5)  106  lln.  ft.  install  i-to.  east  iron  !  announces    sale    at    fixed    prices    to 

pip«;  'federal  agencies,  state  and  local  gov- 

(6>  1000  lbs.  install  extra  vahree  and  |  grnments,    veterans    and    non-profit 

fittings;  I  Institutions  and  dealers  of  new  tar- 

(7)  5  cu.  yds.  install  concrete  pip» ,  paullns.     bunk     bottoms    and     ham- 

anchors;  i  mocks;    sale  closes  May  6. 

ing  I^d'in^lHng"5006'bd"ft.  of  :    (8)  150  lln.  ft.  install  10-% -in.  eop-   4/29/46  •     •     42 

I   (2)  pre""  ^""lorfSSsblig   and-    (9)  T^cS^tll  nutin  lin.  Up.  for ;  ^'s%^tSm    g^'^^^t    f" 

'  Kstalli^lOO    creosoted   thoSia'  %-in.  service  connections;  ibe  received  by  the  State  Purcliasing 

tostalimg    lou    creoB  ecu   wiow« ,  ^^^^  7.    ^    ^^^   paving  over  trench  j^gent.  Sacramento,  for  materials  and 


installing 
on  pier  19; 

(3)  furnish  and  install  100  eucalyp- 
tus pile  butts  on  pier  19; 

(4)  price  per  1000  bd.  ft  for  18,000 
butt  caps  on  pier  19; 

(5)  lump  sum.  reconstruct  southeast 
comer  pier  19; 

(6)  price  per  1000  bd.  ft  furnish 
and  instaU  9000  bd.  ft  of  lower 
ribbing  on  pier  19; 

(7)  furnish  and  install  140  creosoted 
chocks  on  pier  23 ;        ^  ^     ^     , 

(8)  price  each  230  untreated  chocks 

on  pier  23;  ,  ^        ^    ,  _^  „ 

(9)  price  each  furnish  and  InstaU 
264  eucalyptus  pile  butts  on  pier 

28' 

(10)  furnish  and   install  1000  bd.   ft 
butt  caps  on  pier  28 ; 

(11)  lump  sum,  reconstruct  southeast 
comer  pier  23. 

Plans  and  speciflcaUons  obtainable 
from  the  above  office  of  the  owner 
upon  deposit  of  JIO. 

Following   contractors   have   taken 

"^atat^n*  Constr.  Co..  928  Folsom  St- 
Ben  C.  Oerwick,  Inc..  "2^MarkeiL 
Healy    -   Tlbbitts   Constr.   Co..   1100 

Evans  AveniA;. 


with "pebetration  type  macadam;   equipment,   as    follows: 
(11)  18  each  install  standard  6x6-in. ;  •'•^  "L„ 

marker  posts.  QUO.  49694;  Req.  12288: 

Schedule  No.  2  j     25  tons  asph.  emuUion  SC-2  pene. 

Install  2- inch,  4-Inch,  6-Inch  and      1         type,  fob  Lower  Lake  Mtce  Sta. 
S-inch  Main.  In  Alameda  County      quo.  49683;  Req    12287: 

(1)  3848  cu    yds    excavation  trench,       25  tons  asph.  emulsion,  SC-2  pene. 
18-in.  minimum  width  for  pipe;  type,  fob  Uklah  M toe.  sta. 

(2)  50    cu.    yds.    extra    excavaUon,  | quo.  49393;  Req.  »596:         ^^  „    ^ 
outside  main  trench;  •     60  tons  Uq.  asph.,  grade  SC-2.  by 

(3)  580  lln   ft  install  2-ln.  cast  iron  :         tmck  Flacerville-Georgetown  Rd. 
rtoe;    '  'QUO.   49684;   Req.   12288: 

(4)  4354  lln  ft  instaU  4-in.  cast  Iron       25  tons  asph.  emulsion.  SC-2  pene. 
plpg.  type.  Lower  Lake  Mtce.  Station. 

(5)  6774 'lln.  ft  InstaU  6-in.  cast  Iron  ;quo.  49693;  Reg.  12287 
pipe ; 


QUO.   60077;   Req.   87261: 

20    tons    liq.    asph..    type    SC-S.    30 

miles  west  of  Indio; 
20   tons    liq.    asph.,    type    SC-4,    15 
miles  east  of  Hemet 
QUO.   50076;    Req.    87260: 
00   tons    Uq.    asph..    type    SC-3,    20 
tons  2  miles  east  of  Banntog;  20 
tons    east    city    limits    Redlands. 
20  tons   Redlands-Beaumont  Rd. 
QUO.  50078;  Req.  87252  (soon  as  pos- 
sible) : 
20  tons  llq.  asph.,  type  SC-3,  Red- 
lands-Camp  Angelus   Road. 
QUO.  50073;    Req.   87247: 
100  tons  liq.  asph.,  type  SC-3.  four 
locations  vicinity  of  San  Bernar- 
dino. 
QUO.  50072;  Req.  87246: 
100  tons  liq.  asph..  type  SC-3.  four 
locations  vicinity  of  San  Bemar- 
nardlno.  Dlst.  YII 
QUO.  50285;  Req.  43811: 
One  1946  model  pick  up  truck,  fob 
San  Jose. 
QUO.   50392;   Req.   43813: 
One  1946  model   4-door  sedan,  fob 
San  Jose. 
QUO.  50064;   Req.   51260: 

10  tons  asph.  type  200-300;  140  tons 


G.  A  N.  Trucking  Co.,  fl«{96;  $31.00; 
awarded   second  item;    $24.35;    H   of 

1  per  cent  30  days. 

Sheldon  Oil  Co.,  $16;  awarded  first 
Item;  $25.  $26;  2  hours  free;  balance 
$3.50  per  hour. 
QUO.  49104,  REQ.  0-82586: 

Asphalt  Materials  Co.,  $18^30;  $18.70; 
1^  hours  free;  4  hours  standing  time; 
net 

J.  P.  Breen.  $16.50;  $13.60;  IH  hours 
free ;  balance  $4  per  hour  net  ; 

Five  C  Refining  Co..  $14.06;  16-20- 
ton  loads;  1^  hours  free;  balance  $4 
per  hour ;  discount  3  per  cent  SO  daya 

G.  &  N.  Trucking  Co.,  $15.90;  $14.66; 

2  hours  free;   balance  $6  per  hour; 
minimum  20  tons. 

Sheldon  OU  Co.,  $18.80;  $18.50; 
awarded. 

Pricee  20-ton  loads;  lew  than  30 
tons  but  not  lees  than  8  tens,  $8  per 
ton:  2  hours  free;  balane.  $8JiO  per 
hour.  i 

QUO.  49597.  REQ.  76S26: 

Griffith  Co..  $2.57  each  item;  total, 
$925;  10  days'  delivery;  net. 

C.  O.  Sparks  and  Mundo  Engineer- 
ing Co.,  $2.46  each  item;  total.  $885.60; 
1  day  delivery. 

Graham  Bros,  $2.35  each  Item ;  total, 


llq.    asph.,    type    SC-2 ;    100   tons       ^ 

do;  100  tons  do;  80  tons  do.  type  1^346.  „g^  25th  prox" awarded. 
MC-3,  fob  refinery  within  8  miles  ;quo.  48697.  REQ.  51193: 
of  Santa  Maria.  j     Bell   Oil  Co..   $15.75;   $15J26  net;   $5 

QUO.  69816;  Req.  61253:  jper  hour  for  spreader  rental. 

80  tons  asph.  emulsion   pene.   type.  1     ^lose  Building  Supply  Co.,  $38;  $6 
vendor's    plant    vicinity    of    San  |  p^^  hour  rental ;  net  ; 

Luis  Obispo.  j     Awarded  to  BeU  Oil  Ca  I 

May  3  '.QUO.  48511,  REQ.  A111479: 

QUO.   61081;   Req.  N-116:  Exeter   Refining   Co.,    $16;    $6   per 

One  John    Deere,    or   equal,   1-row  j  j^^j^^.  j^^.  spreading;  net 
com   picker  No.   101.  fob   Yount-  ,     Krieger  Oil  Co..  $15.75 ;  $4.50  net 
ville.  1     McLaln  Truck  Co.,  $16.70;  $5. 

_  I     Roberts  Tank  Line,  $15.40;  $5  net; 

4/29/4(6  •     4  2jawarded. 

BIDS  OPENED  | QUO.  48694,  REQ.  51188: 

SACRAMENTO.  Calif.— The  follow- I     BeU  OU  Co..  $14.25;   $12.76;   $5  per 


ing  submitted  bids  to  the  State  Pur-   hour  for  spreading;  awarded. 


chasing  Agent,  Sacramento,  for  mate- 
rials SuUd  equipment  a^  follows: 
QUO.  49596.  REQ.  76525: 

ConsoUdated  Rock  Co.,  $1.64  per 
ton;  11  cents  per  ton  spreading;  20 
minutes  free  time;  In  excess,  $2.75 
per  hour;  discount  20  cents  per  ton; 
25th  prox. 

Arrow    Rock    Co.,    $1.87;    20    Cents 
per  ton ;  25th  prox ;  awarded. 
QUO.  49110,  REQ.  G-32592: 

Asphalt  Materials  Co.,  $15.70 ;  $16.30 ;  j 
$15.40;  $16.70;  1%  hours  free;  4  hoxirs  • 
standing.  } 

J.  P.  Breen.  $15.20;  $15.70;  $15.20;; 
$16.20;  1%  hours  free;  $4  per  hour.      I 

Five  C  Refining  Co..  $16.10  on  aU  1 
items ;   delivered  in   16-20-ton  loads ;  ! 
1%    hours   free;    $4   per  hour;    after 
May  1   Sacramento  plant.  j 

G.  &  N.  Trucking  Co.,  $16.50;  $16.60; 
$16.50;   $17.25;  2  hours  free;   $5  perl 
hour ;  minimum  delivery  20  tons ;  dis-  j 
count  %  of  1  per  cent  30  days. 

Sheldon  Oil,  $14.30;  $14.30;  $14.80;  j 
$15.30;  20-ton  loads;  less  than  20  but  ; 
not  less  than  8,  add  $3 ;  2  hours  free ;  j 
S3  balance ;  awarded  to  Sheldon  Oil.  \ 
QUO.  49100,  REQ.  G-32582:  J 

Asphalt  Materials  Co.,  $16.45;  1% 
hours  free;  4  hours  standing. 

J.  P.  Breen,  $16.25;  1%  hours  free; 
$4  per  hour  balance. 

Five  C  Refining  Co.,  $15.70,  16-20-  1 
ton  loads;  1%  hours  free;  $4  per  hour  1 
balance ;  discount  3  per  cent  30  days,  j 

G.    &    N.    Trucking    Co.,    $15.75;    2 
hours    free ;    $5    per    hour    balance ;  \ 
minimum  delivery  20  tons ;  discount  | 
14  of  1  per  cent  30  days.  I 

Sheldon  Oil  Co.,  $13.50,  20-ton  loads ;  | 
less  than  20  but  not  less  than  8  tons, , 
add  $3  per  ton;  2  hours  free;  bal- j 
ance  $3.50  per  hour;  awarded.  [ 

QUO.  49113,  REQ.  E-47905: 

Close  Building  Supply  Co.,  $26  net 

Basalt  Rock  Co..  $18.60;  10  cents, 
per  ton  10th.  ! 

Morgan  Construction  Co.,  $16.06;  j 
price  tacludes  toolman  and  driver;  j 
discount  2  per  cent  30  days ;  awarded. 

Sheldon  Oil  Co..  $20. 

A  A.  Tleslau.  $29.50  net 
QUO.  49109,  REQ.  G-32591: 

Asphalt  Materials  Co.,  $17.20 ;  $15.70 ; 


Seaside  OU  Co..  $14.75;  $18.25;  $4.50 
for  spreading;  net 
QUO.  48695.   REQ.  51191: 


BeU  OU  Co.,  $12.90;  $5  P^  hour  for 
spreading ;  1  man  transport  spreads ; 

18-tdn  lota  _»    «. 

Western  Asphalt  Co..  $11.73:  $5  per 
hour  for  spreading;  15-ton  minlinum; 
discount  2  per  cent  80  days ;  awmraea 
QUO.  48698,  REQ.  511»4: 

BeU  OU  Co.,  $13.90;  $12.40;  $13.90; 
$12.40;  $12.90;  $5  pn  hour  for  spread- 
ing; 18-ton  tots;  net;  deUvery  three 
daya 

Western  Asphalt  Co..  $11.78:  fUJI; 
$11.72;    $11.22;    $11.73;     15-ton    mini- 
mum:  discount  2  per  c«»t  30  daya; 
awarded. 
QUO.  48686,  REQ.  511M: 

BeU  Oil  Ca,  $16.75;  $16.75;  $5  for 
spreading;  1-man  spreader;  l8-ton 
lots;  net;  awarded. 

Close  Building  Supply  Co.,  $80;  $6 
for  spreading;  net 

4/39/46  ••    4  1 

BIDS  WANTED 

SAN  FRANCISCO.— UnUl  May  IS, 
3    P.    M..   bids  wUl   be   reoehred   by 

the  Purchaser  of  SuppUes,  270  City 
Hall,  under  Bid  Na  8541  for  fumlsh- 
mg and  delivering  400  maple  stool, 
made  according  to  San  FrandMso  Oty 
and  County  specifications  for  the 
School  Department 

4/29/46  •     •     4« 

BIDS    OPENED 

SAN  FRANCSCO.— FoUowmg  sub- 
mitted bids  to  the  Purchaser  of  Sup- 
plies, 270  City  Hall,  under  Bid  No. 
3533  for  funfishtag  and  loading  on 
Park  Dept  trudu  approx.  1500  cy. 
quarry -run    rough    red    rock: 

Eaton  A  Smith.  $0.60  per  ay.:  • 
day  deUvery. 

Chas.  L.  Hamey,  $0.50  per  cy, 
day  deUvery. 

4/29/46  •41 

NOTICE  OF  SALE 

SAN  FRANCISCO.— Until  May  17, 
10  A.  M.,  bid.  wiU  be  reeelred  by 
the  Navy  Material  Redlrtrlbution  and 
Disposal  Office.  785  Market  St.  San 
Francisco,  under  Bid  No.  B-87»-4fl 
for  sale  of  miscellaneous  material, 
including  ferrous  scrap  and  non-fer- 
rous scrap,  located  at  Hawthorne, 
N.V. 

4/29/46  •41 

NOTICE  OF  SALE  ^^        ,^ 

SAN  FRANCI800.— UntU  May  14 
10  A.  M,  bids  will  be  recrtved  by 
the  NaTV  Material  RedietrtbuUon  and 
Disposal  Office,  786  Market  St,  San 
Francisco,  under  Sale.  Na  B-870-46 
for  sale  of  miscellaneous  material. 
Including  electrical  equipment  fire- 
hose nozzles,  etc  located  at  2144 
Clement  Ave.  Alameda.  .     ^  • 

4/29/46  •41 

NOTICE  OF  SALE 

SAN  FRANCISCO.— UntU  May  14, 
10  A.  M.,  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  Office,  785  Market  St,  San 
Francisco,  under  Sales  No.  B -888-46 
for  sale  of  80  salvable  life  rafts, 
located  at  Navy  Material  Redistribu- 
tion Center.  Alameda. 


10 


41 


4/29/46 

NOTICE  OF  SALE 

SAN  FRANCISCO.— War 
Administration,  80  Van  Neee  Are* 
San  Francisco,  announces  sale  at 
fixed  prices  of  nozzles  and  tubes  to 
priority  groups  at  Campe  Beale  and 
Oakland  from  May  6  to  May  10. 

(Continued  on  Page  Four) 


JACOBS  and  LODVICK 

111  NEW  MONTGOMERY  STREET 
DOUGLAS  4963 

INlt)USTRIAL  DESIGNS 
ST|EEL  DETAILING 
D    IR    A    F    T    I    N    G 

laInd  surveys 

F.  W.  Jacob$  ....  Registered  Civil  Engineer 


a  ^UILT-IN  jta//}^ 


Available  In 

Two  Weeks 

• 

McLaren  CEMENT 
ASBESTOS  BOARD 

4-ft  X  8-ft.  X  1/8-in.  or  3/16-in. 
&  «i-in.  Corm.  8-ft  6-in.  x  8-ft. 

• 

LD.ReederCo.,Sf. 

DOnglas  5050 
100  Sacramento  Street 


! 


•         -4  I 

I 


J 


I 


t 


I'  ' 


FOR  RENT 


LUMBBR  HANDLINO  BQITIP- 
MBNT:  CARRIERS.  8TACKXRS. 
TRUCKa  Call  Mac.  Pacific  Carrtera 
KB  4-1661. 


3S— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

*TOwK5SSj^^Ore.-UnUl  May  17. 
1  P  IL,  bids  will  be  received  by 
the  Bonneville  Power  AdmlniatraUon, 
1300  HEL  Union  Ave.,  Portland,  tmder 
Inv    8666  for  construction  of  Arllng- 


(6)  220  lin.  ft.  install  8-in.  cast  iron 
pipe ;  -_ 

(7)  1000    lbs.    Install    extra    valvee^ 
and  fltUngs: 

(8)  5  cu.  yda  Install  concrete  pipe 
anchors ;  I 

(9)  150  lln.  ft.  install  10-%-in.  oop-  ^ 
per  services; 

(10)  5  each  install  main  Hne  tape  for 
% -in.  service  connections;  , 

(11)  »5  sq.  yds.  paving  over  trench  1 
with  penetration  type  macadam ; 

(12)  28  each  install  standard  8x6-in.  1 
marker  posts;  1 

(13)  8  each  InstaU  fire  hydrants;  I 

(14)  136  lln.  ft  install  12-ln.  ARHOO 
culvert    imder  Hesperian    Blvd. 
and  cm  Peach  Dr.  at  the  later- 
secUon  with  the  propoead  etate , 
highway;  > 

(15)  lump  sum,  instaU  *-ln.  preeenre ; 
regulator  assembly,  tnoloding  | 
CQBcrete  ptL  t 

Total  bids  follow:  I 

(A)    Stolte.    Inc.   Oakland.    (1)    flO,- 
35L6»;   (2)  im078.48. 


HEAVY 
TIMBERS 


IMMEDIATE  DEUVERY  ON 

4-ft.  X  «-ft.  to  10-ft.  X  12-ft. 

McDonald  wrecking  co. 

l.Akahur«t  2-4687 
•31  Buena  Viata  -  Alameda 


fabricators  and  erectors  of 

structural  steel 

buildings  and  bridges 
steel  plate  construction 

Moore  Dry  Dock  Company 


FOOT  <H^  ADELINE  STREET 
OAKLAND  4, 


HlfstcStlf 
CALIFORNIA 


1 


Here  at  lost  b  fh#  ideal  radio  for  any  room  in  the  modem 
iKMne.  Fitting  flush  with  the  well  »  save*  valuable  spac* 
ond  its  modem,  ileek  appearance  nKikes  It  a  favorite  with 
interior  decoratots  everywhere.  Easy  and  inexpensive  to 
install,  the  Ansley  Panehone  has  attachment  for  phono- 
groph,  wire  recorder  and  televbion.  Built  by  Ansley  to  the 
most  rigid  standards  and  specifications,  it  will  bring  you 
fine  tone  and  toip  quality  reception  for  many  yeors  to 
come.  Immediote  delivery.  See  and  hear  one  todayl 
Dietribvtod  hj  APPLIANCE  DIVlSKNf 

Jttd  Whitehead  Water  Heater  Co. 

40e  ToUli  StoMi 

HEnriockSOtO 
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DAILY    PACIFIC    BUILDER 


MONDAY.  APRIL  29.  1946 


PennilfS,  CoMhraclls  -  "  Reco«^ie«l  Ni«iices 


BUILDING  PERMITS 

Appficatiotti 


8AN  LEANDRO 


ftAN   FRANCISCO 


ALTER   stores,   $8900;    1639-55  Polk; 

owner,  Marion  W  Smith,  c/o  cntr; 

contiuctor.   Leonard  Salomon.  1734 

Biviciexick  SL  „ 

I>WELLJNOS,    28.    l-«tory    fr,    |5S00  j  WA^EHQViSE.  ^000;  WU  Pn4a  8t; 


DWBLXJNO  (1  -  atory  5ii  -  Boom), 
16500;  554  Fortuna  Ave;  owner,  A 
D  SUva.  lOes  CeceUa  Ct;  buildar, 
Ferd   LAckstrom,  889  Penhinf  Dr. 

ADDITION,  12600;  91  Broadmoor 
Blvd;  owner,  R  Ogenberg,  pram; 
builder,  J  B  Pateraen  A  S(m,  511 
29Ui  Ave,  Oakland. 

DWELLING  (l-«tory  6-room).  18600 ; 
1990  Bancroft  Ave;  owner^  D  A 
Dransfield,  8620  Walnut  St.  Oak- 
land; builder,  H  8  Pulliam,  819 
Begier  Ave. 


Apr.,  a  «^  ssic^spi.^5  w*"  i.'si.'si.T'j.jre.'^sr'  ■  """^^ 

Vernon.   BJwdard  E  Dahlstrom  to      •     •"•»*    k.,r^^^*  piu^s. 


whom  It  may  concern. 


each;  S  Pacheoo  7a  K,  120,  145 
W  43rd  Ave;  SW  Cor  4Srd  Ave 
and  Pacheco;  W  4Srd  Ave  25,  CO, 
75.  1(W.  125.  160.  175.  200,  225.  290. 
275  S  Pacheco ;  NW  43nl  Ave  and 
Qulntara;  W  43rd  Ave  26.  50,  75, 
100.  124.  160.  175.  200,  226.  250.  275 
N  Qulntara;  owner  and  builder. 
R  P  QatJU.  377  Waet  Portal  Avenufc 

DWELLING.  l-«tory  frame.  »6000; 
as  Moacow275  SW  Exceislor;  own- 
er and  builder,  Simon  B  Mis  rack. 
580  6th  St 

DWELLING,  l-story  frame,  fSOOO: 
E  Head  100  8  Sargent;  owner  and 
builder,  Simon  B  Mlsrack,  678  Ar- 
gueUo  Blvd. 

ALTER  mfg  plant,  $2000;  25th  St 
and  Potrero  Ave;  own«r,  Western 
Crown  Cork  ft  Seal  Co,  premises; 
contractor,  .Barrett  ft  Hilp.  918 
Harrison   St. 

ALTER  funeral  parlors,  |1900;  NW 
Sutter  and  Pierce;  owners,  R  and 
Ethel  Schareteg,  prem;  contrac- 
tor. J  S  Malloch,  666  Mission  St. 

ALTER  hotel.  $1500;  3i0  O'Parrell; 
owaer.  Warden  Smith,  c/o  cntr; 
contractor,  Ira  W  Cobum.  2048 
Market  St 

ALTER  8-family  apts,  $1000;  1141- 
3-5  Turk  St;  owners.  Frank  and 
David    Newman..   1858    McAllister. 

ALTER  market  fibO;  1025  Taraval; 
owner.  Rite  Spot   Market,    prem. 

SIGN,  metal,  »727;  1632  Market  St; 
owner,  Pittsburgh  Plate  Glass  Co. 
prem;  contractor.  Laib  Signs,  7th 
and  Folsom  Sta. 


owner  and   builder,  A  F  Babcock, 
7300  Sunkiat  Dr.  Oakland. 


SANTA  CLARA  COUNTY 


DWELLING,  92000;  Eaat  sldie  Bnena 
Vista.  Los  Oatos ;  owner  and  build- 
er, Mr  Kllner. 

DW^U^LING,  liaOOO;  Lot  1^  Sara- 
toga-Los Gatos  Rd;  owner,  S  B 
Brady,  Loa  Gatos;  buildar,  V  Jf 
Van,  Dalaem.  350  Addison  St,  Palo 
Alto. 

DWELLING,  $4500;  Lot  1.  eaat  aide 
N  8th,  Vendome  Park;  owner  and 
builder,  Lynn  C  Towsley,  6M  N  8xd 
St,  San  Jose. 

ALTERATIONS,  $2600;  Lot  19,  Block 
23,  Orange  St,  Loa  Altos;  owner 
and  boUlder,  E  T  Freeman,  Fre- 
mont Ave, 

ALTER  PORCH,  $1000;  548  Page, 
Burbank;  owner  and  builder,  Mrs 
G  R  Vanderpool,  400  Visitacion 
Ave,  San  Francisco  24. 


-, April   35.    1946 

Aprtl  24  l»4ft-<J96-687,  601,  693,  «87, 
689   42nd   AVE;    4116-18   Balboa 
4U6-27.    4131-33    Clement;    466-68 
8th  Ave;  M86,  8930,  3924,  3918  Pa- 
checo.   United   Housing   Corp   to 

whom  It  may  concern ^ 

A.pril  24,   IM^ 


UnsFiied 


«7a09  8th  Ave  and  B  12th  St;  own- 
er. Bin  Caggage;  contractor.  Fox 
Electrical;   futures. 

37210  3820  38th  A.ve;  owner.  Ray 
Wolfe;  contractor.  Fox  Ktoctrlc  Co; 
altera  tiona 

87211  3306  Vale  Ave;  owner,  Doe; 
Cjmtraci^r,  Fox  Electric  Co;  outlets: 
•witches;  fixtures;  pluxs. 

87212  2637  12th  Ave;  owner,  SulU 


cars  at  the  shipping  point  or  f.o.bu  , 

cars   at  Louise,   Aric,   three  50-   by  |  ' 

60-ft    r^:ulating   gates   for   instaUa-  | 

tion   in   the  spillway   at  Dabis  Dam,    ^^SSS3S*™ii""iii^^'"^""^"^^'^"""" 
l^vis  Dam  Project  Arixona- Nevada.   Censtructten  ef  junior  Coi1e«t  BlOg 


OFFICIAL  PROPOSAL 


a 


The  gates  will  be  installed  by  the 
government  No  charge  for  oopisa  of 
the  speotfleations  to  prospective  bona 
fide  blddars;  to  others,  IPM,  not  ra- 
tumable. 


4  8 


MONTEREY  COUNTY 


Recorded  Amount 

April  24.  1946--Lots  10  and  12, 31oA 
49,  Wither'a  AddiUon  to  Monte- 
rey. J  O  Hand  ley  vs  Irby  Ray 

and  Paloma  B  Maris $2,79L6S 

April  24.  194^^Lot  fl^  BtacOS  M, 
Wither's  Addition  to  Moaterey. 
J  O  Hand  ley  ve  Irby  Ray  and 
Paloma  E  Maria 11.83&00 


Eledrical  Penttti 


8AN    FRANCISCO 


4/29/46 
van;  contractor,  Goss  Electric  Shop;  [CONTRACT  AWARDED 
'  ^•**  •  ^  ■witch ;  3  fixtures ;  2  plugs  |  OAKLAND,  Alameda  Ca,  CaUf.— 
8T213  327  19th  St;  owner,  IfniUs  I  Plmlmont  Lumber  ft  ICll  OOl.  Sn 
CoUege.  inc;  contractor.  Electric  40th  St,  Oakland,  at  $8460,  tflMMad 
Novelty  Skop;  17  fixtures.  contract  by  the  East  Bay  Mimlclpal 

37214  2836  E  24th  St;  owner,  Star-  UtiUty  District,  Room  312,  512  16th 
key;  contractor,  B  E  Starkey;  fix-  St.  Oakland,  under  Spec  173i  for 
tores;  alterations.  I  redwood  tanks,  with  stavwi,  bottoms 

37215  I<rw  14th  Ave  and  K  32nd  St ;  I  and  rods,  but  without  foundations  or 
owner  Lee ;  contractor  F»d  Schmita;  !  roofa. 

outlets;    switches;    fixtures;    plufa;  I  ■ 

•aw  motors.  14/29/46  ••4  8 


CoMnty,  Calif. 


NOTICE  TO  CONTRACTORS 


5 


HicKnery  &  Material 


MACHINERY  AND 
EQUIPMENT 


NOTIC8  IS  HEREBT  GIVEN  that 
the  L«a8<fn  Union  High  School  and 
Junior  CMlege  District  of  Laaaea 
County,  ditttfomia,  will  receive  bida 
or  fumtAlng  labor,  materials,  trana- 
portatlon.  ana  services  necessary  (or 
the  construction  of  a  concrete  Jun- 
ior Collegia  Building  for  the  T  .asssB 
Union  High  School  and  Junior  Col- 
lege District  of  Lassen  County,  Cal- 
ifornia; each  bid  shall  be  in  ac- 
cordance with  plans  and  specifloa'v 
tlons  now  on  file  with  the  Architect, 
Rali^  D  Taylor,  716  Court  Street 
Busanvillet  LassMi  County,  Califor- 
nia, or  with  O.  A  Oollyer,  Principal 
of   the   lAasen   Union    High    School, 


CONTRACT   AWARDED 
(WATER  STORAGE  TANKS 

j  Contract  Price  I2S70  jBuaan villa,  California. 

,  PORTERVTLLE.  Tulare  Co.,  Calif.      |     Bidders    are   hereby    notified    tkat. 

j  Furnishing  two  water  storage  tanks.  ;  pursuant  to  the  Statutes  of  the  State 

Owner— Porteville  Union  High  School !  o^    Calif ofnia    or   local   law    tl^arato 

District   Irvin   H.   Althouse,   clerk,  applicable,    the   Governing   BoalU   oC 

Portervllle.  the  Lasseb    Union  High  School  and 

Architect— W.  D.  Coates,  Helm  BIdg..  {Junior   College    District    has    aaoar> 

Fresno.  ;  -ained  the  general  rate  of  per  diem 

4/29/46  ••     4  8  I  Contractor^Westem  Pipe  ft  Steel  Co.,  j  w'ges   and    rates   for  legal   hel,kiigra 

LOW   BIDDERS  |     6717  Santa  Fe  Ave.,  Los  Angeles  54.  |<^^  overtime    work    in    the    k>QaUtv 

LOVELAND,    Colo. — The  following  _     Complete  bids  were :  i  o  which  the  work  is  to  be  performed, 

submitted  low  bids  to  the  U.  S.  Bu-  i     Western  Pipe  ft  Steel  Ca.  Loa  An-  I'o'  e*cb  craft  or  type  of   workman 

— — — — — — I  reau  of  Rechunation.  Denver,    Colo.,  i  geles,  $2370.  f  o.b.  Porterville.  !  >'  noechahis   needed   to   execute   the 

1635  SE  comer  48th  and  Noriega ;  |  under  Spec.  1268  for  furnishing  and       Berkeley    Steel    Construction    Co., 
S'T^Ii     '     ^o^'^ctor.     Crown  i  delivering  f.o.b.  cars  at  the  shipping  Berkeley,  $2375,  f.o.b.  Berkeley. 

f^«  ^Lt"::: (point  or  f.o.b,  cars  at  Loveland,  Colo.,  i     Consolidated  Pipe  Co.,  BakersfieM, 

1636  344  Sacramento;   owner.  Pa- ;  at  the  option  of  the  bidder,  one   (1)  |$2250. 


DWELLING,  $5000;  Lot  9,  Kammerer    cific  Coast  Indep;  contractor.  Crown    60,000-volt  600-ampere,  3-pol'e,  single- 
Ave,  off  King ;  owner  and  builder.    Electric ;  motors.  I  throw,    outdoor    type    power    circuit '  4/29/46 

John  L  Norton,  2301  Richmand  Ave,        1637      62    1st    St;    owner,    Meyers ;    breaker     with     automatic     reclosing  I  BIDS  WANTED 

contractor.  Crown   Electric;   18  out    ' 

lets;  1  switch. 
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San  Jose. 
D WILING.    $6000:    Lot    10,    Kam- 
merer  Ave,   off   Kit)g;    owner   and 
builder,  John  L  Norton,  2301  Rich- 
land Ave.  San  Jose. 


contract  which  will  be  awarded  the 
iuccessful  bidder. 

Bach  bid  shall  l>e  made  out  on  a 
form  to  be  obtained  at  the  office  of 
the  aforesaid  Architect,  Ralph  D. 
Taylor,  or  from  G.  A  Collyer  and 
nust  be  accompanied  by  a  certUied 


I  equipment :  ~  j     COALJNGA,    Fresno    Co.,    Calif.— '  c***clt,    cashier's    check    or    bidder's 

!     AUls-Chalmers  Manufacturing  Co.,   Until  May  15.  7  P.  M.,  bids  will  be'**®"^*^    '<**"   ^*v®   percent    (5%)    of    the 


1638     26th  and  Church  Sts ;  owner.  ;  Milwaukee,  Wis.,  $9930 ;  ship  265  days ;    received  by  the  Coalinga  Union  High   amount  of  the  bid,  made  payable  to 


Bids  to  be  received  on  the  afore- 
mentioned date  will  be  privately 
opened  and  analj-awL  P.CA.  reserve* 
the  right  to  reject  axvy  and  aU  bids. 
Succeaaful  bidder  wlU  be  notifledT^ 
(Daily  Paeifle  BvDitty 

Pro.  Ne.  17SS~PerUMa  Serviea^ 
Station 


.^^.^^■^^ 


C6Alt>letion  Notices 


ftUlLDING  PERMITS 

6ra:nterf 


SAN  MATEO  COUNTY 


McDonald  ft  Kaihn ;  contractor,  Pen- 
mar  Electric;  service;  motors. 

1639  320  6th  St;  owner,  Galland 
Laundry ;  contractor  Enterprise  Elec- 
tric; 4  outlets;  1  switch. 

1640  NE  19th  St  comer  Harrison; 
owner,  ;  contractor.  Enterprise 

!  Electric ;   motors. 

I     1641-42    355-59  Chester;  owner,  Sul- 


School  District  C.  I^  Kaiser,  clerk.  >^«  ^^^^  <>'  Lester  R  Davie,  Clerk 
CoaUnga,  for  one  48-pas8enger  tran-  ,0^  "»«  Governing  Board  of  the  Laa- 
sit  type  school  bus  and  two  5-pas-  'f^„  Unior;  High  School  and  Junior 
senger  cars  (sedan  body).  iS°  !^*    District    of    Lassen    County, 

Specifications   obtainable  from  the  1^*^°™/^'   «^<*   'lif'L^  sealed   and 

I  iled  with  Lester  R.  Davie  at  the  of- 

jflce  of  the  Lassen  Union  High  School 

'4/29/46  •    4  8 ''^^  Junior  College,  Susan ville,  I^as- 

CJeneral  Electric  Co.,  Denver,  Cola, '  BIDS  WANTED  -^^  County.  California,  on  or  before 

$9967;  ship  270  days;  14,260  lbs.  Phila-  ;     COALINGA.    Fresno    Co.,    Calif.—  '^^^  **'^  ^^^  "^  ^"y-  ''•*^  at  8  p.  m. 


15,900  lbs.;  Hyde  Park,  Mass.,  and 
6730  lbs.,  Richmond,  Calif. ;  f.o.b.  dea- 
tlnation;  terms  net 

Westinghouse  Electric  Corp.,  Den- 
ver, Colo.,  $9942 ;  ship  280  days ;  13,500 
lbs.    East    Pittsburgh    and    7200    Iba  '  above  office. 
Richmond,    Calif. ;    f.o.b.    destination ;  | 
terms  net. 


jlivan;   contratcor,  Fred  Johnson;  10    ^ .  -    .^ .,-. ^^^.^^,^^^    ^ ^~,.,    ...— . 

outlets;  9  switches;  12  plugs;  service.  '  delphia  and  9()00  lbs.  Richmond, Calif . ;    Untn"Mav"9''7:3b*P.~M..  bids  will  bo  *?^  ^*"  ^«  opened  In  public  at  or 


SAN  FRANCISCO 


APRIL  25,  26,  1946 


Recorded  Accepted  I     ^^^     S  Alemany  Blvd  75  B  Fran 

April  23,   1946— Lot  87,   San   Mateo      { ces ;  owner,  Sullivan ;  contractor,  Fred 

Terrace    Np.    5.    Lily    Kluge    to      ,  Johnson ;  

Claude  Lindsay  Co -April  18  1946  !     ^^**    2790  Mission ;  owner,  Howarfl 

April    23.    1946— Lot    26,    Block  '  27,      1  Jewelery ;    contractor,    QuaUty   Blec- 

White  Oaks.  Echra  M  Nansen  to       trie;  18  outlets;  2  switches;  4  plugs. 

Wm  H  Penant April  18, 1946       ^^^ 

April    23.   194e— Lota    208    and    209, 


f.o.b.  destination;  terms  net. 


•• 
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4/29/46 

BIDS   WANTED 
CENTRAL  VALLEY   PR0JE(3T.—   ^'^,^{'7^  a.''chevroler  or'  Dodee' 
3258  Scott  St;   owner,  CaCa-  1  Until  May  30,  2  P  M.,  bids  will  be  1  ^*»"*^  ^°  ^  Chevrolet  or  Dodge. 
1  Una  Club ;  contractor,  Columbia  Elec-  ,  received  by  the  U.  S.  Bureau  of  Rec-  '  4/29/46 


I  received  by  the  Coalinga  Elementary 
School    District,    Coalinga,    for    one 

5-pa8senger,  4-door  sedan  or  station  ^^""^  '"  '^««  ^y  «•.  *= 
wagon  ejual  to  a  Chevrolet  or  Dodge,  i^^«°  ^^^^^y*  Ca^'onUa. 
and    one   %-ton   pickup,   bed   4x7-ft, 


about  8   p.   m.   of   that   day   in   the 

office    of    the    Lassen    Union    High 
School    in    the    city    of    Susanvllle. 


INSTALL  mezzanine  &  move  stairs 
in  store.  $500 ;   683   Mission  Street ;  1 
owner,    F   Smith;    contractor,    Wm 
Martin  ft  Son,  666  Mission  St 

ALTER  toilets  in  basement  and  mez- 
zanine, close  existing  wall  opening 
bet  balcony   soffit  and  first   mez-  ' 
zanlne,  remove  boxes  on  side  walls 


of   auditoriugj    in    theatre,    $24,000 ;!  April    24,    1946— Lot   81,    Block    21. 
Cor  Golden  Gate  Ave  and  Taylor;       White  Oaks.  Herbert  D  Murphy 

owner.    RKO    Service    Corp;    con- j     to  P  J  Murphy April  19,  1946 

teactoc,  A  J  Hopper,  243  Langton.     April  24,  194(6— Lot  8,  Block  5,  Par- 
ADD  room  aud  bath  to  dwelling,  $2,-  1     rott     Park.    Bud    Michael     to    J 


Southwood  Map  No  3,  South  San 
Francisco.  American  Homes  De- 
velopment Co  to  G  W  Williams       stone;    contractor, 

Co _..._ April  18,  1946    motors.  ,  ^      » 

April  23,  1946— Lot  207,  Southwood  1^7     1740  17th  St;  owner,  John  A 

Map  No  3,  South  San  Francisco. 
American     Homes     Development 

Co  to  G  W  WUliams  Co 

April  19,  1046 


lamation,  Denver,  Colo.,  under  Spec. 


trie;  3  plugs 

!     1646    656  Sacramento ;  owner.  Gold-  ,  1317    for   furnishing    and    delivering 
i.^^..^...    ^r^ir>*T^r^*nr>    BuzzoU   Electrfc ;  j  f .O.b.   cars  at  the  shipping  point   or 


The   ab<)ve-mentloned    certified 
'Check,    cashier's    check    or    bidder's 
'bond  shall  be  given  as  a  guarantee 
^  «  j  hat  the  bidder  will  enter  kito  a  con- 
I tract  if  awarded  the  w^ortt  and  will 


^*x?f  J2tfitT^tfi«»a  nr.  n«nf  ttt.  I*>e  declared  forfeited  if  the  succeas- 
HANFORD,  Kings  Co.,  Calli. — Un-  ,,,  kj/I/I^.-  i~>#....^  ♦«  ^^t^^  4^*^  ..i.,* 
*ii  *«•«,.  10  or)  lur  K«/*=  nrin  ka  »*  ^'  bidder  refusea  to  enter  into  said 
til  May  13,  8  P.  M.,  bids  will  oe  re-  -.^-♦__«_,  _#*^_  w«j„„  ^.^^,..^*.^  _^ 
«»i„^-^>„,  f»,«  TTo„fn,.^    TnJnt  TTninn  .coutraact    after    being    requested    ao 


i2±..?^.J^.  ^?"f:.*^l''l„,^°*  ceived  by  the  Hanford  Joint  Union  ,,^  ^^  ^^  ^^  Governing  Board 


„    ■»,,         operating    unit   with    control   equip-  jjigh  School  District,  Cari  H.  Duffy, 
jRoebllng;    contractor,    Buzzell   Blec- j  ment  for  a  72-  by  93-lnch  horizontal   ^jg^j^    Hanford,   for  one  school   bus 


trie;  - j  Jet  pump  for  the  «8h  trap  at  Kee- ■     j^j^ '^g^       3       ^^  capacity 

1648  2241  Clement ;  owner,  Postlnl ;  1  wick    Dam,    Central    Valley    Project, !  ^  ° Z- 

contractor.  M  Schlmetschek ;  1  California.  The  apparatus  will  be  in-  '  4/29/45  •48 

1649  2034    Larkin;    owner,    Mark  i  stalled  by  the  government  No  charge    giQg  WANTED 
Luis ;  contractor,  G  Vaccarino ;  2  out- i  for   copies    of    the    specifications    to,     livERMORE    Alameda  Co.,   Calif.:;! — "^    T    "*"    "T",*rXrJ«"r*^'*w"''    ""' 
lets;  5  switches;  5  plugs.  prospective  bona  fide  bidders;  to  oth-   _uSll  May  1?  8  P  ^.?  bids  willbe  ^"^^^  V^^^^  <!«>%)   of  the  con- 

1650-51    Various  locations  and  ouTi-  j  ers,  $1.50,  not  returnable.  •  received  by  the  Llvermore  City  Coun- 


The  successful  bidder  will  l>e  re- 
j  quired  to  furnish  a  labor  and  ma- 
'terlal  bond  in  an  amount  equal  to 
!  ifty  per  cent  (50%)  of  the  contract 
j  price,  and  a  faithful  performance 
bond    in    an    amount    equal    to    on« 


NOTICE  TO  CONTRACTORS 

Sealed   propoeate   wUl   be   received 
^  Boom  206  of  the  office  of  the 
Bay  Municipal  UUUty  Diatrict.  L 
16th  Street.  Oakland,  California. 
"'J^^^SL?*^  Wedneed.y,  WayT t»«C 
and    will    at    that    hour    be    openel 

J'^^^J^^}^  •**»•  <l^  PORTABUi 
SKRVICl!  STATION,  as  per  speST 
ficaoooa.  *^ 

Proposal  Na  1738  oovertng  same 
may  be  obtained  upon  appUcaUon  at 
Purchaaing  Department.  Room  312,  of 
the  office  of  the  DIstriot. 

DANIEL  RBAD. 
Oakland,  California.  '«<*ry. 

April  26,  iHt 

(Dally  Pacific  Builder) 
(April  29,  1M6) 

Pro.  Ne.  173S--Bo»ted  Steel  Tank 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  Room  205  of  the  offic*  of  the  Bast 
Bav  Municipal  Utility  District  811— 
16th  Street  Oakland.  Caflfomla.  un- 

"'f  S,f  *^- W»<*"««**y.  May  t,  1»46k 
and  will  at  that  hour  be  opened,  for 
furnishing  one  (1)  BOLTBD  STHOBL 
TANK,  capacity  1000  barrels,  as  per 
specifications. 

Proposal  No.  1735  covering  same 
may  be  obtained  upon  application  at 
Purchas^  Department,  Room  312, 
of  the  ofWce  of  the  District 

DANIEL  READ. 

Secretary. 
Oakland,  California, 
April  26.  1946. 

(Daily  Pacific  Builder) 
(April  29,  1946) 


Spec. 


No.    LS-S8S— Cleaning    mnd 
Lining  Water  Maine 


NOTICE  TO  CONTRACTORS 


ers;    contractor,    Luna    Service    Co; 


000;  66  Pinehurst  Way;   owner'  C  i     Henry  Delaney „„.>.pril  18,  1946,8*g*»s 

~  "  April  24,  194fr— Ptn  Lot  7,  Block  17, 


E  Kroner;  plans  by  owner 

DWELLING,  1 -story  frame,  and  ga-  !  Woodland  Pla/:e.  Paul  Jones,  et  al, 

rage  beneath,  $7200;  167  E  Steiner !  to  Dulleck  Bros April  19,  1946 

St ;  owner,  Albert  Tlel ;  contractor,  j  April    24,    1946— Lot    28,    Bktck    36^ 

H  Juhlin,  3044  Fillmore  St  '  Redwood     Highlands.     Virgil     W 

DWELLING,    1 -story    frame,    $4000;'  Worthington,    et   al.    to    Leonard 

E  43rd  Ave  75  N  Judah ;  owner  and  |  Realty  Co -April  23.  1946 


builder,    Henry  Erickson,   972  Che 
nery  St 

REMOVE  partition  and  rebuild  it  in 
rear  of  store,  $1000;  403  Eddy  St; 
owner.  Sam  S  Scarpinito;  contrac- 
tor. Chet  I>ollase  Co,  1579  42nd  Ave 

DWELLINGS,    three,   1-story   frame. 


Aprtl  24.  1946— Lot  30,  Carmellta 
Manor.  Frank  A  Goadell  to  whom 
It  may  concern April  17,  1946 

April    24.    1946— Lot    23,    Block    407. 

1     Highlands    of    Ehnerald    Lake.    O 

I  Lowell  Dletmein  to  Redwood  City 
Electric  Co,  et  al April  22,  1946 


1652    65  Market  St ;  owner  and  con- 
i  tractor.  Southern  Pacific ;  motors. 
I      1653      65    Market    St;    owner    and 
I  contractor,  S  P  Co ;  5  outlets. 
I      1654      N    Folsom    5    E    Rausch    St; 
;  owner,  J  T  Jenkins  Co ;    contractor, 
Decker  Elec  Conatr  Co;  service. 
i     1655      Golden    (3ate    and    Polk    St; 


4/29/46 

BIDS  WANTED 

CASTROVILLE,  Monterey  Ca,  CJal 
—Until  May  6,  8:30  P.  M.,  bids  ''^D ', 29/46 
be  received  by  the  Castrovllle  Union    „,_,  op  en  en 
Elementary     School     District,    J.    p,    *»'"   "^-tiNtu 


.  ,  •  oil,   Fred  S.   Yo\mg,   city  clerk,   City 
*  .  Hall,  for  one  4-door  sedan  automo- 
bile. 


4  3 


tract  price.  Said  bonds  shall  be  ae- 
cured  from  a  surety  company  aat- 
Isfactory  to  the  (jovemlng  Board 
of  the  Lassen  Union  High  School 
and  Junior  CSoUege  District 
t  The  ssdd  Governing  Board  re- 
I  serves  the  rig^t  to  reject  any  bid 
and   all   bids   and/or  waive   anv   Ir- 


owner.    State    Bldg;    contractor.    Al- 
lied Bldg  Service;  

1666  S  Irving  St  45  E  38th  Ave; 
owner.  Doelger;  contractor  Richmond 
Elec ;   service. 


SANTA    CRUZ    COUNTY,    Calif.—  '  .egularity  in  a  Md. 
r„    ^--_,-    -.  .«^««  1.-...    ,A-,a,  LESTER   R.    DAVIE, 


Gambetta,  clerk,  Castrovllle  for  one  ^  ,j.  ^^^  ^^  ^^j^  ^^  ^^^^^  ^^g  , 
school  bus  with  capacity  of  67  pas-  ;  overtime,  submitted  only  bid  to  the  ! 
sengers.  '  state    Division    of    Highways.    J.    H-  } 

••    AH. Skeggs,    district   engineer,    2001   Van 
j  Ness  Ave.,  San  Francisco,  for  rental  ! 
:  of  one  or 


4/29/46 

BIDS   WANTED 


Clerk  of  the  Grovemlng  Board  of 
the  Lassen  Union  High  School 
and  Junior  College  Diatrict  of 
Susanvllle.  Tiaiaen  (bounty,  Calif. 


IDS  ^'^^'^  '  ^4^_,^_,^„       _       I  of  one  or  more  pneumatic-tired  dump   T^»rrr*rl^,   -    i'nTm 

KLAMATH      PROJECT,      Oregon-    ^^^^^  ^,  ^^^  j/„  ^^^  ^  ^^j,,^  ^^   ^•fA,''^.*-  ^•** 


California.— Until   May    24,    2    F.    M., 


06  Mill  Street 


$5600  each ;  NE  Cor  St  Charles  and  1  April    24.    me-Lot'Ts,    Block    D,      iy*|"*™f:    contractor.    Liberty 


;ec;   service.  cauromia— unui   laay    ,««,^    *-.    "■•. capacity  for  approximately  300  hours   J~  ""'.."■'r'l^^ 

1657     2900    Bush    St:    owner.    Mrs    bids  will  be  received  by  the  Bureau  '  ^^^^^^  each  In  Santa  CruzCounty.  |Su«*nvl»e.  CaUfomla. 


Niantic:  E  St  Charles   92,   117  Ni 
antic;   owner  and  builder,   Sterling' 
Bldg  Co,  235  Arch  St  j 

CLASS  A  steel  service  station,  $9,-  * 
000 ;  SE  Cor  (3ough  and  Page  Sts ;  ! 
owner.  Shell  Oil  Co ;  plans  by  own-  j 
er;  contract  not  let  | 


Haywood  Park.  Robert  H  Smith 
Jr  to  whom  it  may  concern 


'Co;  4  plugs. 


Elec  I  of  Reclamation,  Denver,  Colo.,  under  , 

I  Spec.  1285  for  funilshlng  and  deliver-  1 4/29/4^ 
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j     1658    1278  Valencia  St;  owner,  :    Ing  f.o.b.  cars  at  the  shipping  point    gj^g  OPENED 

!  contractor.  Golden  Gate  Elec ;  3  out-    or  f.o.b.   cars   at  Merrill,   Ore.,   four !     ALAMEDA    COUNTY    Calif  —The 
I  lets;  2  switches.  [motor-driven   pumping  units  for  Jn- '  following  submitted  bids' to  the  State 

I     1659     411  O'Parrell ;  owner,  _. ;  |  stallation     in     the    Adams    purnplng  ;  pjyisiou  qj  Highways.  J.  H.   Skeggs, 


(Daily  Pacific  Bultder) 

(AprU  15-16-22-88-29-80/46) 

■  ,      ■        ii  I 

Construction     of     Certain     Conorete 

Structures  to  Be  Erected  at  P.  C 

A.  Plants  at  Ellet  and  Keriingar 


Sealed    proposals   will   be    received 
at  office  df  Pacific  Coast  Aggregatea, 


SACRAMENTO  COUNTY  I  contractor.  Golden  Gate  Elec;   three  '  paint  Main  Division,  Klamath  ProJ-  ;  district  engineer,  2001  Van  Ness  k:n^ 

.ou^Jts.  ;  ect  Oregon-California  The  apparatus   g^^   Francisco,  for  rental  of  one  2- 

DWELLINGS,  two.  2-story  fr.  $9,000 1  Recorded  Accepted       1660     1209  Vicente;  owner.  Barsotti  ■  will  be  installed  by  the jrovemment    ^.j^^^,    t^^dem    roller,    8-    to    10-ton,,.  ^    -,^_  ^»_   ok  s^oond  Rtr.^  «» 

each;  E  17th  Ave  307,  332  N  Judah ;   April  19,  1946-PTN  LOT  9  Blk  75,       contractor.   Pacific  Elec   Constr  Co;  !no  charge  for  copies  of  the  spec^tca-  ;  ij^^  ^^  diesel  engine  powered,  for  !^V  JJf?""  ^uT'k^^J^^^ 

owner  and  builder.  United  Housing  i     Folsom.     James    R    and    Mary_  S      i motors.  ^^  ^^   ^^     ^^^^    o„__..^  1  \^°"«   5°   P[°l?**iS''-„^°^f,."-ti*        laPP'-o^ini'tely  160  hours'  use  in  com     i^nc»»<^o-    "^til    5.00   P.M..    Mav   15. 
Corporation.  1  .--«-.  .   «,.,.,^..       o...^.,.         ,.         »     _*,  «»..&.. 

ADDN,  plumbing,  partitions  and  new  i 


Enslnger,    ux,    to    James    R    En-      |     1961     106  3rd  Stj  owner,^  Barnyard  t  ders ;  to  o'thers,  $1.  not  retumable. 


stairs  for  apts,  $dS00 ;  1161  Stanyan  ; 
owner,  Ella  Harris. 

FOUNDATIONS  and  concrete  floor 
for  bldg  and  necessary  alterations 
Inside  for  use  as  store,  $1500;  E 
Iowa  St  215  N  Army;  owner,  Chas 
R  De  Annan.  < 

REPLACE  damage  dwood,  add  off 
one  room  and  install  addl  windows  ; 
to  dwelling,  $2000 ;  84  Vasquez , 
Ave;  owner,  Mrs  Hendricks;  con- ■ 
tractor,  Terminix  of  Northern  Cal,  j 
Inc,  918  Harrison  St 

ALTER  basement  In  residence,  $800;  1 
436  Central  Ave ;  owner.  Martha  | 
Schuett ;  contractor.  F  G  Vande-  i 
griff.   542   6th   Ave. 


OAKI^ND 


singer - April   19,   1946  1  Cafe;  contractor,  Pacific  Elec  Constr 


April  22,   1946— RR  Right  of  Way, 


R  St  Branch,  Placerville  Branch. 
Elvas  to  Antelope,  Polk  to  Elvas 
(plowing  fire  guards).  Central 
Pacific  Railway  Co  Southern  Pa- 
cific Co  (lessee)  to  Don  Court 
ney — ~ 


Co; 

1662 


{ pacting    plant    mix    surfacing    on    E. 
luth   St,  between  San  Leandro  and 


, 26th  Ave  and  Noriega;  owner,  ,.*^^'^**  ., ^  ^.___ 

(Zinkand;  contractor,  Ed  W  Scott  pi  1  BIDS  WANTED 
I  Co ;  66  outlets ;  26  switches ;  40  plugs ; 
I  motors. 

\     1663      2115    2l8t    Ave;    owner,    Leh- 

April  17,  1946    man ;    contractor.    Porter   Electric ;    3 

outlets  ;  2  switches ;  4  plug^s ;  service. 


Francisco,   until    6:00   P.M.,    May   IS, 

1946,  in  connection  with  the  construc- 
tion of  certain  concrete  structures  to 
be  erected  at  PC  A.  plants  at  Bllot 


4  3  Hayward.       ^  \^^  Kerilnger.  Plans  and  speclflca 

,      «»^,Tr^    ♦         i.jF«^!.^'  ^       ^  '   •***   tlons  will  h^  available  at  P.CA.  En- 

COLUMBIA     BASIN      PROJEiTT,  j  transportaUon.  ..^   idneerine  Department  Room  405.  8S 

Washlngton-Untll  May  30,  2  P.  M.. !     A.  J.  McCosker,  $8.80  per  hour;  »40  ||?,«^°|,,^P%'2^^i„^^  ,^^~ 

bids   win   be  received   by   the  U.    S.   transportation. 

Bureau  of  Reclamation,  Denver,  Colo.,  j  — — 


CONTRA  COSTA  COUNTY 

■ ■ ^ • ~~  \ 

Recorded  Accepted ' 

April    24.    1946— Lot    25.    Lafayette     j 
Crescent  Lafayette.  R  H  Elliott 

to  whom  it  may  concern { 

April  20.  1946 

April  24.  1946— Ptn  Rancho  San 
Miguel  c<Hitalnlng  5  acres  near 
Concord.  Ambrose  G  Regalia  to 


OAKLdAND 


tinder  Spec.  1313  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Pasco,  Wash., 
seven  motor  -  driven  vertical  -  shaft 
pumping  units,  complete  for  installa 


Second  Street,  San  Francisco,  on  May 
1,  1946.       I 


Sealed  proposals  will  be  rec^ved 
at  the  office  of  the  East  Bay  Munici- 
pal Utility  District,  Room  205,  511 
Sixteenth  Street,  Oakland,  California, 
until  6:90  P.M..  Wedneeday,  May  1^ 
1946,  and  will  at  that  hour  be  opened, 
for  cleaning  and  lining  with  cement 
mortar  approximately  27,800  linear 
feet  of  6-inch,  8-inch  and  12-inch  cast 
iron  water  mains  in  Alameda  County, 
California. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  in  which 
the  work  is  to  be  performed,  for 
laborers  and  each  craft  or  type  of 
workman  and  mechanic  needed  to 
execute  the  contract  and  the  general 
prevailing  rate  for  legal  holiday  and 
overtime  work,  specifically  set  forth 
in  the  plans  and  speciflcatlona  on 
file  with  the  Secretin^  of  the  Dis- 
trict, are  referred  to  and  Incorporated 
herein. 

Specifications  No.  LS  860  may  be 
obtained  at  Room  406  of  the  office 
of  the  District 

DANIBLRBAD, 

Saoretary. 
Oakland.  California, 
April  25,  1946. 

(Daily  Paeifie  Builder) 
(AprU  to,  1046) 


The  German  cement  indu.str^'  de- 
veloped a  novel  type  of  air  sep- 
arator for  use  with  a  Humboldt 
drying-grinding  mill,  according  to 
a  report  on  the  (Jerman  cement  in- 
das^y  released  today  by  the  Office 
of  the  Publication  Board,  Depart- 
ment of  (Commerce. 

This  report  was  made  bf  teeh- 
nical  investigators  for  the  Joint 
Iiiteltig^nce  Objectives  Agency. 
Copies  may  be  ordered  from  OPB 
(PB-7761;  pbotostat,  $4.00:  micro- 
film, 50  cents;  46  pages). 


EMPLOYMENT  SERVICE 


Por  further  Information    regaroing 
positions  listed  under  this  daaslflca 


37186  3801  Telegraph  Ave;  owner, 
Donham;  contractor.  Neon  Mainte- 
nance Corp;  sign. 

37187  2024  MacArthur  Blvd ;  owner, 
i  Rlsdon  ;  contractor,  F  W  Parkhurst ; 
'  outlets ;  switches ;  fixtures ;  plugs. 
1     37188    2915  36th  Ave;  owner.  Harry 

Irwin  Y  Patton._ -April  20,  1!>46  ,  Jensen  ;  contractor,  Clifford  Electric ; 

j  outlets  ;     switches ;     fixtures ;     plugs ; 

-^ :  saw  motors. 

SACRAMENTO  COUNTY  |      37189     NE   14th   St  and   51st   Ave; 

Special    Site    Sign    Co;    con 


tlon    In    six    rellft    pumping    plants,  m^^  address  Newton  D.  Cook,  Man 

Pasco  lateral  system,  Columbia  Basin  |  ^^^^   Engineering   Societies'    Person 

Project,  Washington.  All  of  the  appa-  1  „,!   service,   57   Post   St.,   San    Fran 

ratus   will  be  installed  by  the   gov-  j  g,,^,, 

emment.  No  charge  for  copies  of  the       aRCHTL.  DESIGNER,  pref.  about 

specifications     to     prospective     bona  32  yrg.  old.    Oppor.  for  associate.  San 

fide  bidders ;  to  others,  $1.40,  not  re-  ,  irvanclsco.    S-680.       x 

tumable.  j  ' 

I     ESTIMATOR  and  blller,  exper.  for 

*  ' ;  small  planing  mill.    Will   pay   up   to 


4/29/46 

BIDS   OPENED 


DAVIS  DAM  PROJECT,  Ariz.-Ne 


;$400  mo.    S-771. 


35, 


I  owner,    special    oiic    taiKii    v^u,    voii-         »..^*» » -^  — •       .  ,.       .     1 

Accepted    tractor,  Paramount  Electric;  outlets;  vada.— Following    submitted    bids    to;     g^LES  ENGR  pref.  28-35  yrs.  old, 

Fifth   Ave      (switches.  Bureau  of  Reclamation.  Denver,  y°-ifor   machine   tools   and    equip.     Wil. 
37190      SE   14th  St  83   E    78th   Ave; 


ADDITION,  $1000 ;  1468  8th  St ;  owner  ; 

and  builder,  Eneree  Peevy,  1464  8th.  ' 

GARAGE,  $900 ;  15038  Broadway  Ter-  '  Recorded 

race;  owner  and  builder,  Emery  P   April    17,    1946— Lot    ««,    ^^v.    ^.^      1  awn.v;u«».  : ,       .  ».,„„    „„j  i 

Todd.  6511  Girvin  Rd.  '     Tract,   Unit   No   3 ;   also   in    same      ,      37190     SE   14th  St  83  E   78th  Ave ;    der.    Spec     1252    for    f u"}»«n*^?__^°  ,  start    inside    for    training.     Sal.    $250 

ADDITION,    $750;     1362     53rd    Ave;:     trace  Lots  34,  33.  32,  31.  30  and  29.      1  owner.  Special  Site  Sign  Co ;  contrac-    delivering  — 

owner,    J    J    West    prem;    builder,'     James     and     Velma     Jansen     to      j  tor.  Paramount  Electric  Co;  outlets;    Point  or  fob  cars  at  LouJse,Anz.^  „„„„ 

E  R  Edwards,  2741  78th  Ave.  1     James  Jansen April  17,  1946    fixtures.  the  option   of   the  bidder,   tnfee^J^o^i     SALES    ENGR.,    youn.    with    engt- 

DWELLING  (1-story  6-room),  $6000;    April  17,  1946— Lot  4  and  Plat  Bell- 

1415   78th    Ave;    owner,   Stephen   Ji     view   Village.    Jamee   B    Klepper 

Harenda ;     builder.     Walker     Con-  '     to  same April  17,  1946 

strucUon  Co,  1239  15th  Ave.  !  April    18,    1946— Lot    26,    Monterey 

DWELLING  (1-story  5-room).  $4000;       Terrace.  Horace  E  and  Gladys  E 

3966  Edgemoor  Place ;  owner,  Pru-  !     Arnold  to  caiartes  E  Bell 

denUal    Realty    Co,    350    17th    St;       -A.pril  18,  1946    lets;  switches;   fixtures;   plugs;  saw! 

builder,   G   O   Vest,    1801   Rose   St,   AprU  19,  1946— Lot  67,  Tahoe  Ter- 

Berkeley.                                                  |     race.   Unit   1.   Manuel  P  Jacinto 
ALTERATIONS.     $8000;     1100     78th'     to  same  - ~ -April  12,  1946 

Ave;    owner.    Parr    Soap    Co,    UOO   April  19.  1946— Lot  87.  Tahoe  Tor 


trace  Lots  34.  33.  32.  31.  30  and  29.      i  owner.  Special  Site  Sign  Co;  contrac-  .  ^eJiX*^"?  J°^-ff?*  ?l.,*««    a^h^* at  I "°°^^-    ^*°  Francisco.    S-761. 

^  10- 

3719r'2539  Taylor;  owner.  Uneoln;i  tor-driven  gate  hoists  ^°J  .°P®7"°f  neering  background,  for  lube  oils 
contractor,  Johiston  Electric;  out- '  the  «»»«>-"■  ^gu\atlng  gates  to  be  d  ^^ease^^  Salary  open  San  Fran - 
lets;   switches;   fixtures;   plugs;   saw    installed  In  the  spiUway  at  the  Davis  ^3^,^   ^r  East  Bay.    S-774. 


motors.  i 

37198  4301  Whittle ;  owner,  PuUiam ;  ' 

i  contractor,    Johnston    Electric ;    out 


Dam,  Davis  Dam  Project  Ariz-Nev. 

U.   S.   Pipe  A   Mfg.   Co.,   fob   South 
San    Francisco.   $139,500;    525,000   lbs. 

Western  Machinery'  Corp.,  fob  Port- 


moiortk 


.land.  $139,914;   588.000   lbs. 

S7W8     3811  Madtone;  owner.  Rink-  I     ^"^«°y   ?^.   Meyerstein    Bn^k^. 

nLftor.  Johnson  Electric  Co:    'ob  Long  Island  City.  N.  Y.,  $163.»0 . 


ert;  contractor.  Johnson  Electric  Co; 
saw  motors 


fob  Ala- 


100,000  lbs 
78th    Ave;    builder,    M    Drlnkward.  j     "race.   Unit    1.    Manuel   F   Jacinto      j     37194     3311  Madrone;  owner.  Rink-'     l^*^^iiL  ,?f***  ^^If  ^?  noo  lbs 

^pril  12.  1946  j  ert ;  contractor,  Johnston  Electric  Co ;    "gf"  o^datlnl'^e^l   cJS^'.    f oi    ix>s 
ouUets;  switches;  fixtures;  pluga.  Consolidated    Steel   vx)rp.. 


7801  Outlook  Ave.  1     to  same 

ELECTRIC  SIGN,  $700;  3209  Linden   April  19,  1946— Lot  80.  Tahoe  Ter 
St ;  owner,  North  Oakland  Baptist  t     race.   Unit  1.   Manuel  F  Jacinto 
Chun^,  prvn :  builder.   Sootf  Sign 
Service,  850  4th  St  Vallejo. 


SACRAMENTO   CITY 


DWELLINGS,     two    5-room    fcmme,  -^ ,  ^.      « 

stucco  and  wood  shingle,  $5000  ea;        Park.    Arthur    B    and    Lydla    S 

2220  and  2212  82nd  St ;   owner  and  !     Wendt   to  Cecchettini  Bros — 

builder.  Chas  E  Deculr,  2739  Mar-  !       - M>rtl  19.  1946 

shall  Way.  April  10.  194a-«  58  ft  of  W  102  ft 

DWELLINGS,    one    5-room.    at    617  —    —  - -'--  ^ 


37195     12()9  61st  Ave;   owner,   Pul- 

to  same  ...- - April  12,  1946    WaxA ;    contractor,   JbhnstMi   Sloctric ; 

Aprtl  19,  1946— B«g  NX  comer  Lot       ouUeU;  switches;  fixtures;  plugs. 
58  and  Plat,  Edward  Coyle  Sub-  37196    1009  Fniitvale;  owner.  Rose; 
division.  South  Sacramento  School     (contractor,  T  L  Rosenberg  Co;  out- 
District  to  Victor  L  CecoettlnL.-     •  i^te ;  awit^es ;  fixtures ;  pluga ;  fire 
. ^„. .  JLpril  11.  1046 

April  19.  1946— Lot  0975,  Frultridga 


repairs. 

87197    1910  E  14th  St ;  owner.  Sham- 
rock; contractor,  T  L  Rosenberg  Co; 


Steel   Corp.,  fob 
Angeles.   $182,470;   560.000   lbs. 

McKieman -Terry    Corp..   fob   Har- 
rison. N.  J.,  $183,000;  463.000  lbs. 

Keystone  Engrg.  Co..  fob  Los  An- 
geles. $193.273 ;  525,000  lbs. 

Lakeside   Bridge  *   Steel  Co..   fob 
Ifilwaukee,  $198,000;  548,000  Iba 

Joshua    Hendy    Iron    Works^   M 
Francisco,    fob    Sunnyvale     $201,485; 


MECHL.  DRAFTSMEN,  for  plant 
layouts  and  details.  Salary  depends 
on    exper.     San    Francisco.     S-753. 


STRUCTL.  STEEL  DETAILBRS, 
exper.  on  shop  drawings.  Sal.  up  to 
$2J»  boor.  .Seat  Bay.    S-762. 


37198 


52nd  St  $6800;  and  three  6-room, 
768.  649.  801  52nd  St  $5800  (2).  $5,- 
900;  owner  and  builder.  Chart es  C 
Bell.   6008  H  St 


REMODEL  dwelling.   $3000 .   <09   13th    April  18,  1946— Lot  63,  Melster  Ter- 


St;  owner  and  contractor,   Charles 
ENmns.   409  13th   St 

DWELLING,  6-rooai  frame,  stuooo, 
wood  shingle.  $5000;  owner.  Curtis 
Coppln;  contractor,  C  C  Ruby,  3350 
Freeport    Blvd. 

DWELLING,  5-room,  $4600;  3625  7th 
Ave;  owner,  Elarl  Page;  contrac- 
tor, C  C  Ruby,  3350  Fneport  Blvd. 

DWELLING,  6-room.  $4500;  3316  41st 
St;  owner,  C  A  Blodgett;  contrac- 
tor. C  C  Ruby.  3350  Freeport  Blvd. 

DWELLING,    5-room    frame,    stucco 
and  wood  shingle.  $4000;  3749  S4th 
tractor.  J  H  McMahon.  813  J  St 
St;    owner,    Norman    Sprock ;    con- 


race.   Joeeph 


I  Machine  Shop ;  contractor.  T  L  Ros- 
(  enberg  Co ;  motors.  . 
I  37199  4010  MacArthur  Blvd ;  owner. 
I  McKay  Radios ;  contractor,  T  L  Roa- 
I  enberg  Co ;  sign. 

i     37200    9838  Gould  St ;  owner,  Drow ; 
I  contractor.    Broadmoor   Electric    Co ; 
L  Btnet  to  same....       ouUets;    switches;    ftxturoe;    plo^; 
-April  17,  1046  _  service ;   altera tiona. 


Lot  67,  Norwood  Acres;  also  W 
50  ft  Lot  67;  B  52  ft  W  154  ft 
Lot  67.  Norwood  Acres.  Evert  M 
and  Dorothy  F  Ocheltree,  ux.  to 
E  M  Ocheltree April  19,  1946 


,610.000   lbs.  ^_, 

(    Dravo  Corp..  Neville  laiaad.  PUta- 


ibttxgh.  Pa,  fob  NevlUe  Island, 


200;  480.000  iba. 
t     All  Mds  net 


••    48 


MONTERBY  COUNTY 


4/29/46 

BIDS  WANTED  _,., 

OAKLAND,  AJameda  Cb..  Calif.— 
rr«ni  »9  lith  h*  •  «»...  „^,  t  UnUl  May  8,  5 zSO  P.  M.,  bids  will  be 
37201     822    14th    St,    owner.    M«^   re6eived  by  the  Vast  Bay  Municipal 


A  Laaglals; 


View  Tract  in  liot  4  of  Rancho 
Noche   Buena,   near  Monterey.  A 
V   and   Helen  V   Dracheifels   to 
whom  it  may  cottcem-Aprll  15,  1946 
REPAIR    and    remodel    Hippodrome  j  April    20.    1940— Lot    2.   Oak    Knoll 
Theatre,  $60,000;   1013  K  St;  owner!     Subdivision   No  1,   Salinas.   Dur- 
and    contractor.    Hippodrqnu)    The-  |     bin  and  Edna  H  Sayer,  Box  2703, 
atre;   architects.   A   C  Cantin    and       Carmel,  to  whom  it  may  amcem 


Recorded  .  «.    w  ;^^S 

April  18.  1946— Lot  5.  Block  7,  Bet- 
ter Homes  Tract  Salinas.  Bmeat 

M  and  C  W  Lunt  to  Lunt  Broe—        ^ 

Aj>ril  18.  1046   trtc  Co;  outlets;  awHches;  fixturea; 

April  19. 1046— Lot  15,  Block  6,  L^e     j  pjug, .  motors 


Cleanera;  contractor.  C 
fan  motors. 

37202  S|B  14th  St  oomer  64th  Ave; 
owner.  Special  Site  Sign  Oo ;  contrac- 
tor. Paramount  Electric;  sign. 

37208  0038  Medford  Ave;  owner. 
Roach;  contractor,  Paramount  Klec- 


A  Mackenzie,  704  M&ritet  St  S  F. 


SOUTH   SAN   FRANCISCO 
DV^ELLlNCSS     (6-room) 


37204  667  M&cArthur  Blvd;  owner. 
Lewis;  contractor,  ParasMMiBt  Bec- 
trtc  Co ;  outlets ;  switches ;  phica. 

37205  1706  Broadway;  owner,  Tul 


UtiUty  Dist,  Roam  812.  512  l«th  St., 
Oakland,  under  Spec.  1781  for  one 
portable  service  station. 

SpecificaUons  obtainable  from  the 
above  office. 

4/29/46  "  '  ••     *  • , 

BIDS  WANTED  ..      J 

OAKLAND,  AlanMda  Co.,  C»M.--j 
Until  May  8,  5:30  P.  M..  bids  win  ba- 
received  by  the  Kaat  Bay  Municipal ' 
Utility   District,   Room   312,   513   10th 


POSmON  WANTCD 

ESTIMATOR,  GENERAL  CONTr!^ 
thoroughly     exper.     and     competent.  \ 
Excellent   local   references,   and   rea-  I 
son   for  change.    Beply   Box   429  c/o  I 
Daily  Pacific  Builder. 

(4/29-30;  5/1/46)  i 


ARCiUTECT.  DRAFTSMAir^ 
tive  (18  years  exper.),  modem  or  tim 
ditlonal,    from    perspective 
working  details:  reetrtwitlal. 
dal.    theaters,    storaa, 
etc..  available  for  part  time  or  _ 
vanent   position  with   future.   Beply 
Box  423.  c/o  Dally  Paeifle  Buildar. 


ARCHTTEXTTURAL 
experienced  in  reaidentlal  and 
mercial    designing,    would    Uka 
tax:t.  Interested   in  full   or  peo^-tlme 
woric  Phone  HEmlock  5115. 

to  April  20,  1046 


WANTED 


! 

^Z\.'^J^'^oTI^*^^L^l^y^^.    St.  OiOtland,  under  Spec.  1786  for  one  1     GENERAL      SUPBRINTENDENT  I 
i^-*?^?!^        •   ^^'^   Electrical;    21.,^     g^.^^    dlamSST   10-«.    ^'^   FOR   CONSTRUCTION   OF   LARGE  I 


April  16,  1946 


»<■  a  ai     ■    y 


SAN  FRANCISCO 


^  —  i  Recorded  Accepted 

(8),  $6000  Apr  25.  194^-LOT  2  Blk  17,  Crock- 
each ;  W  Orange  Ave;  vamne  and  |  er  Amaaoa  TnteC.  Henry  IC  and 
builder.  F  Corucdnl,  200  A  St  j     Mae  I  Petersen  to  Henry  W  Pet- 


alterationa 

37206  2633  77th  Aye;  owno;  Wal- 
lace Peterson ;  contractor,  Jamea  An- 
derson; alteratlona 

37267  2633  77th  Ave;  owB«r,  Peter- 
son; contractor,  Jaaaes  Anderson; 
alterations. 

37208     S357  Moan  tain  Blvd; 
tScheasner;    contractor,    T 

1  plug. 

87200     375    18th    St;    owaer. 


high  bolted  steel  tank. 

Specifieations  obtainable  from  the 
above  office. 


4i 


4/29/46 

BID8   WANTED 

DAVIS  DAM.  Arixona '  Nevada.— 
Until  June  5.  2  P.  M..  bids  wlU  be 
received  by  the  Bureau  of  Reclama- 
tion, Denver  Colo.,  under  Spec  1322 
for   furnishing    and    delivering   f.ab. 


CONCRETE  OFFICfE  BUILDING. 
REPLY  BOX  426,  c/o  Dally  Paeifle 
Builder.  4/26-29-30,  6/1-2/46 


SUPERINTENDENT   for 

building  construction.  Reply  Box  488,  ; 

c/o  DaHy  Pacific  BuOder.  ! 

4/23-28-04-8S-S0/40  i 


COMPOSITION    FLOORING 


MANUFACTURID      IT      LOIALITI      COIFOIATION 
llkl    MAtKET    STREtT.    OAKLAND    10,    TWIMOAIS    3111 

LORALITl  Composition  Flooring  ...  a  provon  durable 
■Mfvrltl  ...  0  strong,  liglilwoiylrt,  SMiit«ry,  fire-rvsisfani 
4oor  surfaco. 

L^R^drfC  Js  av«%iblo  is  •  variaty  of  aHractive  cofors.  or 
c^mbmafion  of  colors  for  ploasmo  dasign  feature  strip, 
base,  hTsA  border.  VerkHis  tite  designs  can  be  scored 
^Mrmenentty  into  tKe  material. 

LOIlALfTE  can  be  Insfalled  on  wood  or  concrete,  ideal  for 
nestaurants,  kitcKens,  hv^^  display  and  sample  rooms. 
iMlory  and  office  lockers  end  to9et  speces,  and  interior 
liun  end  rumpus  rooms. 

LORALITE  is  eesy-to-maintain  because  of  its  smooth,  seam- 
less surface,  nighly  resistant  to  indentation.  Compared 
tie  ottier  types  of  resilient  floors.  tf»e  cost  «  extremelY 
l^loderafe. 

AUTHORIZED  APPLICATORS 

OAKLAND:  LORENTZEN  COMPANY 

2345  BROADWAY   •  TEmplebar  56 1 3 

SAN  FtANCISCO:  ALLIED  FLOORS  CO. 

50  HAWTHORNE  •   YUkon03l6 

STOeiCTON:  ALLIED  apORS  CO. 

27  MOffH  GRANT  STREET 


BUILDING  CONSTR  8UPT.  Reply 
ORdway  8000.  (tf) 


^ 


PLANS  and 
Speculations 


of 
and 

the 

housing 


1690-  1946 
Fifty-n 
Yean  of 
Serrioe 


Fifty-slxth  Year— Vol.  56— No    »3 


Pentagon  building. 
Through  a  more  accurate  know- 
today.  "Most  of  the~compani^1i"lil'*^^  5  ^^^   "ao^ture   weight   of 
atinir  enti^fnc.   tK«   4i^iAvZ:^  Iconcrete   aggregates, 


Content  Checked 


San  frrajiciaco:  The  FHA  reveal 

e<l    Saturday    that    thousands 
homes    are    being    dismantled 
•nipped    into   Califurnia   from 
Ogden    Meadows    federal 
project,  Vancouver,  Wash 

The  transmer  is  being  made,  ac-  '  -"-""-— -—-----^—— 
cording  to  FHA,  because  housing  \  a  .       m«    •    . 

ttJn'^the''r5are«t.*'"^  here !  Aggregate  Moisture 

dOo 
Oakiaiid:  Two  hundred  lots  of 
naI^d-to-get  items  ranging  from 
power  plants  to  plumbers'  sup- 
pueB,  are  on  sale  at  the  Pacific 
^reweas  Air  Technical  Service 
CoiMMuid,  Oakland.  Property  may 
be  inspected  between  8:30  a.  m. 
and  3:30  p.  m,  in  Warehouse  4, 
Section  D,  opposite  the  Alameda 
portol  of  the  Posey  tube.  Included 
in  the  lot  are  typewriters,  lumber 
office  furniture,  power  plants,  gal- 
vanized iron  pipe,  and  manv  other 
warce  items. 

oOo 

Waabington:    More    tl»an    150 

Araenean    firms    are    planning    to 

^nt^r  the  prefabricated  home  field, 

the  Department  of  Commerce  said 


^ailu  f  arific  liuliter 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Ccix4>lata 

Bttikiing  a&d 

Engine^ing 

New*  Servioa 


SAN  FRANCISCO.  TUESDAY,  APRIL  30.  1 946 


PRiCE  15  CENTS  PER  mPV 


A  Washington  engineer  has  de- 
veloped and  is  marketing  a  device 
for  measuring  the  moisture  con- 
tent of  aggregate  going  into  ce- 
ment mixtures. 

By  its  use  substantial  savings 
are  being  eflFected  on  large  con- 
struction jobs  where  great  quan- 
tities of  cement  are  used,  it  is  re- 
ported. 


Twenty-Four  Miflion  Earmarked  for 
Public  Projects  Now  in  Planning 

SpEcIAI-   Ft«M  TH»  Daii-t  Pacimc 
HtiU)EH's  W.\SHIXGTOX  BHRKAU 

Wkile  h^Miiig  under  the  VeteranR  Emergency  i«rogram  now  is 
receiTing  greatest  preference  in  the  construction  fii*ld  the  Federal 
Works  Agency  is  looking  forward  to  a  ttme  when  more  plentiful 
building  materials  will  allow  less 


Architects  to 
Meet  May  840 
h  Florida 


Dwelling  House  Constniction  Pamphlet 
Published  for  Home-Builders,  Owners 


Around  500  architects  from  alH  .  ^  I>'»*'lling  Huu^  CMStruction  pamphlet  has  recently  be^n  pub- 
over  the  nation  are  expected  to  | ''8h«i  *>>'  the  Pacifir  Coa^t  Building  (Miicials  Conference.  This  pamphlet 
converge  on  Miami  Beach,  Florida,  !  wWch  contains  excerpta  from  the  1946  Edition  of  the  Uniform  BaikUnr 
early   next  month  for  the  annual  ,  Code,         -        •  »uii«iin 


essential   public   building  to   move 
ahead. 

It  is  doing  this  by  making  in- 


ticipatmg  entering   the   field  have 

tion  and  may  be'  slow  in  converting  '  *"?:  «rood 
they  pointed  out.  ' 

oOo 
Stockton:  The  lack  of  modern 
hotel  facilities  in  this  city  has 
been  named  the  number  one*  prob- 
lem of  the  chamber  of  commerce, 
and  a  committee  will  be  appointed 
to  determine  ways  to  have  a  fir5«t- 
claas  hotel  built  here.  Also  under 
consideration  by  the  chamber  is  a 
plan  to  advertise  Stockton's  indus- 
trial advantages  to  industries  in- 
tefested  in  finding  new  locations 
fcr  manufacturing  and  commerce 


During  the  war  the  new  method  terest-free  federal   grants  for  the 
of  moisture  content  determination  j  planning   of   public    projects    pro- 
in  sand  and  other  cement  compon-  j  j^g^   i,y    states,   cities    and    local 
ents  was  employed  to  reduce  costs  planning  authorities, 
on  structures,  including  the   huge  |     i^   ^   speech   before   a   citizens' 

'conference  on  planning  at  Dallas. 

Texas,   last   week,   Geo.   H.   Field, 

commissioner    of    the    bureau    of 

"S" '  community  facilities  of  FWA,  said 


tional  works  and  hospitals  account 
for  71  per  cent  of  all  public  works 
for  which  planninsr  advances  had 
been  approved  through  March  31, 
this  year. 


convention    of   the    American 
stitute  of  Architects. 


. ,    IS   for    the    convenience    of,  . 

^^-   home-  builders    and    prospective ' 

home-owners    who   are    interested  \  SHREVE  SCORES  WYATT 

James   R.    Edmunds.   Jr.,    Balti-    m   wood   frame   construction    that 

miore  .architect    and    President    of}  will  conform   to  the  spetcifications 

the   Institute,  said  in  Washington  ,  outlined  in  the  Code.  The  purpose 

today  that  the  convention  will  be   of  the  booklet  is  to  facilitate  the 

It  is  important,  the  bureau  feels,  |  and   *i^****^A«^^^^  .M«>  «  to  10,    handling    of    building    permits    by 


builders 


that   planning  of  state  and  local  liiie^tin^wKJ-'RebSLl 
•public  works  be  cj.rried  on  well  in  '™   ••    ^  "  ^^    Rebuilding  Anit-r-   provide  a  short  code  for  towns  un- 

advance  of  the  time  when  need  for 
their  construction  will  arise. 


ica. 


.•^.i>/aviii{;    ciiwrrijie   ine   neici   nave  i  •       i.l      ,     •  -  •  ^     i. 

been  in  some  type  of  war  produc- 1-"*  ^^e  <J«^'ce  are  said  to  be  sav-  ^hat  on  March  31,  the  bureau  had 

tinn  on^  ,«o„  K^ -I..... ;ing  good  sums  of  money.  approved    federal   funds   advances   a  large  reservoir  o 

The  engineer  who  developed  the  ,  ^^^  planning  in  the  amount  «f  $24,-    cal  public  works  wi 
new    device    for    measuring    mois-   ^^  qqq  ^ 

ture  eontent  of  concrete  ingredients  j     r^^^  money  will  be  used  by  the 
jis    selling   his    nrocess    on    a    sav-^^^^j,   ^^^j    ^^j.    subdivisions   for 

''"??  j"TJ.^      1*®'  .u  X  .      ■-    !  planning  work  having  an  estimated 

Under  this  plan,  the  cost  to  the  i^^g^  of  $1,029,692,000,  he  said.  The 

contractor  IB  60  per  cent  of  actual   FWA    advances    are    interest-free 
f^r"?!^'  ^^^  ^""^  through  use  of  ^^^.^j^j^t    j^^^g    ^^    ^    p^j^    ^ack 

'when  work  gets  underway. 

"Applications  for  planning  ad- 
vances are  continuing  to  be  re- 
ceived by  the  bureau  in  large  vol- 

ume,"    Commissioner    Field     said. 

^  Funeral  service^  were  held  ve>=-  "Applications   were    under   review 

t  thTi'i'^  "^^-^  ^"  ^^^  ^^*  ''^^P  iterday  form  Timothy  E.Treacy,  85.   ;'^f«:^„V.,(°i-.^^  l^^Tul 

'"  *^^  P'*"-  iof  39  Buena  Vista  avenue,  f oVmer  , t"*«i^"«  .^1,208,000    f «/   p  u  b  1 1  c 

._ M.  State  Senator  and  prominent  con- ^  ^^j5«  Ji^..^'?  estimated  cost   of 

^~~""  (tractor,  who  died  Friday.  ^?  1,1 48,369,000. 

'  •  '     Field   pointed  out  that  while 


the  device. 


#- 


TIMOTHY  E.  TREACY 
BURIED  YESTERDAY 


SEMINAR  TONIGHT 


Charles    St. 


High  requiem  mass  was  said  in  ,         v      i        •        •     u  •        j         *« 

the   Most   holy   Redeamer   church,  I  "^"<:*^   P>?i^;''«.,l\^«^"f  <^"^t     J 

^  o«w  Kii^joi  «7ao  ir.  vr«i„  r-T.^.^  ^^^     projects  that  will  have  to  wait  un- 

,     .    ,     .  u.,     5?«r?e.  Pope    Nvilli«"dJ>""«^^^«'""^lyC^«««^^"^^  materials    are    much 

ia*7fl    *°"^,!F.    !    discussion    of    thei^^J*'       ^^^,    ,      .   ,.       .^„,    ^f'more    readily    available,    advances 
1946  Architectural   Seminar  wM.h        As    a    member    of    the    fi^n^^^  of  .^i,.eady  have  been  approved  by  his 

ct-i-ootc  (bureau  in  substantial  numbers  for 


Architectural   Seminar  which  ,  „,  „    ^  u      l  ,      , 

18  held  m  the  Builders"  Exchange     *^'y""    &   Treacy,  he   helped 
666  Mission  street,  at  7  p.  m.  "*"^^   "^   ^^^   ^'^^^'^   ^arly   st 


ory".  is  the  evnning's  topi,- 


Assembly,  and  in  1931  became  sen 
a  tor. 


SUMMERBELL  ROOF  STRUCTURES 

1745  Thirteenth  St.,  Oakland,  Calif. 

From  San  Frdruisco  From  other  exchanges 

Enterprise  10930  IWmoaks  3672^ 


the  expansion  of  housing  "Uid  in 
dustrial  construction. 

Sewers,  water  and  sanitation  fa- 
cilities,  schools   and   other  «duca- 


der    1,000    population    where    con- 
"It  has  b-icome  obvious  to  every-   struction  is  primarily  of  the  resi- 
.      ^         .    .  I?    ij       ^     •.    one  "»  the  architectural  profession    dential  type. 

As  Commissioner  Field  puts  it,  j  and  to  others  as  well,  that  major  i      Briefly    indexed    and   illustrated. 
The  creation  and  maintenance  of  i  replanning   and  relocation   of  our  j  it  contains  all   essential   informa- 
WT  1,=  „Mi  ^    Mu^I*     1^'  ! larger  communities  cannot  be  de-  '^ion  regarding  building,  including 

public  works  will  facihtate  the   ferre<l   much   longer   if  we   are    to  i  the  following: 
carrying  on  of  a  large  public  works    get  a   reasonable   share  of  enjoy- 1    Legal  requirements  (building  per- 
piogram  when  materials  aiid  labor    ment  and  comfort  from  our  lives  i  mits,  approvals  for  plans  and  s^ec- 
are  fully  available  and  when  the   in  the   future,"  Edmunds  said.         ifieations).  ^ 

construction  industry  requires  such       ..^        .    -,..  .  .       !      Licbt     ventilation     ariri    ft>nita 

projects  to  maintain  a  high  level  ' .,    ^/ J^^'^^'^'fi  *'"»•  communi^es,   tion  reL'ulItions  ^ 

of  employment"  1  '^  'i  believed   that   we  can   effect   "^^^f!?'?^^^"? 

,p,  i.  •  i.-  J  L     ij     niarkea   economies    in    the   co.st   of 

lu*    "l^.f.^^^'^Jrl    *'         Aj    •   Py   services  and  that  we  can  minimize 
he   Civilion    ProA^ction    Admmis-   t^e  evils  of  air  pollution,  excessive 
tration    limits    puMc    works    con- ( ^^j       traffic  hazards,   over-crowd- 
struction  to  this  extent:  jj^^^  ^^^  other  nuisances  which  de- 

It  requires  public  bodies  to  se- 1  tract  from  life  in  our  cities  today.    , 
cure  authorization  for  construction !     "Out    of    our     meeting     should 
of  building.s  such  as  school.s.   ho«?    ' 
pitals  and  municipal  buildings. 

It  does  not  require  them  to  ob-  I  patterned  more  closely  to  the  con- 
tain    authorization     to     construct ;  ditions   affecting   our   present    day 

public    highways,     roads,    streets, '  and  future  modes  of  living."  •/.„  r-  „„*  d    i^-        f\ai^-  i     ^ 

sidewalks,    bridges,    tunnels,    sub-',      While   plans   for  the   convention  I Ji?^„£f*„^*  Buildmg  Officials   Con- 
ways,  pipe  lines,  utility  facilities,  i  are    going    for\Nard    rapidly,    thei^®^"^^  "'^  °^  ^^^  Umform 
sewer    and    water  projects,   dams,  [list  of  speakers  is  not  yet  complete 


PROGRAM  IN  S.  F.  TALK 


Location  of  garage.      | 

Foundations  and  retaining  walls. 

Chimneys  and  fireplacjes. 

Floor  construction.       [ 

Wall  framing. 

Roof   framing  and   cohering. 

Doors  and  stairways. 

Copies   of   the   Dwelliing    House 

icome  at  least  a  good  start  on  plans  i  S^S"?*''"  KV^^nll  °^*^  m-'^u" 
;for  building  an  America  which  is  ij?"^/^^™   ^'^  Pp'"l..^"?^''il" 

ing  Co.,   124   West  Fourth  street, 

Los  Angeles  13,  at  the  following 
rates:  For  non-members  of  the  Pa 


Build 
ing  Code  Assn.,  $.75  ea^h.    Prices 

.anaU    or   drainage    or    irrigation  I  lt^«i.l  pr..bably  W  announced  n«t   S  To?  m'eXrr'rC  "p'acX 
'it   pormila  cor-sf-uction   without!     An   important   pa.t   of  the  con-^^oo^'  Building  Officials  Conference 

authorization   of   all   public   build-   ,    .,,  ,  ,  ,    , 

built  around  four  panel  discussions 

on  schools,  hospitals,  housing  and 

architectural      design.      Architects 


Industrial  trends  of  today  and 
the  future  were  discussed  y^sbtr- 
day  by  E.  0.  Shreve,  vice  presi- 
dent, customer  relations  jiipirt- 
ntent,  General  Btolrif  eompuiy. 
in  a  luneheon  meeting  of  tke  San 
Francisco  Electric  club,  hgld  in  the 
Palace  hotel. 

Shrev?  scored  the  profn^Mtt  of 
Wilson  Wyatt.  who  proposes  tn 
5:ubsidize  the  building  industry'  in 
an  effort  to  spur  production.  Shreve 
said  that  under  the  proposed  sub- 
sidy program  we  are  only  "kid- 
ding ourselves"  that  we  are  hold- 
ing price  levels  down. 

He  advocated  allowing  prices 
which  would  be  an  incentive  to 
producers  to  get  maximum  pro- 
duction.  Then,  he  pointed  out.  if 
prices  go  above  the  veteran's  abil- 
ity to  pay,  give  the  veteran  direct 
help  to  purchase  his  home  and  not 
indirectly  through  subsidy. 

— # 

HARDWARE  MEN  TO 

HOLD  COAST  MEETING 


ings  that  are  decm.?d  essential  and 
cannot  be  defened,  but  builders 
will  not  receive  priorities  for  ma- 


vention  program,  however,  will  beJY  °^*^^   Uniform   Building  Code  | 
-  *^    ^        '  ^.,11  "^'Association    may    be    obtained    by 

writing  the  Colling  Publishing  Co. 

ip , _  . 


John  D.  McLaugUin 

ANO   ASSOCIATES 

CONSULTING   ELECTRICAL 

ENGINEERS 

1641    RUSS   BLOC— EXbrook   5712 
920  Junipera  Serra  —  OE  10197 


teriaL=*  ior  these  buildings. 

"While  it  is  necessary  to  hold 
back  on  the  construction  of  needed 
public  works,"  Commissioner  Field 


who  specialize  in  these  various 
types  of  building  will  serve  as 
panel   leaders. 

Directors    of    the    Institute- will 
arrive  in  Miami  early  in  May  and 


declared,  "this  is  the  time  to  move  1  '^i'l  ^^^^  pre-convention   meetings 

on  the  four  days  preceding  the  con- 
vention. 

The   discussions   of   the   conven- 


BURKE  FORM  CLAMPS 


=»^ 


'^^  TIES  TIMBER   RINGS  CURING   COMPOUND 

'XPANSfON   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  BURKE  A  CO.,  Inc. 
780  Bryant  Street       ■      Sag  Francisco       •       Phone  GArfleld  8768 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 


10th  &  Division   Streets  -   SAN   FRANCISCO 
Main  Office  &  Factory.  401  Pacific  Ave^  Alameda 


KLondike  2-0462 
LAkehurst  2-S377 


Available  In 

Two  Weeks 

• 

McLAREN  CEMENT 
ASBESTOS  BOARD 

4-ft.  X  8-ft.  X  1/8-in.  or  3/16-iD. 
&  f^-in.  Corru.  3-ft.  6-in.  x  8-ft. 

D.ReederCo.,S.F. 

DOofflas  5050 
100  Sacramento  Street 


forward  at  a  rapid  pace  in  prepar- 
ing the  drawings  and  specifications 
and  arranging  for  the  financing  of 
the  ultimate  construction  of  the 
needed  public  works  that  have 
been  deferred  during  the  past  five 
years." 


tion's  principal  theme  topic  of  "Re- 
building America"  will  be  preceded 
by  a  report  by  Sumner  Spaulding, 
Los  Angeles  architect,  who  is  chair- 
man of  the  Institute's  Committee 
on  Urban   Planning. 


TALK  ON  ORGANIZING 
PROFESSIONAL  MElN 

Lester  S.  Ready,  Berkeley 
suiting  engineer,  will  'speak  to- 
night, at  8  p.  m.  in  J^nny  Lind 
hall,  Oakland,  before  a  gnroup  of 
engineers,  architects  aind  scien- 
tists, on  the  subject  of  how  to  or- 
ganized under  the  WagAer  Act. 

The  meeting  is  sponsored  by  the 
San  Francisco  area  gromp  of  pro- 
fessional employees. 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

540  Tenth  St.  MArkct  6705  San  Franciico 

HARBOR   PLYWOOD  CORP.   OF  CALIFORNIA 


serff£ 


Pffv 


CORN    BROOMS 

FOR   EVERY   PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

lobber 


IRUJin  PfiltlTS 

fj  '  "    L  c  b  o  r  c  f  o  r  ^'    C  o  n  » t  c  I '  •  '^ 
To    P  r  o  f  f  '.  s  I  0  ^  cJ    P u  ;  ~\  f  ',.■  -  • 


fRLJUin  PRini  [ompunv 

4th  &  Addison  Sis  ■  Berk'^!oy  2,  Cdii*. 
Phone:  Shnr-Ipy  3440 


\0l'^%i 


Vir«4 


On  May  2  and  3,  the  National 
Contract  Hardware  Association, 
and  the  American  Society  of  Arch- 
itectural Hardware  Consultants 
will  hold  their  first  ammal  Pacific 
Coast  Conference,  in  San  Fran- 
cisco. 

The  meetings  will  be  held  in 
the  French  Parlor  of  the  Palace 
Hotel  on  the  afternoon  of  Miiy  2, 
and  during  both  the  morning  and 
afternoon  of  May  3,  to.  which  all 
distributors,  manufacturers,  and 
the  entire  builders  hardware  in- 
dustry are  cordially  invited, 
con--'  ■  The  followinjr  national  officers 
will  be  in  attendance: 

Wni.  H.  Haase,  Kansas  City,  Mo., 
President,  National  Contract  Hard- 
ware Association;  Joseph  R.  Ray- 
mer,  St.  Paul,  Minn.,  President, 
American  Society  of  Architectural 
Hardware  Consultants;  John  R. 
Schoemer,  Executive  Secretary  for 
both  organizations. 


I 


FlBERGLAS 


■'wm^ 


Safety  FINLENITE  Tread 

Steps,  Nozinffft,  PUtfomu,  Sidewalk  Boxes 

Ail  Tjrpes  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

(SA.N  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREET  .  Phjnc  DOuglas  1175     j 


IMSIilAtlOfl 
KEiPS 


&'<^' 


HEAT  lilSiDi 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


BETHLEHEM   PACIFDC 


COAST 


STEEL 


COIPORATION 


6»i»*rof  Offices:  Son   Francisco 


STEEL 


Distrkt  0#rc«* .-  SmiHIc,  Forflond   Los  Ang«ies.  Solt  lake  CHy 

St— I  Flan*t :  Seoltic,  South  Son  Frondtco,  Los  Ang«l*s 

fabrtcating  Works:  SowHi  Son  Froncitco,  Alomada,  Les  Angelct 

Mill  Depots :  Seattle,  foftl«wid.  Son  Francisco,  Los  Angeles 


''i^¥?i'irir^iririrCr^^trCr<rtrtiit  »i»Ai><>AA<>i!it<5fi>Ai5-l 


<^ 


r 

I  FURNACES 
'  SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  £FFICIENT  SERVICE  IS 

ATLAS  HEATING 

Ara> 

I  VENTBLATING  CO.,  Ltd. 

I  SAN  FRANCISCO  OAIOAND  S 


:;^,)f.if4.J^Jf4t|.l^>^l^tf.^^Jf^J^J^J>^Jl^1^t^.t^1f^^l^t$i^^1^  9¥<"?'?'gn>9<yy»»<>y^ 
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OVERHEAD  DOOR  CO. 

Hion*  Ol/mpk  6312 
5420  San   Pablo  Avo.,  OAKLAND 

• 
PhMM  JUniper  4-7897 

5731  MIorton.  SAN   FRANCISCO 


John  Cassaretto  Co. 


SInco  11 


•  •  and  Sttf'  Aetivo 


BUlLDir^G  MATERIALS 

REAOV>MIX  CONCRETE 

nOCK-SANO-QRAVEL-LIME 

CEMENT-PLASTER-MORTAR 

METAL  LATH-WOOD   LATH 

STUCCO-WIRE-NETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 
Phono:    OArfloM  S7M 
Mh  and  Channol,  Smi 


Efficienf-Firesafe 
Light  Weight 
Easy  to  Apply 


OrHffM 
USiS: 

SHIf  INSUUTION 

FIITER  CLOTHS 

COID  INSUUTION 

SOUND  Df  AOfNINC 

EllCTRICAl  INSULATION 

FIRESAFC  FAftRICS 

DUST  STOr  FILTERS 

LAMINATE  REINFORCINC 


%: 


NOMf  AVAILABie  AT  rOUK 

fNSUIjAriOM    SUPPLY    HOUSf 

...  OR    CALL  .  .  . 


WESTERN  HJiERGiAS  SUPPLY,  lAH. 

>ISTRI6UTORS      •      ENGINEERS-     CONTRACTORS 
739   Bryant  Street      50t»erS967  •  Son   franeiteo   7,  Coiifornia 


Associated  Wood  Products  Co. 

FabricAtors  and  Erectors  oi 
TIMBER  TRUSSES 

E«rkdL«y  8317  1335  SIXTH  ST.,  Barkeky  2,  CdH. 


^  /4(umiHlUm       I       CONTRACTORS— Save  Money  and  Tiim 


wreuglit  liy 


BY    USING 


QUANTITY  SURVEYS 

165  JESSIE  STREET         -        SUtttr  8M1  8AN   FRANCISCO 

LeROY   SERVICE 


PREPARED   BY 


JitflJTOM 


Michel  &  Pfollor 
Iron  Works,  Inc. 


PRODUCTS 


%iitfc  and  Harrison  •  Son  Francisco,  CoUfernta 


■^■•irirtrCrixiriritirU-^''ir^:riririt<i^^  i  'ft  <HI#'<I;  ► 


METAL  TOILET  I 
PARTITIONS 

NOW  available! 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECmCATlOF©. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANlSTfiEL  MADE  IN  SAN  mAiWSOO 
38  raiMt  St  UK.  €193 


^ 


I 


> 


:^^ 


nM>&<. 


^f'St^x 


^\n.*.^r^^  -.^it  -''''ifj'i^wtt.it*«.»«i«sj'ii»™L 


DAILY    PACIFIC    BUILDER 


TUESDAY.  APRIL  50,  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


iMiMd  BvMy  ■prnlnfl,  Exo*pt  taturiay,  Sunday  and  Lagai  HaMdaya 


DATLT  PACIFIC  BjnuyER  la  the  pioneer  oonatrueUon  daUy  of  tha 

Pa4>tflc  Goaat,  lUlntalnina  a  compieu  naws  raporttng  aarrtoa 

oovarlng  all  principal  building  and  «iclnaermK  prolacta; 

oon«oUdatad  January  ^  itA,  with  Laravi'a  Id^aaca 

Construction  lUtportab  A  Ltigtl  Nawapapat  of  gmi- 

and  circulation  as  defined  by  tha  Bupariar 

Court  of  Saa  Frandaco  County. 

SUBSCRIPTION  RATES: 
98JM  pai  Manth;  ISO  par  Year  (Payable  in  Advanaa).  Slnfla  Capy,  lia 

■ntared  aa  Saoood-Clasa  matter  July  2£.  1907,  at  the  poet  ofnoe 
at  San  Franolaco,  California,  under  the  Act  of  March  S,  U7V 

PnUttlMdW 
STARK-RATH  PRfffTING  A  PUBLISHING  Oa     '^ 
Under  a  nuuiaceiiieiit  afrecHMnl 
F.  W.  DODGE  CORPORATION.  .^^ 

Q.  E.  MoOAVRAN,  Editor  J.  B.  ODOERS,  AdvartMnf  Manasar 

466  Teath  St,  Sui  Francisco  3  TsLi  MAtkal  7110 


BUILDING  SECTION 


NEWS  INDEX 

For  convanlant  raferanoa,  nawa 
reports  In  this  section  are  ciasal* 
fled  as  folio%vs: 


Commerolal  BIdgs. 
Educational  BIdgs.  . 
Hospitals 


Induetrlal    BIdgs. 
Public  Buildings 


1-  a 

t-10 

11 

12-IS 

14-17 
18-1« 


Religious  Buildings  

Social,  Recreational  BIdgs.  SO'ZI 

Residential   Buildings  22-10 

Transportation  BIdgs. 27 

Misoellanseus  BIdge. 28-80 


4/30/48  —    9 

PROSPECTIVE   BIDDERS 
SCHOOL  BUILDING        Cost  175.000 
SUSANVILLE.  Laaaen  County,  Calif. 

Main  and  Berkeley  Sts. 
Construction  of  new  one-story  c(m- 

crete      classroom      Junior      coUeee 

building  (80x210  ft). 
Owner — Lassen    Union       igh    School 

District,    G.    A.    Collyer,    principal, 

Lassen    Union    High     School    and 

Junior  College,  Susanville. 
Architects— R.   D.   Taylor,  718  Court 

St,  Susanville,  and  Chas.  F.  Dean, 

California  State  Life  Bldg.,  Sacra- 
mento. 

As  previously  reported,  bids  will 
be  opened  May  6,  8  P.  M. 

Plans  and  specification^  are  on 
file  with  the  architect  or  the  prin- 
cipal. 

Each  bid  must  be  accompanied  by 
certified  check,  cashier's  check  or 
bidder's  bond  for  5%  of  the  bid.  pay- 
able to  the  order  of  Lester  R.  Davie, 
cleric  of  the  school  board. 

The  following  contractors  have 
taken  out  plans: 

Charles  Hageman,  €09  North  St, 
Susanville. 

B.  &  R.  Construction  Co.,  268  Mar- 
ket St,  San  Francisco. 

Tranawestem  Construction  Co.,  Inc., 
1402  Front  St.,  Sacramento. 

L.  G.  Shalz,  Route  1,  Box  22,  Chico. 

Moore  A  Roberta,  693  Mission  St, 
San  Francisco. 


Peck,  Mont,  for  the  InstallaUon  of 
electrical  work,  equipment  and  ma- 
terials in  the  Fort  f^ck  powertiouse 
on  the  Missouri  river,  at  the  Fort 
Peck  damslte.  approz.  10  miles  SB 
of  Glasgow,   Mont;   Serial  48-31. 


1  2 


1-6— COMMERCIAL  BLDGS. 


4/30/46  •     4 

COMPLETING  WORKING 

DRAWINGS 

MEDICAL-DENTAL  liUILDING      . 

Cost  $20,000 

SAN  LEANDRO,  Alameda  Co.,  Calif. 

Construction  of  one-story  wood  frame 
medical -dental    building:    coraposl- " 
tlon  roof,  linoleum  floors,  etc 

Owner— Dr.  C.  L.  Hoffman. 

Architect — J.  Clarence  Felciano,  4010 
Montftclto  Ave.,  Santa  Jiosa. 


1 4/30/46  3 

SUB-CONTRACTS  AWARDED 
STORAGE  BUILDING 

Contract  Price  124,800 
SACRAMENTO,  Sacramento  Co\mty, 

Calif.  23rd  and  "S"  Sta. 
Construction  of  one-atory  heavy  mill 

type  atorage  building  (80x160  feet), 

with    corrugated    aluminum    exte- 
rior. 
Owner— Carl    Fiedler,    1108   43rd    St., 

Sacramento. 
Architect  —  Leonard    F.    Starks,    416 

Native  Sons'  Bldg.,  Sacramento. 
Contractor — Chas  F.   Unger,  2426  7th 

Ave.,  Sacramento. 
Plumbing— L.  U.  Plummer,  1019  j   St. 
Electric  Wiring— Manuel  Joseph,  1020 

J  St 
Sheet    Metal— Wagner    Sheet    Metal, 

2217  Broadway. 
Tile   Work— H.    P.    Fischer   Tile    Co.. 

2205  J  St. 
Glass  and  Mill  Work— Sierra  Mill  & 

Lumber  Co.,  2nd  and  V  Sta. 
Foundations    and    Concrete — Carl    R 

Fiedler,  3000  Broadway. 
Lumber — Burnett    &    Son,    11th    and 

G  Sta. 
Painting— W.  H.  Raymond,  2710  Don- 

ner  Way. 
Lathing    and     Plastering  —  Norman 

Hill,  4920  15th  Ave. 
Linoleum  —  Chander     Linoleum     Co., 
1310  K  St 

All  of  Sacramento. 
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4/30/48 

SITE   SELECTED 

PLANT  Estimated  Cost  $280,000 

SANTA  CLARA,  Santa  Clara  Co., 
Calif.  Pasetta  Tract 

Construction  of  one-story  reinforced 
concrete  packing  plauit  (309x125)  to 
include  freezing  equipment  for 
fruits  and  vegetables,  estimated  to 
coat  1110,000  of  total  cost,  and  alter- 
ations to  Mountain  View  plant 

Owner — Three  Riooona  Packing  Co., 
c/o  Paul  H.  Polizzi,  El  Camlno 
Real,   Mountain  View. 

Plans  by  contractor — Pasetta  Con- 
struction Co.,  2390  Park  Ave.,  Santa 
Clara. 

14-17— PUBUC  BLDGS. 

4/30/48  ••17 

PLJ^NNED 

JUVENILE    HOME         Cost    150,000 

RENO,    Waahoe    County,    Nevada. 

Conatructlon  of  Juvenile  detention 
home  to  provide  for  ten  Inmates. 

Owner — County  of  Washoe,  Court- 
house. Reno. 

Architect — Eklward  Parsons,  800  Ar- 
lington  St,   Reno. 


4/30/48 

FUNDS  AWARDED 

SCHOOL  BLDG.        Eat  Coat  |471,600 

BOUNTIFUL,  Davia  County,  Utah. 

Conatructlon    of    Junior   higji    achool 

building. 
Owner — Davis     County    School    Dia- 
trict,  Elmer  J.  Hartvlgsen,  superin- 
tendent Davis,  Utah. 
Architects  —  Ashton    &    Evans,    Salt 
Lake  City,  Utah. 

The  Bureau  of  Community  Facili- 
ties,    Federal    Works    Agency,    2223    ^,9q,^^ 

In  preparation  of  plans.  '  hi-aim^ 
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4/30/48 

PREPARING    PRELIMINARY 

PLANS 

MEMORIAL  BUILDING     ] 

BIGK^S,  Butte  County,  Calif. 

Construction  of  war  memorial  build- 
ing. 

Owner — County  of  Butte,  Courthouse. 
Oroville. 

Architect  — E.    Geoffrey    Bangs, 
Market  St,  San  Francisco. 


805 


1  5 


!  JUVENILE  HALL 

i  OROVILLE,  Butte  County,  Calif. 


1  0 


Construction  of  Juvenile  halL 
Owner — County  of  Butte,  Courthouse, 

Oroville. 
Architect  —  E.    Geoffrey    Bangs, 

Market  St.,  San  Francisco. 


605 


•• 


4/30/46 

CONTRACT    AWARDED 

WAREHOUSE  and  SHOWROOM 

Estimated  Cost  $17,000 
EAST  OAKLAND,  Alameda  County, 

Calif. 

Construction  of  1-story  stucco  ware.- 

house   and    showroom    (140x40   ft), 

plate  glass  front 
Owner  — Laurel    Plumbing    Co.,    3312 

Jordan  Rd.,  Oakland. 
Contractor  —  Western     Construction 

Co.,  c/o  owner. 


2-8 


4/30/46 

PREPARING   PLANS 

AUTO  SALES  BUILDING 

Estimated  Cost  $50,000 

VALLEJO,  Solano  County,  Calif. 

Construction  of  two-story  auto  sales 
building,  tar  and  gravel  roof,  roll- 
ing steel  doors,  asphaltic  tile,  lino- 
leum, plaster. 

Owner— Withheld. 

Architect— Charles  E.  J.  Rogers,  Phe- 
lan  Bldg.,  San  Francisco. 
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4/^/46 

FUNDS   AWARDED 

COLLEGE  BLDGS.  Est  Cost  $180,000 

MESA  COUNTY,  Colo.  Mesa  County 

Junior  College. 
Construction    of    women's   dormitory, 

kitchen,    dining  hall   and   cafeteria  i  4/30/45 

building  ,      ,      ,       ^„  i  BIDS   OPENED 

Owner-Mesa  County  Junior  College,    p^jj^,j,jj^^    j,,j.^, 

Horace  J.  Wubben,  president.  Mesa  |  guRLEY,   Idaho.    U.   S.   Post  Office. 
County,  Colo.  .   .  .  ^„      r>„„„«r  i  Interior    and    exterior    painting    and 

Architect -Paul     Atchison,     Denver,       miscellaneous  work. 

S2'°  T,  r^  .     Tiv.    1     'owner— Federal  Works  Agency,  Pub - 

The  Bureau  of  Commumty  Facih-;     „^    Buildings    Administration,    of- 

tles.     Federal     Works     Agency.    2223;     ^^^^  ^j  ^^^  district  engineer,  838  U. 

Fulton  St.,  Berkeley,  Calif.,  awarded  ,     g  Appraiser's  Bldg.,  San  Francisco. 

funds  in  amount  of  $6750  to  assist  in  j  j^^   Bidder— Grohne,    Inc..   Decatur, 


4/30/48  •     •    2  0  i 

BOND   ELECTION 
SWIMMING  POOL  Cost,  |75,000 

SAN  ANSELMO,  Marin  County.  CaL 

Municipal    recreation    area    behind 

Red    Hill    achool    on    Sir    Francis 

Drake  Blvd. 
Construction   of   conoete  swimming 

tank    and    Necessary    chlortnation 

faciUUes. 
Owner — City   of   San   Anselmo,    Ray 

Overdick,  City  Clerk,  San  Anselmo 

The  city  of  San  Anselmo  will  vote 
May  28  on  a  proposal  to  issue  bonda 
in  the  amount  of  175,000  to  finance 
above  construction. 


PLANS  ON  FIU 


The   f«ll«wlne    list    of    plans    and    epsclfloattons    for    eonetruottoo 

prsjadta  are  now  svailabia  for  Inspection   st  the  office  of  OAIL.Y 

PACiriC  BUILDER.  468  Tanth  Street,  San  Franeleoe. 


¥^%rk 


Looation 


Bid  Opening  Date 


Sprlnklar  iByatam 
Spec.  17SM 


Inyokera 


S- t 


22426— RESIDENTIAL 
BUILDfffGS 


4/30/48  ••24 

NEGOTIATING    CONTRACT 

RESIDENC;E  Elst  Cost  $15,000 

SAUSALTTO,    Marin    County,    Calif. 

Monte  Mar  Tract 
Construction  of  IH -story   residence; 

two   baths. 
Owner — Capt   Hurt   c/o   Architect 
Architect — Conrad     F.     T.     Kett,     75 

Cresclenta  Dr.,   Sausalito. 

A    contract    is    now    being   negoti- 
ated; announcement  shortly. 


Tower  Alterations,  B!tc. 
S^>ec  174BS 


Inytricem 


S-  • 


Outside  UtillUes 
Spec  176«3 


Inyokem 


5-  8 


Steam  DiMribution  System 
Spec  175015 


Inyokam 


5-12 


Roads,  Paridng  Area.  Etc. 
Spec  1780s 


Inyokam 


5-18 


Street  Llf^ting  System 
Spec  175H 


Lnyokem 


S-IS 
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I      SUB  •  BIDS  WANTED 

CMntml  o^ntraiotors  desiring  sub-Mds  an  any  Jab  are  invited  ts  make  known 
their  ro^#reiwewta  in  this  oolumn.    Tlioro  is   no   eharge  for  this  sarvloa. 

IModteal  ftlds^  Lafayotto;   No  h^  opening  data  oot. 

I     A.  J.  Iloppar  Oo^  Mt  Tawfton   St.   San  Frandsoo   (MArkot  TOft). 


4/30/48 

CONTRACT   AWARDED 

BUNGALOW 

SAN  FRANCISCO.  1855  Market  St      j 

Construction     of    three-room     studio 

bungalow,     two     fireplaces,     paved  > 

warks,  sun  terraces.  ' 

Owner — Morden  Buck,  c/o  architect  i 
Architect  —  Conrad    F.    T.    Kett,     75 

Cresclenta  Dr..  Sausalito.  ^_^ 

""^rl^n'Z^lim^vlSl^y'  '"  ^''"*  '  Alter  Auto  DIaplay  Roem.  1175  Potrew,  Ave.  S.  F.;   Bid.  open  May  S. 
green  Ave.,  miu  vaue>.  BiaTTOtt  *  HUp^  SIS  Harrison  St.  San  Frandoco  (DOuslas  0700> 


(School  BIdgn  Main  and  Borfceioy  Sts^  Susanvlilo;  Bids  open  May  i^  •  P***. 
j     U  O.  Sttala,  Routo  h  BoK  SS.  Chloo  (Chloo  1068). 

Tranawaotom  Constr.  Ca,  1402  Front  St.  SacramMito  (Skcto.  8-lt7S) 
i     B.  Jk  Rj  Oonstr.  Co.,  288  Market  St..  San  Francisco  (DOuglas  7518). 

Moor*  tc  Roberts.  80S  Mission  St ,  San  Francisco  (OArflekS  857»} 

B.  A  R  Constr.  Co.,  268  Martcet  St,  San  Fimncisoo  (DOuglas  761S). 

Charles  Hageman.  800  North  Btroot,  SuaaBTlIla^ 


2  4  ! 


Rademann-Ouieto,  40   Ringold   St.,    San   Franolsoo    (MArket   8151). 
Carrtoo  A  Gautier,   385  Ocean   Ava,   San   Francisco   (JUnlper   4-8iSl). 


preparation  of  plans. 
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SUB-CONTRACTS  AWARDED 
MEDICAL  BUILDING       Cost  $35,000 
ALBANY,     Alameda     County,     Calif. 

Solano  Ave.  and  Stannage  St 
Construction   of   medical   building   to 

provide  six  office  suites. 
Owner — Dr.     Robert     McMahon,     city 

health   official,  Albany. 
Architect- William    H.     Young,     1158 

Garfield  Ave.,  Albany. 
Mechanical  Engineer— Albert  A.  Cod- 

dlngton    Co.,    251    Kearny    St.,    San 

Francisco. 
Contractor — Harry    S.    Paddock,    1044 

Key  Route  Blvd.,  Albany. 
Roofing — H.    Sqhroeder,   6757   Mound, 

El  Cerrito. 
Plumbing — Tlmmons  &  Berk,  316  15th, 
Richmond. 
Electric  Wiring- Moore  Electric  Shop, 

901   Mason,  Albany. 
Plumbing — Spiersch    Bros.    Plumbing 

&  Sheet  Metal  Works,  320  13th  St., 

Richmond. 
Sheet  Metal — Owens  Sheet  Metal,  1616 

Carlton,  Berkeley. 
Glass  — Cobbledick-Klbbe    Glass    Co., 

Washington  at  3rd  St,  Oaidand. 
Hardwood    Floors — Western    Door    & 

Sash    Co.,    5th    and     Cypress    Sts., 

Oakland. 
Iron  Grille  Work — Pacific  Iron  Works, 

1155  67th  St.,  Oakland. 
Brick    and    Stone    Work — Evens    Co., 

Oakland. 
Grading — J.    Henrj-    Harris,   2657    9th 

St,  Berkeley. 
Foundations — A.    J.    Marin    &    Sons, 

1040  Murray  St.,  Berkeley. 
Lumber   and    Mill   Work— El    Cerrito 

Lumber    Co..    1206    San    Pablo,    El 

Cerrrito. 
Hardware — E.  M.  Hundley  Hardware 

Co.,  662  Mission  St.,  San  Francisco. 
Painting— Gllllspe    Paint    Co.,    Rich- 
mond. 
Lathing  and   Plastering — Sal   Amato, 

1612  Francisco  St.,  Berkeley. 

The  owner  Is   now   taking  bids  on 
asphaltic  tile. 


4/30/46  *•     3 

TO   START   WORK 

WAREHOUSE  Coat   $43,700 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co..  Calif.  Victory  Ave. 

Construction  of  steel  frame  ware- 
house. 

Owner  —  United  Airlines,  Bayshore 
Highway,  South  San   Franciaco. 

Contractor— R.  A-  Cullen,  478  Jackson 
St.,  San  Francisco. 


4/30/46 

FUNDS   AWARDED 

SCHOOL  ADDN.       Est  Cost  $192,490 

LA  JUNTA,  Otero  Co.,  Colo.   Lincoln 

School. 
Fifteen  -  room     addition     to     Lincoln 

School. 
Owner -Otero  County  School  District 
No.  11,  G.  Kent  McCauley,  superin- 
tendent of  schools. 
Architect— Charles  E.  Thomas,  Colo- 
rado Springs,  Colo. 
The  Bureau  of  Community   Facili- 
ties,    Federal     Works     Agency.     2223 


111.,  $2,844. 
Other  bidders  were: 
R.   A.  Newman,  McMlnnville,   Ore., 
$3,015. 
Glen   Christenson,   $3,245. 
Gettle   Decorating   Co.,   $4,988. 
Jack  Plcoult  $5,480. 


4/30/46 

SUB-CONTRACTS  AWARDED  

S^Pu'i?    Marin     County.     Calif .  j  ««;••  l*^t„^*^  ^IT^*  «*  D*^"  •*-  ^l  ^'^'    ""f"  .T:!,  *!S.^ 
Comer   of    Francis   and   Kentfleld-  |     C**i  N.  Swenson  Co.,  8S0  Stockton  Ave^  San  Jose   (BAllard  2802). 

Co^tSon    of   two-story    realdehce  I  ^!!*''„^P*r  M*"*^  V«"  Ness  Ave.  and  Vallejo,  S.  F.;    Bids  op«»   May  ^  M. 

and   swimming   pool    (40xio),   eight  !     G.  P.  W.  Joiaen  A  Sons.  Inc.  880  Market  St,  S,   F.    (OArfield  2444). 

feet  deep.                                                <     UartlnoUi  Constr.  Ca.  44  Mary  St.   San  Frandsoo   (OArfield,  8277) 
Owner  and   Builder — Charles   Green-  , >  -— 

berg,  3116  23rd   St,  San  Francisco.  '  Alter  Restaurant,  374  Bush  St.  S.   F.;    Bids  open   April   30,   Noon. 
Plans  by  owner.  \     Elvln  C    Stendell,  2278  Market  Street   San   Francisco    (HEmlock  6352) 

Roofing— Booth    &    Uttle,   l47    Mag-  j     Monson  Brothers,  476  Sixth  Street     San  Frandsoo  (DOuglas  tBiT). 

nolla  Ave,  Larkspur.  j , _— _-^— — 

Plumbing— Shields    Co.,    703    3rd    St,  '  Auditorium.  St  QabrisI  School,  S.  F.;  Bids  open  May  1,  10  A.  M. 

San  Rafael.  .     Moore  St  Roberts,  803  Mission  St,  San  Francisco   (OArfield  8570) 

Electric  Wiring — L.  H.  Leonardl  Elec- 


-tric  Construction  Co.,  717  Francisco  |  Auto  Sal4s  and  Service  Bldg.,  Shattuek  and   Durant,   Berkeley;    Bids  open 


Blvd..  San  Rafael 
Heating    and     Sheet    Metal  —  Atlas 

Heating  &  Ventilating  Co.,  557  4th 

St,  San  Franciaco. 
Tile  Work— Meda  Art  Tile  Co. 
Glass— Smith  Glass   Co.,   638   4th   St, 

San  Francisco. 
Hardwood  Floors — West  Coast  Floors, 

1918  E.  38th  St.,  Oakland. 
Foundations    and    Concrete — McPhall 

Fuel  Co..  917  C  St,  San  Rafael. 
Lumber— Henry  Hess  Co.,  620  Srd  St, 

San  Rafael. 
Mill  Work— C.   C.  Relnhardt  Co.,  199 

Greenfield  Ave.,  San  Rafael. 


May   8,   5:00   P.    M. 
Willis  F.  Lynn,  1040  Folger  Ave.,  Berkeley  (BEriieley  8044). 


18.1d— RELIGIOUS  BLDGS. 


4/30/46 

PREPARING  WORKING 

DRAWINGS 
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BIDS  WANTEO>-TO   BE   OPENED 
MAY  17   2  P.  M. 

COUNTY  JAIL  ADDN.     Cost  $68,040 
OROVILLE,  Butte  County,  CaUf. 
Construction   of  county  Jail  addition 

to  provide  5300  square  feet  of  space 

for  35  additional  inmates. 
Owner — County  of  Butte,  Courthouse, 

Oroville. 
Architect  —  E.    Geoffrey    Bangs,    605 

Market  St.,  San  Francisco. 


••     8 
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CONTRACT   AWARDED 

FACTORY  BUILDING    Cost  $225,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo County,  Calif. 

Construction  of  a  reinforced  concrete 
and  structural  steel  factory  build- 
ing and  offices,  composition  roof, 
etc. 

Owner — N.  Rothman,  c/o  engineer. 

Engineer  —  Myron  C.  Gould  Asso- 
ciates, 701  Sansome  St.,  San  Fran- 
cisco. 

Contractor— Rademann  &  Gulsto.  40 
Ringold  St,  San  Francisco. 


4/30/46 

PLANS  BEING  FIGURED— BIDS 

OPEN   MAY  8,  5  P.  M. 

AUTO  SALES  AND  SERVICE 
BERKELEY,  Alameda  County,  CaUf. 

Comer  Shattuek  and  Durant  Sts. 
Construction   of   one-story   and    mez- 
zanine    reinforced     concrete,     steel 

trusses,     auto     sales     and     service 

building  (165x110  ft). 
Owner  —  Russell    Pafterson,    Lincoln 

and  Mercury  automobile  agent 
Architect  —  John     B.     Anthony,     178 

Grand  Ave.,  Oakland. 

Plans  are  being  figured  by  the  fol- 
lowing contractors : 

WllUa    F.    Lynn,    1040    Folger    Ave., 
Berkeley. 

C.  M.  Tlegland,  773  University  Ave., 
Berkeley. 

Doty  &  Lockwood,  2003  E.  14th  St., 
Oakland. 

J.   R   Armstrong  Construction   Co., 
Box  216,  El  Cerrito. 

Stolte.   Inc.,   8451   San   Leandro   St., 
Oakland.  ^ 


i^rmon'  ^r'  Berkerev  °  Cairf^"iwaM^  1  CHURCH  Cost  $200,000 

m  preparation  of  plans.  '-' 


4/30/46  •'     9 

BOND    ELECTION 
SCHOOL    ADDITION 

E^stlmated  Coat  $136,000 
SAN    JOSE,    Santa    Clara   Co..    Calif. 
15-acre  site  on  Alum  Rock  Ave. 


nox   Sts. 

Construction  of  concrete  and  steel 
frame  church  building  to  seat  ap- 
proximately 1000. 

Owner— Seventh  Day  Adventists. 

Architect— John  ^.  Anthony,  428  13th 
St.,  Oakland. 


Constmctlon^of  "aidltionafclass-rooms  !  ^"f  "/^^-/lath  S^°olkland  ^^'°" 

and   recreational  center.  ,      Bldg.,  428  13th  St.,  Oakland. 

Owner  —  Alum    Rock    Union    School 
District,    Thomas    P.    Ryan,    prin- 
cipal, Alum  Rock  School,  San  Joae.  , 
Architect— Not  announced. 

The  Alum  Rock  Union  School  Dis- 
trict will  vote  May  28  on  a  proposal 


2a21— SOOAL  AND 
RECREATIONAL  BLDGS. 


to  issue  bonds  in  the  amount  of  S136,-.j  4/30/^^ 
000.  proceeds  of  which  would  be  used 
to  finance  above  construction. 


2  0 


4/30/46 

PLANS    COMPLETED 

DUPLEXES      Estimated  Cost  $80,000 

SAN  MATEO,   San   Mateo   Co.,  Calif. 

128-foot   frontage    on    east    side    of 

Bayshore   Highway,    extending   i85  ; 

feet  east,  at  a  point  approximately  . 

opposite  Santa  Inez.  l 

Construction  of  eight  duplexes,  four  i 

rooms  each. 
Owner  and  Builder— J.  H.  Dore,  1017  ; 

El  Camino  Real,  Burllngame.  , 


•• 


2  ( 


12-13— INDUSTRIAL 
BUILDINGS 


♦•13 


4/30/46 

PLANS   ON    FILE 

INYOKERN,  Kern  Co.,  Caiu— A 
set  of  plans  and  specifications  Is  on 
file  in  the  office  of  DAILY  PACIFIC 
BUILDER,  465  10th  St.,  San  Fran- 
cisco, for  the  construction  of  outside  j  4  ,30/46 
utilities,  service  and  appurtenances  '^' 
in  connection  with  the  research  lab- 
oratory at  the  Naval  Ordnance  Test 

Spec.     17643.    As 


PRELIMINARY    PLANS 
I  COMPLETED 
IVETEPLANS'  MEMORIAL  BLDG. 
i  PETALUMA,   Sonoma  County,  Calif. 
i  Construction   of  one-story   reinforced 
I      concrete,     brick     veneer     veterans' 
memorial    building    to   conform    to 
!      Civic  Center  architecture. 
I  Owner — City  of  Petaluma. 
I  Architect — J.  Clarence  Felciano.  40x0 
''     Montecito  Ave.,  Santa  Rosa. 
!      A    bond    election    will    be    held    to 
I  finance  construction. 


2  0 


PRELIMINARY    PLANS 
COMPLETED 

VETERANS'  BUILDING 


9.1 0— EDUCATIONAL 
BUILDINGS 


4/30/46  3 

SUB-CONTRACTS  AWARDED 
WAREHOUSE  Cost  $73,000 

FRESNO,  Fresno  County  Calif.  West 
side   of   H    St.,    between   Calaveras 
and  San  Joaquin  Sta. 
Conatructlon  of  one-atory  reinforced 

concrete  warehouse   (350x90  ft). 
Owner— Budd    &    Quinn,    1560    H    St.. 

Fresno. 
Contractor  —  Trewhitt     Shields     A 
Fisher,     Pacific     Southwest     Bldg., 
Fresno. 
Excavation    and    Fill — Volpa    Bros., 

Route  8,   Box   175,  Fresno. 
Reinforcing    Steel— Kyle    Co.,    346    G 

St.,  Fresno. 
Electric  Wiring  —  Robinson  Electric 
Co.,  138  N.  Van  Ness  Ave.,  Fresno. 
Structural  Steel  and  Miscellaneous 
Iron — EJngfer  Iron  Works,  535  San 
Carlos,  San  Jose. 


Concrete  Cottiiig 
essors  Rented 


4/30/46  •     < 

BONDS   VOTED 

SCHOOL  BUILDING 

ALAMO,  Contra  Coata  County,  Calif. 

Conatructlon    of    3    additional    class- 
rooms for  achool  plant 

Owner — Alamo  Grammar  School  Dis- 
trict 

Architect— Wm.  G.  Merchant,  67  Poat 
Street    San    Francisco. 
The    school    district    voted     bonds 

April  25  in  the  amount  of  $37,000  to 

finance  construction. 


Station,  inyokern  ^y^.  -'"''•--,  gueRNEVILLE.  Sonoma  Co..  Calif, 
previously  reported,  1""™P^  «"°^^  .^'J^  1  Construction  of  wood  frame  and  wood 
for  the  above  work  will  be  received  |  „-..-_.._  veter-Tiq'  memorial  build- 
May  8.  11  A.  M.,  by  the  U.  S.  Navy,  1  fi^**"""^  veterans  memorial  nuim 
officer  m  charge  of  construction,  j  Qw/er-Sonoma  County. 
Naval  Ordnance  Test  Station,  ^yo- .  ^rchltect-J.  Clarence  Felciano,  4010 
kern. 


1  3 


4/30/46 

PLANS  ON    FILE 

INYOKERN,  Kern  Co.,  Calif.— A 
set  of  plans  and  specifications  and 
addendum  No.  1  are  on  file  In  the 
office  of   DAILY    PACIFIC   BUILD- 


Monteclto  Ave.,  Santa  Rosa. 
A    bond    election    will    be    held 
finance   construction. 


to 


2  0 


4/30/46 

PRELIMINARY  PLANS 

COMPLETED 

T^R    4fi  slOth   St     San   Francisco    for  i  VETERANS'  BUILDING 

ER,   46  510th  St.,  San   *Janci8Co    for  gONOMA.  Sonoma  County,  Calif. 

the  construction  of  steam  distribution  reinforc^    concrete 

and    aJteratlon    «f    ^f»""g    «>'f  «^«'  veterans'  memorial  building. 

area  FH.  at  the  Naval  (Ordnance  Test  owner-Sonoma  County. 

Station,     Inyokern;     Speal.DW.    >^  Architect- J.   Clarence  Felciano,  4010 

previously     ^^Pf "f  •     ^  ^s     for     the  Montecito  Ave.,  Santa  Rosa. 

/  above  work  will  be  received  May  13,  .     w^^j    _i     */          in    k.«.    t,.«i/i    ♦r. 

^11  A  M.,  by  the  U.  S.   Navy,  officer  nnan^  cons  ^ctlSn 

in  charge  of  construction,  Naval  Ord  f">ance  construction 

nance  Test  Station,  Inyokem. 


4/30/46 

PROCEED   ORDER 

TRAILERS 

MARYSVILLE,   Yuba  County,   Calif. 

Repair  and  rehabilitate  100  trailers. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Franciaco. 

Contractor  —  Los     Angeles     Trailer 
Service,  704  S.  Spring  St,  Loa  An- 
geles. 
Completion  date  May  26. 

4/30/46  ••2  6 

PLANNED 

SUBDIVISION 

EL  CERRITO.  Contra  Costa  County, 

Calif.  Fairmont  Ave.  east  of  Santa 

Fe  Railroad  tracks. 
Construction  of  300-home  aubdivlslon. 
Owner — John  J.  Jerome,  321  Bush  St., 

San  Francisco. 
Architect — Not  given. 


2  6 


4/30/46 

PLANNED  I 

SUBDIVISION  ' 

SAN  PABLO,   Contra  Costa   County,  1 

Calif.  Site  between  RolUngwood  and  • 

Watson  Sts.  i 

Constructlen    of    1250-hofne    subdivi-  j 

slon.  I 

Owner — John  J.  Jerome,  321  Bush  St.,  1 

San  Francisco.  | 

Architect — Not  given.  ■ 


4/30/    46 

PREPARING   WORKING 

DRAWINGS 


4/30/46  ••12 

PLANNED 

EXPANSION  Est.    Cost    $80,000 

ALAMEDA,    Alameda   County.    Calif. 
EiXpanalon    of    boiler    room. 
Owners-United  Engrg.  Corp.,  foot  of 
Main  St,  Alameda. 


4/30/46  •     2      j 

PLANNED  ; 

SUBDIVISION  i 

Estimated  Cost  $3,250,000  i 

SAN  MATEO.  San  Mateo  Co..  Calif.  ! 
Short  View  Tract  former  golf  j 
course  bounded  on  west  by  Bay-  j 
shore  Highway,  on  east  by  the ' 
bay,  north  by  Peninaular  Ave.  and 
south  by  Poplar  Ave.  ! 

Construction   of   375-unlt  subdivision.  , 

Owne  rand  Builder — Newbridge  Park  j 
Realty  Co.  } 

Engineer— William    D.    Soule,    215    B 1 


St,  San  Mateo. 
Work  is  expected  to  get  under  way 
shortly. 


4/30/46 
PLANNED 


1  2  i 


SCHOOL  BUILDING         Cost  $28,000    ADDITION  Est  Cost,  $50,000 

SANTA  ROSA,  Sonoma  County,  Cam.  1  ALAMEDA.   Alameda   County,   Calif 


Between  Santa  Rosa  and  Sebaato 

poL 
Conatructlon    of   wood    frame    achool 

building,  concrete  floor,  wood  roof, 

four  classrooma  and  office. 
Owner  —  Wright    Elementary    School 

District   Santa  Rosa. 
Architect — Clarence  J.  Gelclano.  4010 

Montecito  Ave.,  Santa  Rosa. 


Addition  to  plant. 
Owner — Llato  Pencil  Corp..  1718  Park 
St.,  Alameda. 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and  Commercial 
—FREE    ESTIMATES— 

*       *       *        ^ 

Easy  Overheftd  Door  Co. 

Phone  THomwall  3118 
gyyyyy    2808  San  Pablo  Ave^  Berkeley 


1  3 


4/30/46  • 

BIDS    POSTPONED 

FORT  PECK,  Mont.— Until  May  6, 
10  A.  M.  (bid  opening  date  postponed 
from  May  1),  bids  will  be  received 
by  the  U.   S.  Bhiglneer  Office,  Fort 


Compr 


PORTABLE  WELDERS 

Air  Took  of  AU  Kimb 

GLEMBKIINA  CO. 

2277  JSTROLD  AVKlSiUlfi 


FLUORESCENT 

plttttC  Im  4$  icimt^fj}  U^iUm^  iummit 

WAuMT  8900 


FLUORESCENT  PRODUCTS  CO 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MlSSICtt^  STREET 


SAN  FRANCISCO,  12 


^hmu:  DEUwarc  7313 


eAMERSTON  &  GREER  LRMRER  GO. 

Wholessle  and  JoblxBg  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 


8a ih    Frandsoo 
1800  ARMY   STREET 
A't  water  1800 


OaklanJ 
S001    LIVINGSTON    STREET 
KEIlOO  4-11 


^  BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Siaks 

Woll   Cobinaft 

Floor  Cablnott 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

NONEER  APPLIANCE 

COMPANY 
1355  MARKET  •   SAN  FRANCISCO 

i  UNderhill  2727 


INSULATION 


lATTS  .  RLANKET  &  RLOWN  TYFtS 

SUPPLIERS  &  APPLICATOtS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Ifu^ators  for  the  Pacific  Coast  TofopfeoSO  KEII09  2-3^M 

OAKLAND  1,  CAUF. 


16S0  MacARTHUR 


UNIFORM    ^    DEPENDABLE 


There  is  ne 

substitute 

f  er  geed 


••• 


-lli 

IBBIMMU 


i 


PACIFIC  PRODUCTS 

PIASTER 
CRAFT 

^CONSTIVCnOII^ 


^ACIfiC  PORTLAND  CtMENT  COMPANY 


uASi.'ilbt  ;,£ 


>i^i^atf.W.C^. 


TUESDAY,  APRIL  30.  1 946 


DAILY    PACIFIC    BUILDER 


NliniMtM«D*»«K^^ 


RAGE  3 


MDVANCC  COMSTBUCflON  RSPOBTS 


EngiieeriDg  Section 


NEWS  INDEX 

For  eonvenlent  r«f«r»nc«,   new* 
raporu  In  this  ••otion  mrm  olaMl- 
fl«d  a«  follows: 
Water  Supply  and  Sowago 

•lopMal  Planto Si-« 

Brld0M 8S 

Dams.  R«*«rvolrs  ana 

Oredglttg  


Docks,  Piors  A  Hartoors—. 
Parks,  Airports  and 

Playgrounds 

Railroads,  Subways  and 

TuDaels   

Electric  Lighting  and 

Transmission   Linas  

Sewors 


Streets  and   Highways. 

Gas,   WatM-   and   Oil    Pips 


M 


S7 


40 


41 


(10)  90  tons  liquid  asphalt,  SC-3; 

(11)  45  cu.  yds.  light  stone  riprap; 

(12)  538  lin.  ft.  Umber  bridge  raiUng; 

(13)  436    cu.    yds.    class    A    portl&nd 
cement  concrete: 

(14)  206,000    lbs.     furnish     structural 
steel ;  ' 

(15)  206,000  lbs.  erect  structural  steel; 

(16)  1800  lin.  ft.  furnish  steel  piling, 

(17)  10  each  drive  steel  piles; 

(18)  10  each  steel  pile  splices; 

(19)  78,000  lbs.   furnish   bar  reinforc- 
ing steel; 

(20)  78,000  lbs.   place  bar  reinforcing 
steel ; 

(21 »  0.6  mile  remove  and  reconstruct 
existing  fences ; 

(22)  4  each  monuments; 

(23)  obliterating  detour; 

(24)  miscellaneous  items  of  work. 
Specifications  obtainable  from  the 

above  office. 


the  U.  S.  Nary,  officer  in  charge  of  project  ^^Jj^^S:..^^^yJ^-J^}-J-^ 
construcUon.  Naval  Ordnance  Test  jC).  for  which  bids  are  to  bereceived 
station    Invokem  in  Sacramento  on  May  15,  1946. 

The  woii  in  General  consisU  of  Said  representaUve  will  meet  pros- 
all  wtrth^rkefSSJ  i^d^Siving.  pectlve  bidders  on  highway  by  South- 
const^^t^n  Of  SSS^coS^retrvalve   ?m   Pacific  depot  at    xolo  on    .ues- 


boxes,    hydrant    guajrds   and    altera- 
tions to  one  brick  manhole. 

The  bids  will  be  taken  as  f oltows : 
(1>  price   for  the   entire   work   com- 
plete; 
(2)  amount    to    be    deducted    for    the 
omission    of    all    concrete    walks 
and  sidewalks  under  alternate  A. 


••4  0 


■DAMS,  RESERVOIRS  & 


4  8 


1 4/30/46  • 

BIDS  WANTED 

ALAMEDA  COUNTY.  Calif.— Un- 
til May  2,  3  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 

•>t  -ao      tX/AXTD    ClfpOtV    JL  ^^y^'   J-    ^-    Skeggs,   District   Engl- 
31-32 WAIfcK    aUn'LT    A  neer,    2001    Van    Ness    Avenue,    San 

SEWAGE  DISPOSAL  Francisco,    ^or   rental   of    one   water 
PI^NTH  itank  truck  of  not  less  than  lOOO-gal. 

*  **^^*^*^ I  capacity   ofr  approx.   150  hours'   use 

■ " 1     I     !~1   on  E  14th  St  bet.  San  Leandro  and 

4/80/46  •     •    aaiHayward. 

Specifications  obtainal>le  from  the 


BONDS  VOTED 
TULARE,   Tulare   Co..   Calif —City  Li;^^7-ffice: 

of    Tulare    voted    April    23    to    issue  

bonds  in  amount  of  $600,000  for  im-    4/30/45  •    3  4 

provemenU  to  the  sewage  system  i  CONTRACT  AWARDED 
smd  disposal  pUmt.  One  proposition  i  ^Qg  aNGELES.  Calif.  —  Guy  F. 
calls  for  $800,000  for  new  sewer  trunk  ;  Atkinson  Co.,  1103  Heartwell  Bldg.. 
lines  and  a  new  outfall  line  from  lo^  Beach,  at  $©84.»5e.50.  awarded 
the  city  to  the  disposal  plant,  and  contract  by  the  U.  S.  District  Kngi- 
the  other  would  create  a  $200,000  ^^^^  office,  751  S.  Figueroa  St.  Los 
fund  for  work  on  a  storm  sewer  |  Angeles  March  18  for  construction 
project^  City  engineer  is  John  Board-  }  ^^  ^og  Angeles  River  improvements. 


P' 
/  man.    Plans   are   being   prepared    by 
/   Qulnton    Engineers,    816   S.    Figueroa 
/St.   Los  Angeles. 

W  The  state  will  provide  $74,000  to 
Haid  in  construction  of  the  sewage 
**tiisposal  plant  and  sewer  system. 


Allso  St  to  Alhambra  Ave.,  river  mile 
122.2  to  river  mile  22.9;  Serial  149. 


35—     DOCKS,  PIERS  & 
HARBORS 


3  1 


3  5 


north 


4/30/46 

BIDS    POSTPONED  4/30/46 

COLORADO -BIG  T  H  O  M  P  S  O  N  I  PROSPECTIVE    BIDDERS 
PROJECT.   Colorado.— dntil   May   28.  !  RECONSTRUCT   WHARF 
10   A.    M.    (postponed  from   May   10),!  SAN    FRANCISCO.     Bmbancadero. 
bids    will    be    received    by   the    o.    S.  1  Reconstruct    bulkhead    wharf 
Bureau  of  Reclamation,  Customhouse,  I     of  Ferry  Building.       „     ^      ^ 
Denver.    Colo.,    under   Spec.    1243    for  i  Owner— Board  of  State  Harbor  Corn- 
construction  of  the  Granby  pumping       mlssioners.  F.  O.  White.  Cl^^ef  En- 
plant,  Colorado- Big  Thompson  Proj-  !     gineer,   Ferry  Building, 
ect.  Colorado.   The  work   Is   situated  ;  Plans  by  Engrg.  Dept  of  Owner, 
near  Granby,  Colo.  I     Work   involves : 

Copies  of  the  standard  forms  and  ;  (D  1*5  tons  bituminous  pavement, 
of  the  specifications  may  be  obtained  \  (2)  all   other  work, 
from    the    following    offices    of    the  1     Plans  and  specifications  obtainable 
Bureau   of   Reclamation :    Walker   R.  '  from  the  above   office  upon   deposit 
Young,  chief  engineer.  U.  S.  Custom-  jof  $10.00.  ^  ^    w,^     ,„„,  k« 

house    Denver  2,  Colo.  ;E.   B.   Debler.  i     As  Previously  reported,  bids  will  be 
regional  director.  501  Continental  Oil   opened  May  1,  2  P.  M. 
Bldg.    Denver;  C.  H.  Howell,  project,     Following   contractors   have   taken 
engineer.      Bates     Park,     Colo.,      and  .  out    plans :  aio^^ho 

Michael  W.  Straus,  commissioner..  Case  Constr.  Co.  Box  416.  Alameda. 
Bureau  of  Reclamation.  Washington  I  Clinton  Constr.  Co..  923  Folsom  St. 
25.  D.  C.  Prospective  bidders  desiring  '  S>an  Francisco.  _^„„.       ^.^     „^ 

to   visit  the  site  of  the  work   should  i     Healy    -   TibbittsConstr    Co..   1100 
rnmmnnicate  with   the   Droiect   enei-  '  Evans  Ave..   San   Francisco, 
communicate  witn   me   project   engi    j     ^^^^    Constructors,    135    Stockton 

Specifications     obtainable     without ;  St^  San   Francisco.  ,9ow„^i,«t 

charge  to  prospective  bidders;  to  1  Ben  C.  Gerwick.  Inc..  122  Market 
others.  $3.25.   not   returnable. 


day,  May  7.  1946,  at  10  A.  M. 


4  0 


4/30/46 

BIDS  WANTED 

SHASTA  COUNTY,  Calif.— UnUl 
May  29.  2  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways. 
G.  T.  McCoy,  state  highway  engineer, 
Public  Works  Bldg..  Sacramento,  for 
about  10.8  miles  grading  and  surfac- 
ing with  plant  mix  surfacing  between 
Cottonwood  and  Anderson,  Shasta  1 4/30/46 
County. 

The  work  involves: 

(1)  4  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(3)  13,600  cu.  yds.  roadway  excava 
tion; 

(4»  800  cu.   yds.  structural   excava 
tion; 


4/30/46 
NOTICE 

PLACER  COUNTY,  Clif.— A  repre- 
sentative of  the  district  office  of 
the  State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Placer  County  (III- 
Pla-17,37-B.Aub,A),  for  which  bids 
are  to  be  received  In  Sacramento 
on  May  22.  1946. 

Said  representative  will  meet  pros- 
pective bidders  at  intersection  of 
Grass  Valley  Road  and  U.  S.  40  in 
Auburn  on  Tuesday,  May  14,  1946, 
10  A.  M. 


3  1 


4/30/46 

BIDS  WANTED 

SACRAMENTO.  Calif.— Until  May  \ 
17,  5  P.  M.,  bids  will  be  received  by  j 
the  Sacramento  City  Council.  City! 
Hall,  for  construction  of  reinforced  | 
concrete  chlorine  building  at  flltra-  : 
tion  plant  (30x13  ft).  [ 

Specifications  obtainable  from  the  j 
above  office.  i 


St..   San   Francisco. 

Duncanson  -  Harrelson  Co..  1404 
DeYoung   Bldg.,    San    Francisco. 

Chas.  L  Harney.  625  Market  St, 
San  Francisco. 

M.  B.  McGowan,  Inc.,  625  Market 
St.  San  Francisco. 

Mercer-Fraser  Co.,  2nd  and  Com- 
mercial  Sts..  Eureka. 


3a— ELECTRIC  UGHTTNG 
TRANSMISSION  LINES 


33^-<BRlDGES 


3  8 


3  S 


i  4/30/46 

"plans  ON    FILE 

i  INYOKERN.  Kern  Co.,  Calif.— A 
i  set  of  plans  and  specifications  and 
(addendum  No.  1  are  on  file  at  the 
'office  of  DAILY  PACIFIC  BUILD- 
ER 465  10th   St..   San   Francisco,  for 


4/30/46  • 

TO    ASK    BIDS 

BELMONT.  San  Mateo  Co..  Calif. 
City  of  Belmont  will  ask  bids  short- 
ly for  extension   of   culvert   of   Fifth 

Avenue   behind  the  flrehouse.    Plans  !  construction  of  a  street  lighting  sys- 
by   <?lly  Engineer  Robert  Klassen.       jg^j  ^t  the  Naval  Ordnance  Test  Sta- 

i  tion.    Inyokem.     Calif. ;    Spec.     17504. 

4/30/46  ••     3  3j;^g  previously  reported,  until  May  13, 

BIDS  WANTED  1  u  a.  M.,  lump  sum  bids  will  be  re- 

TULARE  COUNTY.  Calif  —  Until  'givgd  by  the  U.  S.  Navy,  officer  in 
May  29.  2  P.  M..  bids  will  be  received  charge  of  construction.  Naval  Ord- 
by  the  State  Division  of  ii.ighways.  |  nance  Test  Station.  Inyokem.  Calif.. 
G.  T.  McCoy,  state  highway  engi- jjop  ^^e  construction  of  a  street  light- 
neer.  Public  Works  Bldg.,  Sacra-  j  j^^  system  consisting  of  placing  the 
mento.  for  construction  of  a  steel  '  existing  portions  of  the  street  light- 
beam    span    bridge   and    grading   and    j^g  system  in  operation  and  making 


surfacing    of    approaches    at    Yokohl 
Creek,    about    four    miles    north    of 
Exeter.  Tulare  County. 
The  work  involves: 
(1)  150  cu.  yds.  remove  concrete;     • 
(2>  clearing  and  grubbing; 
(3*  160    cu.    yds 

tion; 
(4>  600   cvi.   yds.   structural   excava- 
tion ; 

(5»  5800   cu.   yds.    Imported    borrow; 
(6>  develop  water  supply   and   fur- 
nish water  equipment; 

(7)  460  M  gallons  apply  water; 

(8)  24  sta.  finish  roadway; 

(9 1  10,500  sq.  yds.  prepare,  mix  and 
shape  surface,  bituminous  sur- 
face treatment; 


WANTED 

FOR  SALE  .  FOR  RENT 


necessary  rearrangements  of  exist- 
ing pole  lines,  installing  additional 
non-metallic  trench-lay  cable,  poles, 
lighting  standards,  constant  current 
transformer  overhead  cohductors, 

imast  arms,  lumlnalre  lighting  units, 
roadway    excava-  j  lamps  and  such  other  work  and  ma- 

Iterials  that  is  necessary  for  comple- 
tion of  the  system. 


39^— SEWERS 
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4/30/46 

PREPARING    PRELIMINARY 
PLANS 

SEWERAGE  SYSTEM 
RICHVALE.  Butte  County.  Calif. 
Construction     of    sanitary    sewerage 

system. 
Owner— County  of  Butte,  Courthouse, 

Oroville. 
Architect  — E.    Geoffrey    Bangs.    605 
Market  St,  San  Branclsco. 


3  9 


USED  EQUIPMENT! 
AND   MATERIALS 


4/30/46 

BONDS  VOTED 

MONTEREY      COUNTY.      Calif  — 

T>ajaro    District    voters    approved    a 

roposal    recently    to   issue   bonds   in 

he  amount  of  $10,000  for  the  purpjse 

f   establishing  a   sanitation   district 

the  area. 


40—' 


STREETS  AND 
HIGHWAYS 


FOR  SALE 


4  0 


NEW  &  RECONDITIONED 

DIMENSION  LUMBER 

TIMBERS,    wallboards,    plambing.       ^^  ^  ^^^    ^^^^  _..... 

pipe,   millwork,  and  other  building   ^f^^-^j'^^d  cement  in  Ipaper  sacks 


4/30/46 

CONTRACT   AWARDED 

CENTRAL.  VALifiY  PROJECT.— 
Calaveras  Cement  Co..  315  Montgom- 
ery St.,  San  Francisco,  at  $186,459.44 
awarded  contract  by  the  Bureau  of 
Reclamation.  Denver,  under  Inv.  D- 
33,2«3-A   for   72.000   barrels   of   modi- 


materials,    SALE  PRICES.    Large  1  Central  Valley  Project 
stockB  of  "hard  to  get"  items.  i  


Wire,  write,  or  'phone 

TLEVFLAND  WRECKING   CO. 

2900  Third  St.      -      VAleneiji  4977 


FOR  SALE 
SHOVEL.  ATTACHMENT  for  Model 
700  B.  P.  &  H.   IH-yd.   CRANE,   in- 
cludes   boom,    dipperstick    and    1-yd.  .^«     .  ^       •     _« 
bucket    Gk>od    coAditlon.    reasonably !  »«em ;  Spec  17503    As  previously  re 


4  0 


4/30/46 

PLANS  ON   FILE 

INYOKERN.  Kern  Co..  Calif.— A 
set  of  plans  and  specifications  la  on 
file  in  the  office  of  DAILY  PACIuiC 
BUILDER.  465  10th  St.  San  Fran- 
cisco, for  the  construction  of  roads, 
parking  areas  and  walks,  area  FH. 
Naval  Ordnance  Test  Station.   Inyo- 


priced.  Reply  McGulre  &  Hester.  796  |  ported,  bids  for  the  above  work  will 


66th  Ave..  Oakland.  TRinidad  7676. 

to  May  6.  1946 

FOR  RENT 

LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKKRS. 
TRUCKS.  Call  Mac,  Pacific  Carrlara. 
Oakland.    KE  4-16S1. 


be  received  at  11  A.  Bi.,  May  13.  by 


••4  0 
BIDS  WANTED 

LOS  ANGELES  COUNTY.  Calif.— 
Until  May  21.  2  P.  M..  bids  will  be 
received  by  the  Public  Roads  Admin- 
istration. Charles  Morris,  division  en- 
gineer, 720  Phelan.  Bldg..  San  Fran- 
cisco, for  2.111  miles  constructing 
FH-63-C,     Swartout- 


Project     Calif. 
(5)  320  cu.   yds.   ditch   and   channel  j  Angelus  National  Forest,  Los  Angeles 
excavation ;  County. 


The  work  involves: 

(1)  27  acres  clearing  and  grubbing; 

(2)  297.000  cu.  yds.  unclassified  ex- 
cavation ; 

(3)  2600  cu.   yds.  unclassified   exca- 
vation for  structures; 

(4)  263,000  sta  yds.  overhaul ; 

(5)  2.111    miles    finish    earth-graded 
roads; 

(6)  10  cu.  yds.  concrete ; 

(7)  100  lbs.  reinforcing  steel; 

(8)  3862  lin.  ft  CGSM  culvert  pipe; 

(9)  5   each    CGSM   culvert    pipe    el- 
bows; 

(10)  90  lin.  ft.  remove,  clean  and  re- 
lay or  stockpile  salvaged  culvert 
pipe; 

(11)  910  cu.  yds.  derrick -placed  rock 
retaining  wall; 

(12)  12  each  drop  Inlets; 

(13)  12  each  steel  Inlet  covers; 

(14)  9  each  embankment  spillway  In- 
let assemblies; 

(15)  4  each  concrete  maintenance 
marker  posts; 

(16)  27  timber  culvert  markers. 
Specifications   obtainable  from  the 

above  office  upon  deposit  of  |10. 


(6)  140,000  tons  imported  borrow; 

(7)  develop   water   stipply   and   fur- 
nish water  equipment; 

(8)  3000  M  gallons  apply  water; 

(9)  568  sta.  finish  roadway;  | 

(10)  19,500   tons   minimum  aggregate  | 
plant  mix  surfacing;  | 

(11)  920    tons    paving    asphalt    plant 
mix  surfacing; 

(12)  285     tons    liquid     asphalt     SC-2 
prime  coat; 

(13)  160  tons  liquid  asphalt  RORC-5 
seal  coat; 

(14)  2000  tons  screenings  seal  coat; 

(15)  120    cu.    yds.    class    A    portland 
cement  concrete  structures ; 

(16)  8500  lbs.  bar  reinforcing  steel; 

(17)  200  lbs.  steel  I-beam; 

(18)  2  miles  remove  and  reconstruct 
existing  property  fences; 

(19)  141  lin.  ft.  24-in.  reinforced  con- 
crete pipe; 

(20)  21  lin.  ft  30-in.  reinforced  con- 
crete pipe; 

(21)  160  lin.  ft  12.ln.  CMP,  16-gage; 

(22)  602  lin.  ft  18-ln.  CMP,  16-gage; 

(23)  200  lin.  ft  24-in.  CMP.  14-gage; 

(24)  40   lin.   ft   30-in.    CMP.    14-gage; 

(25)  78   lin.   ft   36-in.  CMP.   12-gage;  j  ■ 

(26)  90   lin.   ft    48-ln.    CMP.   12-gage ;,  4/30/46  ••4  0 

(27)  100  lin.  ft  salvage  existing  pipe  1  BIOS  WANTED 

culverts.  '     SACRAMENTO  and  YOLO  COUN- 

Speclflcatlons   obtainable  from  the! TIES.  Calif— Until  May  22.  2  P.  M.. 

above  office  i  bids   will    be    received    by   the    State 

I  Division  of  Highways.  G.  T.  McCoy. 

-_  ••An  I  state  highway  engineer.  Public  Works 

4/30/46  4  0  I  Bi(jg^  Sacramento,  for  net  length  of 

BIDS  WANTED  .'about  6.1  miles  repairing  with  plant 

SONOMA.  Calif.— Until  May  18,  8'  j^^  surfacing  between  Sacramento 
P.  M..  bids  will  be  received  by  the  [  ^.j^y  jj^^^g  g^^^  05  ^jjg  ^^^  j^^^j  Ce- 
city of  Sonoma.  Elsie  A.  Bean,  city  |  t^^gen  0.04  mile  and  9.6  miles  north 
clerk.  City  Hall,  for  improvement  of  ,  ^^  solano  County,  Sacramento  and 
Napa  St.  along  the  Plaza  frontage  yoIo  counties, 
between  1st  St.  East  and  1st  St  West,  .j,j^g  work  Involves : 
including     construction     of     concrete  Location  No.  1 

curbs    and    gutters,    portland   cement  L  j  ^  develop    water    supply    and    fur- 
concrete  sidewalks  and  asphaltic  con-  i         ^^j^j^  water  equipment; 
Crete  surfacing  or  armor  coat  asphal-  |  (g)  30  M  gallons  apply  water; 
tic  paint  binder  on  existing  pavement  j  ^gj  ^qq  ^^^J^g  pj^^^j  ^i,^  surfacing,  open 
or  new  crusher  run  base.  !         graded  ■ 

Specifications   obtainable   from  the  |  ^^^  2  tons  asphalt  paint  binder, 
above  office.  j  Location  No.  2 

(5)  5400    tons    plant    mix    surfacing, 
dense  graded; 

(6)  14  tons  asphalt  paint  binder. 
Specifications   obtainable   from  the 

above  office. 


two  miles  constructing  a  four-lane 
divided  highway  and  surfacing  with 
asfdlait  concrete  pavement  on  ce- 
ment treated  base  between  D  Street 
bridge  in  Marysville  and  Route  15 
In  Yuba  City.  Yuba  and  Sutter  Cos. 

Quantities  will  be  given  shortly. 

Specifications  obtainable  from  the 
above  office. 


MISC.  SUPPLIES  AND 
MATERIAIS 

••4  2 


4/30/46  • 

BIDS  OPENED 

VALLEJO,   Solano  Co..  Calif.— The 
i  following  submitted  bids  to  the  City 

I  of    Vallejo,    Melvln    F.    Brooks,    city 

4/30/46  ••40  [Clerk,  City  Hall,  Vallejo.  for  fumlsh- 

BID8  WANTED  |"»«  <>»«  deep  well  turbine  pump  with 

SAN  DIEGO  COUNTY,  CaL— Un-  1 100-hp.  motor  with  reduce<tl  voltage 
Jl  May  23,  2  P.  ML.  bids  will  be  re-  |  starter  and  push-button  control,  hav- 
celved  by  the  State  Division  of  High-  1^8  green  light  indicating  pilot  light: 
ways,  G.  T.  McCoy,  State  Highway  j  Byron  Jackson.  $2013.08,  with  re- 
Engineer,   SUte   Bldg..   Loa  Angeles,  i  stricUons. 

for  about   6.2   miles    repairing  high-       Berglund  Tractor  &  Equipment  Co.. 
jvay  with  imported  base  material  and  •  12187.21,  with  restrictions. 


plant    mix    surfacing    between    Leu 
cadla    and    San    Mateo    Creek,    San 
Dl^^  Cotmty. 
Work    Involves : 

(1)  4,500  c.y.   rdwy.   excav. ; 

(2)  6^500  tons  Import  base  material; 
(8)  develop   w4t-er    supply    and    fur- 
nish water  equipment; 

(4)  100  M.  gals,  apply  water; 

(5)  6,200  tons  plant  mix  surf.; 

(6)  15  tons  Ilq.  asph.  SC-2  prime  coat 

(7)  46     tons     asph.     emulsion     paint 

binder  and  seal  coat; 
;8)  310  tons   sand,   seal   coat 

Specifications   obtainable  from   the 
office  of   the   State   Highway    Engi 
neer.    Public    Works     Bldg 
mento. 


Fairbanks -Morse  Co..  $22$4. 


4  2 


4/30/46 

CIDS  OPENED 

SAN  FRANCISCO— The  following 
submitted  bids  to  the  Purchaser  of 
Supplies.  270  Cnty  Hall.  und«r  Bid  No. 
3536  for  furnishing  and  delivering 
armature  and  field  coils  for  Munici- 
pal Railway: 

General  Electric  Co..  (1)  135.80,  (2) 
$52.63.  (3)  $43.01.  (4)  $42.96.  (B)  $.'«9,  (6) 
$11.93.  (7)  $15.98.  (8)  $15.30,  '(9)  $17.56, 
(10)  $37.80. 

John  A.   Roebling  Sons.    |1)   $61.20. 
(21    $72  80,    (3)    $66.60,    (4)    $66.50.    (5) 
Sacrai-  I  $82.66,  (6)  $22.10.  (7)  f26.70.  (8)  $21.80. 
I  (9)  $27.26.  (10)  $34.80. 


I 
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4/30/46  ••401  */30/46 

BIDS  WANTED  j  BIDS  POSTPONED 

SAN  DIEGO  COUNTY.  CaL— Un-  I  RIO  GRANDE  PROJE^^T.  New 
Ul  May  23.  2  P.  M..  bids  wlU  be  re- I  Mexico.— Until  May  20.  2  P.  M.  (post- 
celved  by  the  State  Division  of  High 


poned  from  May  1).  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation. Denver,  Goto.,  under  Spec 
No.  1198  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Engle.  Alamogordo, 
Tularosa  or  Socorro.  N.  M.,  aa  Indl- 
cated  in  the  specifications,  electrical 
equipment  for  the  Elephant  Butte 
power  plant  and  the  Alamiogordo. 
Hollywood  and  Socorro  substations. 
Rio  Grande  Project.  New  Mexico.  The 
apparatus  will  be  Installed  by  the 
government  No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders:  to  others.  ^.25.  not  re- 
turnable. W>r  particulars,  address  the 
Bureau  of  Rer.'-vmation.  Denver,  Colo. 


4/30/46  ••     4  2 

BIDS  WANTED 

CENTRAL  VALLEY  PROJECT. 
California— Until  May  8.  2  P.  M..  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Denver.  Colo.,  under 
Inv.  A-48-779-A  for  460.000  bbls.  modi- 
fled  Portland  cement  in  bulk  for  de- 
liver y(a)  f.o.b.  cars  or  trucks  ship- 
ping point.  (b»  Friant  (c)  Oakhurt 
(d)  Orange  Cove,  (e)  SevlUe,  (f) 
Woodlake. 

For  the  purpose  of  comparing  bids, 
it  will  be  assumed  that  1S5,000  bbls. 
will  be  delivered  to  Friant  175.000  to 
Oakhurst.  25.000  to  Orange  Cove.  45.- 
000  to  Seville.  80.000  to  Woodlake. 


(Continued  on  Page  Four) 


ways.  G.  T.  McCoy.  State  Highway 
Engineer,  State  Bidg..  Los  Angeles,  • 
for  about  9.3  miles  repairing  high-  1 
way  with  Imported  base  material  and  [ 
plant  mix  surfacing  between  San  ' 
Yaldro  and  Chula  Vista,  bet  Route  j 
2  and  Imperial  Beach  and  between 
Grossmont  and  El  Cajon,  San  Diego 
County. 

Work    Involves : 

(1)  7,800   c.y.    rdwy.    excav. ; 

(2)  13,000  tomi  Import  base  material 

(3)  develop   water   supply    and    fur- 
nish water  equipment; 

(4)  220  M.  gals,  apply  water; 
(6)  15,300    tons   plant    mix    surf.; 

(6)  35  tons  liq.  asph.  SC-2  prime  coat 

(7)  115    tons    asph.    emulsion,    paint 
binder  and  seal  coat; 

(8)  740  tons  sand,  seal  coat. 
Specifications  obtainable  from  the 

office  of  the  State  Highway  Engi- 
neer. Public  Works  Bldg..  Sacra- 
mento. 


HEAVY 
TIMBERS 


IMMEDIATE  DELIVERY  ON 

4-ft.  X  6-ft.  to  l»-ft.  X  12-ft. 

McDonald  wrecking  ca 

LAkehuret  2-4607 
6S1  Baena  ViaU  •  Alameda 
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4/30/46 

BIDS   WANTED 

ARIZONA   STATE.— Until   May   10. 
2    P.    M..    bids    will    be    received    by 
W.  C.  Lefebvre.  state  highway  engi- 
neer.   Phoenix,    Ariz.,    for   improving .  ^/gQ^^g  •     •     40 
the    Perkinsville  -  Williams    Highway  j  qi  pg  WANTED 

by  grading,  draining  and  base  mate-  |  keRN  COUNTY,  Calif.  —  UnUl 
rial,  from  1%  miles  south  of  Williams  ij^^y  ^2.  2  P.  M.,  bids  will  be  received 
southerly  for  a  distance  of  6%  miles ;  ■  ^y  t^e  State  Division  of  Highways. 
S-30  (1)  AJ^  676;  project  to  be  com-  .<;,    j,    McCoy.   State  Highway   Bngl- 


pleted    by    December    31.    Plans    and  |  ^ger.    Public    Works     Bldg..     Sacra 
specifications  are  available  from  the  1  ^ento.   for   about   10.4   miles    repair- 
Arizona   State   Highway   Department !  ^g    ^j^j^    pj^^^^    ^j^    surfacing    bet 
upon  deposit  of  $7.  A  proposal  guar-  i^amoso    and    Cecil    Ave.    in    Delano, 
antee    in   5%    of   amount   of   bid    re-  JKem   County, 
quired.  I     Work    invoives: 

I  (1)  984.000   sq.   ft   heating  and  plan- 


ing  existing   surface ; 

(2)  72  tons  asph.  paint  binder; 

(3)  15.950  tons  min.   agg.   plant  mix 
surfacing ; 


4/30/46  •     4  0 

NOTICE 

ALAMEDA    and   CONTRA  COSTA 
COUNTIES    Calif^A   representative  j  ^^^  i^\7^;*ii'q.  ^sph.  SC-4  plant  mix 
of    the    district    office    of    the    State ,         surfacing  *^ 

Division  of  Highways  will  meet  pros-  ;     specifications   obtainable  from  the 
pective  bidders  for  the  proposed  proJ-    ^bove   office 
ect    in    Alameda    and    Contra    Costa  '■  '     , 

Counties    (IV-Ala.C.C-69.14-Var).    for 
which  bids  are  to  be  received  in  Sac 
ramento  on  May  15,  1946.  YUBA  COUNTY.  Calif.— Until  Mavjand   plant  mix  surfacing  bet   Burke 

Said  representative  will  meet  pros- :  22,    2    P.    M.,    bids    will    be    received    "  "  "      '"    "  — "" 

pective   bidders  at  the  north   end   of  ^  ^^y   ^j^^   g^^g  Division   of  Highwavs, 


14/30/46 

jBIDS  WANTED 
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the  El  Centro  Hill  overhead  at  the  I  q  ,j.  McCoy.  State  Highway  Engi- 
southerly  end  of  the  project  on  Tues-  i  ^g^^  Public  Works  Bldg..  Sacra- 
day,  May  7.  1946,  at  2  P.  --.  mento,  for  about  9.6  miles  repairing 

Prospective    bidders    are    urged    to ,  ^^^Y^    plant    mix    surfacing    between 
cooperate  with  the  district  office  and  ;  Marysville    and    0.4    mile    south    of 
arrange  to  make  their  field  inspection  ;  gutte  County  line  in  Yuba  County, 
on  the  above  rate.  j     work    involves: 

■*■ '\(1)  develop   water    supply    and    f ur- 

4/30/46  •40:         nish   water  equipment ; 

NOTICE  [(2)  350  M.  gals,  apply  water; 

PLACER  COUNTY.  Calif —A  rep-  •  (3)  3  gQO  tons  plant  mix  surf.,  open 
resentative   of   the  district   office    of  j  graded ; 

the  State  Division  of  Highways  will  |(4)  24  tons  asph.  paint  binder, 
meet  prospective  bidders  for  the  pro-  i     specifications   obtainable  from  the 
posed    project    on    road    III-Pla,Nev  j^^ove   office. 

and    Yuba   counties,    for    which    hids! 4/39/46  •     •     40 

are  to  be  received  in  Sacramento  onig|Q3  WANTED 
May  15,  1946.  j     SAN  MATEO  COUNTY.  CaL— Un- 

Said  representative  will  be  at  the  |  tn  May  29,  2  P.  M..  bids  will  be  re- 
district  office  in  Marysville  to  dis-  ceived  by  the  State  Division  of  High- 
cuss  this  project  with  prospective  ,  ways.  G.  T.  McCoy,  State  Highway 
bidders  on  Thursday,  May  9,  1946,  at  Engineer,  Public  Works  Bldg.,  Sac- 
10  A.   M.  'ramento,  for  about  2.2  miles  grading 

■  land    paving    with    portland    cement 

4/30/46  •     *  0  i  concrete   on   crusher   run    base.    Bay 

NOTICE  I  Shore    Freeway    from    Broadway    In 

BUTTE  COUNTY.  Calif.— A  repre-  '  Burlingame  to  State  St.  in  San  Ma- 
sentatlve  of  the  distric  toffice  of  the   teo.   San  Mateo  County. 
State  Division  of  Highways  will  meet  !     Quantities  will  be  given  shortly, 
prospective  bidders  for  the  proposed  •     Specifications  obtainable  from   the 
project  on  road  III-ButCol.Glen-Sac,   above  office. 
Sut  and  Yolo  counties,  for  which  bids  |  ■ 

are  to  be  received  in  Sacramento  on  ]  

May  15.  1946.  ;  4/30/46  ••40 

Said  representative  will  be  at  the  1  BIDS  WANTED 
district   office   in    Marysville   to    dis-       YUBA    and    SUTTER  COS..    Calif, 
cuss    this    project    with    prospective ! —Until   May   29,    2    P.    M.,    bids   will 
bidders  on  Thursday.  May  9.  1946,  at ,  be    received    by    the    State    Division 
10  A    M  ;of    Highways.    G.    T.    McCoy,    State 

!  Highway  Engr..  Public  Works  Bldg., 

4/30/46  •     4  0  '  Sacramento,  for  net  length  of  about 

NOTICE 

YOLO  COUNTY.  Cam.— A  repre 
sentative  of  the  district  office  of  the  i 
State  Division  of  Highways  will  meet  | 
prospective  bidders  for  the  proposed  I 
project  in  Yolo  County  (III-Yol-6.99- 
A,B).  for  which  bids  are  to  be  re-  1 
ceived  In  Sacramento  on  May  15,  1946. 1 

Said  representative  will  meet  pros-  1 
pective   bidders  at  Davis   connection  j 
of   Sacramento- San   i?ranclsco   high-  1 
ways    on    Tuesday,    May    7,    1946,   at  |  ^ 
2  P.  M.  j 


4  0 


4/30/46  • 

BIDS  WANTED  | 

MERCED    COUNTY.     Calif.— Until  ; 
May  22.  2  P.  M.,  bids  will  be  received  j 
by  the  State  Division  of  Highways,  j 
G.   T.    McCoy.   State   Highway  Engi-  i 
neer.     Public    Works     Bldg..     Sacra-  | 
mento.  for  about  3.2  miles  repairing  1 
existing    surfacing    with    plant    mix  , 
surfacing     and     repairing  '  shoulders 
with   imported   borrow  and   bltumin-  j 
ous    surface   treatment   between   At- 
water    and    two    miles    northerly    in 
Merced   County. 

Work    Involves : 

(1)  7.000  c.y.  import  borrow; 

(2)  develop  water  supply  and  fur- 
nish   water    equipment ; 

(3)  400  M.  gals,  apply  water; 

(4)  86  tons  Ilq.  asph.  9C-2  bit.  surf, 
treatment ; 

(5)  30,000  s.y.  prepare,  mix  and  shape 
surf.,    bit    surf,    treatment; 

(6)  5.800  tons  min.  agg.  plant  mix 
surf.,  leveling  course  and  base 
course ; 

(7)  2.300  tons  min.  agg.  plant  mix  j 
surf.,   open   graded;  j 

(8)  370  tons  pave.  asph.  plant  mix  | 
surfacing,  base  course  and  open  | 
graded ;  ! 

(9)  35  tons  liq.  asph.  SC-4,  plant- 
mix  surf.,  leveling  course;  j 

(10)  110  tons   sand;  1 

(11)  30  tons  asph.  paint  binder;  j 

(12)  2  ea  raising  manholes  to  grade. 
Specifications  obtainable  from  the  j 

above  office.  i 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DC7TY  SWINGING  SCAFfX>LI|5 

STEBLFORM  CONTRACTING  CO. 

666  Harmon  St  DO  8883  Sm 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

•       •       • 
Estimates  gladly  submitted  to  General  Contractora  oa 
any  type  new  Constniction 

DONNELLY  ROOFING  CO. 

662  FULTON  ST,  SAN  FRANCISCO      -      Phone  WAlnut  8886 


4/30/46  ••40 

BIDS  WANTED 

MENDOCINO  COUNTY.  Calif.— 
UnUl  May  22,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  State  High- 
way Engineer,  Public  Works  Bldg., 
Sacramento,  for  about  1  mile  re- 
pairing with  imported  base  material 


Hill   and   one  mile  north,   in   Mendo- 
cino County.  j 
Work    Involves :                                      | 

(1)  develop   water   supply   and  fur-  ; 
nlsh    water    equipment; 

(2)  185  M.  gals,  apply  water; 

(3)  54  sta.  scarifying  and  reshaping 
existing    roadbed ; 

(4)  5J300  c.y.   import  base  material : 

(5)  22    tons    Uq.    asph.    SC-2.    prime  ^ 
coat;  I 

(7)  20    tons    asph.    emulsion,    paint  i 
binder  and  seal  coat;  | 

(8)  170   tons    screening,    seal   coat;    j 

(9)  1,460   tons   min.    agg.    plant   mix 
stirfacing;  i 

(10)  74  tons  liq.  asph.  ROMC-3,  plant  j 
mix  surf. ;  1 

(11)  6  each  move  and  reset  marker 

DOStS> 

Specifications  obtainable  from  the  | 
above   office.  , 


One  Point  Cutting 

with  MONARCH 
UNI  -  POINT 
RADIAL  SAWS! 

UNI-POINT  means  one  point.  There 
is  never  any  change  in  the  ONE 
POINT  on  the  table  wh^re  the  saw 
enters  the  lumber,  regardless  of  the 
crosscut  angle. 

.  .  .  Also  available  is  the  new 
MONARCH  PORTABLE  UNI- 
POINT  Model  TNT. 


PkamUlai 


in  OAKLAND 

75  Market  Street 
Telephone 
GLeocourt    8420 


LOS  ANGELES 
4700  Oistrict 
Boulevard 


4  0 


4/30/46 

BIDS  OPENED  \ 

REPAIR  ROADWAY 

SAN  FRANCISCO.  Balboa  Park.  ; 

Repairs  to  rtfladway  involving  a  total ; 
area  wearing  surface  of  approxi-  ■ 
mately  27,600  sq.  ft.  which  Includes  i 
roadway  and  auto  parking.  | 

Owner— Board  of  Park  Commission-  | 
ers,   McLaren   Lodge,  Glolden   Gate 
Park.  ' 

Low  Bidder— Charles  L.  Harney,  625 
Market    St.,    San    Francisco,    $0.106 . 
p>er  sq.  ft.  1 

Other  bids  were:  i 

Elaton  &  Smith,  $0,114. 
Lowrie  Paving  Co..  $0.12.  | 

Fay  Improvement  Co.,  $0.1575.  | 

A.  A.  Tieslau,  $3888 ;  bid  disqualified  , 


4  0 


4/30/46 

NOTICE  ! 

YOLO  COUNTY,  Calif  .—A  repre-  j 
sentaUve  of  the  district  office  of  the  i 
State  Division  of  Highways  will  meet  , 
prospective  bidders  for  the  proposed  i 


FOR  RENT 

Combination  K-yd.  HOE,  ORAQ- 
LINE,  CLAMSHELL  and  SHOV- 
EL, d  level  powarad. 

CARRICO-GAUTIER 

Phona  JU.  4-Mt1 
StI  Oeean  Ave.         San  Frand— • 


Pipe  Fabricating  and  Bending 

General  Machine  Work  of  Every  Type 

Non-Ferrous  Castings 

St»«l  Valves  and  FHtin^i,  Flang«s,  and  Welding  Fittings 

U.  S.  PIPE  &  MFG.  CO. 

EXbroeii0380 


249  First  StrMt 


Sam  Francisco 


al 


IMMEDIATE  DELIVERY 
BRAND  NEW-JUST  ARRIVED 

TRUCKS 

DRIVEN  FROM  THE  EAST 

International  Harvester  Manufactured 

K-11  MOTORS.  4S0  cv.  ia.  dispioctmeiif.  143  HP— Double 
redaetioe  TIMKEN  dHfereetial— Coeveetioeai  drive— 10- 
iiole  RUDD  wheels— 1100  x  20  14-ply  Tires— WESTING- 
HOUSE  Airi>ralies— FULLER  S-Speed  Traasmissioe. 

IMMEDIATE  DELIVERY—WHILE  THEY  LAST 
BUY  YOUR  TRUCKS  FROM 

COOK  BROSe 

4U  EAST  EIGHTH  STREET    •    OAKLAND  4.  CAUF. 

GLencourt  0258 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
man,  givii^  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability, i 

SCOOPMOBILE 

SCOOPS  . . .  14FTS  . . .  MOVES  AND  LOADS 

BUGGYMOBILE 

POWERED  CX)NCRETE  BUGGY 

MIXERMOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
For  CmmpUte  Informaium  Call 

RHODES  &  JAMIESON,  Ltd. 

RUILDING  MATERIALS  •  READY  MOOED  CONCRETE 
Foot  off  23rd  Avem  OAKLAND       Killog3.6228 


^ 


* 


'.s;«ii'u.{jt„  '••'>• 


RftG£4 


DAILY     PACIFIC     BUILDER 


TUESDAY.  APRIL  30.  1946 


Builiinifi  Permits,  ConiraiiCls} llc^imrdfedl  Moticets 


BUILDING  PERMITS, 

ApplicatioBs 


ADD    three    rooms,    12000;    800    Olive 

Ave;     owner     and     contractor,     B 

Baldini.     premiBes. 
WAltEHoU^aE,    steel    frame,    $43,700; 

Victory  Ave;  owner,  United  Alr- 
,  linet),  Bayshore  Highway;  contrac- 
.     tor,    R   A    Cullen.    478    JacICBon    St, 

Ssm  Francisco. 


to 


8AN    FRANCISCO 


SAN  FRANCISCO 

ALTER    restaurant,    |25,000;    370-374 

Biuh  St :  owner,  Franlc  Seput  and  | 

Sons,  488  Pine  St :  contractor,  Jaclt  1 65   MARKET   STREET. 

Callaghan,   800   Clayton;    architect.    PAINTING   lavatories,   Ist  floor  and 

Restng  A  McGuinness.  488  Pine  St.  ;     basement.   General  Office   Bldg. 
ALTER  hotel,  $10,000;  SW  Cor  Mar-   Owner— S  P  Co.  65  Martcet  St. 

itet  and  New   Montgomery;   owner,   Contractor— W  G  Thompson. 

TOTAL    COST,    $244160 


San   Leandro.     R   C  Huffman 

whom  it  may  concern 

— -April   23,    1M6 

Aprtl  27,  1M6— SOUTHEaiLY  side 
Eden  Read,  266  ft  Easterly  Man- 
on  Ave,  Hayward.   Joseph  Schlf- 

frfrs  to  Adams  &  Carla<m 

-April   22,    1946 

Aprtl  27.  IMe— 21396  E  14th  Street, 
i     Hayward.    Frank  George  to  Ad- 
ams &  Carlson April  22.  1946 

I  April  29,  1946—924,  972.  977  and  960 
j     87th  Ave.    Alameda  Homes  Co  to 

I     whom  it  may  concern 

April    25.    1946 


BERKELEY 


Palace  Hotel  Co.  prem;  contrac-  ! 
tor,  Taylor  &.  Goemicke,  Sliaron  ' 
Bldg. 

ALTER    church.    $8000;    1640   ©"aFr-  , 
rell  St ;  owner,  HelUnic   Prologona  • 
Apostolic  Ecclesia;  contractor.  Er- 
bentraut  &  Summers.  440  6th   St. 

DWELLINGS,  two,  1 -story  frb  ,$6000  j 
each;  W  Ramsell  204,  229  S  Ran-  1 
(iolph ;  owner  and  builder,  Rade-  I 
mann-Giu.sto  Co,  40  Ringold   St.        '. 

DWELLINGS,  four,  1 -story  fr.  $6750  ' 


Specifications  filed  April  23. 


PUbiig  Penis 


SAN    MATEO   COUNTY 


OAKLAND 


Recorded  Accepted 

April  27,  '46— LOT  23  Blk  41,  White 
Oaks  Tract.    Lon  L  Mullins.  et  al 

j     to  H  J  Dunlap April  20,  1946 

1  April  27,  1946— LOT   15  Blk  1,  Oak 
i     Parit,  San  Carlos.    John  M  Hem- 

1     don  to  Arvil  I  Larsen 

!     ~ Aprtl    26,    1946 

Aprtl  27.  194»— LOTS  3  and  4  Blk 
6,  North  Fairk  Oaks.  Enoch  J 
Blocker  to  whom  it  may  concern 


,      1706     Broadway;     owner.     Western     ^  ■j;"^;^^    ,,;:;,,  V  •;^.E'^i   ^'    ^^^ 
each;   E  40th   Ave   100.   125   N   Or-  1  Prof essional   Board:   owner,   Hugh   L    Aprtl  27.  1949— LOT  4  Blk  8,  Dum- 
tega.   W  40th  Ave   125.   150  N  Or-  i  Taylor    5  pi  fi«    20  W      gas  op.         j     barton    Acres.     FAG   Products 
tega;  owner  and  builder,  C  T  Und-  j      1048  7th  St;  owner,  :  plumber  I     ^^  ^^^^^If-     u  r.;,  "--^P"^*  }^  ^•*« 

.say.  Inc.  824  Taraval  St.  w  Jensen     2  water  jAprtl   26.   1946— LOT   12   Blk    6  and 

ALTER  store.  $4000;   basement  i*he-  ■     4004  MasArthur;  owner,  T  Nelson;  !     ^o*  12  Blk  4,  San   Mateo  Knolls 
land   Bldg:    owner.   Roos    Bros   Co,    pjumber,   Gus   A  Bierman :   2   pi  fix;i     Quality    Home    Builders    to    Pe 
Marltet  and  Stockton  Sts;  contrac-  iw  O;   2  gas   op. 
tor,  W  C  Tait  Co,  461  Market  St      ;     4gii   Tompkins;  owner,  W  E  Plsh- 

ALTER    flats,    $2400;    127    Park    St;    gr;  plumber.  J  A  Fazio;  5  pi  fix;  3- 
owner,   R  Accornero,   premises.         Iqw, 


ALTER    f lat.s,    $1500 :    3925    25th    St ;  j      1359    79th    Ave :    owner,    Buscovica ; 

owner  and  contractor,   F  V  and  P  .  plumber,   Wallace   MacMillan  ;    1    fix ; 

Ca41son  and   H  Cherges,   121   Park.  I  i   vv- 
ALTER  restaurant,  $1000;  302  Green-  j      95^)5    p.  ath    Street;    owner.    Kellv; 

wich;     owner,     Emil     Brosio,     1242  |  piumb|r.    H    P    Sheridan:    3    pi    fix; 

Francisco;  contractor.  Jack  Callag-.ig  w-O. 

ban,   900  Clayton   St. 
ALTER  tavern.  $1000;   2263   Mission 

«nvncr,   cGo  Barnes,  c/o  cntr;   con 

tractor.    D    E    Sandei.son,    942    Po 

trero  Ave. 


ninsula  Home  Bldrs April  26.  1946 

April  26,  1946— LOT  30  Blk  4,  Par- 
rott  Park  Sub,  San  Mateo.  How- 
ard L  and   Elise  G   Lewin   to   C 

H  Bessett  Bldg  Co April  23,  1946 

April  26,  1946— VIStTACION  S  P 
Co  to  Rosenberg  Bros  Grading 
Company.  April   16,    1946 


Release  of  Liens 


66003  830  Bancroft;  owner,  Ber- 
keley Pump;  coiftractur,  same:  new 
service. 

4  2736  Milvia;  owner  and  contrac- 
tor. O  S  Evanger;  2  outlet«;  2  fix- 
tures; 2  switches;  S  plugs;  1  ckt 

6  2111  Vine;  owner.  .— ;  con- 
tractor. Monxo  Elec:  8  outlets;  2 
switches;    8   fixtures;    2    ckts. 

6  2001  Shattuck ;  owner.  Owl  Drug 
Store;  contractor.  Spott  Elec;  3  fix- 
tures. 

7  2982  College;  owner.  Hazel  Dean 
contractor,  Spott  Elec;  3  plugs. 

8  2200  Shattuck  Ave;  owner.  Owl 
Drug;    contractor,    Spott   Electric;    3 

plUipB. 

9  1608  Prince  St;  owner.  J  B  Ad- 
ams; contractor.  Spott  Elec;  1  out- 
let;   1    switch;    1    fixture;    1    plug; 

1  circuit 

10  2819  Ellsworth;  owner,  G  Ein- 
ston;  contractor,  Spott  Elec;  7  plugs. 

11  2057  Center:  owner,  J  J  Gil- 
lick  Prtg;  contractor,  Spott  Elec;  2 
outlets;  2  fixtures;  1  plug:  2  mo- 
tors. 

12  769  Euclid :  owner,  Adams  Con- 
struction Co;  contractor,  Mareico; 
52  outlets:  28  switches;  41  plugs;  13 
circuits;    2    heaters;    range. 

13  1721  Carlton:  owner.  Master 
Craft   Co;    contractor,    Mareico,    Inc; 

2  outlets;    2    switches;    2    fixtures; 
5  plugs;  sew  service;   1  circuit. 

14  2649  Benvenue;  owner.  Adams 
Constr  Co;  contractor,  Mareico,  Inc; 
heater. 

16  2436  Piedmont,  owner,  B  B 
Fatoch :  contractor,  Mareico,  Inc :  2 
outlets:  2  switches:  2  fixtures;  6 
plugs. 


16    1712  Euclid :  owner. 


con- 


ALAMEDA  COUNTY 


BUILBING  PERMITS 


I  Recorded 
April    27,    1946—715 


Granted 


Amount 
39th    ST,   Oak- 
land.   Superior  Tile  Co  to  Wm  C 
and  Ethel  L  Dixon  $96,00 


SAN   FRANCISCO 


APRIL    27.    1946 


3317  Partridge;  owner,  Wallier; 
plumber,  W  P  Sheridan:  8  fix;  N  W; 
4  gas  op. 

TiJi  Fiduklln  St:  owaei,  Tony  Leon 
;  plumber,  Ray  Hartster;  1  gas  op. 
.!  1033  Cotton;  oNvner ;  plumb- 
er. J  A  Fazio;  1  gas  op. 
I  2808  School  St;  owner,  E  Longfel- 
ilow;  plumber.  E  M  Malonev :  l  pi  fix; 
,2    W-O. 

2046  E  27th  St :  owner  and  plumb- 
<er,  Gertrude  M  Whitten ;  1  pl  fix; 
'W  2-0;   sprinkHng  system. 

-•1      ;     owner,     Ruskett ;     plumber, 

IWm    O'Tool;    1    pl    fix. 
-  I     692     45th     St ;     owner.     De     Mario ;  , 

plumber,  Mario  Miolini;  4  pl  fix;  9-W.  ;- 

'     829    Mtn    Blvd;    owner,    De    Mehl; -April   27,    1946—1918   UNIVERSITY 
plumber,  D  N  Watson ;  2  pl  fix ;  3-W.  j     Avenue,  Berkeley.    Walter  S  and 
14th   and   Franklin   Streets:    owner.]     Barbara  I  Keane  as  to  improve- 
Athenian    Club;    plumber,    Durant:    1 

:ga6     op. 

i     1515  20th   Ave;    owner, 


[• 


REPAIR  store  front,  $2500;  2275  Mar- 
ket .St :  owner,  F  Brown  ;  contrac- 
tor. Wellnltx  &  DeNarde.  2845  Oak- 
dale  Ave. 

REPAIR  fire  damage  to  cottage.  $950 
1820  Clement  St ;  owner,  Sadie  Da- 
vies ;  contractor.  Jack  Callaghan, 
900  Clayton   St. 

REPLACE  rotten  wall  and  joists  m 
apts.  $700:  1440  Steiner  St;  owner. 
Mrs  Halpern;  contractor.  Well- 
nitz  &   DeNarde.   31"B  6th    St. 

ALTER    apts.    $35,000;     1221     Green- 
wich    St;     owner,    M    T    Knieahe ;, 'jog^ts ; '2  w" basins, 
contractor.   E    P   Merritt.    166   New;     2513  Bancroft;  owner,  .  ;  deal- 

Montgomery    St  pr   w  A  Bohan;  2  w  basin.s :  3  sinks. 


Non-Responsibility 


ALAMEDA  COUNTY 


ments  on   property. 


plumber.   O   Hanson ;    1   pl   fix. 


I  BERKELEY 

2329  San  Pablo ;  owner,  R  Ander-  i 
;  &on :  dealer,  E  C  Braun ;  sprinkler  i 
'  system. 

1     2472-76    Shattuck    Avenue :    owner. 
Cord;   dealer,   Durant    Plbg;   2   water 


SAN    FRANCISCO 


ier, 

t     2353  Telegraph  Ave:   owner. 


Bohan:   .w    closet;    w 


April  22,  1946— NW  LISBON  25  SW 
Italy  Ave  SW  26  x  NW  100  ptn 
Blk  23,  Excelsior  Hd  Assn.  Vet- 
erans Welfare  Board  as  to  im- 
provements  on   property. 

April  26,  1946— LOT  17  Blk  32.  In- 
gelside  Terrace.  Veterans  Wel- 
fare Board  as  to  improvements 
on   property. 

April  24,  1946-  NW  ATHENS  75 
SW  Italy  Ave  SW  25  x  NW  100. 
Veterans  Welfare  Board  as  to 
improvements  on   property. 


tractor.  Mareico  Inc;  5  outlets;  5  fix- 
tures; 8  switches:  9  plugs;  2  ckts. 

17  2436  Prospect:  owner.  .  ; 

contractor,    Marelcu.    Inc :     I    outletf; 
2   switches :   3    plugs. 

18  2518  Shattuck:  owner.  Love- 
land  Tire  Co;  contractor.  Electric 
Products  Corp,   1  sign. 

1*9  2036  Bancroft:  owner,  T  W 
Corden;  conti-actor,  Otis  Elevator; 
1   motor. 

20  810  Carlton :  owner,  Colgate, 
Palmolive,  Peet :  contractor.  Otis 
Elevator;  2  motors. 

21  2160  University ;  owner,  Paul 
T  Swedberg;  contractor,  Otis  Ele- 
vator ;    1    motor, 

22  2001  Dwight  Way ;  owner.  Ber- 
keley General  Hospital;  contractor. 
Otis   Elevator;   3   motors. 

23  San  Pablo  Ave.  and  Camelia ; 
owner  and  contractor,  Fonter  and 
Kleiser;    1   sign. 

24  2033  Ashby :  owner.  .  .  :  con- 
tractor. Jones  Elec:  5  outlets,  5  fix- 
tures: 8  plugs;  new  service;  5  ckt.s. 

25  2971    College    Ave;    owner, 
contractor,   Jones   Elec;   7   outlets;   4 
.switches;    18   plugs;    11   circuits. 

26  701  Jone.s;  owner,  j ;  con- 
tractor, Jones  Elec:  5  outlets;  new 
service:    5  circuits. 


^^237  NW  lith  and  Clay;  owner, 
Athens;  contractor.  T  L  Rosenberg; 
outlets;  switches;  fixtures;  plugs. 

37238  5787  Foothill  Blvd;  owner. 
GAM  Market;  contractor.  Gill's 
Appliance  &  Electric  Co ;  1  outlet :  1 
switch  ;  2  plugs ;  alterations. 

37239  1454  84th  Ave;  owner.  Van 
De  H&gen;  contractor,  Gill's  Appli- 
ance &  Electric  Co;  2  outlets;  3 
switches ;  6  plugs. 

37240  750  106th  Ave:  owner,  Dan 
McCarthy;  contractor.  Flagler  Elec- 
tric ;   alterations. 

37241  3518  Fruitvale  Ave;  owner. 
Diamond  Jewelers :  contractor,  James 
Anderson ;  sign. 

3724f  W  Telegraph  88  N  59th  St; 
owner.  Special  Site  Sign  Co;  con- 
tractor.  Paramount  Electric;  outlets. 

37243  N  MacArthur  160  W  Dia- 
mond; owner.  Special  Site  Sign  Co; 
contractor.  Paramount  Electric  Co; 
sign. 

37244  SW  E  14th  120  E  63rd  Ave, 
owner.  Special  Site  Sign  Co;  con- 
tractor. Paramount  Electric:  outlets: 
fixtures. 

87245  5452  Miles  Ave;  owner,  At- 
kins; contractor.  Paramount  Elec- 
tric;  range. 

37246  5233  College  Ave ;  owner,  C  O 
Sweet;  contractor.  Paramount  Elec- 
tric; fixtures. 

37247  708  Broadway;  owner,  Cor- 
rea;  contractoi*,  Paramount  Electric, 
fixtures:  alterations. 

37248  459  7^h  St;  owner.  Sinai; 
contractor.  Sci)tt-Buttner  Electric; 
8  outlets :  2  switches :  4  plugs ;  alter- 
ations. 

37249  7300  MacArthur  owner. 
Owens:  contractor.  Scott  -  Buttner 
Electric :    motors; 

37250  925  WiUbw  St :  owner.  Cash  : 
contractor.  T  Bu.shnian  Electric;  2 
outlets  :    1    plug.  > 

37251  919  9l8t  Ave;  owner,  Riverii 
Packing  Co:  contractor.  California 
Electric :  motors. 

37252  7880  Crest;  owner,  P  T  ft 
T  Co;  contractor,  Broadmoor  Elec: 
service.  *' 

37253  9245  E  14th  St:  owner.  Van 
Nader ;  contractor,  Broadmoor  Elec ; 
S  outlets ;  2  switches ;  2  plugs. 

37254  3825  MacArthur;  owner.  Doe 
contractor,  Broadmooi-  Elec :  plugc ; 
outlets. 

37255  S  Franklin  75  S  20th  St ; 
owner  and  contractor.  Foster  and 
Kleiser  Co:  12  outlets;  1  .switch;  12 
fixtures. 


county  iwe  i>au  Lnego  County. 
QUO.  50622.  REQ.  111490: 

Five  truick  and  trailer  loacs  liquid 
asphalt   SC-3,   delivered    to   Joi«   ven- 
dor's spreading   equipment,   one  mile 
east  and  one  mile  west  of  Julian. 
QUO.  50815,  REQ    E48058: 

100  tons  liquid  asphalt  SC-2.  1000- 
gallon  lot|i  into  oil  pit  at  Hayward 
maintenaaio^  yard.  « 

QUO.  SlOOd,  rIbQ.  EH8060: 

428  tons  SC-6  liquid  aisphalt.   vari- 
ous locatidns  District  IV. 
QUO.  5100|>.  REQ.  E480ftl 

96  tons  ^C-2  liquid  aaphalt,  various 
locations   District   IV. 
May  « 
QUO.  4958M.   REQ.  51241: 

50  tons  liquid  asphalt   RORC-5. 

Jobsite  between  4-..sirella  River 
bridge  and  six  miles  ea^t  of  Shandon. 
QUO.  51106,   REQ.  32636: 

10.000  gallons  asph&ltic  emulsion, 
penetratlo|n  type. 

7000  gallons  to  Williams. 

3000  gallons  to  Esparto 


4/30/46  • 

BIDS  OPENED 

SACRAMENTO.  CaUt— The  follow- 
ing submitted  bids  to  the  City  of 
Sacranaento.  City  Hall,  for  35.000  tons 
ciushed  gjravel  screenings  for  street 
maintenance  division. 

Bids  wei'e  taken  as  follow.s : 
(J>   10.000  Ions  W-in.  x  No.  10. 

(2)  10.000  tons  %-inch  x  No.  6; 

(3)  10,000  {tons  ^  x  ^-in  : 

(4)  5000  U^ns  \  x   i^-in. 
Bids   were; 

Brightoil  Sand  &  Gmvel  Co..  (1» 
$1.80,  (2>  ]|l.80.  t3>   $1.55.   <4)   $1.40. 

Perkins    Gravel    Co.,    <1>    $1.80. 
$1.80.    (3 1   ^1.55.   (4»   $1.40. 

Del  Paj<|o  Rock  Products  Co.,  il» 
$1.75.  <2)   $1.75.   (3i   $1.50.   (4i  $1.35. 

Pacific  Coast  Aggrtgaif«.  <  t  >  $2. 
(2»   $2.   (3t  $1.75.   (4>   $1.60 

Di.scounij  all  bidders  10  cents  per 
ton  10th. 


turnianingaJr  compre"66or7or  water 
department : 

Moore  Equipment  Co..  $aoO0.5U. 

Slakev  Bros..  $1700:  alternate.  $3M«5. 

Edward  R.  Bacon  Co..  $SS5«. 

Bay  Eiquipment  Co.,  t22S&. 

Coast  Equipment  Ca,  $2220. 

Western  Machinery-  Co.,  $1904  45; 
alternate.  IIM4.40 


4/30/46  ••     4  3 

BIDS    POSTPONED 

YAKIMA  PROJECT.  Washing:».iu 
—Until  May  10,  2.  P  U.  ipoatpon.d 
from  April  25),  bids  will  be  rec3lv«>d 
by  the  U.  S.  Bureau  of  Reciamitian, 
Denver,  under  Spec.  12S7  for  fur- 
nishing and  delivering  f.o.b.  carii  «t 
the  shipping  point  or  f.o.b.  car^  at 
Yakima  and  Sunnyside.  Wasn.,  m\ 
the  option  of  the  bidder,  30  muiu*:- 
driven  horizontal  f>haft.  coatrifunai 
type  pumping  unit«,  each  compl  ae 
with  pump,  motor,  flexible  xiuplmic. 
t>ase  plate,  and  all  accessories  re- 
quired for  a  complete  operatini?  unit 
for  seven  pumping  plants,  Roza  Divi- 
sion. Yakima  Project,  Washington. 
The  pumping  units  will  he  lnsti.lle.1 
by  the  government  Nc  charge  foi 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  oth<'r<. 
$1.  not  returnable 


4  3 


(21 


4/S0/46 

BIDS    WANTED 

SACRAMENTO.    CaUf.— Until    Mii> 
10,  5  P    M..  bids  will  be   received  by 

the  City  of  Sacrameniv,  City  Hall, 
for  one  sectional  steel  otgestion  tank 
for  filtration  plant. 

Specifications    obtainable  from   th^ 
ubove  office 


4  2 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  A  Materials  42 
Machinery  and   Equipment         43 


4/30/46 

BIDS  WANTED 

ODAIR.  W^a.sh  Until  May  7  2 
P.  M.,  bids  will  be  received  by  tiie 
Bureau  of  I  Reclamation,  Denver,  Colo., 
under  In\i  F-38,490-A-r  lor  type  B 
deformed  reinforcing  bais  tor  con- 
crete, grade  2.  f.o.b.  .shipping  point 
and/or  Oddir.  Wa^h. 


4  2 


4/30/46 

BIOS  WAiNTEO 

SACRAMENTO.  Calil.  Until  May 
10.  5  P.  ^]..  bids  will  be  received  by 
the  City  bf  Sacramento.  City  Hall, 
for  1000  t^ms  paving  asphalt.  2OO-3O0 
penetratioh  type,  and  ^iKl  tons  paving 
asphalt.  6(1-70  penetration  type. 

Specif icjjil ions  obtainable  from  the 
above  offiice 


Classified  Advertking 


POSITION   WANTED 


ARCHITECTURAL  i;»fc:siaNER. 
expd  in  RESIDENTIAL.  COiVWER- 
CIAL  and  INDU.STRIAL  PESKIN. 
would  like  contact.  Exp.  in  DRAW- 
ING PLANS.  ELEVATIONS.  PER 
SPECTIVES.  WORKING  DR^W 
INGS.  etc.  If  possible,  prefer  to  work 
at  my  studio.  Reply  Eon  430,  c /<• 
Daily  Pacific  Builder,     to  Uav  S,  1W6 


OAKLAND 


Machinery  &  Material 

43—   Machinery  and 
equipment 


ESTIMATOR,  GENERAL  OONTR , 
thoroughly  exper  and  competent. 
Excellent  local  refer«-n<e«,  and  n-.i- 
•on  for  change.  Revly  B<>\  420  c^o 
Dailv   F*cific  Builder 

■4  29-3V',  6/l/4Ct 


WANTED 


REMODEL  2nd  floor  of  flat  to  make 

two    apts,    $3000;     2126    Broderick ;  \jg'jj^i™    '^"   ^ 

owner.    Miss    Miles ;     contractor,    J  ■  b^gin  '  i 

^^l^^'.'^r^^P."    ^"'"^'"^    St-  :     604Dwight;   owner ;   dealer.    " 

REPAIR  fire  damage,  $1200;  735-741    Tennions-Berk:     2    w    closets.     2    w 
Green  St;  owner.  Mrs  Leone;  con-  i  basins;  10  sinks.  3  drains.  i 

tractor,      Leonard      Salomon.      1734       1712  Euclid;   owner ;   con-l- 

c^^J^f^^^    ^}'  ,  i tractor,  Hugh  Taylor;  2  sinks;  foun-  '. - 

STORAGE    shed.     1 -story.    $2200;     S.^^in      '        ^  '  | 

San    Bruno    Ave    200    W   Bayshore;  j      1920    Yolo;     owner,     E     W    Smith;    : 

owner,    Doidge-Koren    Paint    Com-  | dealer     H    P    Murphy:    3    w    closets;    Recorded  Amount 

pany;     contractor,     L     Lenze,     215   5  ^   basins;    b   tubs;    w   tub.  [April   26,    1946— W    TWIN    PEAKS 

P]*"*    -^ve.  2440    Shattuck    Ave;     owner,    P    b|      Blvd   52-10   S   Clarendon    Avenue. 

ALTER  garage  to  barber  shop,  $500 ;    Whitten ;     dealer,    H     P    Murphy ;     2  ;     J  A  Gordon  vs  Michael  A  Telnof  f 

w  closets,  2  basins.  !     - $732^8 

1515    Ashby    Ave;    owner.    Loving;    April    23.    1946— BEG    118    S    from 


Liens  Filed 


SAN    FRANCISCO 


Geary     St;     owner,     Viola 


dealer,  A  T  Baker;   w  closet;   sinks; 


I 


2238-A 

Jones. 
INSTALL  store  window  and  extend 

rear  partition  of  store,  $680 ;  7  Mar-  1  ghower 

ket  Street ;  owner.  National  Liquor  ■     ^jj  g^j,  p^bio  Ave ;  owner.  Shadi ; 

Stores;    contractor.    K    Beal    Store  , dealer,   A   T   Baker;    w   basin;    sink; 

Equip  Co,  3275  San  Bruno  Ave.        'drains 
FOUNDATION  to  be  poured  and  bldg  ;     2155  Roosevelt ;  owner  Pacific  Coast 

to   be  set;   $500;   3334   Fillmore   St ;    ^halos     Society;     dealer.     Baker;     w 

owner,   S  O  Co   of   Calif;    contrac- i^j^ggj    gj^jj    shower 

tor     W    Fletcher    Constr    Co,    3200 ;     2330   Bonor;   owner,   ;   dealer. 

Madeline    St.    Oakland.  Wm  Stanck-  Bendix 

REPAIR  fire  damage  to  auditorium,  j     ^g^^  gj^^  Antonio  owner,       ;  dealer. 

$2850;   219-231   Valencia   St;   owner,  i ^"^gf^nclT   Bendix. 

Serbian    Hall    Assn ;    contractor,    L;     2728  Channing-   owner    S  W   Hall;  I     1664    1035  Golden  Gate  Ave;  owner, 

Salomon,   1734   Broderick  SL  'dealer  W  J  Schmitf  w  closet    b  tub  ' Merchants    Music    Corp;    contractor, 

SCAFFOLD  and   stucco  front,  1500;  l™^^ajn  '  '  |  Manning  &   Whitaker;    alterations. 

1730    to    1746    Haight    St ;     owner.  I     j^g   university     owner,   W   Lame-        1665     555  Market  St ;  owner,  Ruck- 
Golden   State   Realty   Co;   contrac-;       j^.  dealer    A  Mpntono     4  w  clos- '  er  Fuller;   contractor,    Manning   and 

tor,  Wm  Cunningham,  201  nth  Ave  jg^g.  'j    w    basins,    sink,    3    drains,    2   Whitaker;    service;    alterations. 

i  showers 


inter  SE  Noriega  and  36th  Ave 
S  25  X  E  1.  Chas  L  Harney  vg 
Joseph  and  Alice  Lucassen $225 

_    I      I    _         .         <i-i -r    ~ 

Bectrical  Pendts 


SAN    FRANCISCO 


OAKLAND 


ALTER    $1900; 


1666     Market  and  Hyde  St:   owner 
2"o€3  University ;  owner,  State  Form    Owl     Drug    Co;     contractor,     Cimino 
J    H    Jevons;     w    closet;     wIElec  Co;   1   outlet 

'  1667  274  Brannan ;  owner,  Herb 
dealer,  Verdi ;  contractor,  Cimino  Elec  Co; 
basin ;    ^   outlets ;    6  plugs. 

!     1668     Benton    Ave   and    Porter   St ; 


':  dealer, 
'  basin. 

1943  Prince;  owner. 


w 


3110   Adeline   Street; 
%'^'^tL '^^    contractor,    Spott    Elec  | ^ ;^  'joVnsoi^ ;'    w  "closet ; 
Co,  676  22nd   St  ;   .   j^.    8hov,Ver3 

ALTER    dwelling.    $2250;    2620    Cool- !     gWK)    Shattuck    Ave      owner. 

Idge    Ave;    owner.    Martin    O'Hara.  1^.         contractor    Art   Johnson;   four  [Elec  &  Mech  Co:  

2622    Coolidge    Avenue;    contractor.  i^„Jg     ^""'"*^  ,      i669     1019   Clement 

Western  Constr  Co,  4176  Jordan.      ;'    245J5    Stuart      owner.    W    J    Evans;  ,Furn    Co;    contractor 

dealer.    Art    Johnson;'    w     clo.set :     w.Co;    motors, 
basin  ;  b  tub ;  sink ;  w  tub.  i 

Haste  and  Telegraph   Ave ;   owner,  !  Bros 

J]:r.'f  \/lti"„  "flr'""^    -"-n'^?-  NW  cor  >,.  ...   era  SU: 


CESSATION     OF     LABOR 


ADDN.  $1000;  3536  Telegraph  Ave; 
owner  and  builder.  J  E  Visinet,  3536 
Telegraph   Ave. 

DWELLING.  1 -story  4-room,  $4400, 
l-stor>'  garage,  $300;  1936  S2nd  Ave; 
owner  and  builder,  John  S  Sprague 
9630   Thernial  *St. 

OFFICE,  1-story,  $2000:  9901  Mac- 
Arthur  Blvd ;  owner,  Cohan  &  Hub- 
bins,  prem ;  contractor,  George  H 
Calder.  8056  Earl  St. 

DWELLING.  1-story  5-room,  $4500; 
914  Everett  Ave;  owner  and  build- 
er. Geo  M  HoUidge,   908  Everett. 

DWELLING,  1-story  4-room.  $3500; 
2045  98th  Ave.  garage.  $200;  owner, 
M  Lizarrari,  prem;  contractor,  E 
R  Blabon,  2327  99th   Ave. 

WAREHOUSE.  l-8tor\-,  $14,000;  1239 
5th  St;  owner,  M  A  Gilardy.  1115 
5th  St :  contractor.  Branden"  Const 
Co,    1630  Webster   St 

DWELLING.  1-story  6-room.  $7,000; 
3815  Redwood  Rd ;  owner.  Made- 
line Pace,  2421  34th  Ave ;  contrac-  ' 

tor.  C  A  Reinhard  Constr  Co,  8525  Recorded  Accepted 

Bancroft   Ave.  April  22,   1946— CARROLL  Ave  bet 

ALTER  and   repairs,  $1000;  328  Han-  1      3rd    and    E    Jennings    Ave.     S    P 

over   St;    owner,    Dr   F   J    Strvble.  I     Co  to  A  D  Schader Apr   18.  1946 

prem;  contractor.  Proven  Builders,  : April  27.  1946— E  42nd  AVE  200  S 


Lloyd  j  owner,  ;  contractor.  Associated 

lElec  &  Mech  Co:  

owner,    Fi.sher 
S    F   Elevator 

T670     1325   Mission ;    owner,    Herb.<t 
contractor,   S   F  Elevator  Co; 


SAN     MATEO    COUNTY 

April  26,   1946— PTN   LOT  and   Lot 

3   Blk    2,    Magnider    Sub.     James 

j     Corbett   et   al   to   whom   it   may 

concern    « - — - 

(labor  ceased* March   20,   1946 


Completion  Noti 


^X 


'owner,    Bertram    Plbg    Co;    contrar- 
i  tor.  S  F  Elevator  Co ;    motors. 

1672  NE  Cor  7th  and  Town.send : 
owner.  Dallman  Supply  Co:  contrac- 
tor,  S   F  Elevator  Co;    motors. 

1673  1086  Howard  St;  owner,  Pur- 
ity Sausage  Co;  contractor,  S  F  Ele- 
vator  Co ;   motors. 

'      1674     1167   Mission:    owner,    Amer- 
jican   Importing  Co:    contractor,   S   F 
Elevator    Co;  ^ 

1      1675      17th    and    Harrison    Street.*: 
■"owner,  Pacific   Coast   Agg;    contrac- 
itor,  S  F  Elevator  Co;  motors. 

1676    34  6th  St;  owner,  Seneca  Ho- 
tel :    contractor,    S    F    Elevator    Co ; 
^  j  motors. 


SAN  FRANCISCO 


516  San  Pablo  Ave. 


Judah.    Chas  Ingerman  to  whom 


SAN    LEANDRO 


DWELLING,   l-story,   5-room.   $5000;   April  26.   194*— S  TERESITA   Blvd 
135  Farrelly  Dr;  owner  and  build- 
er. C  P  Pond.  114  Garcia  Ave..  San 
Leandro. 


SACRAMENTO  CITY 


1677  2757  Mission  Street;  owner, 
Haliidays;  contractor,  Weber-Conroy 
4  outlets. 

1678  3277  24th  St;  owner,  Casson ; 
contrator.  Weber-Conroy;  4  outlets; 
2  switches. 

1679  266  Laguna  Honda  Blvd; 
owner,  McFarland;  contractor,  Web- 
er-Conroy; 8  outlets. 

it  may  concern... April  27.  1946  i     1680     NW  Cor   38th   and    Noriega; 

{April  24,  1946— S  TERESITA   Blvd       owner,    Munson ;    contractor,    Weber- 
E  E  Vema.    Meyer  Constr  Co  to      J  Conroy ;     18    outlets;     3    switches:     2 

!     whom  it  may  concern. ..Apr  23,  1946    plugs;    service;    motors. 

"  I     1881    NE  Cor  San  Bruno  &  Woolsey 

100    E    Vema.     Meyer    Constr    to        owner,    Munson ;    contractor,    Weber- 
whom  it  may  concern.. ..Apr  23,  1946  !  Conroy  ;     18    ouUets;    3    nw  itches:    2 
April  26,   1946~S   THRIFT   75.   100,      'plugs;   service. 

125.  150.  175  W  Faxon.  Falter  E  1«»82  NW  Cor  San  Bruno  St  Silver ; 
and  Max  Hansen.  Inc  to  whom  owner,  Munson;  contractor,  Weber- 
it  may  concern -April  24.  1946    Conroy;    18    outlets;    3    switches;    2 


DUPLEX,  8-room,  frame,  stucco  and   April  24.   1946-^  TERESITA  Blvd        plugs;   service 
wood.    $8000;    2417-19    Q    St:    owner;      125    S    Vema.     Meyer 
and  builder,  Fred  Nicklin,  1576  9th  '     whom  it  may  concern. 
Avenue.  [April  29.  1946— W  BRIGHT  179.  204, 

DWELLING.    6-room    frame,    stucco.  !     229  S  Randolph.    Ingvar  Baldwin- 
wood    shingle.    $5700;    301    41st    St;'     son  to  whom  it  may  concern 

owner     and     builder.     Otto     Stein- i     April   29,    1946 


brenner. 

REPAIR  dwelling,  $1000;  3418  38th 
St;  owner  and  contractor.  W  L 
Oakey. 

BERKELEY 

ADDN.  $3600;  1634  San  Pablo;  own- 
er, M  Koshell.  prem;  contractor,  Al- 
bany  Concrete,    1840  4th   St 

DUPLEX,  $6975;  1500- A  Cedar  St; 
owner  and  builder,  Guy  Tyler, 
1502   Cedar    St 

ADDN.  $737:  15.33  Prince  St;  owner. 
Alonzo  C  Lanning,  1515  Prince  St; 
contractor.  Pioneer  Bldrs,  516  San 
Pablo   Ave,   Albany. 


Constr    to       i      1683     NE  Cor  Silver  and  Boylston; 
Apr  23.  1946    owner,    Munson ;    contractor,    Web«%-- 
Conroy ;    18    outlets;    3    switches;    2 
plugs,   service. 

1(>84  Cooke,  Mission  and  Morse; 
owner,  Mvinson ;  contractor.  Weber- 
Conroy ;  18  outlets;  3  switches;  2 
plugs;    6er\'ice;    motors. 

ItigS     NW  4»an   Bruno   and    Sliver; 

April    25,    1946   owner,    Munson ;    coatractor,    Weber- 

1946— LOTS    12- A.    13- A,      |  Conroy;    18    outlets;    3    switcbee;    2 


;  April   29.    1946— NE  QUINTARA   St 
;     and  44th   Ave.    R  F  and  Beruar- 
dine   W    GalU   to    whom    it    may 
concern 
April    29 


14  to  18  mcl  Blk  5346.  The  Wilder        plugs;   motors. 

Co    inc  to  V  A  Wilder  &  Son  1686     311  5th  St;  owner,  Eveready 

'  „ „ V^pr»l   25,   1946,  Elec    Serviire;    contractor,    Mofardick 

April  29.  u*4t^-E  BEAUMONT  Ave      llfclec; 

164.892   S  Aoza.    Oliver  M  lious-      i     1687    415  Br>ant  St;  ow^ner.  Beatty 

seau  to  whom  it  may  concern Safeway  Scaffold;  contractor,  Mobr- 

.April    25,    1946    dick  Elec;    ..  „ _ 

_' . 1688      435    Larkin  ;    ovx-ner.     Fender 


ALAMEDA  COUNTY 


SOUTH  SAN  FRANCISCO 


SHEEP  Sheds,  two.  one  scale  house. 
$28,000;  E  Grand  Ave;  owner  and 
bulkier.  South  San  Francisco  Un- 
ion   Stockvards,    premises. 


A    Body   Shop;   contractor,   Mohrdick 

Elec ;    motoi-s. 

Recorded  Accepted        1669      1045    Sansome;    owner,    Pre- 

i  April    29,    1946— LOTS   4,    5    and    6,        cision    Eiectrotype;    contractor,    Pa- 
'-,     Tract     608,    San    Leandro.      K    A      '  cif ic  Elec  &.  Mech  Co; 'motors. 

Burge   to  Stolte.   Inc.    Apr  24.    1946  [      ^^^     !*<»   »"*   ^^*^''   OMrmet.   ; 

'April  27    l»46^LOT  23.  Tract  700.       contractor,  Pacific  Elec  *  Mech  Co; 
San  Leandro.    F  W  Valley.  W  G       service 

Lincoln,  a  copartnership,  to  Val-  1«1     139  Bridgeview ;  owner.  Spa- 
ley  *  Lincoln  &  Co Aprtl  26,  »4»  |  racin ;    contractor.    Pacific   Btoc   and 

April  27.  1946-1821  152nd  AVENUE      J  Mech  Co.  Inc; 


37216  1820  13th  Ave;  owner,  Fred- 
ericks ;  contractor,  F  M  Death  ;  alter- 
ations. 

37217  1437  Ffanklin  St;  owner, 
Lamerios:  contractor.  T  L  Ro.senberg 
Co ;  alterations. 

37218  1212  19th  St;  owner,  Nicoll  & 
Co;  contractor,  Conrad  Electric  Co;  6 

37219  10222  E  14th  St;  owner,  At- 
field;  contractor.  Conrad  Electric  Co: 
outlets. 

37220  2100  99th  Ave;  owner.  Reis- 
back  ;  contractor,  Collins  Electric  Co ; 
outlets;  switches:  fixtures;  plugs. 

37221  3500  E  12th  St ;  owner.  Pontes  ; 
contractor.  Collins  Electric  Co;  Out- 
lets;  switches;   fixtures;    plugs. 

37222  360  29th  St;  owner,  Hen- 
rickson;  contractor,  Clifford  Electric 
Co ;  outlets ;  switches ;  fixtures ;  plugs. 

37223  1611  13th  Ave;  owner.  Bier; 
contractor,  Clifford  Electric  Co;  out- 
lets; switches;  fixtures;  plugs;  alter- 
ations. 

37224  7195  Krause ;  owner,  Meldon 
Warren ;  contractor,  Clifford  ii.lec- 
tric  Co;   outlets;   switches;   fixtures; 

plugs. 

37225  4001  Telegraph  ;  owner,  Hous- 
ton ;  contractor.  Paramount  Electric; 
fixtures;  alterations. 

37226  NE  E  15th  and  Miller;  own- 
er, Jensen;  contractor,  Clifford  Elec- 
tric  Co;    outlets;   switches;    fixtures; 

plug* 

37227  5434  E  14th  St;  owner.  Kay 
Furniture  Co;  contractor.  California 
Electric;  25  outlets;  10  switches;  25 
fixtures;  20  plugs. 

37228  691  27th  St;  owner.  Beatty 
Steel  Products:  contractor.  California 
Electric:  motors. 

37229  2023  Broadway:  owner.  Rod- 
ney Store:  contractor,  Matron  Elec- 
trical: outlets:  switches:  plugs. 

37230  1905  San  Pablo;  owner.  Gor- 
don: contractor.  .Mat.son  Electrical; 
alterations. 

37231  Fruitvale  Ave  150  N  Mac- 
Arthur:  owner,  Dimond  Business  & 
Pro  A.ssn :  contractor.  Matron  Elec- 
trical :  outlets. 

37232  NE  29th  and  Broadway: 
owner,  Hagstrom  Food  Stores;  con- 
tractor. Matson  Electrical:  altera- 
tions. 

37233  1231  Center  St;  owcer,  Sheet 
Metal  Works;  contractor,  C  A  Lang- 
lais :  service. 

37234  S  10th  St  500  E  Fallon;  own- 
tr,    California    Spring    Garden    Show 

(tent);  contractor,  Scott  -  Buttner 
Electric;  service. 

37235  S  10th  comer  Fallon  ;  owner, 
California  Spring  Garden  Show  ;  con- 
tractor, Scott-Buttner  Electric;  out- 
lets :  fixtures. 

37236  579  16th  St ;  owner.  East  Bay 
Chapter  Nat  Saf;  contractor,  T  L 
Rosenberg;  fixtures. 


42—  MiSC.  SUPPLIES  AND 
MATERIALS 

4/30/46  ••     4  2 

NOTICE  OF  SALE 

SAN  FRANCISCO.  —  War  .^.ssets 
Administration,  30  Van  Nes-s  Ave., 
San  Francisco,  announces  sale  of 
hand  tools,  diesel  generators,  surtion 
hose,  rope  snow  fence,  etc.,  at  Stock- 
ton Naval  Supply  Annex,  Rough  and 
Ready  Island,  on  ulay  6  for  federal 
agencies;  May  7  for  state  and  local 
government;  May  8  and  9  for  vet- 
erans, and  May^  9  for  non-profit  in- 
stitutions and  May  10  for  commer- 
cial  levels. 


4/30/46        !  •43 

BIDS  OPENED 

SACRAMENTO.  Calif— The  follow- 
ing submiUed  bids  to  the  City  of  Sac- 
ramento,  tity    Hall,   Sacramento,    for 


GENERAL  SUPERINTENDENT 
FOR  CONSTRUCTION  OF  LARGE 
CONCRETE  OFFICE  BUIUDING. 
REPLY  BOX  426.  c  o  Dally  Pacific 
Builder.  4./2e-2»-a0.  5/1-2/46 

BUILDING  CONSTR  SUPT.  Reply 
ORdwav    3600.  (tf) 


OFFICIAL  PROPOSAL 


ConstructHon  of  Junior  College   Bldg.. 
Lessen  County,  Calif. 


4/30/4O  •• 

BIOS  OPENED 

SACRAMENTO,  Calif— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  equip- 
ment as  follows: 
QUO.   48049: 

International  Harvester.  Interna- 
tional KK-11.  161-in.  wheelbase.  ll.OOx 
20  12-ply  tires. 

For  Eureka,  $5151.95  each  ;  total. 
$.30,911.70. 

For  San  Diego,  $5094.95  each  ;  total. 
$35,664.65. 

For  North  Hollvwood,  $5094.95  eac.i, 
total  $25,474.75;  grand  total  $92.05j^.l0; 
delivery  as  soon  as  possible;  no  dis- 
count. 

Mack  International.  Mack  EQX, 
$4695.95;  total  $28,176.70;  $4652.55;  to- 
tal $32,567.85;  $4627.55;  toUl  $23.- 
137.75;  grand  total  $83,881.30:  includes 
state  .sales  tax. 

Tow  hooks  are  included,  if  not  re- 
quired deduct  $10  each  or  $2.50  if  only 
front  desired.  May  be  delivered  at 
Los  Angeles  or  San  Francisco  at 
.same  price  for  delivery  in  Holly- 
wood, namely  $4627.55;  delivery  as 
soon  as  possible;  net. 

Diamond  T  Motor  Truck  Co.,  Model 
806-H.  five  only  for  Eureka.  $5812.38 
each;  total  $29,061.90;  no  discount: 
delivery  4  to  6  month.s. 


4  2 


{ 4/30/46 
BiOS  WANTED 

SACRAMENTO.    Calif.   -  bidi    will 
be   received  by  the  State  Purchasing 
j  Agent,  Sacramento,  for  materials  and 
I  equipment  as  follows  ; 
May  1 
QUO.  51017.  REQ.   12003: 

Four  underbody  hydraulic  hoists, 
f.o.b.  Sacramento. 

May  3 
QUO.  50623,  REQ.  111493: 

Four  truck  and  trailer  loads  liquid 
asphalt  SC-3,  vendor's  spreading 
equipment    Santa    Ysabel    and    north 


NOTK^E  TO  CONTRACTORS 

NOTICBJ  IS  HEREBY  GIVEN  that 
the  Lasseti  Union  High  School  and 
Junior  Ci^llege  District  of  Lassen 
County,  Oalifomia,  will  receive  bids 
or  fumisMiing  labor,  materials,  trans- 
portation, and  services  necessary  for 
the  construction  of  a  concrete  Jun- 
ior College  Building  for  the  Laasen 
Union  High  School  and  Junior  Col- 
lege Distnct  of  Lasswi  Covmty.  Cal- 
ifornia ;  each  bid  shall  be  in  ac- 
cordance with  plans  and  specifica- 
tions now  on  file  with  the  Architect 
Ralph  D.  Taylor.  716  Court  Street 
Susanrille,  Lassen  County.  Califor- 
nia, or  with  O.  A.  Collyer,  Principal 
of  the  Lassen  Union  High  School. 
SusanvUle.  California. 

Bidders    are    hereby    notified    that, 

pursuant  Ho  the  (Statutes  of  the  State 

of    Callfoimia    or    local    law    thereto 

applicable,    the   Governing    Board    of 

the   Lassen    Unicm   High   School  and 

Junior    College    District    has    aacer- 

ained  the  general   rate  of  per  diem 

wages  and    rates   for  legal   holidays 

I  and    overtime    work    in    the    locality 

i  n  which  the  work  is  to  be  performed. 

!  for  each   craft  or  type  of  worknoan 

J  )r  mechanic   needed   to   execute   the 

\  contract  li^hich  will  be  awarded  the 

I  successful   bidder. 

j     Each   bid   shall   be   made  out   on   a 
I  form  to  be  obtained  at  the  office  of 
I  the    aforesaid    Architect,    Ralph    D. 
Taylor,   or   from   G.    A.   Collyer  and 
nust  be  accompanied  by  a  certified 
check,    cajshier's    check    or    bidder's 
bond   for    five    percent    (5%)    of    the 
amount  ol  the  bid,  made  payable  to 
the   order  of  Lester  R   Davie,   Clerk 
of  the  Governing  Board  of  the  Las- 
sen   Union    High   School   and   Junior 
College    Ellstrict    of    Lassen    County, 
California,   and   shall   be   sealed   and 
lied  with  Lester  R  Davie  at  the  of- 
.fice  of  the  Lassen  Union  High  School 
'and  Junior  College.  Susanvllle,   Las- 
isen  County,  California,  on  or  before 
the  6th  day  of  May,  1M«,  at  8  p.  m. 
and  shall  be  opened  in  public  at  or 
about   8    p.    m.    of    that    day    in    the 
office    of    the    Lassen    Union    High 
School    in    the    city    of    Susanvllla, 
Lassen    C<>unty.   California. 


The    above-mentioned    certified 

check,    cashier's     check     or    tedder's 

bond  sliall   be  given  as  a  guarantea 

hat  the  bidder  will  enter  Into  a  con- 

I  tract  if  awarded   the  work   and   will 

be  declared  forfeited  if  the  succass- 

\   ul  bidder  refuses  to  enter  lifto  said 

,  contraact    after    being    raquested    so 

'  to  do  by  the  Governing  Board. 

The   successful    bidder   will    be    re- 
quired  to  furnish   a   labor  and   ma- 
terial   bond    in   an   amount   equal   to 
I  ifty  per  cent   (50%)   ef  the  contract 
'  price,    and    a    faithful    performance 
bond    in    an    amount    equal    to    one 
undred   percent    (100%)   of   the  con- 
tract price.    Said   bonds  shall   be   se- 
,  cured   from   a   surety   company    sat- 
{ isfactory    to    the    Govensing    Board 
of    the    Lassen    Union    High    School 
and    Junior    College    District. 

The     said     Governing     Board     re- 
serves   the    right    tf     reject    any    bid 
j  and   all    bids    and  or    waive    any    ir- 
•egularity  in  a  bid. 

LESTER   R   DA  VIE, 
Clerk  of  the  Governing  BoaiU  of 
I         the    Lassen    Union    High    School 
and    Junior    CoH«g«    District    of 
*        Susanvllle.  Lassen   County,  Calif. 
Datwl:  April  8,  1»4€ 
'  Ofi  Mill  Street 
Susanville,  California. 

(DaUy   Pacific  Builder) 
(AprU   16-16-32-21-29-10/46) 


Construction  of  Certain  Conercta 
!  Structures  to  Be  Erected  at  P.  C. 
1  A.  Plants  at  EUet  and   Kerilnger 


Sealed    proposals   -will   bo    raealved 
,  at  office  of  Pacific  Coaet  Aggr«fates, 
I  Inc.,  Room  405,  65  Second  StreoC,  San 
Francl.sco,    until    5:00    P.M.,    May    15, 
1946,  in  connection  with  the  construc- 
tion of  certain  concrete  strufrturos  to 
'  be  erected  at  P.C  A.   plants   at   Bitot 
and   Kerlinger.   Plans   and   speclfica- 
!  tions  will  be  avaiiatJe  ^  P.C.A.  Bn- 
j  gineering  Departm^lt,   Room  406,  15 
Second  Street,  San  Pranoisco,  on  May. 
1.  1M6. 

Bids  to   be  received   on   the  afore- 
X  mentioned     date     will     be     privately 
I  opened  and  analyzed.  P.CJL  reserves 
the  right  to  reject  any  and  aU  bids. 
Successful  bidder  will  bo  nottftsd- 
I  (Daily  Padfki  Builder) 

I  (April  29-30.  May  1-2-3,  194<> 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  ifnm«<iiafe  delivery 
...  40'  0"  —  50'  0"  —  60*  0"  —  70*  0"  —  80*  0"  —  90'  0"  or  I  (XT  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminunf>  waH  &  roof  covering  -  Call  for  particulars. 


MANUFACTUBEBS  OF: 
Fabricated  Structural  Steel  •  Sl»al  Build- 
ings  •  Bridges  •  Barges  •  Diedgea  • 
Seryice  Stations  •  Plate  Woik  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Meial 
Products  •  MisceUaneous  Iroo  •  Track 
Tanks  •  Boad  Machmefy* 


Tke  lattft  dcvtUp- 
■tit  IB  Btdera  ftetl 
biildiBff... 

RIGID  FRAME 

•  Fire  resisthr^ 

•  Stfon^ 

•  Permanent 

•  Economical 


tAKLAND.  CALIFOBHU 


] 
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PLANS  and 
Speculations 


Chieo:  The  American  Legion 
post  No.   17  here  is  planning  ex- 
tensive modernization  of  veterans 
memorials     and     buildings.     The 
present  eidsting  wooden  memorial 
will  give  way  to  a  permanent  me- 
morial of  a  type  as  yet  undecided. 
oOo 
San    Frincisco:    Submission    to 
the  voters  in  the  coming  November 
election  of  a  bond  issue  to  finance 
construction  of  a  court  building  in 
the  civic  center,  is  being  planned. 
The  area  used   will  b6   the  block 
bounded  by  Hyde,  Larkin*  Grove 
and  Fulton   streets,   present   loca- 
tion of  the  hospitality  house. 
oOo 
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Airport  Con 
Work  Good 


■Special  nou  the  Dimly  PAcinc 
BrnwEll^.  WASHINGTON  BUREAU 


Builders  m  the  heavy  construction  field  wiU  be  missing  a  good 

bet  if  they  don't  keep  their  eyes  open  for  a  large  volume  of  business 

Visalia:  The  city  will  apply  to   that  wiU  come  from  the  preparation  of  new  airports  and  maintenance 

%  state  for  a  part  of  the  |225,000    ^^  present  air  installations.  


Did  Ton  Know  That- 


\ 


allocated  to  the  county  and  cities 
of   the   county   by   the   state,  for 
plans  and  accjuisition  of  sites  for 
postwar     projects,     according     to 
City  Manager  E.  A.  Dunn.   A  new 
wing    for    the    Visalia    Municipal 
hospital    is    among    the    projects, 
and  plans   also   call   for   improve- 
ments to  sewers  and  streets. 
oOo 
Hay  ward:    $100    will    be    taken 
from  the  treasury  of  the  Hillcrest 
Knolls  Improvement  club  to  guar- 
antee a  sewer  election  in  the  Hill- 
crest  Knolls  and  Boulevard  Acres 
section.     An   affirmative   vote   will 
mean  annexation  to  the  Oro  Loma 
SaniUtion   District  and   a  $92,000 
bond    issue.     Preliminary    surveys 
have  been  completed,  according  to 
Oro  Loma  engineers. 
oOo 
Tracy 

ing  plar. _ 

will  be  installed  10  miles  west  of 
this  city  nad  near  Bethany,  to 
pump  water  of  the  Central  Valley 
Project.  George  Imrie  is  in  charge 
of  the  Tracy  office  of  the  Bureau 
of  Reclamation.  Thousands  of  men 
will  be  employed  on  the  job. 
oOo 

Fresno:  Army  engineers  will 
start  work  immediately  on  plans 
and  specifications  for  the  $2,636,- 
676  250-bed  veterans  hospital  con- 
struction here. 

# 

OPA  BOOSTS  CAST  IRON 
RADIATION  PRICES 


Public  work  construction  across 
the  country  will  be  augmented  in 
the  next  few  years  by  the  expendi- 
ture of  $600,000,000  in  public 
funds  to  be  matched  dollar  for  dol- 
lar with  state  money  in  the  build- 
ing of  some  3,000  new  air  fields 
in  the  Lea-McCarran  bill  is  passed 
in  its  present  form. 

The    legislation    is    now    before 


but  warned  that  there  may  be  a 
delay  in  obtaining  funds  for  local 
airport  projects  because  no  plans 
can  be  approved  by  CAA  until  the 
proposed  projects  are  fully  review- 
ed as  to  safety,  whether  the  air- 
port proposed  can  be  expanded  if 
needs  for  expansion  arise  in  the 
future,  and  other  factors 


ine    icgiBiai-iwii    lo    ..v^"     " I      CAA  expects  that  if  the  bill  is 

the   Senate    after   House   approval  I      gsed,  the  remainder  of  the  Sum- 
Af  t>iP  rnnfprence  renort.  ^^^  j^j^^j  g^rly  Autumn  will  be  re- 


of  the  conference  report 

Plans,  Survey  Money 

Known  as  the  Federal  Airport 
Act,  it  would  permit  states  and 
their  political  subdivisions  to  make 
use  of  $3,000,000  of  the  half  bil- 
lion for  preliminary  plans  and  sur- 
veys incident  to  starting  the  air- 
port program. 

Original  plans  set  up  by  the 
Aeronautics    Administration 


"''-  Civil    Aeronautics    AumimsnaLiwu 

racy:  pne  of  the  largest  pump-    ^^^  ^^^^^       ^^-^^  $1,240,000,000  for 
plant  installations  in  the  world  [  ^^^  national  program  but  this  fig- 


ihe  national  program  but  this  fig- 
ures was  pared  to  $500,000,000  in 
the  current  bill. 

This  reduction  to  the  amount  ot 
Federal  funds  which  would  be  pro- 
vided under  the  bill  will  cause  some 
delay  in  the  actual  start  of  the 
national  airport  program,  CAA 
said 


quired  to  set  up  the  administra 
tive  machinery  and  start  the  ap- 
proval of  plans,  but  that  this 
Winter,  however,  will  see  the  act 
ual  accepting  of  bids  on  the  air- 
field construction  to  get  underway 
next  Spring. 

Administration  Plan 

The  money,  when  appropriated 
by  Congres.s,  would  be  adtninis- 
tered  this  way: 

Five  per  cent  of  the  $500,000,000 
would  go  for  administration  costs. 

Twenty  five  per  cent  of  the  bal- 
ance would  be  used  as  a  discre- 
tionary fund  to  be  apportioned  by 
the  administrator  by  "formula  as- 
signment". This  means  that  the 
25    per   cent   would   be   distributed 


Venerable  construction  industry 
figure  and  long-time  advertising 
manager  of  Daily  Pacific  Builder, 
Joseph  E.  "Joe"  Odgers,  yesterday 
turned  his  dormant  talents  to  Hit 
field  of  piscatorial  plundering  for 

ii_^^ the  first  time  in  years. 

Armed  with  his  favorite  rod  and  reel,  and  a  textbook  on  the  latest 
technioues  of  ItBMc  Walton  procedure,  "Joe"  unburdened  himself  of 
thTcares  of  selling  space  and  filling  advertising  committments  and 
Wded  for  a  bit  of  angling  for  trout  in  a  nearby  stream.  His  lures 
tn  unsuspecting  flah  included  flies,  shrimps,  worms,  mussels,  and  it 
is  reported;  several  fancy  home-made  and  hand-fashioned  camouflaged 

hooks  with  which  to  experiment.  .        „  ,  *      ^ 

Pavoff  came,  however,  when  "Joe",  an  oldtime  fisherman,  confessed 

that  he  had  been  caught  with  his  license  down,  and  had  to  obUm  a 

nave  one  before  the  venture.  ,  . 

Now  we  are  waiting   for  some   "fish  .stories"  on  how  many   he 

caught,  how  many  got  away,  and  how  many  he's  going  to  pass  around 

as  proof  of  his  skill,  or  luck. 

S.  F.  Tops  Nation  in 
Housing  Pmts  Granted 

i 

More  housing  epnstruction  per- 
mits have  been  authorized  for  San 
Francisco  than  ariy  other  city  in 
the  nation,  it  wa^  disclosed  today 
by  the  San  Francisco  Chamber  of 


Predicts  Constractmi 
Iv  14  Biflion  Planned  i 


L^. 


U.  S.  Army  Engineers 
Recruit  Craftsmen 


TRAINING  A  JACKRABBIT 

•    •    * 

There  is  a  desert  jackrabbit  liv- 
ing along  the  bank  of  a  small 
arroyo  here  on  Rancho  Mesquite. 

One  look   at   this    rabbits   ears  i^^^  ^^  ^^.^  factors: 


SrcciAL  r^u  the  Dailt  Pacific 
Tlrunrts  Wt^SHTNGTON    BrREAV 

aviUan  Production  Admihlst ration  offidals  stiH  fee  nearly  four- 
teen binion  doUars  worth  of  cioMtrnaioii  work  in  sight  '«  ij**-     ^ 
"It  is  dificnH  to  esUMate  the  dollar   value  of   residential   con- 

struction  activity  under  the  Hous- 
ing Program  because  it  is  not  yet 
clear  what  the  average  cosit  of 
construction  of  the  different  types 
of  proposed  dwellings  will  be  and 
how  rapidly  residential  starts  will 
be  rebected  in  actual  construction 
put  in  place,"  says  CPA  Admin- 
istrator John  Small. 

"Preliminary      estimates,      how- 
ever,   indicate    that    new    res|iden- 
itial  construction  will  approximate 
$3,900,000,000  in  1946  and  $6,600,- 
000,000  in  1947. 

"Non  -  residential   new   conj«tnic- 

tion  of  all  types  should  run  close 

jto   $6,000,000,000   if  materialjs   are 

available   to    support    construction 

'at  these  levels.** 

The    high    volume    of    noiti -resi- 
dential   construction   expected,   de- 
spite   the    construction    limitation 
1  order  issued   March  26  to  channel 
1  scarce    materials    into    homes    for 
veterans,    is    seen    by   CPA  I  to   be 


Commerce  on  the  basis  of  figures    ^^^  ^^^  ^^^^^  understand  why   I      "t— The    considerable    voluhie    of 
released    by   the   Civilian    Produc-  i  j^ave  named  him  "Mortimer  Snerd  '  ,  jnpomnlPtP  construction  alreadv  un- 


^tS'    u       r.r.^   r^i^nnino-   nf  airoort    according    to    the    administrator's 
Much   more   planning   otairpori     ,     .^.  ,,  *^- ^___   u^   f„i*    jt  was 


An  increase  of  37  ner  cent  in 
ceiling  prices  over  October  1941 
prices  for  a  number  of  cast  iron 
radiation  items  that  were  out  of 
production  during  the  war  has 
been  announced  by  the  Oflice  of 
Price  Administration  and  became 
effective  April  30. 

Items  cov^x-ed  by  the  action  are 
convectors,  convector  radiators, 
baseboard  radiators,  bathroom  ra- 
diators, radiators  for  blower  and 
ventilation  systems,  radiator  bush- 
ings; radiator  plugs,  nipples,  ped- 
estals and  brackets;  and  cast  iron 
and  steel  radiator  chaplets 


projects  now  will  have  to  be  done 
locally,  and  not  until  thfse  local 
surveys  are  completed  and  ap- 
proved by  the  Agency  here  in 
Washington  can  construction  work 
begin. 

Planning   Delays  Start 

Spokesmen  for  the  areonautics 
administration  said  local  planning 
of  new  airports  is  likely  to  delay 
the  starting  of  almost  all  work 
under  the  Federal  Airport  Act  un- 
til the  1^47  building  season. 

They  said,  however,  that  in  those 
cases  where  local  committees  had 
made  their  own  surveys  in  advance 
and  were  ready  to  submit  plans  to 
CAA,  construction  would  begm 
earlier,  possibly  this  fall  or  early 
winter  if  the  Lea-McCarran  bill 
becomes  law. 

CAA  officials  told  the  Daily  Pa- 
cific Builder  that  if  the  Lea-Mc- 
Carran bill  is  passed,  local  airport 
planning  committees  may  then  ap- 
ply for  funds,  but  some  time  may 


These    items    are   priced    under   f-j-  -"-  CiVrr:'  IC:  y„nH«   mav   be 

591--Sp6eified    Mechanical    imuo-  .^  submitung  sur- 

mg  Eqmpment.  ^'^^ 


The  increases  bring  prices  for 
the  items  in  line  with  the  current 
ceiling  prices  for  tube  types  of 
cast  iron  radiation  covered  by 
Maximum  Price  Regrulation  No. 
272 — Cast  Iron  Boilers  and  Cast 
Iron  Radiation. 


veys,  CAA  said,  because  after  the 
bill  is  paseed,  the  administrative 
machinery  to  handle  the  review 
and  approval  of  applications  must 

be  set  up.  ,      ,     ,        i. 

They  asked  that  local  plans  be 
prepared  carefully  as  an  aid  to 
faster  CAA  consideration  of  them, 


suMMERBFLi  ROOF  vmmm 

1746  Thirteenth  St.,  Oakland.  CaliK 


From  San  Francisco 
ENterprisc  10930 


From  other  exchans^s 
TWInoaks  3672 


decision  wherever  he  felt  it  was 
most  needed  for  successful  airport 
development. 

The  balance,  $356,250,000,  will 
be  apportioned  on  the  estimated 
federal  share  of  construction  costs 
and  apportionment  as  set  forth 
in  the  act. 
For  example: 

This  procedure  would  appoi-tion 
$14,061,652  or  3.9  per  cent  of  the 
federal  funds  to  Illinois,  $18,744,- 
576  or  5.2  per  cent  to  California, 
and  $7,671,269  or  2.5  per  cent  to 
Colorado.  Only  two  other  states 
would  receive  more  money  than 
California.  Illinois  ranks  fifth  in 
apportionment  of  federal  funds, 
and  Colorado  14th  in  the  state 
standings. 

Convert  Wartime  Facilities 
The  airport  projects  to  be  built 
with  federal  aid  will  be  in  addition 
to  525  'ports  built  for  the  Army 
and  Navy  during  the  war  and  now 
being  converted  to  civilian  use. 

CAA  said  that  2,900  of  the  pro- 
jected fields  will  be  built  as  Glass 
I  or  11  airports,  with  runway  1,500 
to  3,500  feet  long.  Only  100  will 
be  allowed  to  fall  in  Class  III,  IV, 
V,  or  larger. 

This  is  to  encourage  provision 
of  facilities  for  private  flyers.  CAA 
feels  that  the  war-time  construc- 
tion jobs  largely  will  take  care  of 
commercial  flight  needs  . 

The  states  and  subdivisions  have 
seven  years  after  passage  of  the 
legislation  in  which  to  take  ad- 
vantage of  the  federal  dollar-for- 
dollar  grants. 

As  now  set  up  the  program  would 
grant  Texas  the  largest  share  of 
money,  with  New  York,  California 
and  Pennsylvania  following  in  that 
order. 


lion   Administration. 

California,  Oregon  and  Wash- 
ington received  the  largest  num- 
ber of  authorizations  for  any  one 
section  of  the  countrv. 

Veterans  of  World  War  II  will 
have  sales  or  rental  preference. 

San  Francisco  is  scheduled  for 
17,000  home  constructions.  The 
next  highest  allocations  in  the  na- 
tion were  for  Los  Angeles  and 
Detroit  which  got  16,488  and  15,- 
209  home  permits,  respectively. 
Of  the  San  Francisco  homes  au- 
thorized, 14,000  will  be  for  sale 
and  the  remainder  for  rent.  Sale 
prices  range  from  $4,499  or  less 
to  a  maximum  of  $10,000  including 
land  and  improvements.  Rental 
prices  run  from  $39.99  or  less,  to 
a  maximum  of  $80.00. 

Total  authorizations  for  homes 
to  be  sold  in  California,  Oregon 
and  Washington  were  36,482. 

Of  the  220,712  authorizations  is- 
sued nationally,  75  per  cent  were 
for  units  to  be  sold.  The  majority 
of  the  houses  for  sale  will  be  in 
the  $7,500  to  $8,499  price  class. 
The  biggest  percentage  of  the 
rental  units  are  to  be  built  to  rent 
for  $39.99  a  month  or  less. 

Ratings  for  the  new  construc- 
tion were  issued  by  the  Federal 
Housing  Administptiion  under  pri- 
orities regulations  which  direct  a 
certain  portion  of  17  critical  build- 
ing materials  into  the  construction 
of  dwelling  units  for  veterans. 


incomplete  construction  alreajiy  un- 
derway when  the  order  retstrict- 
ing  new  construction  was  pi>t  into 
effect  March  26. 


after  Charlie  McCarthy's  step 

brother. 

*    •    * 

I  am  training  this  rabbit.  In-  \  2— The  Targe  volume  of  neW  con- 
stead  of  a  ringmaster's  whip  I  i  struction— highways,  sewer$,  etc. 
am  using  a  hi-power  .22  rifle.  j — which   is  not  restricted  blecause 

it  does  not  compete  with   r^siden 


?w 


tial  construction   for  scarce   build 


activity     rontin- 


•  •  • 
I  go  out  for  a  walk,  flush  the  ^^^^  ^.-^...st.uc, 
rabbit,  and  as  he  runs  away  I  drop  ,  j^^^  material, 
a  bullet  in  the  sand  about  10  yards  "Construction 
in  front  of  him.  The  bullet  kicks  ^^g  ^^  forge  ahead  despite  mate 
up  a  geyser  of  sand  — the  rabbit  -^jj^  shortages,"  Small  added, 
does  a  four-wheel  skid  and  changes  ]  itr^^  ^^^  j„  activity  from  $524,- 
directions.  Again,  by  placing  ajQQ^jQQQ  j„  February  to  $612,000,- 
shot  in  front  of  him  he  turns  once  qqq  j^j  March  was  the  larfre*t  ever 
more — etc.  'recorded  for  the  industry  i<i  rela- 

"*■    *    *  J  tive  or  in  absolute  terms. 

If  Mortimer  is  running  to  the  |  "Residential  construction  paced 
right,  to  the  left,  or  away  from  j  the  advance,  though  even  in  March 
me,  I  "fence  him  in."  He  is  now  ,  activity  in  this  field  was  less  than 
getting  the  idea — when  he  is  run-  50  per  cent  of  the  1926  peak,  and 
ning  away  he  is  running  into  trou-  ( accounted  for  only  30  per  Cent  of 
ble,  but  when  running  toward  me  i  all  new  construction  as  compared 
tiiere  are  no  shots  fired.  jwith  50  per  cent  in  1926. 

*    •    ♦  '      j     "The    number   of   new    dWellmg 

By  now,  about  the  second  shot  i  units    started    so    far    thid    year. 


The  Army  Engineers  are  con- 
ducting a  drive  to  recruit  drirfts- 
men  for  the  construction  of  Tnp- 
ler  General  Hospital  in  Honolulu, 

Current  manpower  needs  include 
plumbers,  carpenters,  bricklayers, 
electricians  and  sheet  meUl  work- 
ers. Applicants  must  be  exper- 
ienced   journeymen. 

Medical  examination  and  proof 
of  citizenship  will  be  required  of 
all  applicants.  Passage  will  be  fur- 
nished from  San  Francisco  and  re- 
turn after  completion  of  the  year's 
contract. 

Army  -  style   living    accommoda- 
tions are   provided  at   the   site   of 
construction  at  nominal  rates  and 
recreational    facilities    are    readily 
available.   Among  other  CJivil  Serv- 
ice benefits,  employees  are  credit- 
ed with  annual  leave  at  the   rate 
of  two  and  one-half  days  monthly. 
Additional   information   and   ap- 
plications may  be  obtained  by  con- 
tacting Edward  M.  OToole,  Over- 
seas Branch,   U.   S.   Engineer  Of- 
fice,  74    New    Montgomery   street, 
San  Francisco,  YUkon  0667. 
#■ 


he  stops  running  and  starts  loping 

toward  me. 

*    *    * 

Thought  there  might  be 
an  idea  in  this  which  the 
United  Nations  people  could 
use. 


however,  showed  a  somewhat  bet 
ter  comparison,  and  average  of  42,- 
000  for  January  and  February  as 
compared  with  a  monthly  Average 
of  75,000  for  the  peak  year  of  the 
twenties." 

_- #_ 1 

SEMINAR  TONIGHT 
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VETS  GET  SURPLUS 

War  veterans  purchased  50.3  per 
cent  of  $4,264,000  of  construction 
machinery  sold  as  surplus  property 
during  March,  War  Assets  Admin- 
istration has  announced. 

They  paid  $2,143,000  for  it. 

War  veterans  also  paid  $7,844,- 
000  for  43.6  per  cent  of  the  $17,- 
984,000  worth  of  motor  vehicles 
sold  by  WAA  during  March  as 
surplus  property. 


Predict  38,000  Homes 
In  Local  FHA  Area 

FHA  estimates  that  new  homes 
started  for  veterans  in  the  area 
covered  by  the  San  Francisco  FHA 
office  will  totol  38,000,  of  which  50 
per  cent  will  cost  $7,900  or  less 
and  rent  for  $49  a  month  or  un- 
der, according  to  the  Washington 
headquarters. 

Timetable  of  starts  is  estimat- 
ed as  follows:  first  quarter,  8,284; 
second  quarter,  10,374;  third  quar- 
ter, 10,298,  and  fourth  quarter, 
9,044. 

In  the  foregoing  quarterly  es- 
timates, decline  of  construction  in 
the  fourth  quarter  may  be  attrib- 
uted to  seasonal  factors. 

For  the  country  as  a  whole,  FHA 
expects  950,000  permanent  homes 
for  veterans  to  be  constructed  in 
1946.  This  figure  is  in  line  with 
the  Wyatt  veterans'  home-buildiiig 


The    study    of    "ArcHileclural 

Practice  and  Supervision"  will  be    .—   .  „-  -  

^nSnull.  tonight  in    the    second   foal.  which^cal  8     o^  const^c^^^^^ 


■#■ 


PREFAB  DIRECTOR 

,     r .   «.     •       i.-  1  change,  666   Mission  street 

James   L.   Pease,   of   Cincinnati,  p  °  *  ' 


of  the  series  lectures  on  that  topic 
lead  by  Clyde  Trudell  during:  the 
San  Francisco  Architectuital  Club 
Seminar. 

The  meeting  will  start  at  7  p.  m. 
in  the  rooms  of  the  Buildfers'  Ex- 


Ohio,  has  been  named  director  of 
Prefabrication  Production  Branch 
of  the  National  Housing  Agency. 
Pease  is  president  of  Pease  Wood- 
working Inc.,  of  Cincinnati,  and 
is  one  of  i-ie  fotmders  and  past 
presidents  of  the  Prefabrication 
Home  Manufacturers  Institute,  na- 
tional  prefab   trade   association. 


of  1,200,000  homes  in  1946,  of 
which  950,000  would  be  permanent 
dwellings. 

The  Wyatt  plan  calls  for  the 
construction  of  1,500,000  homes  for 
veterans  in  1947— all  1,600,000  to 
be  permanent  dwellings. 


iRiuin  PRinTS 
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BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUN9 

ESiSi^T  --"^-*"-  «.7"iio7ai 

All  Tyoea  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO..  Inc^ 

780  Bryant  Str^^t       .      San  Francisco  Phone  (.Arfield  8768 


FULLER 

SHOWER 

DOORS 
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IMMEDIATE  DELIVERY 
BRAND  NEW— JUST  ARRIVED 

TRUCKS 

DRIVEN  FROM  THE  EAST 

International  Harvester  Manufactured 

K.II  MOTORS.  450  eu.  in.  displacement.  143  HP—Double 
reduction  TIMKEN  dHFerentiol— Conventional  drive— 10- 
hole  BUOD  wheels— 1100  x  20  14.ply  Tires— WESTING- 
HOUSE  Alrbrolces— FULLER  5-Speed  Transmission. 

IMMEDIATE  DELIVERY— WHILE  THEY  LAST 
BUY  YOUR  TRUCKS  FROM 

COOK  BROS* 

414  EAST  EIGHTH  STREET    •    OAKLAND  6.  CALIF. 

GLMcovrf  0258 


FOR  RENT 

Combination  %-yd.  HOE,  DRAO- 
LINE,  OLAM8HELL  and  SHOV- 
EL, dteMl  powers*.  _ 

CARRICO-GAUTIER 

Phono  JU.  ♦-•Oei 
3«0  Ocean  Ave.  San  Franolooo 


iRUjin  PRini  comPRnv 

4th  ^  Addison  Sts    Berkeley  2,  Colif. 
Phone:  firkelev  3440 


'W-i^ 


John  D.  McLaogyin 

AND    ASSOCIATES 

CONSULTING   ELECTRICAL 
ENCINEER8 

1641    RUSS   BLDG. — EXbrook   5712 
920  Junlpora  Serra  —  DE  10117 


M&S 


Concrete  Cutting 
Compressors  Rente 

PORTABLE  WELDERS 
Air  Toob  of  AU  Kinds 

CLEMHOTNA  CO. 
2277  JERROLD  AVENUE 
Phone  MlMiM  |(Slirt7SS 


GREATER  CITY 
LUMBERCO. 

I   (W.  B.  Jefferson) 

NOW  IN   OUR  NEW   AND 
PERMANENT   HOME 

1»44  OAKDALE  AVE.  (24) 
i  Comer  Rankin  St 
AT  water  4180 


l^MSi 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut  Heavy  concealed  cast  comer  braces  9've  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJ.p-FULL€l\  e-  CO* 

301  Ml«ion  S«r««t     •     SwFiencitoo     •     EXbrook  7151 
259  Tenlh  Strwt       •       OakUod       •       GL«K»m*0167 


A  SERVICE  for  the  CONTRACTOR.  SUB  CONTRACTOR  dud  for  FIRMS 
ond  PERSONS  ollied  with  ffa^  BUILDING  TRADES 

ACCOUNTING  SERVICE 

V  PUBLIC  ACCOUNTANTS 

TIk  staff  of  ACCOUNTING  SERVICE  is  composed  of  only  persons 
who  are  thoroughly  trained  in  construction  work — who  know  all  the 
latest  shortcuts  on  payroll  application,  cost  keeping  methods,  and  book- 
keeping systems  to  save  you  overhead.  It  is  the  idea  of  ACCOUNT 
ING  SERVICE  to  furnish  to  the  construction  man  a  full  service — 
whether  it  is  to  set  up  his  books  or  to  actually  keep  his  books  until 
his  business  gets  large  enough  to  support  his  own  full  time  accountant. 
We  also  perform  audits  of  cxi^ng  records,  get  out  all  payroll  tax 
returns  incident  to  your  operation  and  do  income  tax  work. 


STUOOO 


THE 
IMPItOVEII 


SAN  FRANCISCO 

214  Front  Street 

EXbrook  4911 


PALO  ALTO 

2237  El  Camino  Real 

Palo  Alto  4l43 


BURLiNGAME 

1464  Btirlingante  Avenue 
BuHinsame  4-2550 
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STUCCO    CEMENT 


Mor*  Tor^  ff  Sodc  •  SpfM<b  tati»r  «  Lms  Shriakagm 
PACIFIC    POKYLANb    CtMirilT    COMPAN 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  2.  1946 


ADVANGS  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


iMiMd  fiv«ry  ll«rfiififf,  BHO*|it  6at«ir4«y,  Sunday  and  L«g«l  Halldayt 


»AI|:^T  PAOI7IC  BmLDER  la  tha  plooear  oonatrwoOoa  dally  oC  Kha 

P&ciflc  Cotist.  MSintainins  a  oompleta  nawa  rapoiUng  aarvUia 

covering  ail  orliiclpal  building  and  anginaanag  projacta; 

eansoUdatal  January  2, 1890,  with  Laraao'a  Xdranoa 

Conatructlon  Reporta.  A  L<e^al  Nawapapat  of  gan- 

aral  circulation  as  defined  by  tha  Suparlor 

Court  of  San  Frandaco  County. 

8U B8CRIPTION  RATES: 
fSM  p«  Manth;  |30  par  Year  (Payable  in  Advawoa).  Slnfla  C^pf,  Ha 

Bntered  aa  Sacond-Clasa  matter  July  2e.  1907,  at  the  poet  office 
at  San  Fnnclaeo.  CaUfomla.  under  the  Act  of  March  S.  187i> 

STARK-RATH  PRINTING  Jb  PUBLISHING  CO.     «4» 
Undsr  a  mansffsmsnt  sgrssaMal  wBk 
F.  W.  DODGE  CORPORATION,  Owmt 

O.  E.  MoQAVRAN,  Editor  J.  E.  0008118,  Advartialiif  Maiui#ar 

466  TeaA  St.,  San  Francuco  3  TsLi  MArkal  7110 
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Architect  —  Conrad    P.    T.    Kett,    75 

Cresclenta  Dr.,  Sausalito. 

Bids  will  be  taken  when  approved 
by  the  CPA. 


5/2/46  ••     7 

FIRE   LOSS 

FAIRFIELD,  Solano  Co.,  Calif.— 
Fire  recently  destroyed  the  interior 
of  the  newly  completed  John  Campus 
market  building  in  Fairfield,  with 
loss  estimated  at  125,000. 


and  corrugated  transits  and  cement ,  tion,  concrete  pavement,  soil  stabiU- 

plaater.  ^  ^..     „  .  zation,    drainage    system,    air    com- 

Ownei^RegSnts  of  the  University  of    pressor    and    piping,    heating,    venti- 
Califomia.  Berkeley  lating.  plumbing  aid  electrical  work 

Architect-^,  S.  Gould.  Sheldon  Bldg.,   at  the  Naval  Test  Station.  Inyokem, 

San  Frandaco.  Calif.;  Spec   17449 

Bids  will  be  taken  as  follows:    (1)       Bids  were* 
general    construction,     (2)     electrical       H.    B.   Nicholson,    (1)    $392,118;    (2) 
"^^^  .,  ...     ..  121.940;    (3)    »68.225;    (4)    ^9.138. 

Plans  and  specifications  may  be  Haddock-Engineers,  Ltd..  (1)  |537.- 
obtained.  beginning  May  3,  from  the '731;  (2)  135,489  •  (8)  S153.754;  (4J 
cashier's  <^flce.  Administration  Bldg..   1190.243. 

University    of    California.    Berkeley,  !  

upon  deposit  of  $20.  15/2/46  16 

This    project    has     been    given     an  I  BIDS  OPENED 
M-M  priority  rating,  WPB  542,  Serial    WOOD   LATTICE   PARTITION 
No.  2333644,  by  the  War  ProducUon  I  PORTLAND,  Ore.  U.  S.  Post  Office. 
Board.  The  owner  ha-,  available  for  j  Wood   lattice  partition,  Ule  lettering 
rhis    job    all    struoiural    steel,    most  !     and  miscellaneous  items. 


lumber    required,  and    some    miscel 
laneous    materials. 


[Owner — Federal  Works  Agency.  Pub- 
lic Biuldings  Administration,  office 
of  the  district  engineer  838  U.  S. 
Appraiser's  Bldg.,  San  Ftanciaco. 
Only  Bidder— Nick  Hemminga,  627 
38th  Avenue,  S.  F.  11,425. 


18.1»— REUGIOUS  BLDGS. 


6/2/46  •     •     9 

BONDS    VOTED 

SCHOOL  BLDGS.  Cost,  $355,585 

NORTH   SACRAMENTO.   Sacramen- 
to Co..  Calif. 

Construction   of    intermediate   school 

building    (14   classrooms)    to   serve    

entire  school  district,  approx.  cost  L ,,  ,.- 

$280,585,  and  construction  of  school  'ddcdao.iu^  «.  *..o 

buUding    (8    classrooms)    to    serve  i  ^"fTOow  ^^J^t':;^^^^ 

Gardenland  area,  approx.  cost  $75,-    CHURCH  ADDITION  ^  ^  _^  ,^^^ 

QQQ  Estimated  Cost  $50,000 

Owner  —  North   Sacramento  School !  MODESTO.  Stanislaus  County.  Cailf. 

District,  Fred  K.  Robinson,  super-  \r.      ,  *1^  ^  ^}^-      , 

intendent,    oNrth    Sacramenta      i  Construction  of  lO-classroom  concrete 
Architect— Geo.   C.   Sellon.   California  i     Pa^^a^^  hall  addition  to  cover  6000 
State   Life   Bldg.,   Sacramento. 
The  school  district  voted  bonds  Apr 


•• 


•• 


6 


5/2/46 

CONTRACT  AWARDED 

STORE  BUILDING 

SAN  LEANDRO.  Alameda  Co.,  Calif. 
E.  14th  Street. 

Construction  of  one-story  concrete 
store  building  (50x80  ft). 

Owner — Chas.  H.  Carleton,  c/o  archi- 
tect 

Architects — De  Martini  A  Igaz.  785 
Market  St..  San  Francisco. 

Contractor — Rademann  &  Guisto,  40 
Ringold  St.,  San  FVancisco. 


5/2/46  4 

BIDS    OPENED    ... 

DIRECTORY  BOARDS 

SAN  FRANCISCO,  U.  S.  Appraiser's 
Building. 

Furnishing  directory  boards. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low  Bidder— Tablet  &  Ticket  Co.. 
507   Montgomery   St.,  S.   F.   $523.60. 

Post  Directory  Co.,  S.  F.  at  $638  sub- 
mitted the  only  other  bid. 

5/2/46  11 


30  in  the  amount  of  $240,000,  pro- 
ceeds of  which,  together  with  funds  i 
on  hand  of  $115,585,  will  finance  the  ' 
al>ove  conatructlon. 


12-13— INDUSTRIAL 
BUILDfftGS 


sq.  ft,  to  be  added  to  left  rear  of 
church  and  to  Include  large  hall 
with  adjoining  kitchen  and  stage 
to  seat  250  persons,  and  half  base- 
ment under  east  end  of  hall  to  in- 
clude additional  classrooms,  choir 
rooms,  large  y6uth  activity  room, 
clubroom  and  furnace  room. 

Owner — St  Paul's  Episcopal  Church, 
Rev.  Harry  Lee.  pastor.  17th  and 
I  Sta..  Modesto. 

Archltect-^Not  announced. 


•• 


I. 


5/2/46 

BID  OPENED 

SAN     FRANCISCO.     Kate    Kennedy  1  22-2ft— RESIDENTIAL 

School.  I  BUILDINGS 

Furnish    and   install   chain-link  wire ! 


Ei^iMering 


NEWS  INDEX 

For  convenient  referenoa,   nawa 
reports  in  this  section  ara  olaaal- 
fied  as  feVlawa: 
Water  Supply  and  Sawaga 

•tapoaat  Flanta  Si -98 

BrMfea 83 

Dams,  Reservoirs  ana 

Oredgi«ig 


Docks,  Piers  A  Harbora — 
Paries,  Ah-ports  and 

Piaygrounda 

RaUroads,  Sukways  and 

Tunnels 

Elactrio  Lighting  and 

Transmission  Linaa  

Sewers 


Streets  and   HIgbwaya. 


Gaa.  Water  and   Oil   Pipe 

Lines  


SB 
89 

40 

41 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


5/2/46  •     •     S  a 

BIDS  OPENED 

LAKE  COUNTY.  CaL— Kiss  Crane 
Co.,  2700  San  Pablo  Ave^  San  Pablo, 
at  $129,34520  submitted  low  bid  to 
the  Sta.te  Division  of  Higfawaya.  Q. 
T.  McCoy,  State  Highway  Ea^^eer, 
PubUc  Works  Bldg..  Siacramanto,  for 
ctmstruction  of  two  brtdgea,  one 
acroaa  Roblnaon  Creak  and  the  other 
acroea  Sooit  CreA  between  one  and 
two  miles  suoth  of  Upper  Lake  In 
Lake  County. 

Work   Invplres: 

(1)  1.500  e.y.  struc.   axcav. ; 

(2)  S85    c.y.    Claaa    A    portland    c«- 
ment   cone   footing   blocka; 

(3)  900    cy.    Claaa    A    portland    ee- 
ment  ccmc  atruc.; 

(4)  877,000  Iba.  fumlah  struc.  ateel; 
(6)  377,000  lbs.   erect  do; 

(6)  1.800  14.  fumlah  treated  Dou^lae 
fir  pUtn^r: 

(7)  6310  U.  fumlah  untreated  do; 

(8)  700  Lf   furnish  concrete  piling; 
(0)  192  eakch   drive  tlmt>er  pilea; 

(10)  20  ea^b  drive  concrete   piles; 

(11)  189,000    lbs.    fumlah    bar    retof. 
steel; 

(12)  139,000  lbs.  place  do; 

(13)  910  Lf.  tee- rail, bridge  railing; 

(14)  misc.  litems  oY  woik. 

—  \     The  State  will  fumlah  aU  tee-raU 
3  1    in  connection  with  Item  (18. 
I     Total  bids  follow: 


5/2/46  " 

CONTRACT  AWARDED 

SAN  FRANCISCO.— N.   O.   Wiseth,  \  (A)  Kiss  Orane  Co..  San  Pablo,  $129.- 
711  McAllister  St.  San  Francisco,  at  ;     345.20. 

$3277,  awarded  contract  by  the  Pub-  |(B)  Erickson,  Phillips  and  Welsberg, 
Uc    Utilities    Commission,    Room    287  ;     Oakland.  $147,053.20. 
City  Hall,  under  Spec.  409   for  con-    (C)  R  G.  Clifford,  South  San  Fran- 
struction  of  chlorinating  plant  build-  ,         Cisco.  $149,157.50. 
ing   at   University   Mound   Reservoir,  j     Unit  prices   follow: 


•• 


3  1 


9-10— EDUCATIONAL 
BUILDINGS 


5/2/46  ••     1 

BIDS  WANTED— TO  BE  OPENED 
IVI  AY  17    2  P.  M. 

COUNTY  JAIL  ADDN.     Cost  $68,040 
OROVILLE,  Butte  County.  Calif. 
Construction   of  rounty  jail   addition 

to  provide  5300  square  feet  of  space 

for  35  additional  inmates. 
Owner — County  of  Butte.  Courthouse, 

Oroville. 
Architect  —  E.     Geoffrey    Bangs,    605 

Market  St.,  San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect or  the  county  clerk  upon  deposit 
of  $26. 


•• 


5/2/46 

TO  ASK   BIOS 

GROCERY  STORE 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Fourth  and  Jackson  Sts. 

Construction  of  frame,  stucco  build- 
ing with  brick  masonry  interior 
walls,  to  contain  grocery  store  on 
ground  floor  and  residence  and 
dentist's  office  on   second  floor. 

Owner — Dr.  James  Chan,  c/o  archi- 
tect. 

Architect— Gifford    E.    Sobey,    69    S. 
First  St.,  San  Jose. 
Plans   will   be   completed   and   bids 

asked  within  10  days. 


5/2/46  •*     9 

BONOS   VOTED 

SCHOOL  BUILDING 

LOS  GATOS,  Santa  Clara  Co.,  Calif. 

East  side  of  Los  Gatos,  University 

Ave. 
Expansion  of  Los  Gatos  Elementary 

School. 
Owner — Los  Gatos  Union  Elementary 

School  District,  Board  of  Trustees, 

University  Ave.,  Los  Gatos. 
Architect — Not  selected. 

The  school  district  voted  bonds 
April  30  in  the  simount  of  $140,000, 
proceeds  of  which  will  be  used  to 
fi'iance  the  above  construction. 

Plans  are  being  prepared  by  Archi- 
tect Charles  E.  Butner,  7  Winham  St. 
.  '  Salinas,   for  a   shop   building  to  cost 
approximately  $16,000,  inchideJ  in  the 
above  expansion. 


gates  at  three  entrances  to  school  !  5/2/46  ••2  6 

yard.  !BID  OPENING  POSTPONED 

Owner^Department  of  Public  Works.  '.UNTIL  MAY  10 

Room  282  City  Hall.  i  STREET  WORK,  SEWERS,  ETC. 

Only  Bidder^ Anchor  Post  Fence  Co..  I.SAN   FRANCISCO.   Ulen    Park  Ter- 

460  5th  St,  San  Francisco,  $326.         ;     '^ce.  Diamond  St  Addition. 

___^__  j  Construction  of  street  work  and  in- 

-  „     .,  -  :     stallation  of  sewer  lines  in  connec- 

BONDS  DEFEATED  I     'Xm.Zc^   ""    '=°"'"'""'°    "'   «" 

I'e^^^Y  lum'^a  cSy^^M    °"-'  alt  BuUd,r-Roy   A.   Jone,. 
BERKELEY.  Alameda  County,  Calif.  ,     jg^^  r^^^^^  g^     g^^^  Francisco. 

Construction  of  three-story  reinforced  ,  p,^g  prepared  by  owner, 
concrete  addition  of  wing  on  each  .     pj^^^   ^^   specifications   available 
end  of  present  City  Hall   building  !  j^^,^    ^j^^    ^j^j^^    ^^    ^he    owner  and 
and  remodeling  of  interior.  ■.  bunder 

Owner— Clt  yof  Berkeley,  City  Hall,  j     34^   opening  date   postponed   from 
Berkeley.  'M^y  4 

Architects— B.   Reede  Hardman.  2068;       "^  

Allston  Way,  Berkeley  .and  James  ■ 

W.  Plachek,  Mercantile  Bldg.,  Berk-  1 5/2/46  ••2  6 

eley,  associate  architects.  1  PROCEED    ORDER 

The  city  on  April  30  defeated  a  pro-    DWELLING  UNITS 

posal  to  Issue  bonds  in   the   amount  ,  Contract  Price  $54,072 

of  $390,000,  proceeds  of  which  would   CLAREMONT.   Los   Angeles  County, 

have  financed  the  above  construction,  j     Calif. 

■  'Construction  of  36  finished   dwelling 

6/2/46  ••12.      units ;  Calif.  V-4399. 

TO  START  WORK  ! Owner— Federal  Public  Housing  Au- 

FACTORY  Est.  Cost,  $150,000       thority,  Humboldt  Bank  Bldg..  San 

SAN   RAFAEL,    Marin    County,    Cal.  '     Francisco. 
Woodland    Avenue    near   the    Bret   contractor — Shumaker  &  Evans  Con- 


5/2/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —  Deemer 
Deemer,  60  Hazelwood  Ave., 
Francisco,  at  $1950,  awarded 
tract  by  the  Public  Utilities  Commis- 
sion. Room  287  City  Hall,  under  Spec. 
420  for  painting  of  Forest  j.^,u  steel 
tank. 


(1) 

(2) _ 

(8) 

San  i   (4) 

con-     (5) - 


5/2/47 

BIDS   WANTED 


3  1 


(18). 


(A) 

$&00 

20.00 

40.00 

.06 

.085 

1.00 

.42 

3.00 

80.00 

100.00 

.04 

.02 

2.00 

500.00 


(B) 

I2.S0 

62.00 

40.00 

.08 

.026 

1.60 

.62 

5.00 

72.00 

206.00 

.046 

.02 

8.10 

1300.00 


(C) 

$14.00 

34.00 

38.00 

.07 

.045 

1.50 

.70 

8.50 

50.00 

160.00 

.06 

.02 

2.60 

1200.00 


COLUMBIA  BASIN  PROJ.,    \Vash.  1(14) 
— UnUl  May  24,   10  A.   M.,   bids  will 

be  received  by  the  U.  S.  Bureau  of  1 ,         

Reclamation.     Coulee     Dam.     Wash.,  \  3^ DAMS,  RESERVOIRS  St 


•••34 

iBIDS  REJECTED 

;  CENTRAL  VALLEY  PROJECT. 
!  Calif omia. —The  Bureau  of  Reclama- 
i  tlon.  Denvier,  Colo.,  has  rejected  all 
I  bids  for  the  construction  of  earth - 
j  work,  concrete  canal  lining  and  struc- 
,tures,  Clayton  and  Ygnaclo  canals, 
I  Contra  COsta  canal  system,  Delta 
(Division,  Central  Valley  Project  Cali- 
iforala;  Spec.  1188.  Guy  F.  Atkinson, 
{Orange  an^  Railroad  Ave..  South  San 
i  Fi-ancisco,  submitted  the  low  bid  at 
{$397,541  March  27. 

8  4 


9 


•* 


5/2/46 

COMPLETING  PRELIMINARY 

PLANS 

FOOD  CENTER 

SAN  FRANCISCO.  Northeast  comer 
23rd  and  Kansa.s  Sts. 

Construction  of  new  frame  food  cen- 
ter building  and  alterations  to  ex- 
isting frame  building  (combined 
dimensions  50x100  ft.). 

Owner — Dave  Raffo. 

Plans  by  Leonard  S.  Moslas,  255  Cali- 
fbraia  St 


struction  Co.,  4007  W.  6th  St.,  Los 

Angeles. 

Completion  date  June  8. 


2  5 


5/2/48  ••     6 

WORK  UNDER  WAY 

STORE  BUILDING  Cost  $30,000 

DELANO,  Kern  County,  Calif. 

Construction  of  store  building. 

Owner — Harrv  Morris,  c/o  architect. 

Architect  —  Vincent  G.  Raney,  233 
Post  St.,  San  Francisco. 

Contractor—Trewhltt,  Shields  &  Fish- 
er, Pacific  Southwest  Bldg..  Fresno. 


5/2/46 

TAX    INCREASE   VOTED 

NEW  SCHOOLS 

Approximate  Cost  $200,000  Each 

SUNNYVALE,  Santa  Clara  Co.,  Calif. 

Construction  of  a  new  elementary 
school  building  (kindergarten  to  6th 
grade,  plus  7th  and  8th  grades), 
on  Pastoria  Ave.,  adjoining  Munici- 
pal Park  on  20-acre  site,  and  the 
construction  of  a  new  elementary 
school  building  (kindergarten  to  6/2/46 
6th  grade)  at  Intersection  of  Sunny- 
vale and  Maude  Aves.,  north  of 
railroad  track  on  12-acre  site.  Total 
of  classrooms  in  both  schools  will 
be  48. 

Owner — Sunnyvale  School  District  of 
Santa  Clara  County.  Stanley  Ellis. 
superintendent,  and  Harold  O.  Wil- 
son  clerk. 

Architect — Not  selected. 
The    school    district    on    April    25 

approved  a  proposal  to  increase  the 

maximum  tax  rate  from  90  cents  to 

$1.50   for   a   period   of   five   years    to 

finance  the  above  construction. 


Harie  Meadows  home  tract. 
Construction     of     wood    frame     and  1 

stucco    factory    building    (200x400)  i 

asphalt    roof,    concrete    slaf    floor ; 

to    co»^er   80,000   sq.    ft    and   to    in-  1 

elude  offices   covering  8,000  sq.   ft.  ;  5/2/46 

of  floor  space.  jWORK  UNDER  WAY 

Owner— H.  C.  Little  Burner  Co.,  2nd  :  RESIDENCE  Est.  Cost  $12,000 

and   Lincoln,   San   Rafael.  SAN   JOSE,    Santa   Clara   Co.,   Calif. 

Contractor— Chas.   E.  Warner,   9  An-  ,      Gordon   Ave. 

toinette  Ave..  San  Rafael.  !  Construction     of  .  7  «•  room   residence. 

Plans  by  contractor.  \     rustic  exterior,  pla.ster  interior,  steel 

Work   is   expected   to   begin  within  ;     sash,    forced    air   heating   two    tile 


the  next  30  days. 


14.17— PUBUC  BLDGS. 


6/2/46  •     •     4 

BIOS   OPENED 

MECHANICAL    SERVICES.    Etc. 

SAN  FRANCISCO.    U.  S.  Appraiser's 

Building. 
Owner — Federal  Works  Agency.  Pub- 
tic  Buildings  Administration,  office 
of   the  district   engineer,  838   U.   S. 
Appraiser's  Bldg..  San  Francisco. 
Low    Bidder— Macnsons.    151-161    Te- 
Tehama   St,   San   Francisco,  $2,687. 
Herman  Lawson  Co.,  at  $3,150  sub- 
mitted the  only  other  bid. 


5/2/46  •♦     9 

BONO    ELECTION 
SCHOOL  BUILDING        Cost  $100,000 
ETNA,  Siskiyou  County,  Calif. 
Construction    ot    a    new    elementary 

scnooi  building. 
Owner — Etna  Elementa.ry  School  Dis- 

irict. 
Architect — Not  given. 

The  school  district  will  vote  May 
17  un  a  proposal  to  issue  bonds  in 
the  amount  of  $50,000,  proceeds  of 
which  will  be  used  to  assist  in  financ- 
ing the  above  construction.  Matching 
funds  in  a  like  amount  will  be  sought 
from  the  county. 


3 


5/2/46  • 

PREPARING 
PRELIMINARY    PLANS 
PACKING   PLANT  Cost   $40,000 

VACAVILLE.  Solano  Co.,  Calif. 
Construction    of    concrete    and    steel 

packing  plant  with   Haydlte  block 

walls  and  small  admin,  office  and  j  Architect 

railroad    loading    platform. 
Owner — aHrtley  &  Looney,  VacavlUe 
Architect— Leonard     F.     Starks,     416 

Native  Sons  Bldg.,   Sacramento. 


9 


5/2/46  ••     2 

WORKING    DRAWINGS 

COMPLETED 

GARAGE  BLDG.        Kat.  Cost  $25,000 

DALY   CITY,   San    Mateo   Cp..   Calif. 

Construction  of  one-stor>'  reinforced 

concrete  garage  building. 
Owner— WithheW. 


1 


Available  In 
Two  Weeks 

McLaren  CEMENT 
ASBESTOS  BOARD 

4-ft  X  S-fL  X  l/S-in.  or  l/16-iiL 
ft  14 -in.  Corm.  S-ft.  6-in.  x  8-ft 

• 

LD-ReederCo.,SJ?. 

!#•  Sacraaeato  Street 


5/2/46 
BONDS  VOTED 

SCHOOL  ADDITION        Cost  $185,000 
SANTA     CLARA      COUNTY,      C^alif. 
Lawrence  Road  and  Reed  Lane,  be- 
tween  Santa  Clara  and  Sunnj-vile, 
one  mile  north  of  Highway  101. 
Addition     to     Jefferson     Elementary 
School  to  consist  of  three  separate 
units   as    follows :    two    units    of    5 
classrooms  each,  and  a  large  cafe- 
teria and  multi-use  room. 
Owner — Jefferson   Union   Elementary 
School  District  P-  O.  Box  397,  Santa 
Clara. 

Ernest   J.   Kump   Co.,   251 
Kearny  St,  San  Francisco. 
The    school    district    on    April    30 
voted  bonds  in  the  amount  of  $185,000, 
proceeds    of    which   will   be    used    to 
finance  the  above  construction. 


!     baths. 

;  Owner — Carl  Owen,  c/o  architect. 

—  I  Architect — Donnell  E.  Jaekle,   Build- 
;     ers'  Exchange  Bldg.,  201  S.  Market 

—  ,     St.,  San  Jose. 

••     1  5    Contractor— Bert  Ward    &    Son.    1245 
i     Lincoln  Ave.,  San  Jose. 


BOND    ELECTION 

PUBLIC  BUILDINGS        Cost  $30,000 1  

FORT    BRAGG,    Mendocino    County.   5/2/46  •*     2  4 

Calif  WORK   STARTED 

Construction    of    public    building    to   RESIDENCE  Cost  $18,000 

be  used  as  a  firehouse  to  house  fire    SAN    JOSE,    Santa   Clara    Co.,    Calif. 

equipment    and    personnel    and    to  (      University  Ave. 

house  police  department  Construction     of     1%  -  story     frame. 

Owner  — City    of    Fort    Bragg,    City  j      stucco  and   brick  veneer   residence 

Hall.  Fort  Bragg.  <7    rooms),    hardwood    floors,    tile 

The   city   will   vote   June    17   on   a  1     baths,     shake     roof,     central    floor 
proposal  to  Issue  bonds  in  the  amount  [     heating  system,  steel  sash.  etc. 
of     $30,000.     the     proceeds     of    which  ;  Owner— Dr.  D.  R.  Threlfall,  c/o  archl- 
would  finance  the  above  construction,  i     tect 

■  .Architect— Gifford    E.    Sobey,    69    S. 

6/2/46  ••     15.     First  St,  San  Jose 


under  Spec.  1318  for  construction   of    

Pasco  Pumping  Plant  Columbia  Ba-  '  16/9/40 
sin    Project    Wash.     Plans    located' 
near  Pasco,  Wash. 
Work  involves: 

(1)  18,000  cy.   common   excav.    ; 

(2)  50  cy.   rock  do; 
(3>  50  cy.  excav.   in  borrow  pita; 

(4)  un  watering    foundations; 

(5)  13.000  c.y.  backfill; 

(6)  compacting  13,000  cy.   backfill; 

(7)  20  c.y.  gravel  backfill; 

(8)  40   c.y.    gravel    surfacing; 

(9)  660  s.y.  dumped  riprap; 

(10)  32    l.f.    corru.    metal    culvert ; 

(11)  1,680  c.y.  concrete; 

(12)  placing  232,000   lbs.    relnf.    bars;  

(13)  placing    575     l.f.     metal     seaUng '  5/2/46 
strips;  BIDS  POSTPONED 

(14)  placing   215   s.f.    joint   filler;         1     COLUMBIA      BASIN      PROJECT, 

(15)  placing     140    l.f.     rubber    water !  Washington —Until  May  14.  10  A.  M. 
stops;  (postponed   from  April  30),   bids  will 

(16)  dampprooflng    725     s.y.     outside  |  be  received   by  the  U.   S.   Bureau   of 
walls ;  j  Reclamation,  Coulee  Dam,  Washing- 

(17)  erecting    superstructure,    comp. ;;  ton,  under  Spec.  1236  for  construction 

(18)  erecting  140  l.f.  switchyard  fence  { 

(19)  Installing  11.110   lbs.  slide  gates 
and  hoists;  1 

(20)  installing     6,500     lbs.     trashrack  1 
metalwork ;  t 

(21)  installing    380,000     lbs.     of     dis-  i 
charge  pipe;  i 

(22)  installing  500  lbs.  drains,  comp. ; 

(23)  installing  6,500  lbs.  misc.  metal - 
work ;  1 

(24)  installing  25.000  lbs.  of  crane;      j 

(25)  Installing     60.000     lbs.     of     main  | 
pumps ;  ; 

(26)  installing    1,650    lbs.    misc.    ma-:  

chinery ;  j  Tower  Alieratlons.  Etc 

(27)  Installing    12,000    lbs.    motor-op-  •    Spec.  17482 


of  earthwork,  canal  lining,  tunnel 
and  structures,  nuiin  canal,  station 
24  plus  00  to  statlcm  430  plus  00.  Co- 
lumbia Baaln  Project  Washington. 
The  woi^  is  situated  near  Coulee 
City.   Wash. 


35—      DOCKS,  PIERS  St 
HARBORS 


5/2/46  ••as 

BIDS  OPENED 

RECONSn^UCT  WHARP 

SAN  FRANCISCX).  Bmbarcadero. 

Reconstruct  bulkhead  wharf  north 
of  Ferry  Building. 

Owner— Board  of  State  Harbor  Com- 
mlaalonera.  F.  G.  White,  chief  engi- 
neer. Ferry  Building. 

Plana  Iry  engineering  department  of 
owner. 
The  work  involves : 

(1)  165  tons  bituminous  pavement; 

(2)  all  other  work. 

Low  Bidder — Ben  C  Oerwlck,  Ina, 
122  Market  St.  San  Francisco,  $9372. 
Duncanson   -   Harrelson     Co.,     San 

Francisco,    at    $9912,    submitted    the 

only  other  bid. 


39— SEWERS 


3  • 


5/2/46 

BONDS  VOTED 

MONTEREY  COUNTY,  Calif  —Pa- 
jaro  District  voters  approved  a  pro- 
posal recently  to  issue  bonds  In  the 
amount  of  $100,<X)0  for  the  purpoae  of 
establishing  a  sanitation  district  in 
the 


1 


3  9 


5/2/46 

BIDS  OPENED 

SAN  FRANCISCO.— Healy  -  Tlb- 
bltta  Cohatr.  Co.,  1100  Blvana  Ava. 
at  |7*.4<8  submitted  low  bid  to  Dept 
of  Public  Works,  Room  282,  City 
Hall,  under  Spec.  19.0BS  for  recon- 
struction of  sewer  in  Army  St.  from 
San   Bruno  to   Potrero  Avenue. 

Work   Involves : 

(1)  452  If.  8-ft  X  »-ln.  x  T-ft  relnf. 
concrete  sewer  on  piles; 

(2)  12,800  If.   timber  piles; 

(3)  3  each  manholes  on  cone,  sewer 

(4)  450  Lf.  12-ln.  VCP  eubdraln; 

(5)  135  tons  rock  fill; 

(6)  8400    s.f.     pavement     excav.     in 
track  area; 

(7)  90  Lf.   track   ranoval; 

(8)  9100  8.f.  asphalt  on  cone,  pave- 
ment  (2x8-in.); 

(9)  20   tons   conform    pavement; 
(10)  lump    sum.    traffic   routing; 

Total  bids  follow: 

(A)  Healy-Tlbbitts  Constr.   Co.,  $79.- 
468. 

(B)  Eaton  A  Smith,  $82,683. 

(C)  Charles    L.    Hamey.    $87,864.40. 

(D)  M.  &  K.  Corp..  $88,490. 
Unit  prices   follow: 


(A) 

(B) 

(C). 

(D) 

(1) .. 

.  $129.00 

$110.00 

$120.00 

$154.00 

(2)... 

.45 

1.70 

1.25 

.50 

(8). 

300.00 

160.00 

180.00 

200.00 

(4)... 

2.00 

3.00 

1.70 

SO 

(5).. 

4.00 

8.00 

6.15 

1.00 

(6)... 

.20 

.15 

.40 

.80 

(7).. 

5.00 

4.00 

1.06 

3.00 

(8).. 

.40 

32.00 

.46 

.50 

(9).. 

ILOO 

9.00 

6.00 

6.00 

(10). 

.3000^00 

1000.00 

6000.00 

1620.00 

PLANS  ON  FILE 


The   flollewing    list   of    plans    and    speolfleattons    for    oonetniotlea 

projecls  are  new  available  fer  Inspeotion  at  the  office  of  DAILY 

PACIFIC   BUILDER.  465  Tenth  Street,  6an    Franclaoe. 


W^rk 


U^eatlon 


Bid  Opening  Date 


Sprinkler  System 
Spec  17839 


Inyokem 


•-  t 


Outside  Utilities 
Spec.   1764)3 


erated  gate  valves; 

(28)  1.0  M.  fbm.  timber  construction; 

(29)  installing  1,000  If.  of  embedded 
electrical  metal  conduit  1%-in. 
or  less  In  diameter  In  pumping 
plant   and   switchyard ; 

(30)  Installing    600    Lf.    of    embedded    - — - — :^  ' — — 

electrical    metal    conduit    larger   Roads,  Parking  Area,  Etc 
than  11^ -in.  and  not  larger  than    Spec.  1750$ 


Inyokem 


5-  • 


Inyokem 


5-  % 


Steam  Dittribution  System 
Spec.  17606 


Inyokem 


5-18 


Inyokem 


5-18 


l'^-  tlur^ZrT-  P""^P*"^  P'*"'  ,  Street  Lighting  System 
and   switchyard;  !   »  ._»(.      »     •' 

(31)  installing    100    l.f.    of    embedded     ^P^^i^JJ^^ 


Lnyokem 


S-18 


5/2/46  •• 

SITE  SELECTED 

PLANT  Estimated   Cost   $15,000 

SANTA  CLAFLA..  Santa  Clara  Co.. 
Calif.  One-half  acre  site  In  Laurel- 
wod  Farms  industrial  area. 

Construction  of  reinforced  concrete 
production  plant  (30x60  ft),  to  be 
named  the  Superior  Concrete  Block 
Company. 

Owners  —  John  Burch.  Laurelwood 
Rd..  San  Jose,  and  H.  E.  Orcutt 
1147  Malone  Rd..  San  Jose. 


BONDS  DEFEATED  Contractor — Charles  R.  Brundage,  270 

CORPORATION  YARD  Madison  Ave.,  Pittsburg. 

BERKELEY,  Alameda  County.  Calif.  1     Construction  started  April  30. 

Improvement  of  the  city  corporation  |  

yard,  including  public  buildings  f  or  i  •04 

housing    and     servicing    municipal  '  5/2/46  *  * 

equipment     purchase     of     garbage    PLANS  COMPLETED  ,    ,,.,»^ 

disposal  equipment,  street  malnte-  RESIDENCE  Approx.  Cost  $14,000 
nance  and  cleaning  equipment,  and  ,  FELTON,  Santa  Clara  County,  Calif, 
police  motor  vehicle  equipment  etc.  i  Construction    of    one-story  rambling 

OwnerCity  of  Berkeley.  City  Hall.,  type  rustic  residence  (six  rooms). 
Berkeley.  central  heating  system,  steel  sash. 

Architect— ^Not  selected  '     shake  and  composition  roof.  etc. 

The   City   of   Berkeley  on    April   30  1  Owner— Harold    Stem,    c/o  archUect 

defeated    a   proposal    to    issue    bonds  '  Architect— Gifford    E.     Sobey,    89    fc>. 

In   the   amount  of  $105,000,    proceeds  !     First  St,  San  Jose. 

of    which    would   have    financed    the  j     The  owner  wUl  take  bids  shortly. 

above  construction.  !  "— ~~*~'  ,,     _  « 
j 5/2/46  ••2  3 

5/2/46  ••     15 'CONTRACT   AWARDED 

BONDS  VOTED  :  APARTMENTS  Est    C<Mt   $70000 

FIREHOUSES,  ETC.  [SAN  MATEO.  San   Mateo  Co..  Calif. 

BERKELEY,  Alameda  County.  Calif.  |     Baywood  Park.  ♦       ^  « 

Construction  of  new  f Irehouses  In  ,  Construction  of  10  apartments.  4-0 
new  locations,  the  improvement  of  \  rooms  each.  L- shaped,  hardwooa 
existing  f irehouses.  combining  and  floors,  tile  bath  and  kitchen,  io\\er 
relocating  fire  equipment,  fire- I  type  furnaces,  steel  sash,  stucco 
fighting  apparatus  and  mechanical  I  and  wood  exterior,  ornamental  iron 
equipment  and  acquisition  of  lands. !     rail  balcony  and  individual  garages. 

Owner— Clt  yof  Berkeley.  City  Hall,  !  O^-ner— Dr.  V.  T.  Mulligan,  c/o  archi- 
Berkeley  I     tect 

Architect-Not  selected.  •  Architect-Donnell   E.  Ja^^Jf •  .? ""^I 

The   city   on   April   30   approved   a  !     ers'  Exchange  Bldg.,  201  S.  MarKei 

proposal  to  Issue  bonds  In  the  amount  j     St,  San  Jose.  »..«./>.« 

of  $195,000,  proceeds  of  which  will  be  ;  Contraotor— Richard  Delucchi  A  Co.. 

used  to  finance  the  above  construe-       420' San  Mateo  Ave..  San  Brano. 

tien.  "  ,,     n  J 

. ;  5/2/46  ••2  4 

5/2/46  ••     1  5    BIDS  POSTPONED— TO   BE 

BvtNOS   DEFEATED  i  OPENED   MAY  10 

MEMORIAL  SITE  RESIDENCE 

BERKELEY.  Alameda  County.  Calif.   STOCKTON.     San     Joaquin     County, 

Purchase   of    site    for    memorial    to       Calif.  Pacific  Gardens. 

World  War  II  veterans.  Construction  of  IH -story  frame  ana 

Owner— City  of   Berkeley.  City  Hall.,     fabric    residence.   5   rooms,    shmgie 

Berkeley.  roof,  warm-air  heating  system. 

Architect— Not  selected.  !  Owneiv-James   Mills   HI.   c/o  archl- 

The  City  of  Berkeley  on   April   30  I     tect 
defeated    a    proposal    to   issue    bonds  1  Architect— Roland    I.    Stringham,   251 
in    the   amount   of   $100,000.  proceeds '     Keamy  St.,  San  Francisco. 
of   which    would    have    financed    the       Bid    opening   date    postponed    from 
above  construction. 


SUB  ■  BIDS  WANTED 


electrical    metal    conduit    larger 
than   3-ln.   and   not   larger   than 
6-in.  in  diam.  in  pumping  plant  ' 
and   switchyard ;  ! 

(32)  Installing  1,120  lbs.  of  grounding  I  »s»W5S5a«ft«««5«««ft«s««5ftiS«5!ftc««?»'.«»»^ 

system:  !  General  contractor*  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 

(33)  Installing  3.000  lbs.   of  electrical  j  their  requirements   In   this   oelumn.    There   Is   no   charge   fer   this   serviee. 
conductors ;  ! 1. 

(34)  installing     66,000    lbs.     of     main  ;  School  Bldg.,  Main  and  Berkeley  SU.,  Susanville;   Bids  open  May  6,  •  P.M. 
pump  motors  in  pumping  plant;  j      L.  Q.  Shalz,  Route  1,  Box  22,  Chico  (Chioo  1088). 


Transwestera  Constr.  Co.,  1402  Front   St.   Sacramento   (Sacto.   8-1978) 
B.  &  R  Constr.  Co.,  288  Market   St.,   San  Franctsco   (DOuglas  7516). 
Moore  A  Roberts,  60S  Miaaion  St,  San  Francisco   (QArfleld  8579) 
B.  4k  R.  Constr.  Co..  268  Market  St.,   San  Francisco   (DOuglas  7616). 
Charles  Hageman,  600  North  Street   SusanvUle. 


(35)  installing  11,000  lbs.  of  incom- 
ing power  and  motor-control 
cubicles ; 

(36)  installing  57,000  lbs.  of  power 
and    sta.-service    transformers; 

(37)  installing  15.200  lbs.  misc.  elec. 
equipment ;  1 

(38)  erecting  5,000  lbs.  switchyard 
structure. 

Copies  of  the  standard  forms  and 
of    the    specifications    may    be     ob- 
tained from  the  following  offices   of 
the  Bureau  of  Reclamation:  Walker  j  Alter  Apt.  House,  Van  Ness  Ave.  and  Vallaje,  8.  F.;   Bids  open  May  6,  M. 
R  Young,  Chief  Engineer,  U.  S.  Cus-  j     q    p    ^    jensen  A  Sons.  Inc,  820  Market  St.  S.  F.    (GArfleld  2444). 
tomhouse,    Denver    2.    Colo.;    R    J.  I     MartlneKl   Constr.   Co.,  44  Mary  St.   San   Francisco    (GArfleld   8277) 


Alter  Auto  Display  Room,  1175  Potrere  Ave.,  8.  F.;   Bids  open   May  8. 
Barrett  A  Hllp,  9U  Harrls<m  St.  San  Frandaco    (DOuglas   0700). 
Rademann -Guisto,  40   Ringold   St.,    San    Francisco    (MArttet    8151» 
Carrico   A  GauUer,   866   Ocean   Ave..   San   Francisco    (JUnlper   4- 


). 


Newell.  Regional  Director.  P.  O.  Box 


937,  Reclamation  Bldg.,  Fairgrounds.  ,  ^^^  ^,^  ^^^  Bervloe  BMg,  Shattuck  and  Dumnt,  Berkeley;    Bide  open 


Boise.  Idaho;  F.  A.  Banks,  Super- 
vising Engineer,  Coulee  Dam,  Wash- 
ington ;  and  Michael  W.  Straus,  Com- 
missioner, Bureau  of  Reclamation, 
Washington  25,  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the    Supervising   Engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others  $2.25  per  copy, 
not  returnable. 


May   i   6:00   P.   M. 
WllUs  Vt.  Lynn,  1040  Woiger  Atsl,  Beikeley  (BErkeley  6044). 


Repair   BMena   Vista   Sohoel,   San    Francisco;   Bids  open  May  8,  2:80  P.  M. 
Wm.  Mcintosh  A  Son.  740  36th  Ave..   San   Francisco    (SKyllne   9903). 


3  1 


5/2/46  ••10 

BIDS  WANTED— TO  BE  OPENED 

MAY  17   2  P.  M. 

SYNCHROTRON   BUILDING 

Approximate  Cost  $40,000 

BERKELEY.  Alameda  County.  Calif. 
Campus  of  University  of  Califor- 
nia, Cyclotron  Area. 

One-story  synchrotron  building  of 
steel  and  wood  frame  construction 


1  3 


April  aO  to  May  10. 


5/2/46 

BIDS  OPENED 

INYOKERN,  Kera  Co.,  Calif.— The 
Wonderly  Construction  Co..  2694  Lime 
Ave..  Long  Beach,  at  $104,716,  sub- 
mitted the  low  bid  to  the  U.  S.  Navy. 
officer  in  charge  of  construction. 
Naval  Ordnance  *est  Station,  Inyo-  j 
kern,  Calif.,  April  29  for  the  con-  ; 
struction  of  alterations  to  the  water 
distribution  system  at  the  Naval 
Ordnance  Test  Station,  Inyokem, 
Calif.;   Spec   17664. 

The  bids  submitted  were: 

Wonderly    Construction    Co..    $1(K.- 
716. 

Haddock  Engineers.  Ltd..  $136,748. 

Fred  J.    Early   Jr..  San   Francisco, 
$146,285. 

H.  B   Nicholson.  $14»,090. 


ROOFING 


TNDUSnUAL  AND  COMMEROAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  R00P8  REPAIRED 

•       •       • 
Elstilnates  gladly  submitted  to  General  ContrftctoTt  mi 
{  any  type  new  Construction 

DONNELLY  ROOHNG  OO. 
(S2  FULTON  8T^  SAN  FRANCISCO  Pbooe  WAfaiot  tSM 


5/2/46  • 

BIDS  OPENED 

INYOKERN.    Kem    Co.,    Calif.- H. 
B.  Nicholson,  1151  S.  Broadway.  Los  I 
Angeles,    at    $392,118    submitted    low  ; 
bid    to    the    U.    S.  "Navy,    Officer   in 
Charge  of  Construction.  Naval  Ord-  j 
nance    Station,    Inyokem,    for    land  j 
plane    catapult    and    arresting    gear, 
including    a    catapult    pit    and     ar- 
resting gear  pit  of  concrete  construc- 


LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 

Sap.  Franelsoe  OaklanJ 

1800  ARMY   dTREBT  MM    LIVINGSTON   STIIKST 

AT%vater  1800  KEfleg  4-iaM 


EACLE  ROCK  WOOL 


INSULATION 


■AITS  -  ILANKET  ft  ILOWN  TYPfS 

SUPPUEtS  ft  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

ImmUt^n  fm  tkt  Psdfk  C»mt  T«J«pfco—  KEII09  2-34M 

1690  MacARTHUR  OAKIAND  1.  CALIF. 


^LASS  and  GLAZING 


Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


9234  MISSION  STREET 


SAN  FRANCISCX),  12 


Phome:  DBUware  7313 


J 


*>" 


THURSDAY.  MAY  2.  1 946 


DAILY    PACIFIC    BUILDER 


ADVANCE  COmTRVCTIOil  REPORTS 


K/9/4H  ..     «  «  .  fOLCed  rdwy.  gutters; 

•UrJeV  under  way  '  '    ^">  5S!rd'J;in*;"^16^rge"^^^    ^'^ 

RECREATION  SYSTEM  (15)  WO  CT   fUter  ma^tefl'l ; 

Estimated  Coat  $124,000  j  (I6)  74  each  ramore  and  reset  ixiark- 


SAN  UECANDRO,  Alameda  Co.,  Calif. 
Designing  and   layout  for  park  and 

recreational  system. 
Owner— City    of    San    Leandro,    City 

Hall,  835  E.  14th  St.,  San  Leandro. 
Landscape   Architect— Wm.   P.    Mott, 

3833  Piedmont  Ave..  Oakland. 

Survey  Is  expected  to  be  completed 
In  about  one  month. 


40— 


STREETS  AND 
HIGHWAYS 


4  0 


er  posts; 
Total  bids  follow : 

(A)  W.    C.    Railing.    Redwood    City. 
$100,845.30. 

(B)  Fary-Hammond,  Inc.,  San  Fran- 
cisco, $101,096.60. 

(C)  Mercer-Fraser  Co.,  Eureka,  $102.- 
423. 

Unit  prices  follow: 
(A) 
.   $     4.10 
19.20 
.  2000.00 
2.00 
3.35 
3.20 
39.00 


Machinery  &  Material 


(1) 

(2)...„ 

(3) 

(4) 

(5) „. 

(6) 

(7) 


6/2/46 

BIDS   POSTPONED 

ARIZONA— Until  May  10,  U  A  M. 
(bid    opening    date    postponed    from      ...  __. 

April    24>,    bids    will    be  received    by  1    )°' ^'^ 

the  Arizona  State  Highway  Commis-  i    |®* — *?Ir 

sion.     Phoenix,    Ariz.,    for    the    con-    ^*"^ 

struction  of  ^-mile  of  concrete  pav-    JJ^^ 

ing,  curbs  and  gutters  of  the  Tempe-  I  ^~^" 
Mesa  Highway,  from  the  Mesa  city    ^^*> 
limits   east. 


4  0 


(14). 
(15). 
(16). 


7.50 
5.20 
35.00 
.31 
1.60 
4.40 
3.50 


(B) 
$     3.50 

23.00 

1000.00 

2.00 

4.20 

3.20 

34.00 
3.00 

40.00 
1.00 
3.50 

34.00 

.18 

1.20 

4.00 

2.50 


(C) 

$     4.00 

25.00 

1000.00 

2.00 

3.25 

3.00 

40.00 

5.00 

50.00 

7.00 

10.00 

30.00 

.50 

2.00 

4.00 

3.00 


NEWS  INDEX 

For  eonvenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  8uppliee  A  Materials  42 
Machinery  and  Equipment        49 


charge  for  copies  of  the  specifications 
to  prospective  bona  fide  bidders;  to 
others,  $0.75,  not  returnable. 


•• 


4  3 


4  0 


5/2/46  « 

BLUE    PRINTS    AVAILABLE 

SACRAMENTO,  Calif.— State  High-  |  5/2/46 
way  Engineer  G.  T.  McCoy  announces    BIDS  OPENED 

cost  of  blue  prlnU  now  available  for  '  MERCED  COUNTY.  Calif.— Frank 
work  for  which  bids  will  be  opened  ^  Marks  &  Sons,  203  Bervedor  St., 
in  Sacramento  on  May  15  and  May  22.    Tracy,    at    $80,226.50    submitted    low 


III-Y0I-6.99-A.B,  between  one  mile 
east  of   Davis   and    Swingle   and   be 


bid   to    State   Division   of   Highways, 
G.   T.  McCoy,   State  Highway   Engl- 


tween  2%  miles  north  of  Arcade  Sta-  I  °«e'''  Public  Works  Bldg.,  Sacra- 
tion  and  junction  of  Route  6;  loca- ;  ™«nto.  for  about  3  nailes  repairing 
tion  sheet  only;  no  plans  available ;  highway  with  untreated  rock  l«se 
no  charge  and    plant    mix    surfacing    bet.    San 

III-Yol-7-B,C.  between  Cache  Creek  t  Joaquin    River   and   Madera    County 
and   Dunnlgan ;    location   sheet   only ;  I  "««  ^'^  Merced  County, 
no  plans  available;  no  charge.  j     Work  Involves: 

III-But.Col,Gle.Sac.Sut.  Yolo  Coun- I  <1>  develop    water   supply    and    fur- 
ties,  at  various  locations,  about  34.9  [  ,^,  ?*^*^J^***f  equipment; 
mll^s;   locaUon  sheet  only;   no  plans    {2)  S:>^- .fSL^'JSJlitS^^^k  base; 

(4)  98    tons    liq.    asph.    MC-2    prime 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


•• 


42 


5/2/46 

NOTICE  OF  SALE 

SAN  FRANCISCO.  — War  Assets 
Administration,  30  Van  Ness  Ave.. 
San  Francisco,  announces  sale  of 
mirrors,  tables,  berths,  etc.,  to  prior- 
ity and  preferential  claimants  to 
close  May  1& 


available;  no  charge. 

III-Pla.Nev  and  Yuba  Counties,  at 
various  locations,  about  35.2  miles; 
location  sheet  only;  no  plans  avail- 
able; no  charge. 

IV-Ala.C.C-69.14.  between  El  Cer- 
rito  Hill  overhead  in  Albany  and 
Carquinez  bridge ;  location  sheet  only ; 
no  plans  available;  no  charge. 

IlI-Pla-17.37-B.Aub,A.  through  Au- 
burn: Plans  (including  sales  tax), 
$4.46;  cross-sections  (Including  sales 
tax),  $20.60;  total  cost  plans  and 
cross-sections  (including  sales  tax).  ^ 
$2S.0& 

Checks  for  the  above  should  be 
made  payable  to  the  Department 
of  Public  Works.  Division  of  High- 
ways, and  should  accompany  the 
order  to  this  office. 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  must  be 
addressed  to  the  office  of  the  State 
Highway  Engineer.  P.  O.  Box  1499, 
Sacramento.  CaJlf. 

Blue    prints    of    plans    are    sold    ^^\s/2/i6 
cost  and  are  not  returnable  for  re*  |  BIDS  WANTEP 


coat  and  pene.  treatment; 

(5)  100  tons  sand  prime  coat; 

(6)  24  tons  asph.  emulsion  seal  coat; 

(7)  286  tons  screenings  seal  coat; 

(8)  4,640   tons    mln.    agg.    plant    mix 
surfacing ; 

(9)  208  tons  pavement  asph.  do. 
Total  bids  follow  I 

(A)  Frank  B.  Marks  &  Sons,  Tracy, 
$80,226.50. 

(B)  Gunner    Corp..    Pasadena,    $95,- 
187.50. 

Unit   prices   follow : 

(A)  (B) 

(1) $700.00      $500.00 

(2) - 2.00        2.00 

(3) 2.25       •  2.50 

(4)„^ 35.00       30.00 

(5) 6u00        6.00 

(6). 40.00       32.00 

(7) 6.50        5.50 

(8) 3.50        5.50 

(9) 18.00        24.00 


5/2/46  ••     4  2 

BIOS  WANTED 

SAN  FRANCISCO.— Until  May  13. 
3  P.  M.  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall, 
under  Bid  No.  3546  for  furnishing  and 
delivering  100  6-inch  and  100  8-inch 
bell  end  gate  valves  made  to  city 
specifications  for  the  San  Francisco 
Water  Department. 

Specifications  obtainable  from  the 
above  office. 


4  2 


5/2/46 

NOTICE  OF  SALE 

SAN  FRANCISCO. —War  Assets 
Administration,  30  Van  Ness  Ave.. 
San  Francisco,  announces  sale  of  fuse 
links  and  bells,  buzzers,  at  fixed 
prices  to  priority  groups  and  dealers. 
Sale  closes  May  10. 


4  2 


5/2/46 

NOTICE  OF  8ALE 

SAN  FRANCISCO  —^ar  Assets 
Administration,  30  Van  Ness  Ave., 
San  Francisco  2,  announces  sale  of 
furniture,  mattresses,  chairs,  lockers, 
pillows,  etc.,  at  fixed  prices  to  pri- 
ority and  preferential  claimants  until 
May  13.  Sale  will  be  held  in  Rich- 
mond, Oakland,  San  FYanclsco  and 
Stockton. 


5/2/46 

BIDS  WANTED 

TOMALES.  Marin  Co.,  Calif.— Un- 
til May  15,  8:30  P.  M.  bids  will  be 
received  by  the  Tomales  Joint  Union 
High  School  District  of  Marin  Coun- 
ty, Hattie  Rowan,  clerk,  Tomales,  for 
one  all-steel  custom  built  61-pa8sen- 
ger  conventional  type  school  bxis  body 
or  the  equivalent,  and  one  Interna- 
tional K8  school  bus  chassis  or  the 
equivalent. 


5/2/46  ••4  3 

BIOS  OPENED 

BOISE  PROJECT.  Idaho.— As  pre- 
viously reported.  Goslin- Birmingham 
Manufacturing,  Birmingham  Ala.,  at 
$112,000,  submitted  low  bid  to  the 
vlously  reported,  Birmingham  Manu- 
U.  S.  Bureau  of  Reclamation.  Denver, 
Colo.,  under  Spec.  1221  for  furnishing 
and  delivering  five  72-inch  ring-fol- 
lower gates  with  hydraulic  hoists, 
hydraulic  gate  hangers  leaf  position 
indicators  and  conduit  sections,  for 
installation  in  the  outlet  worics  at 
the  Anderson  Ranch  Dam.  Boise 
Project,  Idaho. 

Bids  were: 

Goslin -Birmingham  Manufacturing, 
$112.000 ;  430,000  lbs. ;  net. 

Koppers  Co..  Bartlett-Hayward  Di- 
vision, $136,800;  400.000  lbs.;  net. 

Joshua  Hendy  Iron  Worics.  f.o.b. 
Sunnyvale,  $142,250;  450,000  lbs.;  net 

Consolidated  Steel  Corp..  f.o.b.  Los 
Angeles.  $167,000;  472.000  lbs.;  net 

United  EUiglneering  Co.,  f.o.b.  San 
Francisco,  $178,398;  91.000  lbs.  each; 
net 

Hardle  Tynes  Manufacturing  Co.. 
f.o.b.  Birmingham,  $194,837;  475,000 
lbs.;  net 

Watertown  Arsenal,  f.o.b.  Water- 
town,  $195,061;  net 

McKieman  Terry  Corp..  $232,500; 
391,000  lbs.;  net 


Winston    Bros.    Co.,    Box   759,    San 
Bemardina 

L.  A  ahd  R  S.  Crow,  4756  Valley  j 
Blvd..  Loa  Angele&  { 

Fredrickson  Sc  Watson  Constr.  Co., 
873  81st  Ave.,  Oakland. 


EMPLOYMENT  SERVICE 


I      For  further  information    regardinf 
i  positions  listed  under  this  ciantflea- 

^^FredricW  Brothers.  1259  66th  St,  j  r„%^;2.'^Ji;rSo<?et.^..^*^P.^:;: 

Ploibo  Bros.  A  Co..  1571  Turk  St.  t  2?!J^^'^  *'  '**^   ^*"  ^^    '''■*"' 
San  Francisco.  |____ 

Guerln    Bros..  "508  S.   Linden  Ave.,  L^w.,      ^..^^, 
South   San   Francisco.  arcnu..    exper. 

Clyde  W.  Wood.  816  W  6th  Street, 
Loe  Angeles. 

George    F.    French.    Jr.,    Box    307. 
Stockton.  j 


on  Industriail  work. 
Perm.  Salary  open.  Northern  Calif. 
S-06GL 

STRUCTL.     DRAFTSMAN,     exper. 


R   A  Westbrook.  1351  C  St.  Sac-  iH.t.jf  H^*n^**Q.?^J  ,«^1^    S"** 
ramenta  |  detail  drawings.    Sal.  $1.76  hour.   San 

J.  E  Haddock,  Ltd..  3538  E  Foot-  |  Francisco.    S-768. 

hin  Blvd..  Pasadena.  i     /,xitii«ij«  r\-B>  m-cxmr        I     '  ... 

Louis  BlasotU  &  Son.  40  West  Clay  !,.„?™iL°"r^  *    '  ""^!L  *^*f^ 
St.  Stockton.  land  surveyor  for  topograpUy.  Mwtt 

Gunnar    Corp.,    5675   Valley    Blvd..ifP^    Spanish.     Sal.    $400   me.    plus 
IiO0  Angelea.  *^**   room.    18  months  contract 

J.  P.  Breen.  Bok  183,  Sacramento. 


ARCHTL.  DESIGNER  or  expe» 
dimftsman  for  mgrg.  office  Salary 
open.    San  Franclsca   S-748.     ^^^ 


MECHL.  BNQIL.  28-85  yrs.  old. 
pref.  with  lumber  milling  exper.,  to 
assist  general  supt  of  operaUons. 
Sal.  about  $300  mo.  to  start  Worth. 
Calif.    S-751. 


STRUCTL.  DESIGNER,  or  draf  t«- 
for  misc.  work.    Sal  open.    San 
Francisco.    S-674. 


F.  B.  Younif,  5M  Coluaa  Avanue, 
Beiicelejr. 

C.  Dudley  DeVelbiss,  Siastshore  & 
Htmtington  Ave.,  Richmoad. 


Venezuela. 


4  0 


fund. 


5/2/46 

BIDS   WANTED 


,  VENTURA  COUNTY,  Calif— Un- 
itll  May  28.  11  A.  M.,  bids  will  be 
.  f.  "  received  by  the  Board  of  Super- 
j  visors  of  Ventura  County,  Court 
>  House.    Ventura,     for    the    construc- 


ARIZONA-Untll  -..ay  10   11  AM.,  ^j^^  ^^  ^^^  Matlllja  Dam  In  Ventura 


bids  will  be  received  by  W.  C.  Le- 
febvre,  state  highway  engineer.  Phoe- 
nix. Ariz.,  for  widening  of  ^  mile 
of    existing  concrete  pavement   with 


County  for  the  County  Flood  Control 
District 

The    Matlllja    Danm    Is    to    be    the 
first     unit     In     the     $3,400,000    water 


Portland  cement  concrete  pavement  g^^raee  measure  approved  bv  the 
and  incidental  work  within  the  city  |  '^^^^^l  of  Zone  1.  Oct  16.  1945.  It 
limits  of  Mesa.  Tempe-Meaa  High-^j,,  ^^^  ^  concrete  arch  type  dam 
way,  F-8  (7).  AFE  8075  Plans  and  ;  ^  ^^j^^^^,  ^q  f^  j^  length  at 
specifications  are  available  from  the  ^^^  ^^^^^  ^^^^  i68-ft  high,  and  will 
Arizona  Highway  Department.  Phoe-  .  ^^^eate  a  reservoir  of  7000-acre  feet 
nix  .upon  deposit  of  $3.75.  A  proposal  capacity  for  the  use  of  Ventura, 
guarantee    In    5%    of    amount    of    bid  1  qj^^j    ^^^^j   surrounding  territory.   The 


4  2 


5/2/46 

BIDS  WANTED 

SAN  FRANCISCO.— Until  May  13. 
3  P.  M..  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall, 
under  Bid  No.  3545  for  furnishing  euid 
delivering  50  4-inch  tapping  gate 
valves  for  the  San  Francisco  Water 
Department. 

Specifications  obtainable  from  the 
above  office. 


5/2/46  ••4  2 

BIDS   WANTED 

TIFTFANY,  N.  M.— Until  May  15. 
2  P.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation.  Denver.  Colo., 
under  Inv.  C-8568-A-3  for  poles  and 
crossarms,  f.o.b.  shipping  point  and/ 
or  Tiffany,  N.  M. 


BIOS: 


ARCHTL.  DEISIGNER,  pr«f.  alwut 
32  yrs.  old.  Oppor.  for  associate  San 
Francisco.     S-68a       x 

ESTIMATOR  and  bUler,  ef per.  for 
small  planing  mill.    Will  pajy   up   to 
($400  mo.    S-771. 


Detached  Bredmvmter,  Lot 
Ang^det  and  Long  Beadi 

"■'■****'  '     SALES  ENGR  pref.  28-35  yrs.  old, 

—   _,           0^  I'o*"   machine    tools    and    eqailp.     Will 
.«-  «    ,.*•  "'•*"«*  Engineer  Of-  start    inside    for    training.     $al.    $260 
flee,  751  8.  Ffcgueroa  St.  Loe  Angeleai ,  month.    San  Francisco.    S-T^!^ 
Serial  157;  May  1%  1  P.  M.  I ; 

T.  E  Connolly,  Inc.  Sheldon  BMg..  I     SALES    ENGR.   youn.    wlih    engl- 
san  yranclsco.  ^ineering    background,     for    llube    oils 

Ben   C.   Gtsrwtck.  Ina.  lU  Market  |  and  greasea   Salary  open.   S4in  Fran- 
St^  Ban  Francisco.  iclsoo   or   East  Bay.    S-774. 

Case  Construction  Co.,  P.  O.   Boot  , 

6,  San  Pedro.  j     STRUCTL.    DRAFTSMAN,    exper. 

California  Shipbuilding  Corp..  P.  a   on  steel  and  concrete,  refinery.    Sal. 


Prospective  Bidders 


Auto  Sales  and  Service 
Building,  Berkeley 


— f 


4  2 


required. 


site  chosen   for  the  dam   Is   16  miles 

i  north   of  Ventura   on   Matlllja  Creek  14    2  T>    M     bids  will   be 

••     4  0    approx.  l.OOOJeet  above  the  Matilda    ^.".^^^^.^y/.Vcfty  of ' o'^^fant  cl^ 

clerk,     for     furnishing     garden     and 


5/2/46 

BIDS  WANTED  Hot  Springs  Resort 

^OTT^ONA.— Until  May  10.  2:30  P.  Plans  and  specifications  were  prc- 
M..  bids  will  be  received  by  W.  C.  pared  by  Engineer  Donald  D.  War- 
Lefebvre,  state  highway  engineer,  '  ren.  500  S  Flgueroa  St.,  Los  Angeles. 
Phoenix.  Ariz.,  for  improving  6%  ,  and  will  be  available  from  the  of - 
miles  of  the  Flagstaff -Lake  Mary  flee  of  the  County  Clerk,  Court  House 
Highway  with  new  base  course  mate-  i  Ventura,  upon  deposit  of  $50. 
rial  and  road  mixed  surfacing,  start-  |  Bids  will  be  taken  as  follows: 
ing  about  two  miles  southwest  of  |  (1)  lump  sum,  diversion  and  care 
Flagstaff    and    extending   southeast-  !  of  river  and  unwaterlng  foimda- 

erly;   S-7   (4),  AFE  661;  project  Is  to  j  tlon  ; 

be    completed    by    October    15.    Plans  \    (2)  12,000  c.y.   common   excav.   below 
and    specifications    may    be  obtained'  elevation   1000; 

from     the     Arizona     State     Highway  i    (3)  25,000  c.y.  common  excav.  above 
Department.  Phoenix,  upon  deposit  of  j  elevation   1000; 

$3.    A    proposal    guaarntee   in    5%    of  1    (4)  6000  c.y.   rock   excavation   below 
amount  of  bid  Is  required. 


5/2/46 

BIDS  WANTED 

WIOTA,  Mont.— Until  May  17,  2 
P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation.  Denver,  Colo., 
under  Inv.  18,664-A-2  for  furnishing 
poles,  f.o.b.  shipping  point  and/or 
Wlota,   Mont. 


5/2/46 

BIDS  WANTED 
OAKLAND,    Alameda   Co.,    Calif 


4  2 


water  hose  for  the  fiscal  year. 


43—  MACHINERY  AND 
EQUIPMENT 


BIDS:  c/o  Architect  John  B.  An- 
thony, 178  Grand  Ave..  Oakland,  May 
8,  5  P.  M.,  for  Russell  Patterson,  Lin- 
coln  and   Mercury   automobile  agent. 

Willis  F.  Lynn,  1040  Folger  Ave., 
Berkeley. 

C.  M.  Tlegland,  773  University  Ave., 
Berkeley. 

Doty  &  Lockwood.  2003  E.  14th  St. 
Oakland. 

J.  R  Armstrong  Construction  Co., 
Box  216,  El  Cerrito. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland. 


Levee  Conttructioii, 
Sacramento  River,  Calif. 


4  3 


5/2/46 

NOTICE  OF  SALE 

SAN  FRANCISCO.  —  War  Assets 
Administration,  30  Van  Ness  Ave., 
for  federal  agencies.  May  13  and  14 ; 
San  Francisco,  announces  special  sale 


excav.     above 


4  01 


5/2/46 

BIDS  OPENED 

DEL  NORTE  COUNTY.  Calif.— W. 
C.  Railing,  27  Lowell  St.,  Redwood 
City,  at  $100,845.30,  submitted  low 
bid"  to  the  State  Division  of  High- 
way^, G.  T.  McCoy,  state  highway  00000  cv 
engineer,  Public  Works  Bldg.,  Sacra-  j  (11>  22,^  c.y 


elevation    1000; 

(5)  18,000    c.y.     rock 
elevation   1000; 

(6)  1.400  ft.   drill  grout  holes; 

(7)  2000  cu.  ft.  pressure  grouting; 

(8)  16,000  lbs.  grouting  piping; 

(9)  51.000  c.y.  mass  concrete  in  dam 
(10)  290    c.y.     concrete    in     parapet. 

piers  and  bridge; 

22,000   c.y.    cone.    In   downstream 

apron  and  valve  house  founda- 


mento.  for  about  3.7  miles  of  placing  ,  ^^^^ 

Imported  base  material  and  applying  j  •  copper  sealing  strip  in 

seal   coat   thereto    between  ^3   miles  ,  (12)  lfj^'^,^^^^%,^,^ , 
and  2.6  miles  south  of  Crescent  City,  j  ^^^^  ^eoo    Lf.    galv.    sealing    strip    in 
Del  Norte  County.  1  contraction  Joints; 

Work  involves:  |  q^j  120  000  lbs.   reinf.   steel  In  dam, 

(1)  610   c.y.   struct,   excav.;  p.^^    bridge   and   parapet; 

(15)  300  i.f.  vent  pipe  ofr  sluice  gatP" 

(16)  1000     If.    drainage     system; 

(17)  44.000    lbs.    trashrack    and    stem 
guide  frame. 


BIDS:  U.  8.  Engineer  Offioe. 
Wright  Bldg.,  Sacramento,  May  21, 
2  P.  M. 

W.  G.  Davis,  935  Forum  Building. 
Sacramento. 

R.  A.  Farish.  50  Hawthorne  St.. 
San  Francisco. 

Guy  F.  Atkinson  Co..  Orange  and 
Railroad  Aves.,  South  San  Francisco. 

N.  M.  Ball  Sons,  Box  430,  Berkeley. 

E.   B.   Bishop.   Orldnd. 

Bressl  &  Bevanda  Constructors,  417 
^uth  HUl  St.  Los  Ajagelea 

Case  Constr.  Co.,  Berth  109,  Box 
6,  San  Pedro. 

T.  E.  Connolly,  Inc.,  461  Market  St. 
San  Francisco. 

Hubert  H.  Everist,  604  Mission  St, 
San   Francisco. 

Mike  Halfltano  &  Son,  379  E  3rd 
St.,  P*ittsburg. 

Morrison  -  Kundsen  Co.,  Ill  Sutter 
St,  San  Francisco. 

Geo.  E.  France,  1509  College  Ave., 
yisalla. 

Harms  Bros..  Route  4.  Box  2220. 
Sacramento. 

S.  A   Marshall.  2653  13th   St.   Sac- 


Box  (KM.  Wilmington. 

Kaiser  Constructors,  Inc..  Vaneou- 
ver  Yard,  Vancouver,  Waah. 

Pacific  Bridge  Ca,  88S  Kearny  St. 
San  Frandeca 

Standard  Dredging  Co.,  800  Central 
Bldg.,  Loa  Angeles. 

Guy  F.  Atkinson  Co.,  22230  S.  Santa 
Fe  Ave.,  P.  O.  Box  259.  Long  Beach. 

Franks  Dredging  Co..  Pier  E:,  Ter- 
minal Island. 
^ ^ ^ 

I    Reconstruct  Fender  lines, 
I  Embarcadero,  San  Francisco 


$325    month. 
S-752. 


Perm.     Ban    Strandsco. 


BIDS:  Board  of  State  Harbor  Com- 
missioners.   F.   G.  White,  chief  engi- 


ADVERTISING  COPYWRITER, 
with  at  least  3  yrs.  Industrial  exper., 
engrg.  training  and  writing  ability. 
SaL   $4000  yr.    Colorado.    S-4786. 


ARCHTL.  DRAFTSMAN,  senior  or 
Junior,  for  g^ieral  practice  Salary 
open.    East.  Bay.    S-741. 


STRUCTL  STEEL  DETAIUCR. 
exper.  on  shop  details.  SaL  $1.75-2.00 
hour.    East  Bay.    S-749. 


CONDUIT  PRICES  UPPED 

OPA  has  authorized  an  interim 
price  increase  of  13  per  cent  over 
1941  levels  in  ceiling  prices  on 
electrical  steel  ducts  including  rig- 
id conduit,  electric  metallic  st«el 
tubing  and  flexible  conduit  effec- 
tive April  23. 

These  critically  short  building 
items  were  under  a  manufactur- 
ers' and  resellers'  price  freeze  at 
October  1,  1941  ceiling  price  level* 
before  today's  order  brought  the 
13  per  cent  rise. 

It    is    expected    a    much-needed 
production  increase  in  these  items 
will  result,                                 s 
# 

SYNTHETICS  ROLL  HIGHWAYS 

More  than  half  of  America's 
estimated  one  hundred  million  aa- 
tomobile  wheels  are  now  rolling  on 
synthetic  rubber,  the  California 
State  Automobile  Assn.  reporta. 
Since  Fall  <if  1943,  practically  all 
passenger-car  tires  have  been  all- 
synthetic  in  rubber  content,  and 
about  85  per  cent  of  the  camel- 
back  used  in  retreading  and  ra- 
capping  has  also  been  sjmthetic 


5.5  MILES  REPAIRING,  SAN  JOAQUIN  COUNTY 


SAN   JOAQUIN   CO..    Calif —M.    J. 
Ruddy  &  Son,  922  J  St.,  Modesto,  at 


neer,  Ferry  Bldg.,  San  Francisco,  May  I  $113,002    submitted    low    hid    to    the 

8,  2  P.  M.  State    Division    of    Highways,    O.    T. 

Clinton  Constr.  Co.,  923  Folsom  St.  i  McCoy,     State     Highway     Engineer, 

Ben  C.   Gerwlck,   Inc.,    112   Market,  j  Public  Works   Building,   Sacramento, 

Healy   -   Tibbltts  Constr.  Co.,  1100 '  for   about    6.5   miles    repairing   with 

Evans  Avenue.  j  untreated   rock   base  and   plant  mix 

4- .4  t  surfacing   between    Byron    Road    and 


I  Garage  and  Display  Room, 
I  Soledad  and  Giabilan  Sts., 
[  Salinas,  Calif . 

-f 4 1 

Gamy,   0/0   Architect 


Santa  Road   In  Sam   Joaqutq  County. 
Work  Involves: 

(1)  develop   water   supply  and   fur- 
nish water  equip. ; 

(2)  1.100  M.  gals,  apply  water; 

(3)  32.000  tons  untreated  rcK^  base; 

(4)  135  tons  Ilq.  asph.  MO -2  prime 
coat   and   pene.   treatment; 


BIDS:    E 
Charles    E.    Butner,    7    WInham    &!« 
Salinas.  May  2,  2  P.  M.  ,    ,_.   _,_    .  j      _i         ^     .. 

Pacific  Builders.  S12  BL  Allaal  St^  1    <'>  ^12   tons  sand  prime  Coat; 
Salinas  i   ^'^  ^  '°°*  asph.  emulsion,'  seal 

Stolte,    Inc..  203   Pine   St.   Padfle 
Grove. 

Vem  R.  Huck,  3021  Roweoa  Ave., 
Los  Angeles. 

F.  V.  Hampshire,  103  NaAkxial  St.. 
Salinas, 
-f ♦ 


coat 

(7)  400   tons   screenings,    do; 

(8)  7.300  tons  mln.  agg.  dense  grad- 
ed plant  mix  surf. ; 

(9)  330     tons     pave.     asph.     200-300 
dense  graded  plant  mix  surf.; 

UO)  2,100  tons  mln.  agg.  open  grad- 


ed plant  mix  aurfaclng; 

(11)  100  tons  pave.  asph.  85-100  open 
graded  plsuit  nodx  surf.; 

(12)  6.300  tone  mln.   agg.   plant  mix 
surf,  leveling  course; 

(18)  270  tons  pave,  asi^  88-100  plant 
mix  aurf.   leveling  course; 

(14)  29  each  raising  manholee  to  gd. ; 

(15)  18  each  raising  laroi^olea  to  gd. 
Total  bids  follow : 

(A)  M.    J.    Ruddv    A    Son.    Modesto. 
$113,002.00. 

(B)  George    French,    Jr..    Stockton, 
1114,354. 

(C)  Fredrickson     Bros..    Emeryville, 
I114.880.20. 

(D)  Frank  B.  Marks  %  Sons,  Tracy, 
$115,277. 

(E)  Louis  Blasotti  &   Son.   Stockton. 
$119,704.60. 

(F)  A   Telchert  &   Son,   Sacramento, 
$126,528. 

(G)  M.J.B.     Constr.     Co.,     Stockton. 
$165,817. 

Unit    prices    follow: 


located    In    California    and    Nevada; 

of  automobiles,  motorcycles  and  buses  j  ramento 

state  and  local  governments  and  tax       h.   Earl    Parker,    12th   and   F  Sts., 

supported    institutions,    May    15    and  '  MarysvlUe 


16.  and  to  veterans.  May  20-oi..  Any 
vehicles  remaining  unsold  after  May 
31  will  be  offered  exclusively  to  vet- 
erans on  June  8. 


4  3 


(2)  196  sta.  scarifying  and  reshaping 
existing   roadbed; 

(8)  develop  water  supply  and  fur- 
nish  water  equip.; 

14)  670  M.  gals,  apply  water; 

(5)  6,100  c.y.  Imported  base  mater- 
ial, typo  A: 

(6)  13,000  cy.  do,  type  B; 

(7)  66  tons  Ilq.  asph.  SC-2,  prime 
coat; 

(8)  240  cy.   sand  prime  coat; 

(9)  114  tons  asph.  emulsion  seal  coat; 

(10)  1.100  cy.  screenings,  seal  coat; 

(11)  490  cy.  mln.  agg.  surf.  rdwy. 
gutters ; 

(12)  47  tons  Ilq.  asph.  SC-3.  surf. 
roadway  gutters; 

(13)  ai900  s.y.  mix  and  compact  sur- 


WANTED 

FOR  SALE  ♦  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


5/2/46 

BIDS   WANTED 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  May  31,  2  P.  m.^., 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Custom  House,  Den- 
ver, Colo.,  under  Spec.  1324  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Odalr,  Wash.,  324  trashracks  to  be 
in.'Jtalled  at  the  Grand  Coulee  pump- 
ing plant,  Columbia  Basin  Project, 
Washington.  The  trashracks  will  be 
installed     by     the     government.     No 


J.  R.  Reeves,  Box  1072.  Sacramento. 

A.  Telchert  &  Son,  Box  1133,  Sac- 
ramento. 

F.  P.  Basler,  750  Natoma  St.,  San 
Francisco. 

W.  E.   Funk.   Stockton. 

Patterson  &  Ryder,   Stockton. 

Claude   C.  Wood,   Box  599,   Lodl. 

Geo.  Pollock  Co.,  Forum  Building, 
Sacramento. 

Geo.  E.  Murray.  1702  E  Mariposa 
Road,  Stockton. 

Staring  &  Galbralth.  218  College 
Ave.,  Modesto. 

Archie  L.   Till.   Yuba  City. 

Peter  Kiewit  Sons  Co.,  442  Post  St.. 
Scin  Francisco. 

A.  C.  Goerlg  Constr.  Co.,  550  Lu- 
cerne St,  Los  Angeles, 


School  Building,  SmanviUe 

4 ^ — -f  , 

BIDS:  Lassen  Union  High  School  j 
District,  G.  A.  Collyer,  principal.  Las-  | 
sen  Union  High  School  and  Junior  | 
College,  Susanville,  May  6,  8  P.  M.| 
Plans  by  Architects  R.  D.  Taylor,  716  j 
Court  St.,  Susanville.  and  Charles  F 
Dean,  California  State  Life  Bldg..! 
Sacramento.  j 

Charles    Hageman.    609    North    St,  j 
Susanville. 

B.  &  R  Construction  Co.,  268  Mar- 
ket St..  San  Francisco. 

Transwestern  Construction  Co.,  Inc.. 
1402  Front  St,  Sacramento. 

L.  G.  Shalz.  Route  1,  Box  22.  Chlco. 

Moore   &  Roberts.   693  Mission    St., 
San  BYanclsco. 

> ■ -¥ 

!  Studio  Building, 

The  Alameda  at  Davis  St, 
San  Jose,  Calif. 


(A)  (Hi  -  (C)  (D) 

(1) $600.00  $1500.00  $575.00  $500.00 

1.70             1.50  2.<J0  1.50 

1.35             l.JM)  1.63  1.45 

29.00  18.00  19.00  25.00 

3.75            5.00  4.60  3.50 

31.00  50.00  30.00  35.00 

5.85             6.00  4.60  5  00 

3.10             2.175  2.70  2.90 

16.30  15.00  17.00  17.50 

3.35             3.31  2.70  3.25 

16.30  17i00  17.50  17.50 

3.10             Si31  2.70  3.00 

ia30  17J00  17.50  17.50 

30.00  75.00  32.00  60.00 

25.00  10.00  14.00  60  00 


(B)  (F)  (G) 

$500.00     $1000.00    $2000.00 


1.50 

1.32 
24.00 

3.30 
30.00 

4.25 

3.75 
15.00 

3.65 
17.00 

3.66 
17.00 
60.00 
50.00 


2.00 

1.50 
20.00 

3.00 
40.00 

5.00 

3.25 
16.00 

3.80 
18.00 

4.10 
18.00 
85.00 
15.00 


2.00 

2.20 
30.00 

&00 
35.00 

5.00 

4.60 
17.00 

5.00 
18.00 

4.00 
l&OO 
40.00 
20.00 


BIDS:  Gousha  Co.,  Chicago,  HU 
May  3,  c/o  Architects  Birge  M.  and 
David  B.  Clark,  310  University  Ave, 
Palo  Alto. 

Carl  N.  Swenson  Co.,  355  Stockton 
St.,  San  Jose. 

Pasetta  Construction  Co.,  2890  Park 
Ave.,  Santa  Clara. 

Barrett  &  Hllp.  918  Harrison  St, 
San  Francisco. 


HEAVY 
TIMBERS 


IMMEDIATE  DELIVERY  ON 

4-ft.  X  6-ft.  to  10-ft.  X  12-ft. 

McDonald  wrecking  co. 

LAkehurst  2-4607 
631   Buena  Vista  -  Alameda 


Alter  Auto  Display  Room, 

1175  Potrero  Ave., 

San  Francisco,  Calif. 


Associated  Wood  Products  Co. 

Fabricabrs  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Beikeley  2,  CaKf. 


BIDS:  Doherty  Bros.,  Ford  aganta, 
1175  Potrero  Ave.,  c/o  Architect  Win- 
field  H.  Hyde,  706  Butler  Bldg.,  8an 
Francisco;  no  bid  opening  data  avt. 
Barrett  &  Hllp.  918  Harrison  St., 
San  Francisco. 
De   Duca   ft   Son.  1700  FUl>«rt   St., 


2.736  MILES  HIGHWAY  CONSTRUCTION,  KERN  COUNTY 


KERN  COUNTY.  Calif.— Geo.  Von 
•  Klelnsmid.  Box  971.  Bakersfleld,  at 
$137,333.20.  submitted  low  bid  to  the 
Public  Roads  Administration.  Charles 
C.  Morris,  division  engineer.  720  Phe- 
lan  Bldg..  San  Francisco,  for  con- 
struction of  2.736  miles.  Project  Calif. 
FH-95-B,  Mount  Plnos,  Los  Padres 
National  Forest.  Kern  County. 

The  work  involves : 

(1)  extra  and  miscellaneous  force 
account  work; 

(2)  28  acres  clearing  and  grubbing; 

(3)  201,500  cu.  yds.  unclassified  ex- 
cavation ; 

(4>  1260  cu.  yds.  unclassified  excava- 
tion for  structures ; 

(5>  15,500  cu.  yds.  unclassified  ex- 
cavation for  borrow,  case  1,  se- 
lected subgrrade  matertal; 

(6>  6500  cu.  yds.  unclassified  exca- 
vation for  borrow,  case  1,  pit 
stripping: 

(7>  166,000  sta.  yds.  overhaul  (500 
ft  free  haul) ; 

(8)  15,000  cu.  yds.  miles  special  over- 
haul of  borrow  (500  ft.  free  haul) 


(9)  16  cu.  yds.  concrete,  class  A; 

(10)  700  lbs.  reinforcing  steel; 

(11)  334  Un.  ft.  12-in.  corrugated  gal- 
vanized metal  culvert  pipe,  as- 
phalt dipped; 

(12)  132  lin.  ft.  12-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 

(13)  692  lln.  ft.  18-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 

(14)  1190  lln.  ft.  24-ln.  corrugated 
galvanized  sheet  metal  culvert 
pipe: 

(15)  110  lln.  ft.  30-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe, 
14-gage ; 

(16)  70  lln.  ft.  30-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe. 
12-gage ; 

(17)  130  lln.  ft.  38-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe. 
12-gage; 

(18)  46  lln.  ft.  36-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe, 
10- gage; 

(19)  52  lln.  ft.  42-ln.  corrugated  gal- 
vanized sheet  matal  culvert  f(lpe; 

(20)  68  lin.  ft.  48- in.  corrugated  gal- 


FORSALE 

NEW  &   RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  wallboards,  plumbing, 
ftipe,  millwork,  and  other  building 
raateria's.  SALE  PRICES.  Large 
itncks  of  '*hard  to  ?et"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St,      -      YAleneU  4977 


FOR  SALE 
SHOVEL  ATTACHMENT  for  Model 
700  B.  P.  ft  H.  IS -yd.  CRANE,  in- 
cludes boom,  dipperstick  and  1-yd. 
bucket.  (3k>od  condition,  reasonably 
priced.  Reply  McGulre  ft  Hester,  796 
6«th  Ave.  Oakland.  TRlnidad  7676. 
^ to  May  6.  1946 

FOR  RENT 


LUMBER  HANDUKO  BQUIP- 
MJINT:  CARRIEB&  STACKBRS. 
'muCKR  C4L1I  Kao.  Factftc  Carrtara 
CMKlaad.    KE  t-lSL 


(A)  (B) 

$2000.00    $2000.00 
500.00         650.00 


(S2) 


,74 

2jOO 

.40 

.40 

.01 

.20 

50.00 

.10 

2.00 

1.90 

2JS0 

4.00 

5.00 

6lOO 

6.50 

7.00 

8.00 

9.00 

10.80 

8.00 

18.00 

20.00 

22.00 

70.00 

100.00 

4aoo 

30.00 

15.00 

&00 

S.00 


.S2S 

2.00 

.50 

.12 

.01 

.10 

60.00 

.15 

2.48 

2.40 

S.04 

3.90 

4.74 

5.89 

6.70 

7.87 

7.90 

&79 

10.38 

&42 

18.88 

21.53 

24.00 

75.00 

100.00 

20.00 

27.50 

10.00 

5.00 

5.00 


(C)  (D) 

$2000.00     $2000.00 
500.00        500.00 
.5175 
3.00 


.60 

.30 

.01 

.20 

100.00 

.20 

2.50 

2.40 

3.00 

4.00 

4.50 

5;S0 

&50 

7.50 

7.90 

&00 

10.00 

7.50 

18.00 

20.00 

22.00 

100.00 

190.00 

2&00 

saoo 

laoo 

laoo 

&00 


.56 

2.50 

.60 

.00 

.01 

.15 

60.00 

.15 

8.00 

2.90 

3.2s 

4.20 

5.00 

5.75 

&75 

7.79 

7.36 

a75 

0.75 

9.00 

l&OO 

l&OO 

23.00 

75.00 

80.00 

3aoo 

17.00 

1S.00 

&00 

&00 


(E) 

$2000.00 

850.00 

.51 

2.75 

.60 

.35 

.02 

M 

60.00 

.20 

2.30 

2.20 

2.70 

4.00 

4.00 

&00 

6l50 

7.00 

8.00 

9.00 

11.00 

12.00 

19.50 

23.50 

2&00 

12Sl00 

i5aoo 

40.00 

2&v/«> 

2&00 

4.00 

4.WJ 


(F) 

$2000.00 

590.00 

.58 

2.00 

.56 

.38 

.01 

.30 

45.00 

.10 

2.50 

2.25 

2.75 

4.15 

4.65 

5.25 

6.20 

6.75 

7.26 

&90 

&50 

7.6U 

16.30 

1/.85 

21.66 

80.00 

loaoo 

8&00 

26.00 

20.00 

COO 


vanlzed  sheet  metal  culvert  pipe, 
12-gage ; 

(21)  48  llr.  ft.  48-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe 
elbows,  asphalt  dipped ; 

(22)  6  each  12-lnch  do; 

(23)  98  lin.  ft.  60- In.  field  assembled 
metal  plate  culvert  (312-110) ; 

(24)  66  lln.  ft.  60-ln.  field  assembled 
metal  plate  culvert  (310-18) ; 

(25  >  62  lln.  f*.  60-ln.  field  assembled 
metal  plate  culvert  (38-17) ; 

(26)  10  each  drop  inlets,  18-in.  size, 
tvpe  1 : 

(27)  1  each  drop  Inlets,  24-ln.  size, 
type  1; 

(28)  11  each  steel  inlet  covers,  type  1; 

(29)  7  each  embankment  spillway  in- 
let assemblies,  type  A.  asphalt 
dipped; 

(30)  4  each  concrete  maintenance 
marker  posts; 

(31)  30  each  timber  culvert  markers; 

(32)  109  each  timber  guide  posts. 
Total  bids  follow: 

(A)  Groo.  Von  Klelnsmid,  Bakersfleld. 
$137,333.2a 

(G)  (H)  (I)  (J) 

$2000.00    $2000.00     $2000.00    $20xa>.00 
700.00        780.00        550.00       1.aa*.uO 


(B)  Geo.  E.  Murray,  Stockton,  $158,-  ! 
6S2.22.  ! 

(C)  Nathan   A   Moore,    Ssoi  Gabriel,  ] 
$160,518.05.  ' 

(D)  Khoades    Bros,    ft    Shofner.    Los  > 
Angeles.  $169,115.50.  | 

(E)  E.     Barbettinl.     San     Francisco, , 
$160,386.  , 

(F)  Peter    L.    Ferry.    San    Fernando.  ; 
$172,255. 

(G)  E.    W.    Elliott,    San    Francisco. 
$188,966.10.  i 

(H)  A.    A.    Tieslau.    Berkeley,    $192.- ! 

384.90.  ; 

(I)  Oilfields    Trucking    Co.,    Bakers- 
fleld. $197,207.  ! 
(J)  Norman     L.     Fadel.     Hollywood.  ■ 

$199,533.  i 

(K)  Macoo   Construction   Co.,    Clear-  | 

water.  $209,348.90. 
(L)  D.  Garald  Blng,  Stockton,  $214,-  1 

6.S6..")0  ' 

(M)  Westbrook  ft  Pope,  Sacramento, ; 

$238,066. 
(N)  Clyde    W.    Wood,    North    Holly 

wood,  $S60,046l 
Unit    prices  follow: 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 


FOOT  OF  ADELINE  STREET 
OAKLAND    4, 


HIgate  3919 
CALIFORNIA 


NATIONAL  EXPANSION  JOINT  CO. 

MANUFACTURER  AND  DISTRIBUTOR 

FIBER  BOARD— FELT-SIDED   ASPHALT   AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

DISTMIBVTOB  ^ 

MARVEL-KOTE — Concrete  Curing  Compound 

S£AL2^ — Expansion  Joint  Sealing  Compound 

Complies  With 
Federal  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.    UNderhill  7172    Smi  FrMcisco  3.  CaKf . 


' 


.68 

2.00 

.40 

.30 

.01 

.12 

45.00 

.11 

1.00 

1.00 

2.25 

S.25 

4.00 

S.00 

&50 

7.00 

7.75 

&26 

9.00 

&00 

15.00 

l&OO 

20.00 

50.00 

100.00 

40.00 

25.00 

10.00 

5.00 

&op 


.64 

2.25 

.60 

.40 

.01 

.25 

TO.OO 

.15 

2.25 

2.20 

S.2S 

4.00 

5.00 

S.50 

OwSO 

7.00 

aoo 
».oo 

10.00 

7.50 

l&OO 

l&OO 

20.00 

75.00 

100.00 

50.00 

2&00 

15.00 

&00 

&00 


.67 

4.00 

JO 

JO 

Ml 

JO 

100.00 

.15 

2.50 

2.50 

3JS 

4.50 

5.00 

5.80 

&S0 

7.00 

7.25 

&00 

0.00 

S.00 

17.00 

10.00 

23.00 

75.00 

100.00 

45.00 

17.00 

20.00 

&00 

&00 


.80 

S.00 

1.00 

.35 

.015 

.20 

75.00 

.15 

2.50 

2.00 

3.50 

4.50 

5.00 

&50 

7.00 

7J0 

9.00 

10.00 

U.00 

&00 

17.00 

19.00 

2S.00 

90.00 

130.00 

40.00 

80.00 

20.00 

9.00 

9.00 


(K) 

$2000.00 

600.00 

.72 

2.50 

.86 

.40 

.01 

.33 

95.00 

.10 

LOO 

1.85 

2J5 

3.46 

4.60 

5.75 

&65 

&2S 

&06 

9.66 

11.50 

15J0 

17J0 

19J0 

22.15 

105.00 

lO&OO 

4&00 

84.90 

12J0 

7J0 

12J0 


(L) 

12000.00 

750.00 

.74 

4.00 

.00 

JO 

.02 

J5 

76.00 

JO 

2.00 

2.00 

2J0 

&50 

4J0 

SJO 

7.00 

&00 

11.00 

12.00 

14.00 

laoo 

1&50 
l&OO 
20.00 
85.00 
100.00 
25.00 

4aoo 

10.00 
7J0 
8J0 


(M) 

$2000.00 

600.00 

.83 

3.00 

.25 

.30 

.02 

.25 

100.00 

J5 

1.50 

1.50 

2.00 

4.00 

4.00 

4.00 

&00 

7.00 

7.00 

10.00 

12.00 

25.00 

20.00 

21.00 

22.00 

125.00 

12&00 

saoo 

90.00 

2&00 

B.00 

&00 


(N) 

$2000.00 

800.00 

1.41 

2.00 

J6 

.50 

.02 

.15 

100.00 

.15 

300 

3.00 

3.50 

4.90 

5.50 

&80 

&00 

9.00 

11.00 

12.90 

13.00 

lOOO 

20.00 

22.00 

25.00 

100.00 

isaoo 
aaoo 

90.00 

15.00 

6.00 

&00 


And  NOW  ffce  .  .  . 

''SPEEIMATir 
SAW 

No  twistiti|{  in  the  hand  .  •  • 
greater  power  .  .  .  fully  guarded. 
The  salc«  saw  available.  Licfac- 
weight  .  .  .  angle  and  depth 
adjtMtmeots.  Guaranteed  per- 
formance.     Aak    for    literature. 


TIm 

"SPEEDMATIC 

SAW 


CfiamLerlain 


with  tk« 

^•rtaat   Helical  i  Di$triktHori  .  .  .  DISSTON  SAWS 

75  Market  Screcc,  Oakland         Phone  GLcncourl  8420 
4700  Dimict  Booicvard,  Loa  Anflclea 


G«ar  DHv*. 


•j 
I 


PAGE  4 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MAY  2.  1946 


BuiMin9  Permirfei,  Contraclts  - — Recordecl  HoHcets 


BUILDING  PERMITS 

Applications 


6AN    FRANCISCO 


ALTER   WAREHOUSE,    |70,000;    475 
Brannan  St;  owner,  Parafflne  Cos, 
premises;  contractor,  Parker  Stef- 
fens  &  Pearce,   13S  South   Park. 
BL£>G,   Class   B,   $40,000;    S   Division 
^  St  bet  Florida  and  Bryant;  owner. 
Rainier  Brewing  Co.   1550  Bryant; 
contractor,   not  awarded;   engineer 
KaJ  Theill.   560  Martlet  St. 
DWELLINGS,   three.   fOOOO  each;   W 
11th  Ave  10»,   134.  159  N  Pacheco; 
owner,  Heyman  Homes,  6138  Geary 
Blvd;  contractor,  same. 
DWELLING,     16000;     W     MonUcello 
88   S  Oarfleld;   owner  and  builder, 
Chas   W  Lfndquist,   812   Garfield.      • 
ALTER  apt  house,  isSWO;   1101  Pine; 
owner,  Trevor  St  Co,  71  Sutter  St; 
contractor.   Andw   Ptllon.  847   Dun- 
can St. 
DWELLING,  11500;  533  2Sth  Avenue; 
owner,  Mr  and  Mrs  Chas  V  Mathls  j 
prem ;     contractor,    Francis    Kent-  j 
son,   9   Lexington    Qt  I 

ALTER  commercial  bldg,  $1000;  131-  ' 

135  Hayes  St ;  owner,  Ray  Duhem.  j     ^  ^  aHrtell.  863  S  10th  St 
prem ;    contractor,   H   Papenhousen  ;  FOUNDATION     for     business     bldg, 
&  Son.  32  West  Portal  Ave.  j     j2000;  661  W  San  aCrlos  St;  owner, 

ALTER   store   and    flat.    $1000;    2845!      rMs   Rose  Logan;   contractor.   C  E 
Geary  Blvd ;  owner.  A  King,  prem ;  ;     jorgensen.    24    N    2l8t   St. 
contractor.  W  L  Wlieeler,  594  26th  |  residence.    $8000;    532    University 
St,  Oakland.  |     ^ve;  owner  and  builder,  H  V  Blau- 

SIGN.  electric,  $1000;  2660  San  Bru-  \     gg^. 

no  Ave;  owner.  Meleta.  prem;  con-  i  RESIDENCE.  $7000;  701  Willow  Glen 
tractor.  Brumfield  Elec,  965  Fol-  Way;  owner  and  builder,  K  T 
3om  St.  t      Komsthoeft. 

j  FOUNDATION   for   residence,   $2000; 

_  -   -  i      1608  Whitton  Ave;  owner  and  con- 

tractor. A  O  Bronnon. 


DWELLING.  5 -room  frame,  stucco, 
wood  shingle,  $4500;  5300  L  Street; 
owner,  H  S  McDuffie;  contractor, 
B  M  Phelps.  1325  5«th  St 

DWELLINGS,  two,  5-room  frame, 
stucco,  wood  shingle.  $4600  each; 
5278  L  St,  5369  M  St;  owner.  H  3 
McDuffie;  contractor,  B  M  Phelpa 
1325  56th  St 

STORE  and  apt  t>lde,  masonry,  steel, 
comp  roof.  $40.0(»;  2330  6th  St; 
owner,  Wm  Y  Nordeate.  516  Y  St; 
Ernest  Francis,  engineer. 

DWELLING.  3-room  brick  siding, 
comp  roof.  $1000;  4400  10th  Ave; 
owner  and  builder.  Phillip  Alber- 
toni,    2006    13th    St 

DWELLINGS,  four.  5  room  frame, 
stucco,  wood  shingle,  $6000,  5714 
7th  Ave;  6- room.  $6750,  5700  7th 
Ave;  5-room,  $5000;  4714  Sth  Ave; 
6- room.  $5750;  2700  Sth  Ave;  own- 
er, J  M  Walker,  1090  Periclns  Way ; 
contractor.  Walker  A  Douart,  1080 

_  Perkins  Way. 

DWELLING,  5-rom  frame,  stucco, 
wood  shingle,  $5410;  3822  62nd  St; 
owneiv  Wm  J  Zimmerman ;  Gkto 
C  Miller.  3318  63rd  St.  contractor. 

DWELLING.  5-room.  stucco,  wood 
shingle.  $5500;  3700  62nd  STt ;  own- 
er and  builder.   E2dward   Carter. 


pi  fix;  3  gas  op. 

6146  Ocean  View  Dr;  owner,  Dough- 
erty ;  plumber,  H  Salisbury ;  7  pi  fix ; 
5  gas  op. 

2116  Webster  St;  owner,  Geo  Ames 
Cleaners ;  plumber,  E  Eaton ;  3  gas 
op. 

103rd  Ave  and  Foothill  Blvd ;  own- 
er, Boyer;  plumber,  Zamerelli;  ? 
pi  fix. 

2031  Tampa;  owner,  T  Robello; 
plumber,   Wm   Ambrose;    1    pi   fix. 

Furnace  Penis 


8AN    JOSE 


OAKLAND 

End  of  38th  Ave;  owner,  Dr  Bar- 
ber; dealer,  Aladdin  Heating  Corp; 
central  furnace. 

2840  55th  Ave ;  owner,  Mrs  Hanson  ; 
dealer,  A  Roth  ;  floor  furnace. 

3530  Libby  Ct;  owner,  Windelow; 
dealer,  J  R  Pierce ;  floor  furnace. 

3241  Logan  St;  owner,  Swanholt; 
dealer,  P  Bruno ;  floor  furnace. 

2760  106th  Ave;  owner.  Perry;  deal- 
er. Atlas  Heating  &  Ventilating  Co; 
floor  furnace. 

2  Sonia  Ct ;  owner,  Walport ;  dealer. 
Atlas  Heattng  &  Ventilating  Co;  cen- 
tral furnace. 

5500  Harbard  Dr;  owner.  Sagchan; 


17M     1617  B-ndertck:  owner ; 

contractor.  Golden  Gate  Elec;  2  out- 
lets; 2  switches. 

1796  Cor  Pacific  Ave  and  ^ruce; 
owner.  R  Walberg;  contractor,  Victor 
Lemoge ;    service  :    motors. 

1797  4  Mars;  owner,  Martlnei; 
contractor,    Mohrdick    Elec;    

1798  155  4th  S  ;t  owner.  Molar  Bar- 
ber College;  contractor,  Mohrdick 
Elec;  6  plugs. 

1T99  140  10th  St;  owner,  Feldman 
St  Eiler;  contractor,  Mohrdick  Elec; 
motors. 

1800  5160  Geary;  owner,  Heyman; 
contractor.  H  C  Wilson;  4  outleU; 
2  switches;  2  plugs. 

1801  W  11th  Ave  100  S  Ortega  St; 
owner,  Heyman ;  contrttctor,  H  C 
Wilson ;  

1802  1025  Harrison  Street;  owner. 
Champion  Shoel  contractor,  M  Schl- 

1803  NMcLisa  Court  100  B  9th  St; 
owner.  W  B  Smith;  contractor,  Man- 

jning   ft   Whitaker;    

I     1804-08  Various  lovations  and  own- 
ers; contractor,  QRS  Neon  Co;  signs. 

1869     606   Broadway;    owner, 
contractor.  Northern  Elec  Co;  4  out- 
lets;   1   switch. 

1810  1208  Fell  St;  owner.  Sharer; 
contractor.  P  &  J  Elec  Co ;  2  plugs. 

1811  25th  and  Noriega;  owner, 
Zinkard;  contractor.  HMw  W  Scott 
Elec  Co;    

1812  1066  Market  St;  owner,  Par- 
Fox 


Qassified  Adver&iDg 


PORTION  WANTED 


ARCHITECTURAL  DBSIGNER. 
exp'd  in  RESIDENTIAL.  COMMER- 
CIAL and  INDUSTRIAL  DESIGN, 
would  like  contact  Exp.  in  DRAW- 
INQ  PLANS,  ELEVATIONS.  PER- 
SPECTIVES, WORKING  DRAW- 
INGS, etc  If  possible,  prefer  to  work 
at  my  studio.  Reply  Box  480,  c/o 
Daily  Pacific  Builder,    to  May  S,  194« 


5-20—  2 :00  P.M.— Fencing                      San  Francisco  5-  1 

9-aO—  fKWlP.M— Sewage    Plant         Redding  4-lC 

5-20—  1 :30  JP.M— Power  Lines             Grays  Harbor  Connty.  WMh.  4-9 

5- 20—  2  KX>  IP.M.— Pumping  Plant        San  Franctsoo  4rM 

5-21—  2:Q0P.yL — Levee  ConstruotlonSacramento  4-M 

5-21—  2 :00  P.M— Clearing  Roads         Los  Angeles  County  4-aft 
5-22 — 2.-O0JP.M — Surfacing                  Sacramento  and  Yolo  Counties      4-SO 

5-22—  2  KK)  jP.M.—Surfacing                   Yuba  County  4-iO 

5-22—  2  .-00  Til —Surfacing                  Kern  County  4-M 

5-22—  2  KW  P.M. -Surf acing                   Mendocino  County  4-80 

5-22—  2  .-OO  t».M.— Surf acing                    Merced  County  4-80 

5-2»-.  240JP.M.— Straighteninff  lOwr  Channel    Taooma,  WmH.  4>n 

5-22— 10  KH)  A.M— Dam                            Missouri  Basin  Project  4-85 

5-22—  2 :80  P.M.— Street   Extension     San  Francisco  4-29 

6-2»—  2K»JP.1L— Gradlnc                      Placer  CotfBty  4-8t 

5-23—  9  KW  A.M— Water  Storage  TanSan  Diego  County  4-30 

5-23 — 2.-00  P.M— Surfacing                   avatlon     San  Diego  County  4-80 

5-23 —  2 :00  iPM— Surfacing  and  E^xcks     Vallejo  4-29 

5-2a—  2:00  P.M— Oil  Burner                Orefon  City,  Ore.  4-26 
6-2*— 10:00  A. M-— Pumping  Plant        Colorado-Big  Thompson  Project    4-30 


BUILDING  PERMITS 

Granted 


DWELLING,    $6600;    915    California;        _  _  _        

^''^^•.S^^u  ^«^^"!f  *,n.."°S.''**='°^'  '  'l^ale'^-  Ttlir  Heating  &   VentUa'ting  j  ^^^^^,  'Theatre :     contractor, 

Co;   central  furnace.  West  Coast  Serv  Corp;  

418  13th  St ;  owner,  Anderson ;  deal- I  igi3  5«>  Pacific  Ave;  owner.  P 
er.  Atlas  Heating  &  Ventilating  Co ;  '  Cavello ;  contractor,  G  Vaccarino :  1 
central  furnace.  j  plug. 

3638  MacArthur  Blvd ;  owner,  Dr  i  1814  1844  Powell  St ;  owner.  E  Ca- 
Booker;  dealer.  Aladdin  Heating  Co;  Ipurro;  contractor,  G  Vaccarino;  8 
floor  furnace.  ;  plugs. 

'  1815-18  Various  locations  and  own- 
ers ;  contractor,  Elec  Prod  Corp ; 
signs. 

1819      Lombard    and    Battery    Sts; 

owner,    ;    contractor,    Merchants 

,  Ice    A    Cold   Storage ;    motors. 

I      1820      745    Sth    Ave;     owner.    John 

(Rlngus;  contractor,  J  K  Herzog  El; 

1 2  outlets;   6  switches;   8  plugs. 

Accepted  '      1821-22     2008-10,  2014-16  Lawton  St; 
April  27,  1946— ROADWAY  leading      j  owner,     Doelger;     contractor,     Rjch- 
j      to  Bayshore  Yard  Office.    S  P  Co      ;  mond   Elec;    16  outlets;    16  switches; 
I      to  Pacific  Pavements  Co ;  16  plugs;  service. 


ESTIMATOR,  GBNURAL  OONTR., 
thoroui^ly    exper.     and     competent 
Excellent   local  references,   and  rea- 
son for  change.    Reply  Box  480  c/o 
)atly  Pacific  Builder. 

(4/29-88;  i/1/46) 


5-29—  2 :00  P.M.— Highway    and 
5-29—  2  K»  P.M— Grading 
5-29—  2 :00  P.M.— Grading 
5-29—  2K»  P.M.— Bridge 
5-29—  2K»  P.M.— Grading 


Sur     facing    Yuba  and  Sutter  Cos.  4-80 

San  Mateo  County  ♦•30 

ShasU  County  4-80 

Tnlare  County  i-SO 

San  Mateo  County  5-  1 


5-29—  2:00  P.M.— Highway  and  Surfacing    Yuba  and  Sutter  Counties  6-  1 
6-12—  2:30  P.M. — Sewage  Plant  San  Francisco  4-86 


WANTED 


BD)  OPENING  SCHEDULE 


GENERAL      SUPERINXaNDBNT  1 
FOR   CONSTRUCTION    OF   LARGS 
CONCRETE     OFFICE     BUILDING.  ; 
REPLY  BOX  426,  c/o  Dallgr  Paelfle  1 
Builder.  4/26-29-80.  •/1-2/46  I 


BUILDING  PROJECTS 


Completion  Notices 


BUILDING  CONSTR  SUPT.  Reply 
ORdway   8600.  (tf) 


RESIDENCE,   $6500;    288   S   18th   St; 
i     owner  and  builder.  J  H  Albers.        , 

RESIDENCE,     $4320 ;     80    S    4th     St ;  i  Z  ~~T 

i     owner,      Wm      Bauer;      contractor,  "  "«corae<i 

•      Frank   Garden,   967   Webster   St.        j 
RESIDENCES,    four.    $7000   ea ;    1265, 
',     1281,   1251.   1273  Malone  Rd :   owner 

L     Forsyth,     11«1 


SAN    FRANCISCO  COUNTY 


Official  Proposals 


Construction  of  Certain  Concrete 
Structures  to  Be  Erected  at  P.  C. 
A.  Plants  at  Eliot  and   KerUngeri 


SAN    FRANCISCO 
APRIL  30,   May  1,   1946 


April    19.    1946  : 

I  May     1,    1946—2721,    2723    and    2725      j 
Younger  i     Harrison  Ct.  2  Jasper  C  and  Dor- 


I 


and     builder,     F 
I     Pine  Avenue. 
I  RESIDENCE,     $6000;      115 
I      Ave;  owner,  Geo  R  Ross;  contrac- 
i      tor,  Cha^  J   Busock. 

RESIDENCE,   $9500;    981   Myrtle   St;  I 

EXTEND  mezzanine  from  present  to  I     owner  and  builder,  Ray  E  Polly.        

rear  wall  of  warehouse.  $2500;    138  '  .  p,j,   HOUSE.    19  unit.   $50,000;   33  Ei" 7— 

Howard ;   owner.   J  A   Clark  Dray-  ,     g^pire   st ;    owner  and    builder.   D    Recorded 
age    Co;    contractor,    H    H    Larsen  ;     „    Tn^klp    201  S  Market  St.  I 

Co.  64  South  Park.  rIsi5en6e      $6oS)       435     Belmont  1     Monte  Reglo  No  1    near  Monte 

CHANGE    middle    flat    to    two    apts.  /^^J;'.^'^^^;^.  *^j,    builder.    Guy    F!     rey.     James   G   and    Nancy   Cos 


OAKLAND 


othy    F    Graf    to    whom    it    may      j 
concern April    30.    1946  j 

MONTEREY   COUNTY 


Sealed  proposals  will  be  received  1 
at  office  of  Paelfle  Coast  Aggregates. ' 
Inc..  Room  405.  85  Second  Street,  San 
Francisco,  until  5:00  P.M.,  May  15, 
1946,  in  connection  with  the  construc- 
tion of  certain  concrete  structures  to 
be  erected  at  P.C.A.  plants  at  Eliot 
and  Kerllnger.  Plana  and  specifica- 
tions will  be  available  at  P.C.A.  En- 


Accepted 
April    26.    1946— LOT    24    Block    12, 


37272    363  62nd  St ;  owner,  Nuhouse  ; 
contractor,   L  R  Wallace   Jr;    3  out- 

^^3^7273  ^763*^46th"  Av^ Towner,  Golden  j  ^n*erln£ JDeP^'"}^^ _^°°^  »t?  w.^ 
Star    Adhesive   Co;    contractor,    Cllf- 


$900;    529    Clayton    St;    owner,    Mr.      Carlton.  1277- A  75th  Ave,  Oakland,  j      »«»<>    to    Harold    C    Geyer 


'  ford  Electric ;  outlets. 
I      37374    601  Franklin  St ;  owner.  Cali- 
;  f omia  Golden  State  Salami ;  contrac- 

Co ;     outlets ; 


and    Mrs    Cope ;    contractor,    A    H 1 
Swanholm,   750"  9th  Ave.  I 

DWELLINGS,  three  1-story  fr,  $5500  i 
each ;  E  Prague  25,  50.  75  North  | 
Russia ;  ow(|er  and  builder,  B  C  | 
Hoecker,  371  Prague  St.  1 

'  RAISE     bldg     and     construct     lower ; 


SANTA  CLARA  COUNTY 


j  tor.     Clifford     Electric 

,  ^  ^ ^^f!!^}   ^'    ^®*^  '  switches ;  fixtures;  plugs 

April   29.    1946— LOT   5.   Oak    Knoll      ,     37375    9323  e  14th  St;  owner 

Sub   No   1,  near  Salinas.    Durbln 
!     and  Edna  H   Sayers,  Carmel,  to 


floor  under  it.  $5000 ;  W  Nevada  39  !     j^^  Garcia.  450  California  Avenue, 
N  Crescent ;  owner  and  contractor,  1     pa.io  Alto. 

J  G  Grattan.  730  Laguna  Honda.  ' PARAGE.  2-car  and  work  shop.  $3,- 
ADD  sun  room,  repair  back  stairs  1  qqq  .  j^^  2  Blk  1.  Portal  Ave,  Cu- 
and  shift  partition  m  living  room  I  pertino  owner  and  builder,  Marion 
of  dwelling.  $900;  530  25th  Ave;!  jugum  '  P  O  Box  174.  Cupertino, 
owner.  Berg;  contractor,  Gerrit '  jj^y^LLi^G,  1-famlly.  $9300;  Stev- 
Harder.  632  44th  Ave.  I     g„g  creek  Road;  owner  and  bulld- 


whom    it    may    concern 

BUSINESS  Bldg,  $7000;  Lot  13,  Mid-  !      April    27,    1946 

dlefield.Road;   owner   and   builder,  '  April   29,    1946-LOT   4,   OakKnoll 


DWELLINGS,    two,     1-story    frame. 


San    Bruno 


er.  John  Cambin,  500 
$6000  each ;  W  32nd  Ave  100.  125  |  ^^^  g^^  Francisco. 
N  Pacheco;  owner  and  builder,  J . DWELLING.  1-famlly.  $4000;  Lot  7 
W  Mauck,  1219  2nd  Ave;  plans  by  Maybury  Road,  east  of  King  Rd; 
B  K  Dobkowltz.  425  Monterey  Blvd.  1     o^^er  an<l  builder.   Joe   Soto,   Rte 

NEON    signs    at    market,    $775;    300  j     ^  bq^  990    los  Gatoa. 
Bayshore    Blvd ;    owner,    Bayshore  j  DWELLING,  $6500 ;  2nd  Lot  off  Kirk 
Market ;     contractor.     Neon     Mtce  j     ^^j    Alum    Rock    Ave ;    owner    and 
Corp,  755  Davis   St.  (     builder    Carl   P  Leplane,   280  Wll- 

DWELLINGS,   two,   1-story   fr.  $4400'.      u,^   g^    San   Jose. 

each ;  S  Melrose  225,  260  B  De-  \  DWELLING,  $10,000 ;  Bay  view  off 
trolt ;  owner  and  builder,  Billings, }  jjgKee  Road  owner  and  builder, 
RenU  A  Co,  2101  Judah  St.  I     Henrv  Rose,  1387  Peach  Court,  San 

SOVER  front  and  side  of  bldg  with  .     j^^^^  ' 
asbestos  siding  shlnglee,  $500;  2210  1  q^^j^^q j.    J750;   E   Parmer   Ave  off 
Pine    St;    owner,    Philomena    Mor-  ■.     ^^^    Antonio;    owner   and    builder, 
gan ;    contractor,   Caldwell   Roofing  1     q  q  Flematl,   240  S   Palmer  Ave. 
Co,  1850  Sacramento  St.  '.DWELLING.    $4000;    Rldgevlsta   Ave 

DWELLINGS,  four.  1-story  fr.  I5600 1  „  McKee  owner  and  builder,  C 
each ;  NW  Sweeney  75.  100.  175,  200  !  .  „  ,,  r^^  2  Box  479-A,  Oakland 
SW    Merrill ;    owner    and     builder,  j     "• 

Norman    T  

architect.   De   Martini   &   Igaz,   785*';^,^    ^^     Plvmouth.'  Mtn    View; 


Sub   No  1,   near  Salinas.    Durbln 
and  Edna  H   Sayers,  aCrmel,  to 

whom  It  may  concern 

April    27,    1946 

April  29,  1946— LOT  3,  Oak  Knoll 
Sub  No  i,  neiar  Salinas.  Durbln 
and  Edna  H   Sayers,   aCrmel,   to 

whom  It  may  concern 

April    27.    1946 


ALAMEDA  COUNTY 


Recorded  Accepted 

May  1.  1946—2006  E  15th  St.  Oak- 
land. Calif.  Joseph  T  Nunes  to 
O  W  Johnson April  19.  1946 

May  1.  1946— Lot  11,  Tract  566. 
Eden  Township.  Alameda  County. 
Ernest  F  and  Aurelia  Braver  to 
whom  it  may  concern. April  30,  1946 

May  1.  1946— Lot  2.  Block  A.  Map 
No  2,  Macy  Tract,  and  house  on 
Edwards  Ave  south  100  ft  from 
greenly  Dr  and  house  at  2684  79th 
Ave.  H  S  Pulliam  to  whom  It  may 
concern April  26.  1946 

April  30,  1946— 2217-21-19A-19B-28- 
25A-27  35th  Ave,  Oakland,  Calif. 
Vincent  PllolM  to  H  K  Jensen 


Market  St 


Tohnson.    89   Granada ;' i^^JJJ;JJg.  ,1000 ;   Bayshore  High-        vmcent   r-i.om   .0  x.   ^  ac. 

.    Murttni    &    Inraz     785  1  ^  ^  J-y^^^  '  ^ly^nouth      ^fn     View:!       -         April  30,  1946 


',^m^ 


OAKLAND 


Non-RespoiisS^ility 


SAN    FRANCISCO   COUNTY 


!     owner  and  builder,  Geo  R  Sebley.      , 
JADDTION.    $1000;    Box   746.   McClel- 
Ian ;  owner  and  builder.  Mrs  S  Lo 

pez. 
1  ADDITION.   2    rooms.    $1500 

ALTER  AND  ADD.  $500 ;  2436  Myrtle  ,  g''!?'^„^v''^^  M?Cree?y  "^Ave.  ' 

St;    owner   and    builder.    Jos    Har- I  "j^^tioN     $1000 ;    128    Laumer    of f  |  May   1,    1946— E   KEARNY   41-6   N 

grove.  2438  Myrtle  St.  Alum  Rock  Road ;  owner  and  con- .     pacific.     Giacomo    Ponza    as    to 

ALTER   AND    REPAIR,    $500;    2938 1  f'^ij^^r     M    L   Akin.  i     improvements  on  property. 

Webster  St;   owner.  Dr  W  F  Hoi- '  ^^^^j^q     565OO;    Lot    151.    Colo- I  May    1.    1946— N    TURK    ST    137-6 

comb.  130  Grand  Ave ;  builder,  Chas  ^  ^^^^  ^^g.   Q^yner  and  builder,   Lee  |      w    Van    Ness.     Josephine    Culli- 

J  Heinemann  &  Son,  9626  Walnut  St.  r)pnton  1      (fan  as  to  improvements  on  prop- 

MOVE     BUILDING,     $1000 ;     3423-25  dWElIiNG,  $2000 ;  S  Holly  off  Oak-  !      l^ty. 


80  Mc- 
bullder. 


I  37375  9328  E  14th  St;  owner,  Peo- 
ple's Furniture  Co;  contractor,  Del 
Monte  Electric;  outlets;  switches. 

37276  N   17th   St  100  E  Harrison; 
'owner.   Win    Phillips   Co;  contractor. 

Moody  &  Sweazey;  motors. 

37277  NE  12th  and  Clay  Sts;  own- 
er, Best  Music  Co ;  contractor.  Moody 
A  Sweazey ;  motors. 

37278  NW  11th  and  Alice  Sts; 
owner,  Marwedel;  contractor.  Moody 
&  Sweazey ;  motors. 

37279-37284  284  Bergedo  Dr,  etc; 
owner.  Towers;  contractor.  Jones 
Electric  Co;  outlets;  switches;  fix- 
tures; plugs. 

37285  3774  Harrison  St;  owner, 
Towers;  contractor,  Jones  Electric; 
outlets;  switches;  fixtures;  plugs. 

37286  3772  Harrison  St;  owner, 
Towers;  contractor,  Jones  Electric 
Co ;  outlets ;  switches ;  fixtures  ;  plugs 

37287  3770  Harrison  St;  owner, 
Howers;    contractor.    Jones   Electric; 

i  outlets;    switches;    fixtures;   plugs. 
I     37288     571  20th  St;  owner.  Robert- 
son Tire  Co;  contractor,  Spott  Elec- 
trical Co;  switches;  plugs. 

87289  3585  Peralta  St;  owner.  The 
Acme  Co ;  contractor,  Spott  Electrical 
Co;  motors.  ,_^ 

37290  300  12th  St;  owner.  The 
Pitchers;  contractor,  Spott  Electrical 
Co;  fixtures. 

87291  66th  and  San  Pablo;  owner. 
General  Petroleum  Corp;  contractor. 
Spott  Electrical;  outlets;  switches; 
fixtures;  plugs;  alterations. 

37292  275,  12th  St ;  owner,  Person- 
alty Steak  House;  contractor,  Spott 
Electrical  Co;  sign. 


Second  Street,  San  Francisco,  on  May 
1,  1946. 

Bids  to  be  received  on  the  afore- 
mentioned date  wlU  be  privately 
opened  and  analyzed.  P.C-A.  reserves 
the  right  to  reject  any  and  all  bids. 
Successful  bidder  wlU  be  notified. 

(Daily  Pacific  Builder) 
(April  29-30,  May  1-2-3,  1M6) 


Location  of  Project      Noted  In  IseueBId  Opening   Date 

5-  2—  2  K»|P.fl.— Garage-Display     Room     Salinas 
5-  2— 11 :00  A.M.— Transmitter  Bldgs.         Dixon 

5-  2—  2 :00  P.M.— Painting  Bend.  Ore. 

6-  »—  2 :00  P.M— Heating  BoUer  Roseburg,  Ore. 
5.  3— 11:00: A.M.— Sprinkler  System    Inyokem 

5-  3—  1  —Alter   Display   Room     San  Francisco 

5-  3  -  4:001  P.M— Studio    Buildmg       San  Jose 

5-  6—  2 :00  P.M— Painting  Roseburg.  Ore. 

5.  6 —  8:00  P.M.— School    Bldgs.  Susanvllle 

5-  6—  2 :00 P.M.— Assembly  and   DetMinldoka  Project.  Idaho 

5-  6— 11:00|A.M.— Alter  Tower.  Etc.    Inyokem 

5-  6— 12:00  M.     —Alterations  San  Francisco 

5.  6— 10 :00|  AM —Install    Equipment  Fort  Peck.  Mont 

5.  7_  7 :30|  P.M— Heating  Plant  Addition     San  Leandro 

5.  7_  3  :0fl  P.M.— Radio  Station  San  Francisco 

5-  7—  —Subdivision         '        Redwood  City 

5-  7—  2.0d  P.M.— Move  Buildings        Oakland 

5-  8—  8:0CIP.M.— Firehouse  AddltlonWest  Sacramento 

6-  8  —  2 :00  P.M— Painting  Canoga  Park 
5.  8 —  2:30  P.M. — Repair  Infirmary    San  Francisco 
5-  8—  2 :30  P.M.— Repair  School 
5-  8—  2 :3()  P.M.— Flooring 
5-  8— 11 :0d  A.M.— UtUltles 
5-  8—  5 :00  P.M.— Auto  Sales  Bldg. 
5-  9 —  2:00  P.M — Terrazzo  Floors 
5-  ^—  8:00  P.M — Cafeteria    Bldg. 
5-  9—  3 :00  P.M.— Radio   Range 
5-13— 11:00  A.M.— Alter  Heating  System    Inyokem 
5-13—  8 .0(>  P.M— Stage  Curtains         St.  Helena 
5-14 — 10:00  A.M— Tower  El  Centro 
5-14 — 10:30  A.M.— Erect  Hangars         Pleasanton 
5-14—  2  :O0  P.M— Automatic  Sprinkler    Benicia  Arsenal 
6-16—  2 :00  P.M.— Bridge  Yolo  County 
5-15 —  2:0<>P.M. — Apply  SecU  Coat      Butte,     Colusa, 


Projeet 


4-12 

4-  a 
4- 1 

4-St 
4-M 

4-29 

«.  a 

4-12 

4-  1 

4-25 
4-25 

4-30 

4-aa 

4-2« 

4-l'9 
6-   1 

4-sa 
4-  9 


San  Francisco 

San  BVanclsco 

Inyokem 

Berkeley 

Grants  Pass,  Ore. 

Porter\'llle 

Billings  and  Whitehall,   Mont 


4-at 

4-25 
4-30 

4-  9 

4-16 
4-26 
426 

5-  I 
4-25 
5-   I 


FIRST  PUBLISHED  TODAY  j 


5-  9—  2 :00  P.M.— Terrazzo  Floors 
5-1&— 10  :06a.M— Machine    Shop 
5-16 —  2 :06  P.M— Terrazzo    Floor 
5-16—  2 :00  P.M.— Terrazso  Floors 


4-M 

Glenn,    fiaorameoto, 
Sutter  and  Yolo  Counties         4-^4 
Grants  P«iss,  Ore.  4-24 

Owyhee  Project.  Ora  4-14 

Pasadena  4-\S 

Pasadena  4-l» 


Building  in  the  Cyclotron  Area  of  the! 
Berkeley  Campus  < 


5-15 —  2:30  P.M.— Exterior  Painting   San  Francisco 


ADVERTISEMENT  FOR  BIDS 


Subject  to  conditions  prescribed  by  j 
the  undersigned,  sealed  bids   are   In-  | 
vlted    for   the   following    work    on    a  ; 
Building  to    be    constructed    on    the 
Cyclotron  Area  of  the  Berkeley  Cam-  j 
pus.  University  of  California,  Berke- 
ley, California:  (1)  General  Construc- 
tion;   (2)   Electrical  Work.   A  deposit 
of  $20.00  is   required  for  each   set  of 
plans   and    spedflcattons   issued.    No 
bids  will  be  received  after  2:00  p.m. 
Friday,  May  17,  ^946.  Plans,  specifica- 
tions   and    Information    available    at 
C  a  s  h  1  e  r's     Office.     Administration  } 
Building.    University    of    California.. 
Berkeley,   beginning    Friday    May    3. 
1946.  The  right  to  reject  any  and  all 
bids    is    reserved.    This    project    has 
been  given  an  M-M  Priority  Rating, 
WPB     542.     Serial     Number     2338644 
by   the  War   Production  Board.   The 
Owner  has  available  for  this  Job  all 
structural     steel,     most     lumber     re- 
quired, and  some  miscellaneous  mate- 
rials, j 
THE    REGENTS    OF   THE 

UNIVERSITY  OF  CALIFORNIA      , 

(Daily  Pacific  Builder)  j 

(May  2-3-6-7-8-9-10.  1946)  . 


5-15 —  2 :30  PM.— Painting 
6-16—  2 :00  P.M.— Heating.   Piping 
5-16—  2 :0p  P.M— Painting 
6-16—  2 :00  P.M— Heating 
5-16—  2 :3p  P.M.— School   Building 
5-17—  2 :0b  P.M.— Jail  Addition 
5-17—11 


San  Francisco 
Beverly  HUls 
Long  Beach 
Beverly  Hills 
Flrebaugh 
Orovllle 


4-29 
4-29 
4-14 

4-ia 


A.M. — Conversion  of  Building     San  Francisco 
P.M.— Painting  Compton 

P.M.— Painting  Inglewood 

P.M— Ventilating  Fans     Sacramento 
— Interior  Painting    Lakevlew,  Ore. 


5-21 —  2:00  P.M — Levee  Construction  Sacramento 


4-99 

4-SO 
5-   I 

4-ia 
4>ia 

4-94 
4-94 


BID  OPENING  SCHEDULE     ^ 


SUPMJES  AND  EQOlPMEirr 


Bid  Openlnig  Date  Project 

5-  2 —  2  KM)  P.M. — Insulators 
2 — Structural  Steel 
2 — 10 :3lO  A-M. — Loader 
2—  2  :ao  P.M— Track  Bolts 
2—  2:fllOP.lL— Bargv 
2—  2  Kte  P.M— Traveling  Crane 
2 —  — Asphalt 


5- 
5- 
6- 
5- 

5- 
5. 

5- 


Locatlon  of  Project 
Sacramento 
San  Francisco 
FrssBO 

Cascade.  Idaho 
Columbia  Basin  Projeet, 
Anderson  Ranch  Plant, 
Sacramento 


Netsa  In  faau4 

4-a» 


2—  3:00  P.M.— Water  Tank  Truck  Alameda  County 


Market  St ;  owner.  Irene  McChss- 
ney.  Box  882,  Walnut  Creek ;  build- 
er. Acme  House  Moving  Co.  1629 
Telegraph  Ave. 

MOVE  BUILDING,  $1000;  3431  Mar- 
ket St ;  owner.  Irene  McChesney. 
Box  1882.  Walnut  Creek;  builder. 
Acme  House  Moving  Co.  1629  Tele- 
graph Ave. 

DWELLING  (1-story  4-room).  $6000; 


hurst  Los  Altos ;  owner  and  con-  1  April  24,  1940— W  35th  AVE  225  N 
tractor,  D  W  Ellsworth,  1456  Ar-  i  judah.  Veterans  Welfare  Board 
rovo  Ave.  San  Carlos.  as  to  Improvements  on  property. 

DWELLING.  $2000 ;  Lot  22,  Oak-  j  April  22,  1946— E  26th  AVE  285  N 
hurst  McKenzie;  owner  and  con-  |  Balboa.  Veterans  Welfare  Board 
tractor  L  B  Egan,  314  39th  Ave.  ^g  to  improvements  on  property. 
San   Mkteo.  April  26.  1946-5801  GEARY  BLVD. 

ADDITION.  1  room,  $400;  402  Buena  Joseph  Mascone  as  to  improve- 
Vlsta     Burbank;    owner    suid    con-,     ments   on   property. 

premises. 


BID  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


Bid  Opening  Date 


Project     Location  of  Project       Noted  in   Issue 


tractor.   Alix  Goringer 
9308  Lawlor  St ;  owner.  G  L  Winter.   SERVICE  Station,  $1000 ;  NW  Comer 
511  29th  Ave ;  builder,  J  B  Petersen        Crockett     and     Lovell,     Campbell ; 
&  Son,  511  29th  Ave.  :     owner  and  builder,  E  W  Sowards. 

ADDITION    (2-story,  9-room,   brick),   MACHINE  shop,  $2000;   4185  El  Ca- 
$20,000;  5976  Telegraph   Ave;  own-       mino   Highway.    Palo    Alto;    owner 
er.  R  A  Shuey  Co,  5960  Telegraph       and  builder,  J  H  Tlsdale. 
Co;    builder.    Dinwiddle    Construe-    DWELLING.    $3500;    1038    Alma    &t, 
tion    Co.,    210    Crocker    Bldg.    San  .     Mtn  View ;  owner  and  builder,  Vln-  | 

Francisco ;  architect.  E  T  Faulkes.       cent   Cruz.  „  ^    ,  *#  I 

367   12th   St  ;  ADDN.  1-room.  $600 ;  E  Buc^^ege  off  ^  Recorded 

DWELLING  (1-story  5-room),  $6000:  Foster;  owner  and  buliaer.  r  r\. 
1939  Melvln  Rd ;  owner.  Herman  J  Yeagle,  premises.  ,,-,..  ,^  y^,. 
Wendt.  2274  E  17th  St;  builder.  A  DWELLING.  $4000;  Lot  1».  ^a/^  P^';- 
Casqueiro,  2072  82nd  Ave.  ;     owner  and   builder.   O   G  Wimams, 

ALTERATIONS.    $500;    839    59th    St;        1069   Morris   Court,  San   J^« 

owner  and  builder.  A  GrelUer,  807  GARAGE,    $500;   ^   Reed   off    wmte 
4eth  St  '     B.O&& ;  owner  and  builder.  L  *  ^ou, 

ALTERATIONS.  $800;  423  Willow  St;  ,  Pr««J*5f-  .,,000  S  MUler  Avenue 
owner  and  builder.  Alonzo  Harvey,  DWEL1£IG.  'l^.OW.SMmer  Avenue 
nremlses  :     off    Whitman;    owner,    N   E    ^"Of 

AL?Sl^IONS.  $650;  368  106th  Ave;  ^     laksson  ;      contractor.     Buster     De 
owner   and    builder.    C   L   Wlddell,       Mont, 
premises. 


April  29,  1946—862-64  CARL  and  882 
Carl.  Jack  Jacobsen  as  to  Im- 
provements  on   property.        


Liens  Filed 


ALAMEDA  COUNTY 

Amount 
I  May  1.  1946—2510  Prince  St.  Berke- 
ley,   Calif.    Sanders   Glass   Co   vs 
Margaret  Smith.  U  L  Graves  and 
M  O  and  Jane  Doe  Winter    $119.92 

Electrical  Permits 


BUILDING   CONTRACn"^ 


5-  2—11 :00 AM —Remove  Tracks       San  Diego 

5-  2— 10:00  AM.— Access  Road  l%oen!x 

5-  9—  1:00  P.M— Sewer  Santa  Barbara 

5-  2— 10:00  A.M.— Paving  Seattle.  Wash. 

5.  3 —  1 :30  P.M— Highway   Construction    Pershing  County,  wer. 

5-  3—  2 :15  P.M— Highway  System     Washoe  County,  Ner. 

5-  9— 11 :00  A.M.--Hlghway  Arizona  State 

5-  3— 10:00  A.M.— Wells  Columbia  Basin  Project 

5-  3—  5  too  P.M.— Street  improvements    Sacramento 

5-  3—10 :00  A.M.— Earthwork  Roza  Division.  Washington 


«-9i 

4-11 
4-11  i 
4-16' 
4-S9 


5-  3—  —Liquid  Asphalt 

5-  3 —  — Com  Picker 

5-  3 —  2:(k>P.M.— Box  Compas.ses 
5-  3—  2  :do  P.M.— Steel 
5.  3—  5 :00  P.M.— Heater  Planer 
— Ship  Anchors 
P.M. — Tractor 
P.M. — Camp  Stoves 
P.M. — School  Busses 
P.M — Cofferdam 
P.M.— Elec.    Elevator 
f.— ReHow-Jet   Tahres 
— Shower  Fronts 
— ^Bmulsiea 
3  :(ftO  P.M.— Paints 
3  :40  P.M. — Hardware 


3 :40  P.M— Forage 
8  :^  P.M— Hardware 
8:«)P.M— Iron  Pipe 
2:00  P.M — Crane    Structure 


Sacramento 

Sacramento 

Oakland 

Boise  Project,  Idabe 

Sacramento 

Panama  Canal 

Modoc  County 

Sacramento 

Orovllle 

Central  VaUey  Projeet 

Central  Valley  Projeet 

Boise  Project,  Idabe 

Panama  Canal 

Sacramento 

San  Frandsoo 

San  Francisco 

San  Francisco 

SacramMito 

Sunnjrvale 

ColumfcIa  Basin  J*rf>y, 


4-94 
4.94 

4-  9 
4.  9 

4  29 
4  30 
4-30 
4-29 
4-29 
4-1* 
6-  1 

5-  1 

6-  1 
6-  1 
5-  1 
4-  9 
«-  9 

» 

4-  9 


—Street  Work  San  Francisco 

5 :00  P.M —Removing  Railroad  Ties     San  Leandro 


Colorado-Big  Thompson  ProJ. 

Colorado  Project,  Colo. 

Redwood  City 

Shasta  County 

Long  Beach 

Rlverton  Project,  Wyoming 

San  Francisco 


SAN  FRANCISCO 


DALY  CITY 


1754  1101  Pierce  St;  ovmer.  Berry 
contractor.  Pacific  Elec  Constr  Co; 
motors. 

I     1756      545    Castro;    owner,    _ 

1  contractor.  Tunnel  Elec ;  service ;  mo- 

_^^    tors. 

~~ ,    »v-— m»nt    )     1766     2463  17th  Ave;   owner — ; 

ADDITION.    2-story    and    basement    .^^^^^j^op    ^   A   Koenlg;    2   outlets; 


MONTEREY   COUNTY 


STORAGE  bldg,   2-story   frame,  fOv     

250;  Ptn  Lots  406  and  407  Blk  6100  340  PAJARO  ST,  Salinas. 

Mission   St ;   owner  and   builder.  A   Owner— Pacific    Tel    *   Tel    ^o, 

L  Stockton   Lumber  Co,   6100   Mis-  j     Francisco. 

slon    St  ;  Plans  by  Owner.  I  outlet;  2   switches;   7  plugs. 

ADDN  of  4 -room  apt  in  rear,  $8600 ;   Contractor— Monson   Bros,   a   *.  ^^^^     2495  Harrison  Street;   owner, 

rt^r  6106  Mlaalon  St:  owner.  A  VI-    Filed.  April  26.  "46.  Dated,  »*r  *o,   »»•  f         .       .        t  „„ew .   contractor.   Para- 


<?.  n    2  plugs. 

1757     870  Market  St;  owner,  Flood 
Bldg;  contractor.  Central  Electric;   1 


4—10 :00  AM— Reeenrolr 

6—10:00  A.M.— Excavation 

6—  3 :00  P.M— Drainage  System 

6—  2:00  P.M. — Concrete  Deck 
5-  7— 10:00 A.M— Transit  Shed 
5-  7—10 :00  A.M— Earthwork 

5-  7—  3 :00  P.M— ExcavaUon  «        ^      «r    v 

5-  7—10 :00  A.M.— Surf  ace  Treatment  Spokane  County.  Wash. 
5-  7— 10:00  AM— Macadam  Klickitat  County.  Wash. 

5-  7— 10:00  A.M.— Surf  ace  Treatinent  Skagit  County.  Wash. 
5-  7— 10:00  AM.— Grading,  Surf acingClark  County.  Nev. 
5-  7— 10  KXl  AM —Seal  Treatment       Grays  Harbor  County.  Wash. 
5.  7_  2  KK)  P.M— Bridge  Emery  Countyj^tah 

5-  8—  5 :30  P.M.— Reconstruct  Fender  Lines    San  Francisco 
5-  8—2-30  P.M.— Asphaltlc  Concrete  San  Francisco 
5-  8—  2:80  P.M— Improve   Street       San  Francisco 
5-  »—  2:80  P.M.— Grading  San  Francisco 

5-  8—  2 :30  P.M— Improve  Rivera  StSan  Francisco 

5-  8—  5:30  P.M.— Water  Mains  Oakland 

5-  8— 2:90  P.M— Extension  of  Avsnne    San  Frandsoo 


4-11 
4-14 

4-lT 
4-26! 

4-29! 
4-1T| 
4-  4  1 
4-  8  I 


5- 
6- 
6- 

6-  ,       _.. -^ 

51  4—  2  :<»  P.M —Assembly.   Detail    Drawings— Central  VaSey 
5.  6—10 :40  A.M— Electric   Screen       Reno,  Nev 
5.  6—10:00  A.M — Coaster   Gates 
6-  4—  2:00  P.M.— Milk  Cans 
5-  6—  2  H)0  P.M.— Reinforcing  Bars 
5-  6—  3 :00  P.M.— Of fice  Furniture 
5-  6—  8  :tM>  P.M.— School  Bus 
7_  7:80  P.M.— School  Bus 


Columbia  Basin  Proj , 
Ban  Francisco 
Odalr.  Wash. 
San  Francisco 
Castrovllle 
Llvermore 


5-  1; 

4-171 
4-99! 
4-96* 
4-96 
4-25 
.4-25 
4-28 
4-26 
4-24 
4-25 
4-95 
4-98 
4-25 
4-94 


6 

5.  7 — 10 :00  A.M — Steam  Generator  Unit    El  Centro 

6-  7—10  HOO  AM.— Generator  Unit        13  Centro 

6-  7—  2 :00  P.M— Structural  Steel 

8-  7—  8 :05  P.M— Dump  Truck 

5.  7 —  — Steel  Lockers 

5-  7—  2:00  P.M.— Reinforcing  Bam 

5-  7—  2:150  P.M.— Range  Boiler 

5-10—  2:00  P.M.— Overhead   Ground   Wire     MarysvlIIe 

5-10—  3  :bo  P.M.— Plate  Bending  RollSan  Francisco 


Central  Valley  Project 
Alameda 

Panama  Csjial 
Odair.  Wash 
Sacramento 


rear  6196  Mission  St ;  owner.  A  VI-  \  Filed,  April 
reno,   6196  Mission    St ;    contractor,  I 
Alfred     De     Benedettl.     18     Santa  | 
Ysabel    Ave,    &ui    Francisco 


cVm?leUon  of  all  brick  wori..$5600 


Upon   acceptance 


5,600 


Total  Cost,  til, 000 


SOUTH   8AN   FRANCISCO 

DWBLLING,  6- room.  $4000:  Chest- 
nut Ave;  owner  and  builder,  D  J 
Daly.  661  Miller  Ave.  South  San 
Francisco. 

NORTH    SACRAMENTO 


!     Bond    filed. 


Phmbing  Pennib 


OAKLAND 


Mechanics  Lunch;  contractor.  Para 
gon  Blec;  1  plug;  service. 

1759  160  St.  Charles;  owner.  J 
Duemer;  contractor.  Kennedy  Elec; 
16  outlets;  11  switches;  16  plugs; 
service. 

1760  5980  Mission  St;  owner.  A 
Wlhnes;  contractor.  Kennedy  Elec; 
24  outlets;  5  switches:  7  plugs;  serv. 

1761  SE  Cor  12th  Ave  and  Klrk- 
ham;  owner.  Pacific  Coast  Constr 
Co;  contractor,  B  J  Doherty;  

1762  W  9th  St  200  S  Mission  St; 
owner .....;  contractor,  B  J  Do- 
herty ;   

1763  366  De  Long  bt;  owner,  Hu- 


6-  S—  9 :00  P.M— Grading 
5-  »—  9:00  P.M.— Grading 
8-  9—  9  too  P.M— Surfacing 
5-  ft—  2:00  P.M— Surfacing 
5-  8—  5:30  P.M.— Tank 

5-  9 —  4 :00  P.M.— Resurface  Courts 

6-  9— 10  KWA.M.— Earthwork 
5-  »—  9:00  P.M.— Gradtog 

8-  9—  9:00  P.M— Bridge 
8-  •—  9:00  P.M— Grading 


,     4200  Whittle   Ave;    owner,  T   Mil 
DWBLLING.     $4000;     516     Cantaller ' lenuex ;  plumber,  H  Bike;  *  8»f  <3*- 

St;  owner  and  builder,  M  H  Nep- ;     21IO    106th    Ave;    owner.    H    Pui ^  _ 

stead.  '  lian ;  plumber.  Flnsel ;  5  pi  fix  3  gas  1  ^^g^^dt ;  contractor.  Edison  Electric 

ADDITION.   $1200 ;   129  Franklin   St ;  j  op.  ^  '  Constr   Co ;    3    outlets ;    11    switches ; 

owner,   Richard  Wood ;   contractor,  \     3712  D  Street :  owner.   H   PulUan ;    jg  plugs ;   service. 

Ralph  Cochrane.  'plumber.  Flnsel;  6  pi  fix:  3  gas  op 

ADDN.   $700;    1423  ElnoMite  AvenUe;  t     998   70th   Avenue      -'—'-'■     ^"lu* 


owner.    Pullian ; 


.SACRAMENTO    CITY 


ownel*.    Victor    Hencken;    contrac- * pjun^ber.  Flnsel;  6  pi  fix.  3  gas  op. 
tor,  Herh  Shook.  8848  Ocean  View  Dr;  owner.  Miss 

AoDlegarth;  plumber.  Flnzel ;  4  pi  fix. 

•40^   Adeiine    St;    o^-ner.    NaUonal 
'upholstering;  plumber,  Aladdm  Htg. 
DWEl^NG.    5-room    frame,    rustic  j   gas  of>.  ™«_^„ . 

and  comp  roof,  $8000;  1388  48th  St;  j     824  E  28rd  Street;   owner.   Plnson. 

owner  and  builder.  A  R  Coblo,  1104  i  pmmbei;,  T  Morill;  4  pi  fix.  

B  Street  f  8417  E,  14th  St:  o^fF-  .TJ^T  g: 

DWELLING.    5-room    frame,    stucco,  1  ters ;   plumber.  A  J  King,  e  pi  iix. 

$4600;    3470   S6th    St;    owner.    Fred   2    gas  op. 

Stefan     contractor,  Messier  Constr  i      4454     Relnhar*t     Dr; 


owner,     Dr 


1744  117-121  LeRoy  Place:  owner, 
Anderson ;  contractor,  Fred  John- 
son Elec  Co;  22  outlets;  15  switches; 
28  plugs;  service. 

1765-6  Various  locations  and  ovm- 
ers;  contractor,  Luna's  Service  Co; 
signs. 

1767-91  Various  locations  and  own- 
ers; contractor.  Apex  Elec  Co;  signs. 

1798     712   Brasll;    owner.   ; 

contractor.   Golden    Gate   Elec;  

179S     311  Spruce;   owner. ; 

contractor.   Golden   Gate   Elec;"^ 

17*4     219   Valencia;    owner 


5-10—  2  HX)  P.M.— Grading 

4-10— fOrOO  A_M— Dam 

•-10— If  :40  A.M.— Pumping  Plant 

8-10— 10  «>A.M.— Pumping  Plant 

8-10— 10 KWA.M— Pumping   Plant 

S-lO-MrW  A.M.— Dam  ^  /x,.*«». 

4-19—  9:40  PM— Pole  Power  Unes  Newport   Oregon 

5- 13-11  KWA^M— Street  Lighting  System    Inyokem 

5-13— 11 KW  A-M— Roads,  Etc.  ^^^M™  ^1.. 

5-1*- 5.-00P.M.-Dredging  J***"  ^^'Sl?* 

5-14—  2  .K»  P.M— Water  Supply  UneDorena,  ore. 


Modoc  County 

Siskiyou  County 

Butte  County 

Moidoclno  County 

Oakland 

Stockton 

Boise  Project.  Idaho 

San  Bernardino  Coonty 

Orange  County 

San  Bernardino  County 

Arizona  State 

Grand  Ooulee  Prei., 

Colorado 

Colorado 

Big  Thompson   ProJ. 

Qrand  Coulee  Proj., 


Cole. 


5-14—  2 :00  P.M.— Bridge 
5-15— 10:00  A.M— Pumping  Plarts 
8-l»—  IHW  P.M— Breakwater 
8- 15—  9 :40  P.M.— Bridge 
5-15—  2 :«)  P-M^Bridge 
6-15—  2  KW  P.M— Grading.  Bridge 
5- 15—10 :00  AJL— ■arthwoik 
8-16—  2  JO  P.M— Traffic  Systsna 


Trinity  Count v 
Yakima  Project,  Wash. 
Lioog  Beach 
Alameda  Cotmty 
Tulare  Cotmty 
Yolo  Coxmty 
Columbia  Basin  Project 
San  Francisco 


4-  9 
4-  9 

4-14 
4-M 
4-29 

4-24 

4-4I 
4-10  I 
4-30 
4-10 

*■*( 
4-  8 

4-  8 

4-  9 
4-  f 

4-98. 
4-94 1 
8-1 1 
4-24  i 
4-29' 
4-941 
4-12! 
4-16  I 
4-14! 
4-14! 
4-lT 
4-22  i 
4.99, 
4.99; 


5-10—  3 .00  P.M— Water  Hose 

5.10—  5  HOO  P.M— Cocks 

5.  8—  2 :00  P.M —Portland  Cement 

5-  8—  2.100  P.M.- -Heaters 

5-  8—  5  :|30  P.M— Service  Station 

5-  9—  2  :)00  P.M— Windows 
8-  9—  J  iOO  P  M— Electric  Klevators  Grand  Coulee  Dam.  wi 

6-  9—  2  300  P.M— Transformers  Central  VaUey  Projeet 
5-  9~  7,30P.M.— Sedan  Coallnga 
5-10—  2100  P.M.— Flashlight  Batteries    San  Francisco 
6.10—  2  iOO  P.M— Electrical  Equipment    Central  Valley  Project 


San  Francisco 

Sacramento 

Central  Valley  Project 

San  Francisco 

Oakland 

C<rtttmbla  Basin  ProJ., 


Yakima  Project,  Washington 

Sacramento 

Sacramento 

ColumhU  Basin  ProJ..  "H 

Boulder  CM»y«>  J5I22^ 
Cohmibta  Baste  Projaet 

Ooreoran 

OotamMa  Baate  Project' 


5-10—  2  iOO  P.M.— Pumping  Un'ts 
5-10—  5i00  P.M.— Tank 
5-10—  5  too  P.M —Paving   Asphalt 
8-10—  2tO0P.M— Trashracks 
5-10—  2tOOP.M.— aieel  Doors 

5-10 2r06P.M. — Concrete  Floors 

8-18— 9  rOO  P.M— School   Bus 

6-19— 2  too  P.M— Reactors  .... 

5-13—  2  00  P.M— Electrical   Materials    Fort  Pedc  Mtrnt. 

5-13—  2 iioO  PM— Electrical  Equipment    Davis  Dam  Project,  Ana 

5-13—  3 -00  P.M.— Maple  Stools  San  Francisco 

5-13 —  81:00  P.M.— School  Bus  Hanford 

5.1j_  gjKK)  P.M.— Sedan  Llvermore 

5.13_  2:00  P.M —Reinforcing  Steel    Sacramento 

5-13—  81:00  P.M.— School  Bus 

5-14—10  K»  A.M— Cond«Bacr 

5-14— 8 «»P.M.— Steel  Ctothinf         .  __  

5-14—  2 :00  P Ji.— Prsfatorloated  houaes    Palisades  Project 
5-15—  7:00  P.M.— School  Bus  Coallnga 

5.15 — 10:00  A.M.— Deck   Panels  San  Francisco 

5-15—  2!«)  P.M.— mectrical  Matrrialg    Shoshone  Project 


Hughson 
El  Centro 
Napa 


4-99 

4-19 

4-  2 
4-10 
4-10 
4-14 
4-94 
4-29 
4-29 
4-M 
4-U 
4>U 
4-t9 
4-lt 
4-95 
4-90 

8-  1 

5-  1 

9-  1 
8-  1 
8-  1 
4-90 
4-29 
4-29 
4-14 
4-lf 
4-M 
4-39 
4-24 
4-99 
4-90 
4-90 
4-90 
4-15 
4-19 
4-94 
4-10 

4-li 

4*99 
4-9i 

4-29 
4-94 
4-29 
5-  1 
5-  1 
4-94 


Co.  4923  Folsom  Blvd. 


SInghoff;    plumber.    J    McKeever;    3   contractor.   Golden   Gate   Elec; 


4-99! 
4.95, 


8-18-  8«IP:M-Water  Distribution  Bystert    ^Jf^Pj^^osta  Oca. 

5- 15—  2  KM)  P  M  —Surfacing  Alameda  and  Contra  Oosta  ooa. 

5-16— 2  X»  P.M— Repairing    Highway    Yolo  Coimty 

5-16-  2:00  P.M— Highway  Repairs    Yolo  Cknmty 

5-15-  2 :00  P.M-S<^Benings  ^^^IlJ^T^  *°*  ^"**  ^^ 

5-15-  2:30  P.M.— Electric  Signata       San  Fra"<=*f^„^^ 

5-16-  2K)0P.M.-Strtpplng  Top  Soil  Lyon  Co^^^y-  ^*^-^  4  — 

8-17-10  rOOA-M-Pomping  Plant        COTtral  Valley  Project  •-» 

«-17—  1  00  P  M  —Transmission  Line  Portland,  Ore.  '  ^ 

5-17—  5:00  PM— Chlorine  Building    Sacramento  »-*^ 
5. 18_  8:00  P.M— Concrete  Curbs         Sonoma 

5-20— 11 KWA-M— Catwalk                      Solano  County  »- 


5-18—  21  «PJf.— Circuit 
5-15_  21 :00P.M— Electric    Equip. 
5-16—  2lK»P.M.— Transformers 
5-15—  3|H»  P.M— Auxiliary  Equip 
5-14—  2  :OOP.M— Pumping  Units 
5-17—  2-X»P.M. — Louvers 
5-17—  2  K»  P.M— Circuit  Brsakn^ 

5.1»_  :|:00  P.M— Elec    Matla.  -„     4_.    %.    ^ 

5-20 2:00  P.M.— Electric  BqulpmentRio  Grande  Project.  «.  M- 


Davis  Dam  Project, 

Colorado- Big   Thompaoo  ft"»J;^ 

Kendrick  ProJ..  Wyo. 

Moffett  Fleki 

Boulder  Canyon  Project 

Central  Valley  Project 


4-17 

4-29 

5-  1 
4-17 
4-19 
4-15 
4-13 
4-1- 
4-l» 
4-39 


5-20— 3:00  P.M— Pipe  Fittings 
5-24 —  2:40  PM — Turbines 
5.24—  3  K)6  P.M.— Traveling  Crane 
5-24  2  :^  P.M— Cableway 
5-24—  i  :00  P.M— Pumps 
5-24—  1K»  P.M— Radial  Gatca 
5-24 —  2:00  P.M.— Pumping  Units 


Colotmdo-Blg  Thompson  Pra|eet   4-24 
Boulder  City.  Nev.  *-10 

—   --  4.J0 

4.X4 
4X0 
4-98 
4-19 


Saa  Francisco 
Davis  Dam  Proj.,  Artk 
Denver.  Colo. 
Central  Valley  Project 
Central  Valley  Project 
Frlant-Kero  Oanal 
Klamath  Project 
Central  Valley  Project 


5-30—  9. -00  P.M.— Pump 

5.24—  iK»  P.M.— Steel  Pipe  Railingscentral  Valley  Project 

5.30-1  1:00  P.M.— Pumping  Units         Columbia  Basin  Prefect 

6-  3—  3  H»  P.M.— Penstock  Heaftfer    Boise  Project  IdiAe 

6-5—  {::OOP.M — Gates  gg-^  epeAdx-euozTxy  Hn»a  biasq 


4-34 

4-29 

4-24 
4-94 

4-29 


IMili«iiii 


BB***!*!)^^ 


•  ■MMtIM'      'Mh    i> 


i.-^M-->^i  „ 


i^Bfii 
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PLANS  and 
Speculations 


San    Francisco:    Approximately 
10 Vi  million  in  federal  funds  will 
be  available  for  northern  CaUfor- 
xua  airports  within  the  next  seven 
years.    The  money,  to  be  matched 
bv  municipal  or  local  government- 
al agencies,  is  part  of  the  half- 
inluon    airport    expansion    appro- 
priation passed  by  the  Senate  and 
awaiting  the  President's  signature. 
oOo 
Chieo:  The  World  War  II  Vet- 
erans' association  haa  taken  a  90- 
day  option  on  the  Enloe  hospital, 
and  plans  to  buy  the  building  and 
crooids  for  a  reported  $175,000, 
J«Ma   Crowe,   organization   presi- 
dent, has  announced. 
oOo 
Niles:  A  new  200,000  gallon  wa- 
ter tank  will  be  bcdlt  on  ICayhew 
Hill    this    Summer,    E.    F.    Glass- 
brook  of  the  Public  Utilities  Cali- 
fornia corporation,  announced  this 
week-  The  program  is  the  start  of 
a  $40,000   expansion  here   and   at 
Decoto. 

oOo 
Concord:  Repair  of  city  streets 
was  diacosied  by  the  city  council 
at  its  last  meeting  and  City  Engi- 
neer John  S.  Bates  was  author- 
ized to  conduct  a  survey  to  deter- 
mine those  in  greatest  need  of 
repair.  In  addition,  he  was  asked 
to  check  on  the  need  of  storm  sew- 
ers to  handle  flood  waters  which 
each  Winter  cause  minor  inunda- 
tions due  to  Mt.  Diablo  drainage. 
# 
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llndustry  to  Produce 
Needed  for  Lath 


Special  from  the  Daily  Pacific 
3oiu>E«'9  WASHINGTON   BUREAU 

J.  D.  Small*  ayiUan  Production  AdBunistrator,  this  week  caued 
upon  the  bozboard  indmtry  to  deliver  11,060  tons  of  paper  liner  per 
month  to  the  gypsain  prodacts  manafacturera  of  ffypsum  board  and 

lath,  the  output  of  gypsum  prod- 


mm. 


To  Discuss  Ta< 
Bridge  Failure 


Award  of  the  bids  accepted  on 
the  gr«:)vemment  -  owned  Geneva 
steel  plant,  Geneva,  Utah,  will 
probably  be  delayed  a  month  or 
more  because  of  the  complicated 
bids  submitted,  government  oflB- 
cials  said  today. 

United  States  Steel,  through  its 
subsidiary,  Columbia  Steel,  sub- 
mitted a  bid  of  $47,000,000  for  the 
plant  and  promised  to  spend  an 
additional  $18,600,000  for  facili- 
ties if  the  bid  was  accepted.  They 
also  agreed  to  erect  a  modem  cold 
reduction  mill  at  Pittsburg,  Contra 
Costa  county,  at  a  cost  of  $25,000,- 
000. 

The  Riley  Steel  company  of  Los 
Angeles  bid  $135,000,000,  but  with 
a  loan  requirement  of  $28,844,000. 
Pacific  American  Steel  Iron  com- 
pany of  Seattle  offered  a  bid  of 
$40,498,622,  but  the  company  want- 
ed a  loan  of  $25,000,000. 

Colorado  Fuel  and  Iron  com- 
pany, Pueblo,  Colo.,  offered  to 
lease  the  mill  for  15  years. 

The  Assets  Reconstruction  Corp. 
of  Los  Angeles,  would  buy  the 
plant  "as  is"  for  $38,750,000  but 
would  expect  to  spend  $37,500,000 
on  reconversion. 

Kaiser  Company,  Inc.,  of  Oak- 
land, regarded  as  a  possible  bid- 
der, made  no  oflPer. 

A  telegraphic  bid  of  $302,000,000 
was  made  by  a  Salt  Lake  City, 
Utah,  firm,  hut  later  described  as 
"a  mistake". 


ucts  so  critically  needed  for  the 
housing  plan  will  suffer  serious 
curtailment. 

"Without  this  tonnage  it  will  be 
impossible  for  the  gypsum  board 
and  lath  industry  to  fulfill  its  re- 
sponsibili^  to  the  veterans  hous- 
ing program  and  to  meet  the  needs 
of  other  essential  building  and  re- 
pair activities,"  Small  Ciaid. 

The  CPA  administrator's  state- 
ment explained  that  the  gypsum 
products  industry  now  has  only 
enough  capacity  in  its  own  captive 
paper  mills  to  produce  about  one- 
half  the  required  paper-liner.  The 
other  half,  he  sai<C  must  come 
from  the  boxboard  mills. 

"The  need  for  paper  liner  to  use 
in  making  gypsum  board  and  lath, 
vital  materials  to  the  veterans' 
housing  program  and  to  the  con- 
struction industry  in  general,  is 
becoming  increasingly  acute,"  the 
CPA  administrator  added. 

"This  emphasizes  the  necessity 
for  the  industry's  raising  its  out- 
put" 

According  to  Small,  the  1946 
needs  in  gypsum  board  and  lath 
production  are  4,055,000,000  square 
feet.  The  great  demand  that  this 
places  on  the  boxboard  industry 
can  be  seen  from  the  fact  160  lbs. 
of  paper  liner  are  required  to  make 
1,000  square  feet  of  the  gypsum 
board  and  lath. 

March  Production  Up 
March     production    of    gypsum 
board  and  lath  amounted  to  240,- 
000,000    square   feet,    15   per   cent 
above   February. 

"Unless  the  rate  can  be  in- 
creased very  greatly,"  Small  said, 
"the  supply  of  gypsum  board  and 
lath  will  fall  29  per  cent  short  of 
satisfying  the  1946  total  construc- 
tion requirements,  and  will  have 
a  cripplying  effect  upon  building." 
During  the  past  five  months 
CPA  has  issued  directives  on  some 
independent  paper  mills,  requiring 
them  to  deliver  a  certain  quantity 
of  paper  line  to  gypsum  board  and 
lath   producers. 

"To  get  the  gypsum  board  in- 
dustry up  to  its  present  estimated 
capacity  of  3,500,000,000  square 
feet,  more  paper  liner  is  needed 
from  the  independent  mills,"  Small 
said. 

Letter  to  Industry 
The   administrator  sent  the  fol- 


lowing letter  to  all  members  of 
the  boxboard  industry: 

"The  requirements  of  the  con- 
struction program  make  it  neces- 
sary to  produce  gypsum  board  and 
lath  up  to  the  capacity  of  the  gyp- 
sum industry. 

"In  order  to  do  this,  it  is  nec- 
essary to  call  upon  the  boxboard 
industry  to  produce  paper  Imer 
board  in  tonnages  far  in  excess 
of   the    amounts    produced    in   the 

past.  ,. 

"To  carry  out  this  program,  di- 
rectives are  being  issued  today  to 
all  mills  who  have  made  the  nec- 
essary equipment  to  produce  this 
material. 

"Due  consideration  has  been  giv- 
en to  the  production  of  each  mill 
and  their  historic  position  in  this 
field  but  many  mills  who  have  not 
made  liner  board  in  the  past  are 
being  called  upon  to  participate  in 
the  program. 

"We  have  a  hard  task  set  for 
us  to  do  and  the  utmost  coopera- 
tion from  the  boxboard  industry 
will  be  necessary  if  we  are  to 
bring  it  to  a  successful  conclusion. 

'"Hxe  Civilian  Production  Admin- 
istration suggests  that  mills  who 
have  received  directives  may,  if 
they  wish,  trade  this  tonnage  with 
other  mills  for  an  equal  amount 
of  other  grades  provided  they  noti- 
fy us  in  writing  the  details  of  the 
proposed  exchange. 

"We  are  making  an  urgent  ap- 
peal to  the  boxboard  industry  to 
get  back  of  this  program  and  push 
it  over  the  goal." 
# 


CATCHING  UP 

•  *    * 
At  least   one  reader   wants    to 

know  why  I  am  loafing  and  gath- 
ering desert  cacti  when  there  is  so 
much  world  news  wiUi  different 
kinds  of  thorns. 

Truth  is  I  am  waiting  for  the 
world  to  catdi  up  with  the  Col- 
umn ^    ^ 

*  *    * 

The  Senate  is  now  debating  the 
British  Loan.  There  was  about  12 
weeks  of  State  Department  con- 
ference on  the  subject  and  the  ar- 
gument by  Secretary  Byrnes  and 
the  late  Lord  Keynes  early  last 
December. 

About  three  months  ago  the 
column  wrote  a  letter  to  Mayor 
Lapham  stating  there  was  still  a 
chance  for  us  to  get  the  United 
Nations  Headquarters  if  we  would 
do  some  "still  hunting",  and  not 
anpear  overly  anxious. 
-k    ir    H 

Word  now  leaks  through  the  un- 
iderground  tJiat  San  Francisco  may 
yet  have  the  U.  N.   Headquarters 
if  we  do  a  good  job  of  pleading. 

•  *    • 
"UN"  is  having  a  hard  time  of 

it.  The  "O"  was  dropped,  as  there 
there  didn't  seem  to  be  too  much 
Organization — so  now  the  name  is 
"UN" — just  a  kind  of  grunt. 

•  •    • 
Why    not    re-christen    the 

organization,  calling  it 
"WAG"  —  meaning  World 
And  Gromyko? 


PUBLIC  HOUSING  REPORT 

The  San  Francisco  Planning  and 
Housing  Association  has  complet- 
ed a  thorough  survey  of  city  public 
housing  projects  erected  during  the 
last  five  years. 

The  five  permanent  projects  m- 
cluded  in  the  survey  are:  Holly 
Courts,  Potrero  Terrace,  Sunny- 
dale,  Valencia  Gardens,  and  West- 
side  Court. 


PARTITION  PRICES 


SUMMERBFil  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland.  Calif. 


FOR  RENT 

Combination  94-yd.  HOE,  DRAO- 
LINE,  CLAMSHELL  and  ftHOV- 
EL,  dieeel  powerod.        

CAiRRICO-GAUTIER 

Phona  JU.  4-8Dr' 
MO  Ooean  Ava.  ten 


Flush  veneer  -  faced  partitions 
which  have  hollow  cores  of  insu- 
lating board  or  lumber  have  been 
classed  as  "reconversion  products'" 
by  OPA.  As  such,  if  a  manufac- 
turer can  show  that  present  costs 
will  not  allow  him  his  1986-39  rate 
of  profits,  he  is  entitled  to  a  price 
increase.  These  partitions  are  used 
principally  in  the  construction  of 
interchangeable  walls  in  offices. 


The  next  regular  meeting  of  the  I 
Structuxal    Engineers    Association 
of  Northern   California  is  sched- 
uled for  May  7,  to  be  held  is  the 
Engineers  Club,  San   Francisco. 

Professor  F.  B.  Farquharson  of 
the  Department  of  Civil  Engineer- 
ing, University  of  Washingrton  at 
Seattle,  has  already  agpreed  to  give 
an  illustrated  talk  on  the  now 
famous  Tacoma  -  Narrows  Bridge 
and  tell  what  has  been  learned  of 
an  intensive  study  of  the  subject. 

The  topic  of  the  adoresa  will  be 
"Some  Problems  Involved  in  De- 
signing a  Suspension  Bridge  to 
Withstand   Wind   Action." 

In  addition  to  the  newsreel  film 
of  the  failure  of  the  Tacoma-Nar- 
rows  Bridge  there  will  be  films 
and  slides  of  laboratory  work  in 
connection  with  Professor  Farqu- 
harson's  studies. 

Fred  W.  Panhorst,  Bridge  En- 
gineer, Department  of  Public 
Works,  Sacramento,  has  agreed  to 
be  present  at  the  meeting  and  en- 
ter into  the  discussion  of  the  gen- 
eral subject  of  suspension  bridges. 

E.  F.  Halloran,  Regional  Direc- 
tor of  the  local  area  of  the  Civilian 
Production  Administration,  and  his 
assistant,  Albert  J.  Grier,  have 
been  invited  to  the  meeting  to  tell 
about  the  new  work  of  the  Ad- 
ministration. 

The  meeting  as  usual  will  start 
with  Assembly  at  5:30  p.m.,  din- 
ner at  6:15  p.m.,  and  business 
meeting  at  7:15  pm.  This  prom- 
ises to  be  an  unusually  interesting 
meeting  to  which  all  members  of 
the  Association  and  the  general 
public  are  invited  to  attend.  In 
order  to  make  proper  reservations 
for  dinner,  it  is  necessary  that  all 
who  desire  to  attend  notify  the  At- 
tendance Committee,  or  Assistant 
Secretary  John  A.  Blume,  tele- 
phone SUtter  2673. 


Variance  in  Home  Values,  as  Declared  by 
FHA  and  VA,  Is  Slowing  Loans,  Priorities 

Special  nou  the  DkiLY  Pac>"c.,, 
Bmu)E«'«  WASHINGTON  BUREAU 

The  sodden  flare-up  this  past  week-end  with  an  olBcUl  of  the 
Veterans'  Administration  charging  that  a  gap  exirted  betweeen  ralaa- 
Uons  of  new  homcA  by  the  Federal  HooaiBf  Administration  for  loan 

and  priority-granting  purposes,  is 


only  the  first  of  a  number  of  clash 
es  which  mav  develop  as  higher 
costs  of  building  materials  reach 
the  on-site  construction  level. 

An  oflRcial  of  Veterans'  Admin- 
istration charged  that  because  the 
FHA  valuation  of  new  homes  for 
priority  -  grranting  purposes  was 
higher  than  that  calculated  by  the 
agency  for  the  purpose  of  guar- 
anteeing loans,  the  veterans  in 
many  cases  was  caught  in  the  mid- 


The  valuations  set  by  FHA  for 
the  purpose  of  granting  priorities, 
a  VA  official  charged  last  v^eek- 
end,  are  higher  than  the  valua- 
tions it  sets  as  a  basis  for  deter- 
mining the  amount  of  guarantee 
that  will  be  given  a  FHA-guaran- 

teed  loan. 

FHA  officials  explain  the  reason 
FHA  valuations  for  use  in  issuance 
of  priorities  are  higher  is  that 
these   valuations   are   based   upwfc 


die,  and  was  not  able  to  negotiate   the  cost  of  materials  expected  t^ 
the  purchase  of  a  desired  home.       go  into  a  new  home. 


This  was  the  reasoning 
Three  Types  of  Loans 

There  are  three  types  of  Gov- 
ernment-insured loans  which  are 
available  to  veterans  of  World 
War  II  desiring  to  purchase  homes. 

The  three  types  are  all  made  by 
private    lending   institutiotis 


On  the  other  hand,  the  FHA  val- 
uations for  purposes  of  issoinir 
FHA  -  guaranteed  loans  are  not 
quite  as  high  because  they  are  ex- 
act estimates  based  upon  actual 
inspections  of  the  property  behind 
the  loan.  Each  new  home  is  in- 
spected three  times,  and  each  ex- 


The  first  type  is  a  loan  which    istmg  home  once  by  FHA  inspec- 


-#- 


ENGINEER  RESIGNS 


W.  H.  Epperson,  chief  building 
engineer  in  the  State  Capitol  for 
several  years,  has  resigned  to  ac- 
cept a  civil  service  position  as 
senior  mechanical  engineer  in  the 
division  of  architecture. 
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PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Paeitic  Pipe  Co. 

160  Spear  SU  San  Francisco 
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is  guaranteed  by  the  Veterans'  Ad- 
ministration up  to  50  per  cent  of 
the  amount,  with  a  maximum  guar- 
antee of  $4,000,  Thus,  loans  made 
under  the  VA  guarantee  may  be 
for  as  much  as  $8,000. 

The  second  type  is  the  straight 
FHA-guaranteed  loan  such  as  is 
well-known  to  civilians,  and  is 
available  to  either  veterans  or  non- 
veterans.  Under  it,  the  FHA  guar- 
antees the  loan  up  to  80  or  90  per 
cent  of  the  FHA  valuation,  and 
the  home  buyer  makes  a  cash  down 
payment  of  10  to  20  per  «ent. 

The  third  type  is  pretty  much  a 
combination  of  features  of  the  first 
two  types.  This  third  type  is  call- 
ed a  combined  hundred  -  per  cent 
loan  guaranteed  jointly  by  the  VA 
and  the  Federal  Housing  Admin- 
istration. The  FHA  guarantees 
the  loan  up  to  80  or  90  per  cent 
of  the  FHA  valuation,  and  the  VA 
guarantees  a  VA  "down  payment 
loan"  for  the  remaining  10  to  20 
per  cent. 

The  Rub 

Now  here  is  where  the  rub  comes: 

The  FHA  performs  two  prime 
functions  among  others.  First,  it 
issues  appraisals  of  veterans'  new 
homes  for  the  purpose  of  issuing 
priorities  for  the  obtaining  of 
scarce  building  materials.  Second, 
it  issues  appraisals  for  veterans' 
new  homes  for  the  purpose  of  de- 
termining the  amount  of  loan  guar- 
antee  the  FHA  will  supply 


tors  before  a  final  valuation  is  ar- 
rived at  for  loan-guarantee  pur- 
poses. 

How    Variance   Occurs 

Here  is  how  the  gap  between 
the  two  appraisals  has  prevented 
some  veterans  from  obtaining 
homes,  VA  officials  say. 

Suppose,  for  instance,  that  a 
home  is  given  a  valuation  of  $8,000 
for  purposes  of  issuance  of  pri- 
orities. That  valuation  is  taken 
by  the  seller  to  be  the  ceiling  price. 

Then,  when  the  home  is  offered 
for  sale,  the  FHA  makes  another 
appraisal,  this  time  for  loan-guar- 
antee purposes,  suppose  on  the 
basis  of  this  second  appraisal,  FHA 
decides  that  it  can  guarantee  only 
70  per  cent  of  the  FHA  valuation. 

As  a  result,  the  veteran  seeking 
to  buy  this  place  for  $8,000  can- 
not buy  the  property  on  the  com- 
bined hundred-per  cent  guaranteed 
basis.  With  FHA  only  willing  to 
guarantee  70  per  cent  of  the  $8,- 
000,  and  the  VA  in  a  position  to 
guarantee  a  "down-payment  loan'* 
up  to  20  per  cent,  the  veteran  is 
unable  to  use  the  hundred  per  cent 
guarantee  plan. 

More  wrangles  over  valuations 
are  likely  to  develop  in  the  hous- 
ing program  as  increases  in  prices 
of  building  materials,  higher  labor 
costs  ,and  other  factors  begin  af- 
fecting home  prices  in  the  months 
just  ahead,  some  observers  here 
believe. 
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THREADED    RODS  -  REINFORCED    PAPER 

AH  Types  of   Concrete   Constroction  Specialties 

W.  J.  BURKE  &  CO.,  Ihc 
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Giant    Crip  Drir*  Doweli 
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Double   Grip  Spiket 

Timber  Connccfors  and  Toofs 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 
Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


CLAY  PRODUCTS 

Specify  QUAUTY  Materials 

N.  CLARK  &  SONS 


10th  A  Division   Streets  -  SAN   FRANCISCO 
Main  OflSce  &  Fsctory,  401  Pacific  Ave^  Alameda 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


268  Market  St.,  San  Francesco 
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CELOTEX  INSULATION  PRODUaS 
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is  available  in  a  wide 
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and  sizes  widi  eidker 
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steel  frames  to  fit 
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FIRST  PUBLISHED  TODAY 


Highway     Improvement*— Yuba    and 
Gutter  Counties 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  W0RK8 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 

Sealed    proposals   will   be    received 
at  the  office  of  the  State  Highway 
Engineer,   Room    373,    PubUc   Works 
Building,  Sacramento,  California,  un- 
Ul  2  o'clock  p.  m.  on  May  29,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of    said    building,    for    constructing 
State   Highway   In  accordance   with 
the  specifications  therefor,  to  which 
special  reference  la  made,  as  follows: 
Yuba  and  Sutter  Counties,  between 
D    Street    Bridge    in    Marysvllle   and 
Route  15  in  Yuba  City  (lll-Yub,  8ut- 
3-MvU  Y.  C.)  a  net  length  of  about 
(2)   mliee,  a  four  lane  divided   high> 
way  to  be  constructed   and  surfaced 
with    asphalt    concrete   pavement   on 
cement  treated  base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Classification  Rate  per  hour 

Skilled  Labor 
Asphalt    plant   dryer   or   fire- 
man     - 1.40 

Asphalt  plant  mixer  operator    1.45 
Asphalt  spreading  machine  op- 
erator     1.75 

Carpenter  — 1.50 

Cement  finisher 1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)     1.46 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.70 

Electrician     1-825 

Mechanical  tamper  and  finish- 
er operator  (concrete  or  as- 
phalt)   .— — - 1-70 

Motor  grader  operator  -...  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type    controls,    (over 

one  cubic  yard)  2.00 

Reinforcing  steel  worker «  1.50 

Roller  operator  1-65 

Tractor    driver   1-70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity  1.4375 

Truck    driver    (8    cubic    yards 
smd  less  than  14  cubic  yards 

water  level  cafiacity)    1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Headerboard   man   1-375 

Jackhammer  operator  1-25 

Oil  distributor  bootman   1-125 

Oiler  power  shovels  or  cranes     1.25 
Truck    driver    (4    cubic    yards 
•  and  less  than  8  cubic  yards 

water  level  capacity)    -  1.1875 

Truck  driver  (less  than  4  cubic 
vards  water   level    capacity)  1.0625 
Unskilled  Labor 

Flagman  »1-JX 

Laborer    •  ■  ^-^ 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate Labor,  for  which  rates 
are  not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 
Overtime — one   and    one-half    (i%) 
times  the  above  rates. 
Sundavs     and     holidays        (except 
watchmen,    guards    and    flagman) 
—one  and  one-half   (.1%)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such  ap- 
plicable Federal  order,  whether  high- 
er or  lower,  shall  control. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 


and  also  prequallfled  as  required  by 
law  (See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  Work* 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOT. 
State  Highway  Engineer. 
Dated:  May  8,  1946. 

(Dally  Pacific  Builder) 
(May  3-10-17,  1946) 


FIRST  PUBLISHED  TODAY 


Highway     improvements — Sacramen- 
to and  Yolo  Counties 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and  regu- 


lations will  apply  to  such  work 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a>,  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  article  (a),  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  oi 
proposal,  bonds,  contract,  and  specl- 
ficaUons  may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer  of 
the  District  in  which  the  work  Is  situ- 
ated, and  at  the  office  of  the  Associ- 
ated General  Contractors  In  San 
Ti*r&zi  Cisco* 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway  Engi- 
neer, Room  373,  Public  Works  Build- 
ing. Sacramento,  California,  until  2 
o'clock  p.  m.  on  May  22,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  Is  made,  as  follows : 

Sacramento  and  Yoio  Counties,  be- 
tween Sacramento  City  Limits  and 
0.5  mile  east  and  between  0.4  mile 
and  9.6  miles  north  of  Solano  County 
line,  (lli-8ac,  Yoi-11,99-C,A),  a  net 
length  of  about  six  and  one-tenth 
(6.1)  miles  to  be  repaired  with  plant- 
mixed  surfacing. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     _ |1.40 

Asphalt  plant  mixer  operator     1.45 
Asphalt  spreading  machine  op- 
erator    — ;~.  1.75 

Flagman 1.0625 

Laborer    - 1.0625 

Motor  grader  operator  1.85 

Oil  distributor  bootman  1.125 

Oiler  power  shovels  or  cranes     1.25 

Operator   of    power   shovel   or 

other  excavating  equipment. 

shovel    type  controls    (up   to 

and      including     one      cubic 

yard)     1-85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one    cubic    yard)    - 2.00 

Roller    operator    .^ 1.65 

Tractor    driver    170 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     - -1.5625 

Truck  driver  (14  cubic'  yards 
and  less  than  18  cubic  yards 

water  level   capacity  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water,  level   capacity)    1.875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards   watel   level    capacity)    1.0625 
Any     classification     omitted 

herein    not    less    than    1.0625 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards     and     flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Work^  Bulldmg.  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer  of 
the  District  In  which  the  work  Is 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  In  San 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished  by 
the  State  Highway  Engineer  and  is 
made  in  accordance  with  the  provis- 
ions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the   right   to   reject    any   or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.   McCOY 
State  Highway  Engineer. 
Dated  May  3,  1946. 
Dated  May  3,  1946. 

(Dally  Pacific  Builder) 
(May   3-10-17,   1946) 


Highway  In  accordance  with  thejspe- 
clflcations  therefor,  to  which  special 
reference  is  made  as  follows: 

Shasta  County,  between  Cotton- 
wood and  Anderson  (II-Sha-1072), 
about  ten  and  eight  tenths  (10.8) 
miles  to  be  graded  and  surfaced  with 
plant-mixed   surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  section  1770  of  the  Labor  Code, 
the  Department  of  PubUc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt     plant    dryerman     or 

fireman     11.40 

Asphalt   plant   mixer   operator  1.4S 
Asphalt  spreading  machine  op- 
erator     1-75 

Cari)enter    1.60 

Cement    finisher    — _ —  1.75 

Concrete    mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    1.70 

Motor  grader  operator  ..._ l.a5 


FIRST  PUBLISHED  TODAY 


Highway    Improvements — 
Shasta  County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)     _ 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard  —  2.00 

Reinforcing   steel  worker  1.50 

Roller    operator    ... 1.6B 

Tractor,    driver    - 1.70 

Truck   driver    (18  cubic   yards 

watel  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

watel  level  capacity)  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity    _  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.25 

Jackhammer  operator  „ 1.25 

Oil  distributor  bootman  1.125 

Oiler  power  shovels  or  cranes    1.26 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)       1.0625 

Unskilled  Labor 

Flagman     1.00 

Laborer     1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
les.s  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagman) — 
one  and  one-half  (1H>  times  the 
above   rates. 

The  rates  of  wages,  Including  ov- 
ertime, holiday  and  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insorfar  as  the  same  be  ap- 
plicable to  this  contract.  In  case  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able    Federal     .statutes,     rules,     and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  particu- 
larly   directed    to    the    provisions    of 
Section  7,  article   (a>,  subarticle   (6), 
of    the    Standard    Specifications    re- 
garding the  use  of  domestic  materi- 
als:   and    also    to    the    provisions    of 
Section  8.  articles  (a>  and  (b).  of  the 
Standard      Specillcations.      regarding 
subcontracting     and     assignment     of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the  of- 
fice of  the  States  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  *they  may  be  seen  at 
the  offices  of  the  District  ESngineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the 
Associated  General  Contractors  in 
San  Francisco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Each  bidder  must  be  11-  \ 
censed  and  also  prequallfled  as  re- 
quired by  law.  (See  said  Propasal 
Requirements  and  Conditions.) 

The   Department    of   Public  Works 
reserves   the    right   to  reject   any   or 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.   McCOY 
State  Highway  Engineer. 

Dated  May  3,  1946. 

^  (May   3-10-17,   1946) 

(Daily  Pacific   Builder > 

(May   3-10-17.   1946) 


Engineer,  Room  873,  Public  Works 
Building.  Sacramento,  California,  un- 
tU  2  o'clock  p.  m.  on  May  22.  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
....Mendocina  County,  between  Burke 
Hiii  and  one  mile  north  (l-Men-1-B), 
about  one  (1.0)  mile  in  length  to  be 
repaired  with  imported  base  materi- 
al   and    plant-mixed  surfacing. 

Bids    are    required    for   the    entire 
work  described  herein. 

Inaccordance  with  the  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Wprks  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     „ .$1.40 

Asphalt  plant  mixer  operator  Li5 
Asphalt  spreading  machine  op- 
erator     1.76 

Flagman LOO 

Laborer    „ 1-00 

Motor  grader  operator 1.85 

on  distributor  bootman  _ ..-..  1.125 

Oiler  power  shovels  or  cranes     1.25 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and     Idcludlng     one     cubic 

yard)     _ —.  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one    yard)   2-00 

Roller    operator    l-W 

Tractor   driver   „ 1-70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)    _ 1.5625 

Truck  driver  (14  cubic  yards 
and     less     than      18     cubic 

water  level  capacity)  1.43Y5 

Truck    driver    (8   cubic    yards 

and  less  than  14  cubic  yards 

yards  water  level  capacity)     1.375 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level   capacity)    1.0625 
Any  classification  omitted  here- 
in  not  less   than    1.00 

Overtime — one     and     one-half     (1%) 
times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards     and    flagman) — one 
and  one-half  (l^^)  times  the  above 
rates. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  or  .Sunday  rates 
above  specified  are  subject  to  the  ef- 
fect, if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modlifca- 
tlon  thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
authorized  Federal  officer  or  agency, 
insofar  as  the  same  may  be  appllc- 
§b\e  to  this  contract.  In  case  of  any 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Elnglneers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors In  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blMk  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and   Conditions.) 

The  Department  of  Public  WorKs 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.   T.  McCOY, 
State  Highway  Engineer. 
Dated  May  3,  1946. 

(Dally  Pacific   Builder) 
(May   3-10-17,    1946) 


and  OA  mile  south  of  BuUe  County 
line  (lli-Yub-87-A)  a  distanoe  of 
about  nine  and  six-tenths  (9.6)  miles 
to  be  repaired  with  plant-mixed  sor- 
facing. 

Bids    are    required    for    the    entire 
work    described   herein. 

In  accordance  with  the  provisions 
of  SecUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     $L40 

Asphalt    plant  mixer    operator  1.45 
Asphalt  spreading  machine  op- 
erator     1-T6 

Flagman     .  1-00 

Laborer 1-00 

Motor  grader  operator 1-86 

Oil  distributor  bootman  1.125 

Oiler  perwer  shovels  or  cranes  1.25 

Operator  of    power    shovel    or 

other  excavating   equipment, 

shovel  tjrpe  controls   (up  to 

and      Including     one      cubic 

yard)    1-85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard) —  2.00 

Roller    operator I.* 

Tractor    driver    _ 1.70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck    driver   (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)   — 1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)    1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic   yard« 

water  level  capacity)   1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  1.0625 
Any    classification    omitted 

herein  not  less  than  ..._ 1.00 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  g^iards  and  flagman) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  or  Sunday  rates, 
above  speclllef  are  subject  to  the  ef- 
fect. If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  appMcable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in  San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Enginerr  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requiremens 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by 
law.  (See  said  Proposal  Require - 
and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any 
or  all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  E^ngineer. 
Dated   May  3,   1946 

(Daily  Pacific   Builder) 
(May    3-10-17,    1946.) 
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In  accordance  with  the  provisions  j     The  ^ates  of  w  including  h^- 

of   Section    1770  of   the  Labor  Code,    day    or   SunAiy   nit«i.    above    spe^- 
the  Department  of  Public  Works  has    fled  are  subject  to  ^J*  e"^  if  ap- 
ascertaSned     the     general     P^vailing    plicable    l^reto    of    «^^^^^^ 
rate  of  wages  applicable  to  the  work    of  the  President  of  ^ne  United  SUtes 


to  be  done  to  be  as  follows: 
Classifioation  Rate  per  hour 

Asphalt     plattt     dryerman     or 

fireman     fl-40 

Asphalt    plant   mixer    operator  1.45 
Asphalt  spre4ding  machine  op- 
erator     1 — .^ 1-75 

Flagman    — I 1-00 

Laborer    i 1-00 

Motor  grader  operator  1.85 

Oil   distributor    bootman   1.125 

Oiler  power  shovels  or  cranes  L2S 

Operator  of    power    shovel    or 

other  excavating  equipment, 

shovel  type  controls    (up   to 

and     Including     one      cubic 

yard)     ^~ 1-86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type   controls,     (over 

one  cubic  yard)    2.<X> 

Roller    operator     1-65 

Tractor   driver    l.<0 

Truck  driver'   (18  cubic   yards 

water  level  capacity  or  more)  1.693S 
Truck   driver    (14   cubic    yards 
and  less  than  18  cuolc  yards 

water  level  capacity)  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck  driver  (4  cubic  yards 
and  less  tUtan  8  cubic  yards 

water  level  capacity)  — -  1.1876 

Truck  driver  (less  than  4  cubic 

yards   wat^r   level  capacity)  1.0625 
Any    classification     omitted 

herein  not  less  than  1.00 

Overtime — one  and  one-half  (1%) 
times   the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  iru&rds  and  flagmen) — 
one  and  one-half  (1%)  times  the 
above  rates.  


and  to  any  moulfication  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  authorised  Federal 
officer  or  agency.  Insofar  as  the 
same  may  be  applicable  to  this  con- 
tract In  case  of  any  Inconsistency. 
the  rates  fixed  by  any  such  applic- 
able Federal  order,  whether  higher 
or  lower,  shall  controL 

Plans  mav  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In   San   Francisco. 

No  bid  win  be  considered  unless  it 
U  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcattons 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  l&v.. 
(See  said  Proposal  Requirements  and 

conditions.)  ..  «.  w.i     w  -i— 

The  Department   of  PubUc  Works 

reserv-es  the   right  to   reject  any   or 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O    T.   McCOY, 
State  Highway  Engineer. 

Dated  May  3,  1946. 

(Dally  Pacific  Builder) 

(May  3-10-17,  1946) 

( Continued  on  Page  Three) 


See  uit  regarding  Improvement  District  jobs.  We  handle 
coUectibnB;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districfs.    Telephone  GArfield  8000. 

!        HANNAFORD   &   TALBOT 
519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 
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Highway    Improvements — 
Merced    County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


FIRST  PUBLISHED  TODAY 


Highway    Improvements — 

Yuba  County 
STATE  OF   CALIFORNIA 


DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


NOTICE    TO    CONTRACTORS 


Sealea  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room,  373,  Public  Works 
Building,  Sacramento,  CalifoTnia.  un- 
til 2  o'clock  p.  m.  on  May  22,  1946  at 
which  time  thev  will  be  publicly  op- 
ened and  read  In  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  In  accordance  with  the  spe- 
cifications therefor,  to  which  spe- 
cial reference  Is  made,  as  follows: 

Yuba    County,    betvireen    Marysvllle 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room,  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2o'clock  p.  m.  on  May  22,  1946  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  spe- 
cial reference  is  made,  as  follows : 

Merced  County,  between  Atwater 
and  two  mllee -northerly  (X-Mer-4- 
Atw.C)  about  three  and  two-tenthe 
(3.2)  miles  in  length  existing  sur- 
facing to  be  repaired  with  plant- 
mixed  surfacing  and  sheulders  to  be 
repaired  with  imported  borrow  and 
bituminous  surface  treatment 

Bids  are  required  for  the  entire 
work  described  herein. 


a  COMPRESSOR 

FROM  BACON! 

The  right  size  compressor— the 

air  tools  you  need— in  first  class 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  oflSce. 

1161 


CoMSTI«ICfnON® 

.EQlJiPMIiWT 


NOTICE  TO  CONTRACTORS 


FABRICATED 

PALLETS  -  CRATES 
SPECIALTIES 


STRUCTURES 

IHCORPORATED 

220  Montgomery  SL 

S«D  Francbco  4,  Calif. 

YUkon0407 

SACRAMENTO  OFFICE 
tOU  tth  9t^—fPh»nm  Sac  81943 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway  Engi- 
neer, Room  373,  Public  Works  Build- 
ing, Sacramento,  California,  until  2 
o'clock  p.  m.  on  May  2t,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  In  the  Assembly  Room 
of    said    building,    for    constructing 


nRST  PUBLISHED  TODAY 


Highway    Inriprovements — 

Mendocino    County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE    TO   CONTRACTORS 

Sealed    proposals   will    be    received 
at   the  office  of  the  State  Highway 


Mlqkf  oarf  Day  PfeoMs:  OOagfas  4790  —  EVarf  km  I  MO 
FOR  RENT 

SHOVELS  •  CLAMSHELLS  • 

DRAGLINES 

TRACTOR  LOADERS  and 

BULLDOZERS 

COMPRESSORS  •  DUMP 

TRUCKS 

EXCAVATING  and  QRADINQ 

CONCRETE  BREAKING 

PARKING    AREAS 

INSTALLED 

by  Day  or  Centraot 

RED  ROCK  -  GRAVEL 

CLAY  and  LOAM 

Loaded  or  Dolivorod  ESTIMATES  CHEERFULLY  GIVEN 

ROSENBERG  BROS.  GRADING  CO. 

Gft401N«  CONTJIilCrOtS 
II  OAK  ftSOYl  IT^  %.  P.  7  — M— r  ffc»  ippraech  •Itfca  Say  IrMgo 


FOR  RENT  BY  WEMCO 

Wagon  Drills 

I 

A  complete  line  of  air  compressors,  air  tools,  and 
other  construction  equipment  is  immediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Com- 
pany. You  will  find  equipment  at  Wcmco  in  exactly 
the  right  sizes  for  erery  job. 


1  i  IV 


"WBimca  S^fUMce  ScumA  ^om  Moh«^ 


ff 


AHTHoiiziD  oKTiiiMTOis  CHICAGO  PNEUMATIC  TOOL  COMPANY  »'«  coshissms  *m  *i«  toois 


WESTERN    MACHINERY    COMPANY 


i  >-w  N  t    tie- 


L;>rk;'.ciii^i^i 


.■"'■%i"(tji  ■"";  "it^uhb../ 


^  •■. 
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FRIDAY.  MAY  3.  1946 


DAILY    PACIFIC    BUILDER 
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Official  Proposals 


FIRST  PUBLISHED  TODAY 


Highway    Improvements — 
San   Mateo  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


FIRST  PUBLISHED  TODAY 


Highway    Impro     ment»— 
Trinity   County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE  TO   CONTRACTORS 


NOTICE    TO   CONTRACTORS 

Sealed    proposais    will   be    received 
at  the  office  of  the  State  Highway 
Engineer.    Room   373,    Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'cJock  PL  Si.  on  May  29,  1946,  at 
which  tune  tney  will  be  publicly  op- 
ened and  read,  in  the  assembly  Roooa 
of    said    building,    for    constructing 
State   Highway  in    accordance   with 
the  specifications  therefor,   to  which 
special  reference  is  made,  as  follows. 
San     Mateo     County,    Bay     Shore 
Freeway  from    Broadway  In    Burlln- 
game  to  State  Street  in   San   Mateo 
(IV-S.M.-68-Burl,6M.),     ..about     ..two 
and  two-tenths    (2.2)    miles  In   length 
to   be   graded   and    paved   with    Port- 
land cement  concrete  on  crusher  run 
basa. 

Bids  are  required  for  the  entire 
woric  described   herein: 

In  accordance  with  the  Provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  oof  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows : 


Sealed  proposals  will  be  received 
by  the  Department  of  Public  Works, 
Division  of  Highways,  at  the  office 
of  the  District  Engineer,  Redding, 
California,  at  2KX)  o'clock  p.  m.  on 
May  14,  1946  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

In  Trinity  County,  about  58  mllaa 
west  of  Red  Bluff  (II-TH-29-A) 
across  Hayfork  Creek  a  bridge  to  bo 
constructed 


the  apeclficatlona  therefor,  to  -which 
ftpeciai  reference  Is  made,  as  follows: 

Yolo  County,  between  Cache  Creek 
and  Dunnlgan  (lll-Yol-7-B,C)  about 
fourteen  (14J))  miles  in  length  to 
be  repaired  with  plant-mixed  sur- 
facing and  crusher  run  base  and 
imported  borrow  to  be  placed  on 
shoulders. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
•f  SecUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlts 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman   or 

firenaan     ^^ 

Asphalt  plant  mixer  operator^  1.45 
Asphalt  spreading  machine 

operator . 1-76 

Flagman     — 1.0686 

LAborer l-0««5 

Motor  grader  operator. 1.85 


Tractor  driver 


1.70 


Plans  and  specifications,  and  forms    qU  distributor  bootman 1.125 


of  proposals,  bonds,  and  contract 
may  be  obtained  at  the  at>ove  ad- 
dress. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  furn- 
ished by  the  District  Engineer,  and 
is  made  in  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Con- 
ditions" of  the  Standard  Specifica- 
tions. Each  bid  must  be  accompanied 
by  a  proposal  guaranty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Stand- 
ard   Specifications. 

The  Department  of   Public  Works  J 
reserves  the   right  to  reject  any   or] Truck    driver    (8    cubic   yards 


Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard)  — , 2.(X) 

Roller  operator ~ 1-66 

Tractor  driver 1-70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 
water   level   capacity) 1.4375 


Skilled   Labor 
Classification 

Asphalt  plant  mixer  operator  |1.45 
Asphalt  spreading  machine  op- 
erator     _ _ 1.75 

Carpenter    1.75 

Cement   finisher  1.75 

Concrete    mixer   operator    (one 

cubic  yard   capacity  or  less)  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard   capacity)   ....  1.70 
Mechanical  tamper  and  finish- 
er    operator      (concrete     or 

asphalt)     _ _ _  1.70 

Motor    grader   operator    1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
■hovel    type    controls    (over 

one    cubic   yard)    „ 2.25 

Reinforcing  steel  worker  1.50 

Roller  operator  1.65 

Tactor    driver    1.70 

Truck    driver    (8    cubic    yards 
water      level      capacity      or 

more) „ 1.725 

Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water   level   capacity)    1.375 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)   1.2625 

Intermediate  Grade  Labor 
Asphalt     plant     dryerman     or 

fireman     1.40 

Concrete  vibrator  operator  1.25 

Headerboard    man    1.375 

Jackhammer    operator    1.26 

Oil  drlstributor  bootman   1.125 

Oiler   power  shovels  or  cranes  1.40 
Truck  driver  (less  than  4  cubic 
yards    water  level    capacity)  1.15 
Unskilled     Labor 

Flagman     _ 1.00 

Laborer    1.00 

Positions  not  listed  above  will  be 
located  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provlslcms,  as  Interpreted  In  the  light 
of   this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.1875  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than    $1.0625    per   hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one   and    one-half    (1^) 

times  the  above  rates. 

Sundays      and      holidays      (except 

watchmen,  guards   and  flagman) — 

one    and    one-half    (1*4)     times     the 

above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the  ef- 
fect, If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal 
order,  whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able    Federal     statutes,     rules     and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  particu- 
larly   directed    to    the    provisions    of 
Section  7.  article   (aK  subartlcle   (6), 
of    the    Standard    Specifications    re- 
grding   the  use   of   domestic    materi- 
als;   and    also    to    the   provisions    of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard      Specifications,     regarding 
subccontractlng    and    assignment    of 
the    contract,    respectively. 

Plans  may  be  se€n,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In   San  Francisco. 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  cj^andard  Spe- 
cifications. Each  bidder  must  be  li- 
censed and  also  prequallfied  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

Th«  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State    Highway    Engineer 
Dated  May  3,  1946. 

(Daily  Pacific   Builder^ 
(May   3-10-17.   1946) 


or   bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
B,*«  „.-  .^.„  I  inafter  stated,  are  approximate  only, 
!;tl!.il%i1°"n  being  given  ^  a  basis  for  the  com- 
parison  of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  Implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
herein  specified  are  subject  to  the  ef- 
fect, If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification 

Carpenter    1.375 

Cement  finisher  - 1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity)    ....  1.70 

Concrete  vibrator  operator  1.25 

Derrick    operator    2.00 

Flagman     1.00 

Jackhammer  operator  1.25 

Laborer    1-00 

Oiler  power  shovels   or  cranes  1.25 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and      including      one      cubic 

yard)    1-85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,    (over 

one  cubic  yard)    2.00 

Pile    driver   man    1.86 

Reinforcing  steel  worker  1.50 

Roller   operator    1.65 

Structural   steel  worker  1.75 

Tractor    driver     1.70 

Truck   driver    (18   cubic   yards 
water      level       capacity      or 

more)     1.5625 

Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

.  water   level   capacity)    1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1.375 

Truck    driver    (4   cubic    yards 
and  less  than  8  cubic  yards 

water   level   capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards    water    level  capacity)  1.0625 
Any      classification         omitted 

herin  not  less  than  1.00 

Overtime    one    and    one-half    (1%) 
times    the    above    rates. 

Sundays      and      holidays      (except 
watchmen,    g^uards    and    flagman) — 
one    and    one-half    (1V4>    times    the 
above  rates. 
STATE      HIGHWAY     ENGINEER'S 

ESTIMATE 
Item     1.     Removing    existing   bridge. 
Item     2     40     cubic     yards     structure 

excavation. 
Item    3     10     thousand     feed     board 

measure  placing  timber. 
Item    4    1.2     thousand     feet     board 

measure   Douglas   fir   timber. 
Item     5.        630    lineal    feet    Douglas 

fir  logs. 
Item     6    650    pounds    hardware. 
Item    7     13  cubic   yards   of  Portland 

cement    concrete. 
Item    8    14.500      pounds      erecting 

structural   steel. 
Item     9    800    pounds    furnishing   and 

erecting    structural    steel. 
Item  10    600  pounds   placing  bar  re- 
inforcing steel. 

The  State  will  furnish  timber,  bar 
reinforcing  steel  and  a  portion  of  the 
structural  steel  in  connection  with 
Items  3,  10  and  8  respectively,  as 
more  explicitly  set  forth  in  the  spe- 
cial provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 
G.  T.  McCOY, 
Sate    Highway    Engineer 
By  F.  W.  HASELWOOD 
District     Engineer,     District     II 
Dated   April  25.   1946 

(Daily  Pacific    Builder) 
(May  3,  10.  1946) 


and  less  than  14  cubic  yarda 

water   level    capacity) 1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)     - 1.0625 

Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman)  —  one 
and  one-half  (1»4)  times  the  above 
ratea 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento. California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Oaf  ner  hbur  I  Engineers  at  Los  Angeles  and  San 
Rate  per  hour  ^^^^^^^  ^t  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Genered 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer ajid  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  imder  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequallfied 
as  required  by  law.  (See  said  Pro- 
posal Requirements  and  Conditions). 
The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer. 
Dated:  April  26,  1946. 

(Dally  Pacific  Builder) 
(April  26,  May  3.  10,  1946) 


Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.5626 
Truck  driver    (14   cubic  yarda 
and  less  than  18  cubic  yarda 

water  level   cap&dty) 1.4375 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yarda 

water   level   capacity) 1^5 

Truck  driver  (4  tubic  yarda 
and  less  than  8  cubic  yarda 

water  level  capacity) i.ig75 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)    1.0626 

Any  clasalflcatlon  omitted 

herein  not  less  than 1.0825 

OverUme  — one    and    one-half    (1%) 

times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men,   guards    and   flagman)  —  one 
and  one-half  (1^)  times  the  above 
ratea. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tien  thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  caae 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 

control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  tt  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  ajid  at 
the  office  of  the  Associated  General 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  smd  Conditions  set 
forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequallfied 
as  required  by  law.  (See  said  Pro- 
posal Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.   McCOY 
State  Highway  Engineer. 
Dated:  April  26,  194a 

(Dally  Pacific  Builder) 
(April  26,  May  3,  10,  1946) 


Plans  may  be  aeen.  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  b«  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Woi^a  Bulkilng,  Sacra- 
seen  at  the  offices  of  the  Diatrict 
Eingineers  at  Loa  Angelea  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  Diatrict  In 
which  the  wozk.  is  situated,  and  at 
the  office  of  the  Associated  GsnersJ 
Contractors  in  San  Francisca 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Ehigineer  and 
is  made  in  accordance  with  the  pro«  i 
visions  of  the  Proposal  Requirements  | 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requlremoits  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  AprU  19,  1946. 

(Daily  Padfte  Bnllder) 
(April  l»-2«b  Mfty  8.  1M6) 


COMET  SAWS 


Vb  fo  10  H.  p. 


HIghrway    imp^--Butts   County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   Improvement! 
County 


-Mendocino 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   Imp.— Yolo  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  8,  1046, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  between  Willlts 
and  2.6  miles  northerly  (l-Men-1-F), 
about  two  and  six-tenths  (2.6)  miles 
in  length  to  be  surfaced  with  plant- 
mixed  surfacing  on  Importsd  bass 
material. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  L770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman 11.40 


NOTICE    TO   CONTRACTORS 


Asphalt  plant  mixer  operator.. 
Asphalt  spreading  machine 

operator 
Flagman  .. 
Laborer  


Sealed    proposals   will    be    received 
at  the  office  of  the  State  Highway 
Engineer,    Room    373,    Public    Works 
Building,  Sacramento,  California,  un- 
til 2   o'clock  p.   m.   on    May   15.  1946, 
at  which  time  they  will  be  publicly 
opened    and    read    in    the    Assembly 
Room  of  said  building,  for  repairing 
State   Highway   In    accordajice   with 
he  specifications  therefor,  to  which 
ipeclal  reference  Is  made,  as  follows: 
Yolo    county,    between    one    mile 
east  of   Davis  and   Swingle   and   be- 
tween   2'/4     miles     north     of    Arcade 
Station    and    Junction    Route    6    (111- 
Vol-6J9-,B)   a  length  of  about  seven 
and    three-tenths    (7.3)    miles,    to    be 
repaired  with   plant-rttixed   surfacing 
and   crusher  run   base. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     J1.40 

Asphalt  plant  mixer  operator..  1.46 
Asphalt  spreading  machine 

operator    ~ _ 1.76 

Flagman     1.0625 

Laborer    . 1.0626 

Motor   grader   operator 1.85 

on   distributor  bootman 1.125 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard) 2.00 

Roller  operator 1.65 


1.45 

1.75 
1.00 
1.00 

1.8S 


Motor  grader  operator 

Oil  distributor  bootmao 1.1% 

Oiler,  power  shovels  or  cranes.  1.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.80 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 3.(N> 

Roller  operator 1.06 

Tractor  driver 1.70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14  cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4875 

Truck   driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.875 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)—.  1.0626 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    (1%) 


times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men, guards  aJid  flagmen) — one  and 
one-half  (1%)  times  the  above  ratea 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  abovs 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency.  Insofar  as 
the  same  naay  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  8,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Butte  County,  between  Oroville 
Wye  and  Nelson,  between  Durham 
Railroad  Crossing  and  Chico,  and  be- 
tween Big  Chico  Creek  and  Sixth 
Street  In  Chico  (II  l-But-3-B,C.Chc), 
about  eleven  and  eight-tenths  (11.8) 
miles  In  net  length,  existing  sur- 
facing to  be  repaired  with  plant- 
mixed  surfacing  and  crusher  run 
base,  and  borders  and  shoulders  to 
be  constructed  of  crusher  run  base 
and   imported   borrow. 

Bids    are    required   for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator     * 1.75 

Flagman    ..  100 

Laborer    1.00 

Motor   grader   operator. 1.85 

Oil   distributor   bootman 1.125 

Oiler,  power  shovels  or  cranes-  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.00 

Roller  operator  „ ■■ 1.65 

Tractor  driver 1.70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic   yards 
eind  less  than  18  cubic  yards 

water  level  capacity) 1.4875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) —  1.875 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)—  L0625 
Any  classification  omitted 

herein  not  less  than 1-00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  ratea 
Sundavs  and  holidays  (except  watch- 
men^ guards  and  flagmen) — one  and 
one-half  dVi)  times  the atrore  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  SLuy  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  "Paci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  snd  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  to 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  «nJ««J 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  RequlremenU 
and  Conditions  set  forth  under  Ssc- 
tlon  2  of  the  Standard  SpedflcaUons. 
Each  bidder  must  be  licensed  and 
also  prequallfied  as  required  by  law. 
(See  said  Proposal  Requiremoits  and 
Conditions.) 

The  Department  of  Public  Wot*s 
reserves  the  ri^t  to  reject  any  or 

all  bida  ««„-, 

DEPARTMBNT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOT, 
State  Highway  B^ngtossr. 

Dated:  April  10.  1046.  ^„._. 

(Dally  Padfio  BoOdsr) 

(April  10,  26,  May  3,  1046) 


Electric  Table  Saws  •  Band  Saws  •  Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 


SALES 


RENTALS 


SERVICE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  Street    ^,^^^  Ph.  MArket  1651 


C.  p.  Concrete  Equipment 

COMPANY 

FORM^LAMPS  •  SNAP  TIES  -  tCRKIO 

SUPPORTS   -   COLUMN  CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS   -    ELECTRIC 

DRILLS   -   CURING   COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.  16th  St,  Oakland,  CaEf. 
TEmplebar  1405 

24-HOUR  PHONE  SERVICE 


4 
X 


Pipe  Fabricating  and  Bending 

General  Machine  Work  of  Every  Type 

Non-'Ferroiis  Castings 

St«el  Valvei  and  FInlngt,  Flanges,  and  Welding  FHtlngt 

U.  S.  PIPE  &  MFG.  CO. 

EXbrook  0380 


249.  First  Street 


San  Francisco 


Cement  Gun  Construction  Company 


GUNfTE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

7663    -    24  Cahfomia  St,  Sui  Fraacbeo 


I    Phone 


Phone  GArfield 


CONTRACTORS:  S££  us  niruM  \uu  bid! 

We  will  finance  sound 
improvement  District  Jobs 

•  We  enter  into  Written  contracts  before  you  bid  .  ^ .  pay 
you  in  cash  the  agreed  purchase  price  oi  the  warrant  when 
issued.  Contact  iis  early  to  permit  our  on-tlie-ground 
inspectimi  of  thje  job.  Profit  by  our  ion-  experience. 

1911  Act  and  IqIiS  Act 

BONDS  and  WABBANTS  •  bought  •  qnoled  •  sold 

non.c,ur.  STONE  &  YOUMGBERG 

Stater5460    •    •«<!   »V^^   BUlLDlfiG    •    SAfI    mJ^tJSC0  4 


Highway    Imp.— Yolo  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Elnglneer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m-  on  May  1S,  1946, 
at  which  time  they  will  be  publicly 
•pened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State   Hlehway   in    accordance   wltb 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    -    GADS 

V-BELTS 
WIRE  ROPE  AND  FITTINGS 
BALL  &  ROt.LER  BEARINOO 


GEORGE  M,  PHILPOTT  CO.   ^MF^,.     ^UTS 

IRYANT  l>«t,  tth  and  1«U»  8T»,  S.  F.     ^^PlilJiniock     «rti  «f 


A  SERVICE  for  the  CONTRACTOR.  SUB  CONTRACTOR  ond  for  FIRMS 
ond  PERSONS  allied  with  the  BUILDING  TRADES 

ACCOUNTINGfSERVICE 

PUBUC  ACCOUNTANTS 

The  staff  of  ACCOUNTING  SERVICE  is  composed  of  only  persons 
who  are  thoroughly  trained  in  construction  work — who  know  all  the 
latest  shortcuts  on  payroll  application,  cost  keeping  methods,  and  book- 
keeping systems  to  save  you  overhead.  It  is  the  idea  of  ACCOUNT- 
ING SERVICE  to  furtiish  to  the  construction  man  a  full  service — 
whether  it  is  to  set  up  his  books  or  to  actually  keep  his  books  until 
his  business  gets  large  enough  to  support  his  own  full  time  accountant. 
We  also  perform  audits  of  existing  records,  get  out  all  payroll  tax 
returns  incident  to  your  operation  and  do  income  tax  work. 


1 


SAN  FRANCISCO 

214  Front  Street 

EXbrook  4911 


PALO  ALTO 

2237  El  Camino  Real 

Palo  Ako  4143 


]%   BURLINGAMB 
l'f54  Burlingame  Avenue 
*      BurtinKame  4-2550 


Haven  Saw  &  Tool  Co. 

NOKTHWN  CAUFOHMIA  OISTWIUTOM  K)« 

D«WALT  SAWS 

I    1/2  to  15  H.  P. 
I  fOti 

WOOb   •    METAL    •    STONE 

SKILSAW  K>RTABLE  ELECTRIC  TOOLS 
Saws    *    Dritts    *    Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers.  DHls.  Screwdrivers,  Metal  Shears 

BOICE- CRANE  &  DURO 

Woodworking  Power  Tools 

LO^AN  METAL  LATHES 

• 

SALES    •    RENTALS    •    REPAIRS 

SKBTICB  HK^DQUABTBBS   FOB  POBTABLB  TOOLS 

SAN  FtANClSCO 

1072-1476  Hewardi  StrMt 

HE»locktflt2 


OAKLAND 
I  East  14th  Street 

etMicattrt  3742 


saeai 


•MM 


■««««« 


.«■  '■■■■«  1*:^:;,,'  l'«i.:;'-?«i;'s*i''^  'i^;'- ■^iiilii::!?;*;'"!;^:;:,**:"^ 


I 


J 


l| 


P40fi4 


DAILY    PACIFIC    BUILDER 


APVAMCE  CONSTRUCTION  REPORTS 


FRIDAY.  MAY  3.  1946 


DAILY  PACIFIC  BUILDER 


(Mu«i  fiv«ry  H«rninf,  ExMpt  Saturday,  Sunday  and  Lagal  HaMtfay* 
•^itfit ^S  SSffiS^i*  "*•  P*^-"  ««««ctlon  dally  0*  th. 


e««soUdat«d  laauarr  1,  19*.  wlthLmSH£SSm^' 
CoMtrueUoa  RftpoAa.  A  Legal  Nown>ap«t  ^mbT 
and  dmulatloB  aa  defin«i  by  thTswMlor 
Court  of  San  Fraadaeo  Oounty. 

MM  «       ^  SUBSCRIPTION  RATES: 

«S4»  p«  Month;  |30  por  Yoar  (Payablo  In  Advanoo).  SInflo  Capy,  tSa 

J?S[?^?*f**"^"£^  "**^'  •''^'y  2C.  1907.  at  the  poat  oirico 
at  Ban  Ftanolaco.  California,  under  the  Act  of  Marah  I.  i«7» 

P^fithedbr 
STARK-RATH  PRATING  A  PUBLISHING  00.     ^» 
Under  a  management  agreeaeol  willi 
F.  W.  DODGE  CORPORATION,  0«vb« 

O.  E.  MoQAVRAN,  Editor  J.  E.  aOQEIIS,  Advortlelnfl  Managw 

465  Tenth  St,  San  Frandaco  3  TeLi  MArlul  7110 


BUILDING  SECTION 


NEWS  INDEX 

For  oen  van  lent  referanco,  nowa 
ra^orta  In  thia  aaotlofi  are  claaai- 
fled  aa  foHowa: 


CommaroiaJ  BIdga. 
Educational  BIdga. 

Hoapltala    

induatrlal  BMfa.  . 
Publlo  BulMlnga  _ 
BoUgloua  Buildinga 


1-  • 

t-10 

—  11 
1t*1S 

14-17 

1»-1t 

Saclal,  Raoraatlonal  BIdga.  ao>2l 

Raaidantlal  Buildinga  S-IS 

Tranaportatran  BIdga. 2/ 

Miaoatlaneaua  BIdga.  a-M 


1-S— COMMERCIAL  BLDGS. 


5/8/46  •     •     4 

BIDS   OPENED 

MECHANICAL.   SERVICES,    Etc. 

SAN  FRANCISCO.  U.  R  Appraiser's 
Building. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low  Bidder — Macnsons,  151-161  Te- 
hama  St,   f2,687. 

Herman  Lawson  Co.  at  $3,150  sub- 
mitted the  only  other  bid. 


First  St,  San  Joae. 
A  contract  will  be  negotiated  within 
a  few  days. 


Mon- 


5/3/46 

BIDS  WANTED— TO  CLOSE 
MAY  28,  10  A.  M. 
WAREHOUSE  BUILDING 
HUNGRY    HORSE  PROJECT, 
tana.  Eight  miles  east  of  Columbia 
Falls    in   the   vicinity    of    Hungry 
Horse  damslte. 
Construction  of  steel  warehouse  build- 
ing; Spec,  1326, 
Owner— U.  S.  Bureau  of  Reclamation. 
Kallspell,  Mont 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  (2,  not  re- 
turnable. 


5/3/46  •     •     3 

PREPARING   PRELIMINARY 
PLANS 

HOSPITAL  Cost,  $300,000 

ALTURAS,    Modoc   County,    Calif. 
Construction    of   reinf.   concrete  and 
steel  45-bed  hospital  building  to  be 
known  as  Modoc  County  Communi- 
ty Hospital. 
Owner   —   County    of    Modoc,    Court 
Owner — County     of      Modoc,      Court 

House,  Alturas. 
Architect — Leonard     F.     Starks,     416 
Native   Sons    Bldg.,    Sacramento, 


5/3/46  ••     4 

PLANS  BEING  FIGURED— NO  BID 

OPENING   DATE  SET 

MEDICAL  BUILDINvjr  AND  FLATS 

Cost  $40,000 

SAN  FRANCISCO.  Comer  PoweU 
and  Jackson  Sts. 

Construction  of  two-story  and  base- 
ment class  C  medical  building  aJid 
flats. 

Owner — Charlie  Louie  &  Sons. 

Architect  —  Francis  Lai  Chinn,  622 
Washington  St 


5/3/46  3 

BIDS  WANTED— 

TO  CLOSE   MAY  14,  10  A.  M. 

WAREHOUSE 

MISSOURI  BASIN  PROJECT,  Wyo. 

J€  miles  north  of  Bonneville. 
Construction  of  steel  warehouse  bldg. 

at  Boysen  Govt  Camp. 
Owner — U.  S.  Bureau  of  Reclama- 
tion, Thermopolis,  Wyo. 
Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $2.25,  not  re- 
turnable. 


Room  282  City  Halt 

City  Architect-Dodge  A-  Rledy.  City  \  12-13— INDUSTRIAL 

Hall.  I 

Contractor— Robt  P.  Smith,  SI  Clem- 
entina St. 


BUIUMNGS 
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i 6/3/46 

I TO   ASK   BIDS 
I DEHUMIDIFIERS 
OAKLAND.   Alameda   County,   Calif 
Naval  Supply  Depot 


6/3/46  •• 

PLANNED 

SCHOOL  ADDITIONS 

OROVILLE,  Butte  County,  Calif .  ,.  ^        - 

Four-classroom  addition  to  Eastside  ~f*»[°°"°*^  *°^  installing  unit  type 
School  and  two-classroom  addiUon  i     "^^^niidifiera  and  incidental  worlc; 


to  Burbank  School 
Owner — Oroville  Board  of  Education, 

Austin  Darby,  president 
Architect— William  Koblilc.  Insurance 

Bldg.,  Sacramento, 


Spec.  No,  17773. 
Owner— Bureau  of  Yards  &  Dodta, 
Navy  Dept.  c/o  Public  Worics  Of- 
fice. Naval  Supply  Depot  Oakland, 
Plans  and  specifications  obtainable 


The  board  has  opened  negotiations  ^'^To     *,  ^**"^  ^°^*"  Officer,  Na- 
to  purchase  land  adjacent  to  East-  !^\*    5P'j[  ^*P<^^  Oakland,  upon  de- 
aide  School  upon  which  to  build  the'P***^!  °'  '^^^  °^  ^^^^  money  order 
four-room  addiUon.  ^^^/J^^'  Payable  to  Chief  of  Bureau 
jof  Yards  &  Doclcs. 


5/2/46  •   • 

CONTRACT    AWARDED 
GATE  AND  FENCE  WORK 

Contract  Price 


•   • 


IS 


i 5/2/46 

) BIDS  OPENED 
STRAN- STEEL  HUTS 

SAN    FRANCIsa6r":^rtoli;'"junl^|Ji;jJi?P^^'   Kejn   County  Caiif 

""         'Construction  of  ten  stran -steel  huts 

(40x100    ft),    with     concrete    slab 

floors,  lighting,  heating,  air  cooling 


$136  I ' 


High  School 
Replace     locking   device    on     south- 
east   and    northeast    comer    gates 


of  playgrounds,  replace  bottom  wire  ;  ownlrflXff?.*- *^ '  ^^**'-  ""^ 
^*tf*^l°  ^^A   — — ti  u^i-  4_    -!._._    I  Owner — Officer    m 


charge    of 
struction.     Naval     Ordnance 
Station.    Inyokem, 
Bids   were   submitted    on    the 


con- 
Test 


fol- 


stiffner  and  repMiir  hole  in  chain 

link  fence,  etc. 

Owner— Department  of  Public  Wroks. 

Room  282  City  Hall.  ,j      ^^      . 

Contractor— American   Steel   &  Wire  ;,.  ,*   iiems. 

V.W      «  x«u^    vooi   oicc,   «    »»*""(i)  lump  sum.  entire  work  complete; 

i  (2)  deduct  from  (1)  for  the  omission 
of    evaporative    coolers ; 


Co.. 
and 


Cyclone   Fence  Division, 
Lowell  Sts.,   Oakland. 


60th 


Construction  of  one-atory  frame  and 
stucco  rayon  manufacturing  plant 
(100x160  ft). 

Owner— Hess,  Goldsmith  of  Califor- 
nia, Inc.,  an  affiliate  of  Heas,  Gold- 
smith &  Co.,  Inc.,  New  Yozk. 

Plans  by  contractor. 

Contractor— Austin  Co.,  J77  EL  Wash- 
ington Blvd.,  Los  Angeles. 


U 


\      SUB  -  BIDS  WANTED 

•awaral  aantraetora  daalrlng  aub-Mda  on  a^y  Jab  are  Invltad  ta  maka  known 
khoir  ra^lrowanta  in  thla  ooluma.    mora  la  nm  aluirfo  far  Uilo  oorrloa 


(3)  deuct  from  (1)  for  the  omission 
of  warm  air  heating  systems; 

(4)  deduct  from  (1)  for  the  omission 
of  all  plumbing  and  extensions 
of  water  distribution  system  and 
sewer  laterals; 

(5)  deuct  from  (1)  for  the  omission 
of  all  electric  lighting  and  ex- 
tension of  power  distribution  sys- 
tems. 

Low  Bidder— H.  B.  Nicholson,  1161  8. 
Broadway,  Loa  Angeleo  (1)  $142,- 
157;  (2)  $9,350;  (3)  $33,550;  (4)  $14,- 
300;    (5)    $9,727. 
5/3/48  9  Haddock — Engineers,  Ltd.,  Pasadena, 

BONDS  VOTED  1     at   $159,631;    (2)    $9,195;    (8)   $20,252 

SCHOOL  BLDGS.  Cost  $1,180,000 1      <4)     $3,062     (5)     $10,000     submitted 

SAN  BERNARDINO,  Calif.  j     t^^e  only  other  bid. 

Construction    of    a    vocational     and  — —  ♦   •  io 

homemaking  building,  science,  class-  '  5/2/46  12 

room,    fire    arts    student    building,  i  BIDS    REJECTED 


6/3/46  • 

BOND   ELECTION 

SCHOOL  BLDGS.         Cost  $75,000,000 

LOS  ANGELES,  Calif. 

Construction     of     additional     school 
buildings. 

Owner — Los  Angeles  Board  of  Educa- 
tion. ; 
CTlty  of  Los  Angeles  will  vote  June  ^ 

4  on  a  proposal  to  issue  bonds  in  the  : 

amount  of  $75,0(X),000  to  finance  the  i 

above  construction. 


•• 


8 


5/3/46 

PREPARING  PLANS 

ALTER  STORE 

OAKLAND.    Alameda   County,   Calif. 

1205   Washington   St 
Alterations    and    additions   to    ladies' 

apparel  shop. 
Owner— Lemer    Shops,    Construction 

Department,   8675   W.    3rd    St..   Los 

Angeles. 
Designer— Karel  Paardekooper. 
Structural   Engineer— Hail  &   Pregn- 

off,  251  Keamy  St.,  San  Francisco. 

Upon  completion  of  plans  work  will 
be  done  by  day  labor. 


addition  to  present  library  and  re-  ]  SERVICE  BLDG 
modeling    of    present    science    and  i      SAN    PEDRO, 


administration    buildings. 

Owner — San  Bernardino  Valley  Jun- 
ior College  District,  San  Bernardino. 

Architects — ^Jess  J.  Jones,  603  Farm- 
ers &  Merchants  Bank  Bldg.,  Long 
Beach,  and   Walter   L.   Culver  Jr., 
Andreson  Bldg.,  San  Bernardino. 
The   district   voted   on   April   12    to 

issue  bonds  in  the  amount  of  $1,160,- 

000,  the  proceeds  of  which  will  finance 

the  above  construction. 


Los    Angeles    Co., 
I  Calif.,   Piers   No.    1,   2  &   3   at  U.    S. 
Naval    Shipyard.   Terminal  Island. 
Construction    of    three   2-story    rein- 
foced    concrete    service    buildings, 
I      Spec.   18296,   NOy  13122 
:  Owner— U.  S.  Navy,  Bureau  of  Yards 
i     &    Docks,    Washington,    D.    C. 

All  bids  received  March  26  were 
i  rejected  at  which  time  Alco  Con- 
'  struction  Co.,  5423  Flemish  Village 
iLane,  L.  A.,  at  $239,312  Bubmltted 
•the  low  bid. 


6/3/46 

BOND  ELECTION 
SCHOOL  IMPROVEMENTS 
BUTTE  COUNTY,  CaUf 


12 


W. 


5/3/46  • 

WORK    UNDER  WAY 

STORE  BUILDING 

WILLOWS,  Glenn  County,  Calif. 
Sycamore  and  Crawford  Sts. 

Construction  of  drive-in  type  retail 
ice  cream  store,  basalite  brick  and 
concrete  construction,  glass  brick 
trimming. 

Owner — Mrs.  Earl  Balyeat,  1047  Syca- 
more St.,  Willows. 

Contractor— J.    C.    Johnson,    805    W. 
Willow  St,  Willows. 
Completion  expected  before  June  1. 


5/3/46  ••6 

CONSTRUCTION   DELAYED 
SHOPPING  CENTER 

Estimated  Cost  $100,000 
FAIRFAX,   Marin   Co.,    Calif.    South- 
west corner  of   Sir  Francis  Drake 
and  Pastorl  Ave. 
Construction   of    shopping    center    to 
include     two     IVa -story     buildings 
(75x100  ft  each),  glass  on  all  four 
sides,  12-ft  panels,  arcade  entrance 
to   each   department,   for  specialty 
shops  and  large  food  market,  park- 
ing lot 
Owner  — Max   JYiedman,   28  8th    St, 

San  FraJicisco. 
Architect — Not  selected. 
Grading   Engineer  — Al    Raisch,    2048 
Market  St.,  San  Francisco. 
Construction     has      been      delayed 
pending  settlement  of  suit  over  prop- 
erty with  the  city  of  Fairfax. 


9-1 0— EDUCATIONAL 
BUILDINGS 


5/3/46  ••     9 

TO   PREPARE   PLANS 
SCHOOL  BUILDING 

„-^^ Approximate  Cost  $20,000 

BUTTE  COUNTY,  Calif. 

Construction    of    stucco    or    cement 
block  school  building. 

Owner— Pleasant  Valley  School  Dis- 
trict of  the  County  of  Butte. 

Architect— Not  selected. 
The  district  voted  bonds  March  22 

m  the  amount  of  $13,000,  proceeds  to 

assist  in  financing  construction. 


10 


5/2/46  , 

STARTING    WORKING 
DRAWINGS 
COLLEGE   ADDITIONS 

c  .  *...,  **•*•  cost  $994,000 

SANTA  ANA,  Orange  Co.,  Calif— 

Junior    College,    comer    of    17th    and 

Bristol    Sts. 

Construction  of  additions  to  the  main 
buildmgs,  an  auditorium,  gymn- 
asium, shops,  and  swimming  pool 
at  Junior   College. 

Owner— Santa  Anna  Board  of  Edu- 
cation,   Santa   Ana. 

Architect— Ralph     C.     Flewelllng     & 
Associates,    3112    Los    Feliz    Blvd. 
Los   Angeles.  * 


*  • 


9 


5/3/46  ♦•     8 

BEING    DONE    BY    DAY  WORK 
ALTER  STORE 
PALO   ALTO,    Santa   Clara   County, 

Calif.  University  Ave. 
Alterations  and   additions   combining 

two  buildings  into  one  store. 
Owner — Lemer    Shops,    Construction 

Department    8675   W.    3rd  St.,    Los 

Angeles. 
Designer — Karel  Paardekooper. 
Structural   Engineer — Hall  &   Pregn- 

off,  251  Kearny  St.  San  Francisco. 

A  temporary  permit  has  been  issued 
and  work  Is  being  done  by  day  labor. 


5/2/46 

CONTRACT    AWARDED 

INTERIOR   PAINTING 

OAXT      x^        Contract  Price    $11,800. 

SAN      FRANCISCO.      Galileo     High 

School,  Polk  and  Bay  Sts. 
Interior    painting  of    Polk    St.    wing 
Owner— Department  of  Public  Works 

Room    282   City   Hall. 
City  Architect— Dodge  A.  Rledy,  Rm. 

265  City  Hall.  ' 

Contractor — Deemer    &     Deemer,    60 

Hazelwood     Ave.,     San     Francisco. 
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5/3/46  I 

CONTRACT   AWARDED 
ROOF  REPAIRS 

Contract  Price  $5,460 

FRANCISCO.    Van    Ness    Ave 

Francisco    St    (Galllelo    High 


SAN 
and 
School). 

Repairs  to  roof  of  high  school  build- 
ing. 

Owner— Department  of  Public  Works, 


5/3/46  ••     3 

NEGOTIATING  CONTRACT 

STORE 

SAN  JOSE,  Santa  Clara  Co.,   Calif, 

K.    Santa   Clara   St    near   S4th    St 
Construction    of    frame    and    stucco 

building  (40x100  ft)  to  contain  two 

stores ;  glass  block. 
Owner — E,  H.  Seagrave,  c/o  architect 
Architect— Glfford    E.     Sobey,    69    S, 


Available  In 

Two  Weeks 

• 

iMdAREN  CEMENT 
ASBESTOS  BOARD 

4-rt  z  8-ft.  z  1/8-iii.  or  l/lS-ia. 
A  14 -in.  Comi.  S-fL  6-in.  x  S-ft 

• 

DOwIm  mm 

LD.Ree(lerCo.,Sf. 

100  SaersBento  Street 


I  5/2/46 
'  PLANNED 

,     SAN   DIEGO.  Calif.  —   Solar  Alr- 

ConstrucUon    of  alterations   and   ad-  ,  craft  Co.,  2200  Pacific  Highway,  San 

ditlons  to  school  buildings,  Diego,  has   announced   a  long   range 

Owner— Thermallto    School    Dist.    of  :  expansion  program  to  its  plant  at  an 

Butte  County.  I  estimated  cost  of  $600,000. 

The  school  district  will  vote  June  '     The  first  major  building  to  be  built 

11   on   a  proposal   to  Issue  bonds   In  \  will     resemble     the     present     super- 

the  amount  of  $20,000  to  finance  con-  '  charger  building  and  will  be  120x680 

struction.  ifeet  in  area,  extending  from  Juniper 

iSt  on  the  south  along  Pacific  Blvd. 

I  to  Laurel  St  on  the  north ;  estimated 

— — — icost  $350,000. 

j     The  second  phase  In  the  expansion 
__________________ _^  ,  program  calls  for  the  acquisition  and 

5/3/46  ••     1  1  i  remodeling  of  two  hangars  on  Laur- 

PROPOSED  '«•  at    ^®    south   edge    of   Lindbergh 

BLOOD  BANK  BUILDING  '  Field. 

SAN  MATEO.  San  Mateo  Co.,  Calif.  ';      The     third    building    planned    will 
Purchase  of  site  and  constmction  of  '  house   the  company's  admlnistratlye 


5/3/46 

SUB-CONTRACTS   AWARDED 
ADDN,  TO  PLANT  Cost,  $36,000 

FRESNO,  Fresno  Co,,  Calif,    Church 

and  Cherry  Avenue, 
Construction   of   concrete   and   wood 

addition  to  trailer  plant.  80  ft  long, 

to   be    built   across   entire   rear  of 

existing   plant   and   to   increase   it 

by  nearly  10,000  square  feet 
Owner — Fruehauf  Trailer  Co.  of  Cali- 
fornia, G  and  Merced  Sts.,  Flaona 
Plana  by  CoUin'b  Constr,  Co,,  Church 

and  Cherry  Ave.  Fresno, 
Contractor — ^L.  H.  Hanaen  and  Sona, 

313  Palm  Avenue,  Fresno. 
Plumbing — B.    A.    Newman    Ca,    320 

North   H   Street 
Electric  Wiring — Electric  Constr.  Ca, 

P.  O.  Box  351, 
Glasa— W.  P.  Fuller  ft  Ca,  801  Mla- 

sion  St,  San  Francisco. 
Iron    GriUe   Work— Kyle   ft   Ca.    SM 

G   Street  ; 

Lumber— K-Y  Lbr.  Ca,  1710  Black-  | 

stone  Street.  ' 

Mill  Work— Fresno  Planing  Mill  Co.,  j 

P.  O.  Box  1289. 
Hardware  —  Walter  Byde  Co.,  1331 

Fulton   Street 
Painting— Paul   Nixon,   1419   Poplar. 
Lathing   and    Plastering — N.    L,    Mc- 

Kenzie,  414  Abby  Street 
Concrete — Stewart  ft  Nuss,   Inc.,  410 

Thome  Ave. 

All    of    Fresno,    unless    otherwise 
noted. 


School  BMfl.,  Main  and  Barkaiay  Sta.,  Suaan villa;  BMa  open  May  (^  S  P.M. 
L.  O.  Saala.  RonU  1.  Box  22,  Chioo  (Cbloo  10S8). 
TmmraNwtem  Gonatr.  Co.,  1402  Front  St.  SacramaDto   (Shusto.  S-lSTt) 
B.  ft  It  Conatr.  Co..  268  Market  St,  San  Frandaoo  (DOuglaa  751$). 
Moore  ft  Roberta.  693  Miaaion  St..  San  Franciace  (OAzfield  8S7S) 
B.  ft  R.  Conatr.  Ca,  2«8  Market  St.  San  Fiandaco  (DOuglaa  TSlt). 
Charlea  Haceman,  SOS  North  Street,  SuaanTilla 


Alter  Auto  Olaplay  Room,  117S  Potrere  Ave,  S.  P.;  Bide  open  May  S. 
Barratt  ft  Hi)p^  91S  Harriaon  St.  Saa  Vtandaeo  (DOugias  OTOi). 
RadenMnn-Ouiato.  40   Rlngoki  St,   Saa   Fkaadaoo    (MArMet  SIBII. 
Garrloo  ft  Gaatier,  886  Ocean  Ave..  Saa   Franelaco   (JUnlper  4-S081). 
De  Luc*  ft  Son,  1745  Filbert  St.  i^'Ui  Francisco   (ORdway  3000). 


1  3 


AHar  Apt.  Houae,  VarTNMa  Ava^  and  Vill^lo,  8.  F.;   Bide  open  May  tTIi: 
G.  P.  'Vf.  Jenaen  ft  S<ma.  Ino.  820  Maricet  St.  S.  F.   (OArfleld  2444). 
MarttneUl  Conatr.  Oo.  44  Mary  St.   San  Frandaoo   (QAifield  ttTT) 

Auto  Sal«e  and  Sarvloa  Bldg.,  Shattuok  and   Durant,  Barkaiay;    BIda  open 
May  %  8:00  P.   M. 
WlUla  ».  Lyui,  1040  Folder  Ato.  Beikeley  (BErkeley  6044). 

\ 

Repair   Biliena  VIeta   School,   San   Fr  anclaoo;  BIda  open  May  8,  f  :88  P.  M. 
Wm.  Mcintosh  ft  Son.  740  S6th  Ave..  San   Frandaoo    (SKyUna  ttOS). 

i ■ 1 

Converaion    Bldg.  270^  San    Franolaco    Naval    Shipyard;    NOy    1ft«2S;    Spec. 
17974;    BIda    open    May    17.    11    A.    M. 
Jamea  E  Bamee  Constr.  Co.,  941  Russ  Bldg.,  &  F.  (KXbrook  0906  or  T064) 

RIohmon-Sunaet  Sewage  Treatment  Plant.  S.  F.;  Bida  open  June  12,  2:80  PM 
Barrett  ft  Hilp,  918  Harrlaon  St.,  San  Francisco  (DOuglaa  0700). 


Cost  $30,000 
Monterey    County. 


5/3/46 

TO   ASK  BIDS 

CANNERY 
CASTROVILLE, 

Calif. 
Construction    of    One-story    ail-metal 

artichoke  cannery  (50x200  ft.),  flat! 

sheets   over   structural   steel,   con- 1 

Crete  floors,  skylights,  etc.  j 

Owner — California  Artichoke  ft  Vege-  I 

table  Growers'  Corp.,  Castrovllle.       i 
Architect— Charles  E.  Butner.  7  Win-  ' 

ham  St,  Salinas.  I 

Plans   will   be  completed   and   bids  ; 
asked  within  one  week.  , 


14.17--PUBUC  BLDGS. 


•• 


1  61 


5/3/46 

PRELIMINARY    STUDIES 

AUTHORIZED 

MEMORIAL  HALL 

OROVILLE,  Butte  County,  Calif. 

Repair  memorial  hall. 

Owner — Count  yof  Butte,  Courthouse, 

Oroville. 
Architect  — E.    Geoffrey    Bangs,    605 

Market  St.,  San  Francisco. 


11— HOSPITALS 


building  to  house  San  Mateo  Blood 
Bank. 
Owner  —  San  Mateo  County  Blood 
Bank,  25  S.  El  Camlno  Real,  .San 
Mateo,  Dr.  Carl  L.  Hoag,  president 
of  board  of  trustees,  57  4th  Ave., 
San  Mateo. 


11 


5/2/46 

PLANNED 

HOSPITAL 
LOS   ANGELEIS,   Los  Angeles   Co., 
Calif.,    site    bounded    by    Common- 
wealth   Avenue,    Fourth    St.    Virgil 
Ave.,   and  Fifth   St 

Construction  of  reinforced  concrete 
60-bed  hospital  for  crippled  chil- 
dren 

Owner — National  Hospital  Board  of 
Trustees  of  the  Shrine,  Los  Angeles 
The   Al    Malaikah    Temple,    Shrine 

Civic    Auditorium    665    W    Jefferson 

Blvd.,  Los  Angeles,  will  sponsor  the 

raising  of  funds  for  construction. 


offices  and  will  front  bn  Harbor  Dr. 
and  the  southwest  comer  of  the 
property;    estimated    cost   $250,000. 

5/3/46  ••12 

BIDS    WANTED— TO    BE    OPENED 
MAY  21,  11  A.  M. 
LAUNDRY  BUILDING 
CORONA,    Riverside    County,    Calif. 
U.  S.  Naval  Hospital. 


est     cost    $1000,000  Construction  of  steel  frame  laundry 

building;  Spec.  No.  17252.  Work 
involves  earthwork,  concrete  and 
concrete  masonry,  structural  and 
miscellsjieous  steel  and  iron,  roof- 
ing, siding  ajid  sheet  metal  work, 
metal  doors,  windows  and  screens, 
lathing  and  plastering,  carpentry 
and  millwork,  glass  and  glazing, 
finish  hardware,  resilient  flooring, 
fiel  dpainting,  monorail  and  hoist, 
plumbing  and  miscellaneous  pip- 
ing, heating,  ventilating  and  steam 
piping,  electrical  work,  paving  and 
appurtenant  work,  installation  of 
laundry  equipment,  etc. 
Owner — U.  S.  Navy,  r'ublic  Works 
Office,  U.  S.  Naval  Base,  Terminal 
Island  (San  Pedro). 


11 


6/2/46 
PLANNED 

HOSPITAL  est   coat  $200-225,000  , 

GRIDLEY,   Butte   Co.,    Calif. 


Construction  of  25-bed  hospital  i  Plans  and  specifications  may  be 
Owner— Gridley-Biggs  Memorial  obtained  from  the  above  office  of  the 
hospital.  City  Hall,  Mrs.  Patricia  Public  Works  Officer  upon  deposit  of 
Benson,  secretary,  Gridley,  Fred  check  or  postal  money  order  for  $20, 
Onstott  President  of  board  of  di-  made  payable  to  Chief  of  Bureau  of 
rectors,    Larkin    St.,    Gridley.  :  Yards  and  Docks. 


i 


1  2 


5/3/46  ••     1  1    5/3/16 

SITE  REPORT  UNDER  WAY  TO  START  WORK 

HOSPITAL  Cost  $2,634,676    MANUFACTURING  PLANT 

FRESNO,  Fresno  County,  Calif.  Cost  $260,000 

Construction    of    four-   or    five-story  ;  POMONA,  Lrf)s  Angeles  County.  C^llf. 


250-bed  reinforced  concrete  vet-  ^ 
erans'  hospital  building,  ' 

Owner  —  Veterans'  Administration, ' 
Washington.  D.  C.  Frank  H.  Dry-  1 
den,  chief  of  construction.  | 

Architect — Not  selected.  ; 

A   site  report  is  now  being   made ! 

to  be  forwarded  to  Washington,  D.  C.  I 
A  private  architect  will  be  selected  ! 

by  the  Sacramento  district  office  df ! 

the  U.  S.  Army  Engineers  to  prepare  ! 

plans. 


S.  Reservoir  St,  south  of  Lexington 
Ave. 


5/3/46  ••     15; 

STARTING  WORKING  DRAWINGS 
CIVIC  CENTER        Est,  Cost  $50,000  ; 
BELMONT,     San    Mateo    Co.,    Calif.  ' 

East    side    of    fifth    Ave.,    between' , 

O'Neil  and  Broadway. 
Construction  of  combined  war  memo-  , 

rial,  civic  center  and  city  hall,  to 

include    library,    civic    auditorium, 

police  court,  city  offices  and  garage 

space  (300xlOO-ft)  site. 
Architect — Arthur  D,  Janssen,  Austin 

Ave.  and  Patricia  Dr.,  Atherton. 
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5/2/46  •  ' 

BIDS    OPENED 
HEATING    BOILER   ETC. 
WILLOWS,  Glenn   County.    Calif, 

S.     Post    Office.  ! 

New      Heating      boiler,      oll-bumlng '. 

equipment   and    gas    water   heater,  j 
Owner — Federal  Works  Agency,  Pub-  j 

lie  Buildings  Administration,  office  j 

of  the  district  engineer,  838  U.   S. 

Appraiser's  Bldg.,  San  Francisco. 
Low    Bidder— L.    C.    Welch,    Baribou, 

Wise.    $4,285. 
Complete    bids   were : 
Don   Buckman,   Chico   $4,665 
Service     Heat    ft     Power    Co.,     Oak 

$4,847 
Pacific    Heating    &    Ventilating    Co.. 

Oak  $5,550. 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

POR  BUILDERS 


CoblBBt  Sinks 

Wall   CobineH 

Floor  Cabinefs 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

(>IONEER  APPLIANCE 

I  COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNderlilll  2727 


5/2/46  •    • 

BIDS  OPENED 

PAINTING 

SPOKANE,  Wash..  U,  S,  Post  Office,  | 
Courthouse  and  Custom  House. 

Interior  and  exterior  painting. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engfineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low    Bidder — Machart    Co.,     Seattle, 
Wash,  $2,760 
Other  bidders   were: 
R   A.   Newman,   McMlnnville,   Ore., 
$3221 


5/2/46  • 

PRELIMINARY     STUDIES 

AUTHORIZED 

MEMORIAL  HALL 

CHICO,   Butte  County,  Calif, 

Repair  memorial  hall 

Owner — County      of      Butter     Court 

house,  Oroville 
Architect — E.     (Geoffrey     Bangs, 

Marke  St,   San  Francisoc 


ALUMINUM  AWNINGS 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7—3.000  Wott  "ONAN"  single  phose  AC 
Gosoline  Driven  Light  Plants  —  Conopy 
Housed  —  Mounted  on  skids. 

Severol  Thousand  Square  Feet  Vs"  Four 
Feet  by  Four  Feet  Tempered  Pressboard. 

4,600 — ^2-lb.  Cons  FuHer  Roofing  Cement. 
Government  Spec.  SS-C-153-1.  Sixteea 
Cons  to  Carton. 

a 

CM 

THE  BROOKMAN 
COMPANY 

DOugias  4657 


606 


ROLL  UP, . .  lyiKl/kSllHO 

Modem  streamlined  stores,  factories  and  homes  are 
using  the  new  aluminum  awnings  which  l^id  beauty 
and  durability  not  afforded  through  ordinary  awnings. 
Compact,  they  roll  when  not  in  use.  They  may  be 
<rfrtained  in- numerous  baked  enamel  colors  and  in 
"Alumilite.^  Fade 'proof . . .  water 'proof. . .  fire-|»t»of 
...  rust-proof  and  mildew-proo£ 

EatiOj  raited  or  lotver&d 

ALUMINUM  AWNING  DISTRIBUTORS  INC 


681  MARKET  STREET 


SUHER  1997 


EXCUISIVi  SALES  ARIAS  OPEN' 


JUST  GRAB  YOUR  PHONE 

CallJ^MSh 
EXbrook  B6S7 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  service  icpreaentadvet  .  .  .  backed  \^  by  a  hi^y 
experienced  TECHNICAL  STAFF  ...  can  help  ywi 
sohre  your  tough  probkmi  of  WHAT  TO  USE  AND 
HOW.  And,  when  you  need  oompeteiit,  reliable,  experi- 
ended  PAINT,  ROOFING  or  FLOOR  COVERING 
APPLICATORS  to  figure  <m  subcontracts,  we  CAN 
GET  THEM  FOR  YOU! 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  . . 
CALL  EXbraok  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Francisooi,  19 

i  Government  Spedficatkm 

PAINT    -    ROOFING    -    LINOLEUM 

CaoKMillaic  Fuati  and  Roolaga,  Ma«^«t,  P^boo  Unfl  TVided 


^•»{i,    *,£!>»«*•= 
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ADVANCE  GOMSTRUenOlf  REPORTS 


5/S/4« 

PLANNED 

FIRE  HAIX 

FAIR    OAKS,    Sacramento    County, 

Calif. 
Construction  of  building  to  house  fire 

hall,  clubhouse  and  living  quarters 

for  fire  district  employee. 
Owner— Fair  Oaks  Fire  District  Aaso- 

clatton.  Fair  Oaks. 

Plans  to  lease  a  site  at  the  high 
point  of  the  park  grounds  north  by 
northwest  of  the  Community  Center 
Bldg.  awaits  final  approval. 


18.19-~R£UGIOUS  BLDGS. 


5/3/46  19 

PLANNED 

CHURCH 

ORINDA,    Contra    Costa    Co.,    Calif. 

North   of  and  adjacent  to   Orinda 

Grammar  school. 
Construction  of  new  church  building. 
Owner — Conununity  Church,  Rev.  F. 

R.  Morrow,  pastor,  210  Cannon  St, 

Orinda. 


1  5  I     associate  sanitary  engineers  A.  H.  <  drains,  "IT'  canal  system,  Modoc  Unit,  mitted  only  bid  to  the  City  of  Santa  [Oakland,  at  (1)  |78.50;  (2)  |M;  total. 


Mayne  and  Thomas  Smlthson 
Fifty  residences  are  now  under  cbn 
struction. 


2  « 
SEGREGATED 


5/3/46 

OWNERS    TAKING 

BIDS 

SUBDIVISION  Cost  $25,000,000 

POMONA,  Los  Angeles  County,  Calif. 

Construction  of  500  3-bedroom  resi- 
dences, the  first  portion  of  a  2500- 
residence  private  housing  project.      | 

Owners  and  Builders — Pomona  Homes 
c/o  C.  T.  and  W.  P.  Stover,  116  N. 
Alexander  Ave,  Claremont;  Edwin 
A.  Homlln  and  R.  J.  Daum,  6803 
West  Blvd.,  Inglewood. 

Architect— Hugh   Gibbs.   441  E.   First 
St,  Long  Beach. 
Owners  are  now  taking  bids  for  all 

sub-contracts  and  materials. 


B  Sts. 


4  0 


5/3/46 
NOTICE 

KERN  COUNTY,  Calif.— Unit  price 

for  Item  3  of  low  bidder  George  Von 

Kleinsmid  on  2.736  miles  of  highway 

construction     in     Kem     County,    for 

which  bids  were  opened  April  30  by 

the  Public  Roads  Administration,  San 

j  Francisco,    was   incorrectly   given  In 

I  yesterday's  issue  of  DAILY  PACIFIC 

BUILDER,    due    to  a    typographical 

i  error,  as  $0.74  per  cu.  yd.  and  should 

be  $0.44  per  cu.  yd. 


Engmeering  Section 


22-26— RESIDENTIAL 
BU1LDQ4GS 

5/3/46  ••2  4 

COMPLETING  PLANS  \ 

RESIDENCE       Approx.    Cost   $12,000  I 

SAN  JOSE,   Santa  Clara  Co.,   Calif,  i 

Alta   Vista   Way   in    eastern   foot-  ' 

hills.  I 

Construction  of  1^ -story  frame,  wood  ' 

exterior   residence  (6  rooms)    cen-  ! 

tral  floor  heating  system,  steel  sash, 

•hake  root.  j 

Owner — Mr.  De  Motte,  c/o  architect  \ 

Architect— Gif ford    E.    Sobey,    60    S.  i 

First  St,  San  Jose.  I 

Plans  will   be  completed   within  a  I 

few    days,    when   a  contract  will   be  ; 

negotiated. 


NEWS  INDEX 

For  eonvenient  reference,   new* 
reports  tn  this  •eotion  are  olasal- 
fied  as  fenews: 
Wjtfer  Supply  and  8«wag« 

Olspoeal   PlanU 31 -SZ 

Bridges 

Dams,  Reservoirs  and 

Dredgkig 


Docks,  Piers  A  HartMre.- 
Parks,  Arrportt  and 

Playgrounds    

Railroads,  Subways  and 

Tannels 


Eleotrio  Lighting  «ad 

Transmission  LInoa  _. 
Sewers 


zr 


Streets  and   Highways 

Gas,  Water  and   Oil   Pipe 
Lines  


«l 


Tule   Lake   Division,   Klamath    ProJ 
ect,  Oregon -California.   The  woric  Is 
situated      near     Tulelake,      Siskiyou 
County,  Calif. 
The  work  Involves: 

(1)  163,500  cu.  yds.  excavation,  com- 
mon, canals  and  laterals  adja- 
cent; 

(2)  163,000  cvL  yds.  excavation,  com- 
mon, drains  only; 

(3)  11,700  cu.  yds.  excavation,  cut- 
off trench; 

(4)  3500  cu.  yds.  excavation,  em- 
bankment borrow; 

(5)  5000  cu.  yds.  compacting  em- 
bankment ; 

(6)  5000  sta.  cu.  yds.  overhaul; 

(7)  6000  mL  cu.  yds.  haul,  embank- 
ment borrow; 

,  («)  9200  cu.  yds.  excavation  for 
I  structures ; 

(9)  8600  cu.  yds.  backfill; 
(10)  2000  cu.   yds.  compacting   back- 
fill; 
!  (11)  120  cu.  yds.  gravel  fill  at  bridges 
1(12)  1000  sq.  yds.  dry-rock  paving; 
i  (131  18  M  ft  b.m.  salvagtag  timber; 
1(14)  16  plies,  removing  piling; 
'  (15)  175   M   ft    b.m.    erecting  Umber 
I  In  structures; 

'  (16)  9700  lln.  ft  driving  timber  piles; 
I  (17)  335  M  ft  b.m.  manufacturing  and 
I  driving  sheet  piling; 

(18)  60  lln.  ft.  laying  18-ln.  diameter 
CMP; 

(19)  1530  lln.  ft  laying  24-ln.  diameter 
CMP; 

(20)  164  lin.  ft  laying  30-in.  diameter 
CMP;  

t  (21)  434  lln.  ft  laying  36-ln.  diameter  15/3/4^ 

iCMP;  I  Dino  WANTED 

(22)  106  lin.  ft  laying  42-in.  diameter  j     gACRAMENTO,  Cal.-Blds  will  be 
I  CMP ,  I  received    by    the    State    Purchasing 


Rosa,  City  Hall,  Santa  Rosa,  for  in-  $3198,  submitted  only  bid  to  the  East 
stallation  of  electric  traffic  control  '  Bay  Municipal  Utility  District  Rm. 
signal  equipment  for  College  and  1406.  612  leth  St,  Oakland,  under 
Mendocino    Aves.^  5Ui    St.    and  Men- 1  Spec   17S2  for  furnishing   (1)    12   18- 


type.   one  row,  power  drive,  McCor- 
mick-Deedlng  or  equaL 

One  manure  spr^ider,  hor«e-drawn. 
International  Model  200H  or  similar, 


docino,  5th  and  B  Sts.  and  4th  and    inch  stSJidard  90-deg.  beU  and  spigot  j  f.o.b.  Watermn.  Calif 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  refcpence,  news 
reports  in  this  section  are  olaesl- 
fied  as  follows: 


Misc.  Supplies  A  Maiertals 
Machinery  and  Equipment 


42 

44 


cast  Iron  elbows;  and  (2)  24  speclsJ 
cast  Iron  bell  and  spigot  nipples,  19- 
inch  long. 


4  2 


I 


5/3/46 

BIDS   OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
U.  S.  Pipe  &  Foundry  Co.,  Monad - 
nock  Bidg.,  San  Francisco,  at  $219,- 
900  submitted  low  bid  to  the  East 
Bay  Municipal  UtlUty  District  Room  j 
406,  512  16th  St.  Oakland,  imder  LS- 
359  for  furnishing  195,000  l.f.  cast 
iron  pipe,  as  follows: 

(1)  50,000  Lf.  4-in.  Class  150,  bell  and 
spigot  cast  iron  pipe; 

(2)  100/)00  Lf.  6-inch 

(3)  20,000  l.f.  10-inch 

(4)  10,000  Lf.   12-inch 

(5)  15,000   Lf.   16- inch 
Complete  bids  follow: 
U.  S.  Pipe  &  Foundry  Co.  (1)  $0,575; 

(2)    $0,845;    (3)    $1.73;    (4)    $2.18;    (6) 
$3.35;  total.  $219,900. 
American   Cast   Iron  Pipe  Co.,    (1) 

$0.58;    (2)    $0.85;    (3)    $1.70;    (4)    $2.20;! 
(5)   $3.42;  total,  $221,300.  \ 


May  13 
QUO.  61687: 

Fifty  truck  chassis  and 

Req.  25903:  12  to  Eureka. 

Req.  4295:  six  to  Redding. 

Req.  2018:  two  to  Oakland 

Req.  20750:  two  to  Oaklattd. 

Req.  4925:  ten  to  Fresno. 

Req.  HS11986:  14  to  Sacramento. 

Req.  249:  four  to  San  Luits  Obispo. 


do: 
do; 
do; 
da 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


4  2 


31-32— WATER  SUPPLY  & 
PLANTS 


31 


5/3/46  ••     2  6  I 

BIDS  WANTED— TO  BE  OPENED      j 

MAY   10  ! 

STREET  WORK.  SEWERS,  ETC. 

SAN    FRANCISCO.   Glen   Park   Ter- 
race, Diamond  St  Addition.  I 

Construction  of  street  work  and  in-  1 5/2/46 
stallation  of  sewer  lines  in  connec-  !  BIDS    OPENED 

tlon    with    the    construction    of    83  :      STOCKTON,  San  Joaquin  Co.,  Calif.  , 
residences.  j  — R.   G.   Clifford,  Box  168,  South  San  i 

Owner    and    Builder— Roy   A.    Jones,  j  Francisco,  submitted  only  bid  to  the  j 
1894  Turk  St,  San  Francisco.  1  Delta    Farms,    Reclamation    District 

Plans  prepared  by  owner.  1  No.  2024  (Orwood  Tract),  22  W.  Web- 

Plans   and   specifications  available  :  er  Ave.,  Stockton,  for  construction  of 

from    the  office    of    the    owner    and  ^  a   complete  drainage  pumping  plant 

builder.  i  having  a  vertical  type  propeller  pump 

■  j  connected  to  a  vertical  electric  mo- 

5/3/46  ••     2  4    tor.  The  pump  is  to  have  a  capacity 

CONTRACT  AWARDED  :  of     approximately    4500    gallons     per 


(B) 


(C) 


RESIDENCE  Est  Cost  $8,985  j  minute  against  a  total  dynamic  head 

LAFAYETTE,  Contra  Costa  County,  1  of  23  feet 

Calif.  I      Plans    by    L.    B.   Raab,  civil    engt- 

Constructlon  of  3-bedroom  residence,  \  neer,    109   E.    Weber  Ave.,    Stockton. 

redwood  siding.  I  

Owner — Mr.  Sibley,  c/o  architect.  '  5/2/46  ♦   •  32 

Architect — H.   T.   Johnson,   4225   Gre-  :  BONDS  VOTED 

gory  St,  Oakland.  {      lOS    ANGELES     COUNTY,     Calif.  j(  22) 

Contractor— Vernon  W.  Bernard,  W22    —The  voters  in  Los  Angeles  County  ;  (23) 

Rustling  Ave.,  Oakland.  )  Sanitation  District  No.   16,  approved  j  (24) 

•  I  a   bond   issue  In   the  amount   of   $2,-  :  (25) 

5/3/46  ••     2  2: 186,000,  In  a  special  election  Apr.   16,  ' 

CONTRACT   AWARDED  to   flnemce   the   construction   of   new  j 

HOTEL 


j  (23)  190  lln.  ft  laying  48-ln.  diameter 
1  CMP; 

!  (24)  940  lin.  ft  laying  24-ln.  diameter 
I  welded  steel  pipe; 

'  (25)  16,000  lbs.  Install  gates. 
Total  bids  follow: 

(A)  George  R  Stacy,  Klamath  Falls, 
Ore..  $112,781. 

(B)  M.  W.  Brown,  Redding,  $124,021. 

(C)  Clifford  A.  Dunn,  Klamath  Falls, 
Ore.,  $134,727.90. 

Unit  prices  follow: 
(A) 

$      .15 

.15 

.15 

.IS 

.80 

.OS 

.20 

1.50 

.60 

2.00 

4.00 

3.50 

50.00 

20.00 

60.00 

1.00 

1(X).00 

1.00 

1.00 

1.50 

2.00 

2.00 

2.50 

1.25 

.15 


(1) 

(2) 

(3) 

(4) 

(5) „. 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) ^ 

(12) 

(13) 

(14) 

(15) 

(16) — 

(17) 

(18) 

(19) 

(20) 

(21) 


(  .15 
.15 
.11 

.40 

.36 

.05 

.20 

1.50 

.30 

.40 

3.00 

9.50 

45.00 

14.00 

100.00 

.90 

ioo!oo 

2.00 
2.50 
3.00 
3.50 
4.00 
4.50 
2.50 
.12 


.16 

.14  1 

.15! 

.40  1 

.60 

.05  i 

.35 

2.00  I 

.75  I 

1.50  i 

5.00  1 

6.00  ■ 

30.00 

6.00  j 
100.00 

1.30; 
150.00  i 
1.05  i 
1.30  I 
1.60  i 
1.80  i 
2.30  i 
2.75 
2.00  1 
.08! 


SANTA  CRUZ  (X>UNTY,  Calif. 
Reconditioning    of    Hotel    Caisa    Del 

Rey,  recently  vacated  by  the  Navy. 
Owner — Withheld. 
Architect  —  C.    J.    Ryland,    Box    847, 

CarmeL 
Contractor — Hamilton  &  Church,  383  1  5/2/46 

Ocean  St,  Santa  Cruz.  -CONTRACT  AWARDED 

I      BURLINGTON,      WASH. 

5/2/46  •    •    26;  bum    &    Logozo,    4608    36th 


i  sewage  disposal  system.  The  District  j  aq 
embraces  an  area  of  33.25  sq.  miles,  | 
,  including   Alhambra,    6.37    sq.    miles  ;.| 

.  Pasadena,   19.69   sq.   miles ;    San   Ma-  : 

i  rino,  3.72  sq.  miles ;  and  South  Pasa-  ,  5/3/46 
jdena,  3.47  sq.  miles.  ICOMPLETE 


STREETS  AND 
HIGHWAYS 


••40 
BIDS 

i  RIVERSIDE  COUNTY,  Calif.- As 
•  •  32  1  previously  reported,  Arthur  A.  John- 

json,  421  Pearl  St,  Laguna  Beach,  at 
Thor-  '  $50,932.50  submitted  low  bid  and  was 


St.   SW,  i  awarded  contract  by  the  State  Divl-  • 

SUBDIVISION  Eat  Cost,  $10,000  ea.  ;  Seattle,    Wstsh.,   at   $210,660   awarded  ision    of    Highways,    G.     T.     McCoy.  { 

LOS  ANGELES,  Los  Angeles  County,  i  contract    by    the   city    of    Burlington,   state   highway  engineer,  State  Bldg.,  | 

'  Calif.,  Overland  Ave.,  south  of  the  '^Wsish.,  for  the  construction  of  a  sew-  |L«a  Angeles,  for  about  10.4  miles  sur-  i 


Agent,     Sacramento,    for    furnishing 
materials  and  equipment  as  follows: 

May  7 
QUO.   51672;    Req.    87296: 
400  tons  fine  screenings,  delivered 
comer  of  California  Blvd.  and  San 
Antonio  St,  Ontario. 

!QU0.  51671;  Req.  87295: 

j     1340  tons  medium  screenings,  deliv. 

I  as  follows:  300  tons  comer  Calif. 
Blvd.  and  Saji  Antonio,  Ontario, 
stockpiled;  800  tons  3  miles  south 
of  south  city  limits  of  Ontario  on 
Euclid  Ave.;  240  tons  2%  miles 
south  of  Temecula  on  San  Diego 
Highway. 
QUO.  51676;  Req.  87300: 

I  1640  tons  medium  rock  screenings, 
eight  delivery  points  vicinity  of 
San  Bernardino. 
QUO.  51675: 
Req.  87299:  200  tons  concrete  sand 
stockpiles  4  to  B  miles  east  of  east 
city  limits  of  San  Bernardino  on 
Highland  Ave. ; 

Req.  87298:  350  tons  concrete  sand 
stockpiled,  150  tons  south  E  St 
and  Highway  99;  200  tons  U  S 
Highway  99  three  miles  west  of 
Redlands. 

Req.  78290:  75  tons  unwashed  sand 
delivered  7  miles  north  of  Vlctor- 

V111& 

May  8 

QUO.  52000;   Req.  104517: 

10,000  tons  open  graded  plant  mix, 

Alt  A  delivered  to  State  spreading 

equipment  following  locations: 

1 — on  US  99  from  north  city  limits 

of  Manteca  to  Turner  Station ; 

2 — on    Rear    Route    120    two    miles 

east  of  Manteca  to  10.5  miles  east 

of  Manteca; 

Alt.  B — fob  State  furnished  trucks 

at  vendor's  plant 

May  iu 

QUO.  51669;  Req.  87293: 
20  tons  liq.  asph.,  type  SC-2,  ven- 
dor's spreading  equip.  16  mi.  north 
of  Needles. 

QUO.  51687;  Req.  87311: 

10  tons   liq.  asph.  type  MC-2,  ven- 
dor's    spreading     e«[ulpm«»t     Red- 
lands-Camp  Angelus  Road. 


5/3/-:G  ••4  2 

BIDS   OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent  Sacramento,  for  ma- 
terials and  equipment  as  foUbws : 
QUO.  50487,  REQ.  104479: 

Pacific  Coast  Aggregates,  $3.70; 
$3.70;  $3.60;  total.  $602;  dUcount  10 
cents  ton  10th  on  all  bids;  awarded. 

Stewart  &  Nuss,  $380  peir  ton  all 
locations. 

Henry  J.  Kaiser,  $3.70;  $3170;  $3.60. 

A.    Telchert    *    Son,    Sa4:ramento, 
$3.95;   $3.95;    $3.85. 
i     S.  M.  McGaw,  $4.20;  $4.10;  $4.10 
4  2  I  QUO.  50481,  REQ.  104473 : 

A.   Teichert  &   Son,   $3  for  dense; 


5/3/46  • 

BIDS   OPENED 

OAKLAND,  Alameda  Co.,  Calif .— 1  $3.40  for  open  graded  type;  awarded; 
Following  submitted  bids  to  the  East  plus  9  cents  per  ton  mile,  5  miles  or 
Bay  Municipal  Utility  District,  Room  less,  and  6  cents  ton  mllie  over  5 
312,  512  16th  St,  Oakland,  under  Spec.  ;  mllea ;  total  ,$9600. 
1730  for  curb  and  corporation  stops,  ]  S.  M.  McGaw  bid  same  except  10 
as  follows :  <  cents  ton   mile,  5  miles   or  lees,   and 

(1)  7,500  Mueller   %-inch   brass  cor-  jO  cents  ton  mile  over  5  miles. 


M  G  M  studios  i  er  system  and   a   sewage  treatment ,  facing  with  road  mix  surfacing  and   q^q   g^ggg .  j^     g,,^^ 

Construction  of  151  two  and  three-    plant  at  Burlington,  Wash.  Plans  and  I  applying    sekl    coat    thereto    between  1  "*  ^^^  ^^^^     •      ^^^^    type  HC-5    ven- 

specificatlons  were  prepared  by  En-    6   miles    east   of    Desert   Center   and  spreading    equi^^    on    White- 

gin  eer  Harry    H.    Sisler.    221    1st    St,  ,  Hopkins  Well,  Riverside  County.  |     water-Indio   Road 

Kirkiand,    Wash.  j  ^  ^°J*  *'*"*'°'^®^.=         ,  ^       .     I  QUO.  51384 ;  Req.  51275 : 

!<!>  13.400  c.y.  mmeral  agg.  road  mix  . '^  250    tons    SC-3    liq.    asph.,    50   tons 

5/2/46  •    •    32  ;_    ?yf5*5*°?'„_     -__^      o^  o    __     .1      SC-2  liq.   asph.,  deliv.   State  Route 


bedroom  dwellings,  of  frame  and 
stucco  construction,  asphalt  shin- 
gle roofing,  wood  sash,  hardwood 
and  linoleum  floors,  tile  baths,  gas 
floor  furnace  heating,  garages, 
asphaltlc    concrete    drives. 


poration  stops; 

(2)  50   1-inch  do; 

(3)  50  1^-inch  do; 

(4)  60  2-lnch  do; 
(6)  7,500  %-ln.  brass  curb  stops  with 

celling  device; 

(6)  250  1-lnch  brass  curb  stops; 

(7)  150    IVi-lnch    curb    stops,    heavy 

pattern ; 

(8)  150  2-inch  do.  , 
James    Jones    Co.,    (1)    $1.20;    (2) 

$1.91;   (8)   $5.03;   (4)   $7.75;    (5)    $0.87; 

(6)  $1;    (7)    $3.75;    (8)    $6.45;    total, 
$18,421.50.  i 

Moran  Plumbing  Supply  Co.,  (6) 
$0.89;    (6)    $1.16. 

Mueller  Co.,  (1)  $127;  (2)  $2;  (3) 
$5.30;   <4)   $8.77;    (5)    $0.92;    (6)   $1.04; 

(7)  $4;  (8)  $6.87;  total,  $19,519. 


5/2/46  "    " 

NOTICE   OF   SALE 

SAN  FRANCISCO:  —War  Assets 
Admin.,  30  Van  Ness  Ave.,  S.  F.,  an- 
nounces sale  of  used  furniture  and 
office  supplies  at  fixed  prices  to  pri- 
ority claimants  from  May  14  to  May  i 
17.  Sale  is  located  In  Bay  Area, 
Sacramento  and  Modesto. 


QUO.  49519,  REQ.  20757 

Edward    R    Bacon    Co.,    Littleford 
108,   $1210,  3-wheeI;       pricei  Includes 


7-ft  broom;  90  to  60  day**  deUvery; 
no  discount 

Buran  Equipment  Co.,  Hoagh  Model 
E.  $1090,  4- wheel;  30  days'  delivery; 
dlseount  2  per  oeot  30  daya 

Coast  Equipment  Co.,  Grace  MBIOO, 
$1066,  4- wheel ;  IS  days'  delivery ;  net 
QUO.  49520,  REQ.  15676: 

Hansher  Tractor  Co.,  Oliver  80  In- 
dustrial. $2615  each;  W  days'  dellv- 
er>' ;   no  discount 

Industrial  Equipment  Co.,  Mlnne- 
apolos,  Moline  Utility,  $2404.60  each; 
6U  days'  delivery;  no  discount 

Coast  Equipment  Co.,  Case  ULI, 
$3400    each;    180-200    days"    delivery; 

net 

Sutton-Morf  Tractor  Co.,   Interna- 
tional 1-9,  $S099  each;  deliver)-  when 
available;  no  discount 
QUO.   50462,   REQ.   E48062: 

Granite  Rock  Co..  total  bid,  $12,364; 
discount  10  cents  ton  10th. 

Central  Supply  Co..  $12,364;  dis- 
count 10  cents  ton  10th. 

Rockaway  Quarry  Co.,  item  5,  $4.76 ; 
item  6,  $1.86;  item  10,  $4.76;  net 
QUO.  60457,  REQ.  £148031 : 

Central  Supply  Co.  and  Granite 
Rock  Co.  bid  the  same  on  20  items : 

$1.80.  $2.  $2.60.  $2.80.  $2.60,  $2.80. 
$2.60.  $2.80.  $1.70,  $2JK).  $2.90,  $1.85. 
$2.20,  $2.65,  $2.20,  $2.90,  $2.80,  $2.t0. 
$2.90,  $3.10,  plus  20  cenU  ton  if  ^-in.  x 
No.  10  screenings  required;  discount 
10  cents  ton  10th  prox;  awarded  to 
Central  Supply  Co. 


(Continuation  Notice — See  pag«8  7 
and  8  for  extra  Engineering  Newi) 
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BIDS  WANTED 

FREISNO,  Calif  .—Until  May  9.  10 :30  i 
A.    M.,    bids   will   be   received   by  the  ■ 
City  of  Fresno,  D.  E  Roughton,  city  i 
clerk,  City  Hall,  Fresno,  for  one  60- 
cu.  ft.  per  minute  air  compressor  at 
100  lbs.  gauge  pressure,  gasoline  en- 
gine-driven,  to  be  mounted   on   two- 
wheel   pneumatic  tires   and   to   carry 
tools  and  equipment. 

Specifications   obtainable  from   the  i 
above  office.  j 

••     4  21 


4  2 


BONDS   VOTED 
LOS     ANGELES 


COUNTY.    Calif.; 


or    -4, 


road  mix  surf. 


Owner — A   Famell   Blair,   7052   Santa  i      ^^^^    ^...w.^— .-     ~ .     , 

Monica     Blbd..     Los     Angeles.  1  _The  voters  In  Los  Angeles  County  j  (3)  10.5  miles  mix  and  compact  road 

I  Sanitation    District    No.   17,    embrac-  ;         »nlx  surf. ;  , 

2  6    ing  the  area  of  Altadena,  In  a  spe-    (4)  165  tons  asphalt  emulsion,  prime 
Icial   election  held  April  16.  approved  ^-o»  -r,H   «o«i  nn«t 


5/3/46  * 

PLANNED 

SUBDIVISION        Est.  Cost  $2,000,000  jthe  issuance  of  bonds  In  the  amount 

BELMONT,  San  Mateo  County,  Calif.  ]  of  $796,000,  to  finance   the  construc- 
35   acres    of   Barr   Ranch,    between  [  ^jon  of  a  sewage  disposal  system. 
the  Old  County  Rd.  and  Bayshore  - 

Highway  (Homeview  Tract).  j  5/2/46  •  •  31 

Construction  of  initial  155-unit  single     BIDS    WANTED 


and  two-family  home  subdivision, 
two  and  three  bedrooms  each,  with 
garage,  to  cost  $1,500,000,  to  include 
small  community   business   district 

Ownei' — Grand  Homes,  Inc.,  William 
Spivock,  president,  1350  Howard 
Ave.,  Burlingame. 

Engineer — William  D.  Soule  Co.,  215 
B  St.,  San  Mateo. 

Paving  Contractor  —  California  Pav- 
ing Co..  1406  Third  St,  San  Mateo. 
Twenty-five  of  the  35  acres  will  be 

used  in  the  initial  unit,  development 

o{   the   remainder   bringing  the   total 

cost  to  $2,000,000. 


coat  and  seal  coat 
I     Total  bids  were: 
;  (A)    Arthur   A.   Johnson,   $50,932.50. 
'  (B)     Phoenix    Constr.     Co.     and    Oil 

Fields  Trucking  Co.,  Bakersfield, 
i     $55,804. 

J  (C)  R.  R  Hensler,  Glendale,  $56,815. 
:  (D)  Basich  Bros.  Constr.  Co.  and 
j     Basich    Bros.,    Alhambra,    $68,950. 


1,  25  miles  north  of  San  Simeon. 
QUO.   51435;  Req.  111513: 
3  truck  and  trailer  loads  liq.  asph. 
SC-3,  bet  Blvd  and  Mountain  Sprgs 
on  US  80; 

2  truck  and  trailer  loads  liq.  asph. 
SC-2  bet  Flinn  Springs  and  Moun- 
tain Springs  on  US  80. 


4  2 


SHARP    PARK,     San     Mateo    Co 

uf'l7^\5'^6Tm\il?^fheTe.'(^^   Vinnell   Co..   Alhambra.   $71,254. 
til    May    15,    8   p.    m.    nias   wui  oe   re    ,  Tj^ry    Pavine    Co      San    Fernar- 

celved    by    the    North    Coast    County  1  <F^    Hera    Paving   Co.,    ban    ueraar 
Water    District    Patricia    B.    £«Nio,  (     dino,  *78, 176^25 
Secretary,    Sharp  Park    Fire    House  ;  (G)    Clyde   Wood,  nc,   North   Holly 

Sharp     Park,     fo^.^^^^^^fj^f^nd  fi?    '  (h"  S^'  Edm^ndson  &  Son,   Los  An- 
water  mains  including  valves  and  fit-  ..  ^     '    ",        _„,  .»„  ,„ 


tings    in    and   for    a    portion    of    the 


2  6 


5/3/46 

CONSTRUCTION    STARTED 

.SUBURBAN  CITY        Cost  $25,000,000 

PORTLAND,  Ore.  Cedar  Hills  area 
between  new  Sunset  Highway  and 
Canyon  Rd.,  six  miles  west  of  down- 
town Portland. 

Construction  of  2000  residences,  22 
miles  of  streets,  curbs,  sanitary 
sewer  system,  shopping  areas,   etc. 

Owner — Home  Construction  Co.,  site, 
and  Ross  B.  Hammond  Construc- 
tion Co.,  Builders'  Exchange  Bldg., 
Portland. 

Consulting  Engineer — U.  Ernest  Nel- 
son. Builders'  Exchange  Bldg.,  and 


Rockliway    Beach 
Beach  No.  1  and  No.  2. 

Bids  will  be  taken  as  follows: 

Job   No.    1: 

(1)  4,930  lin.  ft.  6"  steel  pipe 

(2)  3,300   lln.    ft.   4"   do 

(3)  1,300   lin.   ft.  2"    galv.    pipe 
7  each  6"  valves 

0  each   4"   valves 
7  each  2"  do 
10  each  hydrants 

1  each    100,000-gal.    steel    tank 
Job  No.  2 

(1)       2350  lln.  ft  6"  steel  pipe 
130   l.f.    2-ln.    galv.    pipe 


3n    01    txic.         geles,   $81,467.50. 
area,     Rockaway  l^)  ^P^^^  Webb.  Los  Angeles,  $83, 


5/3/46  • 

BIDS   WANTED 

SAN  FRANCISCO— Until  May  13 
3  P.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3547  for  fur- 
nishing and  delivering  9770  pounds 
of  cast  iron  castings  for  the  S.  F. 
Water  Department. 

Specifications  obtainable  from  the 
above   office. 


(4) 
(5) 
(6) 
(7) 
(8) 


525.00. 
]  ( J )    J.    E.    Haddock,    Ltd.,   Pasadena. 

$83,652.50 
,  (K)  Owl  Truck  &  Constr  Co.,  Comp- 

ton,  $85,950. 
i(L)   Norman  L  Fadel,  North  HoUy- 
'     wood. 

!     Unit  bids  were: 
i  (1)         (2) 

$1.25      $16.50 
16.40 


4  2 


(2) 
(3) 
(4) 
(5) 


(A) 
(B) 
(C) 
(D) 
i(E) 
1(F) 


4  each   6"   valves 

4   each  hydrants  „ 

1  each  pressure  reducing  valve    J^' 

and  bypass  „i(j) 

lump    sum,    move    and   reset    2   j!^' 
existing    10,000-gal    tanks.  [)^' 

Specs,      obtainable     from     District  p*^' 
BIngr.   E.   P.  Wllsey,  425  Grand  Ave.,  j 
South    San    Francisco,    upon    depislt  5/3/46 
of    $5.00.  i  CONTRACT 


(6) 


i(G) 


1.50 
L50 
2.20 
2.40 
2.15 
2.35 
2.55 
2.00 
2.75 
3.00 
3.50 


17.00 
20.00 
17.00 
19.75 
18.00 
18.50 
18.00 
18.50 
17,51 
21.00 


(3) 

$.055 
.07 
.07 
.06 
.067 
.11 
.11 
.10 
.16 
.10 
.10 
.10 


5/3/46 

BIDS  WANTED 

SAN  FRANCISCO.— Until  May  14, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Dept.  of  Agriculture,  Forest 
Service.  447  Sansome  Street  imder 
Bid  No.  429  for  5  units,  combination 
sink,  drain  board  and  garbage  dis- 
penser, fob  Yreka. 

*oii  itn       Specifications  obtainable  from  the 

^J;J2  above  office. 

22«>' 5/3/46 

BID  OPENED 
OAKLAND,   Alameda  Co.,   Calif. — 


(4) 


30.00  ' 

40.00 

32.00 

30.00, 

40.00 

35.00, 

37.00 

37.50! 

30.00 


4  2 


Phoenix  Iron  Works,  2nd  and  Caatro, 


5/3/46 

BIDS   WANTED  j 

SACRAMENTO,    Calif.  —  Bids    will  I 
be  received  by  the  State  Purchasing  1 
Agent,    Sacramento,     for    furnishing! 
materials  and  equipment  as  follows :  t 
May  6  ! 

QUO.  51602.  REQ.  E48085:  ! 

370  tons  clean  %-in.  x  No.  4  crushed 
rock  screenings.  I 

210  tons  clean  >4->n.  x  No.  10  crushed  ' 
crock  screenings.  ; 

F.o.b.  stockpile  between  Redwood  | 
City  and  Woodside.  1 

QUO.  61607,  REQ.  E48090 :  ' 

2230  tons  clean  %-in.  x  No.  6  j 
crushed  rock.  • 

780  tons  delivered  highway  equip-  ' 
ment  vicinity  of  Rockaway  Beach.        j 

150  tons  delivered  highway  equip-  | 
ment  Half  Moon  Bay.  j 

1300  tons  delivered  f.o.b.  stockpiles  I 
at  following  locations:  j 

300  tons   4   miles    south   of   Skyline 
Blvd.  and  Half  Moon  Bay  Rd.  ( 

250  tons  ^  mile  north  on  Skyline ; 
Blvd.  and  La  Honda  Rd. 

250  tons   1.60  miles  south  of  inter-  ; 
section   Skyline  Blvd.  and  La  Honda 
Road. 

250  tons   3.50   miles  south   of   Sky- 
line Blvd.  and  La  Honda  Rd. 

250   tons   5   miles   south   of   Skyline 
Blvd.  and  La  Honda  Rd. 
QUO.  61621,  REQ.  104492: 

1050  tons  SC-3  plant  mix  H-in.  j 
maximum  aggregate.  • 

Alt  A :  Rail  delivery  sideboard  j 
flats  to  Planada  and/or  Tuttle.  [ 

Alt  B :  Truck  delivery  state  spread-  j 
Ing  equipment  or  stockpiles  in  Mer-  ^ 
ced  area.  ! 

Alt  C :  F.o.b.  state  furnished  trucks  ; 
at  vendor's  plant.  Merced. 
QUO.  51610,  REQ.  E48093: 

500  tons  plant  mix  %-in.  maximum  ' 
with  liquid  asphalt  MC-3  or  SC-3.         1 

Stock  piles  at  Watermaji  Switch-  I 
back.  7  miles  north  of  Boulder  Creek.  ! 

At  a  point  ^  mile  north  of  Boulder  [ 
Creek.  j 

Eight  miles  north  of  Saratoga.  j 

May  7  j 

QUO.  51225,  REQ.  226:  | 

One  com  bind*>r,  low  down,  or  short  \ 


2.3  MILES  SURFACING,  ORANGE  COUNTY 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


3  1 


ORANGE  COUNTY.  Calif.— As  pre- 

j  vlously   reported,    Griffith    Co.,    1060 

«    •    4  0  '  S.  Broadway.  Los  Angeles,  at  $52,030, 

AWARDED  !  submitted  low  bid  and  awarded  con- 

LYON  COUNTY,  Nev.-Dodge  Con-  !  tract  by  State  Division  of  Highwys. 

struction.    Inc..    N    Main    st,    Fallon.  '  G   T.  McCoy,  state  highway  engineer 

at    $222,550.05   awarded    contract    by  ;  State  Bldg..  Los  Angeles    for  about 


PROJECT,  the  Nevkda  Department  of  Highways.  1  2.3  miles  resurfacing  with  Plant  mix 


5/3/46 

BIDS   POSTPONED 

yjJi?hinSon.-V^tMay  iViVZ^ikl  ,Robe^'T^A\\e'n,^sZ^t7iu^  surfacing     and     widening     shoulders 

(SstiSled  from  today),  bids  will  be  gineer.  Heroes'  Memorial  Building,  ;  with  imported  borrow  and  applying 
S^d  by  the  U.  S.  Bureau  of  Carson  City,  Nev.,  for  construction  ■  bituminous  surface  treatment  thereto 
Reclamation,  Coulee  Dam,  Washing-  of  portion  of  state  highway  system  between  Los  Patos  Ave.  In  Sunset 
ton     under    Spec.    1289    for    drilling  from  Dalzell  Canyon  to  Junction  with    Beach  and  2nd  St,  Seal  Beach,  Or- 

I   water   supply  wells.   Columbia  Basin   State  Route  No.  3  near  Central,  with  [  ange  County. 

•  Project,     Washington.     The     10-inch  j  a     spur     connection     to     Wellington  '      wnrk    invo 
diameter  well,  designated  the  Pasco  Route  22,  Section  A,  Lyon  Co.,  Nev. 
well     will    be    located    In    the    SW% 
SE»4    Sec.  19,   T   10   N.,   R   29  E.,   of  ,5/3/46 

the    Willamette    meridian,    about    12  <  BID  OPENED  .  ^     .   t^^^t  . 

miles  northwest  of  Pasco,  Wash.  The  :     SANTA  ROSA.  Sonoma  Co..  Calif.—  j  surf.,  bit  surf,  treat. 

16- inch  diameter  well,  designated  the  ;  Taper    Tube    Pole    Co..     Monadnock 


Work    involves 

(1)  4.500  tons  Import  borrow; 

(2)  250  tons  liq.  asph.  SC-3  bit  surf. 
4  0  treatment ; 

j  (3)  30,000  s.y.  prepare,  mix  and  shape 


(4)  7,800  tons  plans  mix  surf.,  base  j 
course ;  j 

(6)  2,500  tons  plant  mix  surf.,  aurf.  i 
course ;  ' 

(6)  55   tons    rock   dust; 

(7)  23  tons  asph.  paint  binder. 
The  total  bids  were: 

(A)  Griffith  Co..  $52,030.  j 

(B)  Sully  -  Miller    Contracting     Co..  ; 
Long  Beach,  $52,961.  i 

(C)  Owl  Trucking  8c  Construction  Co..  • 
Compton.  $54,897.50.  j 

(D)  J.   E.   Haddock.    Ltd..    Pasadena.  1 
$55,091.25.  I 

(E)  Oswald  Bros.,  Los  Angeles,  $55,-  { 
447.50.  I 

(F)  Jesse  S.  Smith.  Glendale.  $56.200. ; 

(G)  John  J.  Swlgart.  Torrance,  $56,-  i 
943.45.  i 

The  unit  bids  were; 


FOR  SALE 


Moses  Lake  well,  will  be  located  In  '  Bldg..  San  Francisco,  at  $1678.40.  sub- 

the  SE%  SE^   Sec   13,  T.   19  N..  Rj 

!  28    EL.    of    the   Willamette    meridian.  |  ■■^■■■^■■^^■^■HBB^i^HnHH 
'  about  two  miles  east  of  Moses  Lake,  j 

I  Wash.  I 

1     No   charge    to    prospective  bhlders 

i  for  specifications ;   to  others,  $1,  not  | 

I  returnable.  | 


NEW  &   RECONDITIONED 

DIMENSION  LUMBER  

TIMBERS,    wallboards,    plo»Wnf ,  L^^^^g  •    •    31 

pipe,  millwork,  and  other  boilding  1  bids  WANTED 
materials.    SALE  PRICES.    Large  1     el  CERRITO.  Alameda  Co..  Calif. 
Nocks  of  "hard  to  get"  items.  1 —Until  May  15,  5:30  P.  M.,  bids  will 

Wire,  write,  or  'phone  |  be   received   by   the  East    Bay   Mu- 

CLEVELAND  WR^ICKING  CO.      o»ciP*'    ^""^y    ?,^^?^*?.„i^Ts^ 
9<inn  TKi«<  «♦  VA1<»nHa  1977    512  16th  St.,  Oakland,  under  LS-35e 

Z^OO  Third  ht.      ■       VAlenna  4ytt  1  j^^  construcUon  of  El  Cerrlto  aque- 

^ 1  duct  pumping  plant 

FOR  SALE  t      Specifications   obtainable  from  the 

SHOVEL  ATTACHMENT  for  Model  [  above  office. 
700  B.  P.  &  H.  m-yd.  CRANE.  In- 
cludee  boom,  dipperstick  and  1-yd. 
hmtHuL  Good  condition,  reasonably 
I*te«d.  Reply  McGulre  A  Heater.  796 
Mth  Ava.  Oakland.  TRlnidad  767& 

to  May  6.  1946 


34— DAMS,  RESERVOIRS  & 


s  4 


FOR  RENT 


LUMBKR  HANDLINO  IPqPIP- 
MXNT:  CARRIERS.  8TACKJBHS, 
TlWCKa  daM  Mac  PaoUle  Carriers 

CMmaA.   KB  4-lWL 


5/3/46 
i COMPLETE   BIDS 

KLAMATH  PROJECT.  Oregon - 
Calif OTOia.— George  R  Stacy.  Box 
1139.  Klamath  Falls.  Ore.,  at  $112,781. 
submitted  low  bid  to  the  U.  S.  Bu- 
reau of  Reclamation,  Klamath  Falla, ' 
uadar  Spec.  1317  for  coaatructloa  ot 
earthwork  and  atructuree,  canals  and 


OVERHEAD  GARAGE  DOORS 


OVERHEAD  DOOR  CO. 

i  Phon*  OLympk  *312 

M»  San    Pablo  Ava.,  OAKLAND 


(D... 

(2)_- 

(S)_ 

<4)_ 

(5)... 

(6).. 

(7)... 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

$    2.00 

$     L90 

$     1.96 

$     1.95 

$     LOO 

$     2.00 

$     1.80 

13.00 

14.00 

12.00 

12.00 

14.00 

12.50 

13.50 

.12 

.08 

.11 

.11 

.07 

.12 

.10 

3.55 

3.85 

3.96 

3.95 

4.06 

4.00 

4.19 

3.65 

3.85 

3.95 

4.00 

4.25 

4.10 

4.39 

4.00 

5.00 

3.50 

4.75 

S.SO 

4.00 

6.80 

40.00 

22.00 

40.00 

40.00 

35.00 

35.00 

23.15 

JUniper  4-78t7 
8731  Mlaelen.  SAN  FRANCMCO 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  -  ILANKET  ft  ILOWN  TTFES 

SUPPUnS  ft  APPUCATOftS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

IntmUtms  fm  the  fsdfic  Com  Tttl«pkOM  KBIog  2-3«8t 

1690  MacitftTHUR  OAKLAND  1,  CALIF. 


Jio^ixdUe 


COMPOSITION    FLOORING 

MANUFACTURED      lY      LORALITE      CORPORATION 
2207    MARKET    STREET,    OAKLAND    10.    TWINOAKS    3811 

LORALITE  Composilion  Rooring  ...  a  proven  durable 
material  ...  a  siT<>ng,  lightweight,  sanitary,  fire-resistant 
floor  surface. 


LORALITE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  and  border.  Various  tile  designs  can  be  scored 
permanently  into  the  material. 

LORALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooms, 
factory  and  ofRce  lockers  and  toilet  spaces,  and  interior 
sun  and  rumpus  rooms. 

LORALITE  is  easy-to-tmaintaini  because  of  its  smooth,  seam- 
less surface,  nighly  resistant  to  indentation.  Compared 
to  other  types  of  resilient  floors,  the  cost  is  extremely 
moderate. 


LORENTZEN  COMPANY 

2345  BROADWAY,  OAKLAND  12 
TEmplebar  5613 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVED 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTIMQ 

METAL  LATH  -  PLASTER  BOARD 

I  Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  Phone:  SUtter  469lf 

CERTAIN-TEED  ROOFING  PRODUCTS 


Safety  FINLENITE  Tread 

Steps,  Nosings,  Platforms,  Sidewalk  Boxes 

All  Types  Gray  Iron  Castiiifi 

SAN  FRANCISCO  IRON  FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STIREBT  Pbjiie  DOngUs  1175 


I 


UMEKTM  t  ma  LNIKI  tO. 

Wholesale  and  Jobbinf  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

ftar   FranelMO  OafclanJ 

1R00   ABMV   STREET    1  2001    LIVINGSTON    STrtEBT 

ATwator  130S  KEIlog  4-11 


Associated  Wood  Products  Co. 

Fabricaton  and  Erectors  of 
TIMBER  TRUSSES 

B«U*7S317         133S SIXTH  Sr^  BaHnl«7  2.  CdH. 


JOIST  HANGERS 


AL.I     8IZB8 

FOR  DMMEDUTE  DEUVERY 

PATTERSON  A  ELVIN  IRON  WORKS 

280— ISth  8TSBBT,  SAN  FRANCUOO 


MArlwC  St47 


tatmm 


~i».       r  -fc. 


iM 


DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  3.  1946 


/ 


Official  Proposals 

(Continued  From  Dage  3) 


Highway  Improvement*-— Plao«r» 
Nevada  and  Yuba  Countlee 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


un 


water  level  capa^ty)  

IntermediateGrade  Labor 
Concrete  vibrator  operator  .__  1.35 

Headerboard   man 1.375 

Jaclihammer  operator  ..  L36 

Oil  distributor  bootman 1135 

Oiler,  power  shovels  or  cranes)  L2S 
Tru(^    driver    (4    cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity)  US75 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  L0639 


NOTICE  TO  CONTRACTORS 

Sedled  proposals  will  be  received 
at  the  office  of  the  State  Highway 
aiglneer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
Ul  3  o'clock  p.m.  on  May  18»  104«,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repeUring 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  ia  made,  as  follows: 

Plaoer,  Nevada  and  Yuba  Countlee 
at  various  locations  In  District  Ml, 
a  net  distance  of  about  thirty-flvo 
and  two-tenth*  (85.2)  mile*,  *eal  eoat 
to  be  applied. 

Bids  are  required  for  the  entire 
wcwk  described  hereln. 

In  accordance  with  the  provisloiis 
o#  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wagen  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryennan  or 

fireman  $1.40 

Falgman 1-00 

Laborer    1.00 

Oil  distributor  bootman 1.135 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Tractor  driver  1.70 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14    cubic   yards 
and  le.ss  than  18  cubic  yards 

water  level  capacity)  1.4S75 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.875 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0825 

Roller  operator  1.85 

Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  emd 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar 
eui  the  same  may  be  applicable  to 
this  contract.  In  case  of  any  Incon- 
sistency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contrsuirt,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Lios  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McC!OY, 
State  Highway  Engineer. 
Dated  April  26,  1946. 

(Daily  Pacific  Builder) 
(April  26.  May  3-10.  1946) 


Highway   Improvements — Placer 
County 


Flagman 
Laborer  . 


Unskilled  Labor 


LOO 
1^ 


PosiUons  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions wtxich  appear  in  the  special 
provisions,  as  interpreted  in  the  li|^t 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
them  11.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leas 
than  H.(X)  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  tha" 
11.00  per  hour. 
Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1%)  Umes  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President    or   any    other   authorized 


Truck  driver   (as  cubic  yards 

water  level  capacity  or  more)  UMS 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4S75 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.875 

Truck    driver    (4    cubic    yards 
and  leas  than  8  cubic  yards 

water  level  capacity) lAtTS 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0426 

Any  classification  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    one-half    (IH) 

times  the  above  rates. 
Sundays  and  holidays  (except  wat^- 
men,    guards    and    flagmen)  —  one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications   muy    be    obtained    at    the 
office   of  the   State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen   at   the   offices   of   the   District 
Engineers  at   Los  Angeles  and   San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of    the     District    in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Federal  officer  or  agency,  insofar  as  j  Contractors  in  San  Francisco, 
the  same  may  be  applicable  to  this  i      No   bid   will    be   considered   unless 
contract.   In   case  of   any  inconsist-  I  It  is  made  on  a  blank  form  furnished 
ency,    the    rates    fixed    by   any    such    by  the  State  Highway  Engineer  ajid 
applicable    Federal     order,     whether  |  Is  made  in  accordance  with  the  pro- 
higher  or  lower,  shall  control.  visions  of  the  Proposal  Requirements 
The  attention  of  bidders  is  directed  ^  ^"^  CondiUons  set  forth  under  See- 


to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 


tion  2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  a.s  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  April  26,  1946. 

(Dally  Pacific  Builder) 
(April  26,  May  3-10  1946) 

yolo   Count>— 
Stevens   Bridge   Across  Cache   Creek 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 
cubic  yard) 2.00 

Pile  driver  hoistman  or 
operator 


Pile  driver  man 

Reinforcing  steel  woricer. 

Roller  operator 

Tractor  driver 


L8S 
1.86 
1.50 


STATE   OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Engineer, 
Room  401,  Public  Works  Building, 
Sacramento,  California,  until  2  o'- 
clock p.  m.  on  Wednesday,  May  15, 
1946,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assem- 
bly Room  of  said  building,  for  con 


struction     in     accordance     with     the 
anTFondluTn8**^rfortrundVr*"s^|"P««;"^Ho"«      therefor,      to      which 
tlon  2  of  the  Standard  Specificationa  ^P«^*»>  reference  Is  made   of  portions 
Each   bidder   must   be   Ucensed   and  h^„*,C°;j"ty,^»f'  »«  ^^'^^^^      _ 
also  prequallfled  as  required  by  law.  '     ^olo  County.  Stevens  Bridge  across 


(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Ehigineer. 
Dated  April  26.  1946. 

(Daily  Pacific  Builder) 
(April  26.  May  3-10,  1946) 


Highway    improvemonts^Butte, 

Colusa,    Qlenn,    Sacramento, 

Sutter  and  Yolo  Counties 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Item    2. 
Item    3. 


Item    4. 


tem    5. 


Item    6. 


Item    7. 

Item    8. 

Item    9. 
Item  10. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  OF  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  22,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  oonstruct- 
ing  State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Placer  County,  between  about  one- 
tenth  mile  weeteriy  of  Nevada  Street 
in  Auburn  and  one  mile  northoasteriy 
of  the  north  city  limit*  of  Auburn 
(lll-Pla-17,37.B,Aub,A),  about  two 
and  six-tenths  (2.6)  mile*  In  length 
to  be  graded  and  surfaced  with  Port- 
land cement  concrete  pavement  and 
plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman |L40 

Asphalt  plant  mixer  operator..  L45 
Asphalt  spreading  machine 

operator L75 

Carpenter LS75 


Cement  finisher  


L76 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
EJnglneer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  IS,  1948,  at 
which  time  they  will  be  publicly  nem  13 
opened  and  read,  in  the  Assembly  I  item  14 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
.special  reference  Is  made,  as  follows: 

Butte,  Colusa,  Glenn,  Sacramento, 
Sutter  and  Yolo  Counties  at  various 
locations  in  District  III,  a  net  dis- 
tance of  about  thirty-four  and  nine- 
tenths  (34.9)  miles,  seal  coat  to  bo 
applied. 

Bids  are  required  for  the  entire 
work  above  described. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   $1.40 

Flagman  (Butte,  Colusa,  Glenn 

and  Sutter  Counties)  LOO 

Flagman  (Sacramento  and  Yolo 

Countlee)    „ 1.0825 

Laborer  (Butte,  Colusa,  Glenn 

and  Sutter  Counties)  LOO 

Laborer  (Sacramento  and  Yolo 

Counties) L0825 

Oil  distributor  bootman L135 

Oiler,  i>ower  shovels  or  cranes..  1.25 
Operator   of   power   shovel   or 

other  excavating  equipment. 

shovel  type  controls   (up  to 

and  Including  one  cubic  yard)  L85 
Operator   of   power   shovel   or 

other  excavating  equipment, 

shovel    type    oontnHa    (over 

one  cubic  yard) 2.00 

Roller  operator  L65 

Tractor  driver L70 


::;ache  Creek  five   (5)   miles  west  of 
Woodland    to    be    repaired    by    con- 
structing  reinforced   concrete   girder 
spans    to    the    remaining   portion    of 
the  old  bridge. 
STATE  ENGINEER'S   ESTIMATE 
Item     1.       160  cubic  yards   removing 
concrete. 
2,100  cubic    yards     channel 
excavation. 
600  cubic  yards  structure 

excavation. 
475  cubic  yards  Class  "A" 
Portland  cement  con- 
crete. 
455  lineal    feet    concrete 
railing. 
2,750  pounds    miscellaneous 

iron  and  steel. 
2,560  lineal   feet   furnishing 
steel  piling. 
51  each,    driving    steel 

piles. 
7  each,  steel  pile  splices 
120  cubic    yards    riprap 
(broken    concrete). 
Item  11.  98.000  povmda  furnishing  bar 

reinforcing   steel. 
Item  12.  98.000  pounds  placing  l>ar  re- 
inforcing steel. 
Jacking  operations. 
Miscellaneous   items 
of  work. 
The    foregoing   quantities    are   ap- 
proximate   only,    being    given    as    a 
basis    for    the    comparison    of    bids, 
and  the  Department  of  Public  Works 
does  not,   expressily  or   by   implica- 
tion, agree  that  the  actual  amount  of 
work   will   correspond   therewith,   but 
reserves  the  right  to  increase  or  de- 
crease the  amount  of  any  class   or 
portion  of  the  work  or  to  omit  por- 
tions of  the  work  as  may  be  deemed 
necessary   or  expedient   by   the   En- 
gineer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  Engineer's  esti- 
mate of  the  quantities  of  work  to 
be  done. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

(Carpenter    $1.50 

Cement  finisher L75 

Concrete    mixer    operator    (up 

to  one  cubic  yard) ~  L45 

Concrete  mixer  operator  (over 

one  cubic  yard) L70 

Concrete  vibrator  operator L25 

Driller   (Jackhammer)   L26 

Flagman     1.0625 

Heavy  duty  repairman 1.65 

Laborer , L0625 

Oiler  power  idiovels  or  cranes..  1.25 
Operator   of   power   shovel   or 
other  excavating  equipment, 
shovel    type    controls     (up    to 
and  including  1  cubic  yard)..  1.85 


Truck   driver   (18  cubic  yards 

water  level  capacity  or  more)  LIMBS 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4S75 

Truck  driver  (8  cubic  yards  and 
less  than  14  cubic  yards  wa- 
ter level  capacity)..- ~ •  LS75 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level    capacity).. •  1.1876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)    1.0826 

Any  classification  omitted 

herein  not  lees  than L0C28 

Overtime — one     and     one-half     (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman)  —  one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  tacluding  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
1^  Federal  officer  or  agency,  inso- 
far aus  the  same  may  be  applicable 
to  this  contract.  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  form*  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Engineer,  Public 
Works  Building,  Sacramento,  Cali- 
fornia, and  they  may  be  seen  at  the 
office  of  the  State  Engineer,  803 
California  State  Building,  Los  An- 
geles, at  the  offices  of  the  District 
Engineers.  Division  of  Highways,  at 
San  Francisco,  and  MarysvlUe,  and 
at  the  offices  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco 
and  Los  Angeles. 

No  bid  win  oe  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Engineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications  of  the 
Division  of  Highways  dated  April, 
1945.  Each  bidder  must  be  licensed 
and  also  prequallfled  as  required  by 
law  (See  said  Proposal  Requirements 
aJid  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

A  representative  from  the  Division 
of  Water  Resources  will  be  available 
to  accomp$iny  prospective  bidders  for 
an  inspection  of  the  work  herein 
urged  to  investigate  the  location, 
character,  and  quantity  of  work  to 
be  done,  with  a  representative  of  the 
Division  of  Water  Resources.  It  is 
requested  that  arrangements  for 
joint  field  inspection  be  made  as  far 
in  advance  as  possible  at  the  office 
of  the  State  Engineer,  401  Public 
Works  Building,  Sacramento. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISON  of  WATER  RESOURCKS 
EDWARD  HYATT, 
State  Engineer. 
Dated:  April  26,  1946. 

(Daily  Pacific  Builder) 
(April  26,  May  3.  10,  1946) 


water  level  capacity  or  more)  L73S 
Truck    driver    (6    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity)  Lf75 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity) L2825 

Truck  driver  (less  than  4  cubic 

ysjxis  water  level  capacity) —  LIS 
Any  classification  omitted 

herein  not  less  than L0825 

Overtime  —  one    and    one-half    (l)i) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  ail  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  auch 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  SUte  Highway  Engi- 
neer.  Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  Stin  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specificationa 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Eng^eer. 
Dated  AprU  26,  1946. 

(Daily  Pacific  Builder) 
(April  26,  May  3-10.  1946) 


shown  above,  shall  bo  not  leas  than 
81.25  per  hour. 

The  minintium  wage  paid  to  all  In- 
termediate labor,  for  which  rates  ars 
not  shown  above,  shall  be  not  loos 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rataa  ai*  «ot 
shown  above,  shall  bo  not  less  than 
$1.00  per  hour. 
Overtime  —  one    and    one-half    (.1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  0%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
I^resident  or  any  other  authoriBod 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

The  attention  of  bidders  la  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  fimds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subarticle 
(6),  of  the  Standard  Specif icaUons 
regarding  the  use  of  domestic  mate- 


rials: and  also  to  tko  prorlsloiui  9t 
SecUon  8,  arUcles  (a)  and  (b).  of  tlio 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  th* 
contract,  re8i>ectlTely. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  tho 
office  of  the  State  Highway  Sngl- 
neer.  PubUc  Works  Building,  Saora- 
mento,  California,  and  they  may  hm 
seen  at  the  offices  of  the  Dlstxioi 
EIngineers  at  Los  Angeles  and 
Francisco,  at  the  office  of  the 
trict  Engineer  of  the  distriol  in  whMh 
the  work  is  situated,  and  at  th*  oCflos 
of  the  Asaoelatod  Qonoral  Contcmctors 
in  San  Frandsoa 

No  bid  will  be  considered  imleso 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  EUigineer  and 
is  nukde  in  accordance  with  th*  pro- 
viaiona  of  the  Propoaal  Requlremanta 
and  Conditions  set  forth  under  8*0- 
tlon  2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  RequirsBients  and 
Conditions.) 

The  Department  of  PubMo  WbrlM 
reserves  the  rif^t  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCX)Y. 
State  Highway  JOagia—r. 
Dated  April  19,  1946. 

(Daily  Pacific  Builder) 
(April  19-26,  May  8.  1948) 
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Highway  improvement^-Alameda 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway  Improvement*— Alameda 
and  Contra  Coeta  Countlee 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  15,  1948,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Alameda  and  Contra  Costa  Coun- 
ties, portions  between  El  Cerrito  Hill 
Overhead  in  Albany  and  Carquinez 
Bridge  ( I V- Ala,CC-G9,14-Alb.Rch,ECr, 
A,Pin,Her,B),  about  ten  and  five- 
tenths  (10.5)  mile*  In  length,  shoul- 
ders to  be  repaired  with  crusher  run 
base,  plant-mixed  surfacing  and  pene- 
tration treatment  and  a  decelerating 
lane  to  be  constructed. 

Bids  are  required  for  the  «itlre 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  |L40 

Asphalt  plant  mixer  operator—  1.45 


Asphalt  spreading  machine 
operator    ... 

Flagfman 

Laborer  

Motor  grader  operator 


...  L7B 
„  L0625 
„  L082S 
._  L85 
._  L125 


Oil  distributor  bootman  — 

Oiler,  power  shovels  or  cranes..  1.40 

Operator   of    power   shovel   or 

other  excavating  equipment, 

shovel    type   controls    (up   to 

and  including  one  cubic  yard)  2.00 

Operator   of   power   shovel    or 

other  excavating  equipment, 

shovel    tyi>e    controls    (over 

one  cubic  yard) - — — —  2J5 

Roller  operator  ..— ■  LOS 

Tractor  driver — .-  L70 

Truck    driver    (8   cubic   yards 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  15,  1948, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  across  Alameda 
Creek  and  over  the  tracks  of  the 
Western  Pacific  Railroad  Company 
about  2.7  miles  west  of  Sunol  (iV- 
Ala-107-A)  a  bridge  and  overhead 
crossing  and  approaches  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlcs  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     8L40 

Asphalt  plant  mixer  operator..  L45 
Asphalt  spreading  machine 

operator L75 

Carpenter L7B 

Cement  finisher L76 

Concrete   mixer   operator   (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity  and 

paving  type)  L70 

Motor  grader  operator 1.85 

Operator    of    power   shovel    or 

other  excavating   equipment, 

shovel   type  controls    (up   to 

and  including  one  cubic  yard)  2.00 
Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type    controls    (over 

one  cubic  yard) 2.25 

Pile  driver  hoistman  or 

operator L86 

Pile  driver  man  L86 

Reinforcing  steel  worker 1.50 

Roller  operator 1.65 

Tractor  driver L70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  L725 
Truck    driver    (6    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)  1.375 

intermediate  Grade  Labor 

Concrete  vibrator  operator L25 

Jackhammer  operator  1.25 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.40 
Truck    driver    (4   cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity) 1.2825 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity).  LIS 
Unskilled  Labor 

Flagman L062S 

Laborer  1.0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

Tl\e  minimum  wage  paid  to  all 
akilled  labor,  for  which  rates  are  not 


COMPACTS  EARTH  FILL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WORKS  IN  NARROW  DITCHES 


KERR  EQUIPMENT  COMPANY 


160  TfeNTH  ST. 


Corner  of  Natoma 
SAN  FRANCISCO 


Ph.  MArket  1651 


FOR  MIXINO  AND  HOISTING  CONCRETE 

All  bperations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

SCOO.P    MOBILE 

SJCOOPS  .  . .  LIFTS  . . .  MOVES  AND  LOADS 

BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

MIXERMOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
I  For  Complete  Information  Call 

RHODES  &  MMIESON,  Ltd. 

BUILDING  MATERIALS  •  READY  MIXED  CONCRETE 
Foot  of  23rd  Avenue  OAKLAND        KEIlog  3-5225 


m\ 


Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)-  1.46 
Concrete  mixer  operator  (otot 
one  cubic  yard  capacity  and 

paving  type)  L70 

Mason 2.00 

Ifechanical     tamper    and     fin- 
isher   operator    (concrete    or 

asphalt) 1.70 

Motor  grader  operator  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  j^ard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.00 

Plumber 1.876 

Reinforcing  steel  worker 1.50 

Roller  operator  — 1-85 

Tractor  driver 1-70 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver   (14   cubic  ymrdm 
.   and  less  than  18  cubic  yards 

water  level  capacity)  1.4S76 

Truck    driver    (8  cublo   yards 
and  lees  than  14  cubic  jarda 


ACME     SWING     SAW 


Junior  She 


The  lateit  devtltp- 
ment  in  Modem  iteel 
bnildittfi. 


»«•• 


Dealer  . 


PORTABLE  CONTRACTORS  SAW 
Skid  Saws  Without  Wheeb 

EDWARD  R.  BACON  CO.,  ITtb  at  FOLSOM  STS. 
SAN  FRANCISCO 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
...  40'  0"  —  50'  0"  —  60*  0"  —  70'  0"  —  80*  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  CaH  for  particulars. 


RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economicid 


MANDFACTDBERS  OF: 
Fabricated  Stractnral  Steel  • 
iii9B    •    Bridges   •    Barges    < 
Serrice  Stations    •    Plate  Wotk 
Storage  Tanks    •    Steel  and 


Bnild- 

Sted 
Metal 


PHOWE  TEMPUiMmW 


I 


Tanks  •  Boad  Madunavy. 


OAKLAND.  CALIFOBNIA 


■'■---'^*l«»P«»IBBIt 
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Official  Proposaiv 

(Continued  from  Pajre  Six) 


Highway   lmp.^Yolo   County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE   TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  IS,  1M6, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  tho  specifications  therefor,  to 
which  special  reference  Is  made,  as 
ollows : 

Yolo  County,  at  Tule  Canal  about 
six  miles  east  of  Woodland  (lll-Yol- 
iO-E),  a  reinforced  concrete  slab 
bridge  to  be  constructed  and  about 
twenty-four  hundredths  (0.24)  mile 
of  approaches  to  be  graded  and  bi- 
tuminous surfaos  treatment  applied 
thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordanoe  with  the  provisions 
of  Section  1770  of  the  Labor  Coda, 
he  Department  of  PubUc  Works  has 
ascertained  the  general  prevailing 
^e  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rats  p«r  hour 

Asphalt  plant  dryerman  or 

fireman     1^40 

Carpenter  „1.™  jjq 

Cement    finisher 1,75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.46 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.70 

:^ncrete  vibrator  operator _  1.26 

Flagman     „_ L0826 

Jackharamer  operator  1.26 

LA»>orer     „ i,o«25 

Motor   grader   operator. 1.86 

Oil   distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes.  1J2S 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Pile  driver  hoistman  or 

operator    i.gs 

F»lle  driver  man  1.86 

Reinforcing  steel  worker 1.60 

Roller  operator  1.65 

Tractor  driver 1.70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5626 
Truck  driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

watfir  level  capacity) 1.4376 

Truck   driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0626 
Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime  — one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates   of  wages,   including  ov- 
ertime,    holiday     or     Simday     rates, 
above   specified    are    subject    to    the 
effect,  if  applicable  hereto,  of  execu- 
tive  orders   of   the   President   of   the 
United   States  and  to  any  modifica- 
ion  thereof  and  to  any  and  all  law- 
ful orders  of  the  President,  or  any 
other  authorized    Federal   officer   or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract    In   case 
of  any  inconsistency,  the  rates  fixed 
by   any   such   applicable  Federal   or- 
der,  whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  office  of  the  District  Engi- 
neers at  I>3s  Angeles  amd  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  CJeneral  Con- 
tractors  In    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated :  April  19.  1346. 

(Daily  Pacific  Builder) 
(April  19,  26,  May  3,  1946) 


vert  markers;  12,600  lln.  ft.  barbed 
wire  fence;  4  gates;  14300  Un.  ft. 
hogwire  fence;  6  Umber  giilde  posts 
with  warning  reflectors  The  project 
is  divided  mto  two  tmits  of  approxi- 
mately equal  size.  Bids  may  be  sub- 
mitted for  either  unit  or  for  the  com- 
plete project.  The  minimum  wage 
paid  labor  employed  on  this  project 
shall  be  In  accordance  with  the  clas- 
sified labor  rates  set  forth  in  the 
Special  Provisions.  Plans  and  spec- 
ifications may  be  exammsd  by  proa- 
pecUve  bidders  at  the  Public  Roads 
Administration  offices  723  Phelan 
Building,  San  Francisco,  515  Forum 
Building,  Sacramento,  and  Carson 
City,  Nevadsi,  and  at  Associated 
Greneral      Contractors'      offices.     218 


Pine  Street,  San  Frandsoo,  and  707 
Architects  BvUldmg,  Los  Angeles,  and 
Hotel  Cyolden,  Reno,  Nevada.  Where 
copies  of  plans  and  specifications 
are  requested  a  deposit  of  $10  will 
be  required  to  msure  their  return. 
If  these  are  not  returned  within  15 
days  after  opentog  of  bids  the  de- 
posit will  be  forfeited  to  the  (3ov- 
emment.  Checks  should  be  certified 
and  made  payable  to  the  Treasurer  of 
the  United  States.  Plans,  specifica- 
tions and  proposals  may  t>e  obtain- 
ed at  the  office  of  the  Publio  Roads 
Aaministration,  720  Phelan  Buildmg, 
San  Francisco  2,  California.  CSEiAS. 
C.    MORRIS,    Division    Engineer. 

(Dally  Pacific  Builder) 
(April  26,  1946) 


ENGINEERING  SECTION 

(Continued  from  Page  Five) 


34~DAMS,  RESERVOIRS  & 
DREDGB^G 


•  • 
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5/2/46 

BIDS   WANTED 

LOS  ANGELES.  Calif.— Until  May 
15,  2:30  p.  m.  bids  will  be  received 
by  the  Board  of  Harbor  Commission- 
ers. 189  cnty  Hall.  Los  Angeles,  for 
the  bucket  dredging  of  approximately 
178.000  cu.  yds.  of  material  from 
areas  in  front  of  wharves  in  Inner 
Fish  Harbor  and  Fish  Harbor  en- 
trance channel:   Spec.  1069. 

The  bids  will  be  taken  as  follows: 

(1)  123,000  cu.   yds.   from  In  front  of 
wharves  in  Inner  Fish  Harbor. 

(2)  55,000  cu.  yds.  from  entrance  of 
ii^sh  Harbor  chaimel. 

Bids  to  include  the  disposal  of  the 
material  at  sea  or  in  other  areas  out- 
side of  the  Los  Angeles  Harbor. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


5/2/46  •  •  86 

BONDS    DEFEATED 

BERKELEY,  Alameda  Co..  Calif.— 
City  of  Berkeley  defeated  a  proposal 
April  30  to  issue  bonds  m  the  amount 
of  $130,000  for  addns.  to  existing 
parks  and  playgrounds  and  In  the 
amount  of  $435,000  for  acquisition  of 
10  new  neighborhood  parks  tmd  play- 
grounds. 


38 — ELECTRIC  UGHTING 
TRANSMISSION  LINES 


5/2/46  •   •   39 

BONDS  VOTED 

BERKELEY.  Alameda  Co..Calif. 
—City  of  Beiiieley  voted  April  30 
to  issue  bonds  In  the  amount  of  $730.- 
0000  to  finance  construction  of  sew- 
ers, including  separation  of  sanitary 
and  storm  sewers,  to  pyave  the  way 
for  a  district  sewage  disposal  proj- 
ect. 

Plans  by  Engineer  Harry  Good- 
ridge,    City  Hall,   Berkeley. 


38 


5/2/46  ♦ 

BONDS  DEFEATED 

BERKELEY,  Alameda.  Co..  Calif. 
—City  of  Berkeley  April  30  defeated 
a  proposal  to  Issue  bonds  in  the 
amount  of  $235,000  to  finance  new 
street    lighting. 

Plans  by  Engineer  Harry  Good- 
ridge.   City  Hall,   Berkeley. 


council  of  Lagima  Beach  for  the 
construction  of  a  sanitary  sewer 
system  in  Cliff  Dr.  and  certain  other 
streets  and  alleys  known  as  Sanitary 
Lateral  Sewer  District  No.  4,  and 
construction  of  an  outfall  sewer  and 
enlargement  of  the  existing  sludge 
treatment  plant;  pipes,  valves  and 
fittings,    estimated    cost.    $231,350. 

Plans  were  prepared  by  J.  R.  Les- 
ter Byle,  city  engineer,  Laguna 
Beach,  and  are  available  from  his 
office  at  505  Forest  Ave.,  Laguna 
Beach  beginning  May  2,  upon  deposit 
of   $5. 


construction  of  the  Oceanlake  sec- 
tion of  the  Oregon  Coast  Highway, 
a  state  project,  Lincoln  County. 

Curtis  Gravel  Co..  Spokane.  Wash., 
awarded  contract  at  $156,123  for  the 
construction  of  the  Mill  Creek  Foxlu- 
The  Dalles  section  of  the  Mill  Creek 
County  Road,  FAP  No.  B-78  (1) 
Wasco    County. 

Bids  for  work  In  Polk.  Tillamook, 
Lincoln  and  Sherman  Counties  have 
been  rejected.  No  action  has  been 
taken  on  the  remaining  projecta 

5/2/46  •   •   40 

BIDS  OPENED 

KERN  CO..  Calif— Geo.  VonKlein- 
smid,  Box  971,  Bakersfield,  at  $7028 
submitted  low  bid  to  the  State  Div- 
ision* of  Highways,  E.  T.  Scott.  DU- 
trict  Engineer,  Fresno,  for  furnish- 
ing and  tostalling  concrete  barrier 
posts  between  Standard  Oil  Tank 
Farm  and  Cawelo,  Kern  County. 
Work  mvolves  2510  concrete  barrier 
posts. 

Other  bids  were: 
Griffith  Co.,  L.  A..  $11,922.50 
D.  Gerald  Blng,  Sacramento,  $12,801. 


40—        STREETS  AND 
HIGHWAYS 


5/2/46  40 

BIDS   WANTED 

SAN  FRANCISCO:  Until  May  15, 
2 :30  p.  m.  bids  will  be  received  by  the 
DepL  of  Public  Works,  Rm.  282,  City 
Hall,  under  Spec.  20,059  for  improve- 
ment of  41st  and  42nd  Aves.  between 
Pacheco  and  Quintara  and  Pacheco 
between  4l8t  and  42nd  Aves. 
Work  involves: 

(1)  9812  sq.  ft  asphaltic  concrete  on 
rock  subbase  pavement  consisting  of 
8"  compacted  subbase,  4"  asphaltic 
concrete  base  and  2"  asphaltic  con- 
crete  base. 

(2)  483  lin.  ft.  unarmored  concrete 
curb. 

Cd)  305  im.  ft.  6"  VCP  side  sewer 

(4j  5*  each  water  services  long,  $100 

each 

(5)  10  each  water  services  short,  $10 

each 

Specs,  obtainable  from  office  of  City 

Engineer     Ralph     Wadsworth,     City 

Hall,  upon  deposit  of  $10.00. 


•  •  40 


5/2/46 

BONDS    VOTED 

BERKELEY,  Alameda  C,  Calif. 
—City  of  Berkeley  voted  April  30  to 
issued  bonds  in  amount  of  $880,000  to 
linance  construction  of  street  im- 
provements. 

Plans  by  Engineer  Harry  Good- 
ridge,    City    Hall,    Berkeley. 


5/2/46  •  •  88 

BtDS  OPENED 

SHELTON-ALLYN.  Wash.,  ~F.  E. 
Wilder,  Rt.  No.  6,  Box  211,  Olympia, 
Wash.,  at  $59,400  submitted  low  bid 
to  the  Department  of  Interior,  Bonne- 
ville, Power  Admin.,  1300  NE  Union 
Ave.,  Portland  3,  under  Inv.  3660  for 
clearing  right  of  way  for  Shelton- 
AUyn  115  kv  transmittion  line,  ap- 
prox.  17  miles  in  length,  located  in 
Mason  Co.,  Wash. 

Other  bids  were : 

Halloran  Bros..  $85,280 

Bay  Constr.,  $95,300. 

W.  C.  Thompson.  S.  F..  $97,440. 

Morrison-Knudsen  Constr,  Co., 
Seattle,   $109,000. 

Goetz  &  Brennan.  Seattle,  $125,000. 


5/2/46  •  ♦  40 

CONTRACT    AWARDED 

HUMBOLDT  COUNTY,  Cal.— Mer- 
cer-Fraser  Co.,  2nd  and  Commercial 
Sts.,  Eureka,  at  $92,375  awarded  con- 
tract by  C.  H.  Purcell,  State  Director 
of  Public  Works,  Public  Works  Bldg., 
Sacramento,  for  about  3.4  miles  sur- 
facing with  plant  mix  surfacing  on 
imported  base  material  and  apply- 
ing a  seal  coat  to  the  plant  mix 
surfacing  between  Patrick's  Point 
and    Big    Lagoon. 


♦    •   40 


5/2/46 

BIDS    REJECTED 

VALLEJO,  Solano  Co.,  Calif.,  — 
City  of  Vallejo  received  one  bid  May 
1,  which  was  rejected,  for  paving  of 
Kentucky  St.  from  west  line  of  Trin- 
ity St.  to  an  existing  pavement  304.6 
feet  distant. 

Work  will  be  readvertised  in  the 
near  future. 
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Conttr.  ProJ.  Nev.  F.H.  e-A,  Oalzell 
Canyon,  Tolyabe  National  Forest, 
Lyon   County,    Nevada. 


FEDERAL  WORKS  AGENCY, 
PUBLIC  ROADS  ADMINSTRATION. 
San  Francisco,  California,  April  24, 
1946.  Sealed  bids  will  be  received  at 
the  office  of  the  Public  Roads  Ad- 
ministration. 720  Phelan  Building, 
San  Francisco,  California,  until  2K)0 
p.  m.,  on  May  16.  1946.  and  then  pub- 
licly opened  for  furnishing  the  ma- 
terials and  performing  the  work  for 
constructing  Project  Nevada  F.  H 
6- A,  Dalzell  CJanyon.  Tolyabe  Na- 
tional Forest.  Lyon  County,  Nevada. 
The  length  of  the  project  is  8.289 
miles,  and  the  principal  items  of 
work  are  approximately  as  follows : 
1.200  cu.  yds.  stripping  topsoll;  13",- 
900  cu.  yds.  unclassified  excavation ; 
1.855  cu.  yds.  unclassified  excavation 
for  structures;  1,700  cu.  yds.  unclas- 
sified excavation  for  borrow;  81,000 
sta.  yds.  overhaul;  5.240  cu.  yd.  miles 
special  overhaul  of  borrow;  5.600  M 
gals,  watering;  lump  sum  providing 
and  maintaining  water  plant  or 
plants;  31.500  cu.  yds.  selected  l)or- 
row  base  course;  950  cu.  yds.  Type 
2  blotter  material:  385  tons  slow- 
curing  liquid  asphaltic  material;  1006 
cu.  yds.  concrete;  133,300  lbs.  rein- 
forcing Bteel;  2,710  Hn.  ft.  culvert 
pipe;  74  lin.  ft  removtag,  cleanmg 
and  stockpiling  or  relaying  salvaged 
culvert  pipe;  228  Un.  ft.  perforated 
C.G.S.M.  pipe  underdraln;  1  drop 
inlet;  1  steel  inlet  cover;  82  right 
of  way  monuments;  4  concrete  main- 
tenance marker  posts ;  70  timber  cul- 


5/2/46  • 

BIDS   WANTED 

EAST  SOUND,  Wash..— Until  May 
20.  2  p.  m.,  bids  will  be  received  by 
the  Orcas  Power  &  Light  Co.,  East 
Sound,  Wash.,  for  75  miles  REA  line 
and  reconverting  30  miles  of  line  in 
dan  Juan  Co. 

Specs,  obtainable  from  Elec.  Engr., 
W.  S.  McCrea  Jr.,  241  Perkins  Bldg. 
Tacoma. 


5/2/40  •  •  38 

CONTRACT   AWARDED 

WHITEWATER  TO  BLYTHB, 
Riverside  County,  California — Artu- 
kovich  Bros.  2320  Atlantic  Ave.. 
Hynes  (MEtcalf  3-1136),  were  award- 
ed contract  by  the  Southern  Cali- 
fornia Telephone  Co.,  740  S.  Olive  St, 
Los  Angeles,  for  work  incidental  to 
the  placing  of  a  coaxial  buried 
cable  from  Whitewater  to  Blythe. 
Calif.,  a  total  distance  of  130  miles. 
This  section  of  the  cable  system  will 
connect  with  a  second  section  of  the 
transcontinental  cable  being  built 
by  the  Americsm  Telephone  and 
Telegraph  Co.,  which  includes  a  total 
length  of  1500  miles.  The  plans  call 
for  a  network  of  eight  co-axial  pipes 
any  two  of  which  can  handle  480 
messages  simultaneously,  and  in  ad- 
dition is  capable  of  transmitting  the 
broad  bands  of  frequencies  for  tele- 
vision. 


5/2/46  •   •   40 

BIDS   OPENED 

ARIZONA  — Orr  and  Orr  Box  579, 
302  W.  Monte  Vista  Rd.,  Phoenix, 
Ariz.,  at  $496,567.93,  submitted  the 
low  bid  to  the  Arizona  State  High- 
way Commission.  Phoenix,  Ariz., 
Apr.  26,  for  the  grading,  draining 
and  resurfacing  of  approximately 
3.333  miles  of  highway,  beginning  at 
the  Pinal-Gila  County  line  and  ex- 
tending easterly.  Road  mixed  bitumi- 
nous surfacing  will  be  used  and  the 
project  must  be  completed  by  Apr. 
30.     1947;     F16     (5)     AFE     704L 

Total   bids  were: 

Orr   and    Orr,    $496,567,93; 

P  D  O  C  Contractors,  $529,000.48; 

Bowen  and  McLaughlen,  Phoenix, 
$558,858.20 ; 

L.  M.  White  Contracting  Co.,  Tus- 
con,  $583,035.50; 

Phoenix-Tempe  Stone  Co.  Phoenix, 
$588.231.25 ; 

Western  Contracting  Corporation, 
Sioux    City,    Iowa    $596,500.93. 


Machinery  &  Material 
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J^'®'P**'®  Ughtlng  arrester  for 
a  60,000-volt.  three-phase,  under- 
grounded-neutral  circuit,  mounted  on 
^e  case;  for  the  ♦*C"  Line  Canal 
Pumptog  Plant  Payette  Division, 
Boise  Project,  Idaho.  The  apparatus 
win  be  Installed  by  the  Government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide  bid- 
ders; to  others  $0.75.  not  returnable. 

5/2/46 

BIDS  WANTED 

COLUMBIA  BASIN  PROJECT, 
Wash.— Until  May  28,  2  p.  m.  bids 
wiu  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Customhouse.  Den- 
ver, under  Spec  1332  for  fumlshmg 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Odair, 
Washi|igton,  one  165,000-hor8epower, 
120- revolutions  per  nUnute,  vertical- 
shft,  hydraulic  turbine  and  one  oil- 
pressure,  actuator-type  governor  with 
pumpmg  equipment,  for  regulating 
the  speed  of  the  165,000  horsepower 
turbine,  for  unit  R-1  in  the  Grand 
Coulee  Power  Plant,  Columbia  Basin 
Project.  Waahmgton.  The  apparatus 
wUl  be  instaUed  by  the  Government 

No  charge  for  copies  of  the  si>eci- 
ficatlons  to  propsectlve  bona  fide 
bidders;  to  others  $2.00,  not  return- 
able. 


fomla,  automatic  floats,  and  float- 
well  extensions.  control-afcuiLft  oper- 
ating mechanisms,  electrical  trana- 
mittmg  and  receivmg  poaltlon -Indi- 
cators, regulatmg-vaJve  actuators, 
and  mechanical  position  itndicators 
for  the  drum-gate  control  equipment 
at  Shasta  Dam.  Kennett  Division, 
Central  VaUey  Project  California. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others  $1.25,  not  return- 
able. 


•  • 


5/2/46 

BIDS  WANTED 

BOISE  PROJECT,  Idaho-  Until 
May  28,  2  p.  m  bids  will  be  received 
by  the  U.  S.  Bureau  of  RecllamaUon. 
Customhouse.  Denver,  uncler  Spec. 
1328  for  furnishing  and  deUvertng 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Mountain  Home,  Idaho, 
all  rails,  rail  accessories,  and  miscel- 
laneous structural  steel  for  the  An- 


derson Ranch  Power  Plant,  Boiae, 
Project.  Idabo.  The  matertate  will 
be  installad  bjT  the  GortmiMnt 

No  charge  for  ooptea  of  the  sped- 
flcatioas  to  pcoqiective  bona  fide 
bidders;  to  others  $1.00.  not  return- 
able. 


5/2/46  •    •U 

CONTRACT  AWARDED 

GILA  PROJSCT,  Arlsona— Peer- 
less Concrete  Pipe  Corp.,  Santa  Ana, 
$131,200.10  awarded  contract  by  the 
Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec  119Q  for  furnish- 
ing and  delivering  168,u00  Un.  ft 
14 -inch  mslde  diameter  regular  un- 
reinforced  concrete  Irrigation  pipe, 
tongue  and  groove  Jomt  S-ft  lay- 
mg  lengths,  and  16,000  \mlts  of  14-In. 
turnout  headwalis  for  Yuma-Mesa 
predevelopment,  Yuma -Mesa  Dlx'is- 
Ion  Gila  Project  Arizonsk,  f.o.b.  stor- 
age yard,  approximately  five  miles 
south   of  Yuma. 


42—  MISC.  SUPPLIES  AND 

5/2/46  •  •   42 

BIDS  WANTED 

DAVIS  DAM  PROJECT.  Ariz-Nev, 
— UntU  May  31.  2  p.  m  bkls  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Customhouse,  Driver,  Colo., 
under  Spec.  1319  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Boulder  City, 
Nevada;  Kmgman,  Arizona,  two  sets 
of  carrier-current  telephone  appara- 
tus for  Installation  in  the  Boulder 
Power  Plant  and  Davis  construction 
substation,  and  three  carrier-current 
bypasses  for  installation  at  the  Nel- 
son tap,  the  Searchlight  substation, 
and  the  Davis  tap,  Davis  Dam  Proj- 
ect, Arizona-Nevada.  The  apparatus 
will  be  installed  by  the  Government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others  $0.75,  not  return- 
able. 


5/2/46  •   •   42 

BIDS    POSTPONED 

CENTRAL  VALLEY  PROJECT, 
California.— Until  May  17  2  P.  M. 
(postponed  from  May  10,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Walker  R.  Young,  chief 
engineer,  Denver.  Colo.,  under  Spec. 
1201  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Sacramento,  Calif.,  at 
the  option  of  the  bidder,  electrical 
equipment  for  the  North  and  South 
substation.  Central  Valley  Project, 
California.  No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders ;  to  others,  $1.50,  not  re- 
turnable. For  particulars,  address  the 
Bur'eau  of  Reclamation,  Denver,  Colo. 


43—     MACHINERY  AND 
EQUIPMENT 

5/2/46  •  •  43 

BIDS  WANTED 

AUBURN,  Placer  Co.,  Calif.,— Un- 
til May  13,  2  p.  m.  bids  will  be  re- 
ceived by  the  U.  S.  Dept  of  Com- 
merce, Box  2002,  Sacramento  for 
radio  balloon  inflation  shelter  for 
U.  S.  Weather  Bureau  at  Auburn  In- 
termediate Airport. 


5/2/46  ♦    •       43 

BIDS  WANTED 

BOISE  PROJEX:t,  Idaho  —  Until 
June  4.  2  p.  m.  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  under  Spec.  1331  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
.shipping  point  or  f.o.b.  cars  at  Em- 
met. Idaho,  three  (3)  l,667-kv.-a.,  66,- 
000-to  2.400-voIt,  single-phase,  60- 
cycle,  oil-immersed,  self-cooled,  out- 
door-type    transformers,     each     with 


39— SEWERS 


5/2/46  89 

BIDS  WANTED 

SAN  FRANCISCO:  Until  May  15, 
2:30  p.  m.  bids  will  be  received  by 
the  Dept  of  Public  Works,  282  City 
Hall,  under  Spec.  20.078  for  replace- 
ment of  Clementma  St.  sewer  from 
6th  St  to  East  of  4th  St 
Work  involves: 

(1)  2305  im  ft  12"  VCP  sewer 

(2)  117    each   12x8-mch    Y-branches 

(3)  100  Im.  ft  6"  VCP  side  sewer 

(4)  33   lin.  ft   10"  VCP  culvert 

(5)  12  each  manholes  on  VCP  sewer 

(5)  1  maiihole  on  brick  sewer 

(6)  1    catch    basin    trap 

(7)  traffic  routing  work,  lump  sum 
Specs,  obtainable  from  office  of  City 
Engineer-  -  Ralph  Wadsworth,  City 
Hall,   upon  deposit  of  $10.00. 


39 


Roy  M.  Scott 

Heatinf;  and  Ventilating  Equipment 

Boilers  -   High  and  Low  Pressure 

Steam  Traps  •  Valves  •  Strainers 

Fans    •    Blowers    -    Heating    and 

Cooling   Colls 

Phane  MArket  2921 
"Tell  Us  Your  Problems" 

S23   10th   ST.,  SAN   FRANCISCO 


5/2/46  • 

BIDS    WANTED  m 

L^AGUNA  BEACH.  Los  Angeles 
County.  Calif.,— Until  May  29,  7:30 
p.  m.  bids  will  be  received  by  the  city 


•  *  40 


5/2/46 

CONTRACT   AWARDED 

UJS  ANGELES— Alcorn  Fence  Co., 
3340  San  Fernando  Rr.,  Los  Angeles 
at  $28,573.25  was  awarded  a  contract 
by  C.  H.  Purcell,  State  Director  of 
Public  Works,  Sacramento  for  the 
construction  of  (1)  }6,000  lineal  feet 
of  chain  link  fence  and  (2)  5  walk 
gates  on  the  Ramona  Freeway,  be- 
tween Macy  St,  and  Indiana  Ave., 
in  the  City  of  Los  Angeles,  a  total 
distance  of  1.9  miles;  (VII-LA-26- 
LA). 


•    •    40 


5/2/46 

CONTRACTS   AWARDED 

OREGON— The  Oregon  State  High- 
way Commission,  Salem,  Ore.,  has 
awarded  contracts  on  the  following 
projects  for  which  bids  were  re- 
ceived April  4  and  5: 

Adler  Construction  Co.,  Seattle, 
Wash.,  awarded  a  contract  at  |100,- 
767  for  the  construction  of  the  Mill 
Creek-Filler  Flat  section  of  the 
Warm  Springs  Highway,  FAP  No. 
F-309  (2),  Jefferson  and  Wasco 
Counties. 

C.  J.  Eldon,  Portland,  Ore.,  award- 
ed contract  at  $34,320  for  the  Wald- 
port  rock  production  project  on  Ore- 
gon Coast  and  Alsea  Highways.  Lin- 
coln County. 

Warren-Northwest  Co..  Portland, 
Ore.,  awarded  contract  at  $361,811  for 
the  construction  of  the  Klamath 
Falls-USRS  Canal  section  of  the 
Klamath  Falls -Lakevlew  Highway, 
FAP  No.    S-31   (3).   Klamath   county. 

K.  A.  Hemtz  Ctmstructlon  Co., 
Portland,  Ore.,  awarded  contract  at 
$208,473  for  the  construction  of  the 
Sprtag  Creek  HUl  section  of  the 
Dalles-Callfomla  Highway,  FAP 
No.  F-320   (2),  Klamath  County. 

T.  W.  Thomas,  Portland,  Ore., 
awarded  contract  at  $132,810  for  the 


43 


5/2/46  • 

BIDS  WANTED 

BOISE  PROJECT.  Idaho  —  UnUl 
June  5,  2  p.  m.  bids  will  be  received 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  1330  for  furn- 
ishing and  delivering  f.o.b.  cars  at 
the  shipping  pomt  or  f.o.b.  cars  at 
Mountain  Home,  Idaho,  two  25-foot 
by  22-foot  radial  gates,  with  5-lnch 
diameter  rollers,  pin  bearings,  10- 
Inch  wall  plates  with  butt  splices  and 
gate  sills;  two  40,000-pound  capacity, 
motor-driven  radial-gate  hoists;  for 
Instllation  m  the  spillway  of  Ander- 
son Ranch  Dam,  Boise  Project.  Idaho. 
The  gates  and  hoists  will  be  install- 
ed  by   the  Government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  l>ona  fide 
bidders;  to  others  $1.25,  not  return- 
able. For  particulars,  address  the 
Bureau   of   Reclamation, 


43 


5/2/46 

BIDS  OPENED 

BREMERTON,  Wash.,—  Spencer  & 
Morris,  5648  Alhambra  Ave.,  L.  A. 
at  (1)  $26,625;  (2)  $20,290;  (3)  $19,080; 
(4)  no  bid;  (5)  no  bid  submitted  low 
bid  to  Public  Works  Office,  Puget 
Sound  Navy  Yard,  Bremerton.,  un- 
der Spec.  17569  for  fumlshmg  3 
bridge  cranes  including  services  of 
an  erector. 

Harnischfeger  Corp.,  Mllwatikee  14, 
Wise,  at  (3)  $26,950  (4)  $24,100;  (5) 
$5  submitted  only  other  bid. 


43 


5/2/46 
COMPLETE   BIDS 

COLUMBIA  BASIN  PROJECT, 
Washington. — The  following  submit- 
ted bid  to  the  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec  1235 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Odair,  Wash.,  at  the  option 
of  the  bidder,  two  350-ton  double- 
trolley,  motor- operated  overhead 
traveling  cranes  for  the  Grand  Coluee 
power  plant,  Columbia  Basin  Proj- 
ect, Washington: 

The  Morgan  Engineering  Co.,  Al- 
liance, Ohio.  $252,750  and  $30  per  day 
for  engineer,  fob  Alliance,  1,190,000 
lbs. 

Whiting  Corp.,  Harvey,  111.,  $299,875, 
fob  Harvey,  1,248,000  lbs. 

Lakeside  Bridge  &  Steel  Co.,  Mil- 
waukee, Wis.,  $334,659  and  $35  per 
day  for  engtoeer.  fob  Milwaukee, 
1,186,000  lbs. 

Harnischfeger  Corp.,  Milwaukee, 
Wis.,   $492,950,   fob   Milwaukee. 

Anthony  M.  Meyersteln,  Inc., 
Brooklyn,  N.  Y.,  $546,000,  fob  Long 
Island  City,  N.   Y.,  1,600,000  lbs. 


5/2/46  •   •   43 

BIDS   WANTED 

CENTRAL-  VALLEY  PROJECT, 
Calif.— Until  June  7,  2  p.  m.  bids 
will  be  received  by  the  Bureau  of 
Reclamation,  Customhouse,  Denver, 
under  Spec.  1327  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Redding,  Call- 


FAIRBANKS- MORSE 

GENERATORS 


Manual, 

Remote  Control 

or  Fully 

Autom'atic 


Sizes  Up  To 

5.000  Watts  in 

Stock  for 

Immediate 

Delivery 

REASONABLE  DELIVERY  ON 
LARGER  QUANTITIES 

A.  LYoung  Machinery  Co. 

Ts/epkosas:  MArket  8228  •  8229 

1301  HOWARD  STREET  SAN  FRANCISCO 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  ^  DUSTLESS  -  NGN  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


666  Fiarruon  St. 


DO  5583 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phome:  DEUwte  7313 


Bay  Equipment  Company 

3254  East  Shore  Hitliway  .  .  .  Jurt  North  of  Albany  Hill 

Richmond,  California  Telephone  Landscape  5-2190 

DISTRIBUTORS    FOR 

Wooldridge  Manufacturing  Company 

EARTH  MOVING  EQUIPMENT 

Schramm y  Inc.       ^'^ 

AIR  COMPRESSORS  AND  AIR  TOOLS 

White  Manufacturing  Company 

ROAD  AND  STREET  MACHINERY 

Pettibone  Mulliken  Corporation 

CLAMSHELL.DRAGL1NE  BUCKETS  AND  DIPPERS 

SALES  -  RENTALS  -  REPAIRS 


FACILITIES    WITH    A   STRAN-STEU 


The  answer  to  your  immediate 
space  needs  is  built  ridbt  into 
this  economical,  all-stee),  arch- 
rib  building.  40'  wide  by  any 
length  desired,  in  sections  of  20', 
the  clear-span  "Quonset  40" 
provides  100%  usable  floor 
space  enclosed  in  sturdjy,  fire- 
safe  Stran-Steel  framing.  The 
framing,  easy  and  quick  to  erect, 
features  a  patented  nailing 
groove  permitting  attachilnent  of 
sheet  steel  exterior  by  the  sim- 


ple use  of  ordinary  hammer-and- 
nail  methods. 

The  "Quonsct  40"  is  a  per- 
manent building  providing  free- 
dom from  sag,  rot,  warp  and 
termite-destruction.  Low  in  cost 
and  economical  to  maintain,  it  is 
an  ideal  building  for  warehouse, 
factory,  machine  shop,  loading 
station,  fabricating  plant  and 
scores  of  similar  uses.  Whatever 
your  building  problem  is,  we*H 
be  glad  to  discuss  it  with  you. 


THE  "QUONSET  24^' 

This  adaptable,  24'-wide  'building 
is  available  with  open  side  —  with 
sliding  doors  —  or  with  adlid  side 
panels,  in  any  desired  lengtljis  in  ex- 
tensions of  12  feet. 


THE  "QUONSET  MULTIPLE" 

If  you  need  a  larger  building,  the 
"Quonset  Multiple"  can  be  expanded 
in  width  by  sections  of  20'6",  and  in 
length  by  sections  of  20'. 


PACIFIC  COAST  AGGREGATES,  Inc. 


2625  SIXTEENTH  STREET 

UNderhill  3650 


SAN  FRANCISCO 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and    Commercial 
—FREE    ESTIMATES— 

*       *       * 

Easy  Overhead  Door  Co. 

Phone  THomwall  Silt 
2808  San  Pablo  Ave^  Berkeley 


CONTRACTORS— Save  Money  and  Time 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET     I    •         SUtUr  8361  6AN   FRANCISCO 

PREPARED  BY  L e R CJ Y   SERVICE 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,  WE  DO  have  on 
hand  at  th's  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

James  C.  Franken  Co. 

1112  Polk  St.,  San  Francisco  9     PImim  CUUysloiM  6068 


ROOFING 


INDU8T1UAL  AND  COmiERCLAL  BUILDINGS 
COMPO«nON  AND  CORRUGATED  IRON  ROOFS  REPAIRBD 

it       -k       it 

Estimates  gladly  submitted  to  General  Contractors  on 

any  tjrp^  new  Construction 

DONNELLY  ROOFING  CO. 

6M  FULTON  8T^  BAH  FRANCISOO  Vhtmm  WAl»rt  tSM 


(" 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MAY  3.  1946 


BttildKng  Pc«n»iifts,  CcnttFactst ReccMrdetl  Hoiic^ 


BUILDINC  PERMTTS 

licati^Bs 


Appli 


8AN   FRANCISCO 


FLATS,  16,  2-8tory  frame,  $10,000  ea; 
E  19th  Ave  160  S  lloraga,  W  19Ui 
Are  195  N  Rivera,  W  l»th  Ave  101, 
176  S  Judah,  N  Judah  57.6  S  25 
th  Ave,  S  Rivoll  125  E  Cole,  N  17Ui 
St  74.11  E  Belvedere,  W  Cole  72.614 
N  17th  St,  W  Cole  102.9  S  Carmel, 


B  Cole  27.6  N  17th  St,  E  Cole  77.8 
S  ItTh  St.  E  Belvedere  464  S  Par- 
nassua  Ave,  E  Belvedere  102.7 14  8 
17th  St,  W  Belvedere  160  S  Rivelo, 
W  Clayton  62.6^4  S  17th  St;  N 
Carmel  176  E  Cole;  owner  and 
builder,  Henry  Ooeteer  Bldr,  Inc. 
320  Judah  St 


ALTER  office  in  home,  $2000;  1429 
4th  Ave ;  owner,  Dr  M  Olney ;  arch- 
itect, Chas  S  Pope;  contractor,  An- 
grus  Holden. 

DWELLING,  1-famiIy,  |1900;  rear 
1086  Church  St;  owner  and  build- 
er, John  Mason,  1086  Church   St. 

ALTER  store,  |3000;  485  Pine  St; 
owner,  Ames  Book  Store;  contrac- 
tor. Phoenix -Simpton  Co. 

METAL  sign,  $727;  1632  Market  St; 
owner,  Pittsburgh  Plate  Glass  Co; 
contractor,   Lalb  Signs. 

REPAIR  fire  damage  to  roof  and 
sidewall  of  church,  $8000;  1640  O'- 
Farrell  St;  owner,  I^ellenie  Pro- 
logonos  Apostllic  Ekxlesia ;  contrac- 
tor, Erbentraut  Sc  Simimers,  446  i 
SUth  St. 


owner  and  builder,  Chas  C  Wilson,  .SSinI'  *'  ^^ 

230   N  Slst   St.  I 

RESIDENCE.    $8800;     1187     Lennon;  1,^22    S^^^'^bV  •  "T  c'^e?'***^'* ' 

SSl''lS«''S:mo^t°^'"''   °   ^  i^    ^r    Sf^o^er^'Tll    Souls 
A^^  'r^taf^rUJ?-  36    Bas-    55,1^^=    ^^^^'   «^^   «»>«^    '^- 

!;?"To?n^-°™''«?f^*'Rf'**''°'''   "       2325    9th     St;     owner.     Abram.on: 
M  Johns,  1506  Sierra   St  dealer  ESd  Roeha  •  w  closet  •  w  h^ain  • 

RESIDENCE,  $4000;  959  Prevost  St;    b   tub;  iSxk!^  dotx,  w  basin, 

owner,    W    R    Wilder;    contractor,  1     755 
M  T  Allen,   745  Willow  St. 


ADD  rumpus  room  to  dwelling,  $800; 
1979  35th  Ave;  owner,  Alleps  Ged- 
ment;  contractor,  Pred  Gehrlng, 
444  Cayuga  Ave. 


BERKELEY 


DWELLINGS,   three,   l-story  frame,' 

$6000   each;    N   Los    Pklmos    314.8, 

366.8,  425.8  E  Burlwood;  owner,  E 

R  Rouda,  690  Market  St;  contrac- 
tor,  Herbert  A   Crocker,   681   Mar- 

St;  architect,  Vincent  Buckley,  110 

Sutter  St 
DWELLINGS,   three,    1-story   frame, 

$5600   each;    W   43rd   Ave   100,   125, 

160  S   Lawton;   owner,  R  Phillips, 

2S46A    Lombard;    contractor,    O    C 

Montandon,  2347  Vallejo  St. 
DWELLINGS,   two   1-story   fr,   $5600 

each;    E  47th  Ave  250,   275   South 

Taraval ;  owner  and  builder.  Straw-  j 

ther  Co,  Inc.  198  Oak  St ;  architect 

Sam  Postll,  3075  Geneva  Ave.  I 

ALTER  office  bldg,  $5000;  665  Sutter  I 

St;  owner  and  contractor,  Francis  i 

B  Quinn,  premises. 
DWELLINGS,  six,  Istory  frame,  $4,-  I 

800  each ;  W  42nd  Ave  300  N  Ulloa,  ' 

E   45th    Ave   200.   225   N    Wawona,  j 

E  46th  Ave  225,  250,  275  S  Irving; 

owner,   Atlas   Realty   Co,    1500   Ju 

dah ;     contractor.      Pacific 

Constr  Co,   1500  Judah   St 
dwellings;  12.  1 -story  frame,  $4,-  | 

000  each ;  N  Shields  15  W  Ralston,  ! 

NW   Cor   Shields    and   Ralston,   N I 

San  Luis  Ave  182,  207,  232,  257  W  1 

S«ui  Diego,  N  Shields  25  W  Ralston,    DWELLING,     $7500;     Saratoga     and 

NW   Cor  Shields  and   Ralston,   W  ;     Oak,    Saratoga    Tract ;    owner   and 

42  nd  Ave  300  N  Ulloa ;  owner,  At-  I     builder,    Stanley    Kipman,    Lomita 

las    Realty    Co,    1500    Judah ;    con-  !     Ave,    Saratoga. 

tractor,    Pacific   Coast   Constr   Co,  i  DWELLING,    $5000;     Monroe    Drive 

1500  Judah  St  i     off  101  Highway ;  owner  and  bulld- 

ALTER  cigar  store,  $992 ;   1002  Mar-  !     er,  E  W  and  L  A  Dalley,  Route  1, 

ket ;   owner,   Marx   Bros   Cigar  Co,  ;     Mountain  View. 

prem;   contractor,  Mullen  Mfg  Co.  [DWELLING,  $6000;  Saratoga -Simny- 

60  Rausch  St  !     vale  and  Walnut ;  owner  and  buiJd- 

ALTER  office,   $880 ;   1800  Army   St ;  '     er,  Ross   W  Owens.   P   O   Box  494, 

owner,  Gameraton  &  Green  Lbr  Co,  '     Saratoga. 

prem;  contractor,  Dinwiddle  Const  i DWELLING,    $4000;    Cor    San    Jose- 
Co.  Crocker  Bldg.  j     Los   Gatos    Road   and    Union   Ave; 
ALTER  dwelling,  $500;  405-7  Steiner;  '     owner   and    builder,   E    S. Carman, 

owner,  C  and  Jennie  Fleming,  405  J     Route  1,   Box  126,  Campbell. 

Steiner  St  ;  DWELLING,   $6500;   Esther   Ave   off 

ALTER   STORE.    $900;    862    Cole   St'      Hamilton;  owner  and  builder,  O  N 

owner,   J   Jacobson.   prem ;    buUder  '     Mikkelson,   1766  Park  Avenue,   San 

L  E  Niles  Co,  1001  Clement  St        '  i     ^^^^ 
ALTER  DWELLING,  $900-   2761  Dl-'-^^"^^^'    ^^^''    ^'    ^    Blk    A,    Vista 


DWELLINGS,  three,  5-room,  2347, 
2341  Sacramento,  $5600  each;  2766 
Dohr,  $6000;  owner  and  builder,  J 
M  Walker,  1631-D  University  Ave; 
architect,  Paul  Hammarberg,  No  2 
Norwood  Ave. 

DWELLING,  6-rm,  $7800;  2915  Shas- 
ta; owner  and  builder.  L  G  Fra- 
zler.   2020   Prince. 

ADDN.  $1200.:  1913  San  Antonio; 
owner;  Jean  Stafford,  prem;  ccm- 
tractor,  Marvin  E  Collins,  825  Gra- 
Isme  Dr,  El  Cerrlto. 

ALTER,  $7000;  2467  Warring;  owner. 
James     Malsmouth,     187     Purdue;  I 
contractor,  N  Martin,  Box  328,  Mill  i 
Valley;  plans  by  B  U  Harry. 

ALTER,  $700 ;  1201  6th  St ;  owner,  j 
H6ward  Jong,  prem ;  contractor,  ' 
California    Constr,    3380    Adeline,      i 

ALTER.   $5000 ;   2161  Allston ;    owner, 
Dr  G  K  Hargrove,  959  Spruce  St;  i 
contractor,  Bartlett  &  Hosking,  541  i 
Civic   Center,   Richmond;    architect 
J   L  Felciano,   4010  Montecito  Ave, 
Santa  Rosa. 
Coast  i  ALTER,    $1500;    2506    Haste;    owner 
'     and    contractor,    A    G    Loomis,    85 


RESIDENCE,  $5500;  360  University; 
owner  and  builder,  L  H  Bybee, 
475  N  13th  St 

RESIDENCE,  $6000;  471  Polheums; 
owner  and   builder,    M   O   Nodurft 

RESIDENCE,  $6000;  290  Wabash  St; 
owner  and  builder,  Albert  Darling- 
ton. 

ADDN  to  residence,  $1000;  255  East 
St  John ;  owner  and  builder,  Cart 
Angelo,  752  N  4th  St 

RESIDENCE,  $5500;  1612  E:ast  St 
James  St;  owner,  H  R  Townsend; 
contractor.   P  W  Wertzel. 

RESIDENCE,  $7500;  1440  Bird  Ave; 
owner,  Henry  Rose,  Jr;  contrac- 
tor, Ed  Delmaestro.  460  W  Julian. 

RESIDENCE,  $6000;  1124  CooUdge; 
owner  and  builder,  Howard  Waltz, 
Rte  4,  Box  338. 

DUPLEXES,  five,  $9000  each;  597-99, 
589-91,  585-87,  593-95,  581-83  N  2nd 
St;  owner  and  builder.  Geo  Kocher. 
6  N  F^rst  St 


SAN  CARLOS 


DWELLINGS,   35,   $6,000  and   $7,000; 


Euclid;  owner.  B  Crowther; 
dealer,  Scott  Co;  w  closet;  w  basin; 
sink,  showMT. 

1611  San  Pablo;  owner,  Dr  H  Perl- 
mutter;  dealer,  Merrill  Flbg;  three 
w  basins. 


OAKLAND 

NW  comer  MacArthur  and  West; 
owner,  Spiral  Sign  Co;  dealer,  Geo 
Markinson ;  25  water  outlets. 

621  6th  St;  owner.  East  Bay  Glass 
Co;  dealer,  J  A  Fazio;  8  fixtures. 

9001  K  St ;  owner,  G  Risdon ;  dealer, 
H  Sheridan;  2  fixtures. 

1439  78th  Ave;  owner.  Walker; 
dealer,  H  Sheridan ;  5  fixtures ;  3  gas 
outlets. 

2001  Drake  Dr;  owner,  Brecount; 
dealer,  W  Ruf ;  14  water  ouUets. 

2937     Nicol    Ave;     owner,    Bartey; 
dealer,  George  Campbell;  1  fixture. 
I     10304-10  Plymouth ;  owner,  ii  Shus- 
tek;  dealer,  J  Tancredy;  10  fixtures; 
6  gas  outlets. 

1147  E  14th  St;  owner,  Mavel;  deal- 
er, Durant;  2  fixtures. 

801  100th  Ave;  owner,  Borseig  Co; 
dealer,  H  Lee;  8  fixtures;  4  gas  out- 


Parnassus  Road. 


2071,  2063,  2087,  2079,  2055.  2047.  2015, 

2007,  2095.  2031,  2023,  2063,  2055.  2032,  [  lets, 

2048    Eucalyptus;    2047,    2031,    2007       Foot    of  5th    Ave;    owner.    Hurley 

Birch;  2016.  2024  Eucalyptus;  2071,    Machine  Co;   dealer,   Durant;    1  fix- 

2023.  2015  Birch ;  2072,  2080  Eucaly-    ture 

ptus;   2095.   2087    Birch;    2000.    2008,        i238   E    12th    St"    ownr,    D  Conrad; 

2056.    2064    Eucalyptus ;    2079,    2001    dealer,  Durant ;  5  fixtures. 

Bich;  2096  Eucalyptus;   owner  and  i      MacArthur   and    High    St;    owner, 

builder.  Gould  Constr  Co,  680  Lau-  i  Lee's  Steak  House;  dealer  E  J  Hoerst ; 

rell  St.  San  Carlos.  12  fixtures 

DWELLING,     $8000;     1655     Alameda  i     9025  G  St ;  owner,  Uncoln  Lumber 

de  las  Puglas;   owner  and  builder  jco;  dealer.  H  Salisbury;  31  fixtures; 

Healey  &  Allen,  San  Carlo.s.  j  4  g^s   outlets 

DWELLING,  $7000;  107  EdgehlU  Dr;        1424  9th  Ave;  owner,  Clark;  dealer. 


SANTA  CLARA  COUNTY 


owner  and  builder,  Baker  Constr, 
DWELLING,  $10,000;  2007  St.  Fran- 
cis Way ;  owner,  E  Anderson ;  con- 
tractor, Fred  H  Stremme  Co. 
DWELLING.  $9000;  372  Oakview  Dr; 
owner,  Frank  Schembri ;  contrac- 
tor,   Charles    Schembri. 


O  Zeis;  2  fixtures. 

328  Hanover;  owner, ;  dealer, 

B  Rankin;  3  fixtures. 


OAKLAND 


Electrical  Permits 


MEDICAL  BUILDING  (2 -story  55-  1 
room),  $61,000;  2961  Summit  St;j 
owner,    Dr    Robert    Green     Ubby,  | 


SAN  FRANCISCO 

„,  ,    ,.  ,.     T,,^         X.  i,j  c.  ,.     .     1848     2138   36th   Ave;    owner,    Da- 

Wakef leld     Bldg ;     builder.     Stolte,  |  ^^^^ .  contractor.  Pacific  Elec  Constr 
Inc.    8451    San    Leandro    St ;    plans    co ;  5  outlets ;  6  switches ;  8  plugs, 
by   Reynolds    &  Chamberlain,    3833  '     1349     §35   Market  St ;   owner,   Em- 
Piedmont  Ave.  j  porium ;    contractor,    Chas    A    Lang- 

STORES    AND    APARTMENTS    (2-    £ia  Co ;...._. . 
story     30-room),      $50,000;      4711-15  1     1850   '541  8th  St;  owner,  Llnde  Air 
Telegraph  Ave;   owner,  G  A  Hub- 1  products    Co;     contractor,     Chas    A 
bard,  4164  Telegraph  Ave;  builder,    Langlais  Co;  2  outlets;   1  switch;   1 
Stolte.    Inc.    726   Bank   of    Ameri^    plug. 
Bldg.  j     1851     Cor  O'Farrell   and   Stockton; 

TRIPLEX  (1-story  10-room).  $10,000;    owner,  O'Connor  &  Moffatt  Co;  con- 
3227-29-31    35th    Ave;    owner.    Art  [tractor,  Chas  A  Langlais  Co;  21  out- 


visadero;    owner,    Mr   and    Mrs    K  i     Grande;  owner  &  contractor.  Aud- j     Smithj    builder,    D   T   Groom.   2707  jets 

Heaton,  prem;  builder.  Henry  Arian  1t^^%t^t1t^  ^o9«P°^  ^',^^  ?*^?^ 
Construction  Co,  4142  Geary.  T^T»rTr.T  t  t^t^^     .oorLrw.    t  _„.   ,     t..-.__ 

ALTER  STORE.  $900;  291  Geary  St; 
owner,  Moss  Stores,  Inc,  premises; 
builder.  Mullen  Manufacturing  Co, 
60  Rausch  St. 

ELECTRIC    SIGN.   $827;    769   Monte- 
rey    Blvd;     owner.     Fred     Browne  '     'rencn,  *j<  tjoynion  Ave.  isan  . 
nremiaesr"  h?,uS»r'    SZl     ^ri"^.*:  !  GARAGE,    $1000;    150    S    McKee 


premises;     builder.    Neon     Mainte- 
nane  Corp,  755  Davis  St 


DWELLING,  $3200;  Lot  1,  Fairoaks 
Lane,  Los  Gatos ;  owner  and  build- 
er, S  H  Waring,  505  Aimer  Road. 
Burllngame. 

DWELLING,  $2000;  212  W  Latimer, 
Campbell ;  owner  and  builder,  Geo 
French,  337  Boynton  Ave,  San  Jose 

on 


76th  Ave.  [     1852     2525  Ocean  Ave;  owner,  Jen 

DWELLING  (1-story  5-room),  $8000;    gon;  contractor.  Grand!  Elec;  48  out- 
2023  Magellan  Dr ;  owner.  J  F  Pat-    lets ;  30  switches ;  36  plugs ;  service 
terson.   7938  Hlllmont   Dr;    builder,  '     i853     NW  Cor  40th  Ave  and  Kirk- 
Dale  E  Patterson.  jham  St;   owner,   B   Lewis;   contrac- 

DWELLING  (1-story  5-room).  $8000;  ,  tor.  Grand!  Elec; 

2017  Magellan  Dr ;  owner.  J  P  Pat-  j  i854  5012  Geary ;  owner,  Davis 
terson.  7938  Hlllmont  Dr;  builder,  Realty;  contractor,  Grandi  Elec  trie; 
Dale  E  Patterson. 


I     White;    owner    and    builder,    L    J  j  DWELLING  (l-story  5-room),  $6500; 


1855      1128    Taraval;     owner,     Mc- 


Sunserl,  80  Plckf  ord  Ave,  San  Jose.  |     4218  Collidge  Ave ;    owner,    Roland  j  Keon ;  contractor,  Edison  Elec  Const 

Co ;  6  outlets ;  1  switch ;  6  plugs ;  mo- 
tors; alterations. 

1856    2158  36th  Ave ;  owner,  Pattee ; 


oSner    John   o's?^van     nrP^^^^  *6500;     Lot    3,    Ferry-        Garshall,  2616  Charleston  St ;  build- 

owner,   jonn   Obuuivan.   premises;,     ^^„^    .„^.  ^Z,^^^  „„^  k..*/^^--   t  u        ^^    w  m  w^»>,o»■^.r.T^  Cc    «u»d  nranrt 


mont  Ave;  owner  and  builder*,  J  ±1 
Thlelman,  Rte  4,  Box  451,  San  Jose. 


er,  W  H  Wisheropp  Co,  584  Grand 
Ave. 


builder.     Neon     Maintenance    Corp, . 

AT  TTTR^^jTrvRTTQ     ATcr*    rkvnTT^vc  JDWELLING,  $4500;  Vasona  Heights,  i  DWELLING  (l-story  5-room),  $6000:    contractor,    Edison    Elec   Constr  Co 

SMW    97A\^^<^f.^^Z.^^^Iir^f'\     I»8   Gatos;    owner   and    builder,   E        5475    MacArthur    Blvd;    owner,    Gj 

»0UU,  Z78  Fost  St    owner  and  build-       -_,j  „  o—iii,    oik  ™,„  at    o-^   tV»=«  -      -  -       1 

er,  D  M  Sheldon  Co.  premises.  L^,^  t^    .'oSJS    2  '  ^,^J°^^ 

ALTER  STORE,  $75(^;  2056  Chestnut  P!^^?^^'  *^^=  !"k'',U^*«'"*" 
at-  n-amaf  A  A»,«»in  ii»«i^-r^  ^oga  Rd ;  owner  and  builder,  Henry 
St.    owner,    A    Angell,    1366   Fran-!     Bernard!,  Box  377-A,  Saratoga. 


owner,    A    Angell,    1366   Fran-  ' 

Cisco  St;  day  work. 
ALTER  DWELLING,  $750;  1021  Shot 

well    St ;    owner    and    builder,    Mrs  ! 

Bejlah  E  Kerrigan,  premises.  | 

ALTEat    DWELLING,    $600;    3167-60 1 

22nd  St;  owner,  M  E  Murphy.  3786 


DWELLING,  $5000;  Lot  2.  Latlmer- 
McBain  Tract;  owner  and  builder. 
B  W   Pounds,   Box   680,   Campbell. 

DWELLING.  $6500;  Lot  3.  Perry- 
mount  Ave;  owner  and  builder,  J 
H   Thlelman,   Rte   4.   Box  431.   San 


builder,   Irvine  Co,   1040  j     jose. 

JDWELLING,  $7250;  Lot  18,  Jordan 
Court.  Tract  189,  Los  Gatos ;  owner, 
W    M    McGlUlvray,    Jordan    Court  I 


Army   St 

Oak   St 
ELECTRIC    SIGN.   $500;    281    Geary; 

owner,  Nathsm  Dohrmann  Co,  prem-  1 

ises ;    builder,    Electrical    Products  1 

Corp.  910  Harrison    St  ' 

ALTER  STORE  AND  OFFICE,  $500 ;  i 

1001    Clement    St ;    owner.    B   New-  j 

man,  premises ;   builder,  L  E  NUes  ' 

Co,  1001  Clement  j 

CORRECTION :     It    was    Incorrectly  j  DWELLINGS,  42,  6-room  frame,  $5,- 

reported  April  30  that  the  contract  1     5^0  ^^h ;  Lots  1  to  42  Arden  Oaks 

had  been  awarded  on  the  following  1     unit    No    3 ;     owner    and    builder. 

/  *^'*m-^*  •       .  .    -„.  /v^     «-„  »,    '     Williams    &    Williams,    912    J     St, 

(ALTER   restaurant.   $25,000;   370-374  I     gacramento. 
Bush  St ;  owner.  Frank  Seput  and  \  gaRAGE,  stucco,  $1500 ;  N  470  ft  of 
Sons.    488    Pine   St;    architect.    Re-,     w    %    Lot   43,  Carmichael   Colony; 
sing   &   McGulnness.   488   Pine   St.)  ;     0^^^^   arid    builder,    Floyd    H    Ev- 


Thuman,   1212    54th    Ave ;    builder,  j     1857     955  Ppwell   St;    owner,    Man 
Owens   &  Hamilton.   3630  High    St.    Fung;    contractor.    Chas    Tick;    mo- 

DWELLING  (l-story  5-room).  $5000;  jtors. 
3840    Huntington    St ;    owner.    D    A  j      1858      110      Eimbarcadero ;       owner, 
Driggs.  3456  Guide  St ;  builder.  Wm  |  Shubb ;    contractor,   Chas   Tick ;    four 
Watson.  4750  Meldon  Ave.  j  plugs. 

STORAGE    SHED     (l-story).    $5000;  I      1859    1761  Sutter  St;  owner.  Abera; 
8275   San   Leandro    St;    owner   and    contractor,   Chas    Ylck;    12   outlets. 


builder.  Stolte,    Inc,    726    Bank   of 
America   Bldg. 


1860     39  Stockton   St;   owner,  Gay 
Shop;  contractor,  Frank  F  (Soodman; 


and   Jordan   Ave,  Los  Gatos ;   con- 
tractor, Carl  Llndholm,  Jr. 


SACRAMENTO  COUNTY 


BUILDING  PERMITS 


^       ans.  Route  5.  Box  7155. 


Granted 


SAN    FRANCISCO 


APRIL  30,  MAY  1,  1946 


I' WELLING,  5-room  brick,  $2000;  Ftn 
I     Lots    17    and    18,    Kennedy    Acres; 
i     owner    and     builder,     Paul    Curry, 
i      Rte  2,   Box   2200. 
{WAREHOUSE,  steel  and  cement,  $4- 

070 ;  NE  >4  of  Sec  15.  Twp  8 ;  owner 
!  and  builder,  R  O  Rohman,  Jr,  2618 
j  Sacramento  Blvd. 
'DWELLINGS.  5  5-room  frame,  $7000 
;  each ;  Lots  93,  142,  144,  200.  64  Coun- 
i  try  Club  Estates ;  owner  and  build- 
'  er.  Earl  Kelley,  3131  Lassen  Way, 
!     North    Sacramento.  j 

!  ADDN,   frame,   $1000 ;    Lot  6  Blk  16,  ! 
'     Rancho  Del  Paso ;  owner  and  build-  j 

er.    J    J    Zitt.   3820   Willow    St,    Del  | 

Paso   Heights 


SERVICE    STATION     (l-story    con-  133  outlets;  2  switches;  2  plugs;  serv. 

Crete),  $4750;  330  Webster  St;  own-  [     1861     395  Vermont;   owner.  David's 

er,  Bruno  Magnani ;  builder,  Stolte,  ;  Plate ;    contractor.    W    H    KIrsten :    1 

Inc,  726  Bank  of  America  Bldg.        'plug. 
FIRE  REPAIRS,  $2000 ;   4810  E  14th  j     1862     SE  Cor  Haight  and  Stanyan ; 

St:    owner,   Geo   Wynkoop.   4810   E  |  owner.    Hotaling   Estate;    contractor, 

14th    St ;   builder.  A   Salel.   10035  E  i  Victor  Lemoge ;   16  outlets ;   7   plugs ; 

14th   St  3  switches. 

ELECTTRIC    SIGN.    $900;    4801    Tele-        1863     281   Geary   St;   owner,   Dohr- 

graph    Ave ;   owner.    (2ameo   Enter-    mann    Commercial ;   contractor.    Vlc- 

prises.  Inc.  premises :  builder.  Neon    tor    Lemoge ;    alterations. 

Maintenance    Corp.    755    Davis    St.  '     1864     SE   Cor   Powell    and    Sutter; 

San  Francisco.  '  owner.   Sir  Francis  Drake ;    contrac- 

REPAIRS.    $760;    1916-18    11th    Ave; 'tor,   Matson   Elec  Equip  Co;    service. 

owners,    A    Hawkyard    and    M    K  j     1865     2379  Mission  St ;  owner.  R  E 

Cunningham,  1927  12th  Ave;  build-    Garland;  contractor,  Brite-Lite  Neon 

er,     A    J     Pearson,     2031    Fruitvale    sign. 
I     A-ve.  ;     1866     260  California  Street;  owner. 

I  ELECTRIC  SIGN.  $750 ;  1662  7th  St ;  !  White     Investment     Co ;     contractor, 


SIGN,   neon,  $996;   5150  Geary   Blvd 

owner,  Heyman  Bros  Real  Estate;  1 

contractor.    Neon    Mtce    Corp.    755  • 

Davis  St  j 

NEON  sign   for  cocktail  lounge,  $1,- 

200;    935    Fillmore    St;    owners,    B, 

JiitotlirN^n  ^J.  Ooi^tS*;.*'^"'  I     Rte  2,  Box  1495.  Del  Paso  Hgts. 
NSNMV.^for^nkSP'^^?ir^-    GARAGE,     stucco      $1250;     Ptn     Lot 
^v^'^vier     B^k    ofTm?;^^!''       ^''  Fruitridge   Park;   owner,   F  A 

Sn?rac?r'Ele?tri^l  "W^d^'co^;  \     ?^Ta^fl^!mni%l^'!Cte"T^^ 
910  Harrison   St.  ^^  CecchetUnl   Bros.   Rte   4,    Box 

EXTEND  fooUngs  under  columns  of  Lt^Tpp,     .,000-    Lot    3*     Oakvale- 
bldg.  $750;  NW  Cor  Geary  and  Col-  i  *^^5;fl^^'  A^^i^r^^^i^ri  e  Wmn-  i 
lins  Sts;  owner,  James   McLaugh- ;     ?'\?«':„«^„*^  J?"»l<**'^'i?*™''*  ^  ^*™P    I 
lln ;  contractor,  same,  3616  Jackson. 


owner,  W  F  Warren,  prem :  builder.  ;  Central  Elec  Co :  24  outlets. 

Ace  Electric  Sign  Co.  1219  13th  Ave.  :      1867      224    Sutter   St ;    owner,    W    & 

J    Sloane ;    contractor.    Central    Elec 

Co;  120  plugs. 

I     1868     62  1st  St:  owner,  J  Batt  Co; 
:  contractor.  Central  Elec  Co ;  3  plugs  ; 

8  outlets. 
I     1869     2142  Chestnut  Street;   owner. 

Wimp's;    contractor.    Neon    Sales    & 
.  Service  Co ;  sign. 

j     1870     1062   Hyde   St;    o-wner,   Hyde 
'  St    Market ;    contractor.    Malm    and 

Welter;    — 

1871      64    Toledo   Way;    owner.    La 

Fargue;  contractor.  Malm  &  Welter; 
'  2   plugs. 
I      1872      697    Mission;     owner,     Louis 


Completion  Notices 


SAN   FRANCISCO 

Recorded            •  Accepted 

May  1.  1946—182-4,  186-8  JULES 
Ave,  A  Nelson  to  whom  It  may 
concern May   1.    1946 


ALAMEDA  COUNTY 


DWELLING,    4-room    frame,    $3000 ;  j  Recorded'  Accepted  I  Barber    Shop;    contractor.    Ace    Elec 

i     Ptn  Blk  G.  Hagginwood  Sub  No  5 ;  .  May  2.   1946—17115  Santa   Fe   Ave.      !  Constr  Co ;  sign. 

owner  and   builder.  W   R   Boquist,        Havward,  Calif.  Wiggins  &  iwarsh      j     1873     Bet   33rd  and   34th   Aves    on 

to  whom  it  may  concern !  Taraval  St ;   owner,  Drury  ;   contrac- 

j^pril  24,  1946   tor.  Ace  Elec;  18  outlets;  18  swltch- 
Msiyiir  1946^2030  io3rd  Ave,  Oak-      jes;  16  plugs;  service.       ,,  ,^    ^,^  „, 
land.    Calif.    E   E    and    Kathryn      |     1874-79      2405-07-09-11-13-15    Chest- 
Nickels   to    C   A   Relnhard    Con-       nut;  owner,  Leven;  contractor  Lynch 

structlon  Co May  1,  1946  :  Elec ;  . — 

May  2,  1946—1006  Pardee  St.  Berke-      ',     1880     111   Sutter    St ;    owner     A    P 

ley   2.  Calif.  Oliver  &   Cobum   to      [Fisher;    contractor.    Lynch   Electric, 

I     whom  It  may  concem.J^.pril  29,  1946    alteratlona 


bell.   2830  Castro  Way. 


DWELLINGS,    six,    l-story    fr.    $5700 
each;   SE  Cor  Woodslde   Ave  and 
Fowler  Ave.  S  Woodslde  Ave  30  ,60. 
90.  120,  150  E  Fowler ;   owner,  C  R  1 
Haley ;    i^ans   by   Edw   M  Cooney,  1 
Hotel  Sutter;  contractor,  T  J  Brod- 
erlck.    1528    Cypress    Ave.    Burlin- ! 
gmme.  j 

NEON  sign  for  tavern.  $550 ;  447  Plhe 
St ;  owner.  Frank  Pucdnelll ;  con  - 
tractor.  QRS  Neon  Co,  690  Potrero. ' 

TRUCK  shelter,  l-story  fr,  $900 ;*B 
Rankin  100  N  Oaktale;  owner. 
Greater  City  Lbr  Co;  contractor. 
Wellnltc  &  DeNarde.  316  6th  St. 

DWELLINGS,  two.  l-story  frame, 
$6000  each ;  W  San  Diego  Ave  32.57 
S  San  Luis  Ave:  SW  Cor  San 
Diego  and  San  Luis;  owner  and 
builders.  Eugene  Vlgnati  and  F  C 
Frank.  4645  Mission   St 

ALTKR  book  store,  installation  of 
gas    line   for   heater,    moving   sink 


DWELLING.    5-room    frame,    $6600  ;|  May    2.    1946—905    66th    Ave,    Oak 
Lot  65  W  &  K  Tract  36 ;  owner,  R  j      jand  3.   Calif.   Fruitvale  Canning 


F  Smith,  4104  Franklin  Blvd;  con- 
tractor, E  E  Granz,  4104  Franklin. 

DWELLING,  4-room  frame.  $1200; 
Lot  21  Blk  28.  Del  Paso  Heights; 
owner  and  builder,  B  L  Tannehlll. 
Del  Paso  Hgts. 

DWELLING,  5-room  stucco.  $5000; 
Ptn  Lot  2  Blk  C,  North  Sacra- 
mento No  4;  owner  and  buUder. 
C  W  Famam.  2462  Knoll  St.  Nwih 
Sacramento. 

AUTO  COURT.  16-unit,  frame,  $28,- 
000;  Sec  33  Twp  10^  1000  ft  from 
Florida  Inn;  owner  and  builder,  F 
A  Lindauer,  Route  L  Box  562.  Fair 
Oaks. 


Co    to  Empire   Construction    Co, 

Ltd May  1,  1946 

May  1,  1946—5357  Foothill  Blvd. 
Oakland.  Calif.  Raymond  J  and 
Evely-n  M  CuUlns  to  Geo  J  Dall 


1881  Civic    Auditorium;    — -; 

contractor.  C  J  Holzmueller;  

1882  6821  Gear>-  Blvd;  owner.  Gal - 
vez  Wine  Co;  wmtractdr,  WonderUte 
Neon   Products ;  sign. 

1823-24  6208-10.  6214-16  Fulton  St; 
owner,  United ;  contractor,  Richmond 


endorfer May  1,  1946  ,  Electric ;   16  outlets;   16  switches    ;16 


SAN    JOSE 


RESIDEUfCE,    $6000;    320    Polheums 

St;     owner    and    builder,    Thos    L 

•  n/1  wiHnir    •iftftrt.   -t^A  1x^,7.^   c»    I     Mltchell  &  Co,  97  S  Santa  Clara  St. 

^.7*1"^;  S'??,^^/   ^"'°°    S^^i  RESIDENCE,    $9300 ;    805   N    7th    St ; 

owner,  M  Nagerada;  contractor,  Q 
Nishiura. 
RESIDENCE.     $7000;     958     Patricia; 
owner,    Victor    Cauhape;     contrac- 


owner.  John  F  Cluster 
REPAIR  and  remodel  3  flats  for  use 
as  hotel.   $3000;   U5S  O'Farrell   St; 
owner  and  contractor,  Otis  Applln. 
1742  Sutter  St 


DWELLINGS,  five  l-story  fr.  W^\  ^i?^J'!]nJ^^^'x^^£^^'\xh 
each;  NE  Cor  Garfield  and  Vic-  H^P^  to  residence^OO,  1«N  5th 
torla,  E  Victoria  40.  70  N  Garfield.  ^t;  o^yn®''  Virginia  Mc^l^ 
SE  cor  Victoria  and  Garfield.  B  ^°?S*=S^'  ^"^  "  Schwartz.  484 
Victoria  44  S  Garfield;  owner  and. ^"^^^  $7000  766  Minnesota 
builder.  Thos  J  Sullivan;  archl-  ^S^*^"*-^'  r.jT^h..iXr  ai^«- 
tect  Sam  Postll.  SOTS  Geneva  Ave.  I     ^''^''   ^^'^^'^  *^<*   ^'^^'^^^'  ^  ^   ^ 

ALTER  window  for  front  entrance.       ™^^  i  ^^^^        ^^    io70 

build   new   stairs   to  nasement  and  ,  HEalDis.NCJi.fi>,  lour,  »wuu  e»cn.  iuiv 


1018,     1024,    1030     Newhall     Street; 
owner,    Milton    Bngel;     contractor, 

Mr  Chang;    contractor.   Shang  G^^\^l^j^^S^  j^oOO;   971  Minnesota; 
•  ^^^  owner  and  builder,  R  R  Buchanan. 


roof  and  replace  partitions  In  flats. 
$3000;    883   Sacramento  St;    owner, 


ADD  basement  room  and  bath  and 
alter  bathroom  In  dwelUng.  $1900; 
304S  Scott  St;  owner,  Jos  Mclner- 
ney;  contractor,  Hocking's  Service. 
2216  Clement  St. 


602  S  5th  St 
RESIDEU4CE.    $7000;    90   N   S4th    St; 
owner   and    builder,    Fred    Gorton. 
Santa  Clara-Loe  Gatos  Road. 


Non-ResponsilMlity 


SAN  FRANCISCO 


May  a,  1946— N  GREEN  ST  80-1  E 
Stockton  St  Irene  Chlappellone 
as  to  Improvements  on  property. 

April  30.  1946—1001  CLEMENT  St. 
Birdie  P  Newman  as  to  improve- 
ments on   property. 


ALAMEDA  COUNTY 


May  2.  1946—1480  E  14th  St  San 
Leandro.  Calif.  San  Leandro  The- 
ater. Inc,  as  to  Improvements  on 
property. 


Plombiiig  Permits 


plugs ;   service 

1825  1430  Van    Ness   Ave;   owner., 

™ .,;   contractor.   Atlas   Heating   & 

Ventilating  Co;  motors. 

1826  977  Lombard ;  owner.  E  Sten- 
dell;  contractor.  Atlas  Heating  A 
Ventilating  Co;  motors. 

1827  Ocean  Ave  and  Lagunitas; 
own«r. ;  ccmtractor.  Atlas  Heat- 
ing A  Ventilating  Co ;   motora 

1828  1994  Oakdale;  owner, ; 

contractor.  Atlas  Heating  A  Ventilat- 
ing Co;  motors. 


mi^    JtMfautierBt;  owner.  Pacific    ouUeis;    8    switches;   1A   fixtures;    i    h/iJ4A 
Elevator  Co;  contractor.  H  S  TitUe;   plugs;  4  motors. 

~'\afu^    -^  %^     *  ***     ^^"^  Ridge  Road ;  owner,  U  C 

1830    ao  Montgomery;  owner.  Mills    Students     Coop;     contractor.     White 
Estate.   Inc;   contractor.  H   S  "nttle;  lElec;   9  outlets;   2   switches;   9  fix- 


Tf 


2  outlets. 

1831-33  Various  locations  «md  own- 
ers; contractor,  WonderUte  Neon 
Products  Co;  slgna 

1834-40  Various  locations  and  own- 
ers; contractor,  Neon  Maintenance 
Corp;  signs. 

1841  855  Ortega;  owner,  Almquist; 
contractor.  Arc  Electric  Co;  9  out- 
lets. 

1842  225  Bridgevlew  Ave;  owner, 
Kolsberg;  contractor.  Arc  Electric; 
13  outlets;  11  switches;  13  plxigs. 

1848  W  Ralston  200  N  Randolph; 
owner,  Fred  Thorinson;  contractor. 
Arc  Electric  Co;  _ 

1844  398  Post  St ;  owner,  Cosgraves ; 
contractor.  Ace  Elec  Const  Co ;  3  out- 
lets. 

1845  15(X)  Fillmore;  owner,  Gross; 
contractor,  Ace  Elec  Const  Co;  3 
outlets. 

1846  1632  Market  St ;  owner,  .  ..„ ; 

contractor.    Beacon    Electric    Co;     1 
outlet;  2  switches. 

1847  320  California  St;  owner,  J 
CahiU;  contractor.  Pacific  Elec  ft 
Mech  Co;  854  outlets;  295  swltohes; 
418  plugs. 


tures;    5    plugs. 

41  2915   Shattuck;   owttM",    

contractor,  White  Elec;  1  sign. 

42  2M0   Channing;    owner 

contractior.  White  Elec;   12   plugsw 


EngiiKeriiig  SedieB 


OAKLAND 
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BIDS    OPENED 

ALAMEDA  COUNTY.  Calif.— A.  J. 
Clausen,  686  Crafmont  Ave.,  Barka- 
ley,  at  $2,895  suomitted  low  bid  to 
the  State  Division  of  Highways,  J. 
H.  Skeggs,  District  Engineer.  2001 
Van  N^  Ave.,  San  Francisco,  for 
rental  df  one  water  tank  truck  of 
not  less  than  1000-gal.  capacity  for 
approx.  150  hours'  use  on  £  14th  St. 
bet  San  Leandro  and  Hayward. 

Other  bids  were: 

Bruno  Sklbo,  $2.95. 

A.  Soda  A.  Son,  $4.14. 


37293  275  12th  St;  owner,  Sousa 
Bros ;  contractor,  Spott  Electrical  Co ; 
sign. 

37294  744  28th  St ;  owner,  Dr  Shep- 
hard;  contractor,  Manning  &  Whit- 
aker;  transformer. 

37295  6356  Florio;  owner,  Frede- 
rickson ;  contractor,  Manning  &  Whit- 
aker;  transformer. 


5/3/46  ••    4  8 

BIOS   OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  equip- 
ment a.si  follows : 
QUO.  50646: 

Eklwafd  R  Bacon  Co.,  Jaeger  14, 
$3535.40  on  each  Req. ;  14  cu.  ft  capa- 
city; delivery  30-60  days;  no  discount. 

Moore    Ekjuipment    Co.,    Kwik-Mlx, 


37296  605   Prospect;   owner,   John-    .  .,,„,„  „ 
son;    contractor.    Manning   &    whlt- 1 'l®*^-^^  on  all  Reqs. ;  10-ft  capacity; 
aker;  transformer.                                     j  includes!  sales  tax;  60  days  delivery; 

37297  6025  Rockrldge ;  owner.  Bor-    ^°  discount 


Standard  Machinery  Co.,  CMC-10, 
I  $1590  on  all  Reqs. ;  120  days  deliver>' ; 
I  discount  2  per  cent  30  days. 


desono;  contractor,  Manning  &  Whit- 
aker;  transformer. 

37298  582  Athol;   owner,  Johnson;  o.,^o« 
contractor.     Manning     &     whitaker;  ;  QUO.  50644.  REQ.  26586: 
transformer.                                                 /     Coast     E!qulpment    Co.,     ourch-10. 

37299  581  12th  St ;  owner.  Aztoo  ;  ^^0  each ;  hitches,  $13  each ;  60  days 
Bar;  contractor.  Manning  &  Whit- !  delivery ;  discount  2  per  cent  30  days, 
aker ;  sign.  |     Spears  -  Wells    Machinery.    Hiway, 

37300  1195  7th  St ;  owner.  Mother's  i  *S43 ;   hitches.  $13 ;  3  weeks ;  net 
Cafe ;  contractor.   Manning  &  Whit-  1     Industrial  Equipment  Co.,  Buckeye 
aker  •  sign  Spreader,     $587.30 ;     agitator,    $56.57 ; 

37301  7320  E  14th  St;  owner.  E  I  |  truck  hitches.  $8.33;  carrier,  $l37; 
Carter;  contractor.  Manning  &  Whit- 1  freight,  $40;  60  days  delivery  from 
aker:  sign.  .  factory;  net 

37302  W  Washington  100  N  7th  St ;  I  A.  L.  Young  Machinery,  Bema 
owner,  Walter's  Cafe;  contractor,  Champ  No.  10,  $1053.60;  Includes  4 
Manning  &  Whitaker ;  sign.  !  hitches ;  30-45  days  delivery ;  discount 

37303  4251    Knoll ;    owner,    Crowe ;  1 2  per  ceht  30  days, 
contractor,  special  owner;  5  plugs.       1  QUO.  50428,  REQ.  16851: 

37304  7355  MacArthur ;  owner,  Yee ;  i  Shaw  Sales  &  Service,  Blau-Knox 
contractor.  General  Neon  Lite  Co ;  general  purpose,  $888 ;  1  day  delivery ; 
glgn  !2  per  cent  30  days. 

37305  700  Franklin  St;  owner.  Eagle  i  Owen  Bucket  Co.,  M.  Owen  123  with 
Cafe ;  contractor.  General  Neon  Lite  !  jacket  and  bottom  teeth,  $792 ;  with- 
Co;  sign.  Sout  jacket,  deduct  $31;  alternate,  M. 

37306  8819  E  14th  St;  owner.  Dash- i Owens  26,  $827;  jacket  and  bottom 
ler;  contractor.  General  Neon  Lite  |  teeth  iilcluded;  without  same,  de- 
Co;  sign.  duct  $40;  discount  2  per  cent  30  days; 

37307  149   12th   St;    owner.    Liquor ;  immediate  delivery. 

Store;  contractor.  General  Neon  Lite  1     Garlin^house.  Owen  123-M,  $793.50; 
Co ;  sign.  j  30  days  net. 

37308  701   Washington    St;    owner.  ;  ^«";^o»'-R;^*^*"i,*Mc^^ 
Reliance  Realty  Co;  contractor.  Gen-  [Johnson  g«°Yf »  fv  Tr  'i^i^M- 
eral  Neon  Ute  Co;  sign.  |     M.  C^  McCaffrey    MC  FD.  $599.50. 

37309  706  Franklin;  owner.  French  I  o^daydeluerj  .net. 
Quarter:     contractor,    Geneari    Neon :     ^«*Thatro.  Owens  123^  $79^ 
Lite  Co;  sign.  jdays  delivery;  discount  2  per  cent  30 

37310  '271  E  14th   St;   owner,   Tur- jdays.  _  wllliama    lO-M     1786- 

lock;  contractor,  Spott  Electrical  Co;  L^„  ^^'^*''ji«^,  nf 
.  '^  I  60  days ;  no  discount 

3?311  1255  MacArthur;  owner.l  Smiths  Booth-Usher,  Owens  19-26. 
Quln-s;    contractor,    Spott    Electrical   r794«J  d->«^!"^^^ '  °*^, 


Co;  sign. 


Coast    Engineering     &    Equipment 


3V3T2  7431  MacArthur:  owner.  Black  ijo    Hayward  Model,  $814;  60-70  days 


Sc  White ;  contractor,  Spott  Electrical  i  Itto^Y-fLi  k?'' 

87313^2400  High;  owner,  Universal  |      Four- Wheel    Drive    Co.     ^^^ 
Liquoj^  contractor.   Spott   Electrical  ,  g^^^622^.^*JJ^  ^O.^Req^  27^^t^^^^^^^^^ 

87814     8864   Grand;    owner,   GnuidJJ*^;  "".Jif^""^" 
fri^al'^cr^ig^^"'"''"'   ^^°"  '''^' [^ItrtTkc^uipment    Co.    Oshkosh 

37315  366  G^tnd  Ave;  owner,  Clyde  ,  f-^OJ- ^°  ,I"''"°c7^^i;»'""'ri  • '°to 
Mack  Uquor;  contractor.  Spott  Elec-  i  Sa"  Bernardino,  $7584^80  each  to 
trical  Co  ■  1  outlet  i  ^°^^  Bisihop  Reqs..  $7629.20  each ;  in- 

37316  12121Washlngton;owner.De  eludes  freight  prices  of  *3W.80  to 
Lane  Jewelers;  contractor.  Joseph  ' Fresno.  Hollywc^  and  San  Bernar- 
Taloff;  4  fixtures.  i  dmo,    a«d    $^.20    to    B-JoP^    ^hree 

^^     .  „  «     ,       delivered  m  September,  1946,  and  six 

37317  1417  Franklin;  owner.  Peck;,^^  fj^gt  half  of  1947;  discount  1  per 
contractor.   Joseph   Taloff ;    1    outlet ;  '  ^^^^^  ^q  days 

1  switch;  1  fixture;  1  plug.  '     crook     Co..     Marmon   -  Harrington 

37318  2415  Valdez;  owner  Budhl ;  ;  j4jj-554 ;  no  bid  on  first  three  Reqs.; 
contractor.    Spott    Electrical    Co;    2   ^5^53  ^^^j^   ^^   Fresno,    North    HoUy- 

P^«i5f,«     ,r„»«  «        T^  ,-,  a        wood,    sun    Bernardino   and    Bishop; 

37319  5830  San  Pablo;  owner    San  ^.g  ^,^^^  delivery;  no  discount 
Pablo     Cleaners;     contractor,     Spott  |  gp^^^^.^^ug     coleman     G-55.    price 

«--li*^*lv«9°i^^^:  -.T.     -_    i  based  on    two    trucks    per   car ;    price 

37320  905  Jth  St ;  owner,  Vlerra :  ^„  ^^^  ^^  ^^  ^^^^^  ^o  Redding.  Sac- 
contractor,     Spott    Electrical    Co ;     5   ramento,  Fresno  and  San  Bernardino 

P*"|S;,  .,^«  T,       J  /-a.«.        >s    S7032    each;    for    those    to    Bishop, 

37321  4366  Broadway :  owner.  Chris;  i^^jj^^  ^.j^;  price  for  15  to  20,  $6932, 
contractor  Spott  Electrical  Co;  out- ;  *„^  ^^  liishop.  $6970;  if  awarded  en- 
'*o*,L*«^,*i^H?^=  fixtures;  plugs.  ^^      ^^^^         j^^  j^  ,,5832  each  and  to 

37322  180  Grand  Ave;  owner  Strong  ;,3j^  ^^  ^^^  ^^  over  engine 
contractor,  Spott  Electrical  Co;  sign  ,^^^     ia.'id;    «Lrh  •    for    lockine    centei 

37323  2431  Peralta  St;  owner  and 
contractor,  Merco  Nordstrom;  1  mo- 
tor. 

37324  1147  Clarendon  Crescent ;  own-  .  .g, 
er.Peerle^Bullt-In  Fixture  Co;  con- I     Western  Traction  Co.,  Marmon  H- 
tractor.    White    Electric   Co;    altera-       ^^^^^g^g  ^^  g^„  ^^g^^^^j^^g  g,^. 

"°°*-  ;  cept    North    Hollywood ;    no    bid    on 

.  jthat    one);    for    hose    with    gage  and 

fittings    for    tire    inflation,    add    $lO 
;  each ;  delivery  24  in  120  days  and  12 


BIDS  WANTED 

PrUMAS  and  LASSEN  COUNTIES, 
Calif— UnUl  May  a  2  P.  IL,  bida 
will  be  received  by  the  State  Division 
of  Highways.  F.  W.  Haselwood.  dis- 
trict engineer,  1667  Riverside  Dr., 
Redding,  for  rental  of  one  dragUna 
excavator,  H-cu.  yd.  to  S-ca.  yd. 
capacity,  crawler  type.  gasoUne  or 
diesel  powered,  for  Intermittent  work 
in  Plumas  and  Lassen  Counties. 

Specifications  obtainable  from  th« 
above  office. 


Classified  Advertising 


PdSmON  WANTED 


ARCHITECTURAL  DBSIGNER. 
exp'd  in  RESIDENTIAL,  COMMER- 
CIAL and  INDUSTRIAL  DESIGN, 
would  like  contact  Exp.  to  DRAW- 
ING PLANS,  ELEVATIONS.  PER- 
SPECTIVES, WORKING  DRAW- 
INGS, eta  If  possible,  prefer  to  wortc 
at  my  studio.  Reply  Box  480,  c/o 
Dally  Pacific  Builder,     to  l^y  3  I94« 


ESTIMATOR,  GENERAL  OONTR. 

thoroughly     exper.     and     compMent 

BSzocllent   local  references,  and  r«a- 

on  for  change.    Reply  B«x  429  c/o 

)ally  Pacific  Bulkier. 

(4y^-3i;  6/1/46) 


WANTED 

^^—^—^  ■ — . —     -  -i  -   _  _ 

GENERAL  SUPERINTEENDENT 
FOR  CONSTRUCTION  OF  LARGB 
CONCRETE  OFFICE  BUILDING. 
REPLY  BOX  426,  c/o  Dally  Pacifla 
Builder.  4/26-29-36,  S/l-2/i/t 


BUILDING  CONSTR.  SUPT.  Reply 
ORdway   3600.  (tf) 


FOR  SALE 


%-yd.  WILLIAMS  DXL  DRAG- 
LINE BUCKET,  practically  new.  L 
T.  Vernon,  GArfleld  8007. 

(May  3-6-7-8-9  1948) 


Official  Proposals 


Construction  of  Certain  Conoret* 
Structures  to  Be  Erected  at  P.  C. 
A.  Plants  at  Eliot  and  KorUngor 


Sealed  proposals  will  be  received 
at  office  of  Paaific  Coast  Aggregates, 
Inc.,  Room  405,  80  Second  Street.  8ab 
Francisco,  until  5. -00  P.M.,  Mfy  15, 
1946,  In  connection  with  the  construe- 
tion  of  certain  concrete  structures  to 
be  erected  at  P.CJL  plants  at  Eliot 
and  Kerlinger.  Plans  and  spadfloa- 
tions  will  be  available  at  P.C.A  En- 
gineering Department,  Room  406,  88 
Second  Street.  San  Frandsoo,  oa  May 
1,  1946. 

Bids  to  be  received  on  the  aforo- 
mentloned  date  will  be  prtvataly 
opened  and  analyzed.  P.CJL  rsaarv— 
the  right  to  reject  any  and  all  bids. 
Successful  bidder  will  be  notified. 

(Bally  Pacific  Bulldar) 
(April  29-30,  May  1-3-8.  1M0) 


Building  in  the  Cyclotron  Ar^  of  th* 
Berkeley  Campus 


ADVERTISEMENT  FOR   BIOS 


add  $25(tt  each;  for  locking  center 
'  dif  f  erentlial.   add  $100  each  ;    discount 

$25  per  I  ruck  for  cash :  delivery.  20 
'  in  November,  1946.  and  20  in  Decem- 


Subject  to  conditions  prescribed  by 
the  undersigned,  scaled  bids  are  in- 
vited for  the  following  work  on  a 
Building  to  be  constructed  on  the 
Cyclotron  Area  of  the  Berkeley  Cam- 
pus, University  of  California.  Berke- 
ley, California:  (1)  (general  Construc- 
tion; (2)  Electrical  Work.  A  deposit 
of  $20.00  Is  required  for  eauSi  set  ef 
plans  and  specifications  issued.  No 
bids  win  be  received  after  2:00  p.m. 
Friday,  May  17,  1946.  Plans,  specifica- 
tions and  Information  available  at 
C  a  s  h  1  e  r's  Office,  Admlnlstratlou 
Building.  University  of  California, 
Berkeley,  beglnntog  FYlday  May  3, 
1946.  The  right  to  reject  any  and  all 
bids  Is  reserved.  This  project  has 
been  given  an  M-M  I*riority  Rating, 
WPB  542.  Serial  Number  2333644 
by  the  War  Production  Board.  The 
Owner  has  available  for  this  Job  all 
structural  steel,  most  lumber  re- 
quired, and  some  miscellaneous  mate- 
rials. 

THE    REX5ENTS    OF   THE 

UNrVERSITY  OF  CALIFORNIA 
(Dally  Pacific  Builder) 
(May  2-3-6-7-8-9-10,  1946) 


BERKELEY 


27     1902  2nd  St;  owner,  ;  con- |*°  «>  ^J^:  ^^Truck    Co      Oshkosh 

niitleU     2  switches-   8  fixtures-   two  ^°  September,  1946,  and  6  In  first  half 
pili^;  8  clreulJi  !<>'  1M7;  discount  %  of  1  per  cent  30 

29  710  Delaware ;  owner,  Albany  1  **y*-  -^_  ,  ,..  .„^  irwm  «tt  Musm 
Concrete;  contractor.  Conrad  Elec;  I  ^°''''-'^,^}  ^^^""'f^J^'J^ 
10  outlet; ;  10  switches;  6  plugs;  8 '  f»ch  ^o  first  four  destinaUons  no 
circuits  bid    on    San    Bernardino;    $6530.10    to 

30  2900  6th  St;  owner  and  con- ,  bi«hop  oh  Req.  9616  «^"d  °°  ^'^J" 
tmctor,  Duricee's  Famous  Foods;  slXi»«15  to  filshop;  delivery  September, 
motors.  :1W6;  no  discount 

31  1848  Sonoma;   owner  and   con-  "~~'^"~~ 

tractor,    L    S    Lawton ;    1    outlet ;    1   5/3/46  4  S 

switch;  3  plugs.  BIDS   WANTED 

32  2043    University ;    owner,      _.   •        OAKLAND.   Alameda   Co..    Calif.— 
contractor.    Rochester    Elec;    5    out- I  Until   May   15.   5:30  P.   M..   bids   will 
lets;  2  switches;  10  plugs;  9  ckts.      '  *>«   received    by    the   East    Bay    Mu- 

33  2327  Shattuck;  owner.  J  Arm- 1  "'^ipal  UtiUty  District,  Room  815. 
strong ;    contractor.    Rochester   Elec    >  ^^    1**^    St.    Oakland,    under    Spec. 

'  '  67  for  590  precast  concrete  beams. 


(AU  [  5050 


12  X  12  X  '/a-,  %;  and  H-ln. 

NOW  AVAILABLE    IN 

LOCAL    STOCK 


84  San  Pablo  Ave  and  Allston 
Way;  owner  and  contractor.  Foster 
it  Kleiser;  1  sign. 

85  San  Pablo  and  Parker ;  owner  i 


Specifications  obtainable   from   the 
above  office. 


and   contractor.   Foster  A  Kleiser;    1 
sign. 

36     1620  Cornell;   owner  and   con- j 
tractor.   W  and  M  Stallings;   6  out- 
lets ;  2  switches ;   1  circuit. 

87     1224  Oxford;  owner. ;  con- 
tractor. White  raec;  12  fixtures. 

18     2608  Benvenue;   owner.   

contractor.  White  Elec;  new  service 

S9     2518  Shattuck;  owner.  S  Love- 
land;  contractor.  White  Electric;   13 


BERKELEY 


615  Hearst;  owner,  Pacific  Guano; 
dealer.  J  A  Fazio;  w  closet;  urinal. 

2316  6th  St;  owner.  J  M  Walker; 
dealer,  J  A  Faxio;  w  closet;  w 
basin;    b    tub;    sink;   w   tub. 

2936  7th  St;  owner,  J  M  Walker; 
dealer,  J  A  Fazio;  w  closet;  w 
basto;    b    tub;    sink;    w    tub. 

1820  62nd;  owner,  Valentine;  deal- 
er, S  3  Jochums;   shower. 
1918    Untverslty;    owner.    Detmer; 


^M  tmM^  <,>m pUmt (m  *  te/tidffif  (t^tOmf  Ufmtf 

WAuNT  890a 


FLUORESCENT  PRODUCTS  CO. 


5  ?  5    6  P  L  Q  E  •    G  S 


:  •    f  Hi  "i  '  S-, 


IMMEDIATE  DELIVERY 
ftRAND  NEW— JUST  ARRIVED 

TRUCKS 

DRIVEN  FROM  THE  EAST 

Internatimal  Hanfester  Manufactured 

K-njMOTORS.  450  ou  is.  diipSoe*meiif.  143  HP— DmM* 
r«d«c««oB  TIMKEN  dHNfWol  CoavWoBal  4riv«— 10- 
liok  lUOD  wWeli— 1100  i  20  14-ply  TirM— WESTING- 
HOUSE  AirbrokM— FULLER  5-SpMd  Traasiiiissio^ 

IMMEDIATE  DELIVERY— WHILE  THEY  LAST 
BUY  YOUR  TRUCKS  FROM 

COOK  BROS. 

EQUIPMENT  DISTRIBUTORS 

4U  EAST  EIGHTH  STREET   •    OAKLAND  6.  CALIF. 

GLMicovrf  02S8 
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PLANS  and 
Speculations 


nA?***'^J5?l**-  ^^  expected  $200.- 
atai  «Kf**?'^  is  hoped  for  to  ^ 
available  here  for  airport  facili- 
ties  under  the  small  airports  bill 
now  before  the  President.  The 
city  manager  is  preparing  a  report 
SS'JSi  .that  Sacramento  needs 
fWO,000  m  improvements  to  pres- 
ent ports,  etc. 

oOo 

Red  Bluff:  Plans  have  been  com- 
pleted for  the  building  of  a  county 
*»»<>' camp.  L.  L.  Hunt,  Roy  Breese 
and  Earl  Lindauer  were  appointed 
to  investigate  proposed  sites  and 
report  to  the  Tehama  County  Farm 
Production  council.  State  aid  will 
be  used  in  financing. 
oOo 

Marysville:  A  program  for  de- 
velopment of  the  Cheim  Municipal 
airport  is  being  studied  by  a  spec- 
ial committee  with  the  help  of  the 
city  chamber  of  commerce. 
oOo 


^ailg  Pacific  |iuiKleri=i- 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST  ' 
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GROoy^Iil 


OUR   BLOCK 


Redding:  The  city  council  has 
voted  unanimously  to  lay  the  heavy 
traffic  problems  before  the  state 
legislature  and  the  state  highway 
commi.s8ion.  At  the  same  time  the 
proposed  truck  by-pass  through  the 


San  Francisco:  Plans  for  a  new 
47-mile  pipeline  from  Hetch  Hetchy 
to  Knight's  Ferry  in  San  Joaquin 
valley,  have  been  disclosed.  Re- 
ported cost  of  the  line  is  nearly  ten 
million.  The  60-iiich  line  wuuld 
double  the  present  city  water  sup- 
ply. 

— # , __ 


Urgency  Certificate  jSecond-Haiid  and 
Gives  Producer^  jSorphis  Materiak 
War  Surplus  Priority! In  Temporary  Homes 

Possession  of  an  "urgency  ccr-  [     Building  materials  going  into  the 

itificate"  for  the  purchase  of  gov-   conversion  of  surplus  war  housing 

emment   surplus   property   needed  I  and  barracks  to  provide  temporary 

•^  ««^M»«»..  wi  wic  iaxiiujr  IB  uaing  ^y  manufacturers  to  sustain  or  in-  'living  space  for  veterans  are  be- 

I  know  it  is  a  woman  because  i *^^®*s®  production  does  not  mean,  ling  held   at   minimum    levels,  the 

'    ■        "       '         necessarily,     that     the    certificate  I  National  Housing  Agency  said'  this 


PRJCE  15  CENTS  PER  COPY 


The  family  living  across  the 
street  has  a  new,  postwar,  stream- 
lined lawn  mower. 

it    i(    -k 
The  woman  of  the  family  is  using 
it.    I  know  it  is  a  woman  because  ,     - 

she  is  wearing  slacks.    Somehow, '  ['^^^^sarily,     that     the    certificate  I  Nati( 
a  woman  never  looks  quite  so  much  "?,l^^^  ^^''  ,^^.*.  the   material,   Ci-  j  week 

vh  '  -     •      • 


200,000  Temporary  Homes 
A.    goal    of    200,000    temporary 
The  picture  in  regard  to  procure-  i  accommodations  is  an  integral  part 
•     -  -  ,.  !  of  the  Veterans'  Emergency  Hous- 


like    a    woman    as    wiien    wearing '^'''^"     Production     Administration 

pants— unless  it  is  when  running.  .'^'^^'^^^  say. 

"k     if     it 

The  house  is  on  a  set-back  and  „,1^,^  ^"'^"'"^  '"^  '^^'t''^  to  procure 

grade,  giving  about  a  30-ft.  strip  !"i!"*  "6  8^f>vemment  s«n)lus  prop-  ;   -  "^    "-^- 

of  lawn  whioh  i^  '\  fppf  )iio.>,«»r.  nn  l*^^*>     ^^    manufacturers    changed/"^  rrogram. 

tL  house  end    thLnn    t^^^^^^^^  «"   April    5   when    the  i     So  that  only  minimum  supplies 

walk  end  ^'**^- •"  urgency    certificate"    plan    was  ^  of  materials  will  be   used   in   the 

^    ^    ^  created.  conversion  of  the  program,  JFPHA 

Gk^  j^„^  xi 1  u     •       1  is  following  this  polirv 

.  She  drags  the  mower  laboriously  ,     Before  that   date   both  veterans       ,     MatPri«l«,    xxf^^^':^ 
down  hili.  then  laboriously  pushes  and    dealers    had    preference    over  Lj~of  flmnor«il'  L^^^^ 

-.    -  -'  r — -6"  w„^    It  up  hill.    I  suppose  she  gets  this  linduvtrr    buyers     m     the    surolus   C         u    t^mporarj'  dwe,hngs  shall 

city    was   scuttled   by    City    Engi-    idea  from   having  heard  her  hus-  properties  field    But  under  the^^^^     ^^  wherever    possible,    tho.se    not 
neer  Henry  A.  Ross.  bank  remark  that  he  gets  a  closer,  iKceSafn  classes  of  V^^^^  f^i'^^^^^^   ^^^   permanent   construc- 

-oOo  cleaner  s  h  a  v  e  w  h  e  n  s  h  a  v  i  n  g  of  critically  scarce  items  are  giv-   ^'*'"' 

against  the  ^ard.  en  preference  over  all  other  class-  l     2— Where  materials  suitable  fcr 

*    *    *.         ^  les  of  buyers  in  obtaining  govern- i Permanent  construction  are  requir- 

Uf  course,  she  is  doing  the   vi.rk  ment  surplus  machinery  and  equip-  '^<*  i"  **»«  temporary  housing  pro- 

— but  It  would  be  easier  watching  ment  needed  to  sustain  or  increase  'Jn-am,   the    use   of  such    materials 

If  she  wouldn  t  do  it  the  hard  way.  their  production.  shall  be  reduced  to  a  minimum. 

ij  3— Materials  needed  for  the  tem- 

I  coold  watch  with  a  great-  The  National  Lumber  Manufac-  porary  housing  shall  be  obtained 
er  degree  of  relaxed  tran-  turers  association  has  issued  a  4- i  so  far  as  possible,  from  Govem- 
quillity  if  this  gal  would  use  point  program  which  might  serve  i  ment  surplus  stocks,  rather  than 
some  of  Mr.  Newton's  "grav- ,  as  a  guide  for  holders  of  certifi-    purchased  in  the  open  market. 


LIFT  PRiCE  CONTROL  ON 
SOME  STRUCTURAL  STEEL 


ity"  and   work  down  hill. 


Fabricated  structural  steel 
shapes  and  plates  of  the  types  used 
in  construction  of  bridges,  build- 
ings, and  erected  storage  tanks, 
have  been  suspended  from  price 
control,  effective  May  1,  the  Of- 
fice of  Price  Administration  has 
announced. 

These  shapes  and  plates  make 
up  a  substantial  part  of  the  initial 
cost  of  highway  structures,  and  in- 
dustrial and  commercial  buildings, 
and   similar   projects. 


cates  for  purchase  of  surplus  prop- 
erty.   The  association  says: 


■#■ 


SEMINAR  TONIGHT 


SlipERBEtL  ROOF  STRUCTURES 

niW6  ffiirtcentiv  St.,  Oakland,  Calif. 


The  1946  Architectural  Seminar 
will  meet  Tuesday  at  7  p.  m.  in 
the  Builders'  Exchange,  666  Mis- 
sion street.  =   --  —    -- 

Charles  St.  George  Pope  will  be  ^^^^^  ^^^  equipment.  It  does,  how- 
ti^e  speaker.  ever,   give    the    holder    preference 

over  other  classes  of  buyers;  but 
certilioates  are  issued  to  all  who 
qualify  and  holders  are  on  an  equal 


The   "most   acute  need*   of  vet- 
iiran?"  will  be  the  pruide  to  FPHA 
.w,     yr  ..-  ;  authorities    in    carrying    out     this 

1 — Urgency  certificates  are  Js- I  policy  ^   ' 

nH!li!r//r'*M'K^'^"'T*^"^-  r4P;-      Whenever     permanent      housing 

fur^Z^yt  cLtl'''^^^^^-^\^  availably    for    occuparrtf 

frn^    r1^n;on   ?l  w^T-  «^tf"^Vle|of   the    temporarv  structures    th^ 

Sw,-.'     w  c.^'''^"''^'''n  'V^'"'"'i<^0"^^^^^      imits    will    be    removed 

in     rPA   H  f  ""^r'    ^T    ^•i,^'  and  their  component  parts   chan- 

finn  Lf    n  Ii  f  ''^r    '^"'*'^'^:  '  "cled    iuto    permanent    honic    Con - 
tion  as  to  need  for  the  equipment  ii^,,-i-,-   „^   f,,,.  „-,   r^^coJML 

mu..t  be  shown  clearly.   Remember,  j^^^"^*'^"   LumWr  Ne"^ 

s  that  lunibo^r  re- 
the    200,000    con 


You  Know  llat 


Architect  Charles  F.  Strothoflf,  1855  Market  street,  ha»  chamred 
his  telephone  number  from  HEmlock  6164  to  UNderWIl  53?^.         *^ 

amino  Electric  Company  has  moved  to  new  quartets  at  274 
Brannan  street,  and  has  a  new  telephone  number,  DOuglas  ilYl. 

Ertentraut  &  Summers,  general  contractors,  have  taken  over  the 
ESS" « Jd  ^P™"'^?  owned  by  the  J.  Philip  Murphy  Corp  .corner  of 
^d  and  Pennsylvama  streets,  as  of  May  6,  and  have  moved  their 
offices  and  yard  to  these  more  spacious  quarters.  New  telephone 
number  is  ATwater  2420.  ^  cKnunr 

Erickson,  Phillips  &  Weisberg,  general  contractois,  haKe  moved 
to  their  new  office  at  3341  Telegraph  avenue.  Oakland.  tTelephone 
number  is  HUmboldt  1644. 


mu.n  be  shown  clearly.   Remember,!       "^'         t  nmlw./ 
too,  that  even  when  the  certificate       itptta  n^tiHIpfL 


Discuss  Architectural 
Licenses  in  L.  A 

The  State  Board  of  .Architectur- 
al Examiners  will  meet  on  May  10 
at  90f»  State  building,  Los  Angeles, 
to  take  final  action  toward  grant- 
ing certificates  to  practice  archi- 
tecture for  those  who  passed  the 
last  examination. 

The  written  examinations  in  Jan- 
uary were  taken  by  131  candidates 
for  certificates,  of  which  59  or  45^;^ 
of  the  total  passed  their  examina- 
tions. 

At  this  examination  there  were 
6y  persons  who  took  the  examina- 
j  tion  for  the  first  time,  and  of  the.se, 
20  passed  in  all  subjects. 

Rules  of  the  Board  require  that 
the  candidate  pass  all  the  exam- 
ination with  a  three-year  period. 
Of  those  passing  the  Written  ex- 
amination. 31  took  the  subsequent  i 
oral  examination  in  San  Francisco 
and  28  took  the  subsequent  oral 
examination   in   Los  Angeles. 

The  successful  candidates  will  be 
notified  immediately  after  the  meet- 
ing of  the  Board. 

Examinations  are  given  twice 


STATE  HOUSING  WORK 
REPORTS  PROGRESS 


,        .,    .  g    running    mill- j  year  and  t1»e  next  examination  will 

■  work,  will  be  approximately  262.-    be  June  24  to  the  27,  inclusive. 
,  000,000  board  feet.  j      Examinations  will   be  conducted 

I  To  date  the  aj?ency  has  claimed  i  .>5imultaneous]v  at  the  Universitv 
:r)nly  about  28,000.000  board  feet,  j  of  California"  at  Berkelev  ai'd  at 
all    surplus    property,    successfully 


basis,  so  it  probably  will  be  a  mat-  .  o,r«i^;„;.    +i,,"  ^"   „  *  '      ^    l"-'    •. 
of  first  come-first  .served  afSer  ^''''f'",^   !^\^    ^J'^"    "^^^'^f^    '''.    »^s 


tei 

;thp 


From  San  Francisco 
ENterprisc  10930 


■rom  other  exchanges 
TWinoaks  3622 


certificate   is  issued.  ' '^^T?"S   ^""^  emergency  housing. 

At    the    same    time,    only    tho^e 
"2— In   order  to  know  when  <le-    building  materials  not  suitable  for 
.sired  equipment  is  to  be  come  avail-  ,use  in  permanent  h/msing  consirnc- 
abie,  it  is  only  necessary  to  write    *""      '  '  ""       '" '' 

the  Regional  Otfice  of  War  Assets 
Administration,  listing  all  items  in 
which  iterested  and  requesting  W 
A  A  to  place  the  writer  on  the 
mailing  list  for  such  material.  The 
;  Regional   Office  should  also  be  re 


the    University    of    Southern    Cali- 
fornia at   I>()S    .Aticreles. 


BURKE  FORM  CLAMPS 


=-^ 


1^1**   ""llES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

TSOBryant  Street      .      Sag  Frunciscu       •       Phone  GArfleld  8768 


■^ESSfssranraBawsB 


^ftmCcft 


2. 


FLUORESCENT 

^€t  tu  MTwct^  tfoux  frloHt  (ax  a  ^eUnU^cc  U^HiiMf  teuf^tttf 

WALNUT  8900 


tion  have  been   a  I  heated   for  con 
version  of  surplus  war  housing  and 
■  barracks. 

!     FPHA  has  been  iriven  a  top  pri- 
lority  in  obtaining  g'overnment  sur- 
plus building  supplies  through  the 
!  Lanham    Act.     Under    Title    V    of 
j  this    legislation     Congress    appro- 
jpriated    $445,627,(K<I    for    conver- 
sion   of   200,000    iVmporary    dwell- 
ing units. 

I     "Quick  relief  is  needed  for  near- 
ily  2,000,000  families  who  are  doub- 
lled  up  and  the  many  who  are  liv- 
jing  in  crowded  and  unsanitary  con- 
ditions because  of  inabilitv  to  find 
homes    of    their    own,"    Philip    M. 
Klutznick,     FPHA     commissioner, 
said. 

Vets  Hard  Hit 
"Hardest  hit  in  this  crisis  are 
the  veterans,  who  have  been  at  a 
disadvantage  in  finding  homes  and 
now  urgently  need  them  to  re-es- 
tablish their  families. 

"In  these  circumstances,  every 
possible  step  is  being  taken  to 
make  up  the  housing  deficit  thru 

, e, „  e,„„„  ^„,  „„  v.».,o,  .private   building  of   standard   per- 

!  another  holder  of  a  certificate  may   manent  homes,  both  for  sale  and 
jbuy  the  equipment  first.  for    rental. 

I     "4 — Remember,  in  the  final  anal-  i 

j  ysis,  it  is  up  to  the  one  needing  '  '■ 

I  the  equipment  to  take  the  initia- 

|tive  in  locating  it,  obtain  the   ur- 

•  gency    certificate    and    get    there 

■first." 


quested  to  notify  the  writer  of  the 
desired  equipment  that  becomes 
available  in  all  other  regions  to 
I  which  the  writer  would  be  willing 
to  go  to  buy  it.  Otherwise  the  Re- 
Igional  Office  will  include  only  that 
i  material  which  becomes  available 
in  the  local  region.  Since  there  is 
necessarily  a  certain  amount  of 
variation  in  procedure  within  each 
region,  prospective  buyers  should 
make  it  a  point  to  get  acquainted 
with  the  personnel  at  regional  of- 
fices and  learn  of  any  special  pro- 
cedures in  effect. 

"3 — When  it  js  known  that  de- 
sired equipment  is  to  become  avail- 
able, immediate  steps  should  be 
takeji  to  obtain  the  urgency  cer- 
titicate.  When  it  is  received,  it 
should  be  submitted  immediately, 
for  although  it  is  good  for  60  days, 


FOR  RENT 

Combination  ^a-yd.  HOE,  DRAG- 
LINE. CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
360  Ocean  Ave.         San  Francisco 


John  D.  McLaughlin 

AND    ASSOCIATES 

CONSULTING    ELECTRICAL 
ENGINEERS 

1641    RUSS   BLDG.— exbreok  5712 
§20  Junipera   Serra  —  OE  1M97 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers  •  High  and  Low  Pressure 

Steam  Traps  -  Valves  -  Strainers 

Fans    -     Blowers     -     Heating    and 

Cooling    Coils 

Phone  MArket  2921 
"Tell  Us  Your  Problems" 

323    10th   ST..   SAN    FRANCISCO 


FLUORESCENT  PRODUCTS  CO. 

t02£  fiOLOEK  SATE   AVE..  SAN   FilANBISCO 


FULLER 

SHOWER 

DOORS 


tUe.  IteU 
tfou  can  ouff! 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


sasi^ 


iRUJin  PHinr  compnnv 

MAKES 

FiHE  pninT 

4th  &  Addison  Sts  •  Berkeley  1,  Calif.  "; 
Phone:  BErkeley  3440  /  1 


WARD   MAYFH 


STRUCTURES 

INCORPORATED 

'  220  Montgomery  St 

San  Francisco  4,  Calif. 
YUkon  0407 

SACRAMENTO   OFFICE 
^014  8th   St.— 'Phone   Sac.  38543 


EXPANSION 
JOINT  FILLERS 

Flexcell  Bituiiilnous  Fiber 
ond  Johns-Monville 
AsplMlt  Felt-SiM 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  ■  ILANKET  &  BLOWN  TYPES 

SUPPUERS  ft  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Te/epfcOM  KEIie9  2-3488 

1650  MacARTHUR  OAKLAND  I,  CALIF. 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strensth  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  ail 
details. 

lUPFULLCR   €.  CO- 


301  Miuion  Strc«« 
859  T«nth  Str««t 


Smi  Francisco      •      EXbrook  71 51 
Oakland        •        GLancour{0167 


S 

f' 


WESTERN 
ASBESTOS 

COMPANY 

c'S  Townjend  Sf.    Son  Franc-scc 
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If  imSljl    ^**  CoMf rolled  iMtflofof 
r%llll9VI    ^f  Cold,  Hoof  and  Sound 

Om  l«  Its  "Layer  Upea  Imyr"  to— Iftliaa  H  aftai^ 
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GUNN     CARLE     AND     CO. 

20  POTRERO  AVE.  UN.  S4M  SAN  PRANCISCO 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

BerkakySai?         1335  SIXTH  ST.,  Barikalay  2,  OJtf. 


A.  Earl  Washburn,  stjate  dirtx- 
tor  of  reconstruction  aipd  re-em- 
ployment^ reported  to  [  Governor 
Warren  last  week  that  i  the  state 
had  made  rapid  progresjs  in  pro- 
viding   emergency    meanis    for    re- 


houB 


ng  situa- 


lieving  the  critical 
tion  in  California. 

He  reported  that 
emergency  housing  .^.o.„w„.. 
adopted  at  the  special  itession  of 
the  legislature,  39  per  cont  of  the 
$7,500,000  appropriate<rto  aid  cit- 
ies, colleges,  and  local  ht  using  au- 
thorities had  been  allocated  at  the 


under     the 
egislation 


state's  share  in   setting 
navy,   and   federal   publi< 
being  erected   for   emergency 
by  veterans  and  their  families 


up  army,  I 
housing  j 

use  I 


PLUMBING  PRESIDENT 


O.  H.  Miller,  of  the  MilUer-Hays 
Co..    Stockton,   was    elected    presi 
dent  of   the   State    Assocjiation 
Master   Plumbers    during 
tiual    convention    in    I^os 
last  week. 

He  will    represent  the 
the  national  convention  iii|  Atlantic 
City,  May  27-30. 


of 

the   an- 
Angeles 

state    at 


Redamatioii 

On  Inspection  Tour 

Of  Construction  Sites 

_  \ 

A  tx)ur  of  the  Central  Valleys 
Project  is  being  made  by  Walker 
R.  Young,  chief  engin«er  of  the 
United  States  Bureau  of  Recla- 
mation, to  check  on  the  progrrets  of 
work  under  way  and  to  familiarise 
himself  with  the  sites  of  projects 
under  consideration. 

Young,  who  has  his  headquarters 
I  in  Denver,  is  in  charge  of  the  de- 
sign and  construction  work  for  the 
various  projects.   He  formerly  was 
supervising  engineer   for   the  bu- 
,  reau  in  Sacramento. 

HouainK  Is  Problem 
I     He  said  the  bureau  is  anxious  to 
j  proceed   with   the   construction   of 
{authorized  units  but  is  being  ham- 
pered by  a  lack  of  essential  mate- 
rials   and    necessary    housing    for 
labor  crews.   The  manpower  situa- 
tion has  eased,  he  staled,  *ut  the 
problem   of   housing   workers   con- 
tinues. 

An  initial  total  of  285  portable 
prefabricated  housii-j,'  units  has 
been  ordered. 

Young  has  visited  the  upper  end 
of  the  Delta  -  Mendota  canal  and 
visits  the  site  of  tht  Monticello 
Dam  of  the  Yolo-Solano  project 
today.  Later  he  will  visit  Shasta 
Dam.  and  the  Klamath  Project  in 
Southern  Oregon. 

Will  Install  Generators 
He  said  the  bureau  intends  to 
install  two  generating^  units  and 
three  drumgate-,  in  Shasta  Dam 
this  year.  The  di  -  will  per- 
mit additional  >  .  ;  800,000 
acre  feet  of  water.  The  generating 
units,  built  for  Shasta  Dam,  were 
installed  in  Grand  r.i  :]ee  Dam 
during  the  war. 

He  declared  it  is  ht.ptd  the  Con- 
tra Costa  Canal  can  be  completed 
in  1947  and  that  plan.';  are  under 
way  for  proceeding  with  the  Delta- 
Mendota  Canal  and  the  Keswick 
Dam.  J  -  2t 
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STEEL  COMPANY 

1750  ARMY  ST.,  SAN  FRANCISCO 


COASTWIDE     FACILITIES 


ANNOUNCEMENT 


We   have  moved   to   our   new 
location  at  22nd  and  Pennsyl- 
vania  Streets,   San    Francisco, 
California. 
Telephone:  ATwater  2420 


ERBENTRAUT  &  SUMMERS 

GENERAL  CONTRACTORS 


The  ORIGINAL  Pre-sealed  Insulated  Pipe 


Sot   Maintenance-Free  Service  in 

Underground  and  Exposed  Steamy 

Hotwater  &  Refrigeranf 

Piping  Systems 


Wriit  lor 
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TarUcklars 


TKAOE    MARK 


DURANT  INSULATED  PIPE  COMPANY 


RLNNTMtDt  I' 


■/fc.O    AlTC     Zf- 


NEIL  H.  HeTERSON  COMPANY 

I12f  R>LSOM  STIEET  SAN  WANCISCO  3.  CAUf. 

fktti»«  UNdM^R  MM 

Washington,  Ormgon  ami  TorHtMy 

of  Alaska: 

E.  H.  LANQDON   COMPANY 

•66  D«xt*r  Hartoo  Bttilkting 
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Hughes-Porter  Building  to  house 
stores  on  the  ground  floor  and  of- 
fices and  apartments  In  the  upper 
stories. 

Owner— R.  E.  Hughes,  Hughea-Por- 
ter  Bldg.,  Reno,  Nev. 

Architects  —  Blanchard,  Maher  & 
Lockard,  232  W.  1st  St,  Reno  Nev. 

Contractor— Walker-Boudwln  Constr. 
Co.,  38  Granite  St.,  Reno. 

Roofing— R  L.  Seltzer  Roofing  Ca, 
1205  W.   2nd,   Reno,  Nev. 

Plumbing— Savage  &  Sons,  Inc.,  828 
S.   Virginia,   Reno. 

Electric  Wiring— MolUen  &  Fitch 
Electric  Co.,  285  S.  Virginia,  Reno. 

Heating  and  Sheet  Mettal— Heating 
&  Air  Conditioning  Co..  263  Sierra, 
Reno. 

Tile  Work— Reno  Tile  ft  Marble  Co., 

215    W.   Pueblo,    Reno, 
j  Glass— Alpine   Glass    Co.,    324   EL  4th 
I      St.,  Reno. 

'Hardwood  Floors — Geister  Hardwood 
Flooring  Co.,   426  K  8th   St,  Reno 

Iron  Grille  Work— Martin  Iron 
Worlcs,   300  Morrill   St,  Reno. 

Grading— Earl  Games  Co.,  1380  Hum- 
boldt, Reno. 

Foundations  &  Concrete — Christian- 
son  Concrete  Co..  234  Gardner, 
Reno. 

Lumber — Home  Lumber  Co.,  275  Ral- 
ston, Peterson  McCaslin  Co.,  401  E. 
6th,  &.  Washoe  Lumber  Co.,  500 
Evans,  Reno. 

Mill  Work— Builders  Mill  Inc..  311 
North  Park  St,  Reno. 

Hardware — Bradley  Hardware  Co.,  W. 
Plaza,    Reno. 

Lathing  &  Plastering — Tyler  Plaster- 
ing Co.,  Reno. 

Elevator — Otis  Elevator  Co.,  Reno. 


5/*/*8  •     9 ,     tary    school    buildings    at    the    El 

BIDS  WANTED— TO  BE  OPENED         Centre,  New  Marengo,  Las  Flores, 
**AY  15,  7:30  P.  M.  J     Lincoln   and   Oneonta  schools   and 

SCHOOL  ROOFING  j     rebuilding  the  Marengo  schooL 

COALINOA,  Fresno  County,  Calif.        Architect-not   selected. 
(1>  asbestos  roofing  on  the  flat  part ;  Owner— City  of  South  Pasadena, 
of  the  senior  high  school  buUding  ^     The  City  voted   bonds  April  23  In 


the  amount  at  $560,000  proceeds  of 
which  will  be  used  to  finance  above 
construction. 


and  on  the  library  roof  of  senior 
high  school  building;  (2)  asbestos 
type  roof  for  the  north  junior  col- 
lege building. 

Owner — Coallnga  Union  High  School  '  5/6/ 4« 

District,   Charles   L.   Kaiser,   secre-  |  BOND    ELECTION 

^T-,  i  SCHOOL   BLDGS. 

Specifications  on  file  in  the  office  j  el  CENTRO,  Imperial  County,  CaL 

of  the  superintendent  of  schools.  j  ConstrucUon      of     new      elementary 

Each  bid  must  be  accompanied  by  l     school   facilities 

bidder's  bond  or  ctertif led  check  made   Owner— The  El  Centre  Unified  School 

payable  to  the  clerk  of  the  district  in  ;     District 


amount  equal  to  at  least  10%  of  bid. 


Architect— Albert  E.  Hansen,  832  S 
Glendale  Avenue,  Glendaie. 
The  school  district  will  vote  May 
17  on  a  proposal  to  issue  bonds  in 
the  amount  of  $300,000  proceeds  of 
which  will  be  used  to  finance  con- 
struction. 


5/6/46  •    • 

BOND   ELECTION 
SCHOOL  IMPROVEMENTS 
STANISLAUS  COUNTY,  Calif. 
Alterations   and    additions   to   school 

buildings. 
Owner — Sylvan  Union  School  District  1 5/g/4« 

Ar°/hft^''Nltf  5v«n'^-  i^OND   ELECTION   PROPOSED 

Si  !S;::;S^lSX'  ^^n   w   „^^|  remodel  school  cost  $50,000 

The  school  district  will  vote  May !     SACRAMENTO,      Calif.      Fremont 

Sp°;jJ»,^?^f  «oJ°nJf' "rfroS^^  J^  Elementary  School,  24th  and  N.  Sta. 
whioH^uM  ,f2;?^«^«n^t!^  th!  Remodel  elementary  school  building 
rSf^  J^  be   used    to    finance  the   j„^^    ^^^    administration   building 


•  • 


above  work. 


Trade  School.  22nd  and   Bartlett 
Fluorescent    lighting   system    in    4th 

floor  drafting  room- 
Owner— Department  of  Public  Works 

Room  282,  City  HalL 
Architect— Dodge  A.  Rledy,  city  arch- 
itect, City  w»n 
Contractor— H.    C.    Reld    &    Co.,    389 
Clementina  Street 


11— -HOSPITALS 


5/6/46  •   •   U 

PROJECT   APPROVED 

HOSPITAL 

Approx.  Cost  $150,000  to  $176,000 

WILLOWS,  Glenn  County,  Calif. 

Construction  of  two-story  and  base- 
ment reinforced  concrete  and  brick 
hospital  to  contain  wards,  operat- 
ing rooms,  kitchen,  dining  room, 
nurses'  quarters,    etc 

Owner — County  of  Glenn,  Courthouse, 
Willows. 

Architect    —    Otto    Deichmann,    1026 
Market  St,   San   Francisco. 
The  CPA  has  approved  the  project 


1  1 


•  •  9i 


i  Owner — Sacramento  Board  of  EMuca- 
tlon,  J.  R  Overturf,  Supt  of 
Schools,  Admin.  Bldg.,  1200  2l8t  St, 
Sacramento. 

Supt  of  Schools  J.  R  Overturf 
has  recommended  that  the  board  of 
education  call  a  bond  election  either 


1.8— COMMERCIAL  BLDGS. 

5/6/46  •     •     8 

CONTRACT    AWARDED 

ALTER   SHOE   SHOP 

SAN   FRANCISCO.    285   Geary   St 

Alterations    and    additions     to    shoe 

shop,  involving  new  store  front  of 

plate    glass,    marble    and    terrazzo, 

and  new  store  fixtures. 
Owner — Frank  Morse  Shoe  Shop,  285 

Geary  Street 
Plans  by  Leo  Roselyn  Ideas,  Inc.,  821 

Market  Street. 
Contractor — Empire  Constr.  Co.,  Ltd. 

344  Harriet  Street 


•   • 


5/6/46  •  •  4 

SUB  CONTRACTS  AWARDED 

MEDICAL-DENTAL    BLDG. 

SAN    FRANCISCO.    Geary    St    and 

14th   Ave. 
Construction  of  two  two-story  frame 
and  terra  cotta  building  to  contain 
store  on  first  floor  and  offices  on 
second  floor. 
Owner— John  Coakley,    %  architect 
Architect — Leonard     S.     Mosias,     255 

California  St,  San  Frsuicisco. 
Contractor— A.    J.    Hopper    Co.,    243 

Langton   St,   S.  F. 
Roofing— Dunn  Roofing  Co.,  1429  Va- 
lencia St. 
Plumbing  &  Heating— Macnsons,   151 

Tehama   St. 
EUectric     Wiring— Ets-Hokin-Galvln, 
551  Mission  St 
Sheet  MetaKr-Guilfoy  Cornice  Works 

1234   Howard   Street 
Tile    Work— Rigney     Tile     Co.,     3012 

Harrison    St.,   Oakland. 
Glass— Freidman     Bros.,     Glass     Co., 

461  Valencia  St 
Window   Shades — Brazell  &  Deutsch, 

72  OUs   St 
Hardwood    Floors — Acme    Floor    Co., 

1049   Mission   St 
Iron   Grille  Work- Ace  Iron  Works, 

9  Decatur  St 
Brick     and     Stone     Work — Wm.     A. 
Ralney  &  Sons,  323  Clementina  St. 


PROPOSED 
,  SCHOOL  ADDNS.  Cost  $136,000 


BOND     ELECTION 


5/6/46 

BOND    ELECTION 

TOILET  FACILITIES       Cost  $15,000 

SACRAMENTO,    Calif.,    —   Crocker 

School,   16th  &  Vallejo.  ^  

Construction  of  additional  toilet  fa- j  ^^  "j^^^""^^   Octob^^to"' pro^de' $2, 

ciUtles.  J    ..  „ .  .358,000  to  include  above  construction. 

Owner— Sacramento  Board  of  Educa-  •'^•"^  ■■"  ""^'""^  *"" 

tion,     J.     R    Overturf,      Supt      o'  jc/c/Aft  •     •     9 

Schools.    Admin.    Bldg..     1200    21st '°^'*'^*'* 

St.,    Sacramento. 

Supt  of  Schools  J.  R  Overturf  has  j     SACRAMENTO.  Calif.   Lincoln  Jr 
recommended  that  the  board  of  edu-  1  jji^h  School 

cation  call  a  bond  election  either  in  |  ^instruction  of  a  cafeteria  seat- 
June  or  October  to  provide  $2,358,000  ,  3^^  |ao,000;  boys'  gymnasium,  $65.- 
to  include  above  construction.  L^:   *^^  shop,  $13,000. 

_.-..^  ,    ,   o  I  Owner— Sacramento  Board  of  Bduca- 

^I'ItI   ^.  -r.-.^...  «n/sn<%Q.^r>  I Uou,  J.  R  Ovcrturf.  Supt  of  Schools, 

BOND   ELECTION   PROPOSED  1      .Hmin     Rlrfp-      1900    21at    St.    Sac- 

TOILET    FACILITIES    Cost    $10,0001     ^„^"„;„^^**^'    ^^    ""  ' 

SACRAMENTO,     Calif.     El     Dorado  1     ^^ll{  q^^ooX^  3 ,  n.  OvertnTt  \^zb 
School,  53rd  f°d  J  Sts^  recommended  that  the  board  of  edu- 

Constructlon  of   additional  toilet  fa- ^  ^^j^^^   ^j,    ^    ^^^^^^j    election    either 

cllitles.  T>     ~^-    *    VA,.    Hn   June   or  October   to    provide   $2,- 

Owner— Sacramento    Board    of    Edu-       g^^    ^^    include    above    construc- 
J.    R    Overturf,    Supt    of  ,   ,    • 


5/6/46 
PROPOSED 
ALTER  HOSPITAL 
CHICO,    Butte    County,    Calif.    Enloe 
Hospital,  W.  5th  Ave.  and  Esplan- 
ade. 
Purchase,  enlarge  by  addition  of  two 
wings  and  Improve  existing  hospi- 
tal  to   be   renamed  World  War  II 
Memorial  Hospital. 
Owner — Dr.  N.  T.  Elnloe,  premises. 
World  War  II  Veterans'   Associa- 
tion,   Jess     Crow,     president     has 
signed    a    90-day    option     with    the 
owner  and  will  launch  a  public  sub- 
scription  with   a  goal   of   $300,000   to 
buy,  enlarge  and  Improve  the  sopltal. 


5/6/46 

WORK    UNDER  WAY 

PLANT  Est   Coat,  $50,000 

SACRAMSNTO.  Sacramento  Cotinty, 

Calif.,  2Std  and  R  Sta. 
Construction  of  baked  tile  wholesale 

meat  plant 

Owner— A.  |J.  Murpliy.  11th  and  T  Sta. 

Sacrameato. 
Contractor— J.  A.  Saunders,  1(H5  45th 

St,    Sacnunento. 
Construction  la  expected  to  be  com- 

pleted   by  August 


•  •  U   6/6/46  1  I 

WORK   UNDER  WAY 
PLANT  Set   Coot,   $1,600,000 

MODEISTO.  8tanlsla\i8  County.  CaL 
Beard  industrial  tract  off  Water- 
ford  Road. 

B^zpanslon  of  refrigeration  procea< 
sirig  plsjit;  to  have  storage  capac- 
ity of  more  than  1.000,000  of. ;  cost 
to  include  electrically  -  operated 
squipment 

Owner — ^Modesto  Refrigemtiong  Co.. 
John  Beard,  I'res.,  220  Grand  St., 
Modesto. 


j     SUB  •  BIDS  WANTED 

General  centraotora  dealring  sub-bids  on  any  Job  are  Invited  te  make  known 
their  requirements  In  thie  celumn.    There  Is  no  charse  for  this  eervloe. 


Scheol  BM*.,  Main  and  Berkeley  Btfc,  Sueanville;  BWs  open  May  t,  %  P.M. 
L.  O.  Sbala,  Route  1,  Box  22,  Chico  (Chloo  1888). 
TimncweMtera  Conatr.  Co.,  1402  Front  St,  Sacramento  (SSacto.  3-1978) 
B.  ft  R.  bonstr.  Ca,  2«8  Market  St,  San  FranolMo  (DOuglas  7616). 
Moore  ft  Roberta,  693  Misaion  St.,  San  Frandsoe  (OArfield  887») 
B.  ft  R.  Oonstr.  Co.,  i68  Mariiet   St,  San  Francisco  (DOuglas  7516). 
Charlee  F*jr"**"i   ^'^  North  Street,  SuaanrlUe. 


cation. 

Schools,    Admin.    Bldg., 

St,    Sacramento. 


1200    21st  I 


j  tion. 


I 


5/6/46 


Supt  of  Schools  J    R  Overturf  has  ,  gQ^jj    ELECTION    PROPOSED 
recommended  that  the  board  of  edu-    gCHOOL  ADDNS  Cost  $178,000 

cation  call  a  bond  election  either  in  ^     SACRAMENTO,  Calif.   T  a  h   o   e 
June  or  October  to  provide  $2,358,000  j  g^^^^j    ^^^   ^^^  ^^  ^^^ 


to   include  above  construction. 


5/6/46  •   •   » 

BOND   ELECTION   PROPOSED 
HIGH    SCHOOL   ADDNS. 

Cost,    $528,000 

SACRAMENTO,     Calif.,     Sacramento 

Senior    High    School,    34th    and  W 


I  Mill  Work— A.    L.    Stockton    Lumber 
Co.,  6100  Mission  St 

Zelinsky    &    Sons,     165 


5/6/46 

SUB    CONTRACTS    AWARDED 

OFFICE   BUILDING 

HAYWARD.  Alameda  County.  Calif. 

Southwest    city    limits    on    Winton 

A.VC  — 

Heating  and  alr-condltloning  for  one-  '  Jnc-  231  Franklin  St. 

story   brick   o«ice   building   <40x60   "-'---|™*|jroS;rlw.e  noted 


Painting — D. 

Grove  St 
Lathing    &   Plastering— M.    J. 


King, 


feet) 

Owner — Swift    &    Co.,    Chicago, 
and  South  San  Francisco, 


111. 


5/6/46  •  •  8 

Plans  by  engineering  department  of  j  guB   CONTRACTS  AWARDED 

owner,   Chicago.  •  g-roRE  BUILDING 

Roofing.   Sheet   Metal.   Grading,    Mill  |  Contract    Price.    $132,700 

Work,  Painting,  Lathing  &  Plaster-  ;  pittSBURG,  Contra  Costa  Co.,  Calif. 
If^  \o.T^''^^~?.^''J^''  Petersen  &  |      Railroad  Ave.  and  E.  7th  St 
Son.  1841  Bancroft  Ave.,  San  Lean-  ;  construction  of  new  comer  furniture 

store  building  (100x101  ft),  alter 
exterior  walls  of  adjacent  building 
(25x100  ft),  and  construction  of 
new  adjoining  building  (50x180  ft), 
all  construction  to  be  steel  frame 
and  reinforced  concrete. 
Owner    —    Camillp    Lamzafame,    c/o 

architect 
Architect— Philip  D.  Tomasello,  Room 
i      305,  605  Wa.shington  St.,  San  Fran- 

I       clflCO* 

3  !  Cotractor— Stolte   Inc.,   8451   San   Le- 
j      andro   St.,   Oakland. 
!  Roofing— Pittsburg      Roofing      Com- 
pany, 


Construction  of  8  classrooms,  as- 
I  sembly  hall,  principal's  office,  nurses' 
[quarters  and  a  teachers'  room. 
!  Owner — Sacramento  Board  of  Educa- 
i  tion,  J.  R  Overturf,  Supt  of 
t  Schools,  Admin.  Bldg.,  1200  2l8t 
]     St,  Sacramento. 

I     Supt    of    Schools    J.    R    Overturf 
'has   recommended  that  the  board   of 
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PROJECT  APPROVED 

HOSPITAL  BUILDING  Cost  $350,000 

SANTA  ROSA,  Sonoma  County,  Calif. 
Santa  Rosa  Community  Memorial 
Hospital. 

Construction  of  reinforced  concrete 
hospital  building  to  contain  75  beds, 
steam  heat,  composition  roofing, 
etc 

Owner — City  of  Santa  Rosa,  City 
Hall,  Santa  Rosa. 

Architect — Clarence  Caulkins,  Rosen- 
berg Bldg.,  Santa  Rosa. 


Alter  Auto  Display  Room.  11T8  Potrare  Ave^  8.  F.;  Bids  open  May  S. 
Bitfrett  ft  Hilp,  918  Harrison  St.  San  Franclaoo    (DOt^glas  ©TOO). 
Rademann-Oulsto,  40   Ringokl   St.,   San   Franciaoo    (liAxket   8151). 
Carrtco  ft  GauUer,  365  Ocean  Are..  San  Frandeeo   (JUnlper  4.8ltl). 
De  Luca  ft  Son,  1746  Filbert  St,  San  Francisco   (ORdway  3600). 


AKer  Ant.  House,  Van  Neee  Ave^  and  Vallejo,  8.  F.;   BMs  open  May  «,  M. 
O   P.  W.  Jenaen  ft  Sons,  Inc.,  820  Market  St,  a  F.   (GArfleld  2444). 
MartlnelU  Conatr.  Co.  44  Mary  8L,   Ban   Franclaoo   (GArfleld  8277) 


Stiattuofc  and  Durant,  Berkeley;   Bide  open 


Auto  8atee  and  Servloe  Bldo„ 
May  1^  6:00   P.   M. 
WilUa  F.  Lynn,  1040  Folger  Are..  Berkeley  (BBrkeley  6044). 


Repair  Buena  Vista  School,  San   Franolsoo;  Bids  open  May  8,  2:80  P.  M. 
Wm.  Mcintosh  ft  Son.  740  8tth  Ave.,    San   Franciaoo    (SKyUne   9903). 


Convervlen   BMg.  270,  San    Franolsco    Naval   Shipyard;    NOy   18425;    Spec. 
17S74;    BIda   open    May  17.   11    A.   M. 
James  L  Barnes  Constr.  Co..  041  Ruas  Bldg.,  a  F.  (KXbrook  6906  or  7054) 
Erbentraut  ft  Summers,  696  Pennsylvania  St,  S.  F.  (ATwater  2420) 


RIchmen-Slunset  Sewage  Treatment  Plant,  8.  F.;  Bids  op«i  June  12,  2:80  PM 
Barrett  ft  HUp,  918  Harrison  St,  San  Francisco  (DOuglas  0700). 
Brbentraut  ft  Summers,  696  Penntylvanla  St,  S.  F.  (ATwater  2420) 


»..6  x,.^6.,  «-"«.x^ — -  ,Camy  Qansge- Display   Room,  Salinas;    Bids  OP*^.'^"^  *;^^J*-  **• 

City    approval   has    been    granted}     stolte,  Inc.,  8451  San  Leandro  St,  Oakland   (TRinidad  IWM) 
and  working  drawings  are  In  prepa- 


ration. 


Sts.  „^   ,^v,^^^.^ 

Construction     of     boys'     gy^^fs'"™'  education  call  a  bond  election  either 
$250,000;   cafeteria,  $125,000;   indoor  ^^^   ^^   October   to    provide    $2,- 


swlmming  pool.  $135,000;  new  ten 
nis  courts,  $8,000;  outdoor  basket- 
ball courts  of  asphalt,  $5,000. 
Owner — Sacramento  Board  of  Educa- 
tion, J.  R.  Overturf,  Supt  of 
Schools.  Admin.  Bldg..  1200  21st 
St.,   Sacramento. 


358,000  to  include  above  construction. 
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BOND    ELECTION    PROPOSED 
CLASSROOMS  ADDN.       Cost  $20,000 
SACRAMENTO,     Calif.     Theodore 


St.,   bacramenio.  .     ,  v,        Judah.  San  Miguel  &  D  Sts. 

Supt.  of  Schools  J.  R.  Overturf  has       construction  of  2  new   classrooms, 
recommended  that  the  board  of  edu-   Qwner— Sacramento  Board  of  Educa- 


cation  call  a  bond  election  either  in 
June  or  October  to  provide  $2,358,000  ! 
to  include   above  construction. 


dro. 
Plumbing— Hugh   Taylor,    1630    Web-  ; 

ster,  Oakland.  t 

Electric  Wiring — Matson  Electric  Co.,  [ 

3781  Broadway.   Oakland.  | 

Lumber — Chrlstensen   Lumber  Co.        ; 

Heating  and  air  conditioning  bids  ' 
now  under   advisement,    by    Swift   &  j 
Co.,    %  E.  J.  Hansen,  P.   O.  Box  637 
Hayward.  i 


•• 


5/6/46 

SITE    PURCHASED 

WAREHOUSE   BUILDING 

Approximate  Cost  $150,000  i      '-    r.         ■,-.     ^-        a.   ou.v«+   xf^ioi 

SAN     FRANCISCO.      551     Bayshore  !  Plumbing.  Heating  &   S*ieet   Meta^- 
Bly^j^  ^  I      Monterey     County     Plumbing    Co., 

Construction    of    warehouse    building       8275  Sa^  Leandro  St^  Oakland, 
containing  approximately  47,000  sq.    Glass  and  Glazmg-Cobbled  ck-Klbbe 
ft  floor  area  '     Glass   Co..  Washington   at    3rd   St., 

Owner— The  Coast  Pipe  &  Supply  Co..  !      Oakland. 

William   J.   SullivanV  president,   665    Iron    Gnll    Work    and    Misc.    Iron- 
Sixth   St.  Central    Iron    Works,    349    7th    St, 

The   site'  lias   been    purchased   and  :      ^f"_!^*''^'4'^° 

!  Mill     Work — HoL^..v,-x-.v 

Fresno 
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BOND    ELECTION    PROPOSED 

HIGH  SCHOOL  ADDNS. 


tion,     J.     R     Overturf,     Supt     of 
Schools,     Admin.     Bldg.,     1200    2l8t 
i      St.,   Sacramento. 
9  \     Supt  of  Schools  J.  R.  Overturf  has 
i  recommended  that  the  board  of  edu- 
■  cation   call  a  bond  election   either  in 
June  or  October  to  provide  $2,358,000 


12.13— INDUSTRIAL 
BUILDINGS 


^^rm^  r.  ,.#   o^^^i^^' TJi-^i^?^  to  Include  above  construction. 

SACRAMENTO,  Calif.  C.  K.  McClat-  >> . 

chy   Senior  High   School,   Freeport  ^^^^^^  , 

Blvd.  BOND    ELECTION    PROPOSED 

Construction     of     indoor     swimming  g^^jjQQL    ADDNS 


pool,    $135,000;    radio    electric    shop        gACRAMENTO,' 


con;\VcVlonT8%xrecteT'to' get^  unTer  i  Mill    Work-Hollenbeck-Bush     Plan 
,..-«  o»,«,.*iv,  I      ing  Mill  Co.,  P.  O.  Box  1006, 


way  shortly. 

5/6/46  ••     2  1 

BID  OPENING   DATE   POSTPONED 
UNTIL   MAY  8.  2  P.   M. 
GARAGE-DISPLAY  ROOM  ; 

SALINAS.  Monterey  Co..  Calif.  Sole-  , 

dad  and  Gabilan  Sts.  I 

Construction  of"  one-stor>'   reinforced  I 

concrete   garage  and  display   room  \ 

(100x130)   for  Nash  automobiles.        j 
Owner — E.  J.  Camy.  > 

Architect— Charles  E.  Butner,  7  Win-  t 

ham  St.,  Salinas.  ! 

The  following  contractors  are  fig-  i 
uring  plans:  ! 

Pacific   Builders,   312  S.    AUsal   St,  | 
Salinas.  j 

Stolte,    Inc..    203    Pine    St,   Pacific 
Grove.  ! 

Vem  R  Huck,  3021  Rowena  Ave.,  I 
Los  Angeles. 

F.  V.  Hampshire,  103  Naclonai  St., 
Salinas. 

Bid    opening  date    postponed   from 
May  2  to  May  8,  2  P.  M. 


Finish  Hardware— T.    W.    Banford. 

Painting — D.  Zelinsky  &  Sons,  165 
Grove  St..  San  Francisco. 

Lathing  &  Plastering— John  Shim- 
mon,  1612  Noriega  St..  San  Fran- 
cisco. 


9.iO_-EDUCATIONAL 
BUILDINGS 


Cost    $90,000 
.       -    •  ^  o.r^v.x.^..^^-.^w,     Calif.     Riverside 

and    classrooms,   »22.000    and    new   g^j^^^j     297O    Riverside    Blvd. 
tennis   courts,    $8,000.  Construction  of  2  new  classrooms, 

Owner— Sacramento  Board  of  Educa-  assembly   room  and  better  sani- 

*^°r'    /•     h    .^''^^H?'     1200    21st   t«^rv  facilities. 

Schools.     Admin.    Bldg.,     1200    .ilst   Qwner— Sacramento  Board  of  Educa- 

St..   Sacramento.  ,     ,  .  tion.     J.     R     Overturf,     Supt     of 

Supt.  of  Schools  J-  I^-  Overturf  has  ;      ^^^^^^       ^^^j^      Bldg.,     1200    2l8t 

recommended  that  the  board  of  edu-       g^     Sacramento 

cation  call  a  bond  election  either  m  -^   ^^  Schools  J.  R  Overturf  has 

June  or  October  to  provide  $2,358,000   recommended  that  the  boani  of  edu- 


to  Include   above  construction. 
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BOND    ELECTION    PROPOSED 

JR.    COLLEGE   ADDNS. 

Cost,    $1,025,000. 
SACRAMENTO,     Calif.     Sacramento 

Jr.  College.  Freeport  Blvd. 
Construction    of    dormitory    for    300 

students.      $600,000;      hangar      and 


cation  call  a  bond   election  either  in 
jQ   June  or  October  to  provide  $2,358,000 


to    include    above    construction. 


•  * 


0 


5/6/46 

BOND     ELECTION    PROPOSED 

SCHOOL  BLDG.  Cost  $150,000 

SACRAMENTO.    Calif. 

Construction    of    a    special    school 


Supt     of 
1200     21sf 


'5/6/46  •  •  » 

j  PREPARING    WORKING 

I  DRAWINGS 

1  SCHOOL    ADDN. 

j  BAYSHORE.    San    Mateo    Co.,    Calif. 

155  Orienta  Street 
j  Construction  of  five  additional  class- 
rooms and  an  office  at  the  present 
'      elementary   school. 
[  Architects — Thos.     M.     Bklwards   and 
I     George  Wiemeyer,  704  Market  St, 
i     San    Francisco. 
I     The  school  district   recently   voted 

bonds  in  amount  of  $75,000  to  finance 

the    above    construction. 


5/6/46  'i 

CONTRACT   AWARDED 

MARKET 

SACR.A.MENTO.  Sacramento  Co.,  Cal 
Broadway  bet.   SOth   and   31st  Sts. 

Construction   of  super-food  market  „„^    „        »,../-.       /-1..11* 

Ownei--Paul  C.  Wright  vice-presi-  SAN  MATEO  San  Mateo  Co.,  Calif 
dent  of  California  Western  States  !  Tumbull  School,  Poplar  Ave.  and 
Life   Ins.   Co.,   10th  and  J   Streets,  I     Delaware  ^     1    «# 

Sacramento  i  Additions    to    elementary    school    of 

426    Bry- '     two  classrooms,  enlarge  auditorium 
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!  PREPARING   WORKING 
I  DRAWINGS 
SCHOOL  ADDNS.  Cost  $63,000 


Contractor — Daley     Bros.. 
ant  St..  San  Francisco. 


5/6/46  4 

WORK   STARTED 

MEDICAL  BLDG.  Cost,  $50,000 

OAKLAND,  Alameda  Co..  Cal.  Sum- 
mit Street  near  SOth  Street 

Construction  of  two-story  part  brick 
and  wood  frame  medical  building, 
containing  five  suites ;  stucco  ex- 
terior. 

Owner — Dr.  Libby,  c/o  Architects 


5/6/46 
_.. ^, BOND   ELECTION 

Architects— Reyno'lds'  ft'chamberiain  j  SWIMMING   POOIa   ETC 


cafeteria  and  kitchen,  and  pur- 
chase of  land,  repair  and  addl. 
paving  of  play  area 

Owners— San  Mateo  Elementary  Sch. 
District  Albion  HorralL  Supt,  120 
NorthEllsworth  Avenue. 

Architects — Thomas  M.  Edwards  and 
George  Wiemeyer.  704  Market  St., 
San  Francisco. 


•  •  9 


8838  Piedmont  Avenue,  Oakland. 
Contractor — Stolte.  Inc.,  8451  San  Le- 
andro St,  Oakland. 
Work   started   yesterday. 
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WORK   STARTED 
MEDICAL   BLDG.  Cost,   $92,800 

BERKELEY,  Alameda  County,  Calif. 

2340  Ward  Street. 
Construction  of  2-stor>-  frame  medi- 
cal building  t^^^ontaln  9500  sq.  ft 

of  floor  spacer^ 
Owner  —  Dr.  S.  H.  Babingston,  2301 

Ward  Street,  Berkeley. 
Architects — Reynolds  &  Chamberlain 

3833  Piedmont  Avenue,  Oakland. 
Contractor— Geo.  J.  Maurer,  50  York 

Drive,  Piedmont 

Work  started  yesterday. 


EUREKA.  Humboldt  County,  Calif. 
Construction  of  swimming  pool,  gym- 
nasium on  high  school  property, 
building  of  roof  over  section  of 
grandstand  at  Albee  Stadium  and 
addL  classrooms  at  hie^  s<AooL 
Owner— Eureka  High  School  District, 
Eureka. 

The  School  District  will  vote  June 
20  (not  June  28  as  previously  re- 
ported) on  a  proposal  to  issue  bonds 
in  amount  of  $450,000  and  a  proposi- 
tion to  raise  the  local  district  school 
tax  from  75  cents  to  $1,  to  finance 
above  construction. 


tion,     J.     R.      Overturf, 

Schools     Admin.     Bldg.. 

St..    Sacramento. 

Supt.  of  Schools  J.  R.  Overturf  has 
recommended  that  the  board  of  edu- 
cation call  a  bond  election  either  in 
June  or  October  to  provide  $2,358,000 


10 


cassroomalTa^mentTMunicrpaV  center  for  all   handicapped   children, 
tmssruuiu  »».  ott^  a.  iinnnnn-    "o^    scattered    in  three    schools. 

l°/rorutfcr'b.ir'S:SS  '  ?Srof  0»-ner-Sacr.™e„.o  Board  of  Educa- 
swimming  pool.  $135,000;  auto 
shops  bldg,  $50,000;  remodel  and 
enlarge  college  library,  $40,000; 
Students'  Union,  $50,000. 
Owner — Sacramento  Board  of  Educa- 
tion,    J.     R.     Overturf,     Supt     of 

iupt^  of'lJCols  J.  R.  overturf  has  \  t°   '^^'^^^  above   construction 
recommended  that  the  board  of  edu-  !  ! 

cation  call  a  bond  election  either  in   5/5/45 

June  or  October  to  provide  $2,358,000   CONTRACT  AWARDED 
to  include  above  construction.  I  GRADING  WORK      Cont  Pr.,  $1,755 

I  SAN    FRANCISCO. 

•  •  -Grading   work    on    new   site    of    San 
r.....1r»e  AVA/ADrkerk  Franclsco  State  College. 

^Jtlv£?r  «rW.  ^  ♦  /-^-*  ,,«no7.5Gwner— state  of  California,  Division 
?^^Pi'T>^V^»  f?.  ?.!iU*  '  i  of  Architecture.  Public  Wks  Bldg., 
LAS  ANIMAS.  Bent  Co..  Colo.  |     ,2^^  and  N  Sts.,  Sacramento. 

Construction    of    15-classroom    Junior  pj^^^  ^     g^^^^  Architect  Anson  Boyd 

high  school  building  with  auditor-       p^j,,j^  .^^^j^^  ^  Sacramento. 

ium,     gymnasium     and     auxiliary  contractor  —  Eaton  and  Smith.  715 

rooms,    and    second    story   addition  j     ocean  Avenue 

to  the  existing  natatorium.  1  _2 

Owner— Las    Animas    School    Disrict  \  4/5/45  9 

No.   1,   L.   T.  Botleman,  Business  ; contract   AWARDED 

Manager.    Las  Animas.   Colo.  ;  INTERIOR  PANTING 

Architect— Walter  DeMordaunt  Pue-  1  Contract   Price.   $846 

bio,  Colo.  'SAN  FRANCISCO.  Samuel  (Jompers 

The  Bureau  of  Community  Facill-  |     Trade  School.  22nd  and  Bartlett 
ties,    FWA,    2223    Fulton    St,   Berke-  ,  interior  painting  In  4th  floor  draft- 
ley,  Calif.,  awarded  funds  In  amount       j^g  room, 
of   $4,460  to  assist   In   preparation  of   Owner— Department  of  Public  Works 


5/6/46  1  2a 

SUB-CONTRACTS  AWARDED 

ORDNANCE  SHOP 

Contrct  Price  $1,904,500 

SUPERSTRUCTURE 

SAN  FRANCISCO.  San  Francisco 
Naval  Shipyard. 

Construction  of  6-story  concrete  and 
steel  shop  building  which  shall  be 
used  for  industrial  shop  purposes 
and  which  includes  paving,  track 
work,  masonry,  steel  sash,  corru- 
gated wire  glass,  roofing,  protected 
metal  siding,  metal  doors,  plaster- 
ing, wood  block  flooring,  terrsizzo, 
floor  coverings,  elevators,  escala- 
tor monorails,  and  crane,  utilities 
and  painting;  NOy  12968;  Spec.  No. 
17152. 

Owner — Bureau  of  Yards  and  Docks, 
Navy  Department,  c/o  Public 
Works  Office,  Room  2110,  Adminis- 
tration Bldg,  San  Francisco  Naval 
Shipyard. 

Contractor — Peter  Kiewit  Sons  Co., 
442  Post  St.,  San  Francisco. 

Plumbing  and  Heating — Cory  &  Jos- 
lin.  Inc.,  512  Golden  Gate  Ave. 

Reinforcing  Steel — Bethlehem  Pacific  j. 
Coast  Steel  Corp.,  20th  and  Illinois 
Sts. 

Monorails  and  Cranes  —  Spencer  & 
Morris,  5649  Alhambra  Ave.,  Los 
Angeles. 

Miscellaneous  Metal  and  Steel  Sash — 
Michel  &  Pfeffer  Iron  Works,  Inc.,  ; 
lOth  and  Harrison  Sts. 

Utilities— Eaton  &.  Smith,  715  Ocean 
Ave. 

Corrugated  Wire  Glass,  Metal  Roof- 
ing—  H.  H.  Robertson  Co.,  Mills 
Bldg. 

Steel  Doors  —  L.  B.  Sanden,  Russ 
Bldg. 

Kalamein  Doors  and  Steel  Frames — 
Gleason  &  Richardson,  lio8  Park 
Ave.,  Emeryville. 

Roofing  and  Waterproofing  —  Don- 
uolly   Roofing  Co.,  652  Fulton   St 

Steel  Rolling  Doors — Kinnear  Manu- 
facturing Co.,  1742  Yosemlte  Ave. 

Glass  and  Glazing — W.  P.  Fuller  & 
Co.,  301  Mission  St 

Painting— D.  Zelinsky  &.  Sons,  165 
Grove  St 

Finish  Hardware  —  E.  M.  Hundley 
Hardware  Co.,  662  Mission  St 

Wet  Mixed  Concrete  —  Consumers 
Rock  &.  Cement  Co.,  575  Berry  St, 
and  Pacific  Coast  Aggregates,  Inc., 
85  2nd  St 

All  of  San  Francisco  unless  other- 
wise noted. 


CORCRETE  CaniRfi  -  CONIPRESSOR  RERTALS 

Portable  Welders — Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE. 
Phone  Mission  1636  -0755 


CONTRACTORS 


See  us  regarding  Improvement  District  jobs.  We  *»«n;JJ* 
coIle«-ti9n8;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD   &   TALBOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

i  * 

546  Tenth  St.  MArket  6705  San  Frandtco 

HARBOR  PLYWCXDD  CORP.   OF  CAUFORNIA 


•  • 
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plans. 


Room  282,  City  HalL 
!  Architect — Dodge  A,  Rledy,  city  arch- 

Itect,  City  Hall, 
j  Contractor — W.    G.    Thompson,     1707 

!     Folsom  Street 


5/6/4«  •    ' 

FUNDS   AWARDED 

SCHOOL  ADDITION  

eat    cost.    $276,300  , 4/6/45 
DELTA   COUNTY,   Colorado.  CONTRACT   AWARDED 


Additlona     to     present     high    school  qaTES 


Cont    Price,  ^2« 


building  to  Include  construcUon  of  :  g^j^  FRANCISCO.  Kate  Kennedy 
two    2 -story    classroom    wingfs,    1-  ^     School. 

story  shop  addition,  1-story  cafe- |  p^ynish  and  Install  chain-link  wire 
teria  addition  and  an  extension  to  gates  at  three  entrances  to  school 
the    auditorium-gymnasium.  j     y^r^ 

Owner— Delta  County  School  District  1  Owner— Department  of  Public  Works 
No.  1.,  Mr.  Clarence  Snyder,  Supt ;     Room  282,  City  HalL 

Delta  County,  Colo.  •  Contractor— Anchor   Post   Fence   Co., 

Architect— Mr.    Charles    E.    Thomas. '     4^0  Fifth  Street 

Colorado  Springs.  |  .  I 

The  Bureau  of  Commtmity  Facili-   5/6/45  •    9 

ties,   FWA.    2223    Fulton    St.    Berke-    CONTRACT  AWARDED 
ley.  Calif.,  awarded  funds  in  amount   FULORESGENT    LIGHTING 
of  110,000  to  assist  in  preparaUon  of  Contract  Price,  S2.968 

plana  jSAN  FRANCISCO.    Samuel  Gompprs 


5/6/46 

CONTRACT   AWARDED 

FACTORY  BUILDING  ETC. 

Est    Cost.    1280.500 

LONG  BEACH,  Los  Angeles  County. 
Calif.    1301  Walter    St 

Construction  of  a  new  2-8tory  fac- 
tory bldg.,  new  steam  plant,  new 
trestle  driveway  to  dock,  alter 
storage  building  and  construct  a 
two-story  addition  to  existing  build- 
ing used  for  calcining  and  bag- 
ging gypsum;  the  new  factory 
building  will  be  100x500  feet  in 
area,  steel  frame  with  corrugated 
iron  exterior,  composition  and 
and  gravel  roof.  The  new  addition, 
will  be  40x71  feet  in  area,  staal 
frame  and  corrugated  iron  con- 
struction, tar  and  gravel  roofing, 
concrete  slab  floor. 

Owner — Standard  Gypsxim  Co.,  of 
Calif.,  1301  Walter  St,  Long  Beach. 

Contractor — Robert  E.  McKee,  4700 
San  Fernando  Rr.,  West  Los  An- 
geles. 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 


7^3.000  Watt  "ONAN"  single  phase  AC 
Gasoline  Driven  Light  Plants  —  Canopy 
Housed  —  Mounted  on  skids. 

Several  Thousand  Square  Feet  Vs"  Four 
Feet  by  Four  Feet  Tempered  Pressboord. 

4,600— 2-lb.  Cans  Fuller  Roofing  Cement. 
Government  Spec.  SS-C-153-1.  Sixteen 
Cans  to  Carton. 


Call 

HE  BROOKMAN 
COMPANY 

DOuglas  4657 


! 


1  2 


5/6/46 

BIDS  WANTED— TO  OPEN 

MAY   15,  2  P.  M. 

FROZEN  FOODS  BUILDING 

Approximate  Cost  $20,000 
SAN  ANSELMO,  Marin  County,  Calif. 

Comer    Tamaipais    and    San    An- 

selmo  Avea. 
Construction  of  one -story  frame  and 

concrete  frozen  food  building. 
Owner — Eric  Wilson. 
Architects — Sam   Helman    and   R.    N. 

Pollack.  006  Market  St.  San  Fran- 

cisca 


for 


I 


•  • 


6/«/4e 

SUB    CONTRACTS    AWARDED 
OFFICE  BUILDING        Cost  $250,000 
RENO.    Washoe    Co..    Nev.    Hughes 

Bldg.,  W.  First  St 
Construction  of  three-  and  part  four- 
story  fireproof  reinforced  concrete 


5/6/46  •  •  • 

BONDS   VOTED 

SCHOOL  BLDGS. 

SOUTH    PASADENA,    Los    Angeles 

County,  Calif. 
Rehabilitation     ot    existing    elemen- 
— — — — —i^i*'*—— — — ^ 


GAMEISTOR  &  filEER  LIMIER  CO. 

WIio1«m1«mmI  JoUant  Tvtb 

LUMBER  -  TIMBERS  -  TIES  -  FIR  .  REDWOOD 

PONDEROSA  .  SUGAR  PINE 

8ar.  Franelaeo  OaklanU 

2001    LIVINGSTON   tTMCET 
KCIIaq  4-in4 


leOO  ARMY  STREET 
ATwatar  ISM 


NATIONAL  EXPANSION  JOINT  CO. 

MANVFACTUMBK  AND  DISTUBUTOR 

FIBER  BOA RI>— FELT-SIDED  ASPHALT  AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

DISTMtBOTOM 

MARVEL-KOTE — Concrete  Curing  Compound 

SEALZ — EiZpanaion  Joint  Sealing  Conapound 

Complies  Witk 
Federal  Spedficaliom  SS-F.336 

FOR  CONCRETE  CONSTRUCTION 
333  Se^enlli  SI.    UNdcrUD  7172    Sn  FrancHco  3, 


STUCCO 


THE 

tteiv 

IMPROVED 

J/ 


cr^"  -U^LoM 


STUCCO   CEMENT 


MortVorrfs  Per  Sock  •  SprMirff  f  osier  •  loss  Sfcrlnko9« 
PACIFIC    PORTLAND    CEMENT    COMPAN 


\ 


m 


-4  riSB*!<«c3S8ii**rrs*<iiH»ii 


.^^^„.-«(<fj;;pii|ifc  4|||pi|e;; 


-  •-^':«Br;>'* 


-"}i«f>*t'' 
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DAILY    PACIFIC    BUILDER 
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ADVANCE  CONSTRUCTION  REPORTS 


5/6/46  •     1  2 

CONTEMPLATED 

PAPER  MILi.  ADDITION  $3,75«,000 

CAMAS,  Washington. 

Construction    of    addition    to    paper 

mllL 
Q^f,ner  —  Crown  Zellerbach  Corpora- 
tion, Camaa,  Wash. 
The  owners  are  seeking  permission 
from  the  CPA  to  construct  additions 
costing  13,756,000  and  equipment  cost- 
ing 17,230.000. 

5/6/A6  *     4  2 

BIOS  WANTED 

FORT  BRAGG.  Mendocino  Co., 
Calif.— Until  May  13,  8  P.  M.,  bids 
will  be  received  by  the  City  of  Fort 
Bragg,  Elsie  M.  J.  Thorstrom,  city 
clerk,  for  (1)  8S00  ft.  8-inch  asbestos 
cement  pipe  and  (2)  8500  ft  14-inch 
asbestos  cement  pipe. 


Construction  of  church  building. 
Owner— First  Baptist  Church  of  Bur- 

Ungame,   825   Fairfield   Road,    Bur- 

Ungame    and    San   Francisco    Bay 

Cities    Baptist    Union. 
Architect— Donald   Powers   Smith.   58 

Sutter  St,  San  Francisco. 
Contractor— J.  M.  Carlson,  1114  Palm 

Street   San  Mateo. 


Q.  P.  W.  Jensen  &  Sons,  Inc.,  320  ,  under  Spec.  1321  for  constructiwi  of 
Marlcet  St.  San  Francisco.  I  pumping   plants   for   areas   No.   5,    o, 

H.  H.  Larsen  Co.,  64  South  Park,  1 7.  9.  ©A.  10.  12  and  17,  Roxa  Division 
San  Francisco.  I  Yakima,    Project   Wash.   Plants    are 

De   Luca  &   Son,   1745  Sllbert   St,  '  situated  between   Pomona  and  Ben 


San  Francisco. 

Martlnelli  Construction  Co.,  44  Mary 
St.,  San  Francisco. 


under    eight 


•• 


1  0 


14-17— PUBUC  BLDGS. 

5/6/46  •    •    14 

BIDS    REJECTED 

MEMORIAL.  STADIUM 

SEATTLE,  Wash.  Between  Harrison 
and  Republican  Sts. 

Construction  of  reinforced  concrete 
stadium,  reinforced  concrete  roof, 
approximately  12,000  seating  capa- 
city, for  part  of  building  to  be  built 
now;  eventually  to  have  seating 
capacity  of  25,000  (108x270) ;  field  i 
house,    sales    booths,    etc. 

Owner— Seattle  School  District  No.  1 
Frank    M.    Brock,    secretary,    810) 
Dexter  Ave..   Seattle.  \ 

A  chltects — George  Wellington  Stod-  i 
dard  &  Associates,  Orpheum  Bldg..  j 
Seattle.  ; 

Western     Conatr.     Co..    Arctic     Bldg.. 


5/6/46 

COMPLETING  WORKING 

DRAWINGS 

CHURCH  BUILJ)ING        Cost  $60,000 

SANTA  ROSA,  Sonoma  Co.,  Calif. 
Northwest  comer  Mendocino  Ave. 
and  Denton  Way. 

Construction  of  new  church  building 
on  120xl90-ft  site,  Tudor  English 
Gothic  architecture,  seating  300 
people,  with  parish  hall  to  include 
auditorium  and  stage,  six  class- 
rooms, etc. 

Owner — St  LAike's  Lutheran  Church, 
Rev.  R.  F.  Holtzen,  Santa  Rosa. 

Architect — Clarence  Caulklns,  Rosen- 
berg Bldg.,  Santa  Rosa. 


5/6/46 

TAKING    SUB-CONTRACT   BIDS 

RESIDENCES  > 

Cost  110,000  or  less  each  1 5/6/46 


ton  City,  Wash. 

Bids    will    be    taken 
schedules. 

j     Specs,    obtainable    without    charge 
•  *  26  i  to  prospective  bidders ;  to  others  |1.75 


per  copy  not  returnable. 


32 


CULVER  CITY,  Los  Angeles  County,    BIDS  WANTED 

Calif.     Extension     of     Elenda    St,       OMAK,    OKANOGAN    CO.,   Wash.. 
Greenlawn    Ave.,    &    Lucerne    Ave.,    —Until  May  28,  8  p.  m.  bids  wUl  be 

Construction  of  110  two  and  three-  !  received  by  the  City  of  Omak,  E.  G. 
bedroom  residences  frame  ;and  ;  Hubbert,  City  Clerk.  City  Hall,  Omak 
stucco,  asphalt  shingle  roofs,  wood  j  for  construction  of  a  sewer  system 
sash,  hardwood  and  linoleiim  i  and  combined  sewage  treatment 
floors,    tile    bathroom    floors,    gas   plant  and  lift  station 


IB 


Angeles     County, 


the  dls- 


5/6/46 

BONDS   VOTED 

SCHOOLS 

WHITTIER.     Los 
Calif. 

Construction    of   schools   in 

trlcts  as  follows:  Whlttler  Union 
High  School  District  $1,250,000  for 
a  new  agriculture  and  farm  mech- 
anics shop,  aviation  and  electric 
shop,  metal  and  welding  shop, 
carpentry  and  wood  shop,  class- 
room building  and  a  new  library. 
(William  H.  Harrison,  Architects 
Bldg.,  816  W  5th  St,  Los  Angeles, 
is  the  architect  for  the  district). 


Specs,    obtainable    from   above  of- 
fice  upon   dejwsit   of   $35.00. 


floor    furnace    heating,    brick   fire 
places,  gas  water  heaters,  garages, 

cr/retfdrt^^r   ^°°"-    ""^N34-DAMS,  RESERVOIRS  A 

Owner  &  Bldr.— A.  Famell  Blair.  7052  ,  _ 

Santa  Monica  Blvd..  Los  Angeles.    ;  5/6/46  ••3  4 

Plans  prepared  by  owner.  CONTRACT  AWARDED 

Priorities    have    been    granted    by       oSAGE    COUNTY,    OKLA.— Plains 


FHA  and  work  will  start   in   about ;  construction 
one  week. 


Co.,     Oklahoma     City. 


Whittier  Elementary  School  Dls- 
Seattle,  at  $720,623  submitted  low  |trlct  $44,000  for  new  classroom  build - 
bid    on    general    construction.  ings. 

. {     The  Los  Nietos  Elementary  School 

5/6/46  *     1  *^  i  District,  $125,000  for  new  classrooms. 

WORKING   DRAWINGS  Owner— City  of  Whlttler  . 

COMPLETED  I      The   City  voted  bonds   April   26  in 

COURTHOUSE  Cost  $263,928  !  the  amount  of  $1,680,000  proceeds  of 

UKIAH,  Mendocino  County.  Calif.  which  will  be  used  to  finance  above 

Construction  of  new  reinforced  con-  |  construction, 
crete    county  jail    and    courthouse,  j  

Owner — County  of  Mendocino,  H-  M. 
Burke,  county  clerk,  Courthouse, 
Uklah. 

Architect — Clarence  Caulklns.  Rosen- 
berg Bldg..  Santa  Rosa, 


5/6/46  •  •  16 

PRELIMINARY   STUDIES 
AUTHORIZED 
MEMORIAL   HALL 
PARADISE.  Butte  County,  Calif. 
Repair    Memorial    Hall. 
Ov^-ner— County  of  Butte,  Courthouse, 
Orovllle. 

Geoffrey    Bangs,     605 
San    Francisco. 


Architect— E. 
Market    St., 


•  •  15 


5/6/46 

PLANNED  I 

CITY    HALL 

ST.  HELENA,  Napa,  Co..  Calif. 

Construction    of    new    city    hall    and 
fire  department  building.  i 

Owner— St.  Helena  City  Council,  city  i 
hall.    St.    Helena.  i 

A  site  on  Main  street  is  now  being 

acquired. 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 

5/6/46  ••     2  1 

PREPARING   WORKING 
i  DRAWINGS 
REMODEL  THEATER 

Approximate  Cost  $60,000 
SACRAMENTO,  Sacramento  County, 

Calif.     Hippodrome  -  Fox     Theater, 

1013  K  St 
General  alterations  to  theater. 
Owner— Fox  West  Costst  Theater,  1350 

Market  St.  San  Francisco. 
Architects — A.  A.  Cantin  and  A.  Mac- 

Kenzie  Cantin.  704  Market  St.,  San 

Francisco. 


lOkla.,    at    $609,917   awarded    contract 

Iby   the  U.    S.    District   Engineer  Of- 

5/6/46  •  •  22  j  flee,  P.  O.  Box  61,  Tulsa  2,  Okla.,  for 

PLANNED  ithe  construction  of  part  of  the  em- 

REMODEL  BLDG.     est  cost.  $30,000  j  bankment    and    excavation    for    the 

SAN    RAFAEL,     Marin     Co..    Calif.,  i  spillway    of    Hula    Dam,   located    on 

southwest    comer    of    San    Rafael  j  the    Caney    river.    In    Osage  County, 

Avenue  and  Grove  St  iOkla.,   about  3   mUes   west   of   Hula, 

Remodel   residence,   "The  Lodge"   in-    and    about    16    miles    northwest    of 

to    resort    hotel,    improvement    to  Bartlesville,  and  about  60  miles  north 

include    dining  room   to    seat    100-  i  of  Tulsa,  Okla.  The  bids  were  receiv- 

150    people,    rooms   for   20   or   more  j  gd  Mar.  21. 

persons.  j  — ~^ 

Owner— Arnold  Leonard,  Sain  Rafael  >  5/6/46  ••3  4 

Ave.   and  Grove,   San   Rafael.  I  CONTRACT  AWARDED 

Application   has    been    filed   to   re-       COLUMBIA      BASIN      PROJECT, 

zone  the  property.  I  Washington. — Morrison -Knudsen    Co., 

ilnc,  603  Hoge  Bldg.,  Seattle.  Wash.. 

5/6/46  2  6lat  $619,000  awarded  contract   by   the 

TO   START  CONSTRUCTION  ju.  S.  Bureau  of  Reclamation,  Coulee 

RESIDENCES  Cost  $5,500  Each   ^^m.  Wash.,  under  Spec.  1187  for  the 

SACRAMENTO  COUNTY,  Calif.  Ar-    construction  of  earthwork,  main  ca 


will  be  received  by  ihe  U.  S.  Bureau 
of  Reclanoation,  Redding,  under  Spec 
1323  for  completion  of  installation 
of  penstocks  Nos.  1,  2  and  5  for 
Shasta  Dam,  Kennett  Div.,  Central 
Valley  Project  Calif.  Work  is  situ- 
ated near  Coram. 

Woiic  involves  installing,  transport- 
ing welding,  testing  and  painting  the 
remaining  portions  of  penstocks  Nos. 
1.  2  and  5. 

Specs,  obtainable  from  above  office 
Denver.  Colo..  Old  Post  Office  Bldg.. 
7th  and  K  Sts.,  Sacramento  and  from 
Wash..  D.  C,  no  charge  to  prospec- 
tive bidders;  to  others  $1.50  not  re- 
turnable. 


35—      DOCKS,  PIERS  & 
HARBORS 


3  5 


district  north  of  Centinela  Ave., 
and  west  of  Culver  Blvd.,  c<«isist- 
ing  of  approximately  160  acres; 
Short  Ave.  and  Lyceum  Ave.,  sewer 
district  south  of  Washington  Place 
and  west  of  Moore  Ave.,  containing 
approximately  135  acres;  Ingle - 
wood  Blvd.,  and  Braddock  Drive 
sewer  district,  near  Culver  C^ty. 
containing  approximately  400  acres ; 
Alia  Road  and  Wabash  Ave.,  sewer 
district ;  also  near  Culver  City, 
containing  approximately  138 
acres;  Jefferson  Blvd.,  and  Centi- 
nela Ave.,  sewer  district,  contain- 
ing approximately  168  acres ;  bound- 
ed by  Mesmer  Ave.,  Centinela  Ave. 
Jefferson  Blvd.,  and  Culver  Drive; 
and  Inglewood  and  Herbert  Street 
sewer  district,  containing  approxi- 
mately 90  acres,  south  of  Washing- 
ton Place  and  east  of  Grand  View. 
Owner — City  of   Los  Angeles. 

The  Bureau  of  Community  Facili- 
ties,   FWA,   2223    Fulton    St,   Berke- 
ley, Calif.,  awarded  funds  in  ajmount 
jof  $23,400  to  assist  In  preparation  of 
plans. 


3  9 


5/6/46 

CONTRACT   AWARDED 

EIGHT  PIERS        Cont.  Pr.,  $2,947,000 

TONGUE    POINT.    Astoria,    Oregon. 

Tongue   Point   Naval   Station. 
Construction    of    8   piers,  Teinforced 

concrete  deck  and  precast  concrete  j  5/5/45 

pile   construction    with   approaches  i  planjijeq 

of    reinforced    concrete    deck    and  j      g^^    MATEO    COUNTY.     Calif .- 

precast  concrete  piles;   Sp«:.  17478.  ;  g^^^       g^^  ^^  ^^  LomltS.  Park 
Owneiv-Bureau  of  Yards  and  Docks.  |^„^  Capuchino  Sanitary  District  wc- 

P,'/*!*'^'"  ^\  ^J^\  "L^k"*^""^^  •    retary,   224  San  Benito  Ave..  Lomlta 
13th  Naval  District.  Exchange  Bldg.  ■" 

Seattle. 

Contractor— General  Constr  Co.,  3840 

Iowa   Street,   Seattle. 


STREETS  AND 
HIGHWAYS 


den  Oaks  Unit  No.  3. 
Construction  of  42  frame  and  stucco 
5- room  residences. 


nl.  station  751  plus  94  to  station  1100 
plus  90.8,  Columbia  Basin  Project, 
Washington.  The  work  is  situated  in 


2  1 


5/6/46 

PLANNED 

THEATER 

LAKEPORT,  Lake  County.  Calif.  Cor- 
ner of  Main  and  Martin  Sts. 
;  Construction  of  theater  and  stores. 
1  Owner — Leo  Reese,  c/o  Orpheum  The- 
j     ater,  Lakeport. 


15 


5/6/46 

PRELIMINARY    STUDIES 

AUTHORIZED 

MEMORIAL    HALL 

GRIDLEY,   Butte   County,  Calif. 

Repair   Memorial   Hall. 

Owner— County      of      Butte,     Court 

house,  Orovllle. 
Architect— E.     Geoffrey     Bangs, 

Market  St,  San  Francisco. 


22-26— RESIDENTIAL 
BUILDINGS 


Owner  and  Builder— Williams  &  Wll-  ;  vicinity    ,of     Stratford     and     Adrian 

Hams.  912  J  St.,  Sacramento.  ;Wash. 

Plans  by  owner. 


3  4 


Engineering  Section 


5/6/46 

BIO    OPENED 

HEATING    BOILERS 

ROSEBERG.   Ore.  U.   S.    Post   Office. 

Installation  of  new  heating  boilers.  1 
etc.,  at  the  U.  S.  Post  Office. 

OwnerFederal  Works  Agency.  Pub-  | 
lie  Buildings  Administration,  office  , 
of  the  district  engineer.  838  U.  S.  j 
Appraiser's  Bldg..  San  Francisco.      > 

Only  Bidder— L.  C.  Welch  Heating  & 
Ventilating  Co..  Baribou,  Wis.,  $3556  j 


5/6/46 

BIDS  WANTED— 

TO  BE  OPENED  JUNE  3,  2  P.  M. 

PAINTING 

SEBASTOPOL.     Sonoma     Co..     Calif. 

U.   S.   Post   Office. 
Interior    and    exterior    painting    and 

miscellaneous   repairs. 
Owner— Federal  Works  Agcy.,  I^ibllc 

Buildings  Admin.,  office  of  district 

engineer,  838  U.  S.  Appraisers  Bldg. 
San   Franciaco. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer  or  from  the  custodian  of 
the   building. 


: 5/6/46  ••     2  6 

I  BIDS  WANTED— TO  BE   OPENED 
i  MAY  7,  8  P.  M. 
605    STEEL   BARRACKS 

« SAN  JOSE.  Santa  Clara  Co..  Calif. 
I  Airport  Village. 
••  I  Erection  of  53,  103  or  153  barracks. 
20x64  ft.  in  size,  the  number  to  be 
determined  by. the  city  after  work 
has  commenced  on  the  first  53.  The 
barracks  are  standard  Army  20x48- 
ft.  barracks,  with  extra  panels  for 
expanding  them  into  20x64-ft.  bar- 
racks. Two  such  barracks  are  now 
located  at  Victory  Village,  Pol- 
hemus  and  Spring  Sts.,  and  may 
be  Inspected  between  the  hours  of 
9-12  A.  M.  and  1-4  P.  M.  on  any 
week  day. 
1  6  Owner— City  of  San  Jose,  city  clerk. 
City  Hall. 

Plans  and  specifications  are  on 
file  In  the  office  of  the  assistant  city 
manager  of  the  City  of  San  Jose. 

Each  bid  must  be  accompanied  by 
certified  check  for  a  sum  of  not  less 
than  10 <rc  of  total  bid. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  fellows: 
Water  Supply  and  Sewage 

Disposal    Plants 31-32 

Dams.  Reservoirs  ajid 

Dredging   . 

Docks.  Piers  A  Harbors.- 
Parks,  Airports  and 

Playgrounds    

Railroads,  Subways  and 

Tunnels   

Electric  Lighting  and 

Transmission  Lines  — 
Sewers 


Streets  and   Highways 

Gas.   Water  and   Oil    Pipe 
Unee 


33 

34 

3S 

36 
37 

38 

89 
40 

41 


1 5/6/46 

I  BIDS    OPENED 
i      ETOWAH     RIVER,      GEORGIA— 
(National    Constructors,    Inc..    Colum- 
i  bus    Georgia,  at  $13,281,888  submitted 
1  the  low  bid  to  the  U.  S.  District  En- 
(jgineers    Office,   Col.    M.    M.    Boatner. 
'Jr,    District    Engineer.    Mobile,    Ala- 
bama,   April    16  for   construction    of 
dam   and    powerhouse    and    appurte- 
nant works   at   AUtoona  and   Reser- 
voir project,  Etowah  River,  Georgia; 
Inv.    No.   46-156. 
The  bids  submitted  were: 
National  Constructors.  Inc.,  Colum- 
bus.  Georgia,   $13,281,888. 

Grannls,    Thompson    &    Street  Co., 
Chariotte.   N.  C,  $14,322,074.44. 

Walsh  Construction  Co.,  New  York 
City  .  Morrison-Knudsen,    Inc.,     New 
;York    City,    Bates    &    Rogers,    Con- 
(struction    Corp.,    Chicago,    Perins    & 
I  Sons,    Framlngham,     Massachusetts. 
Henry  J.   Kaiser  Co.,  Oakland,  Cali- 
fornia,   and    The    Kaiser    Co.,    Oak- 
Hand,   bidding   jointly,   $14,598,902. 
I     Government  estimate,  $12,231,086.78. 


5/6/46 

PROSPECTIVE    BIDDERS 
RECONSTRUCT  FENDER  LINBSS 
SAN  FRANCISCO.  The  Embarcadera 
Reconstmct  fender  lines  on  comers 

of  piers  19  and  23. 
Owner — Board  of  State  Harbor  Com- 
missioners, F.  G.  White,  chief  engi- 
neer, Ferry  Bldg. 
Plans    prepared   by    engineering   de- 
partment of  owner. 
As    previously    reported,    bids    will 
be  opened  May  8,  2  P.  M. 
The  work   Involves 
(1) 


Park,  plans  the  contsructlon  of  a 
vitrified  clay  pipe  sanitary  sewer  in 
Capuchino  Golf  Corporation  Subdlvl- 

jslon  No.  1.  and  hearing  of  protests 
«  .    is  scheduled  for  May  24  at  8  F.  M.  In 

I  the  Firehouse.  Lomita  Park.  Plans 
prepared  by  District  Engineer  Basil 
W.  Waters  Jr.  of  James  A  Waters. 
1319  Howard  Ave.,  Burlingame 


39 


39 


, :— Until  May  20, 

— '  I  rpreived  bv  the  Bureau  of  Reclama 

31-32— WATER    SUPPLY    &  i  uon     21*     Broadway,     Boise,     Idaho 
PLANTS  i  under   Spec.    1307   for  preparation   of 

^^^  concrete     aggregates.     Dun  way       " 


5/6/46  "34       g^^jy.Tlbbltts  Const.  Co.,  1100  Ev 

°  0°WYHEE    PRO JECT,    Ore-Idaho.  '  ane  Avenue. 
OWYWJJ.il.     rxv^  ^  ^.  ^^^^  ^.jj  ^^        Mercer-Fraser. 


5/6/46 

CONTRACT    AWARDED 

MODESTO,  Stanislaus  Co..  Calif.— 
Fred  J.  Early,  Jr.,  Co.,  Inc..  3(9  Pine 
St.,  San  Francisco,  at  $39,485  award- 
ed contract  by  the  Modesto  City 
Council,  Rex  E.  Gailfus,  city  clerk, 
_.  ...^  ^^   M.  M      M       .  V    |717   10th  St.,    Modesto,    for  cohstruc- 

price  per  1000  bd.  ftfor  furnish- t  ^jj,„  ^^  ^^^  pre-stressed  concrete 
ing  and  installing  6000  bd.  ft  of  1  ^^j^j^g  ^  ^^^  in  diameter,  and  a 
lower  ribbing  on  pier  19;  .  1  reinforced    concrete    structure 

(2 )  price  each  for  furnishing  and 
installing  100  creosoted  chocks 
on  pier  19;  5/6/46 

(3)  furnish  and  install  100  eucalyp-    PLANNED 
tus  pile  butts  on  pier  19;  ,     NAPA,  Calif —City    ,£  Napa  plans 

(4)  price  per  1000  bd.  fL  for  18,000  ^^^e   construction   of   an   8-to<A   sanl- 
butt  caps  on  pier  19;  'tary  sewer  on  Seminary  St.  Hearing 

(5)  lump  sum,  reconstruct  southeast  i  of   protests   is   scheduled   for  May  7 
comer  pier  19 ;  .  ^  :  in  the  City  Hall. 

(6)  price  per  1000  bd.  ft.  furnish  ;  ^  .  | 
and  insUU  9000  bd.  ft  of  lower  | 
ribbing  on  pier  19; 

(7)  furnish  and  Install  140  creosoted 
chocks  on  pier  23 ;  j 

(8)  price  each  230  untreated  chocks  ' 
on  pier  23; 

(9)  price  each  furnish  and  Install 
264  eucalyptus  pile  butts  on  pier 
23  ■ 

(10)  furnish  and   install  1000  bd.   fL  i 
butt  caps  on  pier  23;  \ 

(11)  lump  sum,  reconstruct  southeast  i 
comer  pier  23.  j 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  owner 
upon  deposit  of  $10.  I 

Following   contractors    have   taken  ' 
out  plana:  , 

Clinton  Constr.  Co.,  923  Folsom  St. 
Gerwlck.   Inc.,  112  Market 


W46  •    *• 

BIDS  WANTED 

MODOC  COUNTY.  Calif.  —  UnUl 
May  21,  2  P.  M,  bids  wlU  be  received 
by  the  State  Division  of  Highways. 
G.  T.  McCoy,  sUte  highway  «ngl- 
neer,  1657  Riverside  Dr.,  Redding,  for 
about  7.8  miles  applying  seal  coat 
between  0.3  mile  east  of  Lakeview 
Junction  and  1  mile  west  of  Cedar 
Mountain  maintenance  station,  Modoc 
County. 

The  work  involves : 

(1)  IIBO  tons  screenings   (seal  coat); 

(2)  100  tons  liquid  asphalt,  SC-6  (seal 
coat). 

Specifications  obtainable  from  the 
above  office. 

5/«/4«  ••4  0 

CONTRACT   AWARDED 

MARIN  COUNTY.  Calif.  — E.  A. 
Forde,  040  Sir  Francis  Drake  Blvd.. 
San  Anselmo.  at  $4188,  awarded  con- 
tract by  the  Marin  County  Board  of 
Supervisors,  Courthouse.  San  Rafael, 
for  two  miles  surfacing  with  2-cour8e 
armor  coat  on  road  leading  from  Mill 
Valley-Stlnson  Beach  Road  westerly 
to  Muir  Woods  Parii. 


6/6/46  4  0 

PLANNED 

VALLEJO.  Solano  Co..  Calif.— The 
City  of  Vallejo  plans  the  improve- 
ment of  (1)  Kverett  Alley  extending 
from  the  eastern  line  of  Marin  St. 
to  western  line  of  Sonoma  St  and 
Improvement  of  (2)  Qulncy  Alley  ex- 
tending from  eastern  line  of  Sonoma 
St.  to  end  of  existing  pavement  lo- 
cated 300  ft  distant  and  hearing  of 
protests  is  scheduled  for  May  20  in 
the  City  HalL  plans  prepared  by  the 
city  engineer  and  superintendent  of 
streets.  T.  D.  Kilkenny. 


(Continued  on  Page  Fotir) 


5/6/46  •    •    40 

CONTRACT    AWARDED 

SACRAMENTO.  CaL— J.  R.  Reeves, 
Box  1072.  Sacramento,  at  $40,377.77 
awarded  contract  by  the  Sacramento 
City  Council,  city  clerk,  City  Hall. 
Sacramento,  for  the  Improvement  of 
Swanston    Palms    Unit    No.     6. 


5/6/46  •  •  40 

CONTRACT    AWARDED 

SACRAMENTO.  Calif.- Bi.  F.  HU- 
llard.  1355  4Srd  St.  Sacramento,  at 
$1909.90  awarded  contract  by  the  City 
of  Sacramento.  City  Hall,  Sacramen- 
to, for  Improvement  of  alley  between 
U  and  V  Sts.,  from  22nd  to  23rd  SU. 


Cement  Gun  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone  GArBeld  7663    -    24  California  St,  San  FranoKO 


de- 


2nd    and    Commer- 
cial Sts.,  Eureka.  „     ,    .   c,* 
M    B.   McGowan,   625  Market   St 
Case   Constr.   Co.,   Berth   109,   P.    O. 
Box  6,  San  Pedro. 

J.    D.    Proctor,    P.    O.    Box   247.    Ft. 


31  I  posit.  Owyhee  Project  Oregon-Idaho        J -^^^^   station.   Richmond 
'thu    ntrcrrperate     deoosit    Is     situatea    *».'v,»  ix. tr-»,.«ior.n     ii 


5/6/46  -    ,- 

PERMITS    ISSUED  The    aggregate 

SACRAMENTO,  Calif. Permits  to  ap- .near  Dunaway,   Oregon. 

propriate  water  were  Issued  by  the  f     Ite^^Jf'^^';^®*^  *" ;  „,  «oavatlon 
Dept.    of    Public    Works,    Dlv.     of !  U)     H.000  cubic  yards  of  excavation 


Water  Resources,  Sacramento,  dur- 
ing March.    1946,   as    follows: 
Permit      6495.      Application      10792 
(Butte  County)  Issued  to  A.  L.  Chaf- 
fln,  Orovllle.  on  March  11,  for  Ic.f.s. 
and  40  acre  feet  from  Wyman   Ra 


Duncanson    -    Harrelson. 
Young  Building. 


1404    De- 


35 


5/6/46  16 

BIDS   WANTED— 

TO  BE  OPENED  MAY  15,  2  P.  M. 

ELEVATOR  REPAIRS 

RENO,  Nevada.    U.  S.  Post  Office. 

Elevator  repairs. 

Owner— Federal  Works  Agcy.,  Public 


5/6/46  •     •     22 

COMPLETE     WORKING 

DRAWINGS 

HOTEL  ADDN. 

Est.  Cost  $1,000,000 

RENO,  Washoe  Co..,  Nev.,  Riverside 
Hotel,    Island    Ave.    and    Virginia. 

Construction  of  an  8-story  Class  A 
reinf.  concrete  and  steel  addition 
to  contain  200  rooms,  baths,  and 
stores  and  tower  to  contain  80 
units,  new  dining  roof,  banquet 
room,  outdoor  dining  sectlon,2  pas- 
senger. 1  freight  elevator,  etc. 

Owner—Reno  Securities  Co.,  George 
Wingfield.  president,  Riverside 
Hotel,  Reno. 

O'- 


Buildlngs  Admin.,  office  of  district 

engineer.  838  U.  S.  Appraisers  Bldg.  ,  _  ,           ^. 

San    Francisco.  Architects— DeLongchamps     and 

Plans  and  specifications  obtainable  \  Brlen,   Gazette  Bldg.,   Reno. 

from  the  above  office  of  the  district  |  • 

engineer    or   from    the    custodian    of 
the   building. 


stripping  deposit 

(2)  Preparing  and  stock-piling  3,700 
cubic  yards  of  sand; 

(3)  Preparing  and  stock-piling  2,000 
cubic  yards  of  coarse  aggregate 
3/16  to   3/4  inch  in  size;   and 

vine,  for  stock  watering  and  the  Ir-  !  (4)  Preparing  ^^^  stock-piling  1,800 
rlgatlon  of  17  cres.  Estimated  cost  I  cubic  yards  of  coarse  aggregate 
J*  I     3/4   to   1-%    inches   m   size. 

Per.  6496.  App.  11005  (Glenn  Coun-  \     No  charge  to  prospective   bidders; 
ty)  Issued  to  Robert  T.  Millar.  Glenn.! to  others  $1.00  not  returnable, 
on  March  11.  for  0.5  c.f.s.  from  Sacra-  j  "  ,,     ,  . 

mento     River     for     irrigation     of     30,5/6/46 
acres.  Estimated  cost  $2,000  !  BIDS  WANTED  tiavti^r 

Per.  6497.  App.  11189  (Contra  Costa  :      FOUNTAIN       H0M£        BAXTER 

County)  issued  to  M.  C.  and  Frances  ■  COUNTY,    ARK.    -  U"^^    J""«    ^J 

L.  Carey,  Antioch,  on  March  11.  for    Uentative  date)    bids  u ill  be  receiv^  ELECTRIC    LIGHTING 

0.4  cf.s    from   Sand   Creek   for   stock    ed  by  the  US.  Engineer   Office   Gay     3»— =:^=r\^yjjh«,fv^  LINES 
watering    and    the    irrigation    of    30   Bldg.,    Broadway    ^^^rd   bt      Utt^e  TRANSMlSSiqN_LI«t^ 

acres.    Estimated    cost     $1,000.  Rock,    Ark..     ^°'Vn??he  ^onsfru^tfon 

Per.  6498,  App.  11125  (Kern  County)  I  district  engineer  for  the  co^trucUon 
issued    to    Marvin    Power.s,    Weldon.  ,o£  the  Bull  fahoals^Dam  on  the  WhUe 


CORRECTION-BOND  ELECTION 
EUREKA,  Humboldt  Co.,  Calif.- 
Clty  of  Eureka  will  vote  June  20  (not : 
June  28,  as  previously  reported)  on  | 
a  proposal  to  issue  bonds  In  amount  ; 
of  $200,000.  proceeds  of  which  would  { 
finance  construction  of  a  commercial 
fishing  boat  basin  In  inner  harbor.  | 
The  work  Involves  construction  of  a; 
floating  breakwater  1000  feet  long  on  j 
waterfront  property,  to  bulkhead  the  , 
shoreline  and  to  dredge  the  basin  J 
inside  the  breakwater.  j 

George  S.  Wlnzler  is  city  engineer,  i 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 


FOOT  OF  ADELINE  STREET 
OAKLAND   4, 


HiKate  3919 
CALIFORNIA 


EQUIPMENT 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLpS 

STEELFORM  CONTRAaiNG  CO. 

666  Harrison  St  DO  5583  Su  FnuidM* 


-« 


5/6/46  ^ ! 

BIDS  WANTED  ,      ^  „ 

ISSAQUAH,   Wash.— Until    June    3. 

Per    6499,   App.    in61    ,Sar£»ego  irrco^creu  d^m,  containiog^ap^^^^^^     ^-a.^x' 322"" or^'^irfS  tU'^ 

"  7-46-322 


March  13,  for  1.25  cubic  feet  per  sec-  river,  about  10j">'-^^"-,^  "IT^l^ 
ond  from  Canebreak  Creek  for  do-; tarn  Home,  ^tfr^'^ht  concrete  ers^vi^ 
mestlc  and  irrigation  of  100  acres.        jdam  will  be  ^  straight  concrete  gravi 


Countv)   issued   to   Adelbert   V.    Stu-  ;  mately  2,000.000  cu.  yds.  of  mass  con 
der,  Warner   Spring.s,    March    18,    f  or  j  crete. 
16,000   gallons   per  day   from   Rattle 


snake  Canyon  for  domestic  purposes  ;  5/6/46 

aand  the  Irrigation  of  15  acres.  Esti-  i  BIDS  WANTED 


•*     3  4 


mated    cost   $1,000. 


HUTCHINSON,       KANSAS— UnUl 


Per.  6500.  App.  11107  (Placer  Coun- <  May  23  (tentative  f^' ^'^^  ^^^^^^ 

tv)   issued  to  Red  Star  Mining  Com-  j ';f««!^«d  by  ^e  'l-^^g^^'' ^^""^ 

T^v.    San    Francisco.   March    20.  for   P.    ^  »«*  f^V  ^nis?  Ene?"'  for  the 
'.s    from   Middle  Fork  American  (H.    Chorpenlng.   Dist.    Enirr..    for  the 

River  for  mining  purposes  |  construction     or 


50  c 


2  4 


18.19— RELIGIOUS  BLDGS. 


5/6/46  •    •   19 

WORK   UNDER  WAY 
CHURCH  Est.   Cost.   $30,000 

SAN  MATEO.  San  Mateo  Co.,  Calif. 
Santa    Inez   Park. 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


5/6/46 

COMPLETING    PLANS 

RESIDENCE 

Estimated  Cost  $9.500-$10,000 
ORINDA,  Contra  Costa  County,  Calif. 
Construction   of  one-story   five-room 
frame  and  stucco  residence,  shake 
roof,    steel    sash,  concrete    founda- 
tion,   Bendix    washer,    oak    floors, 
full  automatic  heating  system,  fan 
.      blower. 
!  Owner— Withheld. 
I  Architect— Guy    L.    Brown,    Bank 
'      Commerce  Bldg.,  Oakland. 
i     To  ask  bids  shortely. 


rolled     earth     fUl 
(Siskiyou  !  levees,  diversion  canal  and  naiscellan- 


No.    92:eou8   drainage  structures  on  AJkan- 


Per.     6501,     App.     11169 

Co.)    Issued   to    Cheula    Post    i-^u.    »*. .  ■ 7 •-  r-i^^u    Hntrhin 

American  Legion  of  McCloud.  March  |  sas  River  and  ^ow  C^ek^^Hv^chtn 
22.    for    3.200    gallons    per  day    from    son    Kan    The  work  J  divided  into 


li,    ror    a.^    Kununs    v^.   ^y        /,    1  ^^chedules   and  the   award   will   be 
3     unnamed     springs     for     domestic ;  ^sch^ules   ana  ^^^^^^  ^^^  ^ 

purposes  and  the  Irrigation  of  1^^  j^^^^^*  ^rt^o  or  more  bidders  on 
Ann  11115  (Marinosa ' combinaUona  of  schedules;  comple- 
i  fo^M   S  PresfJ;   Ss    iUon  time  500  days.  Plans  and  speci- 

adena,  March  25,  for  40 


of 


2  3 


Ave. 


5/6/46 

PROSPECTIVE    BIDDERS 

ALTERATIONS 

SAN    FRANCISCO.    Van    Ness 

and  Vallejo  St. 
Alterations  to  change  12  apartments 

Into  24  apartments. 
Owner— Withheld. 
Architect— Fabre    &    Hildebrand,   251 

Kearny  St. 

As    previously   reported,    bids    will 
be  opened  May  6,  noon. 

The  following  contractors  are  fig- 
uring plans: 


purposes 
acres. 

Per.     6502 

County)  Issued  to  M.  S.  Preston,  Pas-  ,  "—  ,- „„,:,_    from    tlia    a.bove 

yiarch  25.  for  40  acre  feet  per  I  f ications    available   from    the    above 
annum  from    DeLong    Creek    for   ir-    office  upon  deposit  of  $20. 


Annex,    Seattle,    under   Inv 
for  5  surface-laid  power  supply  cable 
lines  and  5  overhead  powerllnes   ex-  i 
tending    from    Issaquah.    Wash.,    to 
Missoula,  Mont.  _ 

Specs,    obtainable    from  above    of-  i 

fice. 


5/6/46  ••     8* 

LOW    BIDDER 

FALL.  RIVER,  Kan.  — Arcole  Mid- 
west Corp.,  Chicago,  UL,  at  $6,107,- 
053.90  submitted  the  low  bid  to  the 
U  S.  District  Engineer  Office, 
Tulsa,   Okla.,  April   11 


rigation  of  100  acres.  Estimated  cost 
$12,000. 

Per.  6503,  App.  10910  (Humboldt 
County)  Issued  to  City  of  Areata 
Areata,  March  26,  for  0.5  c.f.s.  from 
Jaeoby  Creek,  for  municipal  pur- 
poses. Estimated  cost  $262,000.  ,        .   ^     „, - 

Per.    6504,    App.    11041    (Del    Norte    Wright  Blug 
Countv)    issued   to  Clara  B.   Brogan, !  for     the     co^f^f^^^"    ^L?*     ?^r 
Fembridge.    March    27.    for   1.5    c.f.s.  j  River  Dam    Arkansas   River  water- 
f rom  Delilah  Creek  for  stock  water-  ',  shed.   Flail   River,  Kan.   Inv.   46-54. 
Ing  and   Irrigation   purposes    on   100 1  -- 

acres.   Estimated  cost   $3,500.  1 5/6/46  •  •    84 

IBIDS    WANTED 
•  .  31 1      CENTRAL     VALLEY     PROJECT, 
i  Calif .,—UntU  May  24,   10  a.  m.,  bids 


5/6/46 

BIDS    WANTED 

YAKIMA,  Project,  Wash— Until 
Mav  28,  10  a.  m..  bids  will  be  receiv- 
ed by  the  U.  S.  Bureau  of  Reclama- 
tion. IHi  No.  2nd  St.  Yakima,  Wash., 


«  *  38 
5/6/46  ^^  ** 

CONTRACT    AWARDED 

EPHRATA,  Wash.  —  Electrical 
Contracting  Co..  760  Co"]™/'"^^,^*: 
coma,  at  $225,177.69  awarded  contract 
JToi^t  county  Public  Utility  Dis- 
trict No.  2,  Ephrata  fo^  construction 
of  200  miles  of  rural  electrical  dis- 
tribution system  in  Grant  Co. 

Plans  by  Consulting  Engineer  W. 
S.  McCrea  Jr.,  241  Perkins  Bldg., 
Tacoma. 


39— SEWERS 


5/6/46 

FUNDS  AWARDED  | 

SEWERS  .^.^T^TTTc  ' 

SOUTHWESTERN  LOS    ANGELES,  j 

Los.   Angeles,   Co..   Calif.  : 

ConstrucUon  of  sewers  in  the  follow- 
ing new  sewer  districts; 
Short    Avenue   and  Chase    Avenue 
sewer    district,    between    Washing 


.-^ClLlTtES     .".  !'H 


QuotmC^X- 


nTTXianrn^. 


The  answer  to  your  imntiediate 
space  needs  is  built  right  into 
this  economical,  all-steel,  arch- 


gSj"J^.U'°o'Jnti^inra;p"xf  Irib  building  40'  wid.  by  any 
mately  77  acres ;  Culver  Boulevard  |  length  desired,  m  sections  ot  ZU  , 
and     Inglewood     Boulevard 


FOR  SALE 


NEW  &   RECONDITIONED 

DIMENSION  LUMBER 
TIMBERS,  wallboardm  plamMng.  | 
pipe,  millwork,  and  other  baildinf  1 
■atena's.  SALE  PRICES.  Large  j 
•tocks  of  "hard  to  get**  itema.  | 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2900  Third  St.      •      VAleneia  4977 


FOR  SALE 
SHOVEL  ATTACHMENT  for  Model 
700  B.  P.  &  H.  1%-yd.  CRANE,  in- 
clud«8  bo«m,  dipperstick  and  1-yd. 
bucket  Good  condition,  reasonably 
priced.  Reply  McGulre  A  Hester,  7»6 
«6th  Ave..  Oakland.  TRlnldad  7676. 

to  May  6.  1»46 


New  Master  Gasoline  BackfiD  Tamper 


FOR  RENT 


LUMBER  HANDLI^O  gQUIP- 
M2CNT :  C  ARRIERd.  STAdOBRS, 
TRUTKa  Call  Mac  Paatfic  GarHmB. 
OiMiland.    KE  i-lQBl. 


COMPACTS  EARTH  FILL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WCMUCS  IN  NARROW  DITCHES 


KERR  EQUIPMENT  COMPANY 

160  TENTH  ST.  Sn  nwi^SoS        Ph.  MArket  1651 


**'^*'''the    dear-span    **Quonset    40» 
provides  100%  usable  floor 


One  Point  Cutting 

with  MONARCH 
UNI  -  POINT 
RADIAL  SAWS! 

UNI-POINT  means  one  point.  There 
is  never  any  change  in  the  ONE 
POINT  on  the  tabic  where  the  saw 
enters  the  lumber,  regardless  of  jhe 
crosscut  angle. 

Alio  avaiUbU  is  the  new 
MONARCH  PORTABLE  UNI- 
POINT  Model  TNT. 


riamUlai 


m  OAKLAND 
75  Market  Street 
Telephon* 
Cijntctfun    8420 

m  LOS  ANGELES 
4700Diacnct 
Boukvafd 


space  enclosed  in  sturdy,  fire- 
safe  Stran-Sceel  framing.  The 
framing,  easy  and  quick  to  erect, 
features  a  patented  H4iling 
1  groove  permitting  attachment  of 
sheet  steel  exterior  by  the  am- 


ple use  of  ordinary  hammer-and- 
nail  methods. 

The  "Quonset  40**  is  a  ^rr- 
manent  building  providing  free- 
dom from  sag,  rot,  warp  and 
termite-destruction.  Low  in  cost 
and  economical  to  maintain,  it  b 
an  ideal  building  for  warehouse, 
factory,  machine  shop,  loading 
station,  fabricating  plant  and 
scores  of  stmilar  uses.  Whatever 
your  building  problem  is,  well 
be  j^ad  to  discuss  it  with  you. 


THE  "QUONSET  24" 
This  adapuble,  24'-wide  buildijig 
is  available  with  open  side  -•-  with 
sliding  doors  —  or  with  solid  side 
panels,  in  any  desired  lengthy  in  ex- 
tensions ol  12  feet.  I 


THE  "QUONSET  MULTIPLE" 
If  you  need  a  larger  building,  cfaa 
"Quonm*  Multiple"  can  be  expanded 
in  width  by  sectioM  of  20^6",  and  in 
lengdi  by  sectiosie  d  20'. 


PACIFICCOAST  AGGREOATES,  Inc. 

2625  SIXTEENTH  STREET  SAN  FRANCISCO 

iUNderkiU  3650 


:    i' 


» 


ii 


I 


1 


'l+».-v- 
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DAILY    PACIFIC    BUILDER 


MONDAY.  MAY  6,  1946 


BiaiMing  PermMs,  Contracts Recorded  Moticcs 


NOTICE 


Due  to  power  failure  in  the 
Builder"   plant  the  San  Fran- 
cisco recorded  matter  for  May 
3    will   not    be   published   until 
Tomorrow. 


BU1L1>1NG  PERMITS 

Granted 


builder,   Macco  Construction   Co. 

DWELLING.   J6000;    Lot   4,    Block   4,1      A  I  Richards  to  M  Pugina , 

Arila  and  El  Cannino;   owner,  Her-        - ~~ —April  20   1946 

shel    Laughlln:    builder,    J    H    De-  'April  26.    1M6— Lot    1.    Land    pkrk      I 
laney,  509  E  Capistranr)  Way,  San  j     Court.   Rose   Mar>-   T  Bradley   to 
Mateo.  j     Vernon  Cox April  23,  1946  ! 

DWELLING.  $14,000;  319  oonoma  Dr;  'April  26.  1946— Ptn  W  55  ft  of  E  220  , 
owner,  Joseph  Vejmola ;  builder.  L  j  ft  of  Lot  3.  Altamont  Tract ;  also  ' 
Murer,  1274  Quesada  Ave,  San  Fran-  <  E  110  ft  of  ptn  Lot  3.  Altamont  i 
Cisco.  '     Tract;   also  W  55  ft  of  E   166  ft      i 

RESTAURANT.    $7000 ;   2165    El  Ca-  !     o'    Ptn   Lot    3,    Altamont    Tract 


Ei^ineering 


;^^i  i  I 


Machinery  &  Material 


east    Reinforced   Concrete    Bents 


NOTICE  TO  CONTRACTORS 


40—         STREETS  AND 
HIGHWAYS 


I 


Robert   S   Morris   to   same. 


5/6/46 


40 


mino;  owner,  Paul  H  Rud  .  builder, 

William   Blackfield.  i     April  24,  1946  '  BIDS  WANTED 

APARTMENT,     |17,500;     338     Ella- }A.priI  27,  1946— Ptn  Lot  2,  Block  21,      t     OREGON— Until    Mav    1$,   9   a.    m.  i 
j      worth ;   owner  and   builder,  M  Sor-  ;     Subdivision  6,  North  Sacramento,      i  Wd*   will   be  received   by  the  Oregon 
I     ensen.  i     L.  K  Hampton  to  Mack  A  Hamp-        State    Higffaway    Commission,    Public  , 

I  DUPLEX.     $11,000;     236     Claremont;  |     *<>»» -  ~ :; April  20,  1946  j  Service  Bldg..  Portland,  for  construe-  ! 

tion  as   follows:  • 

Baker    County:     Mill  ^ulch -Sails- j 

bury    Section     of     the     Baker- Unity  ' 


NEWS  INDEX 

For  convenient  referenco,  now* 
reports  in  this  section  are  classi- 
fied as  follows: 

Mite.  SuppliM  A  Materials  42 
Machinery  and  Equipment        <S 


OAKLAND 


ALTER    RESIDENCE.   $400;    401  Oc- 


DUPLEXES,    three.    1 -story   8-room, 
$8000  each  ;  621-3  Porter  St;  614-16 
and  620-22  61st  St ;  owner  and  con- 
tractor,   John    Frahalen,    416   Flor- 
ence  Ave. 

ALTER.  $2000;  1900  Broadway;  own- 
er. Granat  Bros,  premises ;  con- 
tractor, Mullen  Mfg  Co,  60  Rausch 
St,  San   Francisco. 

DWELLING,    l-stoiy    5-room,    $6400, 

f?'"tf^'   *h^.i,^^o®*i^''^n'';.°'^,';;|ADD    SUN    ROOM,    $400:    108    Lark 

!ItK  «?       ""''^'■'    °    ^    ^"•*'"'    ^^**J      «?»«•;  owner.  Wm  Lindford. 
vnn  ai.  tat  tttr 

DWELLINGS,   three.  J-story  S-room. 


I     owner,  Primo  Fogle;  builder,  Harry  [April  29,  1946— Ptn  lot  12,  Block  30, 

'     Kime,  105  E  Magnolia  St,  Stockton,  j     Resubdivision  Block  30,  Fair  Oaks 

ALTERATIONS,  $300;  300  31st  Ave;  j     Subdivision.  Richard  R  and  Sybil 

owner,     Mrs    Gus    Sof re ;     builder,       J  Husted  to  same April  27,  1946 

John  Johnson.  April  29,  1946— Lota  1  and  2  and  W 

APARTMENT  HOUSE.  $29.000 ;  Lot  |  20  ft  of  Lot  3.  R  S  12,  13.  Plre- 
5.  Block  50.  El  Camino;  owner  and  j  stone  Tire  &  Rubber  Co  to  Cen- 
builder.  William  Spivack.  I     ^"i'  California  Construction  Co 


Highway.    State    Project    13.9    miles  r 
of  grade  widening.  Requires  approxi-  (, 


MISC.  SUPPLIES  AND 
MATERLUJS 


mately    302.000    cu.    ydV    of    excava- ij,''?;!*?  _„^^.^^ 
tion.  BIDS  OPENED 

Jackson      County:      AshJand-State  |  .^f'^.^^.^^T'O' Calif— The  follow- !|^«|;Sp^     1SS4    for    furnishing'   ^ 


bell  flor  cast  Iron  pipe,  clns«  D; 

4  8x8t6x6-in.  crosses  for  cast  Iron 
pipe,  class  D,  all  bell; 

5  10xi0x6x6-in.    crosses    for    cast  

riUiSTifii^lfl  ^   *"  ^";  A^^^,  proposals   win    be    recelve<l 

1  lOxlOxlOxlO-m.  crosses  for  cast    at  the  office  of  the  Ea-t  Bav  Munict 

l"**.!*P^r'*?*^-  ""»»*"•  P**     """»>•    D"trict.     ftlTsixteemh 

•-'*•   22^-deg.    bends   bell   and    Street.  Room  205.  Oakland  Galifomui 
aplgo*  for  cast  iron  pipe,  class  D;    unUl  5:30  P.M..  Wedne^av    Mav   tl 

LV^  ?:^^^   *."^  *'*"  *"**  »P*^<     ^^'  "^^  ^""»  *»  ^»»*«  hour  be  oj^ed" 
ll  i^]«  S"*"   P'.P*'  ''*""   ^=  '*"■  ^^"•'^'^hmg  550  precaai  reinforced 

2  8-in.  45-deg  ells  bell  and  spigot    concrete    bents,    each    welghinr    an- 

sT«T«T   P^'Jf'^'Jf"^     .  Pf«'^»mately      three     tons,  *  deliver^i 

3  lO-lA.  45-deg^  ells  bell  and  spigot    along    East    Bay    Aqueduct    betwc«en 

j  Holt  and  Old  River,  California. 

Specifications  No.  67  may  t>e  ob- 
tained upon  application  at  Room  406 
of  the  office  of  the  District 

DANIEL  READ. 
^  Secretary. 

Oakland.  California. 
May  i.   1946 


I         for  cist  Iron  pipe,  clam  D 
! 5/6/46 


I  BIDS  WANTED  '  *  ** 
CENTlkAL     VALLEY     PROJECT 

Calif.— Uilitll  June  7.  2  P.  M.  bids' 
4  2  I ^ill  be  received  by  the  U    S.  Bureau 

of    Reclamation.    Denver.    Colo.,    un 


p,^.   ,„.  V.V,- ,  April  29.  1946 'Line  Rock  Producfion  on  the  Pacific  r"^  submitted  bids  to  the  State  Pur- ■  ^e^^'^'^g    Pip*^.    fittings    and  valves 

cidental;     owner.    E     R    McQuaid;  'April  .....  1M6— Lot   24,   Carmichael      i  Highway.  State  Project.  Requires  ap-  i,  ^'."^  Agent.  Sacramento,  for  ma-  ILf/"  "^'^^  ^-  2  and  5  of  Shasta  Power 

builder.  H  E  Winfrey.  865  Bayshore  I     Colony  No  2.  Ralph  O  Hinman  to      j  proximately    10.600    cu.    yds.    crushed  j  „  "A   .>^J1,^  ^Ji'P™^']^^,^*  ^o^^ws :  I  „_*"^' .  ^t"."**^  .^^' •   Central  Valley 

Blvd.  Burlingame.  ,      ^"»» 


<  Daily  Pacific  Builder j 
(May  6.  194t> 


I  QUO.  50478,  REQ.  87256: 


BURLINGAME 


RESIDENCE.      $200 ;      1205 

Howard :    owner    and    builder,    Mrs 

Danterman. 

RESIDENCE.  $8000;   Lot  4,  Block  26. 

Cortez;     owner,     Mr.s   W    T    Fratt; 


Pro.    No.    LS  155— Centtruction   of    El 
Cerrito- Aqueduct   Pumping  Plant 

NOTICE  TO  CONTRACTORS 

Sealed  proposals,  for  construct luj; 
the  El  Cerrito-Aqueduct  Pumping 
Plant    in    Contra   Cos^ta    Countv    near 


$5000  each,  three  garages,  $500  ea; 

6900-06-14  Outlook  Ave;  owner  and 

builder,  Melvin  C  Show,  3821   Park 

Blvd. 
DWELLING.  1 -.story  10-room  3-fam- 

ily,     $10,250;      2945-49-.55     Fruitvale 

Ave;    owner   and    builder,    Charles 

W  Fach,  1520  E  38th  St 
DWELLING,    1 -story    4-room,    $4500; 

9534  Sunnv.'?lde  St;  owner  and  con- 
tractor, H  P  Fifher,  376  17th  St       ;  r^^^'^'mpk,   s5>onftn    r^t"^^   -^uu].,^ 
REPAR     fire     damage.     $1000:     2818  I '^f  ^PJF^^^'  '2"'°*^' ><?f  ,^5'  ^'*"^"- 

Minna  Ave;  owner,  Walter-  V  Gib-  '      ^^/"^  ^'' •  '"^^"^^  »"^  builder.   Arthur 

.son,   prem;   contractor,   W  A   Ro.se.,  . ,  ^J^U"     „„c.,^„,., 

478  25th    St  i  ALTER       RESIDENCE.       $17;-);       750 

DWI-JLLING.'  1-storv  5-room.  $70fX);  !  Bailyana  Rd  ;  owner  Richard  Bates, 
owner  and  builder.  John  E  Swen-  P''^'"  -  ^^u'l^er,  G  W  William.s  Co.  10 
son.   322  Lincoln    Ave.   Alameda.        i      <^'ahfoniia    Dr.    Burlingame 

DWELLING,    1-story    5-room.    $8000;  ' 


REPAIRS,     $100;     2040     Bayswater; 
owner  and   builder,   John  A   Burks. 

HILLSBOROUGH 


Amett  Building  Co April  19,  1946  '  rock   in  stockpiles.  "  is«uuou4Y5,  rjsqj.  87256:  !  Project     fob    shipping    point    and/or 

1  April    27,    1946-Lot    71,    Swanston      t      Josephine  County:  R  o  b  e  r  t  s  o  n  L  ^*V*^^*^^  *   ®*°**   ^o-  *^"5  "»  I     JT*"*  ^''"^ 

Palms    Unit    No   3.    Ruth    H   and        Bridge-Hayes    Hill-Shattuck    Comer,  Jacinto-Hemet  Highway ;  no  bid  !     Specs,    obtainable    from    above    of- 

j     Henry   B   Campbell   to  Markwart      '  Oiling  and   Rock   Production   Project  :  '^"  t^*'-^'^J^    location :    discount    2    per  t  ]}^*  v   »o  charge    to    prospective    bid- 

i     Co April  27,   1946    on   the   Rogue  River  Loop  and   Red- ,  ^®"     ^  ***^'*-  "*"•  *°  4»thers  $2.50  not  returnable. 

'April  26,  1946— Lots  21  and  23,  Fair      ;  wood   Highways.    State   Project   Re-L.j**"''^^,""^**    C°-    Riverhide.   $L96  t  • 

'     Vista    Tract.    Louis    and    Minnie      I  quires  approximately    3.100    cu.    vds.    "         location;    $lji6    on    second;    no(5^^^^6  "42 

I      Jansen.    ux   jt,   to    whom    it    may      ;  mineral  aggregates,  294  tons  asphal- •     f?"""  •  i^'P^  WANTED  ,  -  — „   ^^^.„    x^^.u..**    ..r«i 

'     concern April  24,  1946  '  tic  materials,  and  8.700  cu.  yds.  crush-        <-^ns^'"aated    Rock    Co.,    $2.13,    Cb-i.  ^^N   FRANCISCO— Until   May   15.  i  ^^^keley,  California,  will  be  received 

April    26,    1946— Lot   814,   Wright   &        ed  gravel  in  jstockpiles.  xona-Arlmgiuu  Highway;   no   bid   on    ;  ^    M..  tfids  will  be  received  bv  the    ^t  the  office  of  the  BrsX  Bav  iUunici- 

1      Kimbrough    Subdivision.     Ella     E      '      Klamath    County:     Construct     two  i   ^""^^  ****^'**^^' '  ^^  ^^"ts  per  tun  spreau-    ^    S-  Treasury  Department.  821   Mar-    P«l     Utility     District,     M2     Sixteenth 

!     Wagoner  to  E  E   Wagoner j  concrete   bridges   on   the  Dalles-Cali-    "^K J-'oarge ;  M  mmutea  nee;  balance,  ■  ^«    ^^  '     ■  "   Francisco  3,   under  Inv.    -^t'eet.  RtK>m  J05.  Oakiand.  California 

April  20    1946  !  fomia  Highway  near  Chilociuin    Fed-    *  ^^^  hour;  discount  20  cents  per  '  SF-2958-4»>   for    telephone    coils,    con-    ""*»'   5:30   P.M..  Wednesday,   May   IS. 

-  '""  "^**^  nectors,  vire.    tree    hooks,    fob.    San    ^^^  and  will  at  that  hour  be  opened 

_^^__ ^^^    ....u^vu.o..  -  Francisco  and    read. 

Hovsepian  to  same Mar. Ts.*  1946    excavation,    630     cu.     "yds.     co'ncrete' L  'i'  "^"^^^'"'^  ^"•'  ^'^"^^'"th  Deluxe,  :  ^- The    work    to  be    covered    by    the 

April  29.  1946— Restore  levee  arju  id        134,400    Ib.s.    reinlorcing    and    550    ijn.  | *"""*>'"'  'l^*»*-^2.  tl.^ll^         .,  *     4  2  rProposals    includes    excavating,    eon- 

ft.  metal  railing.  ;      ^-utn'^eit    &  Hughes,    Ford    Deluxe, '^'°S   WANTED  stnicting   a  23-ft.   x  «i-ft   reinforced 

Lane     County:     Judkins    -     Point- ■  ^*'*""'"'  ^^^^'^•^^  1      OAKLAND.    Alameda   Co .    Calif.-     concrete  building,  ano    nstalling  large 

SpringfieldJunction     Section     of.    the  L.,  ^•^'"^^^"'^-  ^"tor  Co.,  ForU  Deluxe,  f^"*'.'   ^?*V   ^l-   2   P.   M..   bids   will   be    steel  pipe  for  pump  .'v:>.  lion  and  dl«- 
Pacific     Highway.     Federal 


builder,  H  E  Winfrey.  865  Bavshore 

Blvd.   Burlingame.  *  'April  29,  1946— E  46i-j  ft  of  Lots  72      '  eral  Project   No.  F-320   (2).   Requires 

and  73,   Ellwood  Tract  Joseph  A      '  approximately  275  cu.  yds.  structural  y^^^J^^f-  Ri-Q.  43813: 


i 
ALTER      RESIDENCE,      $350;      910 1 
Bailyana    Rd ;    owner  and    builder.    ■ 
Robert   P  Bemiss,  premise.^ 


oil  tanks  and  remove  brush  and 
trees  from  overflow  area.  Cen- 
tral   Pacific   Railway   Co   ana   its        oH»"»Bi»«:'"JO"i-"»-ion     oecwon     01.    me  i ,.,     • ^^■-  »  -•"  m^'^iua^,  1  .      -  j     ^    ~    -  •    —    ■"■""    "•■•    "^    r-r-   -- 

iesaee,    Southern    Pacific    Co.    to        Pacific     Highway.     Federal     Project  I  ^"""''  *^"**''*^  ; ';eceived  by  the  City  of  Oakland,  aty  ;  charge  lines. 

LeoGLentz April  24,  1946    No.    U-161     (12).    0.68    mile*    grading  :  ^'- ^-  "^'^'*°'  ^^^Q-  *38ll :  j  ««"■  for  |nanila  rope,  mattresses,  red        Plans    ^^d    specif uat ion .^     LS    356 

land    paving:   also,    construct   0  6  mile)      *^-    ""tcbins    Co.,    Dodge,     li6-inch  I '^'^/^^-^P^r^^s-  P^sh  brooms,  etc.  may  be  obtained  at  the  above-namt-d 

concrete   median   strip    Requires   ap- •  ^^*^*-'"'*^^*^'  *^'^^''-^^-  <     ^P*""<^ptions   obtainable   from   the    <iffice.  Room  406. 

proximately  7.000  cu.  yds.  excavktion   I      Cuthberi  &  Hughes,  Ford,   114-inch  I  *^"^'*   "f^'<^^ 

750  cu.  yds.  top.soil.  840  cu.  yds.  con-  j^^^eelbase,  ^m^.Hti. 


Liens  Filed 


Plufflbing  Permits 


OAKLAND 


4541    Sequoyah     Rd ;    owner,    W    C 

Geandrat    508    16th    St;    contractor, 

Peter  Siehei.  2200  Clinton   Avenue, 

Alameda. 
DWELLINGS,  7.   l-.story   5-room,  $4,- 

500    each ;     306,    312.    320.    161.    328 

Catron  Drive,  227,  400  Bergcdo  Dr;  i 

owner.     McGah     and    O'Shca.     4939  ' 

Broadway;    contractor,    Ray    Tow-  i 

ers,  2508  Benvenue  Ave.,   Berkeley.  ! 
ADDITION,  $700;   7500  Halliday  Ave 

owner,  Victor  Bahl,  premises;  con-  '— • 

tractor.     Pioneer     Bldrs,     516     San'      2638    Truman:    owner,    Helmkamp; 

Pablo   Ave,    Albany.  ;  dealer,  H  Lee;  5  f  ixture.s  :  3  gas  out- 

.\DDITION.     5600;     7577    Circle     Hill  j 'et.s. 

Drive;     owner    and     builder,     C     l'      870  Mead    Ave:    owner,    H    Vallejo; 

Haine.s,   8314    Ney   Ave.  dealer,  P  Bruno:  3  gas  outlets. 

.VLTER.   $500;   S40  E    12th    St;    owner'      4517     Pleasant     Valley 

and     builder,    Geo    D     Hutley,    2309.Engell:  dealer.  O  Han.'^on :  2  fixtures. 

14th    Ave.  3511  E  8th  St;  owner,  dealer, 

REPAIR  fire  damage,  $7u0;  492  24th    Wm  Souza:  3  fixtures. 

St;    owner,    Lincoln    .S    Rode;    con-         9304  B  St;  owner,  Skipworth ;  deal- 
tractor.   W   A    Rose,  478   25th    St. 

lets. 
;      14th  and  Center  St :  owner.  Railway 
I  Express;  dealer,  Tancredv:  2  gas  out- 


SACRAMENTO  COUNTY 


I  Crete  in  curbs,  walks,  median  strips,    ,^,^>*^''^   tiros.,   bvrd,    '^-ton,   $1053.39.  ■  TI 

'etc..   3,200  cu.    yds.   gravel   base   ma-  ;Q^^-  ^^^^7,  REQ.  12003:  i  43 

i  terial.  1,700  cu.  vd.s.  crushed  material  i,  ^*^''''^"''^''    Equipment    Co.,    St   Paul' 

'  in     base    and    shoulders;     and     7.000  i,":  ^'  *'*^^  each;  2  per  cent  15  daya;    

,  tons  asphaltic  concrete  pavement.        '  'j^^'iyf  O    us  soon  as  possible. 


llrtACHrNERY  AND 
EQUIPMENT 


Recorded 

Lien  No.  17924 -Lot  11,  H  St  Tract, 

Unit    No    4.    John    Fernandez    vs 

■      Dora    L    Peeples ;     $3220     having 

been  paid   $5370.00    130.000    cu.    yds.  loose   rock    material.  *--"-*-'*--    -  •'     4  2 


'EN 


ED 


, -,— .  ^...v-.».  .  ^/R/AH 

Multnomah   County:    Onecnta   Bor- j  •'''•   ^-    ^  Manufacturing    Co.,   Gallon  IgiQg    Qp 

Amount  now  Pit  excavating  and  shaping  proj-  !^^",^'*>'  *-^^'    each;    net;    hoists    in  I     pEN'TRiM     vattt^'v   r>r>«....^«, 

iect  on  the  Columbia  River  Hi|hway.  .«^"^»^  'Followl^^^nhmtt;i;^   I/^^"^^^^^ 

I  State    Project     Requires    excavating  '  Uhe    U     <'     BuTean      ,f%'     .    ■'   t      ° 

;\".^onn^^°^'^P!i"^.„l   _«:Pr"ii'„Til'>-  -'o/e.ie  -,     .  .  ;  Denver,  -tinder    Spec^    125^    Tr    f'url    in  the  contract  for  th.  work 


The  general  pifVaiuug  rn^te  of  p**! 
diem  wages  in  the  locality  in  which 
;h»  w«irk  is  to  b»»  v/«Tiorm<>d,  for 
lalK»rers  and  each  craft  or  type  of 
workman  and  mechf>,n'r  employed  to 
e.xecute   the    work,    tu.u    the    general 

pi-evalling     rate.-;     r         oiidays     and 

4  3    overtime  work,   .s{  .iiy   set   forth 

in  the  plans  and  i>pecif 'cat ions  on 
file  with  the  Secrotferv  of  the  East 
Bay  Municipal  Utility  Dit<trict.  are 
referred   to  and  will  be  Incorpcratetl 


BIDS  WANTED 

SACKAAiJai^J'iu, 


Calil. 


nlshing    ajid    delivering    fob    cars    at 
Bids    will    .'*^'''P'"^    'f"'-'"'    "•"   ^'^^    ^^'^    «»    <'o- 


ALAMEDA  COUNTY 


Multnomah       County:        Construct. 

!  concrete    bridge    over    O.W.R.R.&N.C.    u  "^   ^'    ^"■'"-  —  mj.mo    wm    1,,^      Anti.UK    x*^^     *      t?^         ';,   "~ 

tracks  Bridal  Veil  on  Colum.ia  RiveT     ^^  '^^'''^   ^y   the  State  Purchasing  .^;':*' j^j  J/;  f^*^"  ^".,1?^  ^''"''  ^^'*^ 
'Highway.  FederalProJect  No.  FGI-248  :^^^*^."^'  ^^^^.Tamento,  tor  materials  ana  ;  ,,\Vi;,'i"'^fe.:),^'^''*^    5f ^"^^-    «*^ 

•'  ,„,     equipment  ajs  follows  fisneia.    j- tedding  and    Chico,   at    the 

option  of  the  bidder,  211  two-  and  74 
three-bedrjom   prefabricated,   or  pre- 


(1.*".  >.   Requires  approximately  890  cu 

■  __^  I  yd.<;.    structural    excavation,    3.300    cu.  '■  rnu^    (lo-jin    uc-^^^  * 

Recorded  Amnnnt     y<^3.  concrete,  582,000  lbs.  reinforcing  i^T^^'^'^^*^'  «Eg.  4i<112:  ,      .    hon«;pi    for    rr>,.«^r>,,Vr;    V^   '"' 

Ct;    owner,  iS^y    3,'  1946-1020    BEGIER  IvE,"' i -J,  ^.000   Un.   ft.  metal   railing  '  n^J^^''^    «^^^*^^    '^^   P'*"'   ^  th'eTe";tm7vaS;rr?^Toct ''""''^•^ 

r.„. San  Leandro.    Western  Door  and      ■      Wasco  County:  Construct  300'  steel        -il^n  "  n«    ^r\« ,0.  .    ,      n=  I      ^^^^^^    Lumber   Co..    Laurel     Miss 

Sash  Co  vs  B  A  Lawhead.  Henrv        ^''^^  «?»"  ^"^'fe'^  ^^'^th  120'  steel  via-    ..^t^^^TL        \f   ^'^'i'*''* '    ^^   tons  !  .qchedule   ^o.    2.     $.381  l5» 
Prenrose  Jr  and  Lavina  M  Pen-        ''"^<^  approach  at  each  end  over  Mill  "   '"•"'      "        " 


rose  $242  47*^'"*^^^    ""    Warm    Springs    Highwav. 

er.   M  Henry;   5  fixtures;  3   gas   out-  ! May  3.  1946^03  W  MERLE  Court,"      i  Federal    Project    No.    F-309    (21.    Re 


south     city    No. 


SANTA     CLARA     COUNTY 


DWELLING,    J4000; 
Vista;     owner     and 


:  lets 
Lot    102.    Sierra  ;  dealer.  J  Smith  :  4  fixtures. 


Gerlach . 


^^^  ^  builder,     E    E        142.5  Harrison   St;   owner.    Harrison 

Johnson,  RFD  Rte  1,  Box   161,  Mtn     Apartments:  dealer,  Tancredv     3  fix- 
V«ew.  'tures. 

ALTER.  $4000;  White  Road.  Ever-  SE  corner  4th  and  Maddison ;  own- 
green ;  owner  and  contractor,  tred'er.  Merchant  Shippers;  dealer,  Tan- 
W  Porter,  Rte  3,  Box  373.  San  Jose,    tredv   2  fixtures 

DWELLING  $10,000:  San  Jose-  Los  j  2IO0'  105th  Ave;"  owner,  H  Pulliam  ; 
Gatos  Road  160  ft  south  of  Hamil-  dealer,  Finzel;  5  fixtures;  3  gas  out- 
ton;  owner  and  builder,  Joseph  ia*a 
Sunserl,   160   Floyo   St.   San   Jose. 


San  Leandro.  Western  Door  and  i  QU'res  approximately  400  cu.  yds. 
Sash  Co  V3  B  A  Lawhead,  Grant  *  structural  excavation.  700  cu.  yds. 
A  and  Edna  Mae  Wisvyell  .. .  $163.75  !  <"<>n<^reto.    128.000    lbs.    reinforcement. 

;  1,260,000  lbs.   .structural  steel   and    1.- 
-  '  100  lin.  ft.  metal  handrail. 

Specs,     obtainable    from    <iffice     of 
Oregon    State    Highway    Commission, 
Rm.    319,    State    Office'  Bldg.,    Salem, 
j  Ore.,   upon   payment  of  $2.00 


Schedule 

1.   $151645:    Schedule   No    S.   S.V;  . 

r.60:    Schedule    No.    6,    $20,997, 

Stolte.    Inc.,   Oakland:    (1»    $403  69^ 

city    (2>    $402,22):    (3i    $17.5.165:    i4.    sifiy - 

995;    (5»    $.5|>,108:    (B>    $23,328 

UMMk  t,^r,„  .  1    .,.'  ,  Nettletori  &    Baldwin.   Inc..    .Seattle 

1000  tons  plant  mix  surfacing,  open    Ot  $454,537.  •-•fwiu.- 


I  Hue     graded;     deliyered 
limits  of  San  Jose. 

1U4U    tons    coarse   graded ;    GtJO   tons 
fine     graded;     delntred     south 
imiilb   ot   Morgan    Hill. 
QUO.  52344,  REQ.  E48113 : 


Non-Responsibility 


graded  type,  delivered  state  highway 
between  Port  Chicago  Hd,  ana  West 
Pittsburg  underpass. 


DANIEL  READ. 

S?ecretar>-. 

Oakland,  C'aliforniH, 
May   2,    1946 

(Daily  Pacific  Build>  i 

(MRy  6.  lf»i'; 


Classified  Advertising 


POSITION   WANTED 
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«  .1 


SAN   FRANCISCO 


deal- 


May  2.  1946— N  GREEN  ST  80-1  E 
Stockton  St.  Irene  Chiappellone 
as  to  improvements  on  property. 

April  30.  1946—1001  CLEMENT  St. 
Birdie  P  Newman  as  to  improve- 
ments  on   property. 


Electrical  Pennits 


lets. 

.T^T^  ,  .e«^     T,       ,.».     ,,  3504  High  St;  owner. 

ADD  1   room,  $500;  Box  158A    truit-  :  gr.  o  Hanson;  9  fixtures. 

v^ale,   Saratoga,   owner  and   builder,  j      ^ggg      sunny.side ;      owner.      Fisher 

Robert    L   Rush.    Rte    1,    Box    158A,    dealer,  Morrill ;  5  fixtures ;  3  gas  out 

Saratoga.                                                  |  .«*- 
DWELLING,  $6000:  N  7th  St,  3rd  lot,  

north  of  Rosa ;   owner  and   builder,  | 

Albert   Madonado,    Rte    2,    Box    246,  j  • 

Capitol  Ave,  San  Jose.  1 

DWELLING,    $6000 ;    Lot   E,    Guada-  j 

lupe  Ave.  Willow  Glen  Villa;  own-  j 

er.  W  W   Philley ;   contractor.  A  G  } 

Lantz.   115   Delmas   Ave,   San   Jose.  I" 
DWELLING,    $6000;    Lot    C,    Guada-  j  MARIN  COUNTY 

lupe  Ave,  Willow  Glen  Villa;   own-  ' 

er,    Mr    Johnson:    contractor,    A    G    Recorded  Accepted  i  J^^^s ;    contfactor,  Haynes   Electric; 


SUPT   HOUSING  DEVF^OPMKN'r 
OR  GEN'L  CONSTRrOTI'iN.  Contrn 
Costa    County.    22    yr*     exi-'ilwict    «.s 
field    engineer  and   surt.    11  old    Calit 
^  t'.s     I.ii  .  .        A"     Ccm- 

t !  I  Lieen>'  .lacl  on   fee 


Completion  Notices 


OAKLAND 


37325      3829    Foothill    Blvd ;    owner, 


5/6/46  I 

BIDS    WANTED 
OUO    51661    RFo''«7lL.  \  ^''^    FPANCISCO.-UntU    May    13. 

in  o,/^     ;  ?■       u^-  2  P.  M.  bilH  will  be  received   by  the 

I  ' two-,Lrst^;eader''on  l1    ^  %T  ^''''"?'  ■  Y'  ^^  ^''ea.ury  Department,  821   Mar-     ba.s.s  VETERANS  Glt^-UPS  PLEASE 

5/6/46  •■     •    •   40    of  BartLw  "'""'^.ot;i    ""' '     ^^"    Francisco,     under    Inv.     NOTE.    Reply   B.n    f,t;     c/o  Daily    P«- 

t  BIDS    OPENED  QUO  51665,"  REQ.  87289:  '      !  pSx'/  'Z  '"''*'  *""*  "'''"^'''  ''"'     *'*'*''  ^""***"'  _   JV6-7.e-9-10'46 

I      COCONINO    CO.,    Ariz.    —    Bowen-  ;      *^   *o"s    liquid    asphalt,    type  RC-3,  ARCHTTFCTrRAT         i 

.McLaughlin  and  L.  G.  Lynch,   Phoe-    ;;'f"'i«'"8   spreading   equipment,   U. -S.  '  5/6/46  .  .  40     Mn'H   in    RF^TDFVTTaT     ,'< 

i  ?*''•   A"^-    .1'    P5'^'o^  >"'l'!l*".'^    QuS"  5"l'6t?  7^  ^7'^r  ^^'^"^"l'"^-  ■  CONTRACT     AWARDED  CIaL    HnriXDlvTOIAL    I 

'low  bid  to  the  Public  Roads  Admin-    <^Ut).  51667    REQ.  87291:  TEHAMA     CO.,     Calif  J      w     would    llko  contact.   Exp.   in   DHAW- 

istration,  303  W.  Jefferson  St.,  Phoe-    ^,ndor^rJr^«!i1n^^^  ^  '  ^yP%MC-3.    Hughes.  Fill  River  Mills,  at  $7.50  per  ,  ING    PLANS.    ELEA'ATIONS.    PEP.- 
,  nix    Anz.  May  2  for  funiishing  ma-ivendorssprea^^^  «S    pef    hr.,    transportation     be-  ,  SPECTrV'KS.      WORKING      DR-aW- 

,  terial    and    perCormmg   all   work    for  ,  "?r">  Jj ^L'^^^rrA^'^.i'"  ^   ^-  ««•  !  tween  projects  and  $50  lump  sum  for    INGS.  etc    If  po.<.5ible,  prefer  to  work 

I  the  constriictioa  Of  access  road,  Proj- ;  «UO.  51^,  I^^^^^  ;  transportajion     to     and     from     Red  !  at    my    studio.    Repiv    Box    480     c/o 

.ect.  Ariz.   FH-2-D-5.   at  Grand   Can-  ;  ^,^°?,  »°^«    liquid   asphalt    type   SC-2, 'Bluff  submiltted  only  bid  and  award-     Daily  Pacific  Bulldtr.     to  May  8.  1946 

!  yon-Old  Trail,  Kaibab  National  For-    vendor's     spreading    equipment,     be-   ed  contracil   bv  the  State  Division  of     - 

'est,    Coconino,    a    distance    of     10.591  jt^een    Victory^ille   and   32   miles    east    Hiehwa>s.  :  F.     W.    Haselwood.     dis-  ;      ESTIMATOR,  GENERAL  CONTR. 
«     „,   „  „.  ♦  -wuij    -^iHTii    Hh'fi    HTiQA.  trict     engiijccr.     1657     River.side     Dr..  I  thoroughly     exper      and     competent! 

&    Wallace,    Phoenix,    at  ,  W^u.  oi670.  REQ.  87294:  Redding,     ijor    rental     of    one    truck  |  Excellent    local   references,   and    rea- 


miles.  ,o"  B*&  Bear  Lake  Highway. 

Wallace    &    Wallace.    Phoenix,    at  I  QUO.  51670,  REQ.  87294 :  ^,      „.     _.._. 

1  $393,594.40   submitted   only   other   bid.  j     113  tons  liquid  asphalt,  type  RC-3.  '  crane  with]  shovel  'attachment    3-ton 

iVendor;8  spreading  equipment;  40  tons  ;  capacity,  fbr  approximately  50  days- 
east   city    limit    of  Pomona ;    .0   tons  i  work   In   Tehama  County 


5/6/46  •    •    40    south  city  limits  of  Ontario;   17  tons 

BIOS   WANTED  ;2»^   miles  south   of  Temecula. 

'      MISSOURI       BASIN       PROJECT,   QUO.  51673.  REQ.  87297 : 
...  ....  owner,  '  Wyo— Until    May    27.    10    a.    m.    bids  [     15  tons   liquid   asphalt,   type  MC-3 

May    1.    1946   Johnson;    contractor.    Haynes    Elec- I  will  be  received  by  the  U.  S.  Bureau    two-man    spreader,    4    miles    east    of 


outlets ;  alterations. 

37326       1908-20    38th     Ave; 


Lantz.  115  Delmas  Ave.   San  Jose.    ,  ^ay   1.    1946   —   NICASIO.     Walter 
ALTER.  $2000;   Saratoga  Rd;  owner,  |     La^e  to  Bormollnl  &  Son 

R    M    Fawcett ;    contractor,    Morri-  _ 

son  Reese.  1262  Minnesota  Avenue.  I  April  24;1946ZsanrafAEL.    San      :  trie   Co;    outlets;    switches;   fixtures ;  j  of  "Reclamation.  ■'The'rmopori3.    WyZ.  I  San  Bernardino 

DTT?V"T>«??Mc.ir    «o/wi    wi^Hi^fi^iri  5«H  '     f^^fael    Chapter.    American    Red      I  P'"||-      „„„,  .^  ,     ^  ~  ,  under  Spec.  1325  for  the  construction  :  QUO.  51677.  REQ.  87301 : 

PUMPHOUSE,  $2000;  Middlefield  and  j     Cross  to  C  W  Monk ;     37327    3285  E  14th  St :  owner.  Grey- !  of    earthwork,    structures,    and   sur    '      -  ^ 

Reng.sdorif;   owner,   P  G  &  E  Co;        December  24.  1945  ;  hound      '   - 
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5/6/46 
BIDS   WAMTED 

VISALIAj.  Tulare  Co..  Calif —Until 
May  13.  8  p.  m.  bids  will  be  received 
by    the    Vi^alia    Union    High    School 


on   for   change.     Reply   Box   419  c/o 
)aily   Pacific  Builder 
^__^__  (4/29-30:   5/1  M6) 

WANTED 


contractor,    John    Weber,    Box    572, 

Route  2,  Los  Altos. 
DWELLING.   $5000;    Lot   22.    Hyland 

Avenue,    off    Plckford :    owner    and    Recorded 

builder,  Soren  C  Sorensen. 
DWEIoLING.  $2500;  Alma;  owner  and 

builder.  James  Welter. 
DWELLING.    $7000;    LMt    3,    Blos.som 

Hill    Road ;    owner    and    builder,    K 

L  Averlll.   1131  31st  Ave.   Seattle. 
DWELLING.     $10,000;     Marvin     Ave, 

Los  Altos ;  owner  and  builder,  John 

Weber, 


SANTA   CLARA   COUNTY 


;  hound     Unes.      contractor,     Haynes  I  facing   U.    S.    Highway    No.    20    relo- !  vendor's    spreading   equipme^    eiVht    4TUssengJr  and 
n.?^«'^u^^H';/"'''^^''    f'^t--^;    cation,    station   0+00   to    station    235+ .  locations  in  Distr^t  VIII,  vicinity  oJ  !  busses  of ^S-pis, 


GENERAL       SUPERINTENDENT 
FOR   CONSTRUCTION    OF   LARGE 

_       .     CONCRETE     OFFICE     BUILDING. 

,«.  t««=  ur,     ^  u   w    .  District,   Fletcher  Ayers.   Clerk,  Vis-  |  REPLY   BOX  426.   c/o  DaUy  Pfccifie 

iCH  tons  liquid  asphalt,  type  MC-3.    alia  for  on*  or  more  school  busses  of  |  Builder.  4/26-2t-8d,  6/1-t/M 


SACRAMENTO   CITY 


DWELLING,  5-room  frame,  stucco, 
\yood  shingle,  56000:  2617  20th  St; 
owner  and  builder.  Myron  Wet- 
more.  2216  23rd  St. 

DWELLING.  5-room  frame,  stucco, 
wood  shingle,  $7500;  1132  33rd  St; 
owner,  Gordon  Bush,  815  J  St:  con- 
tractor,   Myron    Wetmore. 

DWELLING.    5-room    frame,    stucco, 


'  ^  ofoo"   *'t^™tions.  77  6,   Boysen   Reser^'oir.   Bovsen  Unit.  !  San  Bernardino. 

37328    5th  and  Union;  owner.  Bran-     Wyoming,     Missouri     Basin     Project.    QUO.  51678,  REQ    87302- 

Accepted    clon ;   contractor.  T  L   Rosenberg  Co;  ;  The  work  is  situated  between  Bonne-        109  tons   liquid  asphalt    tyne   RC-5 

May  1.   1946 -F»TN  LOT  16,   Hamil-        1  .""\'f  ^^/^f  "Kf^^.  '  ville   and    Boysen,    Fremont    County,    vendor's  spreading  ^uipment,  seven 

ton  Ranch   on   Curtner  Ave.    Jos  3.329    NW  Redding  and  High ;  own-    Wyoming  locations  in  District  VII    Cajon  Pass 

Romaoi     w    S    Morrison    St,    San        or,    HarriM ;    contractor   .Collins   Elec-        Specs,  obtainable  without  charge  to  '  Highway   and  Big   Bear' Lake   Hieh"- 

Jose  to  whom  it    may  concera  .^.        trie;     outlets;      switches;      fixtures ;' prospective    bidders;    to    others    $1.75 'way. 

^P"'    29,    1946,plugs^     I  not  returnable.         ''  !  QUO.  51679,  REQ.  87303 : 

May    L    1946-1175    LOWRIE    AVE,      :      37330  4423  Hyacinth ;  owner  Adams ;  !  95    tons    liquid    asphalt     tvDeSC-2 

San  Jo.^e.    A  E  Robeck  to  Self  .         contractor    Collins    Electric;    outlets;  '  vendor's  spreading  equipment  on  U   S 

April    25.    1946   switches;   fixtures;   plugs.  5/6/46  *   *  ^O    395  f^om  Adelanto  60  mi^s  north 

May    1.    1946-SE    COR    VINE    and  37331      5953    Foothill    Blvd;    owner,     BIDS   WANTED  QUO    51680    REQ    87304 

San  Carios  Sts.  San  Jo.<!e.  John  .Pioneer  Builders;  contrActor.  Collins'  MISSOURI  BASIN  PROJECT,  50  tons  liquid  asphalt  tyoe  SC  2 
and  Juanita  H  Orlando  to  Mor-  ,  Electric;  outletfe :  switches:  fixtures ;' Wyoming.— Until  Mav  21,  ^  a.  m.  vendor's  sni-eadinir  enninmim  it  « 
rison  W  Reese  April  22,   1946   plugs.  bids    will    be    received    by   the    U.    S.    Highway  466  on  BarXw-Mojaye  Rd" 


one  or  more  school 
passenger  f'apacity. 
I      Specs.    oHtalnable    from    above    of- 
fice. 


BUILDING  CONSTR  SUPT.  Reply 
ORdway   3600.  (tf) 


FOR  SALE 


Building  In  the  Cyclotron  Area  of  the 
Blerkeley  Campus 


ADVERTISEMENT  FOR  BIDS 


April    30.    1946^-NE    CYPRESS    SE  37332     1359  80th  Ave;  owner.  Miller  '  Bureau  of  Reclamation,  Thetmopolis,  '  quq    gj-gg^    j^^'q    87365'  '  Subject  ti  conditions  prescribed  bv 

252,93    SE    Univ-ersity    Avenue    on  ,&     McChesney ;      contractor,      Collins  !  Wyomingt  under  Spec.   1320  for  con-        jg  t^ns   liquid   asphalt,    type    MC-3  ^he   undersigned,  sealed   bids  are   in- 

Cypress    SE    50.17    Rancho    Rm-  Electric:  outlets;  .switches;   fixtures;    struction  of  streets,  walks,  curbs  and    ..gn^or's     spreading     equipment      30  vited    for    the    following    work    on    a 

«/^T,^a    ^o    T^e    not^o      T    r-    o«w  r^i„cr»  ^guttcrs  and  drainage,  sewemge.  and    mUes  ear  cMuipinciii,     00  _       .  r  . 


Appr.    100    torn-    vf    l^-incb    square 

REINFORCING     STEEL    from   Gov- 

,  cmment    .Surplus   Stock    available   at 

our  yard.   Phone  San   Jose  Steel  Co.. 

Inc.     COLUMBIA    4184. 

5/6-7-8-9-20- 18/46 

%-vd  WILLIAMS  DXL.  DRAG- 
LINE BUCKET,  practically  new.  L. 
T.  Vernon.  GArlield  8007. 

(May  3-6-7-8-9  1M«) 


conda    de    Los    Gatos. 


plugs 


equipment. 
St  of  Barstow  on  U.  S.  91. 


OTIGE 


a 

Building   tol    be    constructed    on    the 
Cyclotron  Area  of  the  Berkeley  Cam- 
-.    type   8C-2.    P"**-  University  of  California.  Berke- 
reading    equip-    !«>'•  Callfortlia:  (1)  General  Construe-     fO      CONTRACTORS 

,,„  .       ^  ,    „    ^  .  ;  ^  '    --^-t,....*. .    *^.    xrom    Baker    40   tion ;    <2)   Electrical  Work.   A  deposit 

Meaney;    contractor.    J    B    Coleman ;     Bonneville,    Wyommg  miles  north.      "  ,  of  $20.00  is 'required  f  or  eat^i  s^  of    Q    H    d  BUILDERS 

"^«-      :i90fi    r>  ^.  ^    ^L.^^^""^-    "^»*»"^b'^    f''^"'    ^^'°''\°f'    Q^^O:  51681.  REQ.  87308:  plans   and    Specifications    issued.    No 

owner.   R   D    Space,    1510    11th    St;;     ^"^  '"  -"■■  "   """"wii^Yft     ifi4fi    ^llffL   *208    Redding;    owner.  C    F  ,  f  ice ;    no    charge    to  prospective    bid-        14   ^^ns   liquid   asphalt,   type   RC-5,  '  bids  will   b«f  received  after  2:00  p.m. 

^nntn.^tnr    iTr^  Rpt?    S4fl4th    Avp   I      "^P"'    !*•    1®*®    Mehrteu;    contractor,    special    owner;    ders;   to   others   $225  not   returnable.  ■«  «'         •     -'h       ^«-  ^.    _     .  .     !  ""  v">- 

April   30,    1946— LOT   1   Blk    212   Tct 


wood   shingle,    $6000;    603    4th    Ave; 
owner.   R   D    Space,    1510    11th    St 
contructor.  Fred  Betz.  849  4th  Ave 


bldg).     Albert     M    Davis.     Secre 
tary    Palo    Alto     Unified     School 
Diat.  to  Carl  N  Swenson  Co 


SACRAMENTO  COUNTY 


DWELLING,   5-room    tile   and    wood,  i 
$3000;  Lot  56  Rio  Linda  No  3:  own-  ' 
er  and  huilder.   W   E  Boyd.   Route 
1,  Box  485,  Rio  Linda. 

DWELLING.   3-i-oom   tile.   $3000:    292  i 


3  outlets ;  4  switches :   3  fixtures. 
No    47,    Laumeister    Sub     No    2.  37336     NE  E  12th  St  and  19th  Ave;  • 

Palo    Alto.     Gibert    and    June    V       owner.    J    B    French    Co:    contractor,  j  5/6/46 

I  Pacific  Elec  &  Mech  Co:  motors.  '  CONTRACT    AWARDED 

37337  5707-09  Shafter  Ave ;  owner,  '  ARIZONA— Orr  &  Urr,  Box  579, 
I  Bruce;  contractor.  Piedmont  Elec-  Phoenix,  Ariz.,  at  $496,567,93  award - 
!  trie ;    outlets ;    sign.  !  ed  contract   by   Arizona   State  High  - 

I      37338     403   12th   .St ;    owner.    Love   &  "  ^^y      Commission.      Phoenix,      Ariz,, 


Friday,  May  17,  1»46.  Plans,  specif ica- 
;  tions    and    (information    available    at 


Williams  to  P«iinsula  Bldg  Co 
April    22.    1946 

SAN    MATEO   COUNTY 


Recorded 


Oraneevale-     owner     and     builder     "'=^"— "  Accepted   Walt's:  contractor.  Matson  Electrical;  ;  Apr.  29  for  grading,  draining  and  re- 

R^ri    MarSrBor 248     Fair  ^P"^'  29.  1946-LOT  7  Blk   12.  Bur-        fixtures.  "surfacing  of    approx     3.333    miles    of 

Q^jj3  1      lingame  Gardens.    Henry  Voelker      (      37339     1011   Broadwav :   owner.  Rex  J  Co.  line  and  extending  easterly. 

'      to  whom  it  may  concern  Theater;   contractor.  Matson   Electri- I  • 

April    29.    1946  cal :  alterations.  I 


DWELLING.    5-room    stucco.    $3000; 
Lot    4    Blk   31.    Del    Paso   Heights ;  ' 
owner  and  builder.  A  W  Whaples.  j 
3833  Chestnut  St.  Del   Paso.  | 

SHOP  bldg.  $500;  4930  14th  Ave; 
owner  and  builder.  C  R  Doherty. 
premises. 

DWELLING.    5-rcx)m    stucco,    $3000  ;i 
Lot  14  Blk  23.   North   Sacramento;  I 
owner    and    builder,    James    Baser. 
1229    North    A    St,    .Sacramento. 

DWELLING,    6-room    frame,    $2000; 
Lots   17   and    18,    Ayondale   Survey;  , 
owner   and   builder,    1233   Q   Street.  , 

DWELLINGS,    three    4-room    stucco,  ' 
$6000  each ;  Ptn  Lot  1,  Linda  Vista  ! 
Sub;  owner  and  buil<Jer,  E  Brown- 
ing, 1045  Sonoma   Ave.  North  Sac-  , 
ramento.  i 

DWELLING,     4-room     frame.     $1500:  i 
ptn  Sec  62,  Rancho  E>el  Paso;  own-  ; 
er  and  builder.  W  E  Gebhart.  1414 
J   St 

DWELLING.     4-room     frame.    $3800; 


37340     NE  30th  and  Webster;  own 


!  5/6/46 


April   29,    1946— PTN   LOT   3   Blk   5,  

Woodland  Place.    Harry  Stein.  Jr       er.  Jack  Liliard  Co:  contractor.  Scott-  '  CONTRACT   AWARDED  ,     r-i«ici»w   u«ucr  oia  i>o   «z  ror  mt 


vendors    spreading   equipment,    Ban- 
ning-Whitewater  Kd.,  U.  S.  99. 
4  0    QU<->-  51456,  REQ.   111514:  iCashier'sl     Office,     Admlni.«tratloii 

i  20  truck  and  trailer  loads  liquid  Building,  University  of  California, 
asphalt,  SC-3,  vendor's  spreading  Berkeley.  b<eginnmg  Friday  May  3, 
equipment,  vicinity  Ramona  and  San-  1946.  The  rig*t  to  reject  any  and  all 
ta  \  sabel  Route  78.  ;  bids    is    reaterved.    This    project    has 

I  been  given  an  M-M  Priority  Rating. 

c,^,.-  iWPB     542,     Serial     Number     2338644 

eiMCc\A/AK,-r.rr^  *     4  2  |  by   thc   Waf   Production  Board.    The 

«AM  VRAZi7-T«r>r^     TT   *.,    w        „  ;  Owner  has  available  for  this  Job  all 
■  o  I    XM  ^i^    ^^,?^^  ~^">"  .***y   "•  '■  structural     steel,     most     lumber     re- 
?T  «  ^     i!"       !    //*^**\*^  **y  the  i  quired,  and  some  miscerianeous  mate-  , 
.  .  40  ;  U.  S.  Department  of  Agriculture.  For-    rtala  I 

j  est    Service,    447    Sansome    St..    San  |  THE   REGENTS   OF  THE  I 

Francisco,  under  Bid  No.  432  for  bat-  ;     UNXVERSllTY  OF  CALIFORNIA 


April  29.  1946— LOT  14  Blk  14,  How- 


37341    1939  E  29th  St; 
lin    Bros:    contractor,    Scott-Buttner 


mento.  at  $5.8564^  awarded  contract    Jiei"f„-d«i»ri«f:   ^^  »>.   Redding 


by  the  City  of  Sacramento.  City  Hall. 


Stockton  and  Arcadia. 


ZoTTund;vi;rrNoiro^^eri;rd:Apr%3o.^m        lot  19  Bik 

builder.    Eugene   H    Havnes.    Route;      !«'   S?"*^'   ^"^   Francisco.    Daniel 
2.    Box   3146     Del    Paso"  Heights.        |      ^  ^^V  »<>  ^»'«'"  ''  Tiim'"'*,".'"^'^*; 
DWELLING.     3-room    frame,    $3000;'      -Apni    zo,    it«o 


ard    Prk.    San    Carlos.     Frank    W 

Alien  to  whom  it  may  concern.  Electric;   service.  I"-'   ""^  ^"-^  "*  oacmnicn-v..  ^^.^J'  *.»»...  .      Snecifications   nhfAin*hi«  tt-n,^    »k^ 

_.._.  April   25.    1946;     37542    7622  MacArthur;  owner.  Ris- I  f»^'^'"«°to;    for  improvement   of   H.^^^ofHce  ''''^'"*^'«  "^°"   ^"^ 

April    29.    1946— LOTS    5.    6    and    7       don;    contractor,    Piedmont    Electric ;  1  ^^^'■°"  ^o^terey  Terrace  to  53rd  St.  • 

Blk    3.    Visitacion.     Chas    H    May      I  outlets ;   switches :   fixtures ;  plugs.      '  j  ' 1 5/6/46  ••4  2 

to  whom  it  may  concern ;     37343     4799   shattuck   Ave;    owner.  I •  BIDS  WANTED  1 

April    2».    1M6  _  Qinochio ;    contractor.    Clifford    Elec- 
April   29.    1946— LOTS  1   and   2  Blk       trie  Co;   outlets;   switches;   fixtures- 

1.  Diller  Addn.    H  B  Feldman  to     i  plugs. 

whom    it    may    concern j     37344     goi  Barbara  Rd ;  owner.  Jo- 

April    20.    1946    seph;    contractor.    Clifford    Electric- 

May  29,   1946— PTN   LOT   F,    Selby       outlets;  switches;  fixtures;  plugs. 

Tract     L  H   Russell   to  whom   it  37345     8874    Sunkist;    owner.    Dow- 

may  concern April  25,  19^15   ling:    contractor.    Johnston    Electric 
April   .30.    1946— PTN   LOTS    18  and       outlets;    switches;    fixtures:    plugs. 

19.   Blk  79.  South  San   Francisco.      ;      37345    2900  Glascock;  owner,  Oliver 

Daniel   J    Daly    to   whom    it   may       United      Filter;      contractor.      Pacific 

concern.      April    26,    1946   Electric    Motor   Co;    motors. 


(Dally  Pacific  Builder) 
flCay  2-3-6-7-8-9-10,  1M6) 


We  will  receive  orders  •ooB  for 
your  prefabricated  lumber,  timber, 
and  concrete  form«  on  afl  author- 
ized constniction. 

Reclamation  forms  our  tpecialty. 

Watch  this  space  for  date*  when 
representative  will  b#  available. 
Orders  must  be  in  carload  Iota.  No 
order  to  large! 

CONSTRUCTION  SERVICE 
&  ENGINEERING  CO. 


Al p  AC    UiAXCD   Altfn  run   <     FRESNO,  Callf  — Untll  May  9.  10  30 

tl UAd,  W A I  fcli  ATIW  WU. ,  A.   M.,    bids  will   be   received    by   tffe 

PIPE  LINES  -         -         


City  of  Fresno.  D.  E.  Rough  ton,  city 
clerk.   City    Hall,   for   furnishing   the 
5/6/46  •     •    41  I  following  materials :  < 

FUNDS  AWARDED  I  d*  1600  ft  4-in.  water  pipe,  cast  iron  | 

GAS  SYSTEM  est.  cost  $27,950  1         bell  and  spigot,  class  150 ; 

TULAROSA,    Colorado.  (2>  28.000   ft.    6-ln.    water    pipe,    cast' 

Construction    of     complete     liquified  ,         iron  bell  and  spigot,  class  150:        • 
petroleum   gas  system.  (3 »  500  ft.  8-ln.  water  pipe,  cast  iron' 

Owner— City  of   Tularosa,   Gerald  D. ;         bell  and  spigot,  class  150; 


3-room  frame 
ptn  Blk  L,  Hagginwood  No  5; 
owner  and  builder,  Fred  Heidrlch. 
3319  Montrose  Xve.  North  Sacra- 
mento. 
MARKET  bldg.  frame  and  concrete. 
$10,000:  Lot  36  Del  Paso  Park  View 
No  1 ;  owner.  Josephine  E  Slunecko 
contractor.  Frank  J  Sluencko,  P  O 
Box  1712. 


May  1.  1946— PTN.  LOT  7  Blk  7, 
Blossom  Heath  Manor.  George 
T  He.<<keth.  et  al  to  W  F  Con- 
well  Bldg  Co April  12.  1946    owner 

May  1.  1946— LOT  7  Blk  3.  Edge- 
wood  Park.  L  D  Niccoli.  et  al  to 
Nelson  W  Wellbanks     Apr  29,  1946 


37347  5601  San  Leandro  St:  owner 
Continental  Can:  contractor.  Pacific 
Electric   Motor  Co;  alterations. 

37348  1001  19th  Ave:  owner.  Atlas 
Diesel :  contractor.  Pacific  Electric 
Motor  Co ;  alterations. 

37340        Railroad      and      Kennedy; 
National    Auto    Fibre;    con-' 


Champion,    Mayor,    Tularosa,    Colo.     (4i  6700    ft.    10-in.    water    pipe,    cast 
.    Ei.>.;ineers — Ashley  G.  Classen  &  As-  j         iron   bell  and  spigot,  class  150; 


sociates.    El  Paso.    Texas. 

'-'he   Bureau   of   Communitiesc    Fa-  j 
cilities.  FWA,  2223  Fulton  St..  Berke- 
ley. Calif.,  -awarded  funds  in  amount  | 
of  $1,000  to  assist   in  preparation  of  1 
plans.  ! 


SAN  MATEO 


SACRAMENTO  COUNTY 


41 


Recorded  Accepted 

April  22.  1946— W  ««  Lot  Lot  4. 
J  K  24,  25.  Bertha  Murray  to  J  H 
Wkhl     „.  April  19.  1946 


wards;   owner.  Vest;   contractor.  Pa 
GUEST  HOUSE.  $4000;  70  W  Poplar:        ^^.r^  '"'  ""'""*  """"J^^ril^lO   l^Lfi    *"*".*"     Electric     Motor     Co;     outlets: 
owner,  Frank   B   IngersoU ;  builder,  '  VL*"'^-^^-"^^^^^^^  fixtures;    plugs;    service. 

E  Deculr      ...^...       .         April  24.  1946    outlets:    10   switches;    10  fixtures';    15 

plugs. 


tractor.    Pacific   Electric    Motor    Co;  15/6/46 

*'i*^'°°«.,        ^        ^^  ^  CONTRACT     AWARDED 

37M0  Railroad  and  Kennedy:  o^-n-  )  ALAMEDA  and  Contra  Cttjt  Cos. 
ei\  National  Auto  Fibre;  contractor,  j  Calif.— Stolte,  Inc.  8451  San  Lean- 
Pacific    Electric    Motor    Co;   outlets  ;idro  St..  Oakland.  (Sched.  1.  $10.35169 

^^T«^*"    M    o..^„i       T^      ^A^     r^    ^^    1*°**  ^°^°    Pestant,    164ix   E.    14th   St.. 
37351      N    Greenly    Dr    141    E    Bd-    San  Leandro,  at  (Sched.  2;   $17,499.96 


ALTER    RESTAURANT.    $1500;    865 

Bayshore;  owner.  Sandy  Yeragian  ;  ^p^,  ^ ^^^^"^  j^  j^^jg' j' j^'qj*^ 


awarded  contract  by  the  East  Bay 
Municipal  Utilltv  District.  Room  4M, 
512  16th  St..  Oakland,  under  LS-858 
for  faistalling  approximately  21^40  ft. 
of  2-in..  4-in..  6-in..  and  8-ln  cast 
iron  water  mains  inAlameda  and 
Contra  Costa   Counties. 


(5 1  3    4x4-in.    cast    iron   tees    all    bell 
for*  cast  iron  pipe,  class  D;  I 

7  6zte4-in.  cast  iron  tees  all  bell 
for  cast  iron  pipe,  class  D;  | 

20  6x«x6-in.  cast  iron  tees  all  bell  > 
for  cast  iron  pipe,  cla^.s  D;  !  j. 

25  8x8x6-in.  cast  iron  lees  all  bell 
for  cast  Iron  pipe,  class  D;  < 

2  8x8x8-in.  cast  iron  tees  all  bell  ' 
for  cast  iron  pipe   class  D; 
24  It>xl0x6-in.   cast   iron   tees   all 
bell  for  cast  iron  pipe,  class  D; 

3  10xl0x8-in.    cast    iron    tees    ail 
bell  for  cast  iron  pipe,  class  D; 
I    lOxlOxlO-in     cast  -iron    tee   all 
bell  for  cast  iron  pipe,  cla^s  D; 
3   12xl2x6-in.    cast   tron    tees    all 
bell  for  cast  iron  pipe,  cla:»8  D; 

1  12x12x8- in.  cast  iron  lee  all  bell 
for  caat  iron  pip^.  class  D; 

2  12xl2xl2-in.    cast  iron    tee.s   all 


i    IMMEDIATE  DELIVERY 
BRAND  NEW— JUST  ARRIVED 

TRUCKS 

DRIVEN  FROM  THE  EAST 

International  Harvester  Manufactured 

K-n  MOTORS.  450  ca.  is.  displacement.  143  HF— De^te 
reduction  TIMKEN  dHferentiat— Conveiittoiiol  drive— 10- 
hole  BIIDD  wbeels—llOO  x  20  14-ply  Tires— WESTINO- 
HOUSE  Airbroices—FULLER  S-Speed  Tronsmifsioa. 

IMMEDIATE  DELIVERY— WHILE  THEY  LAST 
BUY  YOUR  TRUCKS  PROM 

COOK  BROSo 

EQUIPMENT  DlSTRreUTORS 
4U  iAST  EIGHTH  STREET    •    OAKLAND  i   CALIF. 
I  GLeneourt  02S8 


as 


fcaj5-j  ^  "^^---^iirki--— tfci..  Jrti«  -_i^*t^. 


jliiE:'.i:'!;]|;Gj|P'*«;;\,i.  V';;  ,  .juM'.."' 


'T^'  i    I 


PLANS  and 
Speculations 


Richmond:  Formation  of  a  mu- 
tuial  water  district  for  the  Rich- 
mond and  Western  Contra  Costa 
industrial  area  has  been  proposed 
by  the  chamber  of  commerce.  The 
matter  of  providing  cheap  indus- 
trial water  has  become  so  pressing 
that  the  committee  will  meet  to- 
morrow night  to  further  study  the 
project.  Two  large  concerns  have 
indicated  they  might  establish 
plants  here  if  water  is  provided. 
oOo 
PrcflBo:  The  proposed  freeway 
on  highway  101,  which  will  skirt 
the  business  section,  will  come  up 
for  decision  within  one  month,  E. 
T.  Scott,  district  engineer  for  the 
state  division  of  highways  told 
members  of  the  Fresno  Realty 
Board  recently. 

oOo 
Tule  Lake:  The  War  Relocation 
Authority  center  here  was  closed 
Sunday  and  turned  over  to  the 
Bureau  of  Reclamation.  Guy  Book- 
er, former  engineer  on  the  WRA's 
Tule  Lake  staflF,  has  been  desig- 
nated as  custodian. 
oOo 
Sacramento:  Cancellation  of  the 
1946  State  Fair  gave  impetus  to 
a  movement  for  obtaining  larger 
facilities  for  the  1947  exhibition. 
The  directors  of  the  State  Agri- 
cultural Society  will  meet  in  San 
Diego  June  21  to  consider  possible 
new  sites  or  expansion  of  the  pres- 
ent  buildings. 

oOo 
Pacific  Grove:  A  survey  of  this 
city's  sewage  needs  has  been  sug- 
gested by  a  citizen's  committee 
who  also  advocated  repairs  be  made 
at  once  to  the  pre.sent  system. 
-# 
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limitation  Order  Supplement  Clarifies 
Fixtures  and  Equipment  Installation  Jobs 

Sfecial  rtoM  THE  DkAiLY  Pxcirit 
BuiLDEt's  WASHINGTON  BUREAU 

The  Civilian  Production  administration  last  week  issued  a  supple- 
ment to  its  construction  limitation  order  of  March  26  to  clarify  some 
of  the  provisions  of  the  order. 

This  supplement  does  two  thinfl^s: 

1 — It    specifically    lists    a    num- 


I  Slice  Allotment  of 
Building  Plywood 

Only  half  as  much  softwood  ply- 
wood of  construction  grade  will 
go  into  the  building  of  houses  and 
apartments  as  a  result  of  a  Civil- 
ian Production  administration  ac- 
tion aimed  at  providing  more  of 
the  material  for  the  Veterans 
Housing  Program. 

Under  new   amendments   to   Di- 


ber  of  types  of  construction  work  j  g^^,jj, .  ^^^g^  furnaces;  control  orjrective  lA  to  Priorities  Regulation 
which  are  exempt  from  the  con-  ,  testing  equipment  used  for  indus- .  33— "issued  last  week — a  contrac- 
struction  limitation  order.  |  trial  or  utility  purposes  or  in  a  lab-    ^^  c&n   use  only  300   square  feet 


mim 


of  softwood  in  each  house  or 
apartment  unit  he  is  building.  The 
quantity    permitted   him    previous 


Surveys  of  six  possible  locations 
for  a  second  bay  .span  between  "San 
Francisco  and  Alameda  county  are 
near  completion,  according  to  State 
Director  of  Public  Works  C.  H. 
Purcell. 

Four  engineers  of  the  state  high- 
way division  bridge  department  are 
forking  full  time  on  the  studies. 
Preliminary  estimates  of  cost  have 
been  made  and  layout  studies  of 
major  features  of  the  plans  are 
underway. 


2 — It  lists  specifically  the  kinds  j  oratory    or    hospital ;    conversion    oil 
of  fixtures  and   mechanical   equip-  .  or   gas    burners ;    conveyors, 
ment  whose  installation,  above  the        Desks,     chairs     and    cafeteria    and 

"small  job"  size,  requires  author-  I  gymnasium  equipment  in  a  school  o^  I  ff^iaVeOO  square  ^^^  per"  house 
i'/nfinn  frnm  rPA  College;    escalators,    elevators,    dumb  ■ '^       "  „4^.v,^v.f   nmt 

Tl.i^«m«^Voh,     which   werP  ex    !  waitirs ;     food     warming,     dishwash- '  or   apartment   unit. 

The  small  jobs,  v,hich  were  ex- I  .^  ^^^  ^^^  preparation  equipment  j  A  distributor  may  now  make 
empted  from  the  order  when  it  was  j^«^  restaurant  or  institution;  fur-  'available  25  per  cent  of  his  month- 
issued  March  28,  and  which  con- ,  ^aces  for  heat  treating  or  similar  j  ly  construction  ply vvood  receipt?  to 
tinue  exempt  from  the  order,  are  jn<justriai  purposes;  hospital  equip- !  MM,  CC  and  unrated  orders,  Be- 
those  for  whicli  the  total  esti-  ment  such  as  X-Ray  machines  and  ;  f^^^  ^^^  recent  action,  distributors 
mated  cost  is  not  more  than  $400  operating  tables;  lighting  equipment  i  ^^^^^^  required  to  channel  100  per 
for  a   house  or  farmhouse,   $1,000    for    floodlighting    airports     railroads,  of    the    const)-uction    plywood 

'for  a  hotel,  apartment,  commercial  -r  "ther  outdoor  operations;  ma-  cent  «*  ^^^J^^l^f,  \^^  "  Vet^ans 
or  service 'or^a.m   building    hos^^e^^^^^^  r  letterbo'^eranZTtreJ  ' Ho^in^^^^^^^^  '  '    "^'^  ""^ 

pital,    church,    and    $15,000    far    a  i  ^^^p^  i      -^he   change   will    free    a   Supply 

factory.  Power   generating  or  transmitting  !  of  plywood  for  essential  uses  other 

The  lists  of  specific  types  of  con-  '  e»iiilpment    such    as    boilers,    gen*-  i  than  housing. 
Btruction  exempt  from   the  limita- iator-s  and  transformers  (except  where  '      Softwood    plywood    of    construc- 
tion order,  and  of  the  list  of  fix- :  the    primary    purpose   of   the   equip- njoji   grade   obtained   under   priori- 
ture  and  mechanical  equipment  in- i-mcnt    is    to    provide    electricity    or;^jgg  j^^^^.^.  g^m  i,^  ^j^^^^  exclusively 
stallation    jobs    which    do     require    s tea. m    for    lighting    or    ^eatrng    the  ,  ^       j^j^^.^^^^  ^^^j^^^^  ^j^^  ^^^  ^g^^- 

CPA  authorisations,  b.i«,m^;^^^;^'^:^J^X^'-i^:l,oom  and  kitchen  flooring. .  In  the 
change  m  the  construction  ImiKa-  ^j^-"  ^q^^^^j.  ^j^^id  other  transmitting  case  of  kitchen  cabinets,  it  must 
tion  order.  They  merely  list  ex-jand  receiving  eciuipment;  ref ngera- .  be  used  exclusively,  from  now  on, 
empt  and  covered  jobs  which  pre-    tion  equipment,  such  as  compressors,  for  drawer  bottoms. 

viouslv  were  not  specitically  listed.  ,  in    a    cold    .storage    warehou.se    or  m.  \        _ -.jt 

frozen     food     loqker     plant;     "frig- |  ^^j^j^^^j^^y    MEETING 


Exempt   Machinery 

Supplement  1  says  that  the  fol- 
lowing machinery  and  equipment 
may  be  installed   without  getting 


erators    (except    where    built    as    an 
integial   part   of   the  building). 

Scales:    service    station    equipment 


^ _   _  The  regular  monthly  meeting  of 

^„ .        ,,  ^.  ...  such    as    ga.soiine   pumps,    hydraulic  i  the   Building   Industry   Conference 

f    M?A_^"!!l^L*l^l'i^"'  ?J?^„"^„!!S  ,  lifts,  battery  chargers ;  stokers;  storm    board  will  be  held  Wednesday  noon 

cloor.s,   screens   and   avnings;   stoves;    jn    the    Commercial    club. 


BATTLE  OF  71  BULLETS 
it    ir    -k 
About  three   weeks  ago.  a   nice 
juicy  littie   scandal  broke  regard- 
ing operation  of  the  Federal  klink 
in  the  District  of  Columbia. 
It    it    it 
I  dipped  my  pen  in  my  favorite 
ink  bottle — the  one  with  the  high 
acid  content. 

•  •    ♦ 

I  was  all  set  to  write  an  "Ickes", 
when  something  stayed  mv  hand. 

•  •    • 

That  something  w:;s  the  way 
Jack    and    Ethel    G.    of    Oakland. 

bring  me  to  earth  when  I  get  too 
seriouii.  They  tell  me  to  relax  and 
sometimes  pitch  their  other  fav- 
orite columnist,  Roscoe  Drum- 
mond,  at  me. 

it    it    it 

How  red  my  face  would  have 
been,  had  I  used  the  Washington. 
D.  C,  jail  story! 

•  •     * 

The  smoke  has  just  cleared  from 
the  Battle  of  A.lcatraz.  The  "hush" 
is  on  and  official  explanations  are 
being  made.  A  Senate  investiga- 
tion will  probably  be  suggesU'd 
later. 

•  •    • 

If  the  felons  only  had  two 
guns  and  71  rounds  of  am- 
munition, imagine  what 
would  have  happened  had 
they  really  been  organized'- 


Estimate  Three  Blon  WiD  Be  Spent  on 
Hospital  Modernization  and  New  Construction 

SrBciAJL  noM  TBI  Daily  Pacific 
BrnnCT'l;   WASHINGTON   BUREAU 

America  needs  hospitals  and  fron  this  need  probabhr  will  develop 
a  substantial  chvnk  of  the  country's  public  works  building  durinc 
the  months  aheud.  | 

Some  idea  of  the  siickble  contribution  to  building  that  will  come 

ifrom    this^  source    is   gainied   from 

ditions,  alterations  and  new  eouip- 
ment. 

The  bill  has  been  given  Senate 
ipproval  and  is  now  ready  to  be 
•eported  out  of  the  Interstate  For- 
eign Commerce  subcommittee  of 
the  House. 

Public    Health     Service    officials 
In  dollar-and-cents  vaii)e  it  has   here,  however,  say  hospital  expan- 


Surgeon  General  Thomas  Parran's 
{estimate  that  an  immediate  need 
jexists  for  231,000  general  hospital 
beds. 

The  over-all  need  is  fott  400,000 
I  beds  when  projected  new  facilities 
for  additional  metal  and  tubercular 
types    of    hospitalization    are    in- 
cluded. 


building    alteration.'?    are    required    ^  ^       _^   ^v,...w.vx^— ^. 

in  the  installation,  such  as  putting    theatre  seats;   washing  mlichines  or  j  "'■y()''ifij^"(^'"fait/ nToderator,  will 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
360  Ocean  Ave.  San   Franoltoo 


in    foundations    or    erecting    parti-    dryers     in     a     commercial     laundry ; 
tions:  1  other      processing      machinery      and 

Air  conditioning  equipment  where  i  equipment ;  other  machinery  and 
required  to  provide  humidity  or  tern-  I  equipment  installed  to  provide  a 
perature  control  for  industrial  pro-  j  special  service  in  a  structure  and 
ce.ssing  and  self-contained  indivi-  i  not  installed  merely  to  operate  the 
dual    imits    with    no    duct    systems  :>  structure. 


lead  discussion  on  the  subject, 
"What  About  the  Builder's  Prob- 
lems." 


Airport  equipment  such  as  cargo  and 
pai^senger  handling  equipment,  sig- 
nalling equipment,  ob.otruction  mark- 
ing equipment  and  equipment  used 
for  lighting  runways  or  for  signal- 
Img. 


CPA  also  said  that  restrictions 
in  the  construction  control  order 
do  not  apply  to  the  installation  of 
any  kind  of  equipment,  including 
mechanical    equipment,   outside   of 


pews ;  automatic  fire  protection 
sprinkler  systems ;  bam  equipment 
such  as  milking  machines,  hay  or 
litter      conveyers,      stanchions      and 


SUMMERBFIL  ^OOF  VWW^ 

1746  Thirteenth  ^^     l^khni    C^r^ 


From  San  Francisco 
Enterprise  10930 


"11  othiT  ex'harices 
Winoaks  36;2 
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BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING   COMPOUN' 

EXPANSION   JOINT     COLUMN   CLAMPS  SCIJEED   SUPPOR" 

THREADED    RODS  REINFORCED    PAPEI 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      Saiy  Francisco      -      Phone  GArfield  8768 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArkct  6705  San  Frandaco 

HARBOR  PLYWOOD  CORP.  OF  CALIFORNIA 


Altars,    choir    stalls    and    church  '  and  not  attached  to  a  building.  This 

exemption  applies  even  if  a  founda- 
tion must  be  built  for  the  piece  of 
equipment  and  even  if  the  equip- 
ment is  connected  to  a  building  by 
pipes  or  pipe  lines,  wires,  or  the 
like. 

The  following  items  are  exam- 
ples of  equipment  completely  ex- 
empt from  the  order  if  installed 
outside  of  and  not  attached  to  a 
building: 

Blast  furnaces;  brick  or  lumber 
or  pottery  kilns;  chimneys  of  indus- 
trial -  type,  consLtucted  or  radial 
brick,  reinforced  concrete  or  steel; 
coke  ovens ;  fueling  equipment ;  light- 
ing systems ;  oil  refinery  processing 
equipment  such  as  towers,  reactors, 
heat  exchangers  and  furnaces;  radio 
towers;  scales;  signaling  equipment; 
tanks;  turntables. 

Still  Covered 

The  supplement  makes  clear  that 
CPA  authorizations  must  be  ob- 
tained for  installation  of  the  fol- 
lowing fixtures  and  equipment;  re- 
gardless of  whether  the  installa- 
tion requires  alterations  to  a  struc- 
ture, such  as  installing  a  founda- 
tion or  putting  up  a  partition: 

Air  conditioning  equipment  (ex- 
cept when  used  for  humidity  or  tem- 
perature control  in  industrial  pro- 
cessing or  as  refrigeration  equip- 
ment in  a  cold  storage  warehouse  or 
a  frozen  food  locker  plant  and  ex- 
cept self-contained  individual  units 
with  no  duct  systems);  bars;  book- 
cases ;  booths ;  counters ;  furnaces 
and  furnace  burner  or  boiler  burner 
units;  heating  equipment;  kitchen 
cabinets. 

Lighting  equipment ;  marquees ; 
panelling;  partitions,  wood  or  metal; 
plumbing  equipment ;  signs,  electric 
and  other;  show  cases;  soda  foun- 
tains ;  ventilating  equipment ;  any 
other  article  falling  within  the  def- 
initions of  fixture  and  mechanical 
equipment   stated   above. 
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pUJinpni^f, 


^^*^ 


ibeen  estimated  that  $3[000,000,- 
|000  will  be  required  to  supjjly  phys- 
jical  new  hospital  structures  for 
I  complete  modernization  of  the 
i  country's  present  hospitil  facili- 
'tieij.  I 

Two    studies   already   hkve   been 

prepared,  one  by  the  Unit^  States 

I  Public  Health  Service,  thei  other  by 

!the  Farm  Security  Adminjist ration. 

i  Need  Rural  Facilities 

Much   of  the  e.stimat*?d  hospital 

improvement    is    needed    in    rural 

areas  where  a  serious  lackof  hos- 

pitaliation    developed    during    the 

War  years. 

1     Congress  now  has  under  consid- 
'eration  a  bill  to  provide  funds  for 
planning  public  health  centers  and 
surveying   hospital    plantfj. 

The  bill  also  would  kuthorize 
j  grants  to  assist  in  corjstruction 
'work.  1 

!     The   hospital  grant   and   aid  act 
as  it  is  now  being  given  i  congres- 
sional   consideration,    would    pro- 
vide $75,000,000  each  yea|  for  five 
I  years  to  be  allocated  to  states  on 
;a  sliding  scale  in  relation  to  need. 
j     Its  administration  woul|d  fall  to 
the  Surgeon  General's  offifce. 

The  funds  will  be  spent  for  ad- 
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ANNOUNCEMENT 

Wc  have  moved  to  our  new 
location  at  22nd  and  Pennsyl- 
vania  Streets,   San   Francisco, 
California. 
Telephone:  ATwater  2420 

ERBENTRAUT  &  SUMMERS 

GENERAL  CONTRACTORS 


sion  and  imorovement  will  go  for- 
ward regardless  of  what  disposi- 
tion is  made  of  pending  Federal 
aid  legislation. 

Independent  surveys  are  under- 
way in  some  states  now  and  in 
others,  state  health  commissions 
are  being  formed  to  handle  the 
mapping  out  of  new  hospital  pro- 
grams. 

The  ."^urgeon  General  has  testi- 
fied before  a  Senate  committee 
that  2,400  modern  structures  are 
needed  to  shelter  local  health  de- 
partments. 

# 

OUTBOARD  MOTOR  SALE 

NearJy  1200  four-cylinder  .50-h.p. 
Evinrude  model  8008  outboard  mo- 
tors are  now  on  sale  by  the  U.  S. 
Maritime  commission,  Settlement 
Section  office,  foot  of  Adeline  St., 
Oakland. 

The  consignment  is  located  at 
Lathrop,  but  permission  to  inspect 
must  first  be  obtained  from  the 
Maritime  office.  The  units  will  sell 
for  $300,  and  have  proven  to  be 
capable  of  si>eed8  in  excess  of  40 
m.p.h.  in  light  military  craft. 
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BETHLEHEM   PACIFIC 


COAST 


STEEL 


CORPORATION 


0«iMral   Offices:   San   Francisc* 


:      STEEL 


Dittrict  Offices  :  S«ottl»,  Portlorxl,  lot  Ang«U*,  Soft  lok*  City 

St— I  f/onf« :  ScottU.  South  Son  Froncitco,  Los  Angeles 

fabricating  Workt:  South  Son  Francisco,  Alameda,  Los  Angeles 

MHI  Depots .  Seottle,  Portland,  San  Francisco,  los  Angeles 
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FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT.  £FHCI£NT  SERVICE  IS 

ATLAS  HEATING 


AND 


VENTILATING  CO.,  Ltd. 

SAN  PRANOSCO  OAXLkND 
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C^CC^C        fH     PIONttR    «SUlLPfRS    Of 

OVERHEAD  GARAGE  DOORS 

BtSiDJN'IAL    ond    COMMfBClAL 
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OVERHEAD  DOOR  CO. 

I  Phon*  Olympic  Ml  2 

9420  San    Pablo  Ave^   OAKLAf4D 
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Phone  JUniper  4-78t7 

WW  Ml— ton.  SAN  FRANCISCO 
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WELL     PLACED 
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CORN    BROOMS 

FOR  EVERY  PURPOSE 

Rooj    '    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Throi^  Your 
J<^ber 


1097  HOWARD  STREET 

SAN  FRANQSCO  3 

HEndock  4380 


OJHlk 

fIBiROLAS 

USiS: 

itW  IMS»UTION 
niTM  CLOTHS 

coiB  msuunON 

MAT  INSUUTION 

SOUW  NAMNIN6 

lUaiKAl  miUUTION 

FIMSAH  FAIIICS 
UMMAn  KINFOICmC 
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FILTERS  AIR  for 
Factory  or  Homo 

•  Traps  Dust  and  Abrasives 

•  Potented  Hreproof  Adhesive 

•  Highest  Efficiency 

•  Stondard  and  Speciol  Sizes 


A¥AIUk»Ll  AT  rOUft   SUPPLY  MOUSi 
...  Oft   CALL  .  .  . 


WESTERN   FHBERGLAS   SUPPLY,   LTD. 


DISTR!BUTOPS 


.      INGINEFRS      .      CONTPACTOi.'. 
S  Utter   5967  •  San    ^r0nti>l'■o    7    Coi>!o»n>a 


'  SAFETY 
•  STRENGTH 
•  PERMANENCE 
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Michel  &  Pfeffer 
METAL  HAND  RAILS 


GAMERSTON  &  6REER  LRMBER  60. 

Wholesale  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 


Sar   Francisco 

1800  ARMY   STREET 

ATwaUr  1300 
^ 


Oaklanj 
2001    LIVINGSTON    STREET 
KEIIoq  4-11 


CONTRACTORS— Save  Money  and  Time 

BY   USING 

QUANTITY  SURVEYS 

105  JESSIE  STREET        •         SUttcr  8361  SAN   FRANCISCO 

L  PREPARED  BY  LeROY   SERVICE 

Associated  Wood  Products  Co. 

Fabricaton  and  Erectors  of 

TIMBER  TRUSSES 

8317         133B  SDCTHSt^BmkfdtfXCtm. 
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Michel  a  Pffefffer 
Iron  Works,  inc. 


A/fllTOM 


Tenth  ond  Harrison  •  Son  F^encisco,  GoRforaiB 


I  METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 
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Ubicoln  High  School 
Construction  of  high  school  {riant 
to  include  gymnasium,  auditorium, 
bank  and  music  building,  kitchen 
and  cafeteria,  vocational  and  sci- 
ence classroom  buildings  to  accom- 
modate 500  students;  frame  and 
stucco. 
Owner-^Lincoln    Union  High    School 

District,  Lincoln. 
Architect — Gordon  Stafford,  Forum 
Bldg.,  9th  and  K  Sts..  Sacramento. 
The  school  district  on  May  3  de- 
feated a  proposal  to  issue  bonds  in 
the  amount  of  $245,000,  proceeds  of 
which  were  to  have  financed  con- 
struction. 


•• 


BnOding  Section 


j  5/7/46 
BONDS  VOTED 

SCHOOL  BLDG.        Est  Cost  |140,000 
BYRON,  Contra  Costa  County,  Calif. 
I     Five    acres    fronting    the    Byron- 
Brentwood   Highway    between    the 
present  school  sites. 
Construction  of  six-classroom  school 
building '  to     contain     auditorium, 
kitchen    facilities   and   administra- 
tive rooms. 
Owner — Byron  School  District,  Byron. 
Architect — Dragon,  Schmidts  &  Hard- 
man,  2068  Allston  Way,  Berkeley. 
The  school  district  on  May  3  ap- 
proved a  proposal  to  issye  bonds  in 
the  amoimt  of  $140,000,  proceeds  of 
which   will  be   used  to  finance   con- 
struction. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  oiasal- 
fled  as  follows: 


Cemmorclai  BIdgs. 
Educational  BIdgs. 
Hespltali 
Industrial    BIdga. 
Public   Buildings 


1«  • 

B-10 

11 

12-19 
14-17 

Religious   Buildings 1t-18 

Social,  Recreational  BIdgs.  aO-21 

Residential   Buildings 22-n 

Transportation  BIdgs.  27 

Miscellaneous  Bidgs.  ai-30 


1-S— <:OMMERCIAL  BLDGS. 

5/7/46  '  ""g 

TO  START  WORK 

LAUNDRY  BUILDING 

WILLOWS.  Glenn  County,  Calif.  Oak 
and  S.  Butte  Sts. 

Construction  of  modem  baaalite  laun- 
dry building. 

Owner— Willows  French  Laundry,  c/o 
Bert  and    Louis   Salanouve,   128   S 
Colusa  St.,  Willows. 
Contractor— John  Cavler,  612  N.  Co- 
lusa St..  Willows. 

CPA    approval    has    been    granted 
nd  work  will  start  immediately,  to 

oe  completed  within  90  days. 


5/7/46  ••     9 

BIOS    WANTED— TO    BE    OPENED 
MAY  23.  8  P.  M. 

SCHOOL  ADDITION  * 

YUBA  COUNTY,  Calif.  Yuba  Junior 

College. 
Construction  of  an  addition  to  wood 

frame  and  concrete  cafeteria  and 

student  union  building. 
Owner — Yuba  County  Junior  College 

District  of  Yuba  County,   Leonard 

Boom,  clerk. 
Architect — Chas.  F.  Dean,  1407  Cali- 
fornia State  Life  Bldg..  Sacramento. 

Plans  and  specifications  from  J.  J. 
Collins,    secretary    of    the    governing 

board  of  the  district,  or  from  the 
architect's  office  upon  deposit  of  $25, 
returnable. 

Each  bid  must  be  accompanied  by 
certified    check,    cashier's    check    or 
bid   bond    In   amount   of  5%    of   bid, 
I  payable  to  the  clerk  of  the  district. 

Bids  will  be  opened  at  the  Marys- 
ville  Union  High  School,  Marysvllle. 


lie    Buildings    Administration,    of-  ,  Roofing— Armor    Roofing    Co.,     1101 
fico    of    the  district    engineer,    838        MacArthur  Blvd.,  San  Leandro. 
U.  S.  Appraiser's  Bldg.,  San  Fran-    Plumbing,    Heating,    &    Sheet    Metal 
Cisco.  I      — ^Monterey     Plumbing     Co.,     8275 

Plans  and  specifications  obtainable  j     San  Leandro  St,  Oakland. 
from  the  above  office  of  the  district ;  Electric  Wiring— Del  Monte  Electric 
engineer    or    the    custodian    of    the       P.    O.,  Box.   145  Elmhurst  Station, 
building.  OalUand. 

Tile    Work— Thomas    H.     Price    Co., 
198  Mississippi   St.,   San  Francisco. 
Hardwood    Floors — E.    G.    Finn,    733 
Laguna  Honda    Blvd.,    San    Fran- 
cisco. 


16 
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5/7/46 

BIDS  WANTED— 

TO   BE  OPENED  JUNE  3,  2  P 

PAINTING 

ANAHEIM,  Orange  Co.,  Calif.,  U.  S,  j  Mill    Work— HoUenbeck   &    Bush,    P. 
Post    Office,    interior   and    exterior  j     O.    Box    lOO    6,    Fresno 
painttog  and  metal  drip  moldings,  '■  Hardware— Marshall-Newall    Supply, 
front  of  entrance  doors.  I     Spear  &  Mission,   San  Francisco. 

^^°®'»^^.*^^  Works  Agency,  Pub-  iPainUng— Al  SiiUberg,  2927  Newburg 
"'-     Buildings    AdministraUon,     of-.     St,  Berkeley 


lie 


Linoleum — Lorentzen  Co.,  2346  Broad- 
way,   Oakland. 


flee  of  the  district  engineer,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco. 

Plans  and  specifications  obtainable   r /y/^ 
from  the  above  office  of  the  district  |  JTJvne n  raiciMft  spcrpgatpd 
engineer  or  from  the  custodian  of  the  i  STlo^^J vi"^®  ^ ^  f.  -  w  r. 


EngiBeeriiig  Sedkn 


2  6 


building. 
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5/7/46 

BIDS   WANTED— 

TO  BE  OPENED  JUNE  6,  2  P 

PAINTING 

ELKO,  Nevada.    Post  Office. 

Interior  &  exterior  painting  . 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  of- 
fice of  the  district  engineer,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco. 


BIDS— TO   BE  OPENED   MAY  17 
SUBDIVISION  Cost  $1,100,000 

-gjANTIOCH,    Contra   Costa  Co.,    Calif. 
^  j  Construction  of  166  residences, 
j  Owner— Mlnton  &  Kubon,  200  Davis 
I     St.,  San  Francisco. 
j  Architect  —  Hamilton    Murdock,    266 
!     Ridgeway,  Oakland. 
Engineer — Clyde  E.  Bentley,  216  Pine 
St..  San  Francisco. 


NEWS  INDEX 

For  oon  von  lent  roforoneo,  novira 
reports  \n  this  section  aro  olasal- 
fled  as  foHows: 
Water  Supply  and  Sowage 

Disposal   Plants  Si -32 

Bridges    83 

Dams,  Reservoirs  a«id 

Dredging 


Decks,  Plors  A  Harlioro 

Parks,  Airports  and 

Playjrounds    

Railroads,  Subways  and 

T«nneis 


•7 


Electric  Lighting  and 
Transmission  Linos 
Sowers 


Streets  and   Highways- 


Gas,  Water  and  Oil   Pips 
Lines  


41 


SUB  -  BIDS  WANTED 

General  oofttrafitors  dsslHng  sub-bids  on  any  Job  ars  Invited  to  maks  known 
thsH'  rsqulrsmsnts  In  this  oslumn.    Thsrs  Is  no  oharQs  for  this  ssrvlos. 


Aute  Sals*  and  Ssrvlos  BMg,  Shattuok  and  Dursnt,  Berkeley:    Bide  eosn 
May   %   5:00   P.    M.  ^  v^ 

WlMls  W.  Lynn.  1040  Folgsr  Ars.,  Berkeley  (BErkeley  6044). 


Rspair  BUsna  VIsU  School,  San   Franolsoe;  Bids  open  May  %,  2:10  P.  M. 
Wm.  Mcintosh  *  Bon.  740  S6th  A  ve.,   San   Francisco    (SKyllne  M03) 
Peter  SSJtorio.  262  Clementina  Street,   San  Francisco    (OArfleld  8317) 


31-32— WATER  SUPPLY  A 
PLANTS 


2  6 


5/7/46 
o,  o  4,1      4.  U4   .      u,    .WORK   UNDER  WAY 

Plans  and  specif Icationsobtanable  SUBDIVISION  Est.  Cost  $8,500  Each 
from  the  above  office  of  the  district  j  ha YWARD,  Alameda  County.  Calif, 
engineer  or  from  the  custodian  of)  Tracts  adjacent  to  San  Lorenzo 
the  building.  j     village. 

Construction    of    1000-imit    prefabri- 


5/7/46 

COMPLETING   PLANS 

MOTION  PICTURE  PLANT 

LOS  ANGELES,  CaUf .  Van  Ness  Ave 

and  Simset  Blvd. 
Construction    of 


11— HOSPITALS 


5/7/46  ••11 

BIOS    WANTED— 

TO  BE  OPENED  JUNE  5,  3:30  PM. 

WARD   BLDGS. 

SPADRA.    Los     Angeles    Co.,    Calif. 
Pacific  Colony. 

Construction  of  two  1-story  reinf. 
i  concrete  ward  buildings  with  hol- 
I  low  tile  partitions,  steel  sash  and 
'  clay  tile  roof,  of  approx.  28,000 
i  sq.  ft.  floor  space, 
i  Owner — State  of  California,  Division 
\  of  Architecture,  Anson  Boyd,  State 
j  Architect,  Public  Works  Building, 
i     Sacramento, 


^46 

3S  OPENED 

JDIO  BLDG. 

'  T^eSed'a'L\^^'^^%^°-   ^^"^  iPl^^rbTo-er 

2jro\a''To?",\''"^    '"  contain  j^^)  general  work; 
Owner^l.fL    n  ''°°r,f P^^e  (2)  plumbing    work ; 

rap";Scers)  ^*^°     (road  ;  (3)  heating   work ; 

ArrhL^_^r«  i,     PC  '«>  electrical  work. 

TTr,!,,l^u      *        *^  Stromqulst,    310  i     Plans  and  specifications  obtainable 
l.nw  RfJ^l^  ^'^-  ^*'°  '^"°-  *from  the  State  Architect's  office  up- 

r7«o^  ^t     «^''^^"  ^  ""P-  »18  Ha'--    o"  deposit  of  ?25.00. 
Other  Bidders   weru:  '5/7/46 

^%2^'  ^'^^''^°"  ^**'  San  Jose  ?179.-  I  BIDS   WANTE 

Paaetta    Constr. 

«191,3O0. 

Bids    have    been 
New  York  owner. 


cated  subdivision  (53x06  each),  1060 
sq.    ft.    apiece.    3    bedrooms    each, 
stucco  exterior  with  concrete  foun- 
dations. 
1  *  Li      'Owner    and    Builder — David    D.    Bo- 

.     .^\  ^^'"P'^i®    °^°"°"  I     hannon.    850   San    Mateo   Dr.,    San 
picture  plsjit  includmg  a  four-story  •     ufatSo 

office     bldg.,     five     sound     stages,'     Work  Is  now  under  way  and  com- 

V^^^tr.  ''^^\^T■^^     'oon^**  pletion  is  expected  by  the  middle  of 

generator  room.  etc.  I  December 

Owner — Nasour    Studios    Inc.,    (Con-  j  «______ 

solidated   Studios    Inc.,)    5746   Sun- 1 

set  Blvd.,  L.  A.  15/7/46  ••     2  8 

Architect— Wesley    Eager,    323  Park- ;  qiq  OPENING  POSTPONED 

way,  Pasadena.  I  UNTIL  MAY  8 

Contractor — Del     E     Webb     Constr.  j  ALTERATIONS 


Co.,  408  S.   Spring  St.,  L   A. 

22-26— RESIDENTLVL 
BUlLDmGS 


I  SAN   FRANCISCO.    Van   Ness    Ave. 

!     and  Vallejo  St. 

;  Alterations  to  change  12  apartments 

I     into  24  apartments. 
Owner— Withheld. 

I  Architect— Fabre   &    Hlldebrand.    251 

I     Kearny  St 

j     Bid   opening   date   postponed   from 

■May  6. 

j     The  following  contractors  are  fig- 
uring plans: 

i     G.   P.  W.  Jensen   &  Sons,  Inc.,  320 

'  Market  St..  San  FrancLsco. 

H.  H.   Larsen  Co..  64  South   Park, 


1  1 


Co..     Santj, 
referred 


TO  BE  OPENED  JUNE  5,  3:30  PM. 
Clara  WARD  BUILDING 

(NORWALK,   Los   Angeles   Co.,   Calif, 
to    the  I      Norwalk  State  Hospital. 

j  Construction  of  one-story  reinforced 
i  concrete  ward  building  for  inform 
men ;  hollow  tile  partitions,  clay 
tile  roof,  12,000  sq.  ft.  floor  area. 
'Owner — State  of  California.  Division 
of  Architecture,  Anson  Boyd.  State 
Architect.  Public  Works  Building, 
Sacramento. 


5/7/46  ,,     2 

PROSPECTIVE  BIDDERS 
ERECT  HANGARS 
PLEASANTON.   Alameda  Co..   Calif 

Alameda  County  Fairgrounds 
Erection  and  modification  of  two  pre-        ^»,..„.^^..vv,. 

fabricated    overseas    airplane   han-    Plans  by  Owner. 

P.*?,.  *"   adapt  for   use    as    exhibit  i     Segregated   bid.s   will   be   taken    as 

buildings.  follows: 

uwner  — Alameda    County    Board    of  Id)  general  work; 

isupervisors.    Coutrhouse,   Alameda.  I  (2)  plumbing    work; 
Architects— Kent  &  Hass,  525  Market  '  (3)  heating   work;. 

St.,  San  Francisco.  ;  (4)  electrical  work. 

Plans  and  specifications  obtainable  '     Plans  and  specifications  obtainable 
^om   the  office  of  the  county   clerk  '  from  the  State  Architect's  office  up- 
vron  deposit  of  $25.  j  on  deposit  of  $25.00. 

As    previously   reported,    bids    will  '■■  

be  opened  May  14.  10 :30  A.  M  ' '■ 

f«Uo«      '°"o7*"g     contractors     have     12-13 ^INDUSTRIAL 

taken  out  plans:  i     **  ***         ditii  i^iiijrfQs 

Shepard   &    McSweeney.    3901    Mis-  !                       BUlLDlNlia 
sion  St..  San  Francisco.  1 

Patrick    M.    Sofarelli,    20337   Anita  !  5/7/46  ••12 

Ave.,  Hayward.  (TO  START  WORK 

Moore  Dr>'  Dock  Co     foot  of  Ade    '  FACTORY  Est.  Cost  $75,000 

line  St.,  Oakland.  j  DALY   CITY.  San    Mateo   Co.,   Calif. 

Rutherford    &    Skoubye    Steel    Co    i  Construction  of  leather  factory,  glass 
8451  San  Leandro  St..  Oakland.  '  '     front,   cafeteria. 

. '  j  Owner  —  Forrest     Leather     Products 

j     Co.,  c/o  Mr.  Turner.  23  West  Portal 
'/7/'*^  ••261     ^ve..  San  Francisco. 


5/7/46  "   ■  ••     2  6 

PREPARING  SITE  PLANS 
VETERANS'  HOUSING 
SAN  FRANCISCO. 

(1)  conversion  of  Naval  Receiving 
Hospital  at  Crocker- Amazon  play- 
grounds. Geneva  Ave.  near  Mos-  

cow.  into  approximately  650  to  700   gan  Francisco 

apartments ;  site  plans  by  Archl-  .     d©   Luca  &   Son.    1745  Filbert   St., 

tect    Francis    J.    McCarthy,    603  ^  g^n  Francisco. 

Market  St.,  San  Francisco.  •     Martinelli  Construction  Co.,  44  Mary 

(2)  relocation    of    approximately    200  gt.,  gan  Francisco, 
quonset  huts  on  a  portion  of  the  . 
San     Francisco     Junior     College '                   *' 

site;     site     plans     by    Architects  5/7/46  2S 

Ward  &  BoUes,  369  Pine  St..  San  :  SUB   CONTRACTS  AWARDED 
Francisco.  !  RESIDENCE  Bsl.   $7,500 

(3)  conversion   of  approximately  300   gAN  BRUNO.  San  Mateo  Co.,  Calif. 
Hunters    Point  war    dormitories ;  i      437  Oak   Avenue. 

site   plans    by    Architect   Frederick   Construction    of   residence. 

L.  Langhorst,  319  Grant  Ave..  San    Owner    and    Builder— Lloyd    Curtiss. 

Francisco.  534    Hazel    Ave.,    San    Bruno. 

Owner— Federal  Public  Housing  Au-    Roofing— San     Bruno     Roofing     Co., 

thority,    Langdon    Post,    regional!     459    Milton    Ave.,  San    Bruno. 

director,  Phelan  Bldg,  San  Fran-    Plumbing   —    Thomas    Tromborg    26 

Cisco.  1     Hiilcrest.  Daly  Citv. 

The  Federal  Public  Housing  Au-  ;  Electric  Wiring— Pacific  Electrical 
thority  allocated  1200  units  to  San  and  Mechanical  Co..  San  Francisco. 
Francisco  to  cost  $3.700,0C-0.  with  the  Heating  &  Sheet  Metal— Jones  Sheet 
federal  government  paying  $3,000,000,  1  Metal  &  Plumbing,  6726  Mission, 
the  state  $630,000  and  the  city  $70,000.  1     Daly  City. 

The  Housing  Authority  of  the  City  ,  Tile     Work— Wm.     J.     Hammerback, 
and    County    of    San    Francisco.    525 ;     919   4th    Ave.,    San  Bruno. 
Market  St.,  San  Francisco,  has  desig-    Glass- San   FranAsco  Glass  Co.,  5234 
nated  architects  to  prepare  site  plans       Mission,    San    Francisco, 
for    the    sites    provided   by    the    city.  \  window     Shades— Sunmaster     Vene- 
The  FPHA  will  award  the  contracts        tlan    Blinds.    820    San    Mateo   Ave., 


•    • 


5/7/46 

BIDS  WANTED 

EL  CERRITO,  Alameda  Co.,  Calif. 
— As  previously  reported  tmtil  May 
15,  5:30  P.  M.  bids  wlU  be  received 
by  the  Ekist  Bay  Municipal  Utility 
District.  Room  406,  512  16th  St.,  Oak- 
land, under  LS-3S5  for  construction 
of  El  Cerrito  aqueduct  pumping 
plant 

Work  involves  excavating,  con- 
structing a  23-ft.  X  66-ft  reinf.  con- 
crete bldg.  and  Installing  a  large 
steel  pipe  for  pump  suction  and  dis- 
charge  lines. 

•  Specs,    obtainable   from   above   of- 
fice. 


Cenvereleri   BMg.  270,  San    Franoiece    Naval   Shipyard:    NOy   1S42S-    Smc* 
17574,-    Bids    open    May   17.    11    A.    M.  7  ,      p^. 

Jamas  L  Bamea  Conatr.  Co.,  041  Ruas  Bldg.,  S.  P.  (KXbrook  6006  or  7054) 
Brb«>itr&ut  9l  Summers,  606  Pennsylvania  St.,  S.  F.  (ATwater  2420) 
Barrett  &  Hilp,  018  Harrison  St,  San  Francisco   (DOuglas  0700). 

Richmon-Sunaet  8«waga  TrMtmant  Plant.  8.  F.:  Bids  open  Jun*  1%  1:00  PM 
Barrett  *  HUp,  018  H&rrlaon  St,  San  Francisoo  (DOuglas  0700). 
Erbwitraut  &  Sximmera,  606  Pennsylvania  St,  S.  F.  (ATwater  2420) 

Gamy  Garage- Display  Room,  Salinas;    Bids  opMt   May  8,  2  P.  M.  ' 

Stolte,  Inc..  8451  San  Leandro  St,  Oakland  (TRinidad  1064) 


•■■^ 


Synchrotron  Bldg.,  U.  C.  Campus.  Berkeley;   Bids  open  May  17,  2  P. 
Anderson -Haglimd,  Inc..  210  4l«t  St,  Oakland   (OLympic  0103) 
Barrett  ft  Hilp,  018  Harrison  St,  San  Francisco   (DOuglas  0700). 


M. 


5/7/46  ••     3  3 

BIDS   WANTED 

SAN  DIE(X),  San  Diego  Co.,  Calif. 
— UnUl  June  6,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  state  high- 
way engineer,  State  Bldg.,  Los  An- 
geles, for  construction  of  a  steel 
girder  overcrossing  on  Route  77  at 
Friars  Rd.  in  the  City  of  San  Diego, 
San  Diego  County. 

The  work  involves: 

(1)  700  cu.    yds.   structural  excava- 
tion ; 

(2)  400  cu.  yds.   structural  backfill: 

(3)  475    cu.    yds.    class    A   port  land 
cement  concrete; 

(4)  260,000    lbs.    furnish     structural 
steel ; 

(5)  260,000  lbs.  erect  structural  steel; 

(6)  780  lin.  ft  furnish  steel  piling; 

(7)  26  each  drive  steel  piles; 

(8)  3  each  steel  pile  splices; 

(9)  60,000  lbs.   furnish   bar  reinforc- 
ing steel; 

(10)  60,000   lbs.  place  bar  reinforcing 
steel; 

(11)  397  lin.  ft  steel  railing; 

(12)  miscellaneous  items  of  work. 
Specifications   obtainable   from   the 

office  of  the  state  highway  engineer, 
Public  Works  Bldg.,  Sacramento. 


for  relocation   and   conversion   work. 


2  4 


5/7/46 

PRELIMINARY    PLANS 
COMPLETED 
REMODEL  RESIDENCE 
ANTIOCH,   Contra   Costa   Co..    Calif. 
Seventh  St 


'     San  Bruno. 

Hardwood    Floors — O.    U.    Lundquist. 
I      1181   Clark   Ave..   San   Bruno. 
■  Iron  Grille  Work— Art  Metal  Works, 
j     1104  Crystal  Springs,  San  Bruno. 

Brick  &  Stone  Work  —  Frederick 
'.  Hoffma,  15  Sussex  St.,  12.  San 
i     Francisco- 


Remodeling  residence  to  include  ad-   Grading— J.   F.  Brady,   4346  25th    St., 
dition    of   sleeping   porch,   entrance '     gan  Franci-sco. 
hall,   refurbishing   of   rooms;    brick   Foundations  &  Concrete— San  Mateo 


and  wood. 

Owner — Dr.  J.  H.  Libbey,  c/o  archi- 
tect 

Architect— Mrs.  Elizabeth  H.  Witkin, 
2712  Shasta  Rd.,  Berkeley. 


TO  START  WORK 
SUBDIVISION 


;  Architect — Not  announced. 

i  Plans  by  Roy  Brousseau,  59  Meadow 


r^D^o*'™**^  *-^°^*  $5,000-$10,ooo  Each  !     brook,  San  Francisco. 
CRESCENT  CITY.  Del  Norte  Count v  '  Contractor— J.  &  S.  Construction  Co., 
Calif     n.i\\t    «^ -...-        v^wunijr,  -.__. .,_    » .._     c.-_  •» ! 


Calif.    Golf    course    site    south    of !      156  Castenada  Ave.,  San  Fmacisco. 
Crescent  City.  i      Construction     will     start    following 

Construction  of  100-home  all -electric  '  CPA  approval. 


1  S 


subdivision. 

^'IS  H*^?  Builders-William  Boone,  '  5/7/46 

Canna.?    '  ^""f""*   City;   Burr  W.     ADDENDA  ON   FILE 

E^Sf«    -  Tir!'*''°'"'     2859    A     St.  I      INYOKERN,  Kern   Co..   Calif. -Ad- 

tr«^T!^r  i«r,r  v;  ^"  *^-  Madsen,  con-    denda  Nos.  1  and  2  and  drawings  for 

Matin;.  ^*-  ^"'^^*-  iSpec.    17643    for    outside   utilities    In 

ui-iii  Bto Jr      •*!!?   *^*"able   and   work    connection   with   research   laboratory 

v^iii  start  within  a  week.  !  at  Naval  Ordnance  Test  Station.  In- 

*  I  vokem,  for  which  bids  will  be  opened 

^ JM^y   8,    11    A.    M.,    by    the    officer   In 

I  charge    of  construction.    Naval    Ord- 
i  nance  Test  Station,  Inyokem,  are  on 


Feed    &   Fuel    Co.,    850   San    Mateo 
Drive,    San   Mateo. 
Lumber   &   Mill   Work— A.   L.    Stock- 
ton Lumber  Co,.,  Daly  City,  &  San 
San   Bruno    Lumber   Co. 

:  Hardware — G.  W.   Rhoads  Hardware 

5/7/46  •     •     2  2  I     Co.,  434  San  Mateo  Ave.,  San  Bruno 

WORK   UNDER  WAV  Painting— Fred    Willis.    164    San    Do- 

SUBDIVISION       Est    Cost    $250,000       mingo    Ave,   Lomita   Park. 
PITTSBURG,   Contra   Costa   County,    Lathing  &  Plastering— Vance  Peter- 
Calif.     140  lots,   30  acres,  south   of       gen,  2901   20th   San   Francisco. 
West   Garrison.  Linoleum— L.   D.   Reader,   San   Fran- 

Construction  of  100-home  subdivision,  ;     cisco. 

stucco   and   rustic  exterior,   plaster  i  *  _^_____ 

interiors,    hardwood    floors,    water ' 
heaters  and  heating  facilities,  two 


and  three  bedrooms ;  to  cost  $6,800  ,  27 TRANSPORTATION 

Owner^.  A.  Hooper  &  Co.,  825  Cum-  |                          BUILDINGS 
berland  St.,  Pittsburg.  ; — 

Contr^tor — gwinerton  and   Walberg, 

225  Bush  St,  San   Francisco.  5/7/46 


5/7/46  ••     3  3 

BIDS   WANTED 

MODOC  COUNTY,  Calif.  —  Until 
June  5,  2  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways, 
G.  T.  McCoy,  state  highway  engineer, 
Public  Works  Bldg.,  Sacramento,  for 
construction  of  a  reinforced  concrete 
bridge  across  south  fork  of  Pit  River 
at  Likely,  Modoc  County. 

The  work  Involves: 

(1)  remove  existing  bridge; 

(2)  400  cu.  yds.  roadway  excavation ; 

(3)  275  cu.    yds.   structural   excava- 
tion; 

(4)  1500   cu.    yds.    Imported   borrow; 

(5)  develop   water  supply   and    fur- 
nish water  equipment ; 

(6)  60  M  gallons  apply  water; 

(7)  5  sta.  finish  roadway; 

(8)  11  M  ft.  b.m.  Douglas  fir  timber 
detour  bridge; 

(9)  230  lin.  ft  timber  bridge  railing: 

(10)  53    cu.     yds.    class     A    portland 
cement  concrete  footing  block ; 

(11)  215    cu.    yds.    class    A    portland 
cement  concrete  structure ; 

(12)  7500  lbs.  miscellaneous  Iron  and 
steel ; 

(13)  60  cu.  yds.  light  nprap; 

(14)  salvage  spillway  assemblies  and 
pipe  culverts ; 

(15)  45.000  lbs.  furnish   bar   reinforc- 
ing steel ; 

(16)  45,(X)0  lbs.   place  bar  reinforcing 
steel ; 

(17)  miscellaneous  items  of  work, 
specifications   obtainable   from   the 

above  office. 


2  7 


Approval    has    been    granted    and   WORK  UNDER  WAY 
street  work  has  started  prior  to  con-  :  REPAIR  HANGAR 
struction.    which    is    expected    to    be ,  BOISE,  Idaho. 

completed  within  120  days.  Construction  of  concrete  block  repair 
i     hangar,    steel    frame,    composition 

6/7/46  ~  ••22'     "*°'- 


TO   START   WORK 


Contract 
\  basis. 


9-10— EDUCATIONAL 
BUILDINGS 


file  for  examination  at  the  office  of 
DAILY  PACIFIC  BUILDER,  465  10th 
St.,  San  Francisco. 


5/7/46 

PLANNED 

PLANT 


1  2 
Est  Cost  $200,000 


^OcIto^F^'^^^  WORK 

STOCKTON.   San  Joaquin   Co.,  Calif 

Revision   of   e.xisting  electrical   work  '  YUBA  CITY,  Sutter  County.  Calif. 

for  the  Victory  Grammar  Schoni      I  Construction    of    walnut    processing 
Owner-Stockton  Unified  School  ni,    '  Pla"*- 

trict,  324  N.  San  Joaquin  St,  Stock-  1  Ov,-ner— Yuba   City  Walnut   Associa- 

caS'^mfifi"^!  "^  accompanied  by 
c«sn.  certified  check.  caahle?>  dtiSt 
or^surety  bond  U.  «nounV  ot  ,ot^ 


awarded     on     cost     plus 


2  7 


tlon,  c/o  board  of  directors,  H.  C. 
McMahon,  423  4th  St,  Yuba  <3lty; 
W.  F.  Bamicol,  573  Bridge  St,  Tuba 
City;  C.  E.  Sullivan,  Harold  Ekl- 
wards,  D.  A.  Alexander,  J.  Lloyd 
Hudson  and  W.  H.  Gilbert 
A  site  has  been  selected  and  work 
will  proceed  as  soon  as  possible. 


Owner — Aircraft    Service    Co.,    Boise, 

S??5^^^    ^^^^'',  ^^^l*'  '^?'^    ArcMtect--John  Barney  Rodgers,  319 
^^^  ,9^'   ?*°„^w  °ti«^-;  Avi     :     Grant  Ave.,  San  Francisco. 

Niantic  Street  and  Westlake  A^e.    ;  ^^^  Construction  Co.. 

Construction   of    15   one-story   frame ;     d-,„^    moi,« 

residences    (5   rooms   each)    to   sell '■     »«««.  Aaano 

at   approx.    $8,500   each. 
Owner-^ais.  Mayer,  2637  Ocean  Ave.,  \ 

Lakeside  Village,  San   Francisco.      '  r  ,7 /4/. 

^ri^^'^^r^s'SfFrS^ciscf ""'    '*^.WORK    UNDER    WAY 
Pl^s' by  O^'^r"  "^^^^'^  i  ToiSr^l^f''''^'-'''' 

t„f°wl^'"*'''  '^  scheduled  to   «tart ;  BOJS^^If^^^^^o-^^    ^^^^^„   ,^^    .^an- 

inis  weea.  ,     ^j^^^    flyers ;    concrete    block    with 

!     {wood  roof  and  rafters. 
5/7/46  28  Owner— Aircraft    Service   Co.,    Boise, 

OWNER   TAKING    SEQGREGATED        Idaho. 

5i£?:rT,^r^^«  ^     .    .,« /wv«         ..  !  Architect— John  Barney  Rodgers,  319 

RESIDENCES  Cost  110,000  each  (     Q^ant  Ave,  San  Francisco. 

SOUTH  GATE.  L  A.  Co..  Calif.  Near   Contractor— Martin  Construction  Co.. 

Wright  Rd    and  Imperial  Highway.  |      Boise.  Idaho 
Construction   of  304  3-bedroom  real- ;     Contract     awarded     on     cost    plus 

dences.  j  basis 

Owner    &    Builder— United     Building! 

Co.,   717   No.   Highland  Ave.,    I*    A. 

Plans    by    owner. 


•• 


5/7/46 

BONDS  DEFEATED 

HIGH  SCHOOL  PLANT 

a^'t?o^o/if '^r  ^°""^>  •  calif.  New 
flection  Of  land  s.n.^^»f  to  preset 


John  Cassaretto  G>. 

*'*•  ^«M  -  •  and  StIP  Actlva 

BUlLDiriG  MATERIALS 

READV-MIX  CONCRETE 

ROC  K-SAWD.oSSvSr.  LIMB 

CEMeNT.PLA«TlR4|oiwAB 

METAL  LATM.Woio  U?rM 

STUCCO-WlflE.NBTTlNQ 

SERVICE  UNEXCELLED 

SUNKKfIt 

PImim:  QArftold 
«th  and  Channal.  tan 


14-17— PUBUC  BLDGS. 


5/7/46  16 

BIDS    WANTED— 

TO  BE  OPENED  JUNE  6,  2  P.  M. 

VALVES 

LOS  ANGELES.  Los  Angeles.  Co.. 
Calif.,  U.  a  Post  Office  and  Termi- 
nal Annex,  new  flush  valves. 


5/7/46  •     •     3  3 

BIDS   WANTED 

MERCED  COUNTY.  Calif.— Until 
June  5,  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  T.  McCoy,  State  Highway 
Engineer,  Public  Works  Bldg.,  Sac- 
ramento, for  construction  of  a  bridge 
acros  Mud  Slough  and  construction 
of  a  culvert  at  Garzas  Creek  bet. 
3  and  4.3  miles  northeast  of  Gustine. 
Merced   County. 

Work   involves : 

(1)  remove   and   re-set   fences; 

(2)  remove  existing  bridges; 

(3)  200  c.y.  rdwy.  excav. ; 

(4)  355  c.y.   struc.   excav.; 

(5)  3,100  c.y.  import  borrow; 

(6)  895   tons    untreated    rock    surf.; 

(7)  130  tons  plant  mix  surf.; 

(8)  3  tons  liq.  asph.  SC-2  prime  coat 

(9)  460  l.f.  Umber  bridge  railing: 

(10)  445  I.e.  Class  A  portland  cement 
concrete ; 

(11)  6.000  lbs.  misc.   Iron   and   steel: 

(12)  2,180  Lf.  furnish  cone  piling; 

(13)  44  each  drive  concrete  piles: 

(14)  40  l.f.  24-in.  CMP,  14  gage: 

(15)  60  l.f.  36-ln.  CMP,  12  gage; 

(16)  90.000  lbs.  bar  reinf.  steel; 

(17)  misc.  items  of  work. 
Specifications  obtainable  from  the 

above   office. 


Owner— Federal  Works  Agency.  Pub-  1  fi„t  100  homes. 
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SUB   CONTRACTS  AWARDED  I 

RESIDENCES      Est    Cost    12,000.000! 

BELMONT  PARK.  San  Mateo  Co..  i 
Calif.  Site  of  former  Belle  Monti  | 
Country  Club  golf  course  west  of  ! 
Belmont  j 

Construction  of  200  homes  in  new  i 
Belmont  Park,  thelnltlal  100  to  I 
cost  $10,000  each. 

Owner — Sedric    Cunningham,   1   Dev- 
onshire,   San   Carlos. 

Contractor— Stolte,  Inc.,  8451  San  Le- 
andro   Street   Oakland. 
Work  will  start  immediately  on  the 


RUSTIC  PLYWOOD  OR  ALL 
ALUMINUM    CONSTRUCTION 

Reakl«ntlal   and  Commaroial 
—FREE    ESTIMATES— 

-A^     ^     ^ 
Easy  OrcrlMttd  Door  Co. 

Phena  THornwail  Silt 
2808  Su  PftUo  Atc^  Berkeley 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co, 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 
7313 


GOICIETE  CITTII6  -  COMPIESSOI  lERTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLO  AVE. 
Phone  Mission  1636  -  075S 


Safety  FINLENITE  Tread 

Steps,  Nosings,  PUtforms,  Si(l«w«Ik  Bosot 

AO  Tjrpes  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREET  -  Pbane  DOokIss  1175 


Pipe  Fabricoting  and  Bending 

Generol  Machine  Work  of  Every  Type 

Non-Ferrout  Castings 

Stool  Valves  and  Fittings,  FlangeS/  and  Welding  Fittings 

0.  S.  PIPE  &  MFG.  CO. 


249  First  Street 


Son  Francisco 


EXbrook  0380 


# 


^  BY    MULLINS 


»> 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


^ 

^ 

► 

.^ 

y^ 

1 

^ 

^^ 

> 

Cabinet  Sinks 

Woll   Cobinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


^ 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

lONEER  APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNderhiil  2727 


EAGLE  ROCK  WOOL 


INSULATION 


•ATTS  •  ILANKET  ft  ILOWN  TYPES 

SUPPLiEtS  ft  APPLICATOtS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

lustUators  for  the  Pacific  Coatt  TeiopJbonO  KEIlog  2-3688 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


UNIFORM    ^    DEPENDABLE 


I 


TUESDAY.  MAY  7.  1946 


DAILY    PACIFIC     BUILDER 
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BID8  WANTED 

CALJV.VERAS  COUNTY,  Cal.— Un- 
til June  5,  2  P,  M.,  blda  will  b«  re- 
ceived by  the  State  Division  of  Uigfa- 
ways.  G.  T.   McCoy.   SUte  Highway 

Engineer,   Public  Works   Bldg.,   Sac- ^_^    ^^ 

ramento.  for  conatrucUon  of  a  con-  '  (30)  94  l.f.  8-in.  CMP,  16  gage; 


Specifications  obtainable  from  the 


Crete  bridge  and   approaches    across 
Angeles    Creek   in    the   City   of    An- 
gels,  CalaversLS  County. 
Work  Involves: 

(1)  remove  existing  bridge; 

(2)  7    cy.    remove    concrete; 
(8)  25  cy.   remove   stone   wall; 

(4)  9  station  clear  and  grubb; 

(5)  5,200  cy.  rdwy.  excav. ;  { 

(6)  390  cy.   struc   excav, ; 
<7)  230  cy.  struc  backfill; 

(8)  25  cy.  ditch  and  channel  excav.;  I 

<9>  develop   water   supply   and   fur-  ] 

nish  water  equipment ;  \  ! 

<10)  ~ 

(11)  120  M-  gals,  apply  water; 

(12)  9  sta.  finish  rdwy. ; 

(13)  1,000  cy.  untreated  rock  base; 

(14)  1  ton  asph.  emulsion  paint  bind- 
er and  seal   coat; 

(15>  3    tona    llq.    asph.    MC-2,    prtme 
coat; 

(16)  270  cy.  mln.  agg.  road  mix  surf; 

(17)  18  tons  llq.  asph.  MC-3  road  mix 
surfacing ; 

(18)  2,300  s.y.  mix  6tnd  compact  road 
mix  surf.; 

(19)  168  Lf.  timber  bridge  railing; 

(20)  252  cy.  Class  A  portland  cement 
concrete  struc; 

(21)  110  cy.  light  stone  riprap; 

(22)  6  each   monuments; 

(23)  7     each     culvert     markers     and 
ffuide  posts; 

(£4)  150  Lf.  8-ln.  CMP,  16  gage; 

(25)  54   l.f.  24-in.  CMP,   14  gage; 

(26)  2  each  spillway  assemblies; 

(27)  28  l.f.   8-in.    CMP   down    drains, 
16  gage; 

(28)  41,035  lbs.  bar  relnf.  steel; 

(29)  misc.  items  of  work. 
Specifications  obtainable  from  the 

above    office. 

88 


>    8  3.  (25)  16  each  monuments;  j  1800  NB  Union  Ave..   Portland,   un- ,  (20)  JJJ^  ^^^ '^^e'"'^"''^''"-    "^ 

26)  115  Lf.  lam.  guard  railing;  der    Inv.    3661    for    construcUon   of  f^Sn    ft    SVaee  exiatine  nine 

27    430  Lf.  remo?r&  salvagt  guard    Grand    Coulee-Foster    Creek    section    (21)  20  "n^.^  «»^^»««  ejLlBtins  pipe 

ariling;  of    Grand    Coulee-Snohomish    230-kv.  ^^H^l  relav  salvaged  CMP 

(28)  30  eafli  culvert  markera.  project   wood   pole   tn^nsmlssion    line   begin- i  (22 )J0^l^^^ft^rel^^^^^ 
markers  and  guide  posts;  j  ning    at    Iwest    switchyam,    Grar 

(29)  0.25  mile  new  property  fence;      | Coulee  Dam. 

--  Other   bids   were:  c^,/^* 

«i^'aSi^°"*'^    ^'''-   """'   ^''"'''^^'  b7d6  wanted 

^^D^Jvan   Contracting    Co..    $112,500        SAN    BERNARDINO    COUNTY. 

W.   U   Ridge.   Spokane,  |1 18,328 

Electric  Constr.  Co.,  Tacoma,  $119, 
497 

H.  H.  Watklns,  Ellensburg.  $126, 
066. 


(31)  200  Lf.   18- in.  CMP,   16  gage; 

(32)  420  Lf.  6-ln.  perf.  metal  pipe  un- 
derdrains ; 

(33)  80  cy.  filter  material; 

(34)  34  Lf.  salvage  pipe  culverta; 

(35)  28  Lf.  relay  salvaged  CMP  cul- 
verts; 

(36)  2  each  spillway  assemblies; 

(37)  misc.  items  of  work,  j  

Specifications  obtainable  from  the  j . 

above  office.  139 SEWERS 


4  0 


5/7/46 

BIDS  WANTED 

SAN  JOAQUIN  COUNTY,  Cal.— 
Until  June  5,  2  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  State  High- 
way Engineer.  Public  Works  Bldg., 
Sacramento,  ofr  about  8.2  miles  grad- 
ing and  paving  with  portland  cement 
concrete    and    constn|ctlon    of    three 


3  3  ! 5/7/46 
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Calif.— Until  May  31,  2  P.  M.,  bids 
will  be  received  by  the  State  Division 
of  Highways.  G.  T.  McCoy,  state 
highway  engineer,  St«i.te  Bldg.,  Los 
Angeles,  for  about  13.8  miles  net 
length  repairing  with  road  mix  sur- 
facing and  seal  coat  between  Squirrel 
Inn  aind  Big  Bear  Dam  in  San  Ber- 
nardino County. 

(1)  185  tons  liquid  asphalt  (RORC-5) 
seal  coat; 

(2)  2600  tons  screenings  seal  coat; 


BONDS   VOTED  ^^^ 

ARCADIA  L,.  A.  Co.,  Calif.  Voters  ;  ^g'^  15,500   cu.   yds.   mhiimum   aggre- 
of    the    City    of    Arcadia,    April    30,  j  '^g  ^g^  ^ix  surfacing ; 

approved    a    proposition     of    issuing    ^^^  j^qq  ^^^g  nquid  asphalt  (SC-3  or 
bonds   in   the  amount  of   $350,000  for  sC-4)  road  mix  surfacing; 

the    installation    of    sewer    mains    in    ^g^  225,000  sq.  yds.  mix  and  compact 
the  city.  The  bonds  will  supply  funds  !         ^.^^^  j^Lx  surfacing; 
to  build  main  trunk  lines  said  laterals  i  ^g^  gg  ^^^g  jtsphaltlc  paint  binder, 
to    connect    the    city    with    County ;     Specifications   obtainable  from  the 
^      ,.    ., ,_._...  ,.T-    ,«    * ,vi„»,    gtate  highway  engineer,  Public  Works 

Bldg.,  Sacramento. 


(5)    $262.    (6)    $189.    (7)    $242.64.  ,  5/7/46  •48 

General  EUectric,  Denver,  Colo,  fob!  BIDS  POSTPONED 
destinaUon.  ship  Philadelphia— Sch.  1  BOISE  PROJECT,  Idaha  —  UnUl 
(1)  $1025;  ship  Plttsfleld— Sch.  2  (2)  May  20,  2  P.  M.  (postponed  from  May 
$966w  (3)  $231.84;  ship  Philadelphia—  6).  bids  will  be  received  by  the  U.  S. 
Sch.  3.  (4)  $442.75,  (5)  $268.90,  (6)  Bureau  of  ReclamaUon,  Denver,  Colo., 
$189,  (7)  $194;  Sch.  4  (8)  $136.86,  ui»de'^  Spec  1263  for  furnishing  and 
(9>   99.68;  Sch.  5   (10)   $64.99.  !  delivering  f.o.b.  cars  at  the  »hipplng 

HI  Tension  Co.,  Phillipsburgh.  N.  I  po^t  or  f.o.b.  cars  at  Mountain  Home, 
J.  fob  destinaUon— Sch.  3  (4)  $363.^;  'Idaho,  five  72-lnch  hoUow-jet  valves 
(5)   $247.20;   (6)  $179.52-   (7)  $234.75.       with  valve  controls,   position   Indica- 

Delta  Star  Electric.' Chicago,  UL.  1*0".  Intermediate  shafts  and  coup- 
fob  destination— Sch.  3  (4)  $442.75.  |  ^^g9,  anchor  brackets  and  bolts,  and 
(5)    $269.50.    (6)    $189,    (7)    $194.33.        j  erection     equipment    for    installation 

Royal  Electric  Mfg.  Co.  Chicago.  ^  the  outlet  works  at  the  Anderson 
fob  destination— Sch.  3  (4)  $442.  (6)  Ranch  Dam,  Boise  Project,  Idaho. 
$269.50,    (6)    $189,    (7)    $194.30.  iThe     valves,     controls     and     anchor 


Southern  States  Equipment  Corp.. 
Hampton,  Ga..  fob  dest. — Sch.  3  (4) 
$442.75,   (5)   $260,   (6)  $189,   (7)   $267.ia 

AUis-C^almers     Mfg.,     Milwaukee,  i 
Wis.,  fob  dest.— Sch.  1   (1)  $989;  Sch.  |$l-25,  not  returnable. 
4    (8)    $146,   (9)    $104.26. 

Railway   and    Industrial   Engineer-  '  5/7/46 


brackets  and  bolts  will  be  ilnstslled 
by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others. 


••4  8 


Ing  Co.,   Greensburgh,   Pa.,   fob   dest.  1  BIDS  POSTPONED  1         

—Sch.   3    (4)    $442.75.    (5)    $269.50,    (6)  1     CENTRAL     VALLEY     PRiOJECT. 

$189,    (7)   $194.30.  !  Calif omla.— Until    May    20,    2    P.    M. 

A.'  B.    Cniance.   Bowie   Switch    Dlv.  j( Postponed    from  May    6),    bl<U  jwlU 

San     Francisco,     fob.     dest — Sch 


3  ■  be  received  by   the  Bureau  of  Rec- 


the  plans   for  the  sewer 
lations. 


5/7/46 

BIDS  WANTED 

REDDING.  Shasta  Co..  Calif.— Un- 
til June  5.  2  P.  M..  bids  will  be  re- 

ceived  by  the  State  Division  of  High-  ,  _., _ 

^vaT  G    T    McCoy.   State  Highway  I  (I8)  100   tons    asph.    emulsion,    paint 
Engineer.   Public  Works   Bldg..   Sac-  '  —"'--   '>"-^"-   «'"^1     armor   coat 


bridges  between  Calaveras  River  and  j  sanitation  District  No.  16.  for  which 
Lodl  in  San  Joaquin  County.  j  bonds  were  voted  April  23.  in  amount 

Work   involves:  \ot  $3,547,000. 

(1)  250   cy.    remove    concrete;  j.^^^  voting  of  this  issue  makes  *tig,-,^g  ••     40 

(2)  433  sta.  clear  and  grubb;  unnecessary  to  utilize  a  former  bond  Io.qc  WANTED 

(3)  44,000    cy.    rdwy.    excav.;  !  issue  voted  May   8,   1945.  in  amount]     oRANGE    COUNTY.   Calif.  — Until 

(4)  9.200  cy.   struc   excav.;  ,    |of   $750,000    for    the    construction    of  k^     31  2  P  M.,  bids  will  be  received 

(5)  1.S20  cy.  ditch  and  channel  ex-  j  ^^^  ^j^^^^  ^^^  disposal  plant.  Engl- 1 .      ^^j^g '  g^^^  Division   of  Highways, 
cavation;  ♦.„„  „,^,Hr,ai  I «««"    Koeblg    and    Koebig,    Rowan  |    J' .j,  j^^,       g^ate  Bldg.,  Los  Angeles. 

(6)  200.000   s.y.    compacting  original'     j^^     ^o^    Angeles,    are   completing  I  J'^/;JJ^^'^°fg  ^jjes 
ground;  "the  nlana   for  the  sewer  line  <nQ*«i.  1.^, ^    ^.^     o„rfanlt 

(7)  111.500  cy.  import  borrow; 
(  8)  124,000  cy.  import,  subgrade  ma- 
terial; 

(9)  6,000  sta.  yds.  overhaul; 

(10)  develop   water   supply   and    fur- 
nish  water  equipment; 

(11)  16.500  M.    gals,    apply   water; 

(12)  433  sta.  finish  rdwy.; 

(13)  110.200  s.y.  mix  and  compact  ce- 
ment treated  subgrade; 

a4)  3.280  bbls.  portland   cement,  ce- 
ment treated  subgrade; 

(15)  12.100  tons  untreated  rock  base; 

(16)  120   tons   llq.    asph.   SC-2    prime 
coat  and  pene.   treatment; 

(17)  40  cy.  sand  prime  coat; 


ramento.  for  construction  of  a  steel 
plate  girder  bridge  across  the  Sac- 
ramento   River   at    Redding.    Shasta 

Coimty. 

Work   Involves: 
(1)  clear  and  grubb; 


binder   curing   seal,    armor   coat 
and  seal  coat;  * 

(19)  1.400  tons  screenings,  armor  ^ 
and  seal  coat; 

(20)  1.900   tons   min.    agg.   plant 
surfacing ; 

!  (21)  100  tons  pave  asph,>do; 


(2)  4.'20d  cy.  struc  excav.,  type  A;    1(22)  400  Lf.  raised  bars; 

(3)  1)050  cy.  do.  type  B;  (23)  24.145  cy.  portland  cement  cone 

t    -..*!, . .  pavement  8-in.   thick ; 


5/7/46 

BIDS  WANTED 

FRESNO.     Calif.— Until 


resurfacing  with 

plant   mix    surfacing    and    widening 

shoulders  with  imported  borrow  and 

pply   bituminous   surface   treatment 

»tween    Verano    St.    and    west   city 

iiits  of  Santa  Ana.  Orange  County. 

The  worts  involves : 

)  4000  tons  imported  borrow ; 

i)  140    tons    liquid    asphalt     (SC-3) 

bituminous  surface  treatment; 
3)  17,000   sq.   yds.   prepare,   mix  and 
shape  surface  bituminous  surface 
treatment ; 
(4)  3700  tons  plant  mix  surfacing  base 

course ; 
(5>  1300     tons     plant     mix     surface 
course ; 

(6)  25  tons  rock  dust; 

(7)  9  tons  asphalt  paint  binder. 
Specifications  obtainable  from  the 

3tate  highway  engineer,  Public  Works 
Bldg.,  Sacramento. 

5/7/46  ••     4  0 

•CONTRACT   AWARDED 

«  .  '     DEL  NORTE  COUNTY,  Calif .—W. 

*  •  1 C.   Railing.    27    Lowell   St.,   Redwood 

-.a  'City,  at  $100,845.30,  awarded  contract 


(4)    $442.75.    (5)    $260.50.    (6)    $189.    (7) 
$194.30. 
Graybar  Electric.  Denver,  fob  deat 


lamatlon,  Denver.  Colo.,  und^r  Spec 
1279  for  furnishing  and  delivering 
f.o.b.    cars    at  the    shipping   point   or 


—Sch.   3    (4)    $442.75.    (5)    $269.50.    (6)  I'o.b.    cars   at   Central   Valley.    Calif.. 
$189.     (7;     $194.30  'the    structural    steel    cofferdam    for 

Westlnghouse  '  Electric.  Denver,  j  Shasta  Dam.  Kennett  Division,  Cen- 
Colo.,  fob  dest— Sch.  1,  (1)  $950;  Sch.  jtral  Valley  Project.  California.  The 
(2)  $966,  (3)  $231.84,  Sch.  3  (4)  $442.75  1  cofferdam  will  be  installed  by  the 
(5)  $269.50.  (6)  $189.  (7)  $194.30;  Sch.  J  government.  No  charge  for  dopies  of 
4  (8)  $147.82.  (9)  $97.70;  Sch.  5  (10)  the  specifications  to  prospective  bona 
legoa  !f*d«    bidders;  to    others.   $1,    not    re- 


42 


tumable. 
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5/7*46  ^    s/7/A« 

BIDS   WANTED  °^,^*|  OPENED 

r^i^^^'^'^S^iJ'^  V/"?^  ^^?i^^,'!  COLUMBIA  BASIN  PROJ  .  Wash. 
Callf..-UntUMayl4.2p^m  bidswill|_j,^ll^^j^  submitted  bids  to  the 
be  received  by  the  U.  S.  Bureau  of.Ti  o  d...*-..  „#  r>^„i-~.«»j««  TVa«- 
Reclamation.     Denver,     Cola,     under 


Inv.  A-48,-764-A-2  for  furnishing  (1) 
23,(X)0  pes.  %-inch  round  deformed 
bars,  31-ft.  8"  long  and  (2)  11$|000 
pes.  %-lnch  round  deformed  bars,  31 
ft.  long  fob  shipping  point  and/or 
Friant,  Priant  Kern  Canal,  Central 
Valley    Project. 


U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  xmder  Spec.  1219  for  furn- 
ishing and  delivering  fob  caM  at  the 
shipping  point  or  fob  cars  at  Pasco, 
Wash.,  two  vertical-shaft  ceititrifugal 
pumps,  each  having  a  capacity  of 
63  cu.  ft  per  second  at  a  pumping 
head  of  167  ft;  and  two  vertical- 
shaft  2200  volt,  1750  h.  p.   synchron- 
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5/7/46 

CONTRACTS  AWARDED 

CENTRAL  VALLEY  PROJECT. 
California  —  Joshua  Hendle  Iron 
Works,  544  Market,  San  Ftanclsco, 
at  $98,112  on  Sch.  1  awarded  contract 
and  Hardie  T>nea  Mfg.  Co.,  Birming- 
ham, Ala.,  at  yRfft*»  on  Sch.  8 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  for  furn- 
ishing and  delivering  (1)  two  86-in. 
needle  valves  with  valve  control 
stands,  paradox  controls,  supports, 
anchor  bolts  and  erection  equipment, 
and  (2)  eight  96- in.  hollow  jet  valves 
and  all  appurtenant  equipment  for 
installation  in  the  Madera  Canal  out- 
River  outlet  at  Friant  Dam.  Central 
Valley  Project,  C:alif.  Spec.  1173.  Bids 
were    received  Apr.   2. 


flee 


(4)  1,600  cy.   struc   backfill; 

(5)  2.975   cy.   Class   A   portland   ce- 
ment cone  struc; 

^*'  St  co^nc'^JS^tin^  bTck  ;°^  ""  I '''''  iient  co^ncr'sT^c"   "  city  clerk.  City  Hall,  for  sewering  of  .  ^^^^  ,^^^,^   ^^se  material  and 

(7,  S"f    rubberwaterstops;  |  (27)  50  cy.  broken  cone  riprap;  Fresno  Portals  Fresno  ^^Jj^ate  No   2,   J         ^^^^^   ^^^^  thereto   between   6.3 

J    ?^2^  000  lbs.  furnish  stmc  steel  ;;S5S    c':y.    portland    cement    cone   Clmjon  Park    StadmmHel^^^^ 


(24)  SSTcy  do  4-Vn.  thick:'  FRESNO,     Calif. -Until     May     16. ;  ^^^^g^te*  DirVctor    of    Public   Works 

IS    18000  each  tile  bolt  assemblies;    10:30  A  M.,  bids  will  be  received  by  1  ^J-   ^     purceU.    Public   Works    Bldg., 
Im    1950   cv    Class   A  portland   ce-    the  Cit  yof  Fresno.  D.  E.  Rougtiton  .  g  ^      f^^   ^bout   3.7   miles   of 


MACHINERY  AND 
EQUIPMENT 


Specs,  obtainable    from    above    of-  ij,yg  motors  of  suitable  speed  and  de 

sign  for  direct  connection  to  the 
above  pumps,  with  indlvidunl  field- 
control  cubices,  for  installtition  in 
'the  Pasco  pumping  plant.  Columbia 
Basin  Project,  Wash. 

Worthington    Pump  Co.,    fdb   Har- 
rison, N.  J.,  $19,800  net; 
DeLaval    Steam    Turbine    Co.,    fob 


4  3 


,  dlum  Tract,  Wllshlre  Gardens,  Nelson  ,;  j^^j  ^^j.^^  county. 

Manor  and  Irwin  Manor.  I 


The  work  involves : 


(9)  1825,000  lbs.  erect  do;  1  curbs; 

(10)  20.810  If.  furnish  steel  piling;      1(29)  100  each  monuments; 

i  ^:  ;r!?e^^%S?r?.i.e.i<-'  ^/--  ^-^  '-'  "-"    U  ?-".."  ^^--  ^"..r.,  p.pe 
(14)  »'"J''l-  /"°-  .,,.   „,,     °pt.    culvert    markers    and  sewer  in  place; 

mattress .  .._    _  [  (33)  225    eacn    cuiven  .  ^^^  ^^^^  ^.^  ^^  ^^^  vitrified  clay  pipe  ; 

sewer  In  place; 


Machinery  &  Material 


(\5)  2  100  l.f.   steel   railing;  |  guide   posts; 

(16)  485,000    lbs.    furnish    bar  relnf.    (34)  o.l    mile    new     property    fence 
steel;  j  type  A; 

(17)  485.000  lbs.  place  do;  (35)  0.25  mile  do.  type  B, 

(18)  misc.  items  of  work.  '  (36)  015  mile  do.  type  C; 

ab'o?r'"rr  °"""'"'  '"""  ""  l  fai  Jr.S?./^monTn'd  reconstruct :  ,6,  6  4xl=.in.  T  branches  In  place 

I  existing  property  fence;  i 

,  !  (39)  10  l.f.  12-in.  CMP.  16  gage ; 

5/7/46  '     •     3  3  1  ^4^)  864   if.    i8-inch  do ;  | 

BIDS   WANTED  |  (41)  122  If.  24-in.  CMP  14  gage;  , 

MENDOCINO  COUNTY.  Cal.— Un-  i  ^^g)  78   l.f.   30-lnch  do; 

til  June  5.  2  P.   M.,  bids  will  be  re-  i  ^^g^  gg  ^f.  24-in.  CMP  siphon.  14  ga.  ; 


(4)  14,968  lin.   ft.  6-ln.  vitrified   clay 
pipe  sewer  in  place; 

(5)  60   masonry  manholes   with   cjist 
Iron  frames  and  covers ; 


(7)  460  4x8-in.  Y  branches  in  place; 
I  (8)  738  4x6-ln.  Y  branches  in  place. 
j     Specifications  obtainable  from  City 
I  Engineer  A.  Segel.  City  Hall.  Fresno. 
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®!?^N'?1'^'^Ja^rrara      ^an     tttts  Trenton.  N.  J..  $26,730  net; 

OmSPO^an^d^M^o1?T^ERlY''co''uN^  ^-'  ^'-^' 

l!F^'  ^,^^*l-^""l  ^^^k'^^^  ^^  M.  ;^^«^^^^j^3^„  CO..  fob  LoJ  Angeles 
bids   will    be    received    by    the    State  : ._-  if^  _„^ 
Division  of  Highways.  L.  H.  Gibson.  .♦°'*'*""  "*'^-        __ 
district  engineer.  50  Higuera  St..  San  ( 
Luis  Obispo,  for  rental  of  one  diesel  '  5/7/46 
motor   grader  with    12-ft.    blade   and  ;  BIDS  WANTED 

scarifier  attachment  and  one  8-ton!  OAKLAND.  Alameda  Co  Calif.- 
tandem  roller  and  one  Ventura  type  j  As  previously  reported  until  May  18. 
scarifier  for  approximately  30  work-  ;5:30  P.  M.  bids  w  11  be  recielved  by 
ing  days'  use  in  Santa  Barbara.  San  {the  East  Bay  Municipal  Utility  Dis- 
Luis  Obispo  and  Monterey  Counties,  trict.  Room  406.  512  16th  St..  oaK- 
Specifications  obtainable  from  the  .land,  under  Spec.  67  for  550  precast 
nhnvp  nffipp  concrete    beams, 

aoove  oiiice.     ^^    precast    relnf.    concrelte    bents 

each   weighing  approx.  3  tohs  deliv- 
ered  along   East    Bay   Aquetduct   be- 
*  ^  Itween  Holt  and  Old  River. 
__  i     Specs,    obtainable   from    above    of- 

The  Spears-,, j^g^ 


5/7/46  48 

BIDS   OPENED 

CENTRAL  VALLEY  PROJECT.— 
Following  submitted  bids  Apr.  30  to 
the  U.  S.  Bureau  of  Reclamation, 
Denver.,  Colo,  under  Spec  1253  for 
furnishing  and  delivering  fob  cars 
at  th6  shipping  point  or  fob  cars  at 
Coram.  Calif.,  fourteen  96-lnch  out- 
let gates  complete  with  hoists,  motor 
reducer  units,  limit  switches.  Indi- 
cators, and  downstream  conduit  sec- 
tions ;  ymd  two  sets  of  erection  equip- 
ment, for  insUllatlons  tn  the  river 
outlets  at  Shasta  Dam.  Kennet  Di- 
vision, Central  Valley   Project 

Anthonv  M  Meyerstein,  Brooklyn, 
N.  Y.  (1)"  $508,900.  (2)  $400.  fob  Long 
Island  City,   N.  T. 

Joshua  H«idie  Iron  Works.  San 
Francisco  (1)  $611380,  (2)  $620,  fob 
Sunnyvale,    Calif. 

Consolidated  Steel  CorporaUon.  Los 
Angeles.  (1)  $627,000.  (2>  $600,  fob 
Los  Angeles. 

5/7/46  •    •** 

BIDS    OPENED 

CENTRAL  VALLEY  PROJECT, 
California.  —  Following  submitted 
bids  April  30,  to  the  Bureau  of  Re- 
clamation, Denver,  Colo.,  under  Spec 
1268  for  furnishing  and  delivering 
fob.  cars  at  the  shlping  point  or 
fob.  cars  at  Redding.  Calif.,  at  the 
option  of  the  bidder,  one  trashrake 
and  one  trashrake  hoist  for  the 
penstock  Intake  trashracks  at  Kes- 
wick Dam.  Kennett  Division.  Central 
Vallev  Project.  California.  Pacific 
Coast  Engr.  Co.  Alameda,  $8210;  f.o.b. 
Alameda  240  days;  5600  lbs.  and 
and  12.200  lbs  lbs.  terms  net. 

Anthonv  M.  Meyerstein,  Brooklyn. 
N.  Y..  $29,500:  f.o.b.  Long  Island  CTlty, 
240  davs;  60.000  lbs.   terms  net. 


do; 


celved  by  the  State  Division  of  High-     ^^^^  ^20  l.f.  30-inch                       ,0.^0. 
ways.   G.   T.    McCoy.   State  Highway    ^45)  132  i.f.  g-in.  CMP  a'P^o^'J^  ga  •  j 
EngiAeer.   Public  Works   Bldg.,    Sac-  .  ^^^g)  j  28O   l.f.    21Vixl3%-m.   CM   arch  ,  ^^j 


ramentoVfor  construction  of  a  relnf.  ■  '*""     'ipg    jg  gage;  ^ 

concrete   arch    bridge   and    about   0.6    ^^^^  495  jf    30xl7-in.   CM   arch  PiP«'j  5/7/46 

mile    of    grading    and    surfacing    of  t  ^^  gage; ^.  i  LOW    BIDDERS 


HIGHWAYS 
.STREETS  AND 


42—  MISC.  SUPPUES  AND 
MATERIALS 


-     '5/7/46 

••     4  Oi  BIDS  WANTED 

PANAMA     CANAL- 


••4  2 

-Bids    will    be 


roadway    approsCches   at   Rock    <^reek  ■  ^^g^  i26''l.f"  37x21 -in.  „„^M«fl  !      WASHOE    COUNTY,    Nev.  —  Isbell  1  received   by   the  General   Purchasing 


(49)  70    If.     120-ln.     field 


about   25   miles  south    of   Garbervtlle 
Mendocino  County. 

Work    involves: 

(1^  5^  acres  clear  and  grubb; 

(2»  700  cy.   stripping; 

(3)  14.400   cy.   rdwy.    excav.; 

(4)  500   cy.    struc.    excav..   bridge; 

(5)  290  cv.  do.   except  bridge; 

(6)  250  cy.  ditch  and  channel  excav. 
(7»  30.000"  sta.   yds.    overhaul; 
(8)  200  cy.  import  borrow; 

'(9)  develop  water   supply    and   fur- 
nish  water   equipment: 

(10>  400  M.   gals,   apply  water; 

(11)  33   sta.   finish   rdwy.;  I  (53,  198,000    lbs 

(12 >  2S00     tons     min.     agg     cement  I  ^^^^^    pavement: 

treated  base:  1  (59)  198.000  lbs.  place  ,„J*°'.nf 

(1S»  900    bbls.    oPrtland    cement,    ce-     ^gQj  271,500    lbs.    furnish    bar    rami 
ment  treated  ba-se;  '<  steel   struc: 

(14)19    tons    asph.    emulsion    curing  ,  ,gj)  271,500  lbs.  place  .  "jl '   , . 

seal,  seal  coat,  paint  binder;  ,  .gg)  2.245  lbs.   misc.   iron   and  steei. 


Construction     Co.,     S.    Virginia     Rd., :  Officer,    The    Panama    Canal,   Wash- 


!  plate    culvert.   ^i?->f'  .   .    .       ,„- '.  Reno,    Nov.,    at    $63,747.59,    submitted  j  ington    25.    D.   C,    for    miscellaneous 

1  (50)  5    each    24-in.    f leia    3oinia  |  ^^^  ^^^  ^^  ^^^  g^^^  ^^  Nevada,  De-  j  supplies  as  follows : 

siphons ;  do  •  1  partment    of    Highways,    Robert    A. !     650  wire  rope  thimbles,  galvanized 

I  (51)  7  each  30-inch  «    .  1  Allen,  state  highway  engineer.  Heroes'    steel ;   125  cast   iron   pipe  bends,  and 

I  (52)  8  each  48 -inch  ^.^iotinc,    nine  !  Memorial    Bldg.,    Carson    City,    Nev..  ,  5500  paper  fasteners,  screw-post  type ; 

!  (53)  3.850    If.    salvage    exisung    i>  v    |  ^^^    construction     of    4.292    miles     of  ,  sch.  8277,  quotations  May  10. 

culverts;  i„„c<.rt  rMP-    ! highway    secondary    .svstem    from    &       5OOO  M  ft.  b.m.  white  maple  lumber; 

(54>  3.125  l.f.   re-lay  ^aivageu  ^..         -^    junction  with  U.   S.   395  near  Frank-  ,40,000  M  ft.  b.m.  cypre.ss  lumber;  65.- 

(55)  21  each  remove  ana  resei.  n«»      ^  ^^^^    ^^    ^    junction    with    U.    S.    395  ^  oOO    M    ft.    b.m.    California    redwood 
■walls;  trate-  approximately    3   miles    southeast    of    jumber;   500  sheets   Douglas   fir  ply- 

(56)  1  each  drainage  gaie  •  ^^^   Franktown :    Federal    Aid   Secondary  1  wood,  and  300  pieces  southern  yellow 
(57)1     each    frame    anu  !  Road  No.  709.  Washoe  County.  ,  pine    or    Douglas    fir    lumber;    Sch. 

drop   inlet ; 


5/7/46 

BID  OPENED 

SACRAMENTO.  Calif 
Wells  Machinery  Co..  Inc.,  1832  W. 
9th  St.,  OaLkland,  at  ^125  per  day  plus  j 
$114  for  transportation,  submitted  the  j 
only  bid  to  the  City  of  Sacramento,  j 
City  Hall,  for  rental  of  one  heater 
planer  for  the  street  department. 

5/7/46  ••     4  3  I 

BIDS    WANTED 

MARIN  and  SONOMA  COUNTIES. 
Calif.— Until  3  P.  M.  today  bids  will 
be  received  by  the  State  Division  of 
Highwav.s.  J.  H.  Skeggs,  district  en- 
gineer, 2001  Van  Ness  Ave.,  San  Fran- 
cisco,   for    rental    of    one    %-cu.    yd.  • 
minimum    capacity    gasoline    engine-  ; 
powered   truck   crane   equipped   with 
interchangeable  clamshell  bucket  and  ! 
and  shovel  bucket  with  dipper  sticks  \ 
for  approximately  500  hours'  work  in 
Marin  and  Sonoma  Counties. 

Specif ications .  obtainable   from   the 
above  office. 


5/7/46  ** 

CONTRACT    AWARDED 

DAVIS  DAM  PROJECT,  KINO- 
MAN,  Ariz..  —  Lakeside  Steel  and 
Bridge  Co.,  Milwaukee.  Wis.,  at  $92,- 
200  awarded  contract  by  the  Bureau 
of  Reclamation.  Denver.  Colo.,  for 
furnishing  and  delivering  6  gat« 
frames  for  the  17.5x34.66-ft  fixed 
wheel  gates  for  installation  in  the 
penstock  structure  at  Davis  Dana. 
Davia  Dam  Project.  Kingman.  Aris. ; 
Spec  1161.  The  gate  frames  will  be 
installed  by  the  (government.  Th« 
bids  were  received  May   12. 


v/s^/iry 


furnish    bar    relnf. 


ptne    or    uouglaj 
j      Second  and  third  low  bids  follow :      '.  8275.  quotations  May  13. 
!      Nevada    Constructors.    Inc..    Reno.  \     10   carbon   dioxide  fire   extingulsh- 
i  $69,005.83.  i  er.s.   portable ;   36  chemical  hand   fire 

i      Dodge    Construction,    Inc..    Fallon,  j  extinguishers,    soda    and    acid    type, 
i  $70,315.33.  l3-gal. :    200   214-gal.    foam    type    fire 

I  • !  extinguisher  charges:  8  relief  valves. 

5/7/46  •♦     4  0  ;  approximately  180  gauge  glasses,  720 

LOW   BIDDERS  'wrought    or    cast    poli.shed    brass    or 


\\l\  gVon.'   ta''\llii''%cT'  Vrlrne':^^^^^^  from   the  ; -yERiniNG   COUNTY.   Nev.  -  The ',  bronz-e    butt    hinges.    1000  galvanized 

,16)9    tons    llq.    aspn.    ov.  ^.    f  ,    ^^^    Itffll  i  Silver    State    Construction    Co..    Inc.  j  steel    drop    forged    chain-connecting 

117,  'iT^'  tons   min    agg.    plant   mix    *^°''®  °"*''®- I S.   Maine  St..   Fallon.   Nev.,  at   $336,- j  links,    6    end    mill    cutters,    approxi- 

(17)  1«50   *ons   mm.   agg.    f  ^  ^809.79.  submitted  low  bid  to  the  State  1  mately  500  gross  braa.s  wood  screws. 

surtacing,  ».     j^.  j  — :r  ■  of  Npvada   Deoartment  of  Hiehwavs.  I  50    gross   brass    machine    screws,    60 

III;  ?y  tons^screenfn^gs  seal   coat :      I  SZTSaSiS,  RESERVOIRS  &   J^'o^ert^A  •A'?i?n"'st"^te"'h?ghwfy  en^^  I  gros^  teel    machine  ^  crews     1000    lbs. 
!iS     7^    P  V     oortirnd    cement    cone  •  ^^       ^^^^-^^  nRFDGiNG  '  "eer.  Heroes'  Memorial  Bldg..  Carson    copper  tacks.  60  50-ft.  lengths  rubber 

IflotnrJ-  i  DKtX»UinV» j^^^     ^^^  approximately    11.574    strip    packing.    50.000    car    seals,    100 

siruciures .  , ^^  ;  ^^^^^  ^^  highway  construction  from  ;  hardwood  handles  for  wheelbarrows. 


4  3 


(21)  222  cy.  do,  arch  ribs; 
,22)  512   l.f.  concrete   railing; 
(23)   190.000 


5/7/46 


ibs.    furnish     bar    relnf.  j  LOW  BID DE^R^S^^^^^^    Washington.  '  1.  Section  4   Pers^^^^^^ 


Humboldt  House  to  Mill  City,  Route  ;  600  pieces  eyecup  type  chippers"  gog 

gles,   200   steel   dust   pans,   144   steel 
basting     spoons     and     960     sherbert 


.     ,.  }      lAJVii^^    '  "Ti'nn'T.Aarv  Wav    Se- I  Second  and  third  low  bids  follow:      1  oasung     ^P""""     """     "y"     "w^^^V* 

■^^-  reinf.  steel  ' -Fiorito  Bros..  1100^^  ^f^^  ''2)  !  Dodge    Construction.    Inc..    Fallon.  I  glasses ;  Sch.  8280.  quotations  May  13 

attle.   at    (Sch.    1)    $i5^.«w^^       •         ;  ggg^  . 

Sau 'of    Rec^Jamatiir  7%   N.    2nd  i  Gibbons  &  Reed  Co..  $362,462.39. 


<24;  190,000  lbs.  place  bar 


4  2 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


5/7/46 
. nrCONTRACTS  AWARDED 

!     SACRAMENTO.  Calif  .—The  follow 


St    Yakima,  Wash.,  for  the  construe-  , 

Hon     of    earthwork    and     structures,  ;  5/7/46 

w«^tewav  No.   5.   station  162   plus  78    BIDS  WANTED  ..' ine  awarded   contracts  by   the   State 

Tnst^ill  539  plus  00,  Roza  Division,  ,     TULARE   COUNTY,    Calif .-  tJntil  | ^«J^»[^^\^„t  Sacramento: 

v^Jlma   Project,   Washington;    Spec    May  29.  2  P.  M.,  bids  will  be  received  T^'g^J^'Jf  rIq.  764451 : 

1S2   The  work  Is  situated  near  Sun-    .,y  the   State   Division   of   Highways,  : '^^^^^    ^^^  ^i^.    bldg    opened 

IViP    Wash  '^-  'T-  McCov,  state  highway  engineer,  ,  .  JL,  04 

'"^licond    third   and  fourth  low  bids  ,  Public  Works  Bldg..  Sacramento,  'or       ^    j    gwlgart.  $3.48  per  ton;   total. 
f  now-     *  about    3    miles    repairing    with    Plant       !*„/ 

Colonial  Construction  Co..  Spokane,    mix  surfacing  and  seal  coat  between  ^  ♦^•jjj^^  ^^     ^.12.    total.   $18.- 
(iT  $161,066.50.  (2)  $328,884.W).  ;  3.6  miles  and  0.4  mile  south  of  Kings-  j     J    ^^^rded  both:  net 

J    A  Terteling  &  Sons,  Boise,  Ida..  ;burg.  Tulare  County.  Iq^tq   5108I.  REQ.  N-116: 

(1)$178.090.  (2)  ^«.7«;     ^^„^tchee.  I  (i^.t  ^J?  I'lrel^tfJ  .^„,»,.«    «.,„*!      Berglund  Tractor  &  Equipment  Co 


Goodfellow 
(1)  $181,113.  (2»  $361,118. 


55  tons  asphaltic  emulsion,  paint ,  jgjg  50  for  John  Deer  Model  No.  101 ; 
!  binder  and  seal  coat ;  |  gQ.QQ   davs'   delivery ;  discount    2   per 

•(2)  365  tons  screenings  seal  coat;        1  ^^^j.  ^  days;  awarded. 
'(3)  5450     tons    minimum     aggregate;  . 


138— ELECTRIC  LIGITroiG 
TRAN^ifflSSIpN  LINES 
EQUIPM£Kr 


38 


plant  mix  surfacing;  |r/,/AR  42 

(4^270    tons    liquid    asphalt     (SC-6)  !  5/7/46 

plant  mix  surt-acing. |  ^'iJ;*^^^    colo-.-The  Bureau  of  Re- 

!  clamatlon.     Denver.    Colo.,     received 

jblds    for    furnishing    and    delivering 

..     -  ft   fob    cars    at   shipping    point    or    fob 

5/7/46  ••     *  0 ,  cars    at    Cody.    Wyo.,    at    the   uptlon 

BIDS  WANTED  ,  ,,*  the  bidder,  one  circuit  breaker.  11 

ALAMEDA  COUNTY.  Calif.— Until  i  disconnecting     switches.     2     current 


I     Specifications   obtainable  from  the 
;  above  office. 


FOR  SALE 

-     ■■  ■«   ■      ■■■■■■ 

NEW  &  RECONDITIONED  It;:^ 

DIMENSION   LUMBER       I  p«o|pect.ve  ^BmoERS^^^ 

Ii!!!!'^ISnfwnrV'L*;rd'orher'*bSw^^^^^^  '  mYOKERN.  Kern    Co..    Calif.  |May29.  2  P.  M.  bids  will  be  received  ; ——--  a'potential   transform 

pipe,  '""''Oi'J'  ""J  "JJi"*'"''^*;!  I  Construction  2^  ^^^f^^A^Se   ?,  ^e-    by  the  State  Division  of  Highways,  ^  ^^^^J^^^^'indi^ting  demand  met- 
materia's.    S.\LE  PRICES.    Large        ^^    ^^ea   FH.   f^f^l^^^^    °J    in-   G  T.  McCoy,  state  highway  engineer.   «^«' |^^/J^. 
*tOik.«i  of  "hard  to  get"  Items.  arnwgement  of  «»«"°f^„^^*jjfe  ^Public  Works  Bldg.,  Sacramento,  f or  ; ^^^.i^^e  bi'^a  were : 

Wir*'.  write,  or  'phone  stallatlon     of  ^  "°°«^^y°"°°  .  ^*°  J  I  about  7.6  miles  repairing  with  crusher  ,     i"bweltzer  &  Conrad,  CJhlcago,  IlL. 

CLKVKLAND   WRECKING    CO.  lighting     fi*"<^*"*^'    w''*""^'     *^    '  run  base  and  plant  mix  surfacing  be- ; ^^^^3^;^^^^^  (4)  $442.75; 

2900  Third  St.       -       VAlencia  4977 ',     other    inc  dental    worfc.  tween  Dublin  and   Mission  ^n  Jose  J^"'*  

Owner— Officer    in     charge    01    tu  between   Alvarado  and  San   Le- 

atructlon.     Naval     Ordnance     Test  |  ^^^^^^^^^^^^  ^^^^^, 

Station.    I°y°^*™=^^wida   close  '     The  work  Involves: 
As   previously  reported,   bids   ciose 


5/7/46 

BIOS   WANTED 

SONOMA  and  MARIN  COUNTIES, 
Calif.— Until  3  P.  M.  today  bids  will 
be  received  by  the  State  Division  of 
Highwavs.  J.  H.  Skeggs.  district  en- 
gineer, 2001  Van  Ness  Ave.,  San  Fran- 
cisco,   for    rental    of    one    %-cu.    yd. 
minimum    capacity    gasoline    engine- 
powered   truck   crane    equipped   wifh 
.shovel  and  dipper  sticks  for  approxi-  ^ 
mately    200    hours    of    work    on    the  , 
Coast'  Highway    between    Mendocino  ; 
County  line  and  Jenner  and  at  vari- 
ous   locations   In   Sonoma  and   Marin 
Counties.  ] 

Specifications   obtainable   from  the  . 

above  office. 


5/7/46  ••4  3 

BIDS  WANTED  _     ,,   I 

SAN  FRANCISCO.— Until  3  P.  M.  . 
todav  bids  will  be  received  by  the  I 
State  Division  of  Highways,  J.  ,  H.  j 
ekeggs,  district  engineer,  2001  Van  | 
Ness  Ave.,  San  Francisco,  for  rental  • 
of  one  or  more  pneumatic-tired  dump 
trucks  of  not  less  than  4  cu.  yd.  level 
capacity  for  approximately  800  hours  . 
of  work  each  for  use  in  Marin,  Napa  ; 
and  Sonoma  Counties.  i 

Specifications   obtainable  from   the  _ 
above  office. 


5/7/46  ••     *3 

BIDS    POSTPONED 

YAKIMA    PROJECT.    Washington. 
—Until   May  20.  2  P.  M.    (postponed 
from  May  10>.  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Custom  House,  Denver,   Colo.,   under 
Spec.  1283  for  furnishing  and  deliver-  | 
ing  fob.  cars  at  the  shipping  point  t 
or    f.o.b.    cars   at    Sunnyside.   Wash.,  | 
22  motor-driven,  horizontal-shaft  cen-  : 
trifugal     type    pumping    units     each! 
complete  with  pump,  motor,  flexible , 
coupling,    base   plate   and   all  acces- 
sories   required    for    a    complete   op-  | 
eratlng  unit  for  9  pumping  plants  for 
pump  areas  Noa  5.  6.  7.  9.  9A.  10   12. 
14    and    17.    Roxa    Division,    Yakima  t 
Project     Washington.    The    pumping 
uniU  will   be   installed    by   the    gov- 
ernment No  diarge  for  copies  of  the 
specificaUons     to     prospective     bona 
fide   bidders;    to   others.   $1.   not   re- 
turnable. 


I 


FOR  SALE 
SHOVEL  ATTACHMENT  for  Model 
700  B.  P.  A  H.  IH-yd  CRANE.  In- 
cludes boom,  dlpperstlck  and  1-yd. 
bucket  Good  condition,  reasonably 
priced.  Reply  McGulre  A  Hester,  796 
«6tli  Ave..  Oakland.  TRinidad  7676. 

to  May  «.  1946 


FX>RSALE 


Appr.   100  tons   of   l^-lnch   wjuare    ^t.    J^|         ^^^^  4  pjper,  1415  La- 
RBINFORCING    STEEL    f ram  Gov-    ^-i'^^'^re  Bldg..   Oakland 
emment   Surplus   Stock   available  at    tnam  as  ^^^^  g  ^^ 


(1)  8  cu.  yds.  remove  concrete; 

(2)  200  cu.   yds.   structural   excava- 
tion ; 

(3)  22.000  tons  Imported  borrow; 

(4)  develop   water   supply   and   fur- 
nish water  equipment; 

^^    following    contractors    have     (|>  S»(? t^°?^sf?J^rS^*Sie ; 

^?ddock-&^ers,  Ltd.  129  W  2nd 


Specifications  obtainable  frpm  the 
above  office  upon  deposit  of  <*«* 
orpostal  money  order  for  $20^  pay- 
abirto  Chief  of  Bureau  of  Yards  and 


Surplus 
our  yard.  Phone  San  Jose  Ste«ri  Co.. 
Inc.    .(X>LUMBIA   4184. 

6/6-7-8-9-l«-18/4e 

%-yd.    WILLIAMS    DXL   DRAG- 
LINE BUCKET.  pracUcaBy  new.    I* 
T.  Vernon,  GArfleld  8007. 
(May  3-6-7-8-<  1946)^ 

FOR  RENT 


UnCBER     HANDLINO 
liaifT:      CARRIERS.      teACKBOiS. 
ttmCKS,  <^ai  itao.  Pa«Ulc  CarfflOT*. 


sTb.  Nicholson,  1161  S  Broadway, 

"^  H^I^nanii  Electric  717  Fran- 

Cisco  Blvd..   San   ^'^\^^^    ^^^^ 
Julius     Electric     Co.     10964     Santa 

Monica  Blvd.    Los  A;ngele8^ 
Scott-Buttner  Electric  Co.  534  20tli 

St,    Oakland. 

BIDS    OPENED 

GRAND     COULEE.     Wash.-Elec- 
tric  Smith.  E.  121  Sprague   Spokaae 


(7)  137  tons  Uquid  asphalt  (SC-1) 
penetration  treatment  and  prime 
•o*t; 

(8)  41  tons  Uquid  asphalt  (SC-3) 
penetration  treatment;  t 

(9)  46  tons  asphaltlc  emulsion  paint 
binder  and  seal  coat ; 

(10)  414    tons    sand    seal    coat    and 
penetration  treatment;  I 

(11)  14.180  tons  plant  mix  surfacing;  ' 

(12)  20    cu.    yds.    class    A   portland  ^ 
cement  structures;  | 

(18)  1300  lbs.  bar  reinforcing  steel;     1 

(14)  410   lln.   ft    metal   plate    guard 
railing; 

(15)  34  each  culvert  markers; 

(16)  24  lln.  ft   12-iB.  CMP.  l»-gage:  i 

(17)  14  Ito.  ft  18-in.   CMP.  l«-gage; 


STEELFORMS 

STEELTUBE  CONflTRUCTION  TOWERS 
l-SAVY  DUTY  SWWGIWG  SCAFTOUIS 

STEHJORM  CONTRACTMG  CO. 

MSHtfriMnSt.  D056II3  Sw  Fi 


Oakland.   KB  4-ian. 


k«n«r  at  $$68,522   submitted   low  bid  '  (ig)  32   iin.   ft  21-ln.  CMP,  IS-gage; 
to^ihe    BonneviUe    Power    Admin..     (19)  12  Un.  ft  24-in.  CMP.  l4-g««e; 


ROOFING 

INDUSnUAL  AND  COMHERCIAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRHD 

It       it       * 

Estimates  gU<liy  submitted  to  General  Contncton  on 
any  type  new  Construction 

DONNELLY  ROOFING  Oa 

«S  FULTON  ST^  SAN  FRANOBOO      - 


acton  OB 
WAk^NCT 


Average  Cut  in  Cost 
of  Nataral  Gas 


Average  Cot  in  Cost  ^  ^^^ 
Of  Electricity  10  7b 

since  1939 


Today,  almost  everything  you  buy  for 
your  home  costs  more.  The  one  impor- 
tant exception  is  the  gas  and  electric 
service  which  does  so  much  of  your 
housework  and  supplies  light  and  heat 
as  needed.  While  average  living  costs 
have  risen  35  per  cent  and  more,  the 
cost  of  BOTH  gas  and  electricity  has 
gone  DOWN  despite  wartime  condi- 
tions. Today,  P.  G.  and  E.'s  gas  and 
electric  rates,  long  among  the  lowest 
in  the  entire  country,  are  lower  than 
ever  before.  The  average  cost  of  natu- 
ral gas  for  domestic  use,  has  dropped 
33  per  cent  since  1939  and  the  cost  of 
electricity  for  home  use  has  gone  down 
16  per  cent.  Rate  reductions  in  the  past 
year  alooe  represent  annual  savings  to 
customers  of  $7,490,0Qp. 
Our  rates  have  been  cut  in  the  hce  of 
the  soaring  cost  of  providing  gas  and 
electric  service.. .service  that  is  unfailing 
and  adequate.  In  1945,  provision  for 
taxes  amounted  to  thirty  cents  of  every 
dollar  of  our  revenue,  yet  the  average 
P.  G.  and  E.  bill  for  gas  and  electric 
service  in  San  Francisco,  for  example, 
was  lowest  among  fifty-one  principal 
does . . .  including  those  subsidized  by 
government  and  tax-exempt . . .  io  the 
United  States. 


lP'Cr"?f'E' 
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DAILY     PACIFIC     BUILDER 


WWii" M^  " TUESDAY.  MAY  7.  1946 

widmg  Permits,  Contracts --- Recorded H^Hces 


BUILDIN6  PERMITS 

Applicatitns 


APARTMENT     BUILDING     <3-8tory 
frame).  $80,000;  S  Greenwich  96  W 

nrr^^°?,*'^'  '''''"**■•  ^"^  Randolph 
Dresel.  37  Calhoun  St;  builder,  not 


a»L  Iw.   -MM  ^  ijhield^.    ^W    Corner       er    i^   k   U^.nU,.-^  r : ,, 

Shield,    and    Victona ;     E    vSiort;        Jsk  B^n^^/'r.  -ns.ruct.on  Co.    _ 


125  N  Sargent ;  SE  cor  Shields  and 
Victoria;  owner,  Atlas  Realty  Co 
1500  Judah  St;  plans  by  owner' 
contractcr,  Pacific  Coast  Constr 
Co.  1500  Judah  St. 
DWELLINGS,  three  l-storv  frame 
$4000  each ;  W  Victoria  75  S  Shields' 
St;  W  Victoria  200  N  Cargent;  S 
Shields  25  W  Victoria:  owner,  At- 
laS  Realty  Co;  plans  by  owner; 
contractor.  Pacific  oCast  Constr 
Co,   1500  Judah   St 


8525  Bancroft  Ave. 
FIRE  REPAIRS.   $2500 ;    5892   Merri-  j 
wood  Dr;   owner,   Araold   Binning-  ' 


I     coin    Co 


May   2.   1946   Dong 


ham.  prem;  builder.  W  A  Rose,  478 
25th  St. 
FIRE  REPAIRS.  $500 ;  1219  83rd  Ave ; 
owner,  Joe  Escrovlo,  prem ;  builder. 
W  A  Rose.  478  25th  St. 


rnm..L»Un     N^tl'.^      i^-y  ^  l»*^l-ts  irto^.^in^cir   jtTn^  contactor     MaUon 

tOniDletlOD     I161K6S      '     I've.    Tract   712.    Oakland.    Calif.  IMS     173  3rd  St ;  own^r  Rus^JTrv  '     ^"2"*^^^^^ 

waai|flVUVU     Aiwuv^#v  SchulU  ConstrucUon  Co  to  whom        Cleanehi;     contractor      Va.^ZLJt^^    J^'P^     »219  83rd  Ave;  owner.  Ro«?: 


SAN    FRANCISCO 


l^t-   «;,.Ki»"*     T     .  "^^^   ouncier.  not    NEON  sijm  for  store    I700    IW7  Mar    \^^^^^^     (l-atory 

MarkYt' St*"''    ^^'^   '^''^""^'    «^^        »^«'  Stl^wneV  m"l  ^r^Ll^J;  tT  |     ^^^  ""n^H  V 
r  m«x,  ^^J:: tractor   OR«  M-^n  nr.   M/k  D^*-^_^         Hopper  and   Mrs 


_  iTta  Unirir.     i.  '       '\ *^**  83rd  Ave;  owner.  Rose' 

.;     it  may  concern -May  3.   1946  .Galvanf  motors".  '^^sHokln     &    contractor.     Mats^n     Electrical;    firi 

-    May    3.    1946—7607    Deerwood    Ave,      ,     1939     960   Corbett     own-r    w  repairs. 

Oakland.    Calif.    Geo    A    Linsen-'      jcon^.tor    S'^hU't^chVk  '^''^*^"    i  M^If' vfrU*'"'^   ^^*  =    °-"--   '^ar 

I     meyer  to  C  R  Tisher.  .May  3.   1946 .     1940-i     966-6-2-60    Corbett '   owier  !  ^^,     Market ;     contractor.     Cooper 

DWELLING  (1 -story  5-room).  $7000;    Recorded  Accepted  ,  May    3.    1946-959   86th    Ave.    Oak-      iPer«go,  contractor.  M  Schimets^ek    '^^Tof^^^ 

6115  Buena  Ventura  Ave ;  owner.  J  i  April  30.  1946— TRACK  area  bet  E      I      land.    Calif.    Alameda    Homes    Co      (12    outlets;     14    switches      is    nl7.o!!=    !  r.'.„_!      ^^^5  Mac  Arthur  Blvd 
T  O'Brien.  Hotel  Leamington  ;  build- 
er. Paul  Hunter,  1440  Broadway. 
DUPLEX     (l-8tory     6-room),     $8000 


12    outlets;     14    switches:     13    plugs 


to  whom  it  may  concern (service  '"    " "      *"    ►""»"      ^lansut.   Baker> 

April  25.  1946       194     |iOS6  Fillmore;  owner.   Bende- i     sTsVT    NW 


owner. 


contractor.   Conrad 


»,ia.500;  2100  Fillmore  St;  owner 
American  Trust  Co.  464  California 
St;  builder.  Haas  Construction  Co, 
Merchants'  Exchange  Bldg 
ALTER  FACTORY,  $7500;  14«9  Pair- 
fax  Ave;  owner,  S  N  Leflell,  95 
Unarea  Ave ;  builder.  H  Rahlmann, 
251  Kearny  St 


DWELLINGS     (l-story    frame)     (8>.  I  BUILD  Pent   nouses  on   hotel,  Class 

$6500  each ;  S  Valerton  Court  30  E  ( 

Cayuga ;   N  Valerton   Court  30.   «0.  ' 

90.  120  E  Cayuga:  S  Valerton  Court  , 

60,   90,    120   E   Cayuga ;    owner  and  | 

builder.  Valerton  Building  Co,  4666  I 

Mission  St.  ! 

FREIGHT     TERMINAL     (l-story 


owners.    Mrs    L 
Hopper  and   Mrs   G   Parks,   9828  E 
and  alter  bldg.  $1000;  SW  Cor  !     l^.l^^^'  ^Y^^^^l:  W*""®"  ^  Griffith, 
Delta   and   Teddy   Sta;    owner   and  LiJJ,,^*!!,;!^^;  ^an  Leandro. 
contractor,  E  B  Harper,   1544  Cali-  !l>WEI-LING  (l-story  5-room >.  $4900; 
fomia  St.  i     3040   Brookfield    Ave;    OAn-ner.    J    J 

REMOVE    plate    glass    and     replace  '     Mooney.  711  Estudillo  Ave ;  builder, 
with   stucco,   etc ;   $1000 ;   2263   Mis-  (     ^'«f«f°  ^  Jensen.  678  Joaquin  Ave. 
sion   St;   owner.  Gkso   Barnes;   con-    ALTERATIONS.    $3600;    3213    Grand 
tractor.    D    E    Sanderson.    942    Po 
trero  Ave. 


,rou;    contractor,    M    Schimetschek ;    6  ;  ov^e'r"  DauVlc^J^^™"**     Broadway 
ioutlets,  2  switches;  8  dIuk;  service  i2.^!L.°-^.'^l\.'^«»'»^"»<^t<"-    Conrad 


Third    St   and   Jennings    Avenue. 
Southern  Pacific  Co  to  Fay  Imp     j 

Co..    >.pril    27.    1946  I  May  6.  1945— Lot  7.   Block   B,   Map 

April  10.  196-lE  HEAD  100  and  125      ;     No  2.  San  Pablo  Park.  Berkeley,      (outlets  ,  2  switches     8  dIum     R^rvio.  1  r-i     ._ 
N  Stanley  (2  parcel.).  FC  Frank      ,     Calif.  Ruth  Pimentel  to  Chas  H      ;     1945-9  266-70-74-78-82  AtTenaow?- '  ^ 
and    Eugene    Vignatl    as    to    im-      |     Adams  May   3,   1946  er.  F  C  Frank  and  Vlgnatl     co'ntrac-  Vr^nVll*        J?""***]*^     *'^'^*'"  Macy; 

provements    on    property May  4.   1946-1710  Chapin  St.  Ala-      ! tor.  Ant  Blec  CoT 9  ouTS?s  '  1^1,^^  I ''%™^^^^^^^ 

April    10.    1946  1     meda.   Calif.    August    H    Rahlvea      ,9  switches       ^"-  *"""*"•  ^^  P'"«'«    .3-377     3212  San  Pablo  Ave;  ou-ner 

— j     to  A  H  and  W  H  Rahlves 1950     1737  Sutter  St;  owner    Prx>e.  '  mlJIllL* '  ^"*'»^*<"-   <^«n'^<J  Electric; 

SAN  MATEO  COUNTY  May   4.    1946 1  resslve    Press      contractor     Rvini^on  i      2™ 

iMay  4.  1946-On  Ney  Ave  per  deed      'SKc     motore       <^o°tractor.    Byington  j     S7S78     391    2nd   St;   owner,    Doma; 

Recorded  Accepted  ;      Moss  to  Moss,  Block  L.  page  466,      ;     i95"i     3045  Scott     owner   Mclnnerv    I  f*>"*™<^*««"-  Conrad  Electric;  fan  mo- 

Ave;  owner.    Hop   S    Louis,    prem;    May  2.  1946-Lots  31.32.  33.  43.  50,      j     Oakland.  Calif.  Martha  PetUt  to       contractor     Bvineton    Ew      7    on^' '     I^,^ 

builder.  Frank  Tick.  670  Washing-        79.    118.    152.   Tract  545.    Redwood      I      J  F  Perry --April  30.  1946  Sets  ;T*wl'tchesfp?u«?^^^^  *^   ***"    t*  ^    ^^'"«'--    R"*>  : 

ton  St.  San  Francisco.                                  Village  No  1.  Conway  &  Culligan      |May  2,  1946— Ptn  Lot  11,  Block  16.      ,     19^x2     77   Jackson   St^o^e™  <^o^tractor^ Conrad  Electric:  motors 

A    work.   $10,000;    SW    Cor   Market  '  ^^^^^^^I^^^  (1-story  5-room),  $5600;  I     to  same                              May   1.   1946,      Map  Lake  View,   Oakland.   Calif.      Icontractor.  Byinrton  Elec     2  o'utiets" 
and  New  Montgomery  Sts ;  owner,  '     3908     Edenvah     Ave;     owner     and  j  May  2,  1946— Lot  5,  Block  35,  Saston      j     Wm  H  Luke  to  O  W  Johnson '  1  switch  ;  2  plugs ;  service. ' 


Palace  Hotel  Co  of  S  F;  architect, 
F  J   McCarty.   693  Mission   St;   en 


builder.     Kirkman    &    Hanna.     1630,'      Addition    No    2.    John    Wesch    to      t  May   1,    1946.      1953      m    3rd    st  •    owner     Elv8e«> 

Webster  St.  I     Pratt  &  Mitchell April  26.  1946  I  May  2,  1946-687  Pershing  Dr.  San       contrtictor    Byington  Elec     * 

gineer.  H  J  Brunner.  Sharon  Bldg-    DWELLINGS    (1-story    6-room)     (3).  I  May   2.    1946— Ptn   Lot   15.   Ravens-      ;     Leandro.  Calif.  Albert  T  and  Jes-  1954      14Q1 

contractor,  Taylor  &  Goericke,  Sha-  j     l*>W>   each;    4301-4339-4371    St    An-  !     wood  Park.   Leonard  Cabaniss  to  sie  F  Kilpatrick  to  Roy  L  Banks        contractor.  Byington  Elec 

ron^  Bldg.  !     drew  Dr;  owner  and  builder,  Victor        whom  it  may  conce^.  April  29.  1946  .      _ April  30.  1946  ,     1955      3040    Gearv ;     o^'ner      Wiss 


frame),  $6000;  E  Illinois  275  S  24th  (ALTER  living  and  dining  room  with  ■     ^  Flashman,  2122  Clinton  Ave,  Ala-  !  May  2,  1946— Lot  20.  Block  29;  Lots 
St :  owner.  Hood  Trucking  Co,  2801  i      new  front  stairs  in  dwelling    $900    1      meda.  !      22  and  23,  Block  26,  Vista  Grande. 

3rd  St;  builder,  not  let.  I     8    Buena    Vista    Terr;    owner    Geo  i  JEWELLING  (1 -story  5-room).  $6000    I      Thomas  J  Callan  to  Joseph  F  Mil- 

DWELLING    (l-story   frame).   $5500 ;  :     Beitzinger.  '  \     5050  Calaveras    Ave;    owner.    R    H!     lett   Jr May    1.   1946 

E  33rd  Ave  330  N  Santiago;  owner.    REPAIR  fire  loss,  $3200;   1101   Pine    ■      Margan.  2601    Bartlett   St;    builder.    May  3.  1946— Lot  8,  Block  49,  White 
Keith    L   Lund.    122    Escolta   Way :  I     owner,     Trevo     &    Co ;     contractor  !     W  N  Gabriel,  316  15th  St.  I     Oaks.    Amedee   P   Boyer   to   H    J 


builder.  Lund  Building  Co.  122  Ea-  '     Andrew    Pillon.   847   Duncan    St      '  ! 
colta  Way.  1  ALTER    sales    room    for    u.se    as    ice  I 

ALTER    PARKING     LOT.    $5<)00;    Nl      cream    store.    $750;    2056    Chestnut 
Cosmos  between  Taylor  and  Jones  ■  j      owner   A    Angeli. 
owner.    John     McMillan.    Oakland ;  :  REMOVE    partition    and    level    flour 
builder.  Joseph  L  Barnes.  752  Fol-  {     and  make  alter  to  restaurant.  $10'X) 
••^o»"  St.  ,     2845   Geary   Blvd ;    owner.   A    King; 


REPAIRS,    $500;    200    Oakland    Ave;  '      Dunlap April  30.  1946 

owner.  Gwynn-Shields  Co,  420  15th  '  May  3.  1946 — Lot  9,  Block  1.  Ray 
St;  builder,  Herman  Krusi,  100  Dun-  Park.  Ethel  L  Conner  to  A 
can  Way.  Meurer April  28.  194 

.\LTER  APARTMENTS.  $750;  2641  ■  May  3,  1946—229,  231.  235  Whipple 
38th  Ave;  owner  and  builder,  Berla  1  Ave.  Redwood  City.  Nelson  V 
Durham,  premises.  !      Wellbajiks  to  same April  29.  1^  ;; 


May    3.    1946— Lot    70,    ptn    Lot 
May  Melrose  Highlands.  Oakland. 
Calif.   Frank   A  and   Margaret   L 
Cosca  to  whom  it  may  concern...       ers;   contractor,   Bvington   Elec 

April  29.  1946   tors. 

1957 


j  man's ;   contractor.   Byington   Elec ;    1 
I  outlet. 

,     1956  381  3rd  St;  owner.  Ohio  Clean - 

mo- 


Liens  Filed 


S7S80  575  12th  St;  owner.  Etodson 

Market;  contractor,  Canrad  Electric 
sign. 

37381  1009    14th    St;    ovi-ner.    ^    K 

Mason:  ^owner.    Tailor;    fri?"^"  orS!'"'™'^'"'"     ""^""^    =='*^- 
'      '        """  87882     6011  Adeline  St;  owner,  W  F 

Hiene  Supply  Co;  contractor.  Conrad 
Electric;  service. 

37383  4801  Telegraph  :  owner.  Camel 

Enterpri<»es :    contractor.  Neon    Main- 

,  tenance  Corp :  sign. 

owner  '      ^^^*  ^^^  Broadway;  owner.  Home 

Le  Wor^g  Low;   contractor,  Bvington  !  f"";;*"'"*  ^°  =  ,^°"*™«^^°''- ^eon  Maln- 

Elec:   .s;T^'lce;    motors.  '      ^         ^    ^j^k    ^^,'J^^n  u 

1951^      1833    Fillmore;     owner,    RH-  i  f.;;'„f!f  .^JT? .  ^""^|«     Ave;     ouner. 
nert    &    Rilev;    contractor.    Byington    S!""^^.^*;'^'''^""' ^orp;   contractor. 
n„tr<.ts  ^^**"  Mamtenance  Corp;  sign. 

37386    2446  E  12th  St :  owner.  Swift : 


1715   Sacramento    St; 


DWELLINGS     (l-story    frame)     '4i.'      contractui,   W  J.  Wheeler,   594   27th    ADDITION,  $600 ;  419-23  Wayne  Ave  ;    May  3.  1946— Lot  15.  Block  1,  Horn*' 


$4300  eafh  ;  SE  Avalon  and  Vienna;  I      St,    Oakland 

S  Avalon  25,  50.  75  E  Vienna;  owner    ALTER  stores  and  offices.  $800    own 

and    builder.    Frank    J    O'Neill,    150  ;      er,   D   M   Sheldon   Co. 

Kenwood  Way. 


osvner  and  builder,  Mrs  Nora  Van- 
derslice,  421B  Wayne  Ave. 


ALTER  DWELLING  AND  STORE 
$3500 ;  3272  23rd  Ave ;  owner.  A  J  ; 
Duchi.  3370  19th  Ave;  builder.  San  i 
Franci-sco  Building  &  Maintenance  ' 
Co.  11  Mills  Bldg. 

ALTEFi  FLATS  and  OFFICE.  ."^3500;  I 
327-329  We.st  Portal ;  owner,  Frank  '■ 
Porlato.    329    West    Portal;    builder, 
G  M  Abraham.  12S2  6th  Ave. 

PAINT  STORAGE  H-.story  class  C», 
$3000;   1950   17th    St;   owner,   Fraser 
&    Johnston    Co,    premises ;    builder,  ' 
Adam  Arra.s  &  Son,  116  New  Mont-  ; 
gomery :    engineer,    W    Adrian.    417  " 
Market  St 

QUONSE'T,  $2000:  750  Bay.shore  (for-  j 
merly  Steuben  St);  owner  and' 
builder.  C  Hansen  and  J  Nowak.  ' 
521   Bay.shore. 

ALTER  FLATS.  $2000 ;  2833  Webster ;  j 
owner.  Clara  Waegemann.  prem-  j 
Ises  ;  day   work.  ; 

ELECTRIC  SIGN,  $1285;  1  Market 
St ;  owner.  Ensign  Cafe,  premises ; 
builder,  Electrical  Product.s  Corp. 
910  Harrison  St. 

ELECTRIC  SIGNS  (3i.  2  at  $1130 
each;  1  at  $712:  1155  Market  St; 
owner.  Benatar's,  prem ;  builder. 
Electrical  Products  Corp,  910  Har- 
rison 


[DWELLINGS.  16  2-story  frame.  $10.-  I 


SOUTH    SAN   FRANCISCO 


000    t-ach  :    E    19th    Ave    150    S    Mo-  . 

laga;    W    19th    Ave    195    N    Rivera;^ 

W    19th    Ave    101,    176   S    Judah;    N  !  DWELLINGS  ( 3 ) .  $6000  each  :  Cama 
Judah    57.6    E    25th    Ave;    S    Rivoli 
125  E  Cole;   N   17th   St   74  E  Belve- 


stead  Addition  No  2.  A  Videle  t. 

i      Albert  L  Palmtag 31ay  3,  U 

Mav  3,  1946— Lot  11  and  p*tn  Lot  12 
i      Block  3.  Feton  Gables.  Nell  Dietz 

i      to  Chris  Dietz May  2.   19 

'  May  3.  1946 — Lot  18.  Block  9 ;  Lot  9, 

Block     11.    Burlingame    Garden.^, 
I     John  Buchanan  to  same 


Elec:  2 
;  1960 
i  Ananan 
Imotora. 
;  1961 
14    man    & 


3091    Sacramento    St :    owner. 
;    contractor,    Byington    El^c ; 


r39  Mission  St ;  owner.  Skltr- 
Stanly   Co:   contractor.   Cen- 

'tml   Ele|c;    

1962      517    Davis    St;    owner.    Gen- 

;eral  Display  Co;   contractor.  Calif or- 

[_    nia   Eletl  Constr  Co;   . 


were ;  N  Cole  72  N  17th  St  ;  W  Cole 


102  S  Carmel;  E  Cole  27.6  N  17th;    DWELLINGS  (13).  $5000  each;  Cam- 
E  Cole  77.8  S  17th  ;  E  Belvedere  464 
S  Parnassus  Ave;  E  Belvedere  102 
S  17th   St;   W   Belvedere  150  S   Ri- 
voli;  W  (Clayton  52  6   S    17th    St;   N 


ritas    Ave,    Euri-Buri    Subdivision ; 

owner      and      builder,      Buri  -  Burl  I      May    3,    194 

Homes,  Inc,  South  San  Francisco.      !  May   3,  1946— Lots   23.  32,   Block   2: 


BUILDING  COPfTRACr 


i^mm-^^m^^ 


SAN    FRANCISCO 


Carmel   175  E   Cole  St;    owner  and 

builder,    Henry    Doelger    Bldr,    Inc. 

320    Judah   St. 
ENLARGE  upper  flat  to  include  at- 
tic, $2000;  2833  Webster  St;   owner. 

C  A  Waegemann  ;   plans  by  owner. 
MAY   4,   6.    1946 
DWELLINGS,    seven    l-story    f rame.  ^ 

$5400  each;  W  Sawyer  117.  142,  167,    INTERIOR    PAINTNG    WORK 

192,  217.  242,  267  S  "Sunnydale  Ave;    333  GRANT  AVENUE. 

owner    and    builder,    Sbarboro    and 'O^^ner — The  Pacific  Tel  &  Tel  Co. 

Jorgensen,    45    Raycliff   Terrace.  Contractor— Albert    T    Giampolini    as 

DWELLING,     l-story    frame.    $(5000;  |     Giampolini  &  Co 

NW    cor    Alemany     Blvd    and     Ot-  j 

tawa ;    owner   and   builder,   Jos   O'- : 

Sullivan,  52  Majestic  Ave.  J 


Lot  30,  Block  1,  Jefferfion  Park, 
arita.s  Ave,  Buri-Buri  Subdivision;!  United  Construction  Co,  Fred- 
owner      and      builder.      Buri  -  Buri  i      erick     L     Luippold     and      Archi' 

Homes.    Inc,    South   San  Francisco.'     Snider May  3,   194 

. i  May  3,  1946— Lot  34.  Block  64.  While 

j      Oaks    No    4.   Joseph    Aaronson    to 
Ellingson  &  Mitchell May  1.  1941 


Clark,  ei  ai 


i 


Non-Responsibility 


SAN    FRANCISCO 


Total   Cost 

Specifications  filed   April   8,    1946 


DWELLING,  l-story  frame,  $6000; 
SE  Moscow  275  SW  Excelsior  St; 
owner  and  builder,  Simon  B  Mis- 
rack,  580  6th  St. 


VARIOUS  WORK 
INE  7th  AVE  and  Clement  Street. 
I  Owner  -Quality  Flower  Shop. 
ALTER  HOTEL  and  STORES.  $1000;  'ALTER,  $2000;   SE  25th   and  Potrero  | Architect- Not   Given 

1884     Haight     St;     owner.     Golden!     Ave;    owner,  We.stern   Crown  Cork  ^°"*™*^*°'"s : 

State    Theaters.    Inc.    995    Market;!      &    Seal    Co;    engineer.    Geo    Wash- i     S""*^!!^*®    *"*^     carpentry    work— V 

builder.  G  P  W  Jensen  &  Sons.  Inc,  j      ington,   417  Market    St;    contractor,  I     Ma.sarie,  $8,050. 

320   Market    St ;    architect,    Hyman,  '     Barrett  &  Hilp.  918  Harrison   St.      j  ^'f5L_  ^^^  Work— Crown  Electric  Co, 

Appleton  &  Walford.  68  Post  St.        j  CHAPEL.     $1900;     NW     Sutter    and  i     ♦^^• 
ALTER   CLEANING    STORE.   $1000;  ;      Pierce  Sts ;  owner.  Robt  and  Ethel,    ^^     jr      ^°°*    Deck— LeRoy    Olson 

2355     Chestnut     St;     owner.     A    M'      Schareteg;     architect.     I    W    Gold- I  _  9°'  *®^- 

Beckman.  prem;  dav  work.  I     stine  ;   contractor.  J  S  Malloch.  666  .  :!*  "™**"if— "*Phael  Co,  $262. 

STORAGE     SHED     (l-story    frame),'     Mission    St.  j  Plumbing—  Glbbs  Sons,  $325. 

$1000;  rear  of  1944  Union  St;  own- 
er.  Agnes   C   Ring.   1942  Union   St; 

builder,  John  Clyde,  3011  Fillmore. 
ELECTRIC  SIGN.  $826;  1158  Sutter; 

owner,  Wilson  Candy  Co.  premises ; 

builder.    Electrical    Products    Corp. 

910  Harrison  St. 
ELECTRIC  SIGN,  $600;  6221  3rd  St; 

owner,     Edward     Barsi.     premises ; 

builder.   Q   R  S   Neon    Co.   690  Po- 

trero  Ave. 


Mav  4,  1946^-Lots  31  and  32,  Block 

1,  Bay  View  Heights;  Lots  29  and 

,      30.    Block    1,   Bay  Views   Heights. 

!      Louis  S  Morton  to  Baker  &  Mor- 

•      ton May   3.  1946 

'  May  4,  1946 — 5  acres  on  Canada  Rd. 

j     j"  V  Newman  to  B  Lloyd  Osbom        _^ 

j  .^...._._^.„_....„..^.Mar.   M.J94      May    2     1946-NW    NORIEGA    ST 

'      71      Millbrae    Highlands.    Schultz  f"^  38th  Ave.    Helen  L  Stoltz  as 

I     Construction  Co  to  same I  ^  ^° /"^r'^n^.lT^ooL^^  property. 

$1189.00)      May    2,    1946  !  ^P!:*i  25.    1946-3258    MISSION    ST 

May  4.  1946 — Ptn  Lot  14.  Sweeney 
Ranch.  Theodore  A  Bonsel,  et  al, 

to  whom  it  may  concern 

May  3.   1946 

May  4.  194fr— Ptn  Lots  5.  &  7.  8  and 
9,  Oak  Villa  Homestead.  August 
Sorfell.  et  al,  to  Sjooerg  &  Sjoberg 


icontractor.   Spott   Electrical:   outlets; 
switches :  plugs. 

I     37387      1606   Clay    St.    o\f«er.    Pio- 

inetr  Builders;  contractor,  Spott  Elec- 
trical;    outlets       switches:     fixtures; 

'  plugs :  alteration.-^. 

37388      10th    and    Jt::trs(»n      owner. 

j  HoneyirnHjn    Cafe;    contractor.     Spott 


1963      3070   21st    Ave;    owner, 

j^    sing;  ccjntrartor.  Eureka  Elec;  

t        1964-5  Various    locations   and   own- 
ers; contractor,  QRS  Neon  Co;  signs. 
!     1966     1031    Hyde    St;    owner   .Elite 
'Laundry;    contractor,    O'Keeffe.    The 
an   Man  ;   motors. 

67  :f9th  and  Mis.sion  St.s ;  owner, 
-ts    i^enter;    contractor.    O'Keeffe. 

Fail  Man;  motors. 

68  227  Front  St;  owner.  B  C 
•land;  contractor.  O'Keeffe.  The 
n    Man:    1   outlet:    motors 

19*39     1719  Buchanan 
son  ; 
Man 


g,pg_    Electrical:  sign. 


BERKELEY 


Merchants  National  Real  Corp 
as  to  improvements  on  property. 
May  2,  1946—462  PINE  ST.  Bank 
of  America  as  to  improvements 
on   property. 


I     43  2813-23  Sacramento;  owner.  WB 

iRumford:    contractor.    Pa\-ne-Burke ; 
I  12  fixture?. 

i      44      1033   Channinp:   owner 
contractor,    Payne-Burke;    20  plugs; 
new   set^'ice. 

i      45       1527     Woolsey:     rwner.     Wool- 
i  ridge;    contractor.    Havens    ft    Wode; 
owner.  John-  1^   outlet:  1    plup 
cohtractor,    O'Keeffe.    The    Fan  i      ^^     1921    ChatHKk      owner.  ; 

2   plugs.  1  contractor.  Oscar  Heide;  2  ptug.s. 

1970  12086    Union    St;    owner.    C    d!      ^^     3109  Lewiston :   -avner.  VirkerK ; 
Carter;  icontractor.  Luna  Sen'ice  Co;  i  contractor.     Brooks-    Ekrtrir:     9    fix- 

.'sigh.        I  !  ture.«. 

1971  I  Veterans     Bldg,     Van     Ness  (      *8      1916    Alcatraz:     owner     Ryan; 
jAve:  owjner.  C  &  C  of  S  F;  contrac-  .contractor.  Brooks  Electric;   8  plugs. 

tor.    Wa^'    Memorikl    Board    of    Trus-  i      <9    2455  Stuart :  owner.  Evans ;  con- 
tees ;  3  Outlets;  3  switches.  j  tractor.    Brooks    Electric:    8    nutlet.s; 

1972  Opera  House.  Van  Ness  Ave;  '8  .<?witehes:    12  plug.--. 

i owner.  <pity  &  Co  of  S  F;  contrac-  '  50  3260  Adeline;  owner.  H  L  Jung; 
;tor.  Wai*  Memorial  Bfard  of  Trus-  contractor.  Neon  Maintenance  Corp; 
itees;  3  (i>utlet8;  3  switches.  !l   sign. 

i     1973     ilth  and  Church  Sts;   owner,;     51     2037  Shattuck 


ALTER  APARTMENTS.  $600;  1645 
Waller;  owner  and  builder.  Oscar 
Larson.  120  Plymouth  Ave. 


ALTER  front   of   market,   $800;   1025  i^^'""^*"'^'  ^*^eel.  etc —Patterson  and 
i     Taraval  St ;  owner.  Rite  Spot  Mar-  ;  ^  ^''^>"  ^''on  Works,  $1,613. 
1     ket.  ^  Plastering— Chas    Terranova,    $1,460. 

DWELLING,    l-story    frame.    $6000;!^**^^    *"^    Glazing— Friedman    Bros, 

E  Head  100  S  Sargent ;  owner  and  i     **^  =  '^^^  '20  If  elevators  are  ready 

builder,  Simon   B  Misrack,  678  Ar-  l^.'^"^  "^®?-  „ 
guello   Blvd.  (Electrical    Passenger    Elevator — Otis 

MEZZANINE   in   basement  of   store.  |     Elevator  Co.   $5762. 

$4000;  Phelan  Bldb  basement;  own-  | 

er,    Roos    Bros    Co;    architect,    Al-  ' 

bert  R  WilllamB.  251  Post  St;  con-  ! 

tractor.  W  C  Talt  Co,  461  Market,    i 
ALTER  gH.  age  basement  into  four-  ] 

room  apt.   ^400;    127   Park   Street; 

owner.  R  Accomero. 


Specifications    filed    March    4,   1946. 


OAKLAND 


i     3833     Mldvale;     owner.    Whiteside; 


ALTER  DWELLING.  $500;    622    10th  SALTER  porch  and  place  plate  glass  i'^^fif!:'    n^L^,°,^^'    ^'°*"' 
Ave;  owner.   Mrs  C  Vesnln,   prem;;     In     restaurant.    $1000;     302    Green-;     *^^    vxeranium , 


owner,     Lincoln ; 

wich  St;  lessee.  Emil  Bresio:  con-, '**fl%^-,f_^!;ti*"-^«"^  ^     , 

tractor    Jark    Callap^hRn    ftOO   Clav.  i      ^^^^  ^^^   ^^^ '   owner.   Wall;    deal- 
ton  Street         '-^"^^rhan.  900  Clay-!pp    ^  ^  Roland;  floor. 

ADDL  bedroom  In  home.  $1250;  3036 '^^^^^  ^acAi^ur;   owner    BonmanIs 
TRUCK    terminal,    steel.    $40,000:     ^  \  n^to^ZLZT^J^^   ^^^^'^^'"r!i  ^^^^^^^ 


day  work. 

ALTER  DWELLING,  $500;  73  Con- 
cord; owner  and  builder,  Sergle  L 
Cerrutl.  premises. 


Bluxome  150  E  5th  St ;  owner.  Calif 
Motor  Express,  625  Brannan  St; 
contractor,  C  N  Peterson.  Berkeley. 

FLATS.  Class  C.  and  medical  bide 
$30,000;  NE  Cor  Jackson  Street 
and  Powell;  owner.  Charlie  Louie 
&  Sons,  959  Jackson  St;  contract 
not  let;  architect.  Francis  Lai 
Chlnn.    622    Washington    St. 

ALTER    theatre.    $24,500;    414    Mason 
St ;    owner.    Irving    Ackerman,    25  , 
Taylor   St;    contractor.    A    J   Hop- I 
per  Co.   243  Langton   St ;    architect.  | 
Hertzka   &  Knowles,  85   Post   St. 

DWELLING.    l-.storv    frame.     $5600;! 
E  35th  Ave  150  N  Kirkham  ;  owner,  i 
Vernon  A  Camozzi,  423  South  Van 
Nej^s;     contractor,     Modem     Home 
Bldrs.    4103    24th    St. 

DWELLING,    l-story    frame.    $5600- 
S    Ru.ssia    25    E   Athens;    owner    S 
M  Kovaclk.  4103  24th   Street:    con- i 
tractor.    Modern    Home   Bldrs.   4103  ' 
24th    St.  I 

DWELLING.     1-storv    frame.     $5500-  I 
N   Santiago    107.6  W  21st   Avenue' 
owner.     Aug    Hallgren.     1594     29th 
Ave;    architect.    C   O    Clausen.    746 
46th    Ave. 

ALtSr"  store    and    flat,    $3000;    2308 
Lombard    St;    owner.    Dr    J    Go'd- 
man.    251    Kearny    St ;    contractor,  i 
Leslie  K  Lewis.   4511    19th   St. 

SIGN,    electric.   $3000;   274*  Brannan  •  1 
owner.  United  Air  Unes.  premises; 
contractor.     Elec     Prod     Corp.    910 
Harrison  St. 


house.   $700;    1360   Montgomei^   T  f'^'"'  ^""  Htg^ent  Co;  floor. 

owner  and  contractor.  J  S  Malloch.  i 

666    Mission    St ;    engineer,    Ellison 

&   King.    500   Sansome    St. 
SIGN    for   store,    single   face.    $1000;  ; 

2660    San    Bruno    Ave ;    owner.    Mr  > 

Meleta;  contractor,  Brumfield  Elec 

Sign   Co,  965   Folsom   St. 
DWELLINGS,     four    l-story    frame.  \ 

$5000    each ;     SE    Cor    Avalon    and  j 

Vienna ;    S   Avalon   25,   50,   75   East  ; 

Vienna ;   owner  and   builder,   BYank  .' 


ALAMEDA   COUNTY 
**»y   3,    1946  :  May  3.  1946-1916-18  11th 


CONTRA  COSTA  COUNTY 


Ave.  Oak- 
land. Calif.  Albert  E  and  Mabel 
K  Cunningham  as  to  improve- 
ments on  property. 


Release  of  Liens 


ALAMEDA  COUNTY 


Recorded  Accepted 

April  30.  1946— Lots  4.  5  and  6.  Block 
5.  Richmond  Junction.  hi\  Cerrito. 
Leslie  F  McGirk  to  Gordon  Fish- 
beck April  29.  1946 

April  30.  1946— Lots  23  and  24.  Block 

1,  and  Lots  1  and  2.  Block  19.  all      ; 

in    Spaulding    Richmond    Pllman        Recorded  

Townsite.   Richmond.   G  M   Bowe      |  May  4.    1946—708  Nevada  St.   Oak- 
to  Associated  Builders  April  23,  1946  {     'and.  Calif.  Montgomery  Ward  & 

May  1.  1946— Lots  43  and  44.  Block  4. 
Andrade  Exposition  Tract.  Rich- 
mond. Raymond  G  Headrick  to 
whom  it  may  concern. April  25,  1946 

May  1,  1946— Lots  21  and  22,  BlocTc 
9.  Pringle  Addition.  Walnut  Creek. 
Louise  D  Sandets  to  Neal  Miller.... 
April  26.  1946 

May  2.  1946— Lots  10  and  11.  Block 
30.  Henderson  Tapscott  Tract.  El 


MacDon^tld  &  Kahn ;  contractor.  Pen 
mar  Ele<?  Co;  service:  motors. 

1974     157  3rd  St;  owner.  Al's ;  con- 
I tractor,  Casey  Elec;  2  outlets. 
I      1975     l)<32   Green    St;    owner,    Sellx ; 
contractij)r,   Casey  Elec;   4   outlets;   1 
switch. 

1976-801  Various  locations  and  own 


owner.  Ethel  A 
Schwarz:  contractor,  Neon  Engineer- 
;  ing   Service:    1    sign:  2   transformers. 
52      2024    Unlversitv :    owner     E    S 
I  Parker;    contractor.    Neon    Engineer- 
ing Ser\-ice:    1    sign;    2  transformers. 
!      53      2401    Dowllng:     owner.  ; 

I  contractor.  Fred  Schmltz :  20  outlets; 
I  22  switches:  35  plugs;  16  circuits. 


'ers;  contractor,  Brumfield  Elec  Sign;  1      54    2407  Fulton;  owner.  :  con- 

signs. I  tractor,    Collins   Electric:    5    outlets; 

1981     05  Market  St;  owner ;  !5  switches;  5  fixtures;  26  plugs;  new 

;  contractc^r.   Southern  Pacific  Co ;   120  !  service, 
outlets.  ,-55      2710    Ashby;    owner    and    con- 

I     1982     aw  Howard   St ;  owner.   Bulk-  !  tractor.  L  A  Burgess ;  range. 

Amount   head  Caie;   contractor.   Dowd   -   Seld  j      56    1289  Cedar ;  owner.  Merritt  Sup- 
Elec  Co;   1  plue.  I  ply  Co;   contractor.   T  L  Rosenberg; 

1983     ^24-26   Cole    St;    owner,    Mrs  |  1  motor. 

Co  to  Victor  Jonke ' $298.00   P  Hall;  contractor.  Dowd-Seld  Elec;;      S7     2424  4th   St;   owner.   California 

1 4   plugs;  Packing  Co;   contractor.  T  L  Rof»en- 

1984     4$36  (IJeary  ;  owner,  A  Bartal ;  ]  berg :    360    outlets  ;    40    switches  :    360 

contractor,  Kennedy  Elec;   service.        fixtures;   36   plugs;    new   service:    36 

'     1985    340  Stockton  St ;  owner.  Dr«Ae  ;  motors  :    3   transformers;    80   circuits. 

•  Wiltshire  Hotel:  contractor.  Otis  Ele-  j      58     1903   Ashby:    owner,  Wm   Can- 

{vator  Co; ;  non  ;  contractor.  Richmond  Sign  Co; 

I     1986     Mission  and  5th   Sts;  owner,  1  1  sign;  1  transformer. 
Chronicle  Bldg;   contractor,  Otis  El-  I  


Bediical  Pennits 


SAN    FRANCISCO 


Plumbing  Permits 


BERKELEY 


by   Sam   Postil,   3075  Geneva   Ave. 


BERKELEY 


SIGN,    electric.    $975;    375    OFarrell 
owner.  Mr  Greer.  375  O'Farrell  St  • 
contractor.  Brumfield  Elec  Sign  Co'. 
965  Folsom  St. 

■^^r^^  dwelling.  $750;  E  21st  Ave 
275  N  Balboa;  owner.  Milton  Blm- 
baum.  910  Harrison  St ;  contractor. 
Hanson   Bros.   5840  Mission   St. 

AL-TER  beauty  shop.  $700;  1343  Mc- 
Allister St ;  owner.  Jas  O  Williams, 
premises. 

ALTER  store,  $500;  110  Burrows  St 
owner.    Ayoob's    Sport    Shop,    2598 
San  Bruno  Ave. 


T  /-w.ivT  ■..    Hc«  ^  J  ,„  .  3017  Hillegass;  owner,  Webb;  deal- 

J  O  Neill,  150  Kenwood  Way ;  plans    er.    Merrill    Plumbing ;    water    closet ; 
hv   .s«m    T>n«t.i    .^n7s  n»n-.,.o    A,,,     j  ^^,^,^  j^^^.^ .  grower 

i     837  Page;    owner  and    dealer,    J    M 
i  Walker ;    water    closet ;    wash    basin  ; 

I  bath  tub ;  sink ;  wash  tub. 

A  T  TTTD  a^tV^^      TIZ^  '■, I     Head  of  Dwight  Wav  ;  owner,  Uni- 

AL,iii,KAriONS.     $650;     1516     Julia ;  1  versity    of    California;   dealer.    Scott 
owner  and  builder.  Murphy  Steptal.  ;  Co ;  14  stand  points. 

^Tni^^^ll^^^rr.  ■     Head  of  Dwight  Wav;  owner.  Unl- 

ALTERATIONS.     $10,000:     2966    Col- •  versity  of  California  Regents  ;  dealer. 

i«f  ^ '  o^'"er.  Golden  State  Theater.    Scott    Co ;    5   water   closets :    6   wash 

995     Market     St.     San     Francisco ;;  basins ;    government    can    washer;    8 

builder.    Wm    Cunningham.    85    4th  | sinks;   glass  gilter;  potato  peeler;  14 

St.  San    Francisco;   architect.   Alex  id  rains. 

A  Cantin,  704  Market  St.  San  Fran- ;     2511    Channing;    owner.    A    Kiroze; 

A  T*^I^S.o  » r^T^^rr,     dcaler.  Harry  M  Clark  ;  water  closet ; 

ALTERATIONS.    $500;    2418   Calif  or- •  wash  basin  ;  shower. 

ma :    owner    E    C    Stone,  premises ;  ■      2717  Claremont ;   owner  and  dealer. 

builder.  H  C  Orth  &  Co,  1821  Addi-    H  E  Ritter;  sprinkler  system. 

A  T^^o  A  rr.T^»Tr,     -,^     „  '      1*6^    Virginia ;    owner    and    dealer. 

ALTERATIONS,    $500;   2460    Parker;    Benj  Kamlen;  spriAkler. 

^•'''"o^nf "^  builder.  Mason  McDuf -  |     San  Pablo  and  Ashby ;  owner.  Key 
nS^T  T  tmS^"!^ •  .      „n^  'system:  dealer.  L  J  Kruse;  2  water 

DWELLING      (3-room>.      $5000;      806,  closets;    2    wash    basins;    2    sinks;    2 

Keeler;  owner,  Carlyle  Wilson.  2526   drains. 

Regent;  builder,    Adams   Construe-  1  .^ 

tion,  2649   Benvenue.  1 

DEMOLISH,  $800;  2712  Regent;  own-  ' 


.      1883-94   1750-54-58:   1871-67-63-47-43-  '*^*^°*'  ^** • 
Cerrito.  Minnie  Lou  Eakin  to  self      ; 39.35.31 -27   46th    Ave;    owner    Pacific     ^®*''     *20-30    Sutter   Street;    ovmer, 

April  19^  1946 , Coast   Constr  Co;   contractor    Strom  "^°**"**°"     contractor,  Malm  ft  Wel- 

April    2,    1946— Lot   235.    La    Salle     j*  Smith;  8  outlets;  9  switches    8  r>l  1^*^=   alterations. 
Heights,    Unit    No    6.    Martinez.      !     1895-96      2178-74    8th    Ave  •    owner        ^®^      '®    ^****    ^^^ '    o^'"®^.    Dick 

George  G  Fry  to  E  L  Cupp | Pacific  Coast  Constr  Co-  contractor' ' ^^°"* '    contractor.    Atlas    Electric    & 

May   2,   1946  j  Strom  &  Smith;  8  outlets;  9  switch- ^^"^'"^  ^t  «,     . 

May  3.  1946— Lot  61.  Haciendas  del      ■  es ;    8   plugs.  ,      1989      1(35    Clara    St ;    owner.    Natl 

Orinda,    Orinda.   John    F  Lax   to  1897     140   8th    St ;    owner    A   Har-  '  ^^^°  ^^^  Works ;  contractor,  Atlas 

Orinda  Construction  Co |P€r;    contractor.   Fred  D  Wilson   Co  1^'®*^  *  Ehgrg  Co;  11  plugs;  motors. 

April  25.  1946  I  Inc ;   motors.  IWO     480  5th  Ave ;   owner,  Alham- 

May  4,  1946 -Lots  374,  375.  376,  377.      j     1899     4215-17    25th    St;    owner    Jas  1^"^  Laundry;  contractor.  Atlas  Elec 
378,   379,  398.   399  and   439.   all   In      .Speck;  contractor.  Cwitury  Elec-         i*  Engrg^Co;   motors. 

Santa  Rita  Acres.  Unit  No  6.  near      i     1900      2084    1th    Ave ;    owner     Gass  '     ^^^    *^  Geary  St;  owner.  Marcus ;    the   undersigned,  sealed  bida  mn  In- 
Richmond.  San  Pablo  Land  Co  to       Sheet   Metal ;   contractor.   Century  El   contractor.    Dover   Elec ;    22    outlets ;  |  vlted    for    the    following    work    on    a 

C  R  Adams,  etal April  26.  1946  ■  Constr  Co :   motors.  i^   pJugs;    service;    alterations.  1  Building  to    be    constructed    on     the 

May  4,  1946— Lots  21  and  22,  Block  1901     1632  Market  St;  owner.  Gass  '     ?*?^      ^"^    Langton    Street ;    owner,    cyclotron  Are*  of  the  Berkeley  Cam- 

4.  and  Lot  42  and  ptn  Lots  43  and      i  Sheet  Metal;    contractor.   Centurv   El    J    .^®"*^"^.*    i^      .*'^  contractor.  1  p^g    University  of  California.  Berke- 

Constr  Co;   motors.  ^   ^' | California   Elec   Constr  Co;   service,    i  ley.  California:  (1)  General  Conatruc- 

1902     347   Eddy   St;   owner,    Shlrar  ^^^^     1?^    ^'^IT  .f^!^^^n    t""?-*/' '  t'°"  =    ^2.  Electrical  Work.  Adepo.lt 
Young;    contractor.   Century  Electric   ^^''^^^    ^^"^^^    contractor,    O    J    Fer-  ^^ 


Official  Proposals 


Building  in  the  Cyclotron  Area  of  tho 
Berkeley  Campus 

ADVERTISEMENT   FOR  BIOS 

Subject  to  conditions  preooribed  by 


44.  Block  4,  all  in  Almond  Court 
Addition.  Walnut  Creek.  Chester 
R  Dickson   to  whom  it  may  con- 


. ._   .    _, ^^^..v,  .  of  $20.00  is   required  for  ea<*   set  ef 

cern May  2,  1946 ;  Constr  Co ;   motors.  ^'"^^li   ™^!^''^;,     .    .    04  «»..    /-v-o  '  P'ans   and    specifications    Issued.    No 

I      1903     78  We.<,t   T>n.^oi    a„„. ■      1994     8l3    Market    St;  owner.   Chas  ,  f;,^.  ,..„,   k..  %.^^««,.^^    -#.-.  ^  .^ 


78  West   Portal    Ave;    owner  ' ,,  "**'*     "^    "^-''^'^^    vV.,"""r»j;';r  ■  bids  will   be  received   after  2:00  p.m. 
9.^1^  ^^^^^^^^^^-    contractor.    Cen- ,^'^^°  '    f^^^-^ctor.    \  ictor    Le^oge .     p^^^^^^^  ,7   .,^^  p,^^^p^jH^^_ 


;tury   Elec   Constr;    motors. 


1 20  plugs 


11501 -S 


May  4.  1946— Lot  9.  Resubdivision 
of  Lots  15  and  18.  Lafayette 
Heights    near    Lafayef.e     Robert 

B   Horonjeff  to  Cari   Wal^trcm  ; ;  con7,^ct;7Wntu;;''Eree7r;;  '  Continents    ^^^"^^   C«=    contractor. 

May  4    1946-:Lot  r2and  pU  lit'l3  Co;    motorT         '        "^"'^  ^'^^  <^°"«t  : Victor  Le|moge;   58   outlets;   2   plugs; 

lUk   ^^menderLp   CUy   of  ;  J.905     3948  Mission   St;   owner.  Royj^    ^''''''Y '    ""      "^ '  " 

Richmond.  Clyde  D  Conn  to  Carl  j  Winters   Refripr  Co:  contractor,  Cen- • — 

Overaa  &  Co M»y  3.   194C  l t"ry  Elec  Constr  Co;    ;  ~       OAKLAND 

May  4.  1946~Lot  6.  Block  G.  Orinaa  i     ^906     1673  Market  St;  owner,  Gaf- 


1904      18th    and    Mlnne-^ota    oxvner.  i      ^^^      ^^^"^^    ^'^'^""^    ^'''    °'^*'' 


tions  and  information  available  at 
C  a  B  h  i  e  r's  Office.  Administration 
j  Building,  University  of  California, 
1  Berkeley,  beginning  Friday  May  3, 
I  1946.  The  right  to  reject  any  and  all 
;  bids  is  reserved.  This  project  has 
!been  given  an  M-M  Priority  Rating. 
WPB     542.     Serial     Number     2SS3644 


Park  Terrace.   Orinda.   Henr>'   W      i  "^V   Radio ;    contractor.    Centurj'   El ;  |     37353    4^)6  E.  14th  St ;  owner.  Mer-  '<  by   the   War   Productkm  Board.    The 
Moller    to    Courtright    &     Court-      '•    -o/iir"    a-r  o  Icantile  AcTcept  Corp;  contractor.  Pa-  !  Owner  has  available  for  this  Job  all 

right April  28.  1946^    ^^^     »'  3rd   St:   owner.  Kav  Nov-    cific   Elect.   &   Mech   Co;  3   switches,    structural     steel,     most     lumber     re- 

eity:     contractor.     Weber-Conroy ;     l|     37354     3)|l36  Ardley  Ave.  owner,  Ab-    quired,  and  some  miscellaneous  mate- 
iiK    -..     ,  i  rahamson      contractor.    Special    own-    rials. 

1155    Market:    owner.    Bena-;er-    serviae  I 

contractor.   Weber- Con rov ;        .!      ijviR     N* 
'      1909     3070  17th  St:   owner,  I^  Rov 


MONTEREY  COUNTY 


Iplug. 

7908 
tar's ; 


Recorded 


April  30.  1946— Lot  13  and  H  of  Lot 
12.  Block  3.  Del  Monte  Heights, 
near  Monterey.  Edith  E  Larson  to 


Accepted  i  Olson;  contractor.  Weber- Con  rov : 


E.  57th  and  San  Pablo; 
owner.  F()»8ter  &  Kleiser  Co..  con- 
tractor. Foster  &  Kleiser  Co.,  3  out- 
lets ;   1  switch  ;   3  fixtures. 

37356    S,    E.    San    Pablo    and    22nd 
St. ;     owner.     Foster    &    Kleiser    Co., 


er  and  demolisher.  J  W  Evans.  2035 
Ashby. 


OAKLAND 


BUILDING  PERMITS 

Granted 


1706  14th  St;  owner.  Right  Way 
Cleaners;  plumber,  Cleaners  Exchge; 
2  gas  op. 

5851-3  Foothill  Blvd;  owner,  Kel- 
ley  Shop;  plumber,  C  Roland;  2  gas 
op. 

136  E  12th  St;  owner,  ;  plumb- 
er, J  Neal;  2  pi  fix. 
Q-_  T.a««Hw.                                                3***    CooUdge    Ave;    owner,    A    E 

A^rr^,^^:11353rdSt;owner,tIf:S?'     '*'""'''*'•    ^    ^    "*""''' '    " 

K!!fI^ll*T^*^f**'*'"l?*  ^2;,P^"=I     1181    26th    Ave;    owner.    J    Smith; 
builder,  J  H  Fltxmaurice.  2857  Han-   plumber,  O  Hanson;   1   pi  fix. 

1132  7th    St;   owner,   Wm   Temple; 


OAKLAND 


DWELLING  (l-story  5-room).  $6750; 
2220  109th  Ave;  owner  and  builder. 
Raymond  A  Magee.  655  Broadmoor.  ! 


1910  37-53  Shiplev:  owner.  A  Grafft 
Sons;   contractor,  Weber-Conrov; 

„  _  1911      243    O'Farrell;    owner.    K    W 

whomitmay'conceni  April  15.  1946  1  Welnshlp;     contractor.     Smith     Elec;  |  °o'ntr^c'tor*!'Fo8Tr"&  Kl^il^rCo.riJ 
May  L  1946-1  acre  tract  of   land      :««';««•  „  ioutlets;    6  fixtures 

fronting   65.47    ft    on    Fairground  i»'^      /»16    Divlsadero;     owner.    Hi     3,35,    w    36th    Avenue    190   No   of 

Layaronijcontnictor.  James  Electric  jsute^;     ^nfrGr^m       contractor 

l»is-14"     *i'»^-»«   •-♦v    *„-. I  Jones  Electric  Co..  outlets;  switches;  ; 


THE    REGENTS    OF    THE 
UNIVERSITY  OF  CALIFORNIA 
(Dally  Pacific  Builder) 
(May  2-»-e-7-8-9-10,  1946) 


Qassiried  Adrertisng 


2174-78   86th    Ave:    owner  ;  i,   * ^, 

jMacArthur  Bldg  Co;  contmctorTAd    i ''^*"'** '    P'"«^" 


^ft       1915      237      44th      Av»n..»        »«r»..    Co..   2    plugs.  _     _ 


1915     237     44th      Avenue;      owner 


37359    328  Hanover;  owner.  Ander- 


nah  St 
ADDITION.  $500;    4152    Redding   St; 

owner  and  builder,  Archie  R  Taylor, 

premises. 
DWELLING  (l-story  4-room),  $5000; 

4437    Mountain    View    Ave;    owner 

and    builder.    W    Vernon    Bernard. 

5815  Leona  St 


SAN    FRANCISCO 

May  2^  and  3,  1M6 


^?25i:"^^'  •*«*^  l-»to»T  frame. 
J4000  each;  W  Head  St  150.  175. 
200.  225  N  Randolph;  W  Bright  St 
250.  275  N  Randolph ;  S  Shields  St 
50,  75  W  Victoria;  owner,  Atlas 
Realty  Co.  1500  Judah  St;  plans  by 
owner;  contractor.  Pacific  Coast 
Constr  So.  150  Judah  St. 

RETAIL  Store.  Class  C.  $10,000 ;  NW 
Cor  Geneva  Ave  and  Naples;  own- 
er. I  and  A  Piazza  and  F  Jones; 
contractor.  Jos  L  Barnes,  762  Fol- 
som   St 

^WELLINCJS.    eight    l-story    frame, 

i^™f*^=    ^   ^^08    St    275.    300. 
W8    W    Plymouth    Ave;    W    Head 


plumber,  J  Smith;  1  pi  fix. 

16  Vernon;  owner,  Laurie;  plumb- 
er, J  Smith;  1  pi  fix. 

888  98th  Ave;  owner,  Due^  Bros 
Mfg  Co;  plumber,  M  L  Taylq^;  16 
pi  fix;  30  water. 


Rd  near  Monterey.  Albert  R  Mil- 
ler to  whom  It  may  concern 

April  22.  1946 

April  1.  1946— Ptn  Lot  2.  Block  72. 

Channel    by    the    Sea.    Laura 

Wilson  to 'whom  it  may  concern 

April  25.  1946   „  ».        „  

May  2,  1946— Liot  6,  Block  2B.  Para-  i"**^^^""",^****?  ,'^0:  contractor,  Ad- 

dlse  Park,  Tract  No  3.  Richard  E      '»["«  ='<«:  2®  outlets;  10  switches;  14 

Bixler   to   John    M   and   Anne    N       P'VI?V  ^  t^*;  ^  o,    ,-,- 

Peat.._ V^^;.^^^.^TA?e•^^fr"u„d^;''con?^!  owner.  Filter  &  Kleiser  Co..  contrac 

May  2.  1946-Lot  18.  Block  4.  Better     h^"  a,i.«.^*  *  i^"  „  ^^   contrac- 

Homes    Tract    No  2.  Joe   H   Mc-      jl°^v;if*"'   ^'f*=   ^o;   13   outlets;    IS, 

Pherson  and  Rex  Powell  to  whom       "^^^^^^t^ , "  Pj^"  =  ^•'^^ce.  1   "^-^^ch 

MLvriy6^srs2  4«J*i^^ocri-  s"-^^^^^^^ 

Lain  to  whom  it  may  concern  !     ^^^  ^^^     ^^^ 

April  26,  1946  I  ^^      Superior     BWg 


POfemON  WANTED 


SUPT    HOUSING  DEVELOPMENT 
OR  GEN'L  CONSTRUCTION.  Contra 


son;     icontractor.     Dlmond     Electric  I  J^j*  County.  22  yr..  «xp«rt«nee   as 
«n^ .     ^««v  •  .  f^^^^   engineer  and   supt    Hold    Calif. 

Surveyor's     License,    alw>    "A"    Con- 
tractor's License,  will  contact  on  fe* 
asls  VETERANS'  GROUPS  PT.EA8B 


Co..  •  plugs 
37360    N.  E.  E.  14th  and  62nd  Ave 


ALTER  AND  REPAIR.  $600 ;  604  56th   plumbe?°?J*1^^n?  "2°  'pi '  fi^^i 
St;  owner.  Paul  Gass,  604  56th  St;  Igas  op  .         f       ** .    t  1 

builder.    Walter    H    Edwards.    1630       1657  22nd  St;  owner,  E  M  Jorgen- 

S.IS»'"bI,.!!d.NO   (..,.ory,.   H>«>:\t^:  ^T^l]  l  ^-^.'"""^  »  ■" 

iP*^  l?*^.^''ti  °T"^''  *°**   builder.  I     324  8th   Street;   owner.   Al  AmoW; 

Roy  T  Edwards  A  Sons.  1547  Ver- I  plumber.    J    L    Tancredy;    1    pi    fix 

sallies  Ave.  Alameda.  11  water-  1  cas  on  '  •        »• 

FIRE    REPAIRS.    $2500;    5820    Fre- I     1421   Campbell ;    owner.   A  Conner 

?*i?i  St;  owner.  Alice  Smith,  prem;    plumber.  J   L  Tancredy;   6  pi  fix;  1 

builder.  Van  Bokkelen-Cole  Co.  955. water. 
.^2nd  St  i     poot    of    5th    Ave;    owner.    Hurley 

ADDITION.     $750 ;      408     Panoramic   Marine  Works ;   plumber.  D  Durant ; 

Way;  o^^'ners.  E  F  and  M  Sandow.  2  g  osa    p 

prem;    builder.   C   O   Bradhoff,   911   2  gas  c^ 
r»S^T  ^Ti^r.     ,     .         .  I     2801  High  St ;  owner.  Dr  Sherman ; 

I^^^^.'^"^*^***^  *"™o™^'  '*500;i plumber,   D   N   Watson;    3   pi  fBfT   5 

9865  Sunnyside  St;  owner  and  build-   water 

A^'™wJ^"'*^™-  *®^  ^  1*^   St       t      6608   E   14tJr  St;    owner.    N   Choin ; 

APARTMENTS    AND    STORES    (2-  .plumber.  D  N  Watson;  1  water. 
^,l^},^-^o^>-9^'^>f»-  'l906-19(»A.Ul9tb    and     Telegraph;    owner.    Fox 
1908    Foothill    Blvd;    owner.    David    West    Coast    Theatres:     plumber.    L 
Friedken,  1900  Foothill  Blvd;  buikT-   J  Madden;  8  pi  fix;  16  water;  4  gas. 


SANTA  CLARA  COUNTY 


Avenue:  own- 
.-..  „_,-^..„.  »^.«^  Co;  contractor. 
I  Adams  Elec;  10  outlets:  11  switches; 

15  olugs :  service. 

1928     K2  California  St 


o^wTier.  Cal- 


tor.    Foster  Sc   Kleiser  Co.   6   outlets 
6   fixtures. 

37361  N,  Grand  Ave.  SW  E.  of 
WetMter  8|t;  owner.  Foster  &  Klei- 
ser Co..  contractor.  Foster  ft  Klelaer 
Ca,  6  outl*U ;  1  switch ;  S  fixtures. 

37862  3363  Partrige ;  owner.  Doe; 
contractor.  Gill's  Appliance;  5  out- 
lets ;  2  switches :  5  plugs ;  alterations.  , 

37363    2612  Market  St.  owner,  Pro-  , 
gressive  Plating  Co..  contractor.  Cali- 


NOTE    Reply  Box  56,  c/o  Dally  Pa- 
cific Bulkier.  5/6-7-S-9- 10/46 

ESTIMATOR.  GKNERAL  OONTR., 
fkoroughly     exper      and 
excellent   local  references,  and 
OB  for  change    Reply   Box  42t  t/m 
)aUy  Pacific  Builder. 

(4/29-tl:  S/I/44) 


— .  — '-ir       ,«...-   -^  .  PART     TIME    WORK     WANTED. 

!^™**  Packing  Co:  contractor.  Edw.  | 'o™**^  >='^"c  Co..  motors.  .Structural  designing   detailing;  ptent 

Recorded  Accepted^    ^cott   Elec;   alterations.  ^^^  J^     Allendale    Ave.,     own- 1  estimates     Large  and   Snail 

St^ 2  T946-Lot  268.  Tract  No  zS.      t  J®29     2.%0   Van    Ness    Ave;    owner.    «»".  Smith;   contractor,  James  Ander-  ;      ^       Regtetered     «n«taeers.      ReSJ 
May  2.  l»46-Lot  268.  Tract  No  228,      .  ^»,_     ^     Hikiebrandt;      contractor     «>°-  outlet^,  switches,  fixtures,  plugs.  ,  ^  ^"^    ^^       ™^     BulkJeT 


Edw  W  Scott  Elec; 


37365     4815  Allendale   Ave;    owner. 


Bradley  Manor.  Unit  No  3.  7  maps 

52  a^d  5S.   Geo  M   Thompson   to     ■     j^    130  13th  St :  owner,  Cleveland    '  Smith ;   contractor.  James  Anderwn; 

"*™*  -April  ^.  *»"«>  Icontractor.  W  B  Baker  *  Co;  2  out-  iouUets;  switches;  fixtures;  plugs. 


(MAy  5-18) 


May  2.  1»46— Ptn  Lot  6.  Block  1. 
American  City  Subdivision.  L  B 
Tuttle.  33  Pala  Ave,  San  Jose, 
to  whom  It  mav  concern 


■lets:  service;  motors. 
[     1931     9  Main  St :  owner.  W  E  Otto 
jCo:  contractor.  W  B  Baker:  moton« 
1«2     1125  Polk   St:   owner.   Poodle 


*.—     .«^     »,...,       ...      ..,.»..*         GRADUATE      CIVIL     ENGNEKR 

37366    4««>7   Allendale  Ave;    owner.    ^^^^  ^^^  ^^^  general  contractor 

Smith;  contractor.  James  Anderson;    ^^    ^vate  concern;  9  yrs.  misc.  engr 

outleu;  switches;  fixtures;  plugs.        (and    constr     exp     Av^lable   JunVl 

AnHI  ao    1948 '~*"**     ^^"^  *""'*   ^"^^   owner,   i-oodie  ,     37367      2346    23rd    Ave ;    owner.    Le  ;  j^pjy     g^^^     jg     ^^^     Dally     Pacific 

,t^"f     ^n      !^^:  contractor.  W  B  Baker;   alter- I  Due;  contrictor.  Fluoro  Electric  Co;  1  Bu|,^er.  or  phone  RA   2345  •venlnts 

*"*«»  ;'*»l^n     ,^^  „_    ..    ^.n.l  (May  7-8^) 


Mav  2,  1946— 420  Spring  St.  San 
Jose,  Calif,  ptn  Lot  11.  Map  of 
University  Grounds.  A/80  and  81. 
Lewis  E  Smith  (one  of  owners* 
to  same „ _ April  29.  1946 

ALAMEDA  COUNTY 

Recorded  Accepted  '  ^oiors 

^  ^  i'i?«^"'*"'^«^".f**'^T  °^  V^  '««     340   Stockton ;    owner,   Drake 

S..'^^i^J"'*^*,^**'^^V^*^r''       Wiltshire    Hotel:     contractor     W     B 
Calif.  P  W  VaUey.  W  C  Lincoln.       Baker;   service;    motors, 
a  copartnership,  to  Valley  &  Lta-      i     j^     glS   Washington;    owner,    Mr 


1933  340  Post  St:  owner.  Bullock 
&  Jones:   contractor.  W  B  Baker;   6 

I  outleta 

j  1984  536  Pacifir;  owner.  Genes; 
contractor.  W   B  Baker;   4   outleta 

j     1l«5      55    Pulton :    owner.    J    Buch- 

•  wald    Co:    contractor.    W    B    Baker; 


37368  1332  53nl  Ave ;  owner.  Vall ;  I 
contractor.  Collins  Electric  Co;  out-  ' 
lets;  switcfates;  fixtures;  plugs;  alter-  J 
atloaa.  ' 

87SM    41719  Maple  Ave;  ov^-ner.  Ma- 
son ;  contraMor.  Paramount  Electric : 

26  outlets;  24  switches;  26  fixtures; 

27  plugs. 


WANTED 


contractor.  Bushman  EHectric  ;  altera- 


37S71    227:|  E  14th  St ;  owner.  (Soldoi 


BUILDING  CONSlR.  SWFT.  R«,iy 
ORdway   3600.  ^ff^ 


MAN.    CLERK,    for    pricing    Mils. 


sSto*  70(i   Wood    St      owner     Sin       checking   accounu    payable,    waiting 
37X70     706   wood    St.    owner.    Sin,    on     cuetomerfl;     electrical     business. 


Phone  TBmplebar  5460. 


(May  7,  18) 


\ 


i 


'^■S'fai-Sti 


-lUtfetiiJft; 


PLANS  and 
Speculations 


Ro^o  l^'  Stwiy^of  an  alternate 
Koute  6  through  this  city  is  being 
S  /nf^^  City  Engineer  MichaS 
H.  Antonacd.  The  proposed  route 
woidd  cut  through  the  industrial 
west  aide  and  force  higher  proper- 
ty co«ta  than  the  alternate  route 
canwg  the  Oakland  -  San  Jose 
traffic. 

oOo 

^J^^^Tf^'  Private  capital  is 
ported  to  be  seeking  opportuni- 
^L/ST  i^iyeatment  in  the  city's 
m^L  nu  *^x"*"«.V,  provided  Sacra- 
mento City  Is  willing  to  finish  its 
Blaster  plan  and  set  up  proper  ma- 
eittjery  owter  terms  of  the  State 
Redevelopment  Act,  it  was  reveal- 
ed recently  by  cifcy  engineers. 
oOo 

Sm  Rafael:  Tlie  U.  S.  Maritime 
Comimssion  and  the  U.  S.  Army 
will  operate  the  Marinship  yards 
in  Sausalito  after  May  17.  Sur- 
plus facilities  may  become  avail- 
able to  industry,  and  it  is  report- 
ed that  office  space  and  other  areas 
may  be  made  available  to  private 
architectural  concerns,  contractors, 
etc.,  engaged  in  work  in  the  Pa- 
cific area. 

oOo 

CoaJinga:  Voters  of  the  Coalinga 
nigh  School  District  will  vote  June 
18  for  a  proposed  esUblishment 
of  a  Community  Hospital  District. 
The  project  has  the  backing  of 
most  of  the  civic  and  business  or- 
ganizations in  tiie  city. 
oOo 

Cwraon  City,  Nev.:  The  proposed 
5350,00  addition  to  the  University 
of  Nevada  campus  may  fall  by  the 
wayside  due  to  high  construction 
costs,  some  city  officials  believe. 
Members  of  the  board  of  regents 
of  the  school  are  continuing  in  de- 
bate as  to  whether  to  defer  the  ad- 
ditions and  make  badly  needed  re- 
pairs to  heating  and  ventilating 
systems,  or  construct  the  new  build- 
ing. 

-# 

SEMINAR  TOMORROW 

The  regular  Thursday  class  of 
the  1946  Architectural  Seminar  of 
the  San  Francisco  Architectural 
club,  will  be  held  tomorrow  at  7 
p.  m.  in  the  Builders'  Exchange, 
666  Mission  street. 

Sidney  A.  Colton,  architect,  will 
talk  on  the  subject  of  "Materials 
and  Specifications". 


1890.  1946 
Fifty^az 
Yean  of 
Service 


STATE 


m\^  Pacific  luilJlcr 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Complete 

Budding  and 

Elngineering 

News  Servie* 


Fifty-sixth  Yeai— VoL  56— No.  89 


One-Half  Temporaiy 
Vet  Housing  Wifl  Go 
To  Edaeational  Units 

Commissioner  Philip  M.  Klutz- 
nick  of  the  Federal  PnbMc  Housing 
Authority,  said  Friday  in  Wash- 
ington that  of  the  200,000  units 
of  temporary  emergency  housing 
for  veterans  called  for  under  the 
Veterans  Emergency  Housing  Pro- 
gram, approximately  100,000  would 
be  supplied  to  educational  insti- 
tutions. 

Every  effort  would  be  made,  he 
added,  to  achieve  a  goal  of  300,000 
units  of  housing  for  student  vet- 
erans in  1946. 

Under  provisions  of  Title  V  of 
the  Lanham  Act  and  appropria- 
tions by  Congress  totaling  $445,- 
627,000,  the  National  Housing 
Agency,  through  the  FPHA,  is  au- 
thorizea  to  dismantle  and  move 
suzplus  war  and  military  housing 
facilities  to  areas  of  acute  hous- 
ing needs  and  convert  them  into 
temporary  emergency  housing  for 
veterans'  and  servicemen's  fami- 
lies. 

Commissioner  Kultznick  report- 
ed that  as  of  April  19,  a  total  of 
113,221  units  of  temporary  emer- 
gency housing  had  been  allocated 
under  the  Title  V  program  to  1,188 
localities,  including  526  schools. 
Schools  were  allocated  29,801  fam- 
ily dwelling  units  and  15,059  dor- 
mitory accommodations  for  a  total 
of  44,860  units. 


GRMi 


j  TWO     DOWN 

It  is  nearly  one  year  since  V-E 
(Day. 

•  •    • 

I     Taking  a  second  global  look  we 
.find  tJiat  two   belligerant   nations 
'have  been  effectively  knocked  out 
of  the  war. 

•  *    * 

j  We  polished  off  the  Imperial 
I  Japanese  Empire — end  have  done  a 

good  job  of  knocking  out  the  Unit- 

led  States  of  America. 

j  ♦    •    • 

j     However,  there  is  a  difference: 

(While  Japan  is  reduced  to  her  last 

i  basket   of  rice,   she   will   be  able 

,to  start  even  and  build  back  from 

scrateh. 

•  •    • 

'     We   are  continuing  to  dig  our- 

\  selves  into  a  debt  and  deficit  great- 
er than  the  combined  debts  of  the 
rest  of  the  world   at  any  time  in 

'  history. 

j  •     •    • 

Beautiful  Spring  weather 

I  we  are  having. 
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Did  Yon  Know  That  •>  • 

I  '^  ISl**^*^^r?S^"'  f***^  *  Ciiwm,  landsd^  ardiitects,  have 
opened  ofllcM  at  8409  Grand  avenue,  Oakland  10.  Members  are  Theo- 
iore  Oamundaon,  Jr.,  John  H.  Staley,  Jr.,  and  Jack  P.  Gibson,  who 
^uated   together   from   Iowa   State  College.    The  firm   belongs   to 

Conway  &  CuIUmo.  contractors  and  realtors,  are  now  located 
at  3700  El  (^0  Real  San  Mateo.  Open  house  WS^heW  Sat^^ 
m  ^e  new  offices.  Firm  members  are  Andrew  J.  Conway  and  Thomas 
J.  CuUigan,  Jr. 

Angiw  Mc|weeney,AIA  architect,  has  resumed  architectural 
practice  at614  Mission  street,  San  Francisco  5,  and  welcomes  catalogs 
and  hterature  to  bring  his  files  up-to-date,  he  announced  today. 

^  ^^  ^^^  Drafting  Serviee  has  resumed  operation  at  320 
Market  street.  The  two  partners,  Joe  B.  Wong  and  Vernon  B.  Robin- 
5  en,  former  designers  for  General  Engineering  and  Drydock  Co.,  and 
Umversity  of  California  students,  served  in  the  Army  and  Navy 
respectively.  They  will  offer  complete  drafting  service  to  architects 
and  builders. 


PRICE  1 5  CENTS  PER  COPY 


The  State  Civil  Service  Board,  1016  "L"  street,  Sacramento,  has 
announced  an  examination  for  a  flood  control  maintenance  and  con- 
struction mail.  Salary  is  $160,  and  applications  must  be  filed  with 
the  board  before  June  6.    Veterans  get  preference. 


-#- 


On  the  same  date,  FPHA  re- 
gional offices  reported  that  applica- 
tions had  been  received  from  1,591 
local  bodies,  including  educational 
institutions,  for  a  total  of  454,784 
units  of  temporary  housing.  Of 
this  total,  702  educational  institu- 
tions had  applied  for  193,731  units 
for  student  veterans  and  their  fam- 
ilies. In  addition,  537  local  bodies, 
including  86  schools,  had  applied 
for  an  unspecified  number  of  units. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanoes 

ENterprise  10930  TWinoaks  3672 


PRICE  CHANGES  IN 
J  SHOVELS,  CABLE 

I  An  interim  increase  of  9  per 
cent  in  manufacturers'  ceiling 
{prices  for  steel  shovels,  scoops  and 
spades  has  been  authorized  by 
OPA  to  cover  increased  wage  and 
materials  costs.  The  action  be- 
came effective  April  26,  1946.  The 
dollars-and-cents  amount  of  the  in- 
crease may  be  passed  on  to  con- 
sumers, which  means  that  the  price 
of  steel  shovels,  scoops  and  spades 
at  retail  will  go  up  about  4%%, 
OPA  said. 

There    may    be    a    further    ad- 

jjustment  in  manufacturers'  prices 

when  a  cost  study,  now  under  way, 

has  been  completed,  the  price 

agency  said. 

An  incretase  of  11  per  cent  in 
ceiUng  prices  for  Type  R  non-me- 
tallic sheathed  electric  cable,  with 
a  reduction  of  about  the  same 
amount  in  the  ceiling  prices  for 
Type  T  cable  were  announced  by 
the  Office  of  Price  Administration 
last  week. 

The  new  ceilings  become  effec- 
tive April  30. 


TO  RETURN  OVERSEAS 
EQUIPMENT,  MATERIALS 

John  W,  Snyder,  director  of  war 
mobilization  and  reconversion,  in 
a  statement  before  the  Senate 
Special  Committee  investigating 
the  national  defense  program,  last 
week  listed  the  critical  commodi- 
1  ties  whose  return  to  the  United 
1  States  from  surpluses  overseas  has 
been  recommended. 

Builders'  items  on  the  critical 
list  which  may  be  coming  in  from 
abroad,  include: 

Asphalt  roofing,  new  lumber, 
new  copper  and  copper-base  alloy 
tube,  in  sizes  up  to  and  including 
1-inch  outside  diameter,  and  cloth, 
wire  and  insect  screenings,  16  to 
24  mesh. 

# 

EAST  BAY  MEETING 

East  Bay  Association  of  Archi- 
tects will  hold  their  regular  month- 
ly meeting  tonight  in  Hotel  Lieam- 
ington  at  7:45  p.  m. 

Guest  speaker  will  be  Mi.  Keisel- 
horst,  representing  the  State  Board 
of  Education. 


BURKE  FORM  CLAMPS 


Jvi^Jo^^*..    .^..^      iTlMBER   RINGS  CURING   COMPOUNQ 

S5-l'i^*'°'^   JOINT     COLUMN   CLAMPS  SCQEED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of   Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Franciacw       •       Phone  GArfield  87«8 


John  D.  McLaughlin 

AND   ASSOCIATES 

CONSULTING   ELECTRICAL 
'    ENGINEERS 

1641    RU8S  BLDG.— EXbrook  5712 
920  Junipera  Serra  —  DE  10197 


INVESTIGATE  PAINTING 
CONTRACTOR  WAGES 

Inspectors  for  the  Wage  Hour 
division  of  the  Department  of  La- 
bor yesterday  began  an  investiga- 
tion of  rates  being  paid  by  paint- 
ing contractors  in  Alameda  and 
Contra  Costa  counties,  according 
to  William  A.  Babcock,  Jr.,  re- 
gional attorney  for  the  10th  Re- 
gional   Wage    Stabilization    Board. 

Babcock  said  his  office  has  re- 
quested the  investigation  follow- 
ing complaints  that  some  contrac- 
tors are  paying  illegal  rates  of  $2 
an  hour,  causing  contractors  who 
are  abiding  by  the  legally  an- 
proved  rate  of  $1.75  per  hour  to 
lose  their  men. 

The  $1.75  rate  was  approved  by 
the  Wage  Adjustment  Board  in 
Washington,  D.  C,  in  January, 
Babcock  said.  The  previous  rate 
was  $1.60. 

Warning  that  all  wage  increases 
in  the  building  and  construction 
industry  must  be  approved  by  the 
Wage  Adjustment  Board  before 
they  are  put  into  effect,  Babcock 
pointed  out  that  violators  are  sub- 
ject to  penalties  in  the  form  of 
income  tax  disallowances. 


Clay  Sewer  Pi^ 
ProdndMB  St«rt$ 

Clay  sewer  pipe  prodlnction  gtart- 

ed  rolling  again  April  22,  in  18 

conpani^,    members   of   the   Clay 

Sewear  Pipe  association,   according 

to  a  statement  issued  by  Th<Hnas 

Rockwell,  in  Columbus.  Ohio,  chair- 

num   of  the  ioint  industry  -  labor 

I  meetings  at  which  thfe  agreement 

•  was  negotiated.    Thew  companies 

;had   been   on    strike  ijor  73  days, 

!  since  February  4. 

The  wage  settlement  was  simul- 
taneously announced  by  Clyde 
Meyers,  business  ag^nt  for  the 
United  Brick  and  Oiy  Workers' 
Union,  covering  Ohio,  Indiana  and 
Pennsylvania. 

The  strike,  which  shut  down  19 
plants  and  tied  up  almost  50  per 
cent  of  the  toUl  U.  fi.  clay  pipe 
j  production,  was  ended  by  an  agree- 
|ment  which  gave  the  striking  work- 
ers an  18  V^  cent  hourly  raise,  plus 
a  22  per  cent  hourly  increase  for 
incentive  woriters.  Coupled  with 
I  the  wage  increases  was  an  OPA 
announcement  of  a  15  per  cent 
price  increase  to  the  manufactur- 
ers. 

The  Union  asked  far  a  30  cent 
hourly  raise,  and  thd  companies 
offered  10  cents  an  hour,  to  be 
based  upon  a  permanent  contract. 
jThe  final  settlement  is  based  upon 
la  one  year  contract,  to  be  opened 
for  negotiations  at  the  end  of  that 
time. 

Company    officials    state    that 

'shipments    of   clay    pipe    and    its 

kindred  products  so  badly  needed 

{in    the    government    housing    pro- 

jgram  will  be  resumed  as  soon  as 

possible.     They    pointed    out   that 

I  clay  pipe  shipments  exceeded  total 

I  production  for  many  months  prior 

to  the  strike  and  that  yard  stocks 

are    lower    than    they    have    ever 

been  in  modem  times, 

It  will  take  time,  thev  explain, 
to  rebuild  diversified  yard  stocks  to 
permit    prompt    shipment    of   car- 
-load orders  calling  for  the  various 
jclay  pipe  sises,  fittings  and  allied 
[products.     In    the    meantime,    pro- 
;  duction  priority  will  be  given  those 
jclay  products  needed  to  speed  the 
[government's  veteran  housing  pro- 
gram. 


Authorize  Veterans 
To  Bofld  Homes  m 
Excess  of  $l(MNe 

Veterans  who  purchased  home 
sites  before  April  13  and  who  have 
made  one  or  more  previous  com- 
nitments  on  the  project,  may  uow 
secure  aothorirationfl  and  priori- 
ties assistance  for  constnicti<Hi  of 
homes  whose  cost  would  exceed 
$10,000. 

This  was  made  clear  in  a  state- 
ment from  the  National  Housing 
Agency  which  lifted  a  ban  placed 
on  eoinilQUtion  of  the  higher  cost 
houses  by  the  Veterans  Emergency 
Housing  Program. 

The  new  regulation  is  designat- 
ed Regulation  No.  80-2,  and  is  ef- 
fective as  of  April  29. 

Applications  for  priorities  as- 
sistance for  construction  of  homes 
to  cost  more  than  $10,000  must  be 
filed  by  veterans  within  60  dasrs 
after  April  29,  the  new  order  sti'p- 
ulates. 

The  "previous  commitments"  re- 
ferred to  in  the  NHA  order  include 
such  obligations  as  payment  of 
architect's  fees,  entering  into  a 
construction  contract,  clearing  or 
grading  land  and  purchase  of  ma- 
terials. 

Authorizations  without  priorities 
assistance  will  be  issued  to  non- 
veterans  who  acquired  a  home  site, 
made  oner  or  more  commitments 
for  the  purpose  of  construction,  and 
owned  all  or  substantially  all  of 
the  materials  required  for  construc- 
tion, prior  to  March  26.  NHA 
pointed  out,  however,  that  only  in 
unusual  circumstances  will  such 
applications  be  approved  if  the 
proposed  sale  price  is  in  excess 
of  $15,000  or  the  proposed  rental 
more  than  $120  per  month. 

Authorizations  without  priori- 
ties will  also  be  granted  to  per- 
sons contracting  to  purchase  pre- 
fabricated or  precut  houses  which 
were  being  made  on  or  before  Mar. 
26. 


iRium  PRiHT  compnnv 


MAKT 


SAVi 


FiHE  pninT 


4*S  i  Addisjpn  SH  •  Berkeiev  2.  Cul<t. 
Pbone;  BEikelev  3440 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  LUL 

Manufacturers  of 

Wire   Cut,   Repressed   pav-     nnir^  Hollow    Build- 

U"*^'  !^P^   Resisting,   Face,     I>tVll.ll  »"«-     Partition 

Fire  Clay,  and  Fire    .    .     .     *'*^*v"  and  Quarry  .  . 

Office  and  Plant—POINT  RICNAfOND 
Phone  Richmcmd  226 


TILE 


ROOF 
TRUSSES 


Safety  FINLENITE  Tread 

Steps,  Nosings,  Platforms,  SidewaBc  Boxes 

All  Types  Gray  Iron  Castings 

SAN    FRANCISCO    IRON    FOUNDRY 

(SAJV  FRANCISCO  IRON  WORKS) 

260  TOWNSEND  STREET  -  Pbjne  DOaglas  1175 


WARD  MAVt.R 


STRUCTURES 

INCORPORATED 

220  Montgomery  St 

San  Francisco  4,  Calif. 

YUkon  0407 

SACRAMENTO   OFFICE 
1014  8th  St.— 'Phone   Sac.  38543 


Restore  Worn  and  Damaged  Concrete 


(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC 

The  International  Vibration  Company 

EDMUND  P.  CADLE,  Distributor 
472  Twentieth  St.,  OaUand  Phone  HL  7288 


•TIME 

•  WORK 
MATERIAL 
ACCIDENTS 


u/M 


isai. 


JOIST  HANGERS 


ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th  STREET,  SAN  FRANCISCO        -         MArket 


SCAFFOLD 


Mamufacturtd  by 

BEATTY  STEEl 
PRODUCTS  CO. 

41S.42I  UYANT  STIEIT 
SAN   rt  ANCISCO 

*     *     * 
FO»  SAlfS  0»  RfMTAlS  CAil 
SAN  FRANCISCO        OAKLAND 
VUkon  tat  TWiii««hs  lOtS 


RENTED    WITHOUT    PRIORITY 


UNIFORM    M    DEPENDABLE 


CONTRACTORS:  sff  ifs  iifFfinf  \m  mui 

Wc  will  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  written  contracts  before  >ou  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  U5  earlv  to  permit  our  an-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  tnd  1915  Art 

BONUS  and  WARRANTS  •  l)oui>hi  •  quoted  •  suld 

Phorucoueci  S T 0 IM  E  &  Y  0  U  1\  »  B  E  R  R 

SlUter5460  SSO    RlSi    BVILDISG    •    SAff    ^RA^tlSCO  4 


I 


PIPE 

PIPE  .  VALVES  -  FITTINGS 

Facilities  for  pip«  bending 
and  manifolds 

Write  for  Price* 

PadHc  n|MC«. 

160  Spear  St^  San  l^andsco 


CORCIETE  CITTIRG  -  COMPRESSOR  RERTALS 
Portable  Welders— Air  Tools 


CLEMENTINA  C0^2277  JERROLD  AVE. 
Phone  Mission  1636  -  0755 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


JohttsMonville 

CORMIfiilTED  TRANSiTE 

•••^  P^nnonent,  Rrepraof 

rOftfilMI  «UmI  cLISmji  MkJaa^aUJ 

w  vviiiii|  una  sifiiiig  minerKn 


>■' 


HYDRANTS 

HOISTB^G  EQUIPMENT 

SPECIAL  VALVES  AND  FITmiGS 

SPEOAL  ELECTRICAL  AND  MECHANICAL 

EQUDPAffiNT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

,     417  SIXTH  ST.  .  SAN  FltANeififlO  S  -  Phone  BXbrook  1940 


Boflers — ^High  Pressure  and  Heating 

NEW      AND      REBUILT 
All  Sbea  mad  Typ«a  of  Steel  Twain 

OlEA^  SHORE  IRON  WORKS 

SSO  B#iA  3t  -  Phone  Ifflderhai  ^10  -  ^  Fr^pmlifn 


Cement  Gun  Constroction  CnniHyiy 

GUNITE,  SAND.BLASTING,  COIttrRETE  CUTTING 
CONTRACT  or  RBITALS 

Phone  GAi^eU  7663    -    24  Cufiforaia  St,  Sn  Fmnebeo 


WESTERN 
ASBESTOS 


o  vDaN  V 


CONTRACTORS  .  .  . 

See  ns  reKarding  Improvenent  District  jobs.  We  huidle 
conecti9ns;  buy  Warrant*!  or  Bonds  on  aU  1915  or  1911  Ad 
Districts.    Telephone  GArfield  8000. 

H^ANNAFOtD   &   TALtOT 

519  CALIFORNIA  STREET  -  SAN  FRANaSCO  4 
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PACIFIC  fKODUCTS 

PLASTER 
CRAFT 

COHSnUCTIOH 


parifir,  PORTi  AND  CEMEM  COMPANY 


fiJUIEKTOI  «  UEfl  liMNI  ft, 

WWnbiriii  hmI  JobfalBff  Tvde 

LUMBER  .  TIMBERS  -  TIES  -  HR  .  RB>WOOD 

PONDEROSA  -  SUGAR  PINE 


Sar    Tranelsco 
taeo  ARMY   STREET 
ATwator  ISM 


OaktanJ 
2001    LIVINGSTON    STREET 
KCIi««  4-taS4 


STEELFORMS 

STEELTUBE  CONSTCRUCnQN  TOWELS 
HEAVY  DUTY  SWINGRIK;  5CAFFQLQS 

STBBJX)RM  CONTRAaiNG  COa 


060  HurisoB  St. 


DOS6S3 


9B 


Associated  Wood  Product 

Fabricators  anj  £rectors  <rf 
TIMBER  TRUSSES 


8317 


1338  SIXTH  5T. 


2. 


t 


f 


jffiAl..i.:.      .^-> 


I 
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DAILY    PACIFIC    BUILDER 


\ 
WEDNESDAY,  MAY  8.  1946 


ADVMIGE  CONSTRUCTION  RBFORTS 


DAILY 
PACIFIC   BUILDER 

(SBtaJblijihed  in  U80) 

'^ublUlMd   9vty   fn«rning,   except 

Saturdays,  Sundays,  and   Legal 

Holidays 

SubscHptlon   Ratsa; 
laOUW  p«r  year 
9  3.0O  per  month 
t    .15  per  copy 
(Payable  In  Advance) 

Advertising  Ratee  on  Request 

Published  by 
Stark- Rath   Printing  <^^ 

4  Publishing  Co. 
Under  a  Management  Agreement 
with 
F.  W.  Dodge  Corporation 
4fl6  Tenth  St.,  San  Francieoo  3 
Telephone  MArket  7110 


Q.  E.  McGavran,  Managing  Editor 
4.  E.  Odgers,  Advertising  Manager 

(Entered  as  Second  Claas  Matter, 
July  25,  1907,  at  the  post  office  In 
San  Franclaco,  Calif.,  under  the 
Act  of  March  3,   1807.) 


6/8/46  •     •     8  6 

BIDS  WANTED 

SAN  FRANCISCO— Until  May  16, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  EInglneer  Office,  74  New  Mont- 
gomery St.,  under  Serial  No.  04-203- 
46-19  for  dry-docking  and  overhaul- 
ing   the    U.    S.    dredge    "Ck>L    P.    & 

Mlchle."  

Specif  icaUona  obtainable  from  the;      building,  supplying  necesaar^  ^ch^i  1  Owner-DacT  D^lTpment    Co"    555 

I     furniture  and  Improving  the  school  i     High  St,  Oakland. 
i     grrounds.  j 

•     8  i  Owner— Mistletoe  Elementary  School  5/8/46 


6/8/46  •    o   n/»/AA  1  «  I  E>^TER,  Tulare  County,  Calif. 

Rniun  Bi  e/N-r.A...  iB.^Jr  *  *  Lconstrucaon  of  war  memorial  swim- 

l^«?^T    T?SL'^x'5L,_  I  VJi  SELECTED  f    ming  pool  (50x100).  maximum  depth 

ISS?A  ?5S5S??*^^P  '^^^^4?^  ^  10  f^lTcomplete  with   filteratlSn- 

^MjT^-   °J^""7'   ^^"    Adjacent  ,  OAKLAND.  Alameda  Co..  Calif.  Prop-        chlorination  plant  and  diving  boards, 
w.,P**.V^  County  Road   38D.   one-  !     erty  adjoining  555  High  St   (50,000        underwater     lighting,      underwater 

vacutim  cleaning  system,  two  tow- 


half    mile    north    of    Christensen's ;     «!•   ".). 

,^™f5  *»<*  on  the  east  side  of  road.  I  Expansion  of  woodworking  saws  and 
'      i:*^i._^_°' •■**^*"°°"  *°  ^e«>«*»ool  I     *^"^iler  axles   manufacturing   plant 


above  office. 


5/8/46 

BIDS  POSTPONED  UNTIL 

MAY   10,  5:00   P.   M. 

AUTO  SALES  AND  SERIVCB 


1  3 


District,  R  Henry  Summers,  clerk.!  BIDS  OPENED 
A.JH,  NAi  l«^*  AiMij  «ic«iivf^  •  Arj^ltect— Not  given.  l     SAN  FRANCISCO— Wm.  Mcintosh 

BEmCE^Y   AliSJiia^^V^c^Hf        ^he  school  district  will  vote  May  24  ^  *   Son.    at   $2691   submitted    low    bid 
C^r  Shitfu^  A?e.^  n.SiI!f'  '  °°  *  P«>P08al  to  Issue  bonds  in  the   to  Public  Utilities  Commission,  Room 
n^Jl^Z*^i^^r.i^l^^J!f^trS  amount  of  $2400,  proceeds  of  which  287,  City  Hall,  under  Municipal  Rall- 

ConstrucUon  of  one-story  and  me«-  j  wlU  be  used  to  finance  construction  l^ay  Contract  No    226  for  ^nstruc- 


zanine  relnf.  concrete,  steel  trusses  

auto  sales  and  service  bldg.   (I65x  1 5/8/46 

110  feet).  ;  BOND   ELECTION 


tion  of   remote  control  radio  station 


at  Christmas  Tree  Point 

I  Owner  -  Russell  Patterson.  Lincoln  ;  S(5hoOL  "BUILDINGS    Cost  1160  000      Wm^'^lSrtlnrSieT 
,     and  Mercury  automobile  agent         FALLON,  Churchill  CounijT  Ne*        '     BarrettTmipTiSw. 
Architect   -  John    B    Anthony.    178   Construction  of  classroom  building  at ' 
I     Grand  Avenue,   Oakland,  '     t*T — *  m_j  «^. .  yu^'uiHg  ai. 

Postponed  from  May  8. 


1  2 


As   previously    reported,   plans   are  ' 

;  being  figured  by  the  following  con- 
tractors : 

!     Willis  F.   Lynn,   1040  Folger  Ave.. 
Berkeley. 

I     C.  M.  Tiegland.  778  University  Ave., 

'  Berkeley. 

I     Doty  &  Lockwood.  2003  B  14th  St, 

Oakland. 
^^  I     J.   R  Armstrong  Constr.   Co.,   Box 


BoOdii^  Section 


West  End  School  to  include  activ-  ,  5/8/46 

Ity  room  .three  regular  classrooms,  h^^O^K  UNDER  WAY 

kitchen,  library,  administraUve  of-  J  OAKLAND.  Alameda  Co.,  Cal.  Front- 

f  ice.  boiler  room,  book  storage  room,  1     *"?  Webster  Street  and  extending 

etc,  and   remodeling   of   school   at '     *o  Santa  Clara  Avenue 

Oats   Park    School    site    to    Include '  Construction   of  new   partial   2-story 

enlargement  of  auditorium  and  con-       dairy  building  with  plant  on  g^round 

struction    of     lunchroom,     kitchen,  I     floor   and    offices    and    auditorium 

outdoor  basketball   court,   remodel- I     above;   tile   interior   finishing. 

ing   of    present   building,    improve-  :  Owner— Alameda  Dairy  Co.,  Richard 

ments  to  lighting,  dressing  rooms. '     ^    Perata.  Pres..  1500  Webster  St, 

etc  I     Oakland. 


ers  for  lifeguards. 
Owner — CommunUy   of   Ebceter.    City 

Hall.  Exeter. 
Contractor— Fleotwater  Pool  Co.,  H- 

'332  Ventura  Blvd.,  Sherman  Oaks. 

Elxcavation  is  now  imder  way. 


PLANS  ON  FILE 


3  1 


5/8/46 

PLANNED 

THEATER  Est  Cost.  |100.000 

MODESTO.  Stanislaus  County,  Calif. 

Fourth  and   H   Streets. 
CoDstructlon  of  new  theater. 
Owner — Redwood   Theatres.    Geo.    M. 

Mann,    president,    1069    Market    St, 

San  Francisco. 


2  1 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  elasel- 
fled  as  follows: 


Commercial  BIdgs. 
Eduoatlenai  Bidjs.  _ 
Hospitals 


1-  ■ 

f'lO 

11 

12-1S 

14-17 

18-1* 


industrial    BIdgs. 

Public   Buildings 

Religious   Buildings 

Social,  Recreational  BIdgs.  20-21 

Residential   Buildings  22-26 

Transportation  Mdgs.  27 

MIsoeManeous  Bidgs. 2B-S0 


216,  El  Cerrlto.         _        _        ^       „^    I  Owner  —  ChurchUl    County    ConsoU- ^"K^eer-H.  M.  O'Neill  Co..  610  16th 

Stolte    Inc..   8451   San   Leandro   St.  |     dated    School    District,    Albert     S  i     St.    Oakland. 
Oakland.  Seeliger.  superintendent,  FaUon.         j  Contractor— Fox   Brothers,    178   Unl- 

_^  I  Architect— Not  given.  !     verslty  Ave.,  Berkeley. 

ooeoAn..^-r>  «■  A.^o  '     "^^^  school  dlstrfct  on  May  25  will;  

srLE^Bm?jflNG^      rauf  .^9^  onn  i  ^°'*  ""^  *  P™P°«*'  *°  *""«  bonds  in   S/S/"**  -     1  2 

?n^  ANrSJ^  r2nf  «4n?,*f^l-?i"'T  ^*'*  amount  of  |160.000.   proceeds  of    PROSPECTIVE  BIDDERS 
LOS  ANGELES,  CaUf.  Southeast  cor-    which    will    finance    the  above   con- i^^OZEN  FOODS  BUILDING 

ner  Menlo  Ave.  and  Olympic  Blvd.  '  struction  «uuv«,   con   i 

Construction  of  two-story  sales  bviild-  J 

ing  (100x200  ft). 
Owner — San  Fernando  Furniture  Co.  5/8/46 


Architect— Arthur    FroehUch,    367    S.  iTAX    INCREASE    ELECTION 
Robertson  Blvd..  Beverly  Hills. 


Approximate  Cost  f20,000 

(SAN  ANSELMO.  Marin  County.  Calif. 

I      Comer    Tamalpais    and    San    An- 

9  i     selmo  Aves. 

i  Construction  of  one-story  frame  and 

concrete  frozen  food  building. 


1-S— COMMERCIAL  BLDGS. 


5/8/46 

PLANS    COMPLETED 

AUTO  SALES  BUILDING 


8 


5/8/46 

PREPARING  WORKING 

DRAWINGS 

REMODEL  BANK 


SCHOOL    IMPROVEMENTS 

'KINGSBURG.   Fresno  County,   Calif. 'Ov.ner— Eric  Wilson 
1  Alterations     and     improvements     to  i  Architects — Sam  Helman  and  R  N. 
school    buildings   and    purchase   of  1     Pollack,  605  Market  St.  San  Fran- 
:     equipment  j     cisco. 

O^er— Kingsburg  Joint  Union  High  ]     As    previously    reported,    bids    wlU 


SAN   FRANCISCO.   Geary   and  19th  1     School  Dlst,  eT  A.   Larson,   Cleric,  I  be  opened  May  "iS,  2"r  M- 

Ave.  !     Kingsburg.  {     The     following     contractors     have 

Remodel     and    alterations    to    bank  | Architect — Not  Given.  ',  taken  out  plans: 

building.  I     The  school  district  will  vote  May  i     E.  P.  Merritt,  102  Rlalto  Bldg.,  San 

Owner— American  Trust  Co.,  464  Call-  j  17  on  a  proposal  to  increase  the  max-  j  Francisco. 

f omia  St  i  Imum  tax   rate  from  75  cents  to  90  i     De  Luca   &   Son,   1745   Filbert   St, 

Architect— W.  W.  Harper,  681  Market  i  cents  to  finance  above  improvements   San  Francisco. 

St..  San  Francisco.  iat  an  expenditure  of  approx.  |60,000.  i  Richfield  Construction  Co.,  721 
■■■  I  ■ FYanclsco  Blvd.,  San  Rafael. 

TO  START  WORK  \^^°^*?. '     1  <>   5/7/46 


IS 


BIDS    WANTED— 


Ing  steel  doors,  a.sphaltic  tile,  Un 

oleum,  plaster. 
Owner— Withheld. 
Architect — Charles  E.  J.  Rogers,  Phe- 

lem  Building,  San  Francisco. 


5/8/46 
EsUmated   Cost,   |50,000  i  1  V'r'V^r  tJ^tm  a"t"  '^  r«of  *7.y»  nnn  "*  "-^ ^  N  E D 

VALLEJO.  Solano  County.  CaliT         h^T^RR^^^^^J^T  t^     im  ^°!*  *^^'°?2  i  SCHOOL  !  TO  BE  opened  may  23.  a  P    M 

Construction  of  two-stor^'auto  sales  I  «^,^|f^^    ^^^'    ^«^»^*-    South   ^OUTH  SAN  FRANCISCO,  San  Ma- jI?tER  wSJJf  TUNNE?^ 
?n"i'%'.  ^:.^^„fJ?rfA/°?f:  ^°»-  i  construction   of  new  passenger  sta-       ^^  SiW'^Ave  tfit^^*  4°™^"'^?  |moFFETT  FIELD.  Santa  Clara  Co.. 

ry  e^rensxrai^r^fghrg;!™^^^  ^-  ^-  — -— ■ 

drainage    and     culverts.     -T"    type ,  o^er-Roman   Catholic   Archbishop  ^  ^^rd^/,  ?/ .^n^^^^^    JeTrS    ^i" 

:     o!    f *"    FYancisco.    1100    FrankUn       sage  in  the  40x80-ft  wind  tunnel. 

I     St    SanlPrancisco  lOwner-Natlonal    Advisory    CommH - 

l^.t^^l^t^.^^^''^^'^''''^^}''"^^'     tee    for   Aeronautics,    Ames    Aero- 
SIOO.OOO   to   finance    construction. 


5/8/46 

PLANNED 

THEATER  ADDITION 

Est  Cost,  1125-150,000 

MODESTO.  Stanislaus  County,  Calif. 
Lot  adj.  present  theater  at  13th 
and   J   Streets. 

Exi>ansion  of  State  Theatre,  and 
doubling  of  present  seating  capac- 
ity; groimd  floor  to  be  utilized  for 
retail  store  with  40-ft  frontage. 

Owner — Greorge  M.  Mann,  c/o  Red- 
wood Theatres,  1060  Market  St., 
San  Francisco. 


Tha   foHawiBf    Mat   of    plans    aiMl    epselHaattons    for   oen«tr««Ua« 
kre  new  available  for   Inspectioa   at  the   office  of   DAILY 
PA04PIC  BUlLOKR«  4«  TanUi  Straat,  8an  Franoioaa. 


liiWatlon 


Bid  Opening  DaU 


Outaide  Utihties 
Spec.   17643 


Inyekera 


s-  a 


steam  Distribution  Syst 
Spec.  17606 


layokem 


Roads,  Parking  Area,  Etc. 
Spec.  17803 


Inyokera 


street  Lighting  System 
Spec  ITIkH 


Liivokem 


5-13 


•-13 


5-13 


I       SUB  -  BIDS  WANTED 

General  oentraotors  desiring  eub-blds  on  any  job  are  invited  to  malie  known 
thair  ra4|uirMnenta  in  thia  oolumn.    There  la  no  charge  for  this  servlea. 


22-26— RESIDENTIAL 
BUILDINGS 

5/8/46  ••25 

BIOS   POSTPONED 

UNTIL  MAY  9,  2  P.  M. 

MOVE    BUILDINGS 

OAKLAND,  Alameda  County,  Calif. 
Moving  two  buildings,  Noe.  33C 
and  46C. 

Owner — Federal  Public  Housing  Au- 
thority, Rooms  90-95,  Phelan  Bldg, 
760  Market  Street,  San  Francisco. 
Postponed  from  May  7. 
Plans  and  specifications  obtainable 

from  the  above  office. 


Auto  8a|a«  and  Sarvloa  Bldg^  Shattuok  and  Durant,  Berkeley;   BIda  open 
May  10,  5:00  P.  M. 
WllUa  F.  Lynn.  KMO  Woign  Ara..  Berkeley  (BKrkeley  6044). 
Solte,  Inc.,  84B1  9an  Leandro  St.  Oakland   (TRlnUtad  1064). 


5/8/46  ••24 

BIDS   POSTPONED 

SAN  FRANCSCO.— UnUl  May  21, 
3  P.  M.  (bid  opening  date  postponed 
from  May  7),  bids  will  be  received 
by  the  Public  Utilities  Commission. 
Room  287,  City  Hall,  under  Hetch 
Hetchy  Contract  No.  195  for  con- 
struction of  cottage  at  Lake  Eleanor. 
Bids  will  be  taken  under  F^rop.  A 
and  I^rop  8,  lump  sum  bids. 

Specifications  obtainable  from  the 
cashier's  office.  6th  floor.  425  Meison 
Street,   upon  deposit  of  |10.00. 


Repair  ^uena  Vista  School,  San  Franoisoo;  Bide  open  May  8,  2:30  P.  M. 
Wm.  lllclntosh  ie  Son.  740  36th  A  ve..  San  Francisoo  (SKyline  9903). 
Peter  Bartorto,  362  Clementina  Street,  San  Francisoo   (OArfield  8317) 

Cenveralan   BMg.  270^  8an    Francisco    Naval    Shipyard;    NOy   13425;    Spec.* 
lltMb    Bids    open    May   17.    11    A.    M. 
Jmmm  X  Barnes  Constr.  Co.,  941  Russ  Bldg.,  a  F.  (EXbrook  6905  or  7064) 
Erboitraut  &  Summers.  696  Pennsylvania  St,  &.  F.  (ATwater  2420) 
Barrett  ft  Hilp,  918  Harrison  St.  San  Francisco    (DOuglas  0700). 

Riehmon -Sunset  Sewage  Treatment  Plant,  8.  F.;  Bids  open  June  12,  2:30  PM 
Barrett  A  Hilp.  818  Harrison  St.  San  Francisoo  (DOuglas  0700). 
iurbentraut  A  Sununers,  696  Penntylvania  St.  S.  F.  (ATwater  2420) 

, —_ — — ^ 

Camy  Oarage- DIaplay  Room,  Salinas:   Bids  open   May  S,  2  P.  M. 
Btolta,  Inc.  8451  San  Leandro  St,  Oakland  (TRlnldad  1064) 

Synohrotron  Bldg.,  U.  C.  Campus,  Berkeley;   Bids  open  May  17,  2  P.  M. 
Anderson -Haglund,  Ina.  219  41»t  St.  Oakland   (OLympic  9103) 
Barrett  ft  Hilp,  918  Harrison  St..  San  Francisco   (DOuglas  0700). 

Relocatldn  of  BIdgs.  Noe.  33C  and  4<C.  Oakland;  Bids  open  May  972  PM. 
J.  A-  Iftryant,  1815  Capitol   St,  Vallejo    (Vallejo  20400). 


I 


5/8/46  • 

PLANS    BEING    FIGURED 
FURNITURE   STORE  ! 

OAKLAND,    Alameda   County.    Calif,  i 

Broadway  through  to  21st  Street 
Construction  of  one-story  and  base-  I 

ment  furniture  store. 
Owner — Lewis  &  Lewis.  1 


hangars,  relocation  of  present  han 
gars   and    water   and   sewage   dis- 
posal system, 
g  !  Owner — United   Air  Lines.  Post  and 
i     Powell  Sts.,  San  Francisco. 
I  < 


9-1 0—EDUCATION  AL 
BUILDINGS 


5/8/46 

BIDS   REJECTED 

PUBLIC  WORKS  BUILDING 


5/8/46  ••     5  .  5/8/46 

PREPARING  PLANS  BOND   ELECTION 

Architect— Wm.     E,     Schirmer      1419  i  SCHOOL  ADDITIONS     Cost  $350,000 
Broadway,  Oakland.  '  |WISALIA.  Tulare  County,  CaUf. 

Plans   are   being  figured   by  C    H  1  Construction    of    four   classrooms    at 
Thrams,  1109  6th  Ave.,  Oakland  Highland  School,  one  classroom  at 

» I     Conyer  St.   School,  new   equipment 

_  ^    „  !      and    purchase   of    sites    for    future 

Est  Cost  $35,000  i     buildings 


nautical  Laboratory,  Moffett  Field. 
Plans   by  Owner 
g       The  following  contractors  are  fig- 
uring  plans: 
IH.     H     Robertson     Company,     Mills 

^^w'Sim'JSeRd    in\':arS"?i7v   P*"'^-^^^^  ^om- 

■  i     Stll     ^™"'^®  ^^-  *°  '**'^  °'  ^'*y  '     pany.  Moffett  Field. 

^  Construction  of  two-story  reinforced   ^^^  ^^^^f  En^necring  Co..  666  Mis- 

«o!i,r«?r;,oT;Ii^i   «/"i?  J,tM?''.v.*rU-   ^oore  Driy   Dock  Company,   Foot  of 
some  structural  steel  public  works       r>..„„j„,„,.    r\»i,t»^/» 

building  (53x50  ft)  to  house  engi-  .     ^^^^^^V-  Oakland. 

neering    department,    building    ih- 


RESTAURANT 


specter's    office,    wire    department ,  *^I  •■^PUBLIC  BLDGS. 

and  park  department.  i • 

Owner — City  of  Burlingame.  '5/8/46  •     • 


SAN    FRANCISCO,    Calif.    East   side  !  owner  — Visalia    Elementarv    School  i  Architects— Leo  J.  Sharps  and  Irving   BONDS  VOTED 
ConsSu "  ""'-r^i  ''"^.  ^"^-  I     D^trict^^N^F  B^Tey   pre'^Bident       I     ^   Brown,  1319  Howard  Ave.,  Bur!  FIRE  STATONS 

Construction    of    three  -  story    frame    Architect -David    H.    Horn,    Rowell 


1  5 


building  to  include  restaurant  and  < 


lingame. 


Bldg.,  Fresno. 


All  bids  received  April  15  have  been  Construction  o 


Cost,  $350,000 
SAN   JOSE,   Santa  Clara  Co.,   Calif. 


_     _  X  new  fire  stations 

bar  on  first  floor,  apartments  and  j     The'schoor'district  will  vote  June  a  k^i^cted   due   to   irregularity   in   bid-:     at   (1)   St  Jafflfea.  Market  and  San 
office  space  on  top  floors;  pressed  'n  a  proposal  to  issue  bonds  to  thel^ins-  Monson  Bros..  475  6th  St.  San!     Pedro  Sts.;    (2)    3rd.   Jackson   and 


brick 

Owner— Granada  Cafe,  c/o  Mr.  San- 
bruceti.  4722  Mission  St.  San  Fran- 
cisco. 

Architect— Charles  W.  Claudius,  2443 
47th  Ave.,  San  Francisco. 


!  amount  of  $350,000,  proceeds  of  which 
will  be  used  to  finance  construction, 


5/8/46  •     9 

BIDS  WANTED— TO  CLOSE  MAY  20 
FENCING 

5  ,g  ..Q  LONE  PINE,  Inyo  County,  Calif. 

cTADTiKii^  „,^_,^,^,^   ^„»..,  *    Furnish  and  install  fencing  materials. 

oI4?rTT.'^?TTyy?,?.^A'^°  R'^^^'^PJ    Owner-Lone  Pine  Union  High  School 


Francisco,  at  $59,791,  submitted  the 
previous  low  bid.  New  bids  will  prob- 
ably be  asked  after  the  fiscal  year. 


11— HOSPITALS 


OFFICE  BUILDING         Cost  $450,000 

VENTURA,  Ventura  County.  Calif. 
Main  Street 

Construction  of  two-story  mezza- 
nine and  basement  class  A  rein- 
forced concrete  office  buildhie  (75x 
180  ft). 

Owner— Jack  Rose. 

Architect— Arthur    Froehlich,    367    S.  ' 
Robertson  Blvd..  Beverly  Hills. 


J.    Taylor,    clerk. 


5/8/46  •     4 

BIDS  WANTED— TO  CLOSE 

MAY  23,  10  A.  M. 

OFFICE  BUILDING 

HUNGRY   HORSE  PROJECT,   Mon- 
tana. Eight  miles  east  of  Columbia  i 
Falls.  i 


District.     Lloyd 
Lone   Pine. 
i     Bids  will  be  taken  as  follows: 
j  (1)  2170    lin.    ft    6-ft.    high    Cyclone 
I         invincible   type  fence  or  equiva- 
lent, using  No.  9  guage  2-in.  mesh 
galvanized  chain-link  fabric,   60- 
in.  wide,  plus   barbed  wire  arms 
and  3  strands   of   4-point  barbed 
wire;    Jr.    H.    Beam    line    posts, 
weighing  2.7  lbs.  per  lin.  ft;  No. 
9  gruage  galvanized  tension  wire 
for  stretching  at  top  and  bottom 
of  chain-link  fabric; 
(2)  2  3-ft.  opening  single-swing  walk 
gates  made  of  1%-ln.  O.  D.  gal- 
vanized   gate    frame     and     filled 


1  1 


4th  Sts.;  (3)  6th  and  Julian  Sts.; 
(4)  Lorraine  Ave.  and  Sah  Carlos 
St;  (5)  17th  and  E  Santa  Clar& 
Sts.,  and  (6)  35th  and  E.  Santa 
Clara  Sts.,  and  furnishing  300  new 
fire  hydrants. 

Owner — City  of  San  Jose. 

City  of   San  Jose   voted   May   6  to 

issue  bonds  in  amount  of  $350,000  to 

finance  above  new  fire  stations  and 

fire   hydrants. 


8-19— RELIGIOUS  BLDGS. 
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5/8/46 

BIDS   WANTED— TO  OPEN 

JUNE  11.  1:30  P.  M. 

REPLACE  BOILERS 

SHERIDAN.  Wyo.  Veterans'  Adminw    

Istration  Hospital.                               '  5/8/46 

Replacement    of    boilers    and    boiler  STARTING   WORKING      i 

plant  equipmant  DRAWINGS 

Owner  —  Veterans'     Administration,  CHURCH                              Cost,   $70,000 

Washington  25,  D.  C.  MODESTO,  Stanislaus  County,  Calif. 

Specifications  obtahiable  from  the  Construction  of  a  reinforced  concrete 

Con.struction    S<;rvice,   Veterans'   Ad-  church  building, 


5/8/46  •• 

WORK   UNDER  WAY  I 

RESIDENCE    Estimated  Cost  $20,000  ! 
WALNUT  CREEK.  Contra  Costa  Co.,  ( 

Calif.  j 

Construction   of  one-story    residence,  [ 

hollow  concrete   units,  4   bedrooms,  | 

4  baths,  living  room,  study,  etc.  i 

Owner — George  Fomi,  c/o  architect.      ! 
Architect— Charles  W.   Claudius,  2443  I 

47th  Ave.,  San  Francisco.  j 

Contractor— William    J.    Kraus,    5909  ' 

Chabot  Rd.,  Oakland.  Calif. 


I     Pipe  Fobricafing  and  Bending 
General  Machine  Work  of  Every  Type 
Non-Ferrout  Castings 

St*eil  Valves  and  Ftttingi ,  Plangei,  and  Welding  Fittings 

U.  S.  PIPE  &  MFG.^  CO. 


249  first  Street 


San  Francisco 


EXbrook  03M 
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5/8/46 

TO  ASK   BiDS  I 

SUBDIVISION  Cost  $3,250,000  j 

STOCKTON,     San     Joaquin     County,  I 

Calif.  85-acre  tract  across  the  Cala-  r 

veras   River   northwest    of    College 

of   the  Pacific. 
Construction  of  290  residences,  streets, 

sewers,    commercial   district,  water 

system,  apartments. 
Owner    and    Builder — R    O.    Huddle- 

ston  and  H.  P.  Burkett,  502  Belding 

Bldg.,  Stoctkon  3. 

Bids  will  be  asked  shortly  on  con- 
struction of  streets  and  sewers  for 
the  subdivision. 


WORKING 


2  4 


r.-,-,,, ..,.„»: -       -,,         ._,.,.  I  with  materials  to  match  fence ; 

Hnn?^   M    °^   o"'"    building    at   (3)  2  12-ft  opening  double-swing  drive 
""."/'7„„?°"«  Government   Camp,  j         gates  made  of  1%-in.  O.  D.  gal- 

j         vanized     gate    frame    and     filled 
I         with  materials  to  match  fence; 


Spec.  1333. 
Owner — U.  S.  Bureau  of  Reclamation, 

Box  710,  KalispelC  Mont 

Specifications  obtainable  without 
charge  to  prospective  bidders;  to  oth- 
ers, $3,  not  returnable. 


8 


5/8/46 

BIDS  OPENED 

ALTER  DISPLAY  ROOM 

SAN  FRANCISCO.  1175  Potrero  Ave. 

Alterations  and  additions  to  automo- 
bile display  room. 

Owner— Doherty  Bros.,  Ford  agents. 
1175  Potrero  Ave. 

Architect  —  Winfleld  H.  Hyde.  461 
Market  St 


I  (4)  4  3-in.  O.  D.  tubular  galvanized 

j  gate  posts ; 

I  (5)  4  2H-in.  O.  D.  tubular  galvanized 

walk  gate  posts; 
{  (6)  4  2Vi-in.  O.  D.  tubular  galvanized 
I  comer  posts. 


5/8/46  9 

TAX    INCREASE    ELECTION 
SCHOOL  IMPROVEMENTS 
GRIDLEY.  Butte  County,  Calif. 
Addition    of    two   classrooms    to    the 
west  wing  of  McKlnley  School  and 
the    acquisition     of    land    for    the 
eventual  building  of  an  eight-class- 
room unit 


ministration,  Washington  25,  D.  C. 


Owner— 7th    Day   Adventist   Church, 

Modesto. 
Architect— G.  N.  Hilbum,  1211  K  St., 

Modesto. 


12-13— INDUSTRIAL 
BUILDINGS 
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5/8/46 

COMPLETING    WORKING 
—     DRAWINGS 
1  2    CHURCH 

MODESTO.  Stanislaus  County,  Calif. 


5/8/46  « 

CONTRACT  AWARDED 

PLANT  Estimated  Cost  $60,000  Construction   of  church   building. 

SAN  FRANCISCO.  18th  St.  and  Po-  ,  Owner— Baptist  Church. 

trero  Ave.  '  Architect— G.  N.  Hilbum,  1211  K  St., 

Construction   of  two-story  reinforced       Modesto. 

concrete  exterminating  plant.  . . 

Owner— Rose    Exterminator    Co.,    35   

Architect-Donald    Powers   Smith,  58  ^  ^^^iTT^PS^i"  »^^i?  «.^ « 

Sutter  St  I    RECREATIONAL  BLDGS. 

Contractor— Lewis    Construction    Co., ' 

516  18th  St,  Oakland.  5/8/46  2  0 


1  2, 


other  bidders  were:  L  ^1^?°^ ^i^*^*^^ 

Rademann-Guisto,    San    Francisco    ^u  *^  r  i°  ^^*^*L*°;     .,,       *     , 
j53^39g^  '  "  "*"«•«»»  j     The  school  district  will  vote  June 

28  on    a    proposition    to    establish    a 


ToJjl^"'*  *  ®°"'  ^"  ^^"^^^^^^o-  »55.-  ;  special   district   tax   of   60   cents   per 
Barrett  &  Hiin  <5«n  isvon^j-/,^  .ro     I  *^^   valuation   above   the   maximum  I     president). 

32?^  Francisco.  $59,-    tax  of  90  cents  allowed  by  law.  the  fpians  by  en 

. levy  to  provide  $60,000  to  finance  the  | 

'"  "  j  above  construction.  j 

5/8/46 


5/8/46 

PLANNED 

STEEL  MILL  Cost.  $25,000,000 

PITTSBURG.   Contra   Costa   County. 

Calif. 
Construction  of  cold  reduction  sheet ! 

and  tin  plate  mill. 
Owner— Columbia    Steel    Co..    Indus- 1 

trial  Rd.,  Pittsburg,  and  Russ  Bldg., 

San    Francisco    (subsidiary.    U.    S. 

Steel  Corp.,   Benjamin   F.    f  airless. 


(WORK  UNDER  WAV 
SWIMMING  POOL 


5/8/46 

PREPARING 

DRAWINGS 

RESIDENCE  Est  Cost,  $8-9.000 

SAN   FRANCISCO.    Cor.   of   Duncan 

and  Douglas  Streets. 
Construction  of  one-story  and   l)a8e- 
ment  frame  residence,  redwood  sid- 
ing. 
Ower — L   F.   Casserley,   781    Cayuga. 
Plans  by  B.  K.  Dobkowitz,  425  Mon- 
terey Blvd. 

Upon  completion  of  plans  the  own- 
er win  take  bids. 


EAGLE  ROCK  WOOL 


INSULATION 


BAITS  •  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Imulktor,  for  the  Pacific  Coast  Te/epfccfie  KEItoQ  2-3688 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


5/8/46  2  4 

SUB-CONTRACTS  AWARDED 

RESIDENCE  Est  Cost  $8,985  1 

LAFAYETTE,  Contra  Costa  County, 
CaUf. 

Construction  of  3-bedroom  residence, 
redwood  siding. 

Owner — Mr.  Sibley,  c/o  architect. 

Architect— H.  T.  Johnson,  4225  Gre- 
gory- St,  Oakland. 

Contractor — Vernon  W.  Bernard,  4022 
Rusting  Ave.,  Oakland. 

Tile—Maddox  Tile  Co.,  1711  Univer- 
sity Ave.,  Berkeley. 

Glass — Carter  Glass  Co.,  333  9th  St, 
Oakland. 

Hardwood  Floors  —  Rich-Oak  Hard- 
wood Floor  Co.,  844  58th  St,  Oak- 
land. 

Concrete — Pacific  Coast  Aggregates,' 
Inc.,  2400  Peralta,  Oakland. 

Linoleum— 2484  Shattuck  Ave.,  Berke- 
ley. 


I    * 


r 


^  ^^  EFII«ElltY  m  nt|Btl€TI8N 


ALL    TYPES    AND    SIZES 

DISSTON     BAND     SAWS 

j  Sites  3  U"  to  1%"  AvaiiobI*  for  Immodiof*  Shipment 


« 


i  iiiit  ■ 
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COMPLETING   WORKING  15/8/46 

DRAWINGS  BIDS  WANTED— TO   BE 

OFFICE  BUILDING  i  RECEIVED    MAY  22  AND  23 

TURLOCK,  Stanislaus  County    Calif  1  FLUORESCENT  LIGHTING 
Construction  of  one-stoi^^tofoK-^  !  ^f  ^  ^ORTE  COUNTY,  Calif.  Moun- 

concrete  office  building  i      ^™  School. 

Owner— Turiock  Cooperative  Canner>-, '  firing  and  Installation  of  fluorescent 


engineering  department  of  | 
owner. 

Disassembling  buildings  and  equip- 
!  ment  of  the  old  tin  mill  that  will  not 


Diftrikt^flor  for — 

Monardk  Woodworkinf 
Equipment 

Amcricairi      Saw      MUl      Ma- 
chinery 

Henry  Diaatoa    &  Son* 
Porter-Cable    Elcrtnc    Hand 

Sawa  and  Sanden 
PoMcfee    Air    Broah    Co. 


Turiock. 

Architect— G.  N.  Hilbum.  1211  K  St. 
Modesto. 


McLaren  CEMENT 
ASBESTOS  BOARD 

• 

4-ft.  z  8-(t.  X  1'^8-in.  or 

3/16-m.  and  V^nn.  Corru. 

3-ft.  S-in.  X  8-ft. 

LD.ReederCo.,SP. 

DO«flM  MM 
!••  SftieraflieBto  Street 


lighting    In    the    main    schoolroom 

Standard    fixtures    In    the    rest    of 

the  buUdhig. 
Owner— Mountain  Sshool  District 

Bids  will  be  received  by  Mrs.  Cecil 
;  Owen,  clerk  of  the  school  district,  at  j 
1  her  home  at  Gasquet  Ranger  Station.  !  5/8/46 
I  Highway  199,  near  Crescent  City,  Del  I  TO  START  WORK 


be   used  in   the  new   plant  is  under 
way  and  construction  will  proceed  as  i 
rapidly  as  equipment  and  machinery  ' 
now  on  order  can  be  acquired.  i 

Bids  were  received  April  20  for' 
facilities  Involving  reinforced  con-  i 
Crete  foundations,  installing  of  equip-  ! 
ment,  utilities,  pumping  plant,  rail-  [ 
roads  and  roads  for  the  new  mill ' 
and  were  forwarded  to  the  Pitts- 1 
burgh.  Pa.,  office  of  the  owner  for; 
consideration.  i 


FLUORESCENT 

Mt  m*  mwef  f9Wt  pUmt  {oft  <t  ^Umtijic  Ufiti^tf  U^ntf 

WAiniT  8900 


FLUORESCENT  PRODUCTS  CO 

1025    80L§E«    salt    ftVE      SSK    FFINEISC5 


^tamheilain 

75  MARKET  ST..  OAKLAND  -  PImm  GL.  8420 
4700    DISTRICT    BLVD..    LOS    ANGELES 
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Norte  County. 


FACTORY  BUILDING 
j  Estimated  Cost  $450,000 

9  !  BERKELEY,  Alameda  County,  Calif. 
j     Fifth  and  Virginia  Sts. 
I  Construction  of  new  factory  building 
(50,000  sq.  ft.). 


.  5/8/46 

I  SCHOOL  TAX  INCREASE 

I  SCHOOL  BUILDINGS 

!  GRIDLEY,  Butte  County,  Calif .  .      ,_.,, ^.  .„,.  ^ 

'  Construction  of  new  school  buildings.  1  Owner — Dobeckman  Co.,  1330  62nd  St.  ■ 
\  Owner  —  Gridley    Union    Elementary  I     Emeryville  * ' 

School  District,  Orldley.  Architect— Alben   Randolph   Froberc 

The  district  wUl  vote  June  28  on  a       3454  Harlan  St,  Oakland, 
proposal    to    increase    the    maximum   Contractor  — H.  J.   ChriatanMn  C<»- 
rate  of  taxation  from  90  cents  on  each       struction  Co..  3454  H^Hm  g*    Qak- 
flOO    of   assessed    valuaUon    to    flJIO  i     land. 

to  each  SlOO  of  assessed  valuaUon  to  |     CPA   approval    has    beat    rrmnted 
finance  the  above  project.  I  and  woric  wUl  start  immediately. 


Ardiit6ctand  Draftnif 

Measured  Drawings  for 

ako^ttioius  •  plans  •  eleyationa 

*       woridnf  drawing       • 
Tedmiod  Drafting  Service 

320  Marfcst  St.      8an  Fran«iaee  11 
OOufllaa  MM 


FOR  RENT 

Combination  K-yd.  HOE,  DRAa> 

CARlScXVGAUTIER 

Plww  JU.  I  Mtl 
399  Oeean  Av«.         Sm  Fi 


ANNOUNCEMENT 

We  have  moved  to  our  new 
location  at  22nd  and  Pennsyl- 
vania Streets,  San  Francisco, 
California. 
Telephone:  ATwater  2420 

ERBENTRAUT  &  SUMMERS 

GENEIAL  CONTtACTOtS 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

74-3,000  Watt  "ONAN"  single  phose  AC 
Gasoline  Driven  Light  Plants  —  Canopy 
Hioused  —  Monnted  on  skids. 

Several  Thousand  Square  Feet  Vs*'  Four 
Feet  by  Four  Feet  Tempered  Pressboard. 

4,40a-.2^b.  Cans  Fuller  Roofing  Cement. 
Government  Spec.  SS-C-153-1.  Sixteen 
Cons  to  Carton. 


CaN 

THE  BROOKMAI^ 
COMPANY 

DOuglas  4657 


a 


•    f 


£X.->J'''' 


WEDNESDAY.  MAY  ft.  1946 


DAILY     PACIFIC     BUILDER 


PAGES 


ADVANCE  GONSmiGVION  REPORTS 


5/8/46  •• 

PRCPARING  WORKING 

DRAWINGS 

RESIDENCE  Est  Cost  Under  $10,000 

OAKLAND.  Alameda  County,  Calif. 
Thorne  Hill  Dr. 

Construction  of  one-story  frame  resi- 
dence, 3  bedrooms,  1  bath. 

Owner — Mr.  Arpin,  c/o  architect. 

Architect — Charles  W.  Claudius,  2443 
47th  Ava,  San  Francisco. 


4  0 


3  6 


40- 


5/8/46  • 

PLANNED 

RESIDENCES 

SAN    MATEO    COUNTY.    Calif 
acre  subdivision. 

Construction  of  30O  one-  and  two- 
story  frame  residences  to  sell  at 
from  $7500  to  $15,000  each. 

Owner— Withheld. 

Contractor — Ernest  Donougher,  1420 
Castro  St,  San  Francisco. 


the  old  Southern  Pacific  slip;  $900,000    of  Skcramento,  city  clerk.  City  Hall,  ,6/8/46         ___  .^-n 

for    extension    of    the    terminal    at    Sacramento,     for     improvement     of    bonus  ycr*^ 

Berth     154;     $350,000    for     dredging;   streets,  avenues  and  ways,  Swanston 

$198,000  for  a  new  mole  at  Fish  Har-    Park  Unit  No.  3. 

bor;    $205,000    for    a    sewage    collec- |    ^The  work  Evolves:  to   the    amount    of    $400,000    to    finance 

Uon  system  at  Fish  Harbor;  $3,600,-1    (D  70    lin.    ft    curb    and   guttw   ^  !f_%f^"      ementa^ 

000  for  combination  cargo- passenger  I  remove;  -  ,      1  ,— —^ 

facilities  and  other  improvements  in  I  (2-8)  2  trees  2-ln.   and  2   trees  6-m.  \^^^^^^  ••4  0 


SAN  JOSE,  Santa  Clara  Co..  Calif. 
—The  City  of  San  Jose  May  6,  de- 
Ifeated  a  proposal  to  issue  bonds  in 


the  West  Basin,  and  $266,418  for  a 
new  tug  and  a  new  pilot  boat ;  mis- 
cellaneous    other    improvements. 


4  0 


5/8/46 

BIDS  WANTED 

OREX]rON :— Until   May  15.  9  a.   m 
bids  will  be  received  by  the  Oregon  | 


to  be  removed; 

(4)  1516    cu.    yds.    excavation    and 
grading; 

(5)  11  cu-  yds.  fiU; 

(6>  995  8-in.  V.L  sower  pipe; 

(7)  335  6-in.  V-I.  sewer  pipe; 

(8)  1  8-in.  pipe  flusher  to  construct; 


! 6/8/46 
BIDS  WANTED 

CALAVERAS      COUNTY.      Calif.— 
UnUl  May  21,  2  P.  M.,  bids  will  be    _  _ 

received    by    the    State    Division    of  j  California 
Highways,     P.    O.    Harding,    district 
engineer,  1200  N.  Center  St,  Stockton, 


ver,  Colo.,  under  Spec  1281  for  f ur- »     Krleger  Oil,   $12.60;    $12,715;    $1&60; 

Dishing  and  delivering  f.ab.  cars  at   $15.25;  $15.50;  H-50  for  spreading. 

the   shipping   point   or  f.o.b.   cars   at        Newhall    Refining,     $12.40;     $12.40; 

Earp.     Calif.,     hollow     metal     doors,   $17.40;  $1640;  $19.90;  $5. 

complete  with  transoms,  rough  bucks,  1      Square     Oil,     $12;     $12;     $15;     $14; 

thresholds  as  required  in  door  ached-  j  $14.75;  $4.50. 

ule,   cabinet   Jambs,    trim,    hardware.  \     McClaln    Truck  Co.,   $12.96 ;  $12.49 ; 

includtng  door  closers,  calking  mate-  I  $17.90;   $15.50;   $18.96;   $5. 

rial  and  all  other  accessories  neces-  I     Consolidated  TransportaUon,  $12.75; 


sary  for  the  complete  Installation  of  I  $13.25;  $18.20;  $17.70;  $18.70;  HJBHk 
the  doors  in  the  Parker  power  plant  •     Awarded  to  Square  OIL 
Parker^Dam  Power  Project  Arizona-  'QUO.  49609,  REQ.  87230: 
"""       '  t      Newhall    Refining.     $14.90:     $14.90; 

$12.90 ;  $5 ;  per  hour  for  spreading. 


5/8/46 


4  2 


(9)  2  6-ln.  plM  flusher*  to  oonstruct;    for    construction    of    a    cattle    pass  1  bids  WANTED 
State    Highway    Commission.    Public  j  ( 10)  7  manh*ole.  to  construct;  about    ^'^^^^"[l^^^cou^^^  ^^^ 

Service  Bldg.,  Portland,  for  construe-    (11)  4    gutter    drains    In    placa    ««* '  ^^P' ^jJ^'^^iviT 

"°8e"or7nd      Lincoln      Ccuntla.:  !  (12)  ?^t«ei  monument- in  place;  fl)  Jj^^g.-^'r^movra^d^r^es'S^rail-  '  ^|J  ^A  ?«"",  ^""-«<=°  ^^  underlnv. 

128   Un.   ft  2x6-in.   Oregon   pto«    (*)  30  im.  it.  remove  ana  resei  rail-    SF-2970-46  for  corrugated  galvanised 


Square  Oil,    $10.25;    $10.25;    $10.75; 
$4.50;  awarded. 
SAN  FRANCISCO— UnUl  May  21.       McClain   Truck   Co.,  $11.7)5:   $1L75; 


2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Treasury  Department  821  Mar 


Eddyville-Blodgett     Section     of     the!  (13) 


5^8/46 

TO  START  WORK 

CHURCH 

YETTUM,  Tulare  County.  Calif. 

Construction  of  new  church  building, 
main  auditorium  to  seat  300  on 
ground  floor  and  in  balcony,  con- 
sultation room,  baptistry. 

Owner— St.  Mary's  Armenian  Apo- 
stolic Church,  Rev.  Garabed  Kal- 
fayan.  pastor.  Yettem. 


headerboard ; 


$12.15;  $5. 
Krieger  Oil.  $10.50 ;  $10.50 ;  $12 :  $4.50. 
Consolidated  Transportation,  $11.25; 
i  $11.25;  $13;  $4.Sa 


,v«»v».  1  *°^'         ^       *       *  ^1        ^""^^    sheets,    roofing  nails ~and    lead   QUO.  50054.  REQ  51260: 

(14)  2351  lin.  ft  curb  and  gutter  cut    (3)  200  cu.  yds.  structure  excavation ;   washers,  f.o.b.  Needles.  ^  wow 

No.  13  to  construct;  !  (4)  70  cu.  yds.  class  A  portland  ce- 

(15)10.580    sq.     ft    S^-ln.     concreU  1  ment  concrete, 

sidewalk  to  construct; 


(5)  6000    lbs.    place    bar    reinforcing 


Eddyville-Blodgett  Secondary  High- 
way. State  Project.  18.92  miles  of  sur- 
facing. Requires  approximately  46.000 
cu.  yds.  crushed  rock  or  crushed 
gravel  surfacing  materials.  This  proj- 
ect may  be  bid  in  combination  wiUi 
the  Toledo-Blodgett  Rock  Production 
Project  in  Benton  and  Lincoln  Coun-  , 
ties.  !(A)   McGllllvrary  Constr.  Ca,  Sacra 

Benton      and       Lincoln      Counties:  j     mento,   $13,683.93.  ,  n«,„ir#»d  in  Item  5 

Rock      Production    (B)    A.   Telchert  &  Son,   Sacramento.  |  steel  required_ln  Item^a 


5/8/46 

BIDS  OPENED 


4  2 


Five  C  Refining  Co..  total.  $3916 
Western  Asphalt  $3916;  awarded. 
Bell  Oil,  (1)  $9;  (4)  $8.90;  (6)  $10. 
QUO.    50077.    r!eQ.    87251.    and    QUO. 
;  50078,  REX).  872S2 : 


(16)  32.194  sq.  ft  5Ji4-in.  asphalt  pava- i         steel;       _,,,.,.,        .      ,  DAVIS    DAM,    Arizona- Nevada— .uwio,  r^i^  o««m: 

mint  to  place!*  ^         *^         (J)  5  «ach  Pf^^^^^fJi^^^*"^*^^*^  •  \  The  following  submitted  bids  to  the  ■     1^7^.^  R^ing.    $540    total ;    |S 

Total  bids  follow:  (p  26  lin   ft  temporary  raHmg  u.  S.  Bureau  of  Reclamation.  Custom    per  hour  for  8preadlngT»78;  $5. 


,  (8)  miscellaneous  Items  of  work. 
State  will   furnish  bar    reinforcing 


Toledo-Blodgett 


Specifications   obtainable  from   the 


Project     on     the     Corvallis-Newport  i     $13,886.50.  !  „k^;,^  ,^ffin»  nnon  navment  of  £A^i 

Highway.     State     Project     Requires  I  (C)   J,  R.  Reeves,   Sacramento,   $13.- j  above  office  upon^pa>ment  of  $0.31. 


approximately   10,000  cu.  yds.   crush-  I 


Architect — Lawrence    K.    Cone.    5965  1  ed   rock  in   stock  piles.   This   project 


Ocean  View  Ave..  Oakland. 

The  foundation  will  be  laid  shortly. 

27— TRANSPORTATION 
BUILDINGS 

6/8/46  ••2  6 

PROCEED  ORDER 

DWELLING  UNITS 

Contract  Price,  $30,040 

SUSANVILLE.  Lassen  County.  Calif. 

Construction  of  20  family  dwelling 
units;  CaUf.  V-4440. 

Owner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg!.  San 
Francisco. 

Contractor— M.  &  K.  Corp.,  200  Finan- 
cial Center  Bldg.,  San  Francisco. 
Completion  date  July  5. 


may  be  bid  m  combination  with  the  , 
Eddyville-Blodgett     Surfacing    ProJ-  j   (D- 
ect  In  Benton  and  Lincolncounties.      I  (2-3) 


901.92. 
Unit  prices  follow: 
(A) 


Douglas  County:  Remove  existing 
timber  deck  from  bridge  over  South 
I  Umpqua  River  on  Oak  Street  in 
Roseburg  and  replace  with  steel 
stringers  and  open  grid  steel  deck- 
ing. Requires  approximately  14,000 
sq.  ft  decking.  This  is  a  County  Proj- 
ect advertised  in  behalf  of  Douglas 
County  Court  which  Court  will  be 
responsible  for  acceptance  or  rejec- 
tion of  bids,  award  of  contract,  and 
payment  for  work. 

Jackson  County:  Construct  180  ft 
concrete  bridge  over  Little  Butte 
Creek  between   Third  and  Hamilton  ;  5/3/45 


(4).„ 
(6).-.. 
(6).„„ 
(7)._. 

(8) 

(9) 

(10) 

(11).... 

(12).... 

(13)._. 

(14)..... 

1(15) 

;(16)._.. 


$.25 

100.00 

.50 

.50 

1.35 

1.20 

9.00 

&00 

70.00 

1600 

3.00 

.25 

1.30 

.18 

.17 


(B) 

$.40 

80.00 

.95 

.20 

1.20 

1.10 

17.50 

15.00 

60.00 

13.00 

1.50 

.15 

1.08 

.18 

.18 


,r--  --'  .spreading 

House.  Denver,  Colo.,  under  Spec.  1280  j     Square  Oil.  $490;  $4.50;  $225;  $4.50; 
for    furnishing  and    delivering    f .o.b.  '  awarded  Req.  87252. 
cars    at    the    shipping    point   or  f.o.D.  I      Petrol  Corp..  $480;   $4.60;  awarded: 
cars  at   Louise.   Ariz.,  all   structural  j  $235 ;    $4.50.  I 

steel,  siding,  roofing,  windows,  doors,  I     Consolidated   Transporutjlon,   |5S8; 
ventilators,  safety-flue  thimbles,  an-  ;  $4.50 ;  $247 ;  $4.50. 

chor   bolts   and    all    other    necessary  i     Krieger  Oil.  $520;  $4.50;  $1240:  $4.50. 
materials,  except   the  crane  and  the  ;     Roberts  Tank,  $532 ;   $5 ;  <»o  bid  on 
I  .>^     «    T>    >*      Ki^         *ii    w  1  concrete    walls,    floors    and    f ounda- ;  87252. 

120.00     May   29.    2    P.    M-.  ^*.*?  .^*"  .*>«,"-    tions,    for  one  complete   steel   ware-  {     McClain  Truck,  $484;  $6;  kio  bid  on 
1.00     ceived  by  the  State  Division  of  High-  |  house  building  at  Davis  Dam,  Davis  187252  f 


'5/7/46 
(C)     I  BIDS   WANTED 
$50    !     MERCED    COUNTY,    Calif 


4  0 


.25 

1.45 

1.30 

12.00 

11.00 

65.00 

15.00 

2.00 

.25 

.97 


ways.  G.  T.  j;ff^<^y;^^Ute  Highway  joam  Project  Arizona- Nevada!  (     Exeter  Refining.  $512;  $5:  no  bid  on 

Engineer,   Public  Works  Bldg.,  Sac-       American  Bridge  Co.,  Denver,  Colo.. '  87252.  s  #«     .  *« 

ramento    for   about    3    miliM    repair-  !  ,39,024 ;    ship    bolts  30   days    and    all ,  QU.    50075.    REQ.    87249     aind    QUO. 

ing  with    untreated    rock    base    and  pother  material  210  days;  357,050  lbs.,  !50O76,  REQ.  87250: 

plant    mix    surfacing    between    San   93000   ibs.,   790  lbs..  6576  lbs.,   26,200!     Newhall   Refining,   toUl,  $960;   $5; 

Joaquin   River    and    Madera    County  .  jba.,     i2,000     lbs.;     f.o.b.    Garj;.    tod.;!  $675;  $5        "«  °'"8^'    ^^^'^   •^.   ♦». 

"w   ^  ^l^^^.    ^^^^'  !*^"^  °*^  Patrol  Corp.,  $960;  $4.50;  M90;  H60. 

Work  Involves.  ^    ,  Allison    Steel    Co.,    Phoenix.    Ariz.,'     Sauein  Oil    S»X-  U^SO-  sSSo-  %L90^ 

(1)  develop   water   supply    and    fur- J  submitted   telegraphic  bid  of  bl  2M;  :  boT^to  Square  Otl". 


nish   water  equipment; 


15 


•  * 


2  6 


5/8/46 

PROCEED  ORDER 

DWELLING  UNITS 

Contract  Price  $48,064 
COLUSA  COUNTY.  Calif 


I  ,,        ,  ,  »  .ship    bolts    30    days    and   balance 

.175  1(2)  700  M.  gals,  apply  water;  weeks;  f.o.b.  Kingman.  Arir. 

.175  1(3)  22,800  tons  untreated  rock   base;]  , 

I  (4)  98    tons    liq.    asph.    MC-2    Prime : 

!        coat  and  pene.  treatment;  mne  iA/AKiTcr> 

4  0    (5)  100  tons  sand  prime  coat;  1     VTAirT  V^^r^     *i        ^      ^       ^  ,., 

U6)  24  tons  asph.  emulsion,  seal  coat;  !__ OAKLAND,   Alameda   Co.,   Calif.— 


4  2 


$5. 


Roberts  Tank  Line,  $964;  $5;  $678; 


units ;  Calif.  V-4425. 


Streets  in  the  town  of  Ea«le  Point  j  CONTRACT  AWARDED  ,  v«,  ..  .^^^  »^r ,.  ,„   ^r       o,    o  t,    w     u..        . 

Requires  approximately  100  cu.  yds.  ;pERSHING  COUNTY,  Nevada.— The  i  (7)  285  tons  screenings,  seal  coat;        ^°H*  ^Y  21,  2  P.  M.,  bids  will  be, 
l.*^*,l°°'    P^     ?"•     y^^-    <^'>""®*®'i  Silver  State  Constr.  Co..   Inc..   South    (g)  4.640   tons    min.    agg.    plant    mix  ;  received  by  the  <^ity  of  Oakland.  City  ; 

74.000  lbs.  reinforcing  metal  and  380  M^ine  St,  Fallon.  Nev.,  at  $336,809.79!         surfacing;  iHall.   for  furnishing   brick,    concrete! 

lin.    ft    metal    handrail.    This    Is    a  !  awarded    contract    by    the    State    of  '  (9)  208  tons  pa vtog  asph.  plant  mix  i^nd  corrugated  iron  pipe,  crusher  run  1  — 

County    Project    advertised    for  and  ;  Nevada.  Dept   of  Highways.  Robert  surfacing.  '  ^®  course   material,   quarry   waste  1 43 

in   behalf   of  Jackson   County  Court  j^  ^ugn  state  highway  engineer,  He-       specifications  obtainable  from  the  ;  "'ocJt.  emulsified  paving  asphalt  fuel 

which   Court  will  be  responsible  f  or  |  roes'    Memorial    Bldg.,    Carson    City. !  above    office.  !  «"•    ^^^    castings,    lumber,    medium! 

curing     asphaltlc      paving     mixture, ' 
penetration  type  mineral  aggregates, '  5/8/46 


McClain  Truck,  $968;  $5;  $673;  $5. 
Consolidated  Transportation.  $1002; 
$4.50;   $734;   $4.50. 

Krieger  Oil.  $960;  $4.50:  $660;  $4  50. 
Exeter  Refining.  $984 ;  $5 ;  $684 ;  $5. 


Construction    of    32    family   dwelling  1*^!^!*"''^°'' !;!J^''"°"  °^^*^^' ^"^"^ 'for    approximately     11.574     miles     of 
..„i-.^-ii#  ^r  4^oK  '    uweiiuiK    of  contract  and   payment  for  work.  v,io.hw«v     nonatm/^Hnn     frnm     Hum- 


payment 
Jackson     County: 


highway     construction     from     Hum- 


MACHINERY  AND 
EQUIPMENT 

■■'■■■>■  ■  '  ■    — ■;—■  ■■  ■  ■  ■ 

I  4  S 


°r„';7:-^,«~L^.T„?°S-i  *-:  i  b^-^^-ovrr-^^eae'iJiVSS  iruo?TW:S.,rcSS;V,^""    =■    '•l-GAS,  WATOt  ^D  OIL.^^tS:t^  iSi  rp-ir^-J:  ■  ^K^O^^;-  Co,  CUr-UnU, 


Si'ilci:."'""''"""  ^""'  '^'"'*-  ^"  JButtrCreei:  anrZTtelo^rcreek  on  ! 

'  Crater  Lake  Highway.  Federal  Proj- 


Fran  Cisco. 
Contractor— M.  &  K.  Corp..  200  Finan- 
cial Center  Bldg..  San  Francisco. 
Completion  date  July  20. 


Engineering  Section 
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«1 


Total    bids   follow: 
i     Silver    State    Constr. 
i  ect    No.    S-47    (4).    Requires   approxi- 1^36)80979, 

mately  920  cu.  yds.   structural   exca-  ' 
I  vation,    740    cu.  yds.    class    "A"    con- 
j  Crete,    113,600    lbs.    metal    reinforce- 
^  ment,  and  640  lin.  ft.  metal  handrail 
j      Klamath  County:  Dairy  Rock  Pro- 
I  ductlon  Project  on  the  Klamath  Falls  ■  $362,742.19. 
I  Lakeview  and  Dairy-Bonanza  High 
i  ways.    State    Project.    Requires    ap-    $362,927.11 
i  proximately    12,600    cu.    yds.    crushed  j 
i  rock  in  stockpiles.  This  project  may  ,' 
i  be  bid  in  combination  with  the  Bly-  I 
>  East    Forest    Boundary    Rock    Pro-  • 
'  diiction     Project     In     Klamath     and ! 


Co.,    Fallon, ; 


PIPE    LINES  !  vitrified  clay  sewer  pipe  and  fittings.  May  16,  10:30  A.  M.,  bids  Will  be  re- 

—  !etc  ceived  by  the  City  of  Fresho,   D.  B. 

j  5/8/46                                             "     "     *!;     Speclficatoins   obtainable  from  the :  Roughton.    City    Clerk,    Fresno,    for 

Dod^e   Constr     Inc     Fallon    $359-    BIDS  OPENED                                             above  office.  lone   l^-ton  truck,   1946  model   chas- 

98691                       •               *aiion,   ^ov,         ^^^  FRANCISCO.— San  Francisco                                . sis  with  cab.    Trade-in  allowance  to 

Gibbons  &  Reed  Co    Salt  Lake  City,    Water  Dept.,  425  Mason  St.,  at  $6537  ;  jbe    made    on    1936    Chevrolet    truck 

iTiDDons  &  Keea  ^.o.,  &aii  i^kc  v.u>,  !  g^^j^^^j^^g^j  *^  j^^.    bid    to   Public    Utill-  ■5/7/46  42  now  in  use  by  the  Park  Detriment 


Utah,   $362,462.39. 

Carl    E.    Nelson    Co..    Logan,    Utah 


ties  Commission,  Room  287.  City  Hall  ,  PLANS    BEING    FIGURED 
under   Spec.   No.   421   for   Installation  :  AUXILIARY   EQUIPMENT  j 

Isbell   constr.    Co..    Reno,    Nevada,  j  of    4-    and    6-inch    cast    Jron    water   MOFFETT  FIELD,  Santa  Clara  Co., ;  5/8/46 

mains   in   Sun  valley   Subdivision  and;     Calif    Ames    Aeronautical  Labora-    BID  OPENED 

, iFredson  Court.  '     tory.  I      MODOC    COUNTY. 

!     Work   involves: 
5/8/46  4  0i    (1)  2000   If.    excav.   and   backfill; 

WORK  STARTED  i  (4a)  1575  l.f.   install  6-inch   bell  and  ! 

BERKELEY,  Alameda  Co.,  Calif.—  ;  spigot   cast  iron  pipe;  f 


4  3 


Callfl— G.     B. 

Furnishing  of  auxiliary  equipment  i  I^avis.  Box  166.  Alturas,  at  $1280. 
for  the  supersonic  wind  tunnel,  in-  i  submitted  only  bid  to  the  State  Divi- 
cludlng  air  compressors,  vacuum  I  sion  of  Highways.  F.  W.  Hlaselwood. 
pumps,  air  driers,  flow  and  Indl-  i  district  engineer,  1657  Riverside  Dr.. 
eating  equipment,  cooling  water !  Redding,  for  rental  of  on*  tractor 
pump,  piping,  valves,  concrete  and  1  crawler  type,  diesel  engine,  89  to  135 
electrical  work.  1  hp..  for  approximately  100  hours'  use 


Lake  Counties.  ;  J.  Henry  Harris,  2657  9th  St..  Berke-  ;  (4b)  425  l.f.  install  4-inch  do;  , 

Klamath  and   Lake  Counties:   Bly-    ley.   at  $41,203,  awarded   contract   by  i    (5)  4000  lbs.   install  fittmgs,   valves. 
East     Forest    Boundary     Rock    Pro- j  the  Regents  of  the  University  of  Call- !  etc.;  •      vr  ^       /-.        ♦ 

duction  Project  on  the  Klamath  Falls  '  fomia.   Administration   Bldg..  Berke-  ■  (6a)  290    l.f.    make    bell    and    spigot    Owner— The  National  Advisory  Com-  ;  i"  Moaoc  couniy 
Lakeview    Highway.     State     Project.  !  ley.   for  construction   of  a  new  road  :  joints ;  mit*ee  for  Aeronautics,  Ames  Aero- 

Requires     approximately     12,200     cu.  :  betwene  Piedmont  Ave.  and  La  Loma  i    (7)  100  sq.  ft.  pavement;  nautical  Laboratory,  Moffett  Field, 

yds.  crushed  rock  In  stockpiles.  This  '  Ave.  and  Hearst  St.  across  the  Berke- !    (8)  118    each    Install    %-lnch    screw        as   pre%iously    reported,    bids  close 
project    may    be   bid    In   combination  j  ley  campus  of  the  University  of  Call-  '  taps ; 

with     the     Dairy     Rock     Production  ; fomia.  ,    (9)2000    If.    install    %-inch    service 

Project  in  Klamath  County.  Work  started  Friday.  pipe;  -,«-■ 

Lane    County:     Construct    156    ft.  i  (10)  estimated  field  Inspection,  $10.73 

concrete   pile   trestle   bridge    on    Pa- i  j  P*^  calendar  day; 

cific  Highway  at  Junction  City.  State  15/8/46  ••    4  0  |  (A)  materials    furnished    Md    aer^r- 

Project.    Requires    approximately   520 'CONTRACT    AW.XRDED  |  ices    rendered    by    S.    F.    Water 

cu.   yds.    class    "A"    concrete,    102,000  i     SAN  JOAQUIN  COUNTY.   Calif.—  j  Dept.,  $3219.75. 

lbs.  metal  reinforcement,  and  326  Ite.  |  M.  J.  Ruddy  &  Son,  922  J  St.,  Modesto.  ;     Complete  bids  follow 


5/8/46  •    4  S 

NO  BID8  RECEIVED 

MARIN  and  SONOMA  COUNTHS, 
Calif.— No  bids  were  recelTed  May  7 
by  the  State  Division  of  Highways. 
J.  H.  Skeggs.  district  engineer,  3001 
Van  Ness  Ave,  San  Francisco,  for 
r^ital  of  one  S-cu.  yd.  minimum  ca- 
pacity g^asoline  engine- powered  truck 
crane  equipped  with  interchangeable 
clamshell  bu<^et  and  shovel  bucket 
with  dipper  sticks  for  approximately 
500  hours'  work  in  Marin  and  Sonoma 
Counties. 


5/8/46  •48 

LOW  BIDDERS 

ANDERSON  RANCH  POWER 
PLANT.  BOISE  PROJECT.  Idaho.— 
The  followmg  submitted  low  bids  to 
the  Bureau  of  Reclamation.  Denver. 
Colo.,  for  fumishmg  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Mountain  Home.  Idaho. 
at  the  option  of  the  bidder,  one  60- 
ton,  single  -  trolley,  motor  -  operated, 
overhead  traveling  crane  with  a  10- 
ton  auxiliary  hoist  for  the  Anderson 
Ranch  power  plant,  Boise  Project. 
Idaho:  Spec  1272:  , 

Spencer  *  Morris.  Inc.,  Los  An- 
geles. Calif.,  $29,260:  ship  160  days: 
11.690  lbs.;  fob.  Muskegan,  Mich; 
terms  net ;  $30  per  day  for  engineer. 

Cyclops  Iron  Works.  San  Francisco. 
$36,031;  ship  365  days:  94,000  lbs.: 
f.o.b.  San  Francisco;  terms  net:  $30 
per  day  for  engineer. 

Morgan  Engineering  Co..  Alliance, 
Ohio.  $50,700;  ship  860  days;  no 
weight  give 3;  f.o.b.  Alliance:  terms 
net ;  no  amount  for  engineer  given. 


4  8 


5/8/46 

BIDS  POSTPONED  > 

YAKIMA  PROJECT,  Washington. 
—Until  May  20,  2  P.  M.  (postponed 
from  May  10),  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Denver.  Colo.,  under  Spec.  1257  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Yakima  and  Sunnyslde.  Wash.,  at 
the  option  of  the  bidder,  30  motor- 
driven  horiiontal  shaft,  centrifugal 
type  pumping  units,  each  complete 
with  pump,  motor,  flexible  coupling, 
base  plate,  and  all  accessories  re- 
quired for  a  complete  operating  unit 
for  seven  pumping  panU.  Roia  Divi- 
sion. Yakima  Project,  Washington. 
The  pumping  units  will  be  installed 
by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others. 
$1,  not  returnable. 

5/8/46  •48 

NO  BIDS  RECEIVED 

SONOMA  and  MARIN  COUNTIES. 
Calif.— No  bids  were  received  May  7 
by  the  State  Division  of  Highways. 
J.  H.  Skeggs.  district  engineer,  2001 
Van  Ness  Ave..  San  Francisco,  for 
rental  of  one  H-cu.  yd,  minimum  ca- 
pacity gasoline  engine-powered  truck 
crane  equipped  with  shovel  and  dip- 
per sticks  for  approximately  200  "hours 
of  work  on  the  Coast  Highway  be- 
tween Mendocino  County  line  and 
Jenner  and  at  various  locations  in 
Sonoma  and  Marin  Counties. 

(Continued  on   Page  Four) 


May   15th.  3  p.   m. 

The  following  contractors  are  fig- 
uring plans : 

Johnson.  Drake  &  Piper  Inc,  1736 
Franklin   St..  Oakland 

F.  J.  Buckner.  Compton 

The  Fluor  Corp..  Box  7030,  East 
L    A.    Branch,    L.    A. 

Bechtel  Bros..  McCone.  220  Bush 
St  ,  S.   F. 


ft     steel    handrail-    also    furnish    and  '  at  $113,002,  awarded  contract  by  State  j      San    Francisco    Water    Dept..     (1) _ 

drive    108    precast'  concrete    piles    18  1  Director  of  Public  Works  C.  H.  Pur-  ;$o.70;  (4a)  $025;  (4b)  $0.20;  (5)  $0.04;        ^ory  &  Joslin  Inc.  512  Golden  Gate 
feet   in   length  |  cell.  Public  Works  Bldg..  Sacramento,  !  (6)  $0.70;   (7)  $0.35;   (8)  $1;   (9)  $0.30;  ^^g     g    p 

Multnomah   County:  Front  Avenue    for    about    5.5    miles    repairing  with  j  (lO)  30  days;  total,  $6637.  ,  „„_        Western    Pipe    &    Engr.     Co., 

(Sheridan      Street-Bancroft      street)  i  untreated    rock   base   and   plant   mix  1     Fred  T.  Fairey.  (1)  $0.70;  (^^J,  ♦";;!^    125th   Kansas  St..   S.   F. 
Section  of  the  Pacific  Highway  West.  ;  surfacing  between    Byron   Road   and  j  (4b)    $0.20;    <5)    $0^5;    (6a)    $0.90;    (7) 


119 


31-32— WATER  SUPPLY  A  irde^r^^Tect  nc  uiT^^^^^  <*->-= ; 


PLANTS 


31 


mile  of  grading  and  paving:  also 
construction  of  five  major  reinforced 
concrete  structures.  Requires  ap- 
proximately  118,000   cu.  yds.   excava 


total,  $6635. 


•• 


4  2 


5/8/46 

BIDS  OPENED 


4  0  j  5/8/46 

jBIDS  OPENED 


5/8/46 
BIDS  OPENED 
*  1        SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 


tion"^~  concrete   manholes    100  con-        WASHOE  COUNTY,  Nev.— As  pre-  {      sAN  FRANCISCO— Fred  T  Fairey    chasing  Agent,  Sacramento,  for  mate 
"  iJ'.    .nW^T^^    mr    vds'    concrete    Piously   reported,   Isbell   Construction  '  1374   25th   Ave.,   at  $13,576.50  submit-    ^ials  and  equipment  as  follows: 


5/8/46 

BIDS  WANTED 

-L''S«™^tS\?til'SayifJ^^^^^^^^  1300   E.   4th   St.,   Reno,   Nev..   at  :  ted    low   bid    to    the    Public   Utilities    Q^o.^-eOS.^  REQ.  12287: 

15.   5:30   P.   M.   bids    win   be   received    f?  ^i^' mU    330  lin    f?'  m^^^^^^  submitted    low   bid    to    the    commission.  Room  287,  City  Hall,  un- , '^  Close    Building    Supply    Co..   $21.40; 

by    the   East   Bay    Mlinic.^l    ut  m?    820^n    ft    n  ne  raiUne    iTsW  lin  ft    State  of  Nevada,  Department  of  High-    ^er  Spec  422  for  mstalling  6-  and  8-    ^^^ 

District.  Room  40^  512  mh^St'^OakrifJeUd^  ^J-   ^l^   T.^Sch^i^!;  i    /p^n  C.   spoletti^_$25:   discount    % 


land,   under   LS-355   for'consti^ctlon  '  in"maj'*or*"stnrcture3,  988,000  Ibsrmetal  ;  ^"Sineer     Heroes' 

"'  **""  *"'   '^ ■"      -         -      ■  •»  ...       -  xtures-^^      "    ^ 

gravel  '  "^  '^^^^  '"^'^^  ^^  highway  secondary   Sunset  District. 


of  the  El   Cerrito  aqueduct   pumpmg  i  reinforcement,       electrical 

P'*"/-  ,      ,        .  ;  and   wiring,    10,800    cu.    yds 

Work 


involves     excavating. 


'■  ''^^^    Z^^'     ■'"•I""     "'"■v.iTKo^i'^V    system  from  a  junction  with  U.  S.  395 
con-    base.  2,200  cu.  yds.  crushed  base  ma-  ,  ^-^^^   Franktown   to   a  junction   with 


S;^a^l/?^-:s^;-?i,«-^^^^  —  -•  -  - 


lines. 

Bid*)    will   be    taken   as   follows: 
(1)  2250  c.y.  excavation; 
<2)  lump   sum,   construct    building: 
t3»  50  c.y.   concrete; 

(4)  225    bbls.    furnish    portland 
ment; 

(5)  3700  lbs.   reinf.   steel; 
<6)  lump  sum.  install  pipe 


Memorial     Bldg.,    42ind    and    45th    Aves..    and    Pacheco  1  ^^  j  p^^  ^^^^  g^  ^^^y^ 

fixtures-^*^"""    ^^^^''    ^^^-    ^^^    construction    street    in    the    Sunset    District.  j      Sheldon     Oil     Co..    $17.10;     20     tons 

idf  4.292  miles  of  highway  secondary   synset  District.  minimum;   2   hours   free;    balance   $3 

Work   involves:  ;  per  hour. 

A.  A.  Teislau.  $27.50. 

nAvement    This  nroiect  may    ^'  "X'  "'"'  "^l: — "" •'    "V"  '"■"•:    Kta.,  ow«    ....    -  —    Awarded  to  Close  Building  Supply. 

pipe  for  pump  suction" and  discharVe  !  brWdTn  combination  with  the  West  .  |«utheast  of  Franktown  :  Federal  Aid  ;■  spigot  cast  iron  pipe;  ^  ^^.^    40694,  REQ.  12288: 

iE^d^Ho'^I^nd  Bridge  Ramps  Proj-;ge^^^^^^^^         ^o^     No.     709,     Washoe    c4b>  725^ Lf^8-mch^do.^^^^         valves.    ^^^'-^^^^^^^         S"PP^>'    ^-   ^^^'^ 

''L'Ttn^mTcount';      wV    West!     Tota^l  bids  follow :  '^'  T;  ^  ^       '       ,  > "lohn    c     SPol«tti,    $25;    discount    1 

;  en^o     Ro s's  ls?and  BridYi'^o'n   ^^^^^  --^«    "^^'^    ^^    ^P*«°^    . 

rr'T^^'^'^^^^r'^^:'^'^^^-    constructors.    Inc.    Reno,      (8)  r4reach    install    %-inch    screw        Sheldon    Oil    Co..    $1(160;     20    tons, 
!  Project  No.  Ul-iJOo  (0'.    tcequires  ap    ,  j^g^-     $69  005  83 

j  proximately    230   cu.    yds.'  structuraj  ;     j^ -^        Construction  Co.,   Inc..  Fal 
!  excavation.    520    cu.   yds.    class      A    i^^^    j^^^     $70  315  33 
!  concrete.  94.000  lbs    metal  reinforce-  i     gV,^^^  '^^^^  Construcnon  Co.,  Fal 


compacts  earth  fill 
compacts  &  bonds  asphalt 

and  black  top  patches 
compacts  and  levels  sods 
Works  in  narrow  ditches 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


Corner  of  Natoma 
SAN   FRANCISCO 


Ph.  MArket  1651 


ce- 


Isl  4?5  'cy.'ba'^kfin!'*'"  ^'^^'  *  """^ ''  \  ™^"^  ^"^  ^^  ""    ""  """""^^^  ^^^'  '  "'"•  ^^^'  •  ^71.636.13. 


B.  H.  Stoutenberg,  Hawthorne.  Nev.. 


■  per  cent  30  days. 

Sheldon    Oil    Co.. 
'  minimum. 
(9)S^''l.f.    install    %-inch    service  |  ^  A^  A- j;^eslau^$2^^^^^^ 

P'Pf'    X  J  #i„iH  ir,o«-nfi«T,    iM)Ti\     Tidewater   Associated.   $10.90,    f.o.b. 
10)  estimated  field  inspection,  $10.75  ^^^    ^  ^^^^ 

per  calendar  day  " 


i*^  in^^,^'  "•  ^°struct  paved  road  1      wallowa   County:   South  Unit,  En-  157549674  | 

"  fiber  ductT"*"     *"'"■     ^^^''^^''^^    *f^'^l«J.^^!?l^°"";i*2   ^^fiwot^'     D^ 


(10> 


(11)  10  If.  Install  3-inch  do; 

(12)  340  l.f.   install  3H-ln.   galv.   iron 
electrical  conduit; 

(13 >  130  l.f.   Install  3-lnch 
(14)  150  l.f.  install  2-inch 
(15t  60  Lf.   install    1-inch 
#(16)  600  l.f.  install   %-inch 
•  17)  30    l.f.     install    4-in.    galv.    Iron 

elec  conduit; 
(18>   lump  sum,   install   switches,   re- 


do; 
do; 
do; 
do; 
galv. 


the  Enterprise-Lewiston  Highway. 
Federal  Project  No.  S-74  (1).  7.74 
miles  of  grading  and  oil  ma  surfac- 
ing; also,  furnishing  2,500  eu.  yds. 
crushed   rock  In   stockpiles.  Requires 


$86,733.93. 


(A)  materials    furnished    and    serv- 
I  ices    rendered    by    S.    P.    Water 

Dept.    $8679.75. 
Complete  bids  foUow: 
Fred    T.    Fairey,     (D     $0.54;     (4a) 
$0.25;  (4b)  $0.30;   (5)  $0.05;   (6a)  $0.90 
4  Oj(g)  $1;  (9)  $0.30;  (10)  45  days;  total. 


5/8/46 

BIDS  WANTED  ! $13^76.50 

approximately  62,000  cu.  yds.  excava-  i  gAN  MATEO.  Calif. -Until  May  20.  ,  Ran  Francisco  Water  Dept,  (1) 
tion.  61,300  cu.  yds.  crushed  rock,  590  g  p.  m.,  bids  will  be  received  by  the  so60-  (a)  $0  25;  (4b)  $0.30;  (6)  $0.04; 
tons  asphaltlc  materials,  and  55  rods  gan  Mateo  City  Council.  City  Hall.  1  (g^^) '$o.70 ;  (8)  $1;  (9)  $0.30;  (10)  40 
woven   wire  fence.  '  San   Mateo,   for  the  Improvement   of  !  d-vs  •    total    $13,580.25. 

,      Specs,    obtainable    from    office    of  1  streets   in   San   Mateo  Knolls   No.   2 ;  "         -■  ■  — 

i  Oregon    State  Highway   Commission,  ;  job  No.  46-5 


f lectors,  panelboard.  metal  June-  |  ^^^  319  state    Office    Bldg..    Salem,  ,     unit    quanUties   will    be    published 
tion  boxes,  outlet  boxes  and  fit-  ^     ^^^  payment  of  $2.00.  shortly.  ^  j 

<?r«J^fff^„»i,„c  ^K.   •      w.     ,  .1.  I     Specifications  obtainable  from  the  I 

abo^  office        ^^'^^'^^^'^  ^'•°™   ^»»«  j  ^ .       office  of  the  city  engineer.  City  Hall,  i 

aoove    Office.  i  _ s 1  San  Mateo,  upon  deposit  of  $15.  < 


Machinery  &  Material 


33 — bridges 


36—  PARKS,  airports  & 
PLAYGROUNDS 


4  0 


5/8/46 

CONTRACT   AWARDED 
LAKE  COUNTY.  Calif.— Kias  Crane 


3  6 


5/8/46  • 

CONTRACT    AWARDED 

3  3  15/8/46  ^^^^r^  -     '     00,     SAN  LEANDRO.  Alameda  Co..  Cal. 

I  BONDS   DEFEATED  '—Independent  Constr.  Co..  Ltd..  46th 

SAN  JOSE,  Santa  Clara  Co.,  Calif.  I  ^^e    ^^    Clement    St..    Oakland,    at 


!, 


NEWS  INDEX 

For  convenient  reference,  new* 
reports  In  this  section  are  olassl- 
fled  as  follows: 


Misc.  Supplies  &  Material* 
Machinery  and  Equipment 


42 
48 


minimum ;  net 

G.  &  N.  Trucking  Co..  $15.35;  2 
hours  free ;  balance,  $5 ;  20  tons  mini- 
mum; discount  %  of  1  per  cent  30 
cl&vs* 

A.  A.  Tieslau.  $19.20. 
Sheldon    Oil,    $14.30;    less    than   20 
tona  but  not  less  than  8  tons,  add  $3;  ■ 
2  hours  free :  balance  $3 ;  awarded.        ! 
QUO.  49816,  REQ.  512o3:  1 

American  Bltumuls  Co.,  trucks. 
$.072;  drums.  $.082;  f.o.b.  San  Luis 
Obispo:    awarded.  ]  v. 

I     Bell  Oil,  $12.60  per  ton,  f.o.b.  Santa  j  ';^-t 
I  Maria. 

QUO.  50072,  REQ.  87246:  1 

Newhall    Refining  Co.,    $1246  total;  | 

'$5  per  hour  for  spreading.  1 

j     Petrol  Corp..  $1160;  $4.50  per  hour;  J 

I  awarded. 

I      Square  Oil,  $1174 :  $4.5p. 
I      McClain  Truck,  $1195;  $5.         "  ' 

!      Krieger  Oil.  $1225 :  $4.50.  I 

;     Consolidated  Transportation.  $1225 ;  f 

:  $4.50. 

I  QUO.  50073.  REQ.  87247 


"""       ..„„,.s     .V.TH    A    STPAN--^'- 


'Qu9n4S0  ^(^ 


a^agiTT' 


rn7jn(:rrrrp 


at    $129,345.20.    awarded    contract    by  ' 'e**^   *  Jl^?^Ifi)  (So I0  f in^ct  dl"  ;  *f  »^*<*    contract    by    San    Leandro 
State  Director  of  Public  Works  C.  Hi  t»»fa™°"?*?^*tf,'^d  nlav^SSnd^  ^  Council,    city    cleric.    City    Hall,    _ 

Purcell,   Public   Works   Bldg..   Sacra-  !velopment  of  parks  and  piaygrounas.    g^„   Leandro.  for  removing  old  rail-  i  42 MISC     SUPPLIES   AND 

mento.    for   the   construction    of   two  i  '  .road   ties  and  existing  pavement   on  1  ^^  aaaTFDIAl  « 

bridges,    one   across    Robinson   Creek  '  — l^-,».pg i  0!"**^.^?^  ^*®'  °'  roadway  of  E.  14th  {  IWAIEJIIALJ 

and   the    other   across    Scott    Creek.  '  39 SEWEK5  iSt.,    Highway   Route    105,    from    the — 7- 

between  one  and  two  miles  south   of  I ■ • ^ '^     ^.     _-,  southerly    end   of   the   bridge   across    5/8/46  *  ^ 


Upper  Lake  in  Lake  County. 

Pi  I  -   ■■ 

5/8/46 

BIDS  WANTED— TO  CLOSE 

MAY  21,  10  A.  M. 

PIERS 


Is/g/e  ••43  9  I  San   Leandro  Creek  to  the  northerly    BIDS  OPENED 

[contract  AWARDED  city  limits,   approximately  0.73  mUe.  !     BOISE  PROJECT.  Idaho.— The  fol- 

3  5  '  REDWOOD  CITY,  "San  Mateo  Co.,  and  the  paving  with  crusher  run  lowing  submitted  bids  to  the  U.  S. 
Calif  —Peter  Sorensen,  927  Arguello  1  base  and  5-lnch  asphaltlc  concrete  Bureau  of  Reclamation.  Custom- 
at.  Redwood  City,  at  $202.70  sub-  surface.  Plans  by  City  Engineer  C.  house,  Denver,  Colo.,  imder  Sp«x  12W 
mitted  low  bid  and  awarded  contract  'p.  Martto.  I  for    furnishing    and    dellverteg   f.o.b. 

by   the   City   of   Redwood   City.   City  (     The  work  Involves:  [cars   at   the   shipping   point   or   f.o.b. 


The  answer  to  your  immediate 

Newhall"  Refining.   $1240   total ;    $5 ;  space  needs   is   built   right   into 
—'i  per  hour  spreading.  jjj^   economical,   all-steel,   arch- 

—        Petrol  Corp..  $1160;  $4.50.  ,  '    -l    l    -u-  ..k/        -J      iL 

Square  Oil.   $1115;   $4.50;   awarded.  |  nb  buildmg.    40    wide  by  any 
Sonsolidated   Transportation,  $1260;  .  length  desired,  in  sections  of  20', 

**^         /^^l  «ii4A.  tiiw  Itbe    dear-span    **Quons4*    40*' 

Krieger  Oil.  $1130;  K50-        ,    ^,,.«  !  ..        rZ^trt  t-i      a 

QUO     50009.    REQ.    67240.    and    QUO.    provides  100%  usablt  floor 

50070.   REQ-   87241:   first   fi^™o°i  space    enclosed   in   sturdy,    fire- 


BeS'^^or^seU  of  to*a'Sv?55e°e"     HairReSwoo^'cUy:  May  6  for  con- i  (i)  3494   en',    yda    ^^ovlrg   exlrttag '  ^  it   Mountain   Home,   Idaho,   all 
«^^^,,U  ^^f!!.^...?i_   5„iT!.._.^!l'    !:t..:*f^rof   dramaee  system  at   to- i         pavement  and  old  ties:  structural  steel,  crane  rails  and  ac- 


Btruction   of   drainage  system 


tersectlon    of    El    Camlno    Real    and 
"^T  C.  ^Xsan  Mateo,  at  $3879.50 


Spec.    17738.  Including  construction 

of  new  pier  and  additions  to  exist 

ing  piers. 
Owner— Bureau  of  Yards  and  Docks.  1     —  -    •       ^.        ^.^ 

Public   Works    Department.    Room  ■  submitted  only  other  bitt. 

1225.  B:xchange  Bldg..  Seattle.  I  

Specifications   obtainable  from  ^he 
above  office  upon  deposit  of  $10. 


3  9 


DOCKS,  PIERS  & 
HARBORS 


8/7/46  35 

PLANNED 

LOS  ANGELES,  Calif.— The  Los 
Angeles  Harbor  Commission,  188 
City  Hall,  Los  Angeles,  passed  a  mo- 
tion Ifay  1.  adopting  the  budget  for 
the  fiscal  year  1946-47  of  which  $8,- 
748,000  will  be  used  for  terminal 
expansion  and  general  harbor  im- 
provements, including  $1,200,000  for 
a  marine  cargo  terminal  at  Berths 
179  and  180;  $755,000  for  a  municipal 
whole.-ale  fish  market  and  wharf  at 


5/8/46  .«„.^« 

CONTRACT  AWARDED 

STOCKTON.  San  Joaquin  Co..  Calif. 
—As  previously  reported.  A.  Telchert 
A  Son.  Box  1113.  Sacramento.  »t  $41.- 
m  awarded  contract  by  the  Stock- 
ton City  Council.  B.  L.  Trahern.  city 

riArk    Cltv  Hall,   for  construcUon  of   $2.10;    (2)   $0.01;    (3)   $3.60;    (4)   $5.45 
«elSed    material    fill    at    the    south  1(5)  $5.46;   (6)  $2;  total.  $33,444.75. 
*  -      '  ~-  Heafev-Moore     Co..     Oakland.     (1) 

12.50;    (2)   $0.02;    (S)    $3.50;    (4)    $5.46; 
(5)   $5.70;   (6)    $2.50;   total.   $35,966.40. 


pavement  and  old  ties;  

(2)  87,000  sq.   ft    shaping  and   com-    cessories.    corrugated    metal    siding, 

pactlng  subgrade ;  ;  flashing,  wmdows  and  all  other  nec- 

(8)  2161  cu.  yda  laying  8-in.  crusher    essary  materials  shoM-n  or  called  for 

run  base ;  j  on    the    drawtogs.   except    materials 

(4)  1856    tons    laying  S-in.   asphaltic   for  concrete  walls,  floors  and  founda- 
concrete  leveling  course;  '  I  tions.   roof   sheathing,   nailing  strips, 

(5)  1237    tons    laying   2-hi.    asphaltic    l>olts  for  nailing  strips,  roofmg  ma- 
concrete  surface;  ,  terial.  d«ors,  hardware  fc   doors  and 

(6)  300  tona  bhider  material  for  sta-    frame  for  the  3x7-ft  sw  aging  door, 
blllxlng  subgiadea  j  anchor  Iwlts,  curb  and  guard  anglM 

Complete  bids  follow: 
Independent   Constr.   Co..   Ltd., 


87240  and  second  figures  on  87241:  ^,^^^   g^^^^^^j    framing.     The 


framing,  easy  and  quick  to  erect, 

features  a  patented  nailing 

I  groove  permitting  attachment  of 

sheet  steel  exterior  by  the  sim- 


(1) 


sewage  disposal  plant. 


40— 


HIGHWAYS 
STREETS  AND 


for  a  steel  warehouse  at  the  Ander- 
son Ranch  Dam.  Boise  Project,  Idaha 

American  Bridge  Co..  Denver.  Colo.. 
$13  221 ;  ship  210  days ;  175.586  lbs.  and  | 
7235  lbs. ;  fob.  Gary.  Ind. ;  terms  net. 

Independent  Iron  Works,  Oakland,  [ 
$25  019  •  ship  in  45  days  after  receipt  j 


4  0 


Lee  J.   Immel.  Berkeley.    (1)    $2.28;    of  steel  from  mill;  206,000  lbs.;  f.o.h 
(2)    $0.02;    (3)    $4J»;     (4)    $5.60;    (6)  '  Oakland ;  terms  net 
9&30;    ^6)    $2.50;    total.    $37,661.14.  !  

U.  B.  Lee.  San  Leandro.   (1)   $2.30;  i  5/8/4«  *  * 

(2)    $002;    (3)    $3.30;    (4)    $6;    (5)    $6;  '  NO  BIDS  RECEIVED 
(«)    $2.50;    total.   $36,207.30.  \      PARKER    POWER    PLANT.    Ari- 

J.     Henry     Harris.     Berkeley.     (1)    lona-Califomla.— No    bids    were    re- 
(2)   $0.01;    (8)   $6.07;    (4)   $6.70;    ceived   May   2   by   the  U.  8.   Bureau 


6/8/46 

BIOS  OPENED 
SACRAMENTO,  Cal.  —  McGlUivray 

OAnstr   Co    Box  873.  Sacramanto,  at  ^ _      ^ _ 

iiXWn  submitted  low  bkl  to  City    (S)    |S.K;    (6)    |8;    total.   $38.91ZSe.       of  Reclan»atlon,  Custom  House,  Deo 


Newhall    Refining.    $225    total; 
for  spreading;  $255  total:  awarded. 
Petrol  Corp.,  $280;  $4.50;  $270. 
Square  Oil.  $250 ;  $4.50 ;  $260. 
Roberta  Tank,  $270:  $5;  $284. 
McClain  Truck,  $270;  $5;  tSS^ 
Consolidated    Transportation,    $275; 

$4  50-   $270. 

Tri'  SUte  Oil.  $280.40;  $4.50;  $382.60. 

Empire,  $287:  $4.50:  tSM-j^L. 

Krieger  Oil.  $265;  $4.50;  $270. 

Road  Oil  Sales  ft  Service  Co.,  $309; 
$5  50;  $844.  _     ^^^ 

Exeter  Refining,  $274;  15:  *28& 

No  spreading  charge  on  Req.  872«. 
QUO.  5006,  REQ.  87237.  and  QUO. 
50067.   REQ.   87238:  

Newhall  Refining.  $270;  $5;  award- 
ed: $680.  .,^^ 

Petrol  Corp..  $380;  $4  50:  $540. 

Square  Oil.  $285;  $4.50;  $560. 

Roberts.  $336;  $6;  $696. 

McClain,  $319;  $5;  $617.         ^,^..,.  ,     .  , 

Empire  Transportation  Co.  $294.40 ;  1  tensions  ot  12  iacC 
$4JS0;   $759.40. 

Krieger  OH.  $320;  $4.50;  $600. 

Consolidated  Transportation.  $306; 
$4.50;  $529;  awarded  Req.  87288. 

Oilfields  Truck.  $29S:  $5.60:  $Tn. 

Tri  State  Oil,  $279;  $4.50;  fTS&aO. 

Exeter  Refining.  $t»;  $5;  $6M. 
QUO.  S0068.  REQ.  8n8»: 

Items  only  on  this  <ma 


pie  use  of  ordinary  hammer-and- 
nail  methods. 

The  **Quonset  40**  is  a  i>er- 
maneut  building  providing  free- 
dom fro«n  sag,  rot,  warp  and 
termite-destruction.  Low  in  cost 
and  economical  to  maintain,  it  is 
an  ideal  building;  for  warehouse, 
factory,  machine  shop,  loading 
station,  fabricating  plant  and 
scores  of  similar  uses.  Whatever 
your  building  problem  is,  well 
be  ^ad  to  discu&s  it  with  you. 


THE  "QUONSET  7^ 

This  adaptable,  24'-WMk  buUding 

is  available  widi  open  ndc  —  wkfa 

\diding  doors  —  or  with  sotid  side 

panels,  ia  say  desired  length*  in  cx- 


THE  "QtfONSET  MULTIPLE" 
II  you  need  a  larger  buiJcfiag,  the 
"Qoosiscc  Mnlttple"  can  be  expanded 
ia  wtddi  br  sectaoos  of  20^6*,  and  in 
length  by  tectioos  ol  IC. 


PACIFKCOAST  AGGREOATES,  Inc. 

2625  SIXTEENTH  STREET  SAN  FRANCISCO 

UNderkm  3650 


1 

t 


' 


(I 


lA..  S.  V'^'l-l-     l"*^ 


^'^^,%^ 


I 


I 


PAGE  4 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  MAY  6.  1946 


BiAMing  Permits,  Contracts RecorJeJ  Hotices 


BUILDING  PERMTTS 

Applications 


SANTA   CLARA  COUNTY 


•AYi  t^RANCItCO 


CHURCH,  1-  and  2-8tory  frame, 
$68,000;  SW  Cor  l»th  and  MonU 
Vlata  Aves;  owner.  Temple  Bap- 
tist Church,  2668  KlMion;  archi- 
tect, Donald  8Emlth,  88  Sutter  St; 
engiheer,  I  Thompson,  58  Sutter. 

ALTBR  bank  -  atore  -  school,  $42,000 ; 
665  Oeary  St;  owner,  Bank  of 
America,  800  Montgomery  St;  con- 
tractor, Capital  Co,  1  Powell  St 

ALt'Bni  clothing  store,  $6000;  138 
Kearny  St;  o>wner,  Hlrsch  A  Price 
c/o  cntr;  contractor,  Chas  O  Jones 
48  2oe  St 


ALTER,  $2500;  Evendale  Ave,  Mtn 
View;  owner  and  builder,  Louis 
Pla,  P  O  Box  84.  Mtn  View. 


8AN    JOSE 


RESIDENCE,  $14,500;  1088  Chap- 
m&n  St;  owner,  James  Schwartz; 
contractor,  Chas  E  C  Ifaurey. 

ALTER  business  bldg,  $1000;  791 
Auzerais;  owner  and  builder,  Roc- 
oo  Paradiso,  462  Drake  St 

iNDUSTRLAi.  bldg.  1 -story,  $22,532; 
534  Stockton;  owner,  A  J  Pet- 
ers: contractor,  O  E  Anderson,  398 
Menken  Ave. 

ALTER  residence,  $506;  887  Locust; 
owner,  Tony  Fillngerl ;  contractor, 
John  Bothelia,  Jr,   102   San   Jose. 

RESDENCE,  $500;  739  S  10th  Street; 
owner.  Prank  McDonald;  contrac- 
tor. P  McDonald. 

RESIDENCE,  $12,000;  62  Younger; 
owner  and  builder.  Reed  E  Sur- 
ber,  290  N  10th  St 


DWELLINGS,    nine,    l-story    frame. 

$800  each;  NW  Cor  28th  Ave  and    RESIDENCE.  2-famlly,  $11,000;  1694 
»    Ortega;  W  28th  Ave  25.  50.  75,  100,       jggg  McKee  Road;  owner,  G  Bonett 


128.  150.  175,  200  N  Ortega;  owner 
and  builder,  Superior  Bldg  Co,  1426 
Noriega  St 
DWELLINGS,  10  l-story  frame,  $4^ 
000  each;  W  Vernon  29,  454,  04  B 


APARTMENT  BLDG.  (reinforced  j May  7,  194»— LOT  92,  Tract  677, 
concrete  and  wood  roof),  $22,000;  San  Leandro.  Warren  W  and 
3150   J    St;    owner,   Dr    Ronald   T       Nina  1  Sims  to  A  H  and  W  H 

Hrfuge,  1332  Aicade  Blvd  ;  contrac-  ]     Rahlves .- -May   6,   1946 

tor,  Erickson  &.  Son,  El  Monte  Ave,  'May  7,  1946— PTN  BLK  81.  Higley's 
North  Sacramento;  architect  Chas       map  of  Clinton,  Oakland.    Ches- 


Sts;  owner.  Comer  Coffee  Shcf);  con- 
tractor. Scott-Buttner  Electric;  con- 
nect sign. 

37401     15th  and  Broadway ;  owner,  j 
Roos  Bros 


at   the    Grand    Coulee    power    plant 
Columbia  Basin  Project  Washington. 


and  delivering  f.o.b.  cars  at  the  ship* 
ping   point  or  f.cb.   cars  at   Lrf>utee, 


F  Dean,  CaUfomia  State  Life  Bldg. 
BUILDING  (frame,  rustic  and  com- 
position   roof),    $800;    810   Eye    St; 

owner    and     builder.     Beers    Book 

Store,  premises. 
ALTERATIONS.     $1000;      4516     10th 

Ave;    owner    and    builder,    Martin 

Ebert.  premises. 
ALTERATIONS.    $486;    2100   Capital 

Ave;  owner.  H  R  Johnson,  prem; 

contractor,  Chas  Guth. 


ter  K  Harris  to  S  M  Davis. 

May  2.  1946 

May  7.   1946  —  17067    SANTA  FE, 
Hayward.    Wiggins  ft  Harab  to 

whcon  it  may  concern 

Apxfl  2S.   1946 


FRESNO 


ADD  TO  PRINT  SHOP,  $24.000 ;  1134 
H  St;  owner,  Crown  Printing  Co, 
premises;  builder,  Harris  Construc- 
tion Co. 

DWELLING  and  GARAGE.  $8000; 
940  S  5th  St;  owner,  Peter  Keshish- 
ian. 

DWELLINGS  and  GARAGES  (40), 
$7000    each;    1774,    1804.    1814,   1824. 


May  7,  194«— N  Faith  and  Baydiore 
j  Blvd.  Frank  X  and  Rachel  E 
{ E}pple  as  to  improvements  on  prop- 
erty. 


American   Pipe  ft   Steel   Corp..  Al-    Arix..  five  62,200  h.p..  94.7  r.p.m.,  ver- 

hambra.    Calif      Sched.     1,    item    1,    tlcal-sbaft    hydraulic    turbtoas    »na 

'^."£^eTSr„"d.ptTc».-i«m„;'^0«0  .bi:  .t«  *  5^70:  UJ,,  '  S?„^"  J—-  ---  ^^^.To; 

regulating  the  speed  of  the  62,900  h.p. 
turbines  for  installation  in  the  Davis 
power  plant,  Davis  Dam  Project  Ari- 
zona-Nevada. All  of  the  apparatus 
will  be  installed  by  the  govemaaent 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  Ode 
bidders;  to  other*,  $1.78,  not  return- 
able. 


'OOO  lbs. 7 "item  5.  $3480;  42,000  lbs.; 
f .o.b.  Alihambra ;  terms  net  No  ahip- 
pii^  <iifye   given. 

Pittsburg -Des    Moines    Steel    Co., 
Des  ttoknes,  la.,  item  $6906 ;  item  2, 


ALAMEDA  COUNTY 


contractor,  B  H  Painter,  24  N  2nd, 
RESIDENCE,  l-story,  $5500;  449  Uni- 
versity; owner,  Richard  C  Brad- 
ford; contractor,  Floyd  McNab,  48 
Lester  Ave. 

Randolph;  S  Joost  100,  125.  150.  175  ! BUSINESS  bldg,  $20,000;  159  W  San 

W  Detroit;  S  San  Luis  192.84.  217.34,  ;  Fernando  St;  owner,  Frank  Que- 
.     242.34  W  San  Diego ;   owner.  Atlas  .     ^^^^ .  contractor.  Lew  Jones  Const 

Realty  Co,  1500  Judah  St;  contrac-  j     ^^    ^^  Terra  Bella  Ave. 

tor,  Pacific  Coast  Constr  Co,  1500  ,  j^g jjjgj^cES,  six  l-story  2-family, 

Judah  St  I     «70oo  and  $7500;   356-8,  418-20  Em- 

ALTER  factory.  $2000;  1301  Sansome        ^^    g^.    757.9     jgi.g^    771.3^    781.3 

St;   owner,  H  G  Walters,  224  Na-  I     gpring  St;  owner  and  builder,  L  K 

toma  St  I     Smith,  820  Spring  Street. 

ALTER  flats,  $1000;  2044  Jeff erson ;  ( jyg,gj5g,j^(-;ES,   two   l-story    1-famlly, 

owner,   Mrs  Hanna  Lohnberg,  2044  j     ^^qq^  ^^^  $7500;  791-3,  795-7  Spring 

Jefferson    St;    contract   not    let^  g^     o.^vner  and  builder,  L  E  Smith, 

ALTER    dwelling,     $1000;     2022     La-  j     g2o  Spring  St. 

guna    St;     owner,    Jean     Saff ores,  ,  ^^^^gg^j^y  ^^^^   ^gSO;  1448  Wash- 

prem;    contractor,    Ch&a    O    Jones,        ington   Ave;   owner  and   builder,  E  i  ADD     TO     DWELLING,    $3000; 

49    Zoe    St  B  Sedge.   347  S   18th   St  "  '  " "'"  ""'—* 

ALTER    dwelling,    $10(W;    2026   Call-    ACCESSORY  bldg.  $800;  809  N  17th; 

fornla  St;  owner.  S  T  Meyers,  c/o        owner   and    builder,    Sam    Douglas, 

cntr;  contractor,  Chas  O  Jones,  49  l     ||^<jnterey   Street 

^***  ^'-  .«o«     o/w.  ^  o*    I  ALTER   residence,    $300;    122   E   San 

ALTER  store,   $982 ;   300  Kearny   St ;  ,      ga,vador:     o^^-ner,     M     E     McCart; 


May  6,  1M6— LOT  IS  and  ptn  Lot 

12  Blk  H,  Linda  Park,  Oakland. 

John  Tessore  as  to  ImprovemMits 

on  property. 

1884,  1843.  1844.  1905,  1914.  1924.  1934,  JMay   6.   IM— LOT   11   and  ptn   Dot 

1944,  2004,  2014.  2024,  2034,  2044,  2015.  j     10.  Blk  H    Linda  Pirk.  Oakland. 

2025,  2035,  2046  Harvard ;  1883,  1843,  ,     Qenovef fa  Perrone  formerly  Tes- 

1903,  1913,  1923,  1933,  1943,  2003,  2013.  ;     gore  as  to  improvements  on  prop- 

2023,  2033,  2043  Terrace ;   1842.  1902,  {     ^rty. 

2016,  2026,  2036,  2046  Brown;  owner,  ijjj^y   ^    1946— SW    COR    13th    and 


Broadway.  Oakland.    E  Giorgetti 
as  to  improvements  on  property. 


M  C  Routt. 
DWELLING    and    GARAGE,    $6000; 

2122  N  Fruit;  owner,  L  B  Pipes. 
DWELLING    and    GARAGE.    $6000; 

720  Glenn;  owner,  Ruth  R  McCor- 

mlck:   builder,  Howard  Dickey. 
DWELLING    and     GARAGE.    $5500; 

2103     Bukley;     owner.     Zerland     & 

Fisher. 
DWELLING    and    GARAGE,     $5000; 

3275    Lamona;    owner,    D    N    Run- 

"*"^  425'     1997     1923  Mission;  owner,  Glnder; 


SAN    FRANCISCO 


j  Blair;  contractor.  Arc  Elec  Co;  serv. 


(tractor,  Scott-Buttner;  2  signs.  000    lbs 

37402  574  8th  St;  owner.  Bast  Bay 
Vending;  contractor,  Matson  Electri- 
cal; motors. 

37403  522    45th    St;    owner,    W    Aj -j -.^^r.  .   w.       «<r/Mn 

Rose;  contractor,  Matson  Electrical;  j^T^m  3.  »»TO;   welghts-^.OOO 
fir^  retmlrs.  llba^   6100   Iba.,   104,000   lbs.,   73W   ins., 

374MR?:  comer  56th  Ave  and  EJ  37,500  lbs..  3100  lbs.,  if  f.o-b.  mllla  a 
Mft  8t;  owner,  Risdon;  contractor,  j  deducUon  may  be  made  o*  $241  on 
l^artthurst  Electric;  ouOets ; switches ;  jitem  1,  $374  on  item  2;  $1S5  on  item 
Sures;  plugs;  motors.  3.    (Adjkistment    of    Prtcea    will    be 

37405  NE  corner  Cypress  and  7th    niade   al    time    of    shipment).     Ship 
Sts  •  owner  and  contractor,  Foster  I  complete  30  days ;  terms  net 

ft  Kleiser;  3  outleU;  1  switch;  8  fix-  •    Berkeley   Steel  Const   Co.,   BerHe- 
Zrr^  ley,    C2allf..    item    1.    |»680;    Item    2, 

37406  9601  E  14th  St;  owner.  Mr' $12,950;  item  3.  $8450;  ship  240  days; 
Corbto;  contractor,  Fluoro  Electric ;  1 266,500  lbs.;  f.o.b..  Berkeley,  terms 
fixtures.  *»«t. 

«7«7    701  E  14th  St;  owner.  Don- 

nelly  ft  Donnelly ;  contractor,  Fluoro   5/g/46  •   •    48 

Blectric;  fixturea.  |  LOW  BIDDERS 

37408  7827  OUve  Bt ;  owner.  Blinco ;  j  DA  VLB  DAM  PROJECT.  Kingman, 
contractor,  Cliff ord  Blectric ;  range.       Arix.— Following  submitted   low   bkls 

37409  2837  Alida:  owner.  Lapham;  to  the  Bureau  of  Reclamation,  Den- 
contractor,  James  Anderson ;  out-  1  ver,  Colo.,  for  furnishing  ajid  deliver- 
lets;  switches;  fixtures;  plugs.  ing  f.o.b.  cars  at  the  shipping  point 

37410  1106  Jackson  St;  owner,  De-  q^  f.o.b.  at  Louise,  Aria.,  at  the  option 
partment    of    Motor    Vehicles;    con- 


Prospective  BiMers 


tractor,  T  L  Rosenberg;  outlets;  fix- 
tures; switches;  alterations. 


of  the  bidder,  five  17.5-ft  by  34x66- ft 
fixed-wheel  gates,  five  hydrauUc 
hoists  for  fixed-wheel  gates,  and  one 


37411  679  16th  St ;  owner,  E:aat  !  get  ^f  erection  equipment  for  instal- 
Bay  Chapter  National  Safety  Coun-  lation  at  the  Davis  Dam,  Davis  Dam 
ell ;    contractor,    T    L    Rosenberg ;    4  •  protect  Kini 


fixtures. 

37412  7409  Circle  Hill  Drive;  own- 
er. J  L  Blake;  contractor.  Flagler 
Electric ;    fixtures ;    alterations. 

87413  1700  Clay  St;  owner,  E  O 
Hartman;    contractor,    Carl    Monro; 


Project  Kingman,  Ariz.;  Spec  1208. 
Item  1 

Ameri«:an  Bridge  Co..  Denver, 
$16fc.buj,  ship  270,  300,  330,  390  days; 
960,000  ijbs.;  f.o.b.  destination;  terms 
net 

Consollidated  Steel  Corp..  Los  An- 
geles, $2115,500;  ship  270.  300,  360.  390 


5   plugs;   alterations.  ^  ^^_^_ ^ 

37414  N  East  14th  St  175  W  High  j  ^^        .  i^jjoq^qoO  lbs. ;  f .o.b.  L.  A. ;  terms 
1996     1230   Monterey  _Blvdj^  owner,  g^.  owner,  Better  Trucking;  contrac- j  ^^^^^ 

'       "  '    tor.  Carl  Monzo ;  2  motors. 

37415  516  13th  St;  owner,  H  Nich- 
Electric     Novelty 


Kearney:  owner,  Louis  Valentl.  i contractor     Arc    Elec;    3    outlets;    21^^13.     eontractor. 

ATTTTR     APARTMENT      S2500-     670  switches;  4  plugs.  Shop;    alterations. 

ALTER     APAKlMiLrJi,     *^ow,     d<v  .     1998.2001     2-8-14-20  Reddy;   owner.!     ^^^jg     2623   79th   Ave;    owner,    Jas 


Thome;     owner,    R    L    McDonald; 

T.SS?rTTln^*ift^^iS*??n"joaauin- I  outlets;   7   switches;   9  plugs. 
DWELLING,$1800m  San  Joaquin,,     2002-2003     275-279    Prague;    owner,    -^^^i^^g 
owner,  Richmond  McKlnley.  Hoecker;    contractor.    Arc    Elec    Co;  ,'*^5\°      3975    Norton 


Koppef's   Co..   Bartlett   -  Hayward 
DivUion,     Baltimore,     Md..     $215,000 
;   ship   $70,    300,   330,    360,    390   days; 
1.100    Iba.;    f.o.b.    Baltimore;    terms 
net.  I 

Item  3 


Starelli;    contractor.   Arc   Electric;   8  j^gjjj.^orth;   contractor,  Carl  Monzo; 

9  switches;   4   fixtures;  9   plugs;   al- |     McKleiman -Terry    Corp..    Harrison, 


N.  J..  $li31,530;   ship  300,  330,  360,  390 


owner,   *TanK  ^^urreia,   F»«;"'.  ^"»-  > ALTER   business    bldg,    $100:    417    S 

tractor,   eNon   Mice  Corp.  755  Da-        ^^^    g^.    ^^^^^^   ^^^^    contractor.    J 

vis    St  j      A  Ham 

ALTER    e^o'ie.    $600;    1457    18th    St;  (^L.j.j,j^    residence.    $325:    2012    Glen 

owner.   D   Petronl,  586  Mississippi.        ^na   Way;    owner   and    contractor, 

contractor,  Joe  Grigoyen,  31  Thorn-        ^   j   ^g^j^ 

ton  Ave. 
GARAGE,   l-story  frame.  $500;  East 

Scott    107    N    Waller;    owner    and 


builder.     Thos 
Quesada  Ave. 


R     Sharman.     1800  ! 


PALO  ALTO 


owner.  Jue;  builder,  J  W  Jolly 
ADD    TO    STORE     $1000;    2408   Bel- j^^^^^  ^^^^^^^^^^  (,^ .  ^^^j^^tor,  Ad 
mont ;  owner.  Kerrick  &  Co.  *^, 


Plumbing  Penmts 


terms   nfet 

37419       10938     MacArthur;     owner^  j     p^^^^   coast    Eng.    Co..    Alamdea. 

•^^^^^U'l   T^^o^.    oximpr    French '  ^°^*^^^^  =    contractor.     Manning    *   calit.,    ^157.000;     ship    300.    330.    360, 
'      2006      4151    Geary;    owner,    *ren<:n   .^.^  transformer.  \  ^^n     Ufn    riav«       2000000    lbs        fob 

.Hospital;  contractor,  crown  Electric;  I ™3J^"^12\    Blitchell;    owner,    Mc- ■  ^^^^^^^  . '^/^^  2.900,000   lbs.,     f.o.b. 

alterations.  1  Donald ;  contractor.  Spott  Electrical ;  ;  

;2007      SW    comer    Scott   and    Eddy ;  : g^  outlets;  switches;  fixtures;  plugs.  * 

i  owner.  W  G  Steele ;  contractor.  G  ±1 1     ^^21       2900      Lakeshore;      owner, ,  5/»/40 

Armstrong;  alterations.      _  _    !  Rockery     Market;    contractor.     Spott    tOWB JO DERS 


43 


2008 


I  ALTER  residence,  $2000 ;   275  Lowell  ;     3509  E  12th  St ;  owner.  R  A  Foote ;  .  tractor, 


64  Byington  ;  owner.  Lane ;  con-  ,  jjjgctrical ;  transformer. 
>r,  G  H  Armstrong ;  2  plugs.  ;     ^^^^2    192  Grand  Ave ; 


owner.  Grand 


SHOSHONE  PROJECT,   Wyoming. 
Follo\\'ing    submitted    low    bids    to 


■  Ave  Towner,' e"r' Frost,  premises ;    plumber,   N  MacMlUan  ;    2   pi   fix;   3  j  "2609' Market  and  Taylor  Sts  Town- i374^«^^i«^^^  Bureau  of  Reclamation    Denver. 


BUILDING  PERMITS 

Granted 


contractor. 
Fulton  St. 


Aro    &    Okerman,    1160   water. 

5520 


'er.  Warfield  Theater;  contractor,  C  J  .x-jeal-  aien 
owner.      Wilhelm;    Holzmueller;  _  .   ,  '     sTis      87th 


Colo..    fCr   furnishing   and   delivering 
Ave    and    E    14th    St;|fo.b.  caifs  at  Cody,  Wyo.,  at  the  op- 


SAN  FRANCISCO 


Francis  type  hydraulic   turbine;   one 

.__.  's7«4     24th   and   Campbell;    owner,  i  oH-presaiure    gate-shaft    type    gover- 

'univer^lty  Ave:  contractor.  I     9914'  E  "8th    St:     owner,    Grif f Ith ;    ^aliy ;    contractor,   F  H   Tattenham ;;     *.         nravaee-     contractor',     Scott-    nor.    and   one    600-kva.,    2400-volt    3 
'.  Constr  Co,  309  University,    j  plumber,    J    R    Pierce;    5   pi    fix;    16 ,  j  outlet  .  i  BuUner    Electric ;    6    outlets;    6   fix-    phase.   e|0-cycle.  83.3   per   cent   power 


shaft 


MAY  7,  1946 


I 

^  ALTER   residence,  $300;    175  Bryant    plumber.  O  L  Zeis;  1  pi  fix.               ;"2m0  "loV  TayiorT  owner.  Imperial  ^^^^^^  pjy^es;'^con tractor!  Johnsron  '  tion  of  tjhe  bidder,  one  8300  h.  p^  «0 

!     St;   owner,   J   O  Emsberger,   prem.       3123     Carlson ;      owner,  Eikeberd ;  |  (jrlll ;    contractor.    C   J    Holzmueller;;"          '       outlets-  switches;  f  Ixtures ;    rpm..    viertical    shaft,    smgle-runner, 

ALTER    business     bldg,     $2500;     309 'plumber.    J   R  Pierce;    11   pi   fix;    20. inluS  :  ^Jv-nrU  tvn*.  hvdraulic   turbme:   one 

'     University  Ave;  ovmer,  J  E  Shear-  |  water;  3  gas  op.  _  .„   .     '     2011     1904  Ocean  Ave;  owner,  Mc-  :  t*  ,»,, 
I     er,  260 

!AL'^R^reIlTence,^'$3W;~l«""Dana  Iwat^r;^  op.  '  ■"  2012 "' 206   27th    St;   owner.    •  i t'f.^M"*'^    riicv;tx....    «    ^  factor.     450    r.p.m..     vertical 

Ave;    owner,    Frank    Seelig,    prem ;  J     7109  Krause ;  owner  Nauen ;  plumb- ;  contractor.   F  H  Tattenham;   4   out-;'-"^5?'       0720  MacArthur;  owner.  Rad-    altematUng    current    generator    suit 

A t    ,-k, r__     -D..-  I T   T>    r>io^r..a.    K   r»i   «-r  •    1R  water:  ii_*_.  a   „,..i*^v,«<. .  •»  r^i..cra.   oorvioo         ,      ai^^o    o(*v  i»ie»...     ^^   ^        T  i_i-*«~.,    able  for  operation   at  an  altitude   of 

.  4980   feet   complete   with   direct-con- 
nected exciter  and  thrust  and  guide 
bearings,  all  for  the  Heart  Mountain 
'  power  pfant  Shoshone  Project  Wyo- 
ming:  Sbec.  1184. 

Shed.  1 
(1>     S.,    Morgan    Smith    Co.,    York, 
$58,750,     York;     360     days,     $95     in- 
crease    and     decrease     per     lin.     ft. ; 


contractor,    Aro    ft    Okerman.    Box  !er,  J   R  Pierce;   5  pi  fix;   16  water;  n^ta;  4  switches;  3  plugs;  service.        1     J^     contractor      Roberts     Lighting    able  for  operation   at  an  a  Utude 
433.  13  gas  op.  ,       ^    !      2013      2402    16th    St;    owner.   Colan  ^'^^J^J*^^^^^^^  -iQ«nf».r     oomni*,t^    with   direct-c 

RESIDENCE  and  garage,  $8500;   150;     32M  Sylvan ;  owner  Morlan ;  plumb- j  Heating  &   Sheet   Metal;    contractor,!     ^^^^    1626-27  86th  Ave ;  owner,  Wil 

'  liam  Andereon ;  contractor,  Fox  Elec 


Erect  Hangmrt,  AlanM<^ 
County  FairgrouiMis, 

PleMUftOB,  CdV. 

— —-^ 

'  BIDS:  Alameda  County  Board  of 
Supervriaors,  Courthouse,  Alameda* 
May  14,  10:30  A.  M.  Plana  by  Ar«M- 
tectt  Kent  A  Hasa,  525  Market  tt^ 
San  Franclaoo. 
taken  out  plans: 

Shepard   ft  McSweeney,   3901    MU- 
sion  St.  San  Frandaco.      

Patrick    M.    Sofarelll,    20SJ7  Anita 
Ave.,  Hayward, 

Moore  Dry  Dock  Co.,  foot  of  Ade- 
line St,  Oakland. 

Rtitherford    ft   Skoubye    Steel    Co., 
8451  San  Leandro  St,  Oakland. 

4- ♦ 


i- 


Street  Lighting  Sirtt 
Inyokem,  CaUf . 


4- 

BIDS:  Officer  In  Charge  of  Con- 
struction, Naval  Ordnance  Taat  Sta- 
tion, Inyokem;  Spec.  17504;  May  I* 
11    A.   M. 

Haddock -Engineers,  Ltd,  129  W  2nd 
St.    Los   Angeles 

Johnson,  Drake  &  Piper.  1415  La- 
tham Square  Bldg.,   Oakland 

H.  B.  Nicholson.  1151  S  Broadway, 
Los    Angeles 

L.  H.  LeonaPdl  Blectric,  717  Fran- 
cisco  Blvd.,    San    Rafael. 

Julius  Electric  Co.  10964  Santa 
Monica   Blvd.    Los   Angeles. 

Scott-Buttner  Electric  Co  634  20th 
St.,    Oakland. 


Official  Propesak 


Building  In  the  Cyclotron  Area  of  the 
Berkeley  Campus 


ADVERTISEMENT  FOR  BIDS 


Park    Ave ;    owner,    L   Lincoln,    860   er.  W  S  Salisbury ;  5  pi  fix ;  ^0  wa-  !  p  jj  Tattenham ;  motors 


Lincoln    Ave. 
RESIDENCE.    $2000;    445    Colorado; 


ter;  4  gas  op. 


2014-16     226-164-160  Sagamore    St ;:  *"     ^       outlets;   switches;   fixtures; 


„ ,    ^ .„     14th     and     Franklin     Sts;     owner,  |  ^.y^ner,   A   Nelson;    contractor.    F   H      . 

owner  and  builder.   P  B  and  E  M    Athenian;  plumber.  Paddy  Bruno;   1, Tattenham;  12  outlets;  9  switches;  8iP"*": 


DWSLLNGS,  two,  2-story  fr.  $10.- 
000  each ;  SE  Cayuga  45  SW  Sick- 
les; bE  cor  Sickles  and  Cayuga; 
owner  and  builder,  I  Baldwmson, 
801  Randolph  St  !     owner  and  builder,   P  B  and  E  M    Athenian;  plumber,  i'aaay   eruno;   i, Tattenham;  12  outlets;  9  switches;  »j''"3f4^7    4255  MacArthur;  owner,  Mar- 

FACTORY  bldg,  $8000;   1800  Folsom;  1     Gibbs,  445  Oregon  Ave.  ipl  fix;  3  water;  1  gas  op.  .  I  plugs;  service.  \    ^^.    contractor     Fox    Electric;    out- 

owner.    California    Press    Mfg    Co;  i RESIDENCE  and  garage,  $8000;   251;      4145    Pennlman  ;    owner     ..^^.^-.-^  .     2017    179  Victoria ;  OA^-ner,  A  Nelson ;-•         ^^j^^    fi^t^res ;  plugs ;  alter- 

Dlans  by  Independent  Iron  Works,  i      Mlramonte  Ave;  owner,  W  H  Nice-  ; plumber,   Wm   J    Souza;    3   pi   fix.   *! contractor.  F  H  Tattenham;   12  out-  I'tjong  ,    ^^„,^    -^        , 

Oakland     contractor,   Adam   Arras'     wonger,     Santa     Cruz:     contractor,  ; water.  Uets;  8  switches;  8  plugs;  service.  g-^g    9^01  E  14th  St ;  owner,  Logan    39,925   lbs.   steel,   86,935   lbs.   class  A, 

&  Son    116  New  Montgomery  St.      !     Sunllte  Homes,   446   Emerson   St      i^ !     2018    Taraval  St  between  33rd  and:  contractor.    Paramount   Elec-    $38  engr,.  $38  mechanic  .terms  net 

DWELLINGS    two   l-story   fr.   $4000 'ALTER  residence,  $400;  223  Mariposa  OAKLAND  34th  Aves;  owner.  Drury;  contractor.  '  ^^^f^j^t^^^.  alteraUons.  .      (2)     AUis  Chalmers  Mfg.   Co.,   Mil- 

«iirh      W    Victoria    179,    204    South        Ave ;    owner,   E   and    A    Newlands. 7—     -~  :  Ace    Elec    Const    Co ;    17    outlets ;    3       ,-'.„„      c^g^    shaf ter    Ave ;     owner,  :  waukee.    Wis. ;     $72,000,    West    AJUs, 

^d'olph-  owner.  Atlas  Realty  Co;  !     223  Mariposa  Ave.  6128  Rockridge;  owner  and  dealer, , ^^4^^.^^^^     j^     ,  aervice.  p^k-  contractor,  Claremont  Elec-    Wis.;    3*0    days;    $175    increase   and 

^trac^C;      Pacific     Coast     Constr  !  REPAIR    r^idence,    |650;    1211    Col-  J  P  Lavezzl:  10  fixtures;  2  gas  outlete^  '      2019     410  Bayshore;  owner,  A  Dal-    STlOfSurS.  !  decrease .    117,000   lbs.;   $38   engr..   $32 

contractor,     i-acu.c     k.  a    M    Augusta:        823    Webster    St;    owner.    Chinese , ^^^^ .   ^.^^^^ractor.    Manning   &    Whit- j%*L\iJ  ^^E  14th  St  50  B  96th  Ave;    mechanic,  terms  net 

J_      "_      '     '  "  _  1    .        .„    .     _      owner  and  contractor.  Foster  ft  Kleis- 1      t3)     Newport     News     Shipbuilding 

erson    St.  '         ■       —   ---  —  _    .       .^  ^ 


Co,  1500  Judah  St 

DWiELLINGS.  three,  l-story  fr.  $6.- 
500  each;  N  25th  St  25,  50  West 
Fountain;  N  25th  St  W  Comer 
Fountain ;  owner  and  builder,  Wm 
Peetistra.  3870  24th  St. 

CONSTRUCT  open  hallway  leadmg 
to  Xire  escapes  in  apts.  $2200;  2321- 
2325  Sacramento  St;  owner,  Willis 
L  Johnson;  plans  by  builder;  con- 
tractor,  A   Juhlin,   3044   FUlmore. 

NEON  sign  for  tavern,  $875;  2239 
Clement  St;  owner,  Mr  Pastene; 
contractor,  Brumfleld  Elec  Sign  Co, 
965   Folsom   St 

REMODEL    store    front     and     build  | 
new    concrete    plera    and    footings,  | 


lege    Ave;    owner,    - — „ ■      —     -rx  tmr  *  ^ — «>  >   •   — - — 

contractor,  P  J  Merideth,  530  Em- !  Baptist   Church;    dealer,   D  Watson ;; ^^^j. .   g  plugs;  service.  owner  «»»«  v.w"»»«- . 

4  water  fixtures.  «      ,.  ,      '     2020     SW  comer  3rd  and  Hudson ;  .         outlets    switches ;  fixtures.  '  &  Dry  Dock  Co.,  New  Port  News,  Va., 

2370   103rd   Ave;    owner,    Bartholo- i^^^^^.    Le^jg  construction  Co;   con- r'^^-^g,     mE  14th  St  175  W  19th  Ave ;!  $74,400,    Newport    News.    360    days; 


RESIDENCE,  one -story,  $2000:  2450 
Bayshore ;  owner  and  builder,  Al- 
bert Degey :  architect,  Wm  Hem- 
pel,  514  Bryant  St. 


ALAMEDA 


1  CREAMERY,  $45,000;  1510  Webster 
St ;  owner,  Alameda  Dairy  Co,  1500 
Webster  St ;  builder.  Fox  Bros,  1478 
University  Ave,  Berkeley:  plans  by 
H    M    CNeil    Engineering    Co,    610 


mew:  dealer,  T  Lynch;  5  fixtures;  2  j  tractor.  Manning  ft  Whltaker;  'owner  and  contractor,  Foster  ft  Klels-  >/o     mctease    and    decrease;     100,000 


gas  outlets. 

3408    Webster    St ;    owner,    P    Wil-  '  contractor.   Brumfleld  Electric   Sign ; 
llams ;  dealer.  T  Lynch ;  7  fixtures ;  4  !  ^^^ 
gas  outlets.  ;     2022    2040%  Sutter ;  owner.  Bennett ; 

2600     Truman     Ave ;     owner.     Van   contractor,  Byington  Electric ;  18  out- 
NesB ;  dealer,  J  Fazio ;  5  fixtures ;  3  _  j^^^ .  g  switches ;  1  plug ;  service, 
gas   ouUets. .     ;     2023    1615A 


2021    2239  Clement ;  owrner.  Pastene;  !  .-  co    3  outlets    1  switch ;  3  fixtures,  j  lbs. ;    teilms   net, 

.         ...,.«,-.._.-   o._.,  .      sj,   Hth  St  75  W  15th  Ave;i  Sched.  2 

owner  and  contractor.  Foster  &  Klels-  ;      (1)     Woodward         Govemor        Co. 
rSo:TouUets?3  fixtures.  :  Rock-ford.    111.,    and    Pelton    Water 

37433  433  19th  St  •  owner.  Dr  O'Neil ;  Wheel  Co..  San  Francisco,  submitted 
contractor  Spott  Electrical ;  1  out-  same  bids  on  this  schedule— $14.713 ; 
contractor,    opu  inockford,    IIL.   360  days;    13,500   lbs.; 


_     _,  .  Post  St ;  owner,  1  T  O ;  1  ..^ .  ,  awitch 

2219     106th     Ave;     owner.    D    t)nn    ^.qjj^j^^,^_qj.    Byington  Electric;  4  out- T','-^.     g^  14th  and  Franklin;  own-    $36  engrl. ,  $27  mechanic;  terms  net 
Corp;   dealer,   J  Fazio;   5  fixtures;   4   j^^^.  ^  switches ;   2  plugs.  '  er  Financial  Center  Bldg ;  contractor.;      t2)     J<unes    Leffel    &    Co..    Spring- 

2024    1527 1,^  Geary  St;  owner. I  }ci[iifomla  Electric;  outlets  ;  switches;  j  field.     Oihio,    $15,085.     Rockford.     111.; 


gas  outlets 

2606     Tru_  ,   ^  ,    „ 

Ness;  dealer,  j  J  Fazio;  5  fixtures:  3   j^^^.  ggrvice 


2606     Truman  _Ave;     o^e^,^  Van  .p^jj^^^^j^^jj.  gy^^jg^on  Electric;  10  out- [^^"J^y^^t^pYugay^  '460   days*.    13,500  lbs. ;    $35    engr.;    $27 


37435 


3265  16th  St;  owner.  A  W  Cordes ;  ,  ^  jj^ITION,    $1000:    1919A    Chestnut    «»»  °"Vf,       a    -.    o«,«<.r   t  M  Barter- '     2025  548  Precita;  owner.  W  B  Dean ;    gotUe  Supply;  contractor,  California 
plans   by   owner,   116   Merced  Ave;;      g^     owner.    Frank    H    Yale,    Glen- 1      «♦*  ^.Uas  Ave.  owner  J  M  Barter    ^^^^  Eureka   Electric;    altera 

contractor.  E  O  Risu,  2636  16th  Ave.        ^.ood.   Calif:   builder.   Wm  Spivock  ^^al^'*'   ^m    O  Toole,    24   water   fix     ^^^^^ 


BLDGS.  7  2-8tory.  for  veterans 
housing.  $140,000;  W  19th  Ave  and 
Holloway.    State    College    campus 


AT  TTTRATTOT^*?    «7fto •    TW7  <;phillpr •  ,  *^"r«8.  ^  .    '     2026     1101   Pine   St;   owner.  Plllan; 

ALTERATIONS,   $700.    1537  Schiller,        ^^  ^^^^  ^^^.   ^^^^    Drumond ;  Contractor.   Eureka   Electric;    4    out- 

i  dealer,    Wm  O'Toole ;    20   water   fix-    ^^^^ .  ^  g.,^.itche8 ;  2  plugs ;  service 

'  tures. 


o\vner  and  builder,  T  B  McCullum,  i 
1620  Paru. 


230  Castro ;  owner,  Bay  City  i  mechanic  ,   terms  net 

""'  Sched.  3 

Electric-  motore.  i      tl>     Elliot      Co..      Rldgeway.      Pa., 

37436  2306 90th  Ave ;  owner.  Pierce ;  $59,377.  Ridgeway;  360  days;  88.000 
contractor,  Clifford  Electric  Co;  out-  ,  lbs. ;  $136  increase  and  decrease;  $30 
lets-  switches;  fixtures;  plugs.  engr.,   $;45  mechanic;    terms   net 

37*437      1844    9th  Ave;    owner,    Mc- ,      (.2)     AWis-Chalmers  Mfg.   Co.,   $61, 


owner     S    F    State    College;    plans    T\xxTjpr  j  irin  n.qtnrv  fl-rnom>    S4000 -  ;  ^*'^*"-  ^    ^     J  »  1.  *"^'     ^^^   aacramenio;   uwuo*,  tuiu- 

Sy  FPlA;   contractor,  same.  901-4    ^Y2f^Y£msStTo^lr7^\i^^^^  ^^^    ^'^    V7i^*:J    Goodrich;    derman;  contractor.  Weber-Conroy;  4  irrfc'coV  outlets;  switches;  fixtures ;:  crease     and     decrease;     90.000     lbs.; 

Phelan  Bldg.  _      «„„^        E  Servente,  2617  Lincoln  Ave. 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  In- 
vited for  the  following  work  on  a 
Building  to  be  constructed  on  the 
Cyclotron  Area  of  the  Berkeley  Cam- 
pus, University  of  California,  Berke- 
ley. California:  (1)  General  Construc- 
tion; (2)  Electrical  Work.  A  deposit 
of  $20.00  Is  required  for  each  aet  of 
plans  and  specifications  issued.  No 
bids  will  be  received  after  2 :00  p.m. 
Friday.  May  17,  1946.  Plans,  specifica- 
tions and  Information  available  at 
C  a  8  h  I  e  r's  Office,  Administration 
Building,  Unlveralty  of  California, 
Berkeley,  beginning  Friday  May  S, 
1946.^The  right  to  reject  any  and  all 
bids  is  reserved.  This  project  bam 
been  given  an  M-M  Priority  Rating, 
WPB  542.  Serial  Number  XSSS644 
by  the  War  Production  Board.  The 
Owner  has  available  for  this  job  all 
structural  steel,  most  lumber  re- 
quired, and  some  miscellaneoua  mate- 
rials. 

THE   REGENTS    OF    THE 

UNIVERSITY  OF  CALIFORNIA 
(Dally  Pacific  Builder) 
(May  2-3-6-7-8-9-10,  1946> 


Classified  Advertising 


HELP  WANTED 


BUILDING  CONSTR  BUPT.  Reply 
ORdway    3600.  (tf) 


2027     222  Sacramento;   owner.  Un- |Q,j,ggory;    contractor,    Clifford    Elec- '200.    Weot-Allis;    360   days;    $175  in- 

aerman ;  contractor,  Weber-Conroy ;  4  ! trie  Co-   outlets;  switches;  fixtures ;:  crease     and     decrease;     90.000     lbs.; 

dealer,  J  Smith ;  1  fixture.  outlets.  '■  niues  '  *•**  engr,,  $32  mechanic ;   terras  net 

DWELLINGb;   two   l-story   fr,   $6000  '     f-.TERATmNs' $5w"7523?rfayette  J     3131    Adeline   St;    owner,   Gardner;,     ^fXiS     3774  24th   St;   owner,   J   B  H  1  »*  jl^iag    s  13th  St  150  W  Clay ;  owner,  |      (Z)     General   Electric   Co..   Denver. 
each^  5th  Ave  100.  125  N  Pacheco  ,  "^gt-  owner  and  builder    O  E  Black  i  de»»«''  ^  ^eal ;  2  fixtures^  Radiator    Shop ;    contractor.    Weber-   Q^and  Rapids  Furniture  Co ;  contrac-    $62.565 ;  ihipping  point  510  days ;  $91.- 

^!  owner  and  builder.  Jos  Warda.        fsaaTTfayettt  St  i      1«0  101st  Ave :  owner.  Home  Roof-    ^onroy;  3  outlets.  Uo?  Matson  Electrical;   fixtures;   al-    000  lbs.;  $140  increa^^e  and  decrease; 

1475  45th  Ave;  plans  by  B  K  Dob-  |  ALTERATIONS    K900     1306-08  Mor-  ! '"«  ^°'  <*!f^f'''  ^  ^reitas;  18  fixtures.    2029    84  Vasquez ;  owner,  ;  con-  .  derations.  I  $^0  engr,.  $25  mechanic;  terms  net 

kowllz.  425  Monterey   Blvd.     _         j     ^on    St;    owner,    Marie    Nott.    1308  I  ^2  f^S  out  ete  ,  tractor   Associated  Elec  &  Mech  Co ;  i     37439     25th  and  Grove  Sts;  owner  •  

Morton     qt-     builder     Samuel    Lee         ^^^^    Estates     Dr,     owner,    jnyers,    alterations.  1st     Mark's     Hall;     contractor.     Spott   5/g/4g  •     •     43 

™^°4?w„!!^„?.""  ,!r    ^^"'"^^    ^^'1  dealer.  WMacMillan;    12  fixtures;   3       2030     2400  Lombard;  owner.  Castle  |  Electrical ;    1    outlet;    1    switch;   sign.    b,ds  OII»ENED 

gas  outlets.  ^       Club;    contractor.   Associated  Elec   &j      37440     83rd    Ave    and    E    14th    St;,     SAN  FRANCISCO — Following  sub- 

2004    MacArthur;     owner.    Steves;   jjech  Co;  1  plug.  ! owner.  Shoe  String  Cafe;  contractor,   mitied  blida  to  the  State  Division  of 

dealer.  Frinzel;  1  fixture;  4  gas  out-  i     2031  1942  Ocean  Ave;  owner.  Glenn-  •  Haynes  Electric;  plugs;  alterations.       Highways,  J.  H.  Skeggs,  district  en- 

leta.  Ell;    contratcor.   Beraal   Electric  Co;  j     37441    2155  47th  Ave ;  owner,  Huber ;    ginger    jjqoi   van   Ness   Avenue.   San 

,      3620  Coolidge  Ave;  owner.  OHara;    1  pjug.  I  contractor.  Haynes  Electric;  outleU;    Franciscb,  for  rental  of  one  or  more 

GARAGE.    $1000;    Wendall    Dr,    San  |  f ^f^lfj;  ^  Brunno;  4  futures;   3  gas       2032    7_Wllliar;  owner,  Wade;  con- j  glitches -^fixtures ;  plugs;  alterations,   pneu^j^^lo-tired  dump  tmcks  of  not 


3006   Thompson   Ave. 


SANTA  CLARA  COUNTY 


DWELLING,  l-story  frame.  $5000; 
W  Wetmore  114.6  S  Clay  St;  own- 
er. Eugene  N  Fritz;  architect  J 
L  Con  rich.  593   Market  St. 

DWELLNG,  l-story  frame,  $5500;  B 
46th  Ave  25  N  Pacheco ;  owner  and 
builder.  Ernest  A  Fessler.  1531  Oc- 
tavia  St 

REPLACE    wood    sill   with    concrete  .      Tomas    Tract ;   owner   and   builder, 
foundation  and  concrete  floor  area  |      ^  yf^  Wickner,  permises. 
in    residence.    $750;    1021    Shotweir  GARAGE,  $1000;  109  Foss  Ave;  own- 
St;  owner.  Mrs  B  E  Kerrigan.  i      er    and    builder,    John    M    Sanchez. 

DWELLINGS,   two   l-story   fr,   $6500  !      premises.  ! 

each ;  E  47lh  Ave  250.  275  S  Tara-  :  LATH  HOUSE,  $1000 ;  Los  Gates  Rd,  ' 
val  St;   owner  and  builder.  Straw-        3,^1   Jose:   owner  and   builder.   El-  j 
ther  Co,   Inc.   198  Oak  Ave.   South  j     jjott  Nurserj-,  premises. 
San    Francisco;    architect    Samuel  j  COMMERCIAL    GARAGE,    $7500: 
Postil,  3075  (Jeneva  Ave.  1      state    St.    Los    Altos;    owner    and 

ALTER  interior  partitions  on  1st  and  J      builder,  H  B  Sutton.  Route  2,  Box 
2nd  floors  of  office  and  bank  bldg,  ■      137,  ix>s   Altos 


MAN,  CLERK,  for  pricing  blllii, 
checking  accounts  payable,  waiting 
on  cuatomera:  electrical  bustoess. 
Phone  TEmplebar  5460. 

(May  7.  13) 

POSITION  WANTED 


!  outlets.  tractor.  Bemal  Electric ;  aervice 

2200    Wood    St;    owner,     Pastena;    2033      687    Market    St;    owner.    Sten; 
dealer.  F  L  Morrill;  2  gas  outlets. 


Furnace  Penaits 


OAKLAND 


_ ^^  9740  Castlewood  Dr;  owner.  Perry;    Carlson;  contractor,  Strom  &  Smith; 

$25~66o7o~wi;rrA^erican  Trust  Co ;  j  DW^LLING.''$S^     N  side  Hamline  ' dealer.  Atlas  Htg  &  Vent  Co;  floor.    ^2  outlets;  11  switches;  W  plugs. 

architect  W   W  Harper,   681  Mar- I      gt,    San    Jose;    owner  and    builder  '     1075  Market;   owner.   .  dealer,,     2038-42    Various  locations  and  own-         . 

ket;    contractor,    Haas    Constr   Co.  j      M    Cariotta.    105    Hamline   St,    San    East   Bay  Sheet  Metal  Works;   cen-    era;     contractor.    Neon    Maintenance  1  Electrical ;  outl^ 


37442     3827  San  Juan ;  owner.  Tay-    jess  than  4  c.y.  level  capacity  for  ap- 
lor;  contractor,  Haynes  Electric;  out-    proximately  800  hours  of  work  each, 
contractor,    Frank    F    Groodman ;     16  '  lets ;  alterations.  lor  use  itn   Marin,  Napa  and  Sonoma 

'outlets;  6  switches;  2  plugs;  service.  {      37443     883   28th   St;    owner.    Blake-    counties; 

2034  498  Golden  Gate  Ave;  owner.  |  ney ;  contractor,  Haynes  Electric  Co;        j^y    jjioore,    $3.65    per    hour;    $4.32 
Associated  Station  ;  contractor,  Frank  |  outlets ;  alterations. 

;  F  Goodman ;  11  outlets.  37444    2800  Park  Blvd ;  owner.  Close 

2035  1458  Bush :  owner.  M  Zolezzl ;  |  &  Lewis ;  contractor,  Haynes  Electric ; 
'  contractor,    Edison    Elec   Const    Co ;    outlets ;  switches ;  fixtures ;  plugs. 

service;  motors.  |      37445     923   Frankim  St;   owner.   La 

i     2086-87     2284-88  22nd   Ave;    owner.  !  Tortilla  Restaurant ;  contractor.  Spott 

Electrical;    sign. 
37446     16th   and  Jefferson;   owner. 


overtlmei 

J.  W.  Bomar,  $3.50;  $4.10. 
'      Morett)    A.    Respmi.    $8.5;    $4.17. 


328  Merchants  Elxchange  Bldg. 


OAKLANP 


Jose. 


tral  furnac^ 
1412  Klrkham  St;   o-wner. 


'Corp;  sign. 


5/8/46  4  3 

KNIGSITS     landing,     Yolo     Co., 

^^  _  _  Calif.— Utntll   May   20,  8   P.    M..   bids 

City    CoriiTc"  CoT    conVnJctor.  '  Spott  1  ^'"^  *>«  received  by  the  Grafton  Ble- 
iTOtriwi™  outlets.  mentary  School  District.  Mildred  Har- 

$7447     3110  Adeline  St ;  owner  and    ^^  ^lerk.  Knights  Landing,  for  lease 


SUPT.  HOUSING  DETVELOPMENT 
OR  GEN'L  CONSTRUCTION.  Contra 
Costa  County.  22  yrs.  experience  as 
field  engineer  and  supt  Hold  C^lif. 
Surveyor's  License,  also  "A"  Con- 
tractor'a  License,  wil!  contact  on  fea 
asis  VETERANS'  GROUPS  PLEASE 
NOTE.  Reply  Box  66,  c/o  Daily  Pa- 
cific Builder.  5/6-7-S-9-10/46 

ESTIMATOR,  GENERAL  CONTR., 

thoroughly     exper.     and     competent 

ESxcellent    local   references,    and    rea- 

on  4or  change     Reply   Box   429   c/^ 

)ally  Pacific  Builder. 

(4/29-30.   6/1/46) 


2043     656  Sutter  St ;  owner.  ;  j  contractor.  Spott  Electrical ;  outlets ;  I  Purcha»«  of  one  school  bus  with  ca- 


:  DWELLING.  $9900;  Lot  33,  Mt^View  ,  ^^-^'^  -^^'-^y --j^^^"^-^^^^  ~Ete"Ho'kl^    "ft    'Oiavii ;  1 8^»^tche8Tfli^^^^^^    pllugV;  al'teratlOTs!  '  P*«*yy  of  «>  ■ch'X'l  pa««engera 


ALTER  apts.  $2000;  107-9  4l8t  St; 
owner.  C  C  Holtum;  contractor.  I 
A  Farringer.  3030  Modesto  Ave. 


nwTi?T%li}^  £wllft*"^!^t^m^-irM!fir   '  *^*Tw?^36th  Avenue ;  owner.  Holland ;  i     2044-57    Various  locations  and  own-  j  -w 
S^d  Ind\2Sdei^:~w^e!^^d    1^^  ^y  ^'^'  ^^^^  ^°'»^«=  .*"=  contractor.  Apex  Electric;  signs, 

builder.   Marie  DeGennard,  91  Ben  * 

nlngton  St,  San  Francisco  10. 


4  $ 


OAKLAND 


central. 
2604  Mountain  Blvd:  owner,  L  Gil 

ALTER.  $500;  930  E  14th  St  ;"ov;ner    DWELUNg'.  $756oVLot' iBalYy  Ave,    ^^'  f'^^'''  California  Furnace  Co 
and  contractor,  John  M  Hoffmann,       Cari  Villa  Tract;  owner  and  build- ,"<?Sl,J^t^„    a„^.    own.»r    T   Con- 1 
P'"""^^**  •     er.  Wm  E  Dond  Co.  4500  El  Camino  I  J2«3    D^^ota  ^^^^^^^     g,^.  ,  ^^ .  ^^^ractor,  Enterprise  Electric ; 


37380 


Engineeriiig  SectieD 


PART  TIME  WORK  WANTED. 
Structural  designmg,  detailing;  plant 
layouts:  estimates.  Large  and  small 
Jobs.  Registered  anctoeers.  Reply 
Box  57,  c/o  Daily  Pacific  Builder. 

(May  6-13) 

GRADUATE  CIVIL  nVONEER 
wants  work  with  general  contractor 
or  private  concern ;  9  yrs.  miac  engr. 
and  constr.  ezx>.  Available  Jiuia  1. 
Raply  Box  58  c/o  Z>ally  Flaolfl* 
Builder,  or  phone  RA  SMS  eventns*. 

(Kay  7-8-9) 


FOR  SALE 


2216  83rd   Ave:    owner.   Col 

^^       ,,  „,   .^^    ,_r^,,Tj,    *  -41     •miBf    ti.;i    f  :jiTTii¥in  ■        _  .  , .         m         ■-•.>. ^m-      in , 

ADDITION.    $1100;    894    35th    Street;!      Real,  Los  Altos.  .        .        „^,  ranee 

?^for  ^j^e4    B^ln^^^J^i    ^fjM '^^^^'^^^  ^**  =  ^^  *,?;,  ^  ^"^^  i  "^7    AMa ;    owner,    Muir;    dealer,!     37^90    2  Sonia  Ave;  owner.  Walput 
owsi;^t    ^  •    "^®    ^"1      '^''^r     °TotS^!;*^c,^e"***T     ^    ^!j  Lager;  floor.  : ConstrucUon ;  contractor.  Manning  A 

DWTET  I  mr     1  o*«„    A  ,^^  Jamison.  42  N  2nd  St,  San  Jose.         t     J^Jk  aiid  E  14th  St ;  owner.  Math-   Whltaker;  service. 

isf^  ?^  n^I^   tT^'S-    *^^    1^^^^^^^^'  *^^=  ^*  ^^'^  37391      5667     Harbord     Dr;     owner. 

i^K^        •  °^^^^'  J  Jackson.  134        mont;     owner    and    builder.    A    R   !^*'    ,  'Lapham      Construction        contractor 

l^uLSl^l^''''''  ^'^^^^^^•'r.^^r^^^^ir^f'^'^^^%  i     mT* 81st    Ave;     owner,    Castana; 'Manning  &  Whltaker;  furnace  hook- 

D^'L^lNS'^l.ftU  8-room.  $13,000;  ' ''^-?r'^''P-l-'!*^-.'"i-t?^if  "^""^^  I  dealer.  CaUfomia  Furnace  Co;   cen-  ^up. 


MACWMERY  AND 
EQUIPNSlfT 


5/8/46 

BID   SPOSTPOMEO 


42 


5/8/46 

'BIDS  Of>CNED 

'      COLUMBIA     BASIN    PROJECT. 

'  Wa^ingcon. — The   following   submit- 
ted bids  to  the  office  of  the  Bureau  1 
of    Reclamation,    Denver.    Colo.,    for ' 

'  fumiahioig  and   delivering  f .o.b.   cars  i 
at   the   shipping   point   or   f.o.b.    cars  1  _ 

at  Odair.  Wash.,  at  the  option  of  the      mc»«»    m.    nrrfr^rii  ■  iriMa  si 

.  bidder,   one   steel   work   barge,   with-      HCW    ft    KtXAJnulTnjnED 
out   revolvmg  crane  and  base  frame,  j  DIMENSION    LUMBER 

three  dnitm  hoists  and  controls,  ma-  |  TIMRPIRfl. 
neuvering  hnes,  swivel  fair  iMida,  '  ^  ^^^^^ 
sheavea.     wiadow     glass,     msulating 


»7    Thomhill    Dr;    owner.    Saxton 

Bird,     premises ;     contractor,     J     E 

Carlson,    3190   Texas   St. 
DWELLING.    2-8tory    5-room.    $6500; 

3367     Madera     Ave;     owner,     Scott 

Chandler.     1307     Harrison     Street 

contractor.    Langbehn   A   Chandler' 
DWELLINGS,    two    2-8tory    5-room' 

$6600  each;  3379-3385  Madera  Ave; 

owner,   Marie   Chandler,    1807  Har- 
rison   St ;    contractor,    Langbehn    & 

Chandler. 
REPAIR    fire    damage,     $1SOO;     4348  ,„ 

Park  Blvd ;  owner,  Harry  E  Evans  j  DWELLING 

preiftises ;    contractor,   Beckett   and 

Federighl,    1441    Franklin    St 
DWELLING,     l-story     6- room,    $10,- 

000;   6514   Colton   Blvd;   owner  and 

builder.     Lothar     C     Maurer,     2556 

Rampart  St;  plans  by  owner. 
MOVE  bldg.  $600;  7402  Rudsdale  St; 

owner.    J    L    Tancredy.    1181    76th 

Ave;     contractor,     John     Mllitello, 

56SS  Fremont  St. 
STORE,     l-story,    $2,000;     9628    East 

14th  St;  owner.  Art  Schiffman.  5001 
Congress     Ave;     contractor.     H    L 
Risdon  ft  Son.  9977  Majestic  Ave. 


mont :    owner    and    builder. 


R 


I  tral   furnace. 


37392     1360  82nd  Ave;  owner.  Rich-  |  ^ y 


\JTi.rTi   c    «..^rr   Zy  T»Z^  ^o^^vou    maintenance    of    spillway    bucket    at 
y  the  U.  S.  Bureau  of  ReclamaUon,    or»nrt   o^,.i«*  n»^    r-^.T.-.hi.    r.-i« 


Grand   Cbulee  Dam.   Columbia  Basin 


pipe,   millworit.  and  ntbrr  b<j{14fav 
material.    SALE  PRICES. 
nocks  of  *i)ard  to  ^t"  lUant. 

Wire,  write,  o^  *plKnie 

TLEVFLAND  WRECKING   Ca 

2»00  Third  St.  VAleacia  4t77 


Jamison,  42  N  2nd  St  San  Jose.             766  Walker  Ave;   owner,  Furnace;    ard    B    Harper;     contractor,     special !  P«nye'--Colo-.   "°j*"  ,?P*9    ^^-    "*7    Project  Washington ;  Spec.  1278 : 
DWELLING,  $7500;  Lot  45^  N  Clare-  j^^^^    California  Furnace  Co;   cen-  .owner;  5  outTeti;  2  switches;  5  fix-  . 'or  fumii^g  and  deUvering  electri-        American  Brid^Co.  Denver.  Cok).. _^ 

mont;     owner    and     builder.     A     R  i  tral  furnace.  *"««:  12  plugs.  *  rtH/^^^;,.^.^^"  ^"^J^^^^  ??*°*    *»'«^;    »hip    120    days;    691.000   Iba ;        SHOVEL  ATTACHMENT  for  Model 

r^i?^T*TT,:ro^  Sis'*  f  ♦^  J^,  i     23W     Church;      owner.     Buckhow;       S7aw      1009   7th    St ;    owner,    W  T . "d/or  to.b.   ca«  at  Cody  «d  G^^  700  B.   P  A  H.   1^-yd.   CRANE.  Yn- 

D WELLING.  $7300;  Lot  46.  N  Clare- I ^^j^^   Calttomia  Furnace  Co;  floor.   Butler ;    contractor,    T    C    Moody;    1  M^d.     Wyo..     for     Heart     Mountain]      —     -  *    -  _        .     I        .  .     ^  ^         **-"  "^ 

mont:     owner    and    builder.    A    R  —  ..         -  —1..-  >    -_j    ,,__.._  ^        .    . 


Jamison.  42  N  2nd  St.  San  Jose. 
6ACRAMENTO 


WashiagtMi    Iron    Works.    Seattle,  <  rludee    boom,    dippcrstick    and    1-yd. 


^^^^    ^^ „^vw.,    -     - .,  .    -  '***■     Heart  ^^^^         ^^^    ^^^^     „„..«.     o«»vi.^     i,u  V7>^uj     uj 

6707' E   mh"st;    owner,  Fei^geeon  ; 'outlet ;' 2'8^tch^V  I'fixture;  I'mo- |  "witchy^ard   Md    Gwland    substaUon.  !  WMh!l"5M86;  ihi^  Uo"k7^:  75o',oi»  j  bucket.    G<^  "^S^UmT  ^Mloo^hTy 
dealer.  Calif oraia  Furnace  Co;  floor.  ,tor  I     m         k™^^         ^l^^^.   .  ^^^  ■  f-oTs«ittle;  terms  nVt  I  priced.  Reply  McGuire  A 

— 1     37394     1619  5th   St;   ou-ner.   Duggel        No     chai«e     for     specif ictaions    to ;     Anthony   M.   Meyerstein,   Br«.klyn, 

'A  Patteraon;  contractor.  T  C  Moody;    pr^Pecveh,ddera;    to   others,   $1.50    n.  Y..  $84,860;  shi^  UO^ys ;  TSO^W 


ConqrfetioD 


not   returnable. 


SERVICE      STATION.      $7500:      3701 

Franklin   Blvd ;  owner  and  builder,  _ 

Thor  Jmsen,  2900  Srd  Ave.  ]  - 

(5-room,   frame,  stucco,;  SAN  FRANCISCO  COUNTY 

wood     3hlngle>.     $5000;     5056     13th  j 

Ave :   owner,    Andrews  ;    contractor,  i  Recorded 

C  C  Ruby,  3350  Freeport  Blvd.  I 

DWELLING    (3-room.  frame,   stucco,  j      Lyons-Magnus,  Inc.  to  H  E  Rahl- 

compositlon   roof).  $2000:   1954  54th  ' 

St;  owner.  James  Lovin.  1336  54th 

St;    contractor,   Joe   Gabrielli.   SS62 

Jt  St. 
ALTERATIONS,  $1000 ;  1748  40th  St ; 


1  plug.  , 

I     37396    5518  E  17th  St ;  owner.  John  — 

j  Dryer ;  contractor.   L  R  Wallace  Jr ;    5/8/46 

,2  switches;  5  fixtures.  tOW  BIDDERS 

37396      4690    Tompkins    Bt ;    owner.  |      COLUMBIA      BASIN 

Beulah  Rest  Home;  contractor.  Flag-  |  Washington.—    Follo^-ing    submitted    tenns  net 

Accepted   ler    Electric ;    feeder    wires    to    rear    low  bids  to  the  U.  S.  Bureau  of  Rev-  1     Commerdal  Iron  Works,  Portland. 
May  6.  1946— SE  leth  and  Alabama.      •  cottages.  |  lamation.   Denver.  Colo.,   under  Spec.  I  Ore.,  ^8]w3  64;  ship  120  days;  720,000 


Anthony   M.   Meyerstein,   Brooklyn,  1  6aih  Ave..  Oakland.  TRlnidad  7ff7& 

to  May  6.  1*46 


f.o.b.   Long    Island    City;    terms 
net 

•  •   43  I      Berkeley     Steel     Construction     Co., 

Berkeley,     Calif..     $96.760 :     ship     120 

PROJECT,    days;    790.000    lbs.;    Lo.b.    Berkeley; 


mann  Co.. 


ALAMEDA  COUNTY 


37397  2243  42nd  Ave;  owner.  C  W 
..May  6,  1946  Wood;  contractor,  Scott-Buttner  Co; 

outlets ;  switches  ;  plugs. 

37398  25th   and  Telegraph;    o^-ner. 


1266    for    f umishmg    and    delivering    lbs.  estimated ;  f.o.b.  Portland ;  terms 

f.o.b.   cars  at   the   shipping    point    or    net. 

f.o.b.    cars  at    Odair,    Wash.,    at    the  1  | 


option  of  the  bidder,  one  150,000-gal- 


; Austin  Kelly;  contractor.  Scott-Butt-  1  Ion,   one   300,000-gfallon    and    one   60,- 


owner    and    builder.    L    McKinley,  I  Recorded 


iner  Electric;   outlets;  switches;   fix- 


premises. 
ALTERATIONS,    $3800;    2421    N   St; 
owner,  H  C  Davis;  contractor,  Chas 
Guth.  1516  27th  St 


May   7.   1946— LOT   122,    Broadmoor 
Park.    San    Leandro.     C   R   Hills 

to  whom  It  may  concern 

■-May  4.   1946 


Accepted  1  tures ;  plugs. 


37399  553  Lake  Park  Ave;  owner, 
Stauffer  System;  contractor,  Scott- 
Buttner  Blectric ;  connect  sign. 

S7400     SW   comer   12th    and   Clay 


600-gallon  welded  steel  water-storage 
tank  fabricated  complete  in  accord- 
ance with  the  specifications  and 
drawings,  and  delivered  knocked 
down  for  field  erectian  by  the  Gov- 
ernment for  the  waler  supply  system 


5/8/46       I  4  3 

BIDS  POSTPONED 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.- -Until  May  31,  2  P.  M.  (post- 
poned from  May  21),  blda  will  be  re- 
ceived by  the  U.  8.  Bureau  of  Rec- 
lamation. Cnatom  House,  Denver. 
Colo.,  under  Spec.  1287  for  fumiahtiig 


Appr.  100  tons  of  1^-lncfa  square 
REINFORCING  STEEIL  from  Gov- 
ernment Surplus  Stock  available  at 
our  yard.  Phone  San  Joae  Steel  Co.. 
Inc.   .COLUMBIA   4184. 

5/6-7-8-»-ie.U/4€ 

%-yd.  WILLIAMS  DXL  DRAG- 
LINE BUCKET,  practically  new.  L. 
T.  Vernon.  GArflald  8007. 

(May  8-6-7-6-9  1M6) 

FOR  RENT 


LUMBKR      HANDLING 
MBMT :      QABRfMRS,      BT A< 
TBUGKB.  C^  Itoe.  Paeme 
iSB  4-l«L 


i 


M 


i 


I 


'i',.   T'     -<.•' 


•°'"*^«r=  '■■ 


J-  -7,--'    .-X 


'"   .  '^''-i:>..''SS 


#S^f .-,  , 


PLANS  and 
Speculations 


Lodi:  Walter  H.  Wheeler,  engi- 
neer of  Minneapolis,  has  been  re- 
tained by  General  Mills,  Inc.  to 
dwign  a  series  of  buildings  for  a 
propoaed  cereal  plant  to  be  built 
nere.  A  six-story  reinforced  con- 
crete building  w  .  house  the  office 
and  main  plant.  A  large  ware- 
house and  a  train  shed  will  also 
be  built  for  storage  and  loading. 
B«Ch  warehouse  and  shed  will  be 
iMfit  of  stxuctaral  steel. 
oOo 

B«dw«od  aty:  County  Board  of 
SopetTisors  have  decided  the  five- 
acre  pl(^  on  Kentfield  road  off 
Woodaide  drive,  one  block  inside 
tiM  dty  limits,  will  be  the  site  of 
tke  new  juvenile  home.  The  dis- 
tiiet  attorney's  office  haa  bean  in- 
elnMlid  to  institute  proeeediBgi 
agaiiut  landowners  here.  Cost  of 
tile  building  is  unknown  until  plans, 
being  drawn  by  the  San  Mateo 
County  Board  of  Architects,  are 
tiniahed. 

oOo 


f:  The  chamber  of  com- 
■  coneluded  purchase  of 
at  Rawton  Switch,  three 
milee  eenlh  of  here,  and  plana  to 
aeil  tilMi  taaMi  in  tracla  to  industrial 
eoMene.  The  8ed  BMT  Molding 
Mill  has  ke«i^  one  site  and  will 
build  n  aefv  plant  soon.  Several 
e<her  fnna  are  reported  interested 
in  the  sitee. 

oOo 

PlatidMd:  Construction  of  a  new 
bridge  across  the  slough  on  Route 
No.  30  has  been  requested  of  the 
board   of   supervisors.     Estimated 

Clojl    UX     CllC    ^ailUclUIe     V   lil    IJC    <tc'>u'. 

112,000,  and  C.  C.  Stitt,  county 
surveyor,  haa  been  designated  to 
make  a  survey  of  the  propofiv-d 
project. 

oOo 
Tulare:  The  Tulare  Hbspital  Dis- 
trict Board  has  decided  to  meet 
weekly  from  now  on  in  order  to 
expedite  plans  and  legal  proceed- 
ings required  by  the  proposed  hos- 
pital. A  bond  issue  of  $480,000  is 
being  drafted,  and  a  five  to  six 
acre    site    being   selected. 

# 
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Highway  Consbroction  Program  Fails 
To  Meet  Expectations,  PBA  States 

SrsciAi.  F«oii  THE  Oailt  PACinc 

BmuH's  WASHINGTON  BUREAU 

A  total  of  $466,M0.0OO  worth  of  highway  conBt  ruction  work  was 

planned  or  in  progresa  aa  of  April  20,  bat  the  program  is  not  running 

ap  to  expectationa,  the  PoUie  Roads  Adaiinistration  has  annoaneed. 

Statea  and  their   political    sabdivisions   are   continuing    to   take 

advantage  of  federal  aid  offerings 
on  a  matched  dollar-for-doUar  ba- 
sis, but  uncertainties  in  the  labor, 
price  and  materials  fields  are  still 
resulting  in  high-margin  bids. 

The  general  tendency,  in  view  of 
the  high  bids,  is  to  hold  down  let- 
tings  to  some  extent. 

As  a  result,  public  highway  con- 
struction may  not  boom  this  sea- 
son. 

The  time  is  already  here  when 
contractors  should  be  moving  in 
on  the  large  road  building  Jobs, 
and  it  is  now  anybody's  guess  as 
to  how  much  of  the  contract  let- 
ting lag  will  be  picked  up  during 
the  summer  and  fall  months,  PBA 
officials  say. 

MateriaU  Plentiful 

So  far  as  supplies  are  concern- 
ed, the  door  is  wide  open  for  road 
*>MiMiT»g  *r>  rtrr*r0^A  nr\  n  hroaH 
scale,  sit.- '^  thit.  type  of  corstruc- 
tion  uses  N^ss  ti>an  one  ami  one- 
half  pel  cent  of  critical  Ci^sential 
i<;alc*rials  called  for  in  the  Vct- 
«'rans  Houf?ing  Program.  Most  road 
construction  can,  therefore,  be  giv- 
tm   immediate   approval. 

I     Congress   has    appropriated    $1,- 

'500,000,000  which  is  being  used  to 


The  cost  of  all  work  either  on 
the  planning  board  ready  for  bids 
or  underway  April  20  was  $iS6,- 
206,000.  Projects  numbered  3,593, 
covering  8,752  miles. 


MOTHER'S  DAY 


It  is  not  necessary  that  you 
spend  coin  in  the  Street  of  Ven- 
dors in  order  to  make  Her  hawj. 
-k    -k    a 

If  She  lives  at  a  distance  send 
ler  a  dozen  picture  postcards  show- 
ing the  scenes  you  pass  on  daily 
trips  to  and  from  work — aescribe 

it    if    * 

If  .She  is  near  go  in  and  sit  at 
Her  ki.ee  as  you  did  when  a  child, 
recounting  incidents  of  your  eariy 
memory — carrying  Her  back  to  the 
days  when  Dr«*ama  were  Young 
anu  Hopes  were  High. 
•     •     • 


supplement  state  funds  on  a  50-50  I  ,.Jf  '^""^i   uS^tidJln^tL 

family  automobile,  leave  thfc  auto- 
mobiio  ill  the  garage.  Call  a  taxi 
and  take  Her  to  uJimer.  Not  to  a 
atitf  shirt  bote!  or  swank  night 
club- -but  to  some  Bohemian  joint 
—you  ma*  he  p»iniiMpf..1  »/>  And 
thaLihaOi   'ittl   .^  \ 


basis  for  highway  construction. 

PR  A  figures  for  April  20,  the 
latest  data  issued,  give  the  follow- 
ing  picture   of   highway   construc- 

,  tion     planned     or    going     forward 

I  across  the  country: 


Patman  KD  Awaits 
Dedskm  on  OPA; 
Fight  Sabn&s 

The  Patman  bill — also  known  as 
the  veterans'  emergency  housing 
bill — continued  to  be  stymied  in 
committee  this  week. 

Senate  and  House  conferees  held 
another  meeting  last  week-end  but 
could  not  agree  upon  a  compro- 
mise measure  containing  features 
acceptable  to  both  House  and  Sen- 
ate. 

The  House  threw  out  of  the  bill 
a  proposal  1180,000,000  of  nM. 
dies  to  be  iiraed  to  stimolata  pvo. 
doction  of  building  materials  be- 
fore it  passed  its  version  of  the 
1  measure. 

The  Senate  restored  the  |600.- 
000,000  of  snbaidies  to  che  bill, 
and  passed  it  with  the  subsidies  in. 

It  is  reported  that  in  committee. 
Senate  conferees  were  willing  to 
compromise  to  the  extent  of  par- 
ing the  subsidies  down  to  |400,- 
000.000,  but  House  conferees  would 
jnot  g^  along  with  stieh  a  xrompro- 

Keports  are  .strong  here  that  the 

j  mat    r    may    soon    be    taken    out 

;  onto    the    House    floor   to    get   the 

j  present    feeling    of    House    merq- 

bers   on   the   subsidy   angle   of  the 

bill. 

I     The  Housing  rjxnediter,  who  has 

I  a  veterans  housing  program   call- 

j  ing   for   construction    of    2,700,000 

new    homes    by   the    end    of    1947, 

says  subsidies  are  "the  heart"  of 

the    bill.     President    Truman    has 

■declared   himself  in   favor  of   the 

subsidies  for  the  same  reasoi;. 

Without     subsidies,     ther^     mil 


Home  RephcoMBt 
Cost  Exceeds  Today's 
SelliBf  Prices 


Replacement  costs  on  homes  in 
276   American   cities   are    running  I     ^  V         ..       i 
well  over  selling  price,  according  «»*  '»•  national 
to  the  results  of  a  survey  by  the  eatate  rcsoirch  and 
National  AaMdation  of  Real  Es- 'to  the   present   housing   shortage, 
tate   boards   announced    over    the  according  to  Um  Natioaal  Assocla- 
weekend.  jtion  of  Real  lilaltBMMs. 

Sales  prices  have  advanced  50 !  Downs  said  that  wripta  bmm 
per  cent  since  1940  but  still  re- 1  measure  of  relief  is  granted  in 
main  eight  per  cent  below  repro-  residential  rents,  the  rental  hooa- 
duction  cost,  the  survey  disclosed.  ,ing  so  hmttf  aaaded  bv  returning 

Seeking  to  determine  the  spe-  ;war  veterans  partieulany,  will  dis- 
ufic  ^rpe  of  house  that  is  now  most  appear  from  the  market. 

hainc  sold  on  local  mar-  i  Two  MMtiaifiil  techniques  have 
t  the  country,  the  been  smplayid  by  bnsincis  and  la- 
study  ibowed  the  following  char- ;  bor  to  f oi«a  increases  in  other 
acteristies:  ;  price  and  wage  levels."  II>owns  dt- 

The  typical  house  now  moving  clared. 
on  the  market  is  a  one-  or  two-  |     *«The  first  is  the  refoalU  to  pro- 
story  detached  Imnms  of  five  rooms  idoat  coanHMT  goods,  •■■  tiM  oce- 
and  bath.    It  it  IS  years  old,  of  ;oad  is  to  iMkt. 
sturdy  construction,  on  a  lot  6,250       "Landlords    cannot    resort    to 
square  feet  in  size  and  in  a  well-  either  weapon  because  Of  the  po- 
maintained     neighborhood.      It     is  culiarities  of  the  rental  market, 
oak   floored,   has  a   basement,   ga- 1     "Their   only   escape  from   being 
rage,  central  heating.   It  is  bought 'frozen   into  a  permanently  deter- 
for.  occupancy  by  a  family  of  four  ;iorating  investment  is  tlhe  sale  of 
with  an  income  of  $3,000  and  its  their  property,"  Dowtis  asserted. 
Sidling  piicu  in  $7,000.    EstiiuattJ  j  Force  Home  Sales 

replacement  cost,  |7,600.  [     u^^^^    ^^^j    ^^gry    month    that 

In  SO  per  cent  of  the  cities  stu- 1 passes  sees  thousands  of!  them  do- 
died  It  was  found  the  selling  price  :j  j^g^  *w,  and  suth  action 
of  property  has  not  caught  up  to  .f^^ces  thouslnds  of  people  into 
or  passed  the  cost  of  replacement,  ij^^^^g  ov^-nership  at  a  time  when 
the  association  said.  , 'many  would  prefer  to  retit." 

Nationwide    reports    from    local  j     Commenting   on   r  i  s  i  In  g   costs, 
real  estate  boards  indicate  the  home  'n^^mc  ^AAaA- 
building  industry  has  capacity  suf- 


Frozen  Rents  StiO  Aggrayate  Housing 
Shorti^e,  Say  PmI  Estate  Boank 

9vum$'»  WASHINGTON  BUREAU 
SrsctAL  raoM  thk  Daily  P*ciru- 

The  low  level  of  reata  ia  rtlatiaa  to  rapidly  riaiag  pricos  tl 

io  newed  by  Jaaoo  C  Dowaa.  Jr..  real 
aa  a  ma|or  factor  coatribotlaff 


)f  the  holders  of  small  renul  prop- 
erties, and.  at  the  smm  time.  wooM 


ficient   to    meet   "fairly   soon"   the 


"It  is  a  matter  of  comrtion  know- 
acien.    tu    rnee.      x*uriy    soon       i-ne  |,g^j         ^j^^^    j^^,    ^^^g    j^^^g    ^jgen 

most  immediate  pressmg  demands  J  sharply   as    a  result   of   increases 
for  family  shelter,  the  association  I  j„    payrolls    and    service^,    and    in 

'general   expenditures  in  state  and 
city  improvements. 
I     "Even  greater  increase|s  have  re- 

,..ulU:il  in  material.-)  utunl  {r>»r  «vp««ir 


review  said. 


■#- 


xoanosQ, 

igroe  that 
roBtals  ia 


The    feeling    that 
groups  of  the  United 
reoent  any  increosss  in 
al    level    is    not    well 
Dowaa  dsolarod. 

''Moot  toMAto  would 
a  10  per  ooat  raise  in 
justified  and  fair  ami 

**To  continue  to  wmHStfm  tool 
•state  with  an  intaaMe  price  reg- 
ulation will  res«lt  in  irreparabl« 
harm  to  our  natioBal  hooainc  econ- 
omy at  a  time  when  a  well  bal- 
anosd  program  for  the  howiiiir 
Add  is  the  major  noed  of  our  aa- 
tion." 

# 

STRUCTURAL  ENGINEERS 
HAVE  INTERESTING  MEET 


UP  SCREEN  GOODS 


in/«a.« 


Failure  of  the  Tacoma  Narrows 
irridge  was  t]^  topic  of  a  talk  Tues- . 
day,  at  the  regiilar  meeting  of  the 
Structural  Engineers  association  of 
Northern  California,  by  Prof.  F. 
B.  Farquharson,  director  of  the  en- 
gineering experimental  station  and 
professor  of  civil  engineering  at 
the   University  of  Washington. 

Action  news  reels  of  the  falure 
were  shown,  and  the  engineering 
aspects  of  the  structure  dircussed. 

The  meeting  was  presided  over 
by  Mark  Falk,  director  of  the  local 
group,  and  many  prominent  gucslit 


'PlwlFlri 


i 
t 


PLANS  and 
Speculations 


Lodi:  Waiter  H.  Wheeler,  engi- 
neer of  Mmneapolia,  has  been  re- 
tAined  by  General  Mills,  Inc.  to 
design  a  aeries  of  buildings  for  a 
propoaed  cereal  plant  to  be  built 
here,  A  six-story  reinforced  con- 
crete bmldinf  will  house  the  office 
and  main  plant.  A  large  ware- 
house and  a  train  shed  will  also 
be  built  for  storage  and  loading. 
Both  warehouKe  knd  shed  will  be 
bnUt  of  itractnral  steel. 
oOo 

Bedwitod  Citj:  County  Board  of 
Supervisors  have  decided  the  five- 
acre  plot  on  Kentfield  road  off 
Woodiide  drive,  one  block  inside 
the  city  limits,  will  be  the  site  of 
the  new  juvenile  home.  The  dis- 
trict attorney's  office  has  been  in- 
structed to  institute  proceedings 
against  landowners  here.  Cost  of 
the  building  is  unknown  until  plans, 
being  drawn  by  tlie  San  Mateo 
Gooa^  Board  of  Architects,  are 
fiaiihed. 

oOo 

Red  Bluff:  The  chamber  of  com- 
merce luui  concluded  purchaae  of 
SSQ  acres  at  Rawson  Switch,  three 

milee  aouth  of  here,  and  plana  to 
sell  the  land  in  tracts  to  industrial 
concerns.  The  Red  Bluff  Molding 
Mil!  has  bought  one  site  and  will 
build  a  new  plant  soon.  Several 
other  fl:rm8  are  reported  interested 
in  the  sites. 

oOo 

Plainidid:  Construction  of  a  new 
bridge  across  the  slough  on  Route 
No.  30  has  been  leqiueited  of  the 
board  of  supervisors.  Estimated 
cost  of  the  structure  will  be  about 
$12,000,  and  C.  C.  Stitt,  county 
surveyor,  has  been  designated  to 
make  a  survey  of  the  proposed 
project. 

oOo 

Tulare:  The  Tulare  Hospital  Dis- 
trict Board  has  decided  to  meet 
wedd^  from  now  on  in  order  to 
expedite  plans  and  legal  proceed- 
ings required  by  the  proposed  hos- 
pital. A  bond  issue  of  $480,000  is 
being:  drafted,  and  a  five  to  six 
acre   site   being  selected. 

# 

ADD  TO  CRITICAL  LIST 
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Highway  Constrnction  Program  Fails 
To  Meet  Expectations,  PBA  States 


Building  board,  except  hard- 
board,  has  been  added  to  the  list 
of  critically  short  construction  ma- 
terials which  may  be  obtained  with 
housing  (HH)  priorities  for  the 
building  of  conventional  type 
houses,  CPA  announced  today. 

This  material  previously  had 
been  made  available  to  manufac- 
turen  of  prefabricated  houses  on 
HH  ratings. 

_— # 

KLUrrZNICK  AT  AlA 


Philip  M.  KlutzniCk,  Commis- 
sioner of  the  Federal  Public  Hous- 
ing Authority,  was  the  principal 
speaker  at  the  annual  dinner  of  the 

American    Institute    of    Architects 
May  9  at  Miami  Beach,  Fla.,  where 

the  orgaxiiiation  is  holding  a  three- 
day  convention. 


of  road.    Total  cost.  $197,949,000. 
Amount  of  federal  aid,  $97,739,000. 


CANCEL  STATE  EXAM 


Cancellation  of  the  civil  service 
examination  for  the  position  of 
Inspector  of  Contractors'  License 
Board,  has  been  announced  by  the 
State  Personnel  Board,  Sacra- 
mento. 

The  examination  was  scheduled 
for  May  23. 


SUMMERBELL  ROOF  ^aROCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprise  10930 


"^om  other  exchanges 
TWinoaks  3622 


The  cost  of  all  work  ^tfaer  on 
the  planning  board  ready  for  bids 
or  underway  April  20  was  $465,- 
206,000.  Projects  numbered  3,593, 
covering  8,752  miles. 


MOTHER'S  DAY 


SrsciAi.  ntoM  ns  Dah-t  Pacxvic 
BmtBEi's  WASHINGTON  BUREAU 

A  total  of  $4€6,0M,00O  worth  of  highway  eeastraetien  work  was 

planned  or  in  progrcBs  as  of  April  20,  bat  tiM  prefram  is  not  nnudBg 

up  to  cxpectatioa^  tke  Pnblie  Roads  A  ihiliirtritien  has  anaosBieedL 

~  States  and  their   political    snbdivisions   are   continoing   to   take 

advantage  of  federal  aid  offerings 
on  a  matched  dollar-for-dollar  ba- 
sis,  but  uncertainties  in  the  labor, 
price  and  materials  fields  are  still 
resulting  in  high-margin  bids. 

The  eeneral  tendency,  in  view  of 
the  hi^  bids,  is  to  hold  down  let- 
tings  to  some  extent. 

As  a  result,  public  highway  con- 
struction may  not  boom  this  sea- 
son. 

The  time  is  already  here  when 
contractors  should  be  moving  in 
on  the  large  road  building  jobs, 
and  it  is  now  anybody')^  guess  as 
to  how  much  of  the  contract  let- 
ting lag  will  be  picked  up  during 
the  summer  and  fall  months,  PBA 
officials  say. 

Materials  Plentiful 

So  far  as  supplies  are  concern- 
ed, the  door  is  wide  open  for  road 
building  to  proceed  on  a  broad 
scale,  since  this  tjrpe  of  construc- 
tion uses  less  than  one  and  one- 
half  per  cent  of  critical  essential 
materials  called  for  in  the  Vet- 
erans Housing  Program.  Most  road 
construction  can,  therefore,  be  giv- 
en immediate  approval. 

Congress  has  appropriated  %!,- 
500,000,000  which  is  being  used  to 
supplement  state  fimds  on  a  50-50 
basis  for  highway  construction. 

PRA  figures  for  April  20,  the 
latest  data  issued,  give  the  follow- 
ing picture  of  highway  construc- 
tion planned  or  going  forward 
across  the  country r 

1 — Projects  under  way  totaled 
1,740,  involving  3,160  miles  of  road. 
Total  cost,  $219,521,000.  Amount 
of  federal  aid,  $133,806,000. 

2 — Contracts  had  been  awarded, 
but  work  had  not  started,  on  409 
projects,  involving  7,463  miles  of 
road.  Total  cost,  $47,736,000.  The 
amount  of  federal  aid,  $25,558,000. 

3— Plans  had  been  approved  for 
1,444  projects,  involving  4,129  miles 


It  is  not  necessary  that  you 
spend  coin  in  the  Street  of  Ven- 
dors in  order  to  make  Her  happy. 
it    -k    * 

If  She  lives  at  a  distance  send 
ler  a  dozen  picture  postcards  show- 
ing the  scenes  you  pass  on  daily 
trips  to  and  from  work — describe 
these  spots  and  the  trip. 

•  •    ♦ 
If  She  is  near  go  in  and  sit  at 

Her  knee  as  you  did  when  a  child, 
recounting  incidents  of  your  early 
memory — carrying  Her  back  to  the 
days  when  Dreams  were  Young 
and  Hopes  were  High. 

•  4r  * 
If  you  want  to  spend  a  few  dol- 
lars and  She  takes  rides  in  the 
family  automobile,  leave  the  auto- 
mobile in  the  garage.  Call  a  taxi 
and  take  Her  to  dinner.  Not  to  a 
stiff  shirt  hotel  or  swank  night 
dub— 4>at  to  some  Bohemian  joint 
— you  may  be  surprised  to  find 
that  the  01*  Gal  is  younger  in  spirit 
than  you.  .  «   -r 

*  *    ♦ 
What  you  may  do  is  just  what 

I  did— -wait  until  She  has  gone  to 
that  Land  beyond  the  Sunset — and 
then  it  is  too  late. 

*  •    ♦ 
AU    you    will    have    left 

will  be  a  burden  of  mem- 
ory— ^remembering  how  many 
little  things  you  could  have 
done  which  woold  have  giv- 
en pleasare  beyond  all 
comitiag. 


Patman  Bill  Awaks 
JDecision  on  OPA; 
Fight  Subsidies 

The  Patman  bOl— also  known  as 
the  veterans'  emergency  housing 
bill — continued  to  be  stymied  in 
committee  this  week. 

Senate  and  House  conferees  held 
another  meeting  last  week-end  but 
could  not  agree  upon  a  compro- 
mise measure  containing  features 
acceptable  to  both  House  and  Sen- 
ate. 

The  House  threw  out  of  the  bill 
a  proposed  $600,000,000  of  subsi- 
dies to  be  issued  to  stimulate  pro- 
duction of  building  materials  be- 
fore it  passed  its  version  of  the 
measure. 

The  Senate  restored  the  $600,- 
000,000  of  subsidies  to  the  bill, 
and  passed  it  with  the  subsidies  in. 

It  is  reported  that  in  committee. 
Senate  conferees  were  willing  to 
compromise  to  the  extent  of  par- 
ing the  subsidies  down  to  $400,- 
000,000,  but  House  conferees  would 
not  go  along  with  such  a  .compro- 
mise. 

Reports  are  strong  here  that  the 
matter  may  soon  be  taken  out 
onto  the  House  floor  to  get  the 
present  feeling  of  House  mem- 
bers on  the  subsidy  angle  of  the 
bill. 

The  Housing  Expediter,  who  has 
a  veterans  housing  program  call- 
ing for  construction  of  2,700,000 
new  homes  by  the  end  of  1947, 
says  subsidies  are  "the  heart"  of 
the  bill.  President  Truman  has 
declared  himself  in  favor  of  the 
subsidies  for  the  same  reason. 

Without  subsidies,  there  will 
have  to  be  more  price  increases 
to  expand  production  of  building 
materials.  And  still  higher  prices 
for  building  materials  can  mean 
higher  prices  for  homes  for  vet- 
erans. 

And,  if  prices  go  up  too  fast, 
the  veteran  could  be  priced  out  of 
the  new  home  market. 

Without  price  control,  there 
would  be  no  sense  in  setting  up 
a  subsidy  program. 


Home  Replacement 
Cost  Exceeds  Today's 
SdBng  Prices 


Frozen  Rents  Stifl  Aggravate  Hoosing 
Shortage,  Say  Real  Estate  Boards 


costs  on  homMi  in 
276   American   cities  are   running ,  u         ^i       « 

well  over  selling  price,  according '<«*  ^»«  aatienal 


to  the  results  of  a  stnrvey  by  the  estate  rteearch  and 


BviLBtt's  WASHINGTON  BUREAU 
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TIm  low  level  of  icato  la  relation  to  rapidly  rlili« 

ia  viewed  by  JasMS  C 


y   by 

National  Association  of  Real  Es- 
tate boards  announced  over  the 
weekend. 

Sales  prices  have  advanced  50 
per  cent  since  1940  but  still  re- 
main eight  per  cent  below  repro- 
duction cost,  the  survey  disclosed. 

Seeking  to  determine  the  spe- 
ufic  type  of  house  that  is  now  most 
commonly  being  sold  on  local  mar- 
kets throughout  the  country,  the 
study  showed  the  following  char- 
acteristies: 


to  the  present  housing  shortage, 
aooordiiig  to  the  National  Aasocia- 
tioa  of  Seal  EsUte  Boards. 

Downs  said  that  unless  some 
measure  of  relief  is  granted  in 
residential  rents,  the  rental  hous- 
ing so  badly  needed  bv  returning 
war  veterans  particularly*  will  dis- 
appear from  the  market. 

"Two  successful  techniques  have 
been  employed  by  Dusines  and  la- 
bor to  force  increases  in  other 
price  and  wage  levels,"  Downs  de- 


aa  a  SMlar  facCer 


tkrottgi>- 

xr.,  real 
itribatiBg 


Aroiilcctml  DrwiiBsi 

Measured  Drswings  for 
alterations  •  plans  •  elevations 

•       woiidng  drawings       • 
Technical  Drafting  Service 

320  Market  &t.      &an  Francisco  11 
OOuglas  8874 


FOR  RENT 

Combination  %-yd.  HOE,  DRAQ> 
LINE,  CLAMSHELL  and  8H0V- 
EL,  dloool  poworod. 

CARRICO-GAUTIER 

Phone  JU.  4-i081 
3S0  Oooan  Ava.        San  Pranelsoo 


BURKE  FORM  CLAMPS 


•NAP   TIES  TIMBER   RINGS  CURING   COMPOUNQ 

EKPANSION   JOINT     COLUMN  CLAMPS  SCREED  SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All  Types  of  Concrete   Construction  Specialties 

W.  J.  BURKE  &  CO.,  lac 

780  Br  van  I;  Street       -      Sag.  Francisco       •       Phone  GArfield  87.68 


The  typical  house  now  moving  jclared. 
on  the  market  is  a  one-  or  two-  "The  first  is  the  refusal  to  pro- 
story  detached  house  of  five  rooms  jduce  consumer  goods,  and  the  sec- 
and  bath.    It  is  18  years   old,  of  ond  is  to  strike. 


sturdy  construction,  on  a  lot  6,250 
square  feet  in  size  and  in  a  well- 
maintained  neighborhood.  It  is 
oak  floored,  has  a  basement,  ga- 
rage, central  heating.  It  is  bought 
for  occupancy  by  a  family  of  four 
with  an  income  of  $3,000  and  its 
selling  price  is  |7,000.    Estimated 


replacement  cost,  $7,600. 

In  80  per  cent  of  tlie  cities  stu 
died  it  was  found  the  selling  price  I 
of  property  has  not  caught  m>  to  if'*^    "'""A,  "^""^  *""^  ^""* ,  ^^^^J" 

or  pasSKe  cost  of^^^ment^  \tZl'  a^^i!i^  J^.^rS^  J^!^ 
fi,^  «oo«»{»«^„  — ij         ^  '  home  ownership  at  a  timfe  when 

many  would  prefer  to  r«jt*' 


"Landlords  cannot  resOrt  to 
either  weapon  because  of  the  pe- 
culiarities of  the  rental  market. 

"Their  only  escape  from  being 
frozen  into  a  permanently  deter- 
iorating investment  is  the  sale  of 
their  property,'*  Downs  asserted. 
Force  Home  Sales 

"Elach  and  every  month  that 
passes  sees  thousands  of  them  do- 
ing   just    that,    and    such    action 


the  association  said. 

Nationwide  reports  from  local 
real  estate  boards  indicate  the  home 
building  industry  has  capacity  suf- 
ficient to  meet  "fairly  soon"  the 
most  immediate  pressing  demands 
for  family  shelter,  the  association 
review  said. 

# 

UP  SCREEN  GOODS 


OPA  has  announced  a  14^  per 
cent  price  increase  over  the  f.o.b. 
mill  price  for  stock  screen  goods 
including  Southern  and  Western 
doors 


Commenting  on  rising  costs, 
Downs  added: 

"It  is  a  matter  of  common  know- 
ledge that  local  taxes  have  risen 
8luui>ly  as  a  result  of  increases 
in  payrolls  and  services,  and  in 
general  expenditures  in  state  and 
city  improvements. 

"Even  greater  increases  have  re- 
sulted in  materials  used  for  repair 
and  maintenance  work,  and  build- 
ing trade  wages  have  shown  a  sub- 
stantial rise  over  March  1,  1942, 
he  date  of  the  general  rent  freeze." 

Downs  suggested  that  landlords 


pme    screen   doors   and  hardwood    ,      ...  x  j  j  n      «     j  u 

extension  screens.    It  became   ef-  ?^<>«^<*  ^  granted  doUar-for-dollar 
fective  May  8  jmcreases    in    rent    ceilings    when 

The  actual  doUar  -  and  -  cents  h^^y   ^wi,  show   that   their   oper- 
amount   of   the   increase   may   be  t^^«  ^^*      ■       "i^^^.^f a"«^«  "^f^^ 

passed  along  to  consumers  by  re-  ?*X«  "*«"  .^^"^^  ^%  ^^^  ^"^  ^^^<^^ 
J^jj^yg  •  '  their  rentals  were  frozen. 

10  Per  Cent  Rent  Increase 
He    would    limit    any    such    in- 
i  creases,  however,  to  10  per  cent. 
i     Upward  adjustment  in  rent  ceil- 
ings along  this  line,  he  declared, 
would  give  marked  relief  to  most 


■i 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

llAth  &  Division  Streets  -  SAN  FRANCISCO   -   KLondike  2-0462 
Main  OfBee  A  Factory,  401  Pacific  Ave^  Alameda  -  LAkehnrst  2-3377 


GmnI  Grip  Drivt  DowtU 


iJECO, 


DonbU  Grip  SpikeM 

Timber  Connecfors  and  Tools 


TII4BER  ENGINEERING  CO.  OF  CALIFORNIA 


268  Market  St.,  San  Francisco 
EXbrook  3909 


1151  So.  Broadway,  Loa  Angeles 
PRosp«ot829e 


I* 


CELOTEX  INSULATION  PRODVaS 


Cdo-Block  for  RefrifonilMKi 

for  .CoBftmctNMi  Worii 
C«fotez  Hardbowds 


Hariior  Plywood  Corp.  of  CaHforaia 


S40  Tenth  St 


ilArlnl6705 


9mi  FnuMtsoo 


Flat    •    Round    •    Half-round    •    Square 

BETHLEHEM   PACIFIC 


COAST 


Bl:^"N.|:£H|M 


STEEL         COKPORATION 
B9mmrml  O0Um$:  Son  Frmicisca 

Ditlnci  OKn*;  SmhI*,  Portland.  Lot  Ane*Ut,  Soft  Lok*  CHy 

St— I  Mania :  UatUm,  SowSt  Son  FrandKO,  U*  Ang.!** 

fahrkoHmg  Wor *i    South  San  Frondtco.  Alomodo,  Lot  AngotM 

MitI  Oopo^s .-  SoottU,  Porttond,  San  Froncttce,  Lot  Aagolot 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

WHte  for  Prices 

Pacific  PipeCoo 

160  Spear  St.,  San  Francisco 


John  Cassaretto  Co. 


8lnc«  1 


•  and  Stir  Aotlva 


BUILDING  MATERIALS 

READY-MIX  CONCRKTl 

R0CK-«Af40-QRAVEL.LIMe 

CEMENT.PLASTER.MOfVfTAR 

METAL  LATH-WOOO  LATH 

aTUCCO-WIRE-NETTlNQ 

SERVICE  UNEXCELLED 


BUNKERS 

Ph«n«:    QArfleld  S7SS 

9th  and  Ctuinn«4,  San  Frtti 


)f  the  holders  of  small  wntel  prof< 
erties,  and,  at  tbe  sane  time,  woold 
not  create  any  eoasiderable  added 
harden  on  tenaBta. 

"The  feeliav  that  tha  toMBit 
groups  of  the  United  SUIss  woa^d 
resent  any  increases  in  tiirtr  rent- 
al level  is  not  well  foanded,*^ 
Downs  declared. 

"Most  tenants  would  agree  that 
a  10  per  cent  raise  in  rMitals  ia 
Justified  and  fair  ukl  etndtabltfr 

'To  continue  to  paralyse  real 
estate  witii  an  infleziDle  price  reg- 
ulation will  result  in  irreparabU 
harm  to  our  natkaid  hooiiBr  aeoii- 
omy  at  a  time  wImbi  a  well  bal- 
anced program  for  the  housing 
field  is  the  major  need  of  our  na- 
tion." 

# 

STRUCTURAL  ENGINEERS 
HAVE  INTERESTING  MEET 


Failure  of  the  Tacoma  Narrows 
bridge  was  the  topic  of  a  talk  Tues- 
day, at  the  regular  meetin|f  of  tlM 
Structural  Engineers  association  of 
Northern  California,  by  Prof.  F. 
B.  Farquharson,  director  of  the  en- 
gineering experimental  station  and 
professor  of  civil  engineering  at 
the  University  of  Washington. 

Action  news  reels  of  the  falure 
were  shown,  and  the  engineeriiur 
aspects  of  the  structure  diseossed. 

The  meeting  was  presided  over 
by  Mark  Falk,  director  of  the  local 
gn^up,  and  many  prominent  gueals 
were  present. 

Next  meeting  of  the  grvap  will 

be  June  4. 

# 

CEDA  MEETS  MONDAY 

The  Construction  Equipment  Dis- 
tributors Association,  San  Fran- 
cisco chapter,  will  meet  Monday  ft 
6:80  p.  m.  in  the  St.  Julian  Oafs, 
140  Battery  street. 

Entertainment  will  consist  of  a 
sound  motion  picture  and  a  "sur- 
prise" guest  speaker.  Plans  ier 
"Ladies  Night",  to  be  held  in  June, 
will  also  be  discussed. 
— -1 


r 


Judson  Paafic -Murphy  Corp. 

STRUCTURAL  AND  REINFORCING  STEEL 
FABRICATORS  AND  ERECTORS 


ANNOUNCES  THE 

NEW    LOCATIO 

or 


V|  ■%■#  ■  C^  lacuna 

The  Reinrorcins  Steel  Division 


4300 


Piaiiif  ond  Offices 

AT 
EASTSHORE  HIGHWAY.   EMERY¥iLLE.  CALIF. 
PlmdmoHf  8240 


INSUUTION 

••for  piping,  boilers, 

indus^l  tiluipnMflit 

and  rtfrigeration 


-<i>- 


WESTERN 
ASBESTOS 


HEAD  OFFICE:  1200  17Hi  ST^  SAN  FRANCISCO 

{M4rkef  8382 


^»»»»»»««»»»»»»  i»  ■■>■»»»»■'■■■■■■■«■■■»  ■!  »»■■■■»    ■»! 


COICIETE  eiTTIIG     COMPIESSOI  lEfril 

Portable  Welderi— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE 
Phone  Mission  U36  -  0755 


TASGON-ThePenetratJogOil 

Juit  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Elc. ,  Saving  Time  andLabor 

GUNN  CARLE  AND  CO. 


20  rOTREiO  AVE. 


UN.  S4M 


SAN  MAMCISCO 


Wide,  solidly  welded  steel  channel  frame 
a«iucs  adequate  drainage . . .  hinges  concealed 
agaiost  weather  damage . . .  cover  plates  wdl 
reinforced  for  sturdy,  light  weight. 


#  ABSOLUTELY  WATERTIGHT 

#  FLUSH  TO  SIDiWALK 

#  GRATING  COViRS  OPTIONAL 
G  FURNISHED  IN  ANY  SIZi 


I 


I 


^ 


'Hi  r4 


J»/9IITOM 


STUCCO 


THE 


IMPROVED 


idicliol  A  Pfoffor 
Iron  Works,  inc. 


PPODUCTS 


TENTH  AND  HARRISON  •  SAN  FRANCISCO.  CALIFORNIA 


jj*; 


™frTiJ|Pf 


PACinC  PORTIAND  CEMINT  COHrANT 


PAOLZ 


DAILY    PACIFIC    ■UILDER 


AAAIbiii 


FRIDAY.  MAY  10,  1946 
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FIRST  PUBUSHEP  TODAY 

Highway    Improvements — Medoo   Co. 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Cement  finisher 


LTB 


liiiki 


JUkki 


>>PP>>>^>^AA>^^^.,.,>*^^. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
£:ngineer,  Room  373,  Public  Worlts 
Building,  Sacramento.  California,  un- 
tU  2  o'clock  P.  M.  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
op«ied  cuid  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specification  therefor,  to 
wfaicsh  special  reference  is  made,  as 
follows: 

Modoo  County,  aorose  South  Fork 
of  Pit  River,  at  Ukely  (ll-Mod-73- 
C),  a  reinforced  concrete  bridge  to 
be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rato  per  hour 
Carpenter ! — 11.375 


Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  —  1.T0 
Concrete  vibrator  operator  —  U6 

Derrick    operator    ~  2.00 

Flagmim l-W 

Laborer l-W 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  eqiilpmeht, 
shovel  type  controls  (up  to 
and  including  one  cubic 
yard)     — . 1^ 


Concrete  vibrator  cqwrator  _ —  1.25 

iHeaderfooard  man  UTS 

Jackhammer    operator    1^ 

I  Oil   distributor   bootman   1.125 

I  Oiler  power  shovels  or  cranes —  1.25 
Truck    driver    (4  cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) X1ST5 

Truck  driver  (less  than  4  cubic 
yards   water   level  capacity)  1.0S25 
Unskilled  Labor 

Flagman 1.0626 

Laborer 


Cement  finisher 


1.76 


Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  cai>aclty  and'' 

paving    type    1.70 

Concrete  vibrator  operator .  125 

Flagman    LOO 

Jackhammer  operator 1.25 

Laborer LOO 

Motor  grader  operator 1.85 

Oiler  power  shovels  or  cranes  1.25 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel   type   controls    (up   to 

and     including     one      cubic 

yard)     L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)   ..„ 2.00 

Pile   driver   man   1.86 

Reinforcing  steel  woiker  L60 

Roller   operator    L66 

Tractor    driver    Iv70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     ~ —  1.6625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)    1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

,  water  level  capacity)    1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level   capacity) 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any     classification     omitted 

herein   not   less    than    1.00 

Overtime     one     and     one-half     (1^) 

times  the  above  rates. 
Sunday  emd  holidays  (except  watch- 
men,    guards     and     flagman)     one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertilme,  holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  of  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  ESigineers 
at  Los  Angeles  and  San  Farancisco, 
at  the  office  of  the  District  Engineer 
of  the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the  As- 
socip.ted  General  Contractors  in  San 
Francisco. 


-  No  bid  will  be  considered  unless 
it  la  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OP  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(Dally  Pacific  Builder) 
(May  10-17-24,  1»46) 
Dated:  May  10,  1946. 


FIRST  PUBLISHED  TODAY 


Highway    I mprovamcnts— >Shatta  Co. 


Operator  of  power  shovel  or 
other  excavating  eqttipment, 
shovel    type    controls     (over 

one  cubic  yard)  — 2.^^ 

Painter   (brush) ~~  1-276 

Painter    (spray)   —  1.T6 

Pile    driver    hoistman    or  op' 

erator •  1^ 

Pile  driver  man L86 

Reinforcing   steel  worker  L60 

Roller  operator  L66 

Structural   steel    worker L7R 

Tractor    driver    L70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     L5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  papacity)    L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) —  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any    classification     omitted 

herein    not   less   than    LOO 

Overtime     one    and    one-half     (1%) 

times  the  above  rates. 
Sunday  and  holidays  (except  watch- 
men,   guards    and    flagman)     one 
and  one-half  (1%)  times  the  above 

The  rates  of  wages,  including  ov- 
time.  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  or- 
ders of  the  President  or  any  other 
authorized  Federal  officer  or  agency, 
insofar  as  the  same  may  be  applic- 
able to  this  contract  In  cases  of 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  BuUding,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  8aii 
Francisco,  at  the  offices  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fumi8he<) 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF,  HIGHWAYS 
G.  T.  McCOY. 
State   Highway   Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:  May  10,  1946. 


FIRST  PUBLISHED  TODAY 


Highway    Improvement^- 
San  Joaquin  Co. 


Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the 
special  provisions,  as  interpreted  in 
the  light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  mnimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  tm- 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  |L0O  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Simdays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1%)  times  the 
alMve  rates. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorised  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
c<mtroL 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herei^ 
proposed  to  be  done  will  be  financed 
In  whole  or  in  part  with  Federal 
fimds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  article  (a)  and  (b),  of 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors  in    San   Francisco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions ot  the  proposal  requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditions). 

The  Depaitment  of  Public  Works 
reserves  the  right  to  reject  «uiy  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS* 
DIVISION   OP  HIGHWAYS 
G.  T.  McCOY, 
State   Highway   Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:  May  10,  1946 


Truck  drivar  (18  cubic  y^tnds 
water  isivel  capacity  or 
more)     —  1.6625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4876 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  level  capacity) L875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity)  L1875 

Truck  driver  (leas  than  4  cubic 
yards   water  level   capacity)  L0S2R 

Any  classification  omttted 
herin  not  less  than  — >*—  LOO 

Overtime — one     and    one-half     (1^) 


the    X>«partBient    of    Public    Woiks 
tty  ascertained  the  gMieral  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  d<meto  bo  as  follows: 
Classification  Rats  par  hour 

Carpenter  ■  ■  ■■  ■   flATft 


Cement    finisher 
Concrete  Mixer  operator  C 
than    <me    cubic    yard 

paclty) 


1.T5 


Concrete  vibrator  operator 
Flagman 


Jackhammer  Operator 
Laborer 


times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and    flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorised  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  b^er  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  <3«neral 
Contractors  in   San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  BJnglneer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2,  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and  al- 
so prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY, 
State   Highway   Engineer. 
(Daily  Pacific  BuUder) 
(May  10-17-24  1946) 
Dated:  May  10,  1946 


FIRST  PUBLISHED  TODAY 


Highway      Improvements— Calaveras 
Co.   (X-Cal-66-B) 


L45 
L25 
LOO 
L2S 
LOO 
Oiler  power  shovels  or  cranoo  UBS 
Operator    of    power   shovel    or 
other  excavation   equipment, 
shovel   type  controls    (up   to 
and      Including     one      cubic 

yard)    1-85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2,00 

Reinforcing  steel  worker  L50 

Tractor   driver   LTO 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     L6626 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

wafer    level    capacity)    1.376 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.1875 

Truck  driver  (less  than  4  cubic 

yards  water   level    capacity)  1.0625 
Any       classification       omitted 

herein   not   less   than    1.00 

Overtime    one    and    one-half     (1^) 

times  the  above  rates. 
SunKlays      and      holidays       (except 
watchmen,    guards    and    flagman) 
one  and  one-half   (1^)   times  the 
above  rates. 
SUts  Highway    Enginoar's   Estimate 
Item  L        Removing  cattle  pass. 
Item    2.        30    lineal    feet    removing 

and    resetting    railing. 
Item    3.      200   cubic   yards   structure 

excavation. 
Item  4.        70  cubic  yards  Class  "A" 

Portland   cement  concrete. 
Item  5.    6,000  poimds  placing  bar  re- 
inforcing steeL 
Item   6w         5   each,  portable  timber 

barricades. 
Item  7.       26  lineal  meet  temporary 

railing. 
Item    8.        Miscellaneous     items     of 
work. 
The  State  will  furnish  bar  reinforc- 
ing steel  required  in  connection  with 
Item  6  as  more  explicitly  set  forth 
in  the  si>ecial  provisions. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
By   P.    O.    Harding, 
District  Engineer,   District  X 
(Daily  Pacific  Builder) 
(May  10-17, 1946) 
Dated  May  6.  1946 


COMET  SAi¥S 


V^  lo  10  H.  p. 
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STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 
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STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 


r 


STATE    OF    CALIFORNIA 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  Calif omla,  un- 
tU  2  o'clock  P.  M.,  on  June  S,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Shssta  County,  at  Redding  (llSha- 
20-C),  a  steel  plato  girder  bridge 
across  the  Saoramento  Rivor  to  be 
constructed. 

Bids  are  required  for  the  entire 
woiic  described  herein. 

In  accordance  with  the  provision 
of  Section  1770,  of  the  Labor  Code. 
the  Department  of  Public  Woiics  has 
ascertained  the  general  preivaiUng 
rate  of  wages  applicable  to  the  woxic 
to  be  done  to  be  as  follows: 
Classification  Rats  per  hour 
Carpenter  11.50 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  6,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Joaquin  County,  between  Cal- 
averas River  and  Lodi  (X-SJ-4-C), 
about  eight  and  two  -  tenths  (^.2) 
miles  In  length  to  be  graded  and 
paved  with  Portland  oement  con- 
crete and  three  (3)  bridges  to  be  con- 
structed. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  genertl  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Skilled  Labor 
Asphalt    Plant     dryerman     or 

fireman     _ _ |L40 

Asphalt   plant   mixer   operator  L45 
Asphalt      spreading     machine 

operator     ~  L75 

Carpenter    , LS7S 

Cement  finisher  L76 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    LTO 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one      cubic 

yard)     1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.00 

Motor  grader  operator 1.86 

Reinforcing  steel   worker  — _  L60 
Roller    operator    ......  1.66 

Tractor    driver LTO 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     — ^ L6675 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4S76 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  L8T5 

Intermediate  Grade  Labor 


Highway  Improvements— Merced  Co. 
bet.  San  Joaquin  river  ft  Madera  Co. 
Une. 


STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


NOTICE  TO  CONTRACTORS 


COMPRESSORS 

—PUMPS— 
CONCRBTB  ERSAKBB8 

KNTAL  SERVICE 

DRILL    STCCL    •   0A09 

V-BKLTS 
WIRE  ROPC  AND  FITTINOS 
BALL  4  MOLLKII  BSAlUMaS 


QBOMBEM.  PMLNTTOa 


S4R 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  May  29,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Merced  County,  between  San  Joa- 
quin River  and  Madera  County  Line 
(X-Mer-32-C),  ..about  ..three  ..(3.0) 
miles  in  length  to  be  repaired  with 
untreated  rock  base  and  plant-mixed 
surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 
In  accordance  with  the  provisions  of 
SecUon  1770  of  the  Labor  Code,  the 
Department  of  Public  Worics  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman    _. 1.40 

Asi^alt   plant  mixer   operator  L45 
Asphalt  spreading  machine  op- 
erator     „ L76 

Flagman LOO 

Laborer    LOD 

Motor   grader   operator ^  L86 

Oil  distnoutor  bootman  1.125 

Oiler  power  shovels  or  cranes    1.25 

Opei-ator   of    power   riiovel    or 

other  excavating   equipmMit, 

shovel  type   controls    (up  to 

and      including     one     cubic 

yard)     ~ L85 

Operator  of  power  shovel  or 
other  excavating  equipm«it, 
shovel     type    controls     (over 

one  cubic    ycurd) 2.00 

Roller    operator L86 

Tractor  driver L70 


Sealed  proposals  will  be  received 
by  the  Department  of  Public  Works, 
Division  of  Highways,  at  the  office 
of  the  District  Engtaeer,  1200  North 
Center  Street,  Stockton,  California, 
until  2:00  o'clock  P.  M.  on  May  21, 
1946,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
pArfomdng  woik  as  follows: 

Calaveras  County,  alMut  nine  miles 
north  of  Angels  Camp  (X-Cal-6S-B) 
a  cattle  pass  to  be  constructed. 

Pla.ts  and  specifications,  and  forms 
of  proposals,  bonds,  and  contract 
may  be  obtained  at  the  above  address. 
No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  furnish- 
ed by  the  District  Engineer,  and  is 
made  in  accordance  with  the  provis- 
ions set  forth  under  Section  2,  "Pro- 
posal Requirements  and  Conditions" 
of  the  Standard  Specifications.  EiacfT 
bid  must  be  accompanied  by  a  pro- 
posal guaranty  in  accordance  with 
the  requirements  of  article  (f)  of 
the  said  Section  2  of  the  Standard 
Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  ail 
bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  express- 
ly or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the  right 
to  increase  or  decrease  the  amount 
of  any  class  or  portion  of  the  work, 
or  to  omit  i>ortions  of  the  work,  as 
may  be  deemed  by  the  Engineer  to 
be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates,  here- 
in specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive 
orders  of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  in- 
sofar as  the  same  may  be  applicable 
to  this  contract  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  ccmtroL 

In  accordance  with  the  provisions 
of  Section   1770  of  the  Labor  Code, 


FIRST  PUBLISHED  TODAY 

Highway  Improvements — Merced  Co. 
bet.  3  &  4.3  miles  northeast  of  Gus- 
tine. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


Electric  Tftblc  Saws  •   Band  Saws  •   Gas  Twblt  Saws 
raectric  Hoists  •  Portable  Electric  Toc^  •  Drag  Saws 

I     SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  street    STh^'SSSSP'^  ****•""* 


n 


CONTRACTORS— Save  Money  and  Time 

BY   UStNQ 

QUANTITY  SURVEYS 

166  jiESSIE  STREET  SUttsr  6361  SAN  FRANCiaCO 

PREPARED  BY  LeROY   SERVICE 


NOTICE  TO  CONTRACTORS 


FOR  RENT 

CONTRAaORS 
EQUIPMENT 


UHitfl  CAttlitS 


MnCItMOilU.  scoomoiiLE 

MOISTS.  TIUCKS 

SAWS,  onus 

conmssots.  viitATots 

MNHATOtS 

it 

H.    STICKER 


mOEYlTSt 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubMc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  5,  lft46, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Merced  County,  between  3  and  4.3 
miles  northeast  of  Gustine  (X-Mer- 
122-A),  a  bridge  across  Mud  Slough 
and  a  culvert  at  Qarzas  Creek  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Asphalt    plant    cryerman     or 

fireman  11.40 

Asphalt   plant   mixer  operator  1.46 
Asphalt      spreading      machine 

operator    — 1-76 

Carp«iter    1.825 

Cement  finisher  1.T6 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.46 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type 1-70 

Concrete  vibrator  bperator  —  1.26 

Flagman l-W 

Jackhsjnmer  operator  IM 

laborer    l-®0 

liotor  grader  operator 1-86 

Oil   distributor   bootman 1.126 

Oiler  power  shovels  or  cranes  L26 

Operator    of    power    shovel  or 

other     excavating     equipment. 

shovel  type  controls    (up   to 

and      including     one     cubic 

yard) l-» 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

(Continued  on  Page  Three) 


C.  p.  Concrete  Eqdpineiit 

COMPANY 

FORM  CLAMPB  •  SNAP  TIBS  -  •CRUO 

SUPPORTS   •   COLUMN  CLAMPt 

SHORES  -  RAWU  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS   •    ELECTRIC 

DRILLS  •  CURING   COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETC  VIBRATOflS 

1385  W.  l«th  St,  OsUuid,  Cdtf. 
TEmplslMr  1408 

M-HOUR  PHONK  SERVICS 


Pipe  Fabricating  and  Bending 

General  Machine  Woric  of  Every  Type 

Non-Ferroufl  Castings 

StssI  Valves  ond  Ptttingf,  Plongst,  ondjWsMIng  FHtlngt 

U.  S.  PIPE  &  MFG.  CO. 

249  First  StrMt  Sas  Froncisco  EXbrook  0380 


CONTRACTORS:  see  ns  BffORf  wu  md! 

We  will  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1913  Act 

BONDS  and  WARRANTS  •  bought  •  quoted  •  sold 

/wcoweci  STONE  &  lOUNGBERG 

SmUerS460         tse  RV5:>   BVILDIHG    •    &AN    HAHLISCO  4 


FAIRBANKS- MORSE 

GENERATORS 


Maanal. 

Remote  Ceetrol 

or  Felly 

Aetono^ 

e 

Siies  Up  To 

5,000  Wotts  In 

Stock  for 

laueediote 

Delivery 


ItEASONABLE  DBU}fEltY  ON 
LARGiR  CAPAariES 

L  LYowc  Maehiiery  Co. 


MiMrtol  ttlt  •  tttf 


?301  HOWARD  STRBET 


SAN  FRANCISCO 


Haven  Saw  &  Tool  Co. 

]  NORTHERN  CAUFORNIA  WSTRIIUTORS  FOR 

DcWALT  SAWS 

l/jtolBH-P- 

I  ^^ 

WOOD    •    METAL   •    STONE 

0 

SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Sa%a   *    Drik   •    Sandan 
STANLEY  ft  CARTBt  ELECTRIC  TOOLS 

Routers,  Drlk,  Scfewdrivwrf,  Metal  Slieart 
BOICE-CRANE  ft  DURO 

Woodwoflwig  Power  Took 

L06AN  METAL  LATHES 

o 

SALES   •   RENTALS   •   REPAIRS 

e 

SSBTMB  HBADQUAKnM  VOE  PORTABLB  TOOLS 
SAN  nUNCtSOO  OAXLANe 
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Official  Proposals 


one  cubic  yard) 

Pile    driver    hoistman    or 
«rmtor 


op- 


Pile  driver  man 

Reinforcing    steel    worker 
Roller  operator 


2.00 

1^ 
IM 
UtO 
1.66 
1.70 


Tractor  driver   

Truck  driver    (18  cubic  yazds 
water      level     capacity      or 

more) 1,5825 

Truck   driver   (14   cubic  yards 
and  lees  than  18  cubic  yards 

water    level    capacity) 1.487R 

Truck   drtver    (8    cubic   yards 
lees  than  14  cubic  yards 

level  capacity) L375 

driver    (4    cubic   yards 
and  lees  than  8  cubic  yards 

water  level  capacity)   1.1875 

Truck  driver  (lees  than  4  cubic 

yards  water  level  capacity)  1.0025 
Any      claasification      omitted 

herein   not   lees  than 1.00 

Orertime— one    and    one-half     (IH) 

tlntiee  the  above  ratee. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates. 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
troL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  t>e  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Worlcs  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  DIB' 
trict  Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Lb  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  Of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway   Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:   May   10,   1946 


FIRST  PUBLISHED  TODAY 


Two  Ward  Buildings,  Paciflo  Colony, 
Spadra,   Calif. 


DAILY    PACIFIC    RIM,  .xpn 


cation  thereof  and  to  any  and  all 
lawful  orders  of  the  President  or  any 
other  authorized  Federal  Officer  or 
agency,  in  so  far  as  the  same  may 
be  applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  Or- 
der, whether  higher  or  lower  shall 
oontjDL  I... "" 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured  to 
the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777JJ 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in   the  Ofice 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Offline  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia c:rities  Builders*  Exchange  Of- 
fieea. 

Contractors  wno  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  woric  may  do  so  subject  to 
certain  conditions  as  herinafter  stat- 
ed by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento, 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  (f25.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guaranty  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Div- 
ision of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to  the 
State. 

Prequallflcatlone:  Plans,  si>ecifi- 
cations  and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequalifled  with  the  Depart- 
ment of  Public  Works  by  having 
filed  a  statement  of  experience  and 
financial  condition  on  a  standard 
questionnaire  form  in  accordance 
with  the  provisions  of  the  State 
Contract  Act.  Such  a  statement  must 
have  been  filled  and  approved  not 
more  than  one  (1)  year  and  not  less 
than  five  (f.)  days  previous  to  the 
date  set  for  receiving  and  opening 
bids.  Contractors  may  obtain  stand- 
ard questionnaire  forms  from  the 
Division  of  Architecture. 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
in  accordance  w^ith  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  is- 
sued by  the  Department  of  Public 
Works. 

No  bid  will  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  certi- 
fied check  made  payable  to  the  Di- 
rector of  Public  Works  in  the  stxm 
of  at  least  ten  pen  centum  (10%)  of 
the  amoimt  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality 
in    any   bid    received. 

No  bidder  may  withdraw  his  bid  for 
a   period    of    thirty    (30)    days    after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITETCURE 

Anson  Boyd 

State  Architect 

(Daily  Pacific  Builder) 
(May  10-17-24-31) 


The  tntniwMiyn  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  ILOO  per  hour. 

The  minimimi  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  ♦>>»" 
fl.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  ratee. 

Stmdays  and  holidays  (except 
watchmen,  guards  and  flagman) — 
one  and  one-half  (1^)  times  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  Preeident  of  the 
United  Statee  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may 
be  applicable  to  this  contract  In 
case  of  any  inconsistency,  the  rates 
fixed  by  any  such  applicable  Federal 
order,  whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rulee,  and 
regulations  will  apply  to  such  woi^ 

The  attention  of  bidders  is  par- 
ticularly directed  to  provisions  of 
Section  7,  arUcle  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  ofiice  of  the  District 
Ehigineer  of  the  District  in  which 
the  woA  is  situated,  and  at  the  of- 
fice of  the  Associated  (general  Con- 
tractors   in    San   Francisco. 

No  bid  win  be  considered  unless  it 
is  made  on  a  blaink  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:  May  10,  1946 


FIRST  PUBLISHED  TODAY 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  Division  of  Archi- 
tecture,* Public  Works  Building,  lath 
and  "N"  Streets,  Sacramento,  Cali- 
fornia, up  to  3:30  P.  M.,  Wednesday, 
June  5,  1946,  said  bids  thereafter  on 
said  day  to  be  publicly  opened  and 
read  for  the  erection  and  completion 
of  Two  Ward  Buildings,  Pacific 
Colony,  Spadra,  California,  in  accord- 
ance with  plans  and  specifications 
therefor. 

The  Two  Ward  Buildings  consist 
of  a  one  story  reinforced  concrete 
buildings  having  a  combined  floor 
area  of  approximately  28,000  square 
feet  with  hollow  tile  partitions,  steel 
sash,  and  clay  tile  roof  covering. 

Separate   bids   only  will   be  enter- 
tained  for   the  following   segregated 
parts  of  the  work. 
1,    General    Work 

3.  Heating  »nd  yentilatlng  Work 
8.     PlumblBg  Work 

4.  Electrical    W^ork 
Separate    bids    for    each    Ward 

Building  and  combined  bids  for  both 
will  be  required  for  each  segregation 
of  work. 

Alternate  bids  will  be  required  for 
the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  ac- 
cordance with  the  provisions  of  Sec- 
tion 1770  of  the  Labor  Code,  the  De- 
partment of  Public  Worlcs  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  wprk  to 
be  done  to  be  as  follows: 

Hourly  Rate 

Asbeetos  Workers  |l-75 

1.86 
L50 
.1.68% 
1.70 
1.35 
1.60 


Bricklayers     .... ' 

Carpenters  

Cement  Finishers  — 

Electric    Workers    .._ 

Glass     Workers 

Iron  Workers  Architectural  ... 
Iron       Workers       Reinforcing 

Steel     - ~ 1 1«2H 

Iron  Workers  Structural 162^ 

Laborers    Building LOO 

Lathers     1-75 

Masons  Tenders L26 

Mixer      (Concrete)      Operator, 

Skip    Type    - l^H 

Mixer      (Concrete)      Operator 

Paving  or  Mobile  LOR 

Painters    (brush)   L60 

Plasterers    1-85 

Plasterers  Tenders 1-56 

Plumbers ^-^^ 

Roofers     — }•** 

She«t  Metal  Wortters 1.76 

Steam  Fitters 1-75 

Tile   Setter IwH 

Tile  Setters  Helper  _ —  1.26 

Universal  Equipment  Operator 
(shovels.  Draglines,  Der- 
ricks, Derrick  Barge,  Clam- 
shell,   or   Crane) L75 

Tractor    Driver    1.66 

Truck   driver  over  10  cu.   yds. 

water    level    capacity    L42^ 

Truck  driver  12   to  16  cu.  yds. 

water  level  capacity 1.22  H 

Truck  Driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12    cu.    yds.) 1.16 

Truck  Driver  (4  cu,  yds.  and 
less    than   8  cu.   yds.   water 

level    capacity)    „ —  1.10 

Truck  Driver   (less  thtoi  4  cu. 

yds.  water  level  capacity )..„  1.07^ 
Any      classification      omitted 

herein  not  less  than 1.00 

Overtime—One    and    one-half    times 
the   above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Stmday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  I*resident  of  the 
United    States    and    to    any    modifl- 


Highway    Improvements — 
Mendocino  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Ward  for  Infirm  Men,  Norwalk  State 
Hoepital,  Norwalk,  Calif. 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


appUcable    Federal    Order,    whether 

higher  or  lower,  shall  control 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  m  full  compliance 
with  the  provisions  of  Section  1777Jj 
of  the  Labor  Code.  •** 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento  and 
Room  803  State  Office  Building,'  Los 
Angeles,  and  at  the  principal  'Cali- 
fornia Cities  Builders'  Exchange 
Offices.  • 

C^ontractors  who  are  deslrotis  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture. Public  Works  Building,  Sacra- 
mento. Such  request  shall  be  accom- 
panied by  a  deposit  of  Twenty  Five 
(^.00)  dollars.  Check  shall  be  made 
payable  to  the  Division  of  Architec- 
ture. Such  deposit  is  required  to 
guarantee  the  safe  return  in  good 
condition  of  the  plans  and  specifica- 
tions to  the  Division  of  Architecture 
within  30  days  after  the  date  set  for 
opening  bids.  Failure  to  so  return  the 
plans  will  cause  forfeiture  of  the 
Deposit  to  the  State. 

Prequalif ication :  Plans,  specifica- 
tions and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequalifled  with  the  Department 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  finan- 
cial (  yndition  on  a  standard  question- 
naire form  in  accordance  with  the 
provision  sof  the  State  Contract  Act 
Such  statement  must  have  been  filled 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
fronr  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  In 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  issued  by 
the  Department  of  Public  Works. 
^  No  bid  will  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  in  the  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informal- 
ity in  any  bid  received. 

No  bidder  may  withdraw   his   bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect 
(Dally  Pacific  Builder) 
(May  10-17.24-31,  1946) 


PAGES 


SS?omu  '"^^''**^  Sacramento. 
C^omia,  and  they  may  be  seen  at 

2  l2  rr  f  "*•  ^^^-^^^  Engineer. 
S«^f*'^^•*?•  "^  S^  Francteco,  at 
the   office   of  the   District  Engineer 

it.^f  J^*?^  *"  ^^"^  the  wSS  J 
situated  and  at  the  office  of  the  As- 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished  by 
^L^^^'  Highway  Engi^fiS^  u 
msxle  in  accordance  with  the  pro- 
visions of  the  Propoeal  Requiremoits 
and  CondlUons  set  forth  under  Sec- 
^°^^  ?!.^*  Standard  Specifications. 
*iach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and  CoQditiona.) 

The  Department  of  Public  Worics 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
(Daily  Pacific  Builder) 
^       .  (May  10-17-24.  1046) 

Dated:  May  10,  1046 
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I  mprovemente— Calaveras 
County 
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Improvements—    Alameda 
County 


NOTICE  VO  CONTRACTORS 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Roont  373,  Public  Works 
Building.  Sacramento,  California,  vm- 
tll  2  o'clock  P.  M,  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  at  Rock  Creek 
about  25  mllee  south  of  Qarbervlile 
(l-Men-1-J),  a  distance  of  about  elx- 
tenths  (0.6)  mile,  a  reinforced  con- 
Grete  arch  bridge  to  be  constructed 
and  rendway  approaches  to  be  graded 
and  furfaeed. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
ClaMification  Rate   per   hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman  $1.40 

Asphalt   plant  mixer   operator  1.45 
Asphalt  spreading  machine  op- 
erator     „ 1.75 

Carpenter    1.125 

Cement  finisher 1.75 

Concrete  mixer  operator  (one 
cubic      yard      capaicity      or 

less)     - 1.45 

Concrete  mixer  operator  (over 

one  cubic  yard   capacity)   1.70 

Derrick   operator   2.00 

Motor  grader  operator  1.8S 

Operator  of  power  shovel  or 
other  excavating  equipm^it, 
shovel  type  controls  (up  to 
and      including      one     cubic 

yard)    1.85 

Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type    controls    (over 

one    cubic    yard)    2.00 

Pile  drtver  hoistman  or  op- 
erator       1.85 

Pile  driver   mam    « 1.86 

Reinforcing  ste^  worker  L50 

Roller    operator    1.66 

Tractor    drtver     1.70 

Truck  driver  (18  cubic  yards 
water     level      capacity     or 

more)     1.5026 

Truck  driver   (14  cubic  yards 

and      less      than     18     cubic 

yards   water   level    capacity)  1.4876 

Truck    driver   (8    cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)  1.876 

Intermediate  Grade  Lahor 

Concrete  vibrator  operator 1.2S 

Oil   distributor   bootman    1.126 

Oiler  power  shovels  or  cranes  1.26 
Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level   capiicity)    1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)     1.0026 
UnsklUed  Labor 

Flagman    .., .  LOO 

Laborer     ^ 1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  8i>ecial 
provisions,  aa  interpreted  In  the 
light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown,  shcOl  be  not  less  than 
11.25  Der  hour. 


Damaged  Concrete 


(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUIUMNGS,  ETC 

The  hternatioiial  VSnratioii  Company 

EDMUND  P.  CADLE,  DiririlMtor 
472  Twcnlielh  St.,  OiikkiMi 


HL728S 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  Office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacra- 
mento, California,  up  to  8:30  P.M., 
Wednesday,  June  S,  1046,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  Uie  erection  and 
completion  of  the  Ward  for  Infirm 
Men,  Norwalk  State  Hospital.  Nor- 
walk, California,  in  accordance  with 
plans  and  specifications  therefor. 

The  Ward  for  Infirm  Men  consists 
of  a  one-story  reinforced  concrete 
building  having  a  combined  floor  area 
of  approximately  12,000  square  feet, 
with  hollow  tile  partitions  and  clay 
tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work: 

1.  General  Woric 

2.  Heating  and  Ventilating  Work. 

3.  Plumbing  Work. 

4.  Electrical  Work. 

Alternate  bids  will  be  required  for 
the  omission  of  certam  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 

Hourly  Rate 

Asbestos  Workers  .|1.7^ 

Bricklayers  L86 

Carpenters  1.50 

Cement  Finishers  1.02% 

Electric  Workers  1.70 

Glass  Workers  ..„ 1.35 

Iron  Workers,  Architectural  ....  1.50 
Iron  Workers,  Reinforcing 
Steel „ 1.62% 


Iron  Workers,  Structural .._. 


1.62% 


Laborers,  Building 1.00 

Lathers   1.75 

Masons'  Tenders 1.25 

Mixer  (Concrete)  Operator, 

skip  type  _...  1.42% 

Mixer  (Concrete)  Operator, 

paving  or  mobile L66 

Painters  (brush)  1.60 

Plasterers  1.85 

Plasterers'  Tenders  1.56 

Plumbers    1.76 

Roofers  1,43 

Sheet  Metal  Workers L76 

Steam  Fitters  1.76 

Tile  Setter L62% 

Tile  Setter's  Helper „...  1.35 

Universal  Ekiuipment  Operator 

(shovels,   draglines,  derricks, 

derrick    barge,    clamshell    or 

crane) 1.75 

Tractor  Driver  LOR 

Truck  Driver  (over  16  cu.  yds. 

water  level  capacity)  — 1.42% 

Truck  Driver  (12  to  16  cu.  yds. 

water  level  capacity)  1.22% 

Truck  Driver  (8  cu.  yda  water 

level  capacity  and  lees  than 

12  cubic  yards)  L15 

Truck  Driver   (4  cu.  yds.  and 

less    than    8   cu.    yds.    water 

level  capacity) LIO 

Truck  Driver  (less  than  4  cu. 

yda  water  level  capacity)  ._.  1.07% 
Any  classification  omitted 

herein  not  lees  than LOO 

Overtime — One    and    one-half    times 

the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  SUtes 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  Officer  or  agency,  in  so  far 
as  the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency,  the   ratee   fixed   by   any  such 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hi^way 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M,  on  May  29,  1040 
at  which  time  they  will  be  publicly 
opened  and  read  i^  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  between  Dublin 
and  Mission  8an  Jose  and  between 
Alvarado  and  San  Leandro  (IV-Ala- 
5,  60- B,  C,  B)  about  seven  and  slx- 
tenths  (7.6)  miles  In  length  to  be  re- 
paired with  crusher  run  base  and 
piant-mixed  eurfacing. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  theLabor  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman    or 

fireman  |i.40 

Asphalt   plant  mixer   operator  1.45 
Asphalt  spreading  machine  op-  . 

erator     1.75 

Carpenter    „ 1.75 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  lees)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    1.70 

Concrete   vibrator  operator  1.25 

Flagman    ., 1.0625 

Jackhammer  operator „  1.25 

Laborer     *...- 1.062f< 

Motor  grader  operator  L85 

Oil  distributor  bootman   „.  1,126 

Oiler  power  shovels  or  cranes  1.40 

Operator   of    power   shovel    or 

other  excavationg  equipment, 

shovel    type   controls    (up   to 

and     including     one     cubic 

yard)    _ 2.OO 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard    2.26 

Reinforcing  steel  worker 1.50 

Roller    operator    i.fls 

Tractor    driver   ..._ ltO 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)     1.726 

Truck  driver  (0  cul>ic  yazds 
and  less  than  8  cubic  yards 

water    level     capacity) 1.875 

Truck    driver    (4    cubic    yards 
and    less  than    6   cubic    yards 

water  level  capacity)   1.2625 

Truck  driver  (less  than  4  cubic 

yards   water  level   capacity)  1.16 
Any      olassifieation       omitted 

herein  not  less   than  1.0625 

Overtime — one    and    one-half     (1%) 
times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men,    guards,    and    flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  ratee  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  Preeident  or  any 
other  authorised  Federal  officer  or 
ag^cy,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
ot  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proiwsal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 


Cement  Gon  Consfamction  Company 


GUNTTE,  SAND-BLASTING,  CONCRTTE  CUTTINQ 
CONTRACT  or  REIft ALS 


PboM  GAHmM  7ee3    -    24 


„^    STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF   HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  propoeals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  Juh«  5,  1946, 
at  which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specificaUons  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Calaveras  County,  in  the  City  of 
Angels,  across  Angels  Creek  (X-Cai- 
24-Ang),  a  concrete  bridge  and  ap- 
proaches to    be   constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Co#e, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  mixer  operator  |1.45 
Asphalt     plant    dryerman     or 

fireman    1.40 

Asphalt     spreading     machine 

operator   1,75 

Carpenter  1.375 

Cement  finisher 1.75 

Concrete  mixer  operator  (less 
than  one  cubic  yard  ca- 
pacity)      „ 1.45 

Concrete  mixer   operator  (one  ' 
cubic  yard  capacity  or  more)  1.70 

S^agman  ._ 1.00 

Jackhammer  operator  L25 

Laborer    „ LOO 

Motor  grader  operator 1.85 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes  1.26 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel     type     controls  (      (up 

and      including      one     cubic 

yard)    1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.00 

Reinforcing  steel  worker 1.60 

Roller    operator    L66 

Tractor   driver    1.70 

Truck  driver  (18  cubic  yards 
water      level     capacity      or 

more)     „ „ 1,5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level    capacity) 1.4376 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity)    1.37fi 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)  „„ L1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  L0625 

Any       classification       omitted 

herein  not  less  than  _. 1.00 

Overtime! — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards     and     flagman) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  cuay  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Enginer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  District  in  which  the  worit  is 
situated,  and  at  the  office  of  the  As- 
sociated (reneral  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnish^ 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
ESach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WOR^^ 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
(DaUy  Pacific  Builder) 
(May  10-17-24,  1046) 
Dated:  May  10,  1040 

(Ckmtinued  on  Page  Six) 


.^CTOR\      OP      STOPA^.f 


V  r.  C  '  i  1 T  Ir  -     .-.■  I  T  H    A    S  T  R  A  r 


'Qiuni4et  ^O 


GTZn^GIII? 


The  answer  to  your  immediate 
s|»ce  needs  is  built  right  into 
this  economical,  all-steel,  arch- 
rib  building.  W  wide  by  any 
length  desired,  in  sections  of  20\ 
the  dear-span  "Quonset  40" 
provides  100%  usable  floor 
space  enclosed  in  sturdy,  fire- 
safe  Stran-Steel  framing.  The 
framing,  easy  and  quick  to  erect, 
features  a  patented  nailing 
groove  permitting  attachment  of 
sheet  steel  exterior  by  the  sim- 


ple use  of  ordinary  hammer-aixk 
nail  methods. 

The  **Quonset  40**  m  •  *cfw 
maneni  building  providing  ncc* 
dom  from  sag,  rot,  warp  and 
termite-destruction.  Low  in  coat 
and  economical  to  maintain,  it  it 
an  ideal  building  for  warehoust, 
factory,  machine  shop,  loading 
station,  fabricating  plant  and 
scores  of  similar  uses.  Whatever 
your  building  problem  is,  well 
be  glad  to  discuss  it  with  you. 


THi  "QUONSET  14" 

This  adaptable,  24'-wide  building 
is  available  with  open  side  —  with 
sliding  doors  —  or  with  solid  side 
panels,  in  any  desired  length*  in  ex- 
tensions of  12  feet. 


THE  "QUONSET  MULTtPLT* 
If  you  need  a  larger  building,  the 
"Quonset  Multiple**  can  be  expanded 
in  width  by  sections  of  Iffe",  sad  in 
length  by  sections  of  20'. 


PACIFIC  COAST  AGGREGATES,  Inc. 


2625  SIXTEENTH  STR|EET 

UNderhUl  3650 


SAN  FRANCISCO 


ACME     SWING     SAW 


Junior  SIto 


PORTABLfi  CONTRACTORS  SAW 
Skid  Saws  Without  Wheeb 

Dealer  .  .  .  EDWARD  R.  BACON  CO.,  17th  at  FOLSOM  STS. 
SAN  FRANCISCO 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


220  MortliMMiy  9L 
Smm  Fmwiico  4,  CaM. 

TUms  0407 

•aonamcwto  otficc 


Bay  Equipment  Compif 

3254  Eart  Shore  Highway  .  .  .  Jii»t  North  oi  Albany  im} 


Richmond,  California  1  Tdephona  Landacapa  5-2190 

DISTttlBUTORS    FOR 

WooMridge  Manafactiiiiiig  Company 

EARTH  MOVING  EQUIPMENT 

Schramm^  Inc. 

AIR  COMPRFJSSORS  AND  AIR  TOOLS 
ROAD  AND  STREET  MACHINERY 

Petdbone  MoDiken  Corporatkm 

CLAMSHELL-DRAGLINE  BUCKETS  AND  DIPPERS 

SALES  -  RENTALS  -  REPAIRS 


/ 


New  Master  Gasoliiie  Badrfl  Taaper 


COMPACTS  EARTH  HLL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHBS 

COMPACTS  AND  LEVELS  SODS 

y0ORKS  m  NARROW  DITCHES 


KERR  EpUii^MENT  COMPANY 

160  TBrnH  ST.  SSThSoBbSSo       Pb.  MAfloet  im 


j^rnm  ni 


( 


I 
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DAILY    PACIFIC    BUILDER 


MONDAY.  MAY  13,  1 946 


ADVANCE  COlfSTItUCnON  RBPORTS 


DAILY 
PACIFIC  BUILDER 

(Bst&bliahed  In  1880) 

^ublJshMi  •very  moralng,  •xo^ptt 

Saturdays,  Sundays,  and   l-agal 

Holidays 

•ubsorlptlon  Rates: 
930.00  per  year 
9  &00  per  month 
t    .19  per  oopy 
(Payable  in  Advance) 

Advertising  Ratee  on  Requeet 

Publiehed  by 
tUrk-Rath   Printing  ^^ 

A  Publishing  Co. 
Under  a  Management   Agreement 
%vlth 
F.  W.  Dodge  Corporation 
409  Tenth  St,  San  Franoisoe  9 
Telephone  MArket  7110 

Q.  E.  MoOavran,  Managing  Editor 
J.  E.  Odgers,  Advertising  Manager 

(Entered  as  Second  Class  Matter, 
July  25,  1907,  at  the  post  office  In 
Ban  Francisco,  Calif.,  under  the 
Act  of  March  S,  1897.) 


5/10/46  1 

COMPLETING 

DRAWINGS 

BANK   BUILDING  Cost.   lAO^OOO 

SAN  FRANCISCO,  San  Bruno  Ave. 
north   of  Thornton  Ave. 

Construction  of  one-atory  bank  build- 
ing with  concrete  walls,  wood  roof 
construction  and  t&r  and  gravel 
surface,  air  conditioning  system, 
etc 

Owner— Bank  of  America,  300  Mont- 
gomery St.,  San  FnuBcisca 

Architectr— J.  Lloyd  Conrich.  (63  Mar- 
ket St.,  San  Francisco. 

Structural  Engineer— L.  H.  Nishklan, 
155   Sansome    St,    San   Francisco. 

Mechanical  Engineer — O.  M.  Slm- 
onson,  625  Market,  St,  San  Fran- 
cisco. 


«• 


Building  Section 


NEWS  INDEX 

For  oenvenlent  reference,  news 
reports  In  this  section  are  elassl* 
fled  as  followsi 


Commerolal  Bidgs. 
Cduoatlonal  BIdgs. 
HospiUls 


Industrial    BMgs. 

Pubiio  Buildings 

Religious  Buildings 

Sooial,  Rsorsational  BIdge.  80-21 

Residential   Buildings  88-tS 

Transportation  BIdgs. 27 

MisoeManeeus  BIdgs.  28-90 


5/10/46 

TO  START  WORK 

BANK  BUILDING  Cost  $50,000 

SOUTH  PALO  ALTO,  Santa  Clata 
Co.,  Calif.  Comer  California  Ave. 
and   El  Camlno  Real 

Construction  of  one<-8toxy  bank  build- 
ing with  concrete  walls,  wood  roof 
construction    and    tar  and    gravel 
surface,    air    conditioning    system,' 
etc. 

Owner— Bank  of  America,  300  Mont- 
gomery St,  San  Francisco. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St,  San  Francisco. 

Structural  Engineer— L.  H.  Nlshkian. 
155  Sansome  St,  San  Francisco. 

Mechanical  Engineer — G.  M.  Simon- 
son.  625  Market  St,  San  Francisco. 

Contractor— Wells  P.  Goodenoiigh,  49 
Wells  Ave,,  Palo  Alto. 
Work  will  start  within  the  next  few 

weeks. 


1-a— COMMERCIAL  BLDGS. 


5/10/46  •     •    T 

PREPARING   WORKING 

DRAWINGS 

CIVIC  SHOPPING  DISTRICT 

Cost,  12,500,000 

SALINAS,  Monterey  Co.,  Cal.  South 
Main  Street 

Construction  of  whole  new  civic  shop- 
ping district,  consisting  of  three 
full  blocks  of  modem  merchan- 
dise marts. 

Owner— City  of  Salinas. 


5/10/46  •     4 

WORKING    DRAWINGS 
; COMPLETED 

OFFICE  BUILDING 

Estimated  Cost.  935.000- 140,000 
[RICHMOND,    Contra   Costa   County, 

Calif.    Southwest   comer  11th   and 

Nevln. 
Construction  of  one-story  and  laase- 

ment  building  with  provlstons  for 

second  story. 
Owner— East  Bay  Municipal  Utilities 

Wtaer  District,  717  Macdonald  Ave.. 

Richmond. 
Architects-Charles  F.  Strothoff,  1855 

Market  St,  San  Francisco. 

When  constructed,  owner's  bfflces 
will  be  moved  from  the  present  loca- 
tion. 

Project  is  now  awaiting  CPA  ap- 
provaL 


1   Architect-^,  a  Gould.  Sheldon  Bldg., 
1     San  Francisco. 


6/10/46 

COMPLETE   WORKING 

?«^JIll!lI«S  -^  «  .  ^.^  \     Aa  previously  reported,  bids  wlU  be 

ADDITIONS  TO  BANK  !  taken  May  17.  2  P.  iSZTas  foDows:  (1) 

Eat  Cost,  $50,000  ;  general    construction  •     (2)    electrical 
REDDING,    Shasta    Co..   CaUf.    1469 1  work.  ""^cuon,    ^^f    w«^^ 

Market  Street  |     Plans   and    specifications   may   be 

AlteraUoDs  to  bank  and  addiUon  of  obtained,  beginning  May  8.  from  the 


concrete  building  with  brick  ve- 
neer,  t&r-gravel    roof. 

Owner — ^Bank  of  America,  1469  Mar- 
ket St,  Redding. 

Architect— J.  Lloyd  Conrich,  n93  Mar- 
ket St,  San  Frsuicisco. 


cashier's  office,  Administration  Bldg.. 
University  of  Callfomia,  Berkeley, 
upon  deposit  of  920. 

This  project  has  beoi  given  an 
M-M  priority  rating,  WPB  542,  Serial 
No.  2333644,  by  the  War  ProducUon 


Mechanical  Engr.— G.    M.    Simonson.  I  Board.  The  owner  has  available  for 
625  Market  St,  San  Francisco.         j  this    Job  all    structural    steel,    most 


Structural  Engr.— L.  H.  Nishklan,  165 
Sansome  St.,  San  Francisco. 


9-10— EDUCATKmAL 
BUILDINGS 


5/10/46 

COMPLETING  PLANS 

ENGINEERING  BUILDING  ADDN. 

KENTFIELD.  Marin  County,  Calif. 
Marin  Junior  College  Campus. 

Construction  of  two-story  reinforced 
concrete  and  frame  addition  to  the 
engineering  building. 

Owner — Marin  Junior  College  Dis- 
trict, W.  H.  Austin,  principal.  Kent- 
field. 

Architect  —  Arnold  S.  Constable,  95 
Sp«icer  Ave.,  Sausallto. 

Structural  Engineer— Carl  W.  ZoU- 
ner.  Box  167,  Ross. 


^^10/46  •    9 

PLANS  COMPLETED 
SCHOOL  ADDITION      Cost  |190,000 
SAN  CARLOS.  San  Mateo  Co.,  Calif. 
Construction  of  -tne  building  to  con- 
tain five  classro'tms,  lavatory  unit,  5/10/46 


luml>er    required,    and    some    miscel- 
laneous materials. 

The    following    contractors    bare 
taken  out  plans: 

General  Work 

Herrick     Iron     Woiks,     18th     and 
Campbell  Sts.,  Oakland. 

Barrett  &  Hilp,   916  Harrison   St. 
J  Q  San  Francisco. 

Anderson -Haglimd.    Inc^    219    4lBt 
St,  Oakland. 

John    E.     Branagh,    105    Sheridan 
Ave.,  Piedmont 

Electric  Work 

Scott-Buttner  Electric  Co.,  534  20th 
St,  Oakland. 

Manning  &  Whltaker,  375  9th   St. 
San  Francisco. 

Atlas   Electric  &  Engineering  Co., 
956  Folsom  St,  San  Franclsca 

Charles  A.  Langlais.  474  Bryant  St, 
San  Francisco. 

V.  G.  Electric  Co..  330  7th  St,  Rich- 
mond. 

Del  Monte  Electric  Co.,  P.  O.  Box 
145,  Elmhurst  Station,  Oakland. 

Abbett   E!_ctric   Co.,   472    Tehama 
St,  San  Francisco. 


offices,  clinic  ani  combination  li- 
brary and  teachers'  room  at  White 
Oaks  Grammar  School,  and  the 
preparation  of  the  Anmdel  St  site 
for  construction  of  additional  class- 
rooms. 
Owner— The  San  Carlos  Elementary 


BOND   ELECTION 

SCHOOL  IMPROVEMEINTS 

BANGOR,  Butte  County.  Calif. 

Alterations  and  additions  to  school 
buildings. 

Owner — Bangor  Union  School  Dis- 
trict Bangor. 


School    District,  826    Chestnut    St,  Architect— Not  given. 


San  Carloa 
Architect— Ernest  J.  Kump  Co..   251 

Kearny  St,  San  Francisco. 

Plans  have  been  sent  to  the  State 
Dlv^lon  of  Architecture  for  approval. 

5/10/46  •    9 

PREPARING  WORKING 
DRAWINGS 
SCHOOL  BUILDING 


The  school  district  will  vote  May  31 
on  a  proposal  to  Issue  bonds  In  the 
amount  of  $4800,  proceeds  of  which 
will  be  used  to  finance  school  im- 
provements. 


5/10/46 
!  BIDS   WANTED 

TO  CLOSE   MAY  20,  2  P 


•  •   10 


M. 


4/10/  •    •    3 

BIDS   OPENED 

TRANSIT    SHED 

LONG  BEACH,  L  A.  Co.,  Calif. 
Long  Beach  Outer  Harbor.  Construc- 
tion of  transit  shed  on  Berths  3 
and  4,  Pier  A, 


Architect— W    D     P«iio-h     w^  m«««^    '     Owner— City    of   Long   xieach,    1338 

ffomS;    qt."   Sn   w^S;.-^  ^'  iW.  El  Embarcadero.  Long  Beach, 

gomery   St,   San  Francisco.  ,     pj^^^   by   R.  R.    Shoemaker,   chief 

"  j  engineer  of  the  Long  Beach  Harbor 

6/10/46  ••    1    ^^P^»  1333  W.   El  Embarcadero  St, 


PROSPECTIVE    BIDDERS 
COUNTY  JAIL  ADDN.     Cost  $68,040 
OROVILLE,  Butte  County.  Calif. 
Construction  of  county  jail  addition 

to  provide  5300  square  feet  of  space 

for  35  additional  inmates. 
Owner- -County  of  Butte,  Courthouse, 

OrovUle.  I 

Architect  — E.    Geoffrey    Bangs,    605 ' 

Market  St.,  San  Francisco 


Plans    and    specifications    may    be^^'^^ 


Long  Beach 

The  bids  were  taken  as  follows 
(1)     lump  sum  for  project  complete; 

lump   sum   for  structural    steel, 

only; 

lump  sum  for  project  complete, 

omitting  Item   (2) ; 

alternate;  in  case  material  other 

than    wood   sheathing    :~    used, 

deduct  from  Item  (1)  or  (3) ; 

date    on    which    contractor   will 

deliver    all    tongue    and    groove 

sheathing ; 


ANTIOCH,   Contra  Costa  Co.,   Calif .  I  ENGINEERING  BIJ5Q. 

Addition  of  classrooms  to  high  school  WEST  LOS  ANGELES.  I*  A.  Co.. 
and  elementary  school.  i     Calif.   Los  Angeles   Campus. 

Owner  — AnUoch -Live  Oak  Unified  ConstrucUon  of  temporary  engineer- 
School  District.  1500  D  St,  Antloch.  I     *ng  building. 

Architect— Ernest  J.   Kump  Co.,  251  ]  Owner— Regents  of  the  University  of 


Kearny  St,  San  Francisco. 


California,  Los  Angeles, 
I  Architect—  Maynard  Lyndon.  921 
j  Westwood  Blvd..  West  Los  Angeles. 
9 !  Specs,  obtainable  from  business  of - 
'flee,  405  Hilgard  Ave.,  Admin,  Bldg., 
University  of  California.  L.  A.,  upon 


(2) 
(3) 
(4) 


5/10/46 

PREPARING  WORKING 

DRAWINGS 

SCHOOL  ADDITION        Cost  9275,000  j  deposit  of   915.00 

TULARE,  Tulare  County.  Calif.  •  ■■ 

Construction    of    reinforced    concrete  1 5/10/46 

ten-classrom   addition  to  the  high    BIDS  WANTED— TO  OPEN 

school,  including  new  cafeteria  and  I  MAY  29,  9  A.  M. 

repairs  to  present  school  shop.  !  SCHOOL  '  . 

Owner  — Tulare   Union   High    School '  HA YWARD,  Alameda  County.  Calif. 


.8/10/46  ••IB 

cafeteria    and   repairs    to    present  qWNER  LETTING  SUB- 
school  shop.  CONTRACTS 

Ownei^TuIare    Union    Hig^    School' T^nnrna .n  PLJLNT 
Durtrict  A.  B.  Ledbetter,  cleric,  Tu-  .         ^  ;  ^p^  ^^^  ^^^ 

Architect— Ernest  J.    Kump  Co.,   251 
Kearny  St,  San  Franclsca 


11— HOSPITALS 


I 


lEMCKyviLUE,   Alameda  Cow.  Cahf. 

I    HoUls  Sltreet 

I  Rebuild  manufacturing  plant  dam- 
aged by  fire.  Wortc  involves  struc- 
tural  slieel,   ralnf.   concrete,    brick 

PREPARING  PLANS  j Ownei^-Ofcrdner    Electric    Mfg.    Ca, 

PSYCOPATHIC  HOSPITAL  I     HolBs  Sitreet,  EraersrviUa. 

Cost,  1725,000  Ccmsultlng    Engineer — Cari    S.    Rep- 

LOS   ANGELES,   Calif.   Bancho  Los      logle.  510  Boulevard  Way,  Oakland. 

Amigoa  I     Dtewiddle  Const  Co..  Crocker  Bldg. 

Constructi<m   oi  two-unit  psychopa- !  San    Framclsco.    at   915.000.   awarded 


U 


5/8/46 
BIOS  OPENED 
SPRINKLER    SYSTEM 
INTOKERN.  Kem  0&,  CaUf.  Kaval 
Ordnance    Test    StatioB. 

Sprinkler  system  for  fire  protection 
in  dispensary  and  In  dry-cleaning 
building,  Spec..  17639.  Indudmg 
earthwork  and  laying  4- Inch  and 
6-ln<dk  transits  water  mains. 

Owner — Officer  in  charge  of*^n^ 
•tniction.  Naval  Ordnance  Test 
Station.  Inyokem. 

Low  Bidder — ^Automatic  Sprinklers  of 
the  Pacific  6606   Alhambra.  Ave., 
L.  A.  9llt900. 
Haddock-lbigineeni    Ltd.,    at    913.- 

783  submitted  only  other  bid. 


14- 


thic  hospital,  each  unit  to  provide  ■  first  unit  of  work. 

100  separate  rooms.  Owner   will    let    sub-contracts    for 

Owner — Los    Angeles    County    Board  the  entire  building.  

of  Supervisors,  601  Hall  of  Records,  !  ■ 
Los    Angeles.  i 

^s-i'tTS:?.""^  * '^'""^  "*l        !      SUB .  BIDS  WANTED 


5/8/46 

RECOMMENDED  j  General  eentra«tors  desiring  eub-Mds  en  any  Job  are  Invited  to  make 

LOS    ANGELES    County,    Caaf.— 'their  requirements  in  this  oelumn.    There  la  ne  ebarge  for  ttito 

The  following  Is  a  list  of  Los  Angeles  I 
County    building   projects    submitted  i 


by   county  departments  and   recom-  '  Auto  Sale*  and  Servloa  BUg.,  Shattuok  and  Ourant,  Berkeley;   BMa 
mended  by  the  County  Board  of  Su-  :         May  10,  5:00  P.  M. 

pervlsors  as  being  eligible  for  State  |  wuiis  F.  Lynn.  1940  Folger  Are^  Bertceley  (BBrtceley  6044). 
funds  under  AB  60  ("Construction  j  g^^i^  1,,^^  3451  gan  Leandro  St.  Oakland  (TRlnWad  1064). 
and  Employment  Act")   recently  ap-  ' 


proved   by  a   «P«<^^^/«^»°°/4j^^  i  Conv».la«   BMg.  21%  8an   Franolece   Naval   Shipyard,    NOy   1 


! 


17574;    Bids   open    May  17.   11    A.    M. 
James  L  Barnes  Oonstr.  Co..  941  Russ  Bldg.,  a  F.  (KKbrook  6906  or  T9M) 
Erbentniut  *  Summers,  696  Pennsylvania  St.  S.  F.  (ATwater  M90) 
Barrett  &  Hllp,  918  Harrison  St.  San  Francisco  (DOuglas  0700). 
M  ft  K  Corp.,  200  Financial  Center  Bldg.,  San  Frandaoo  (BXbrook  7994) 


State    Legislature 

the  Coimty's  share  of  the  appropria- 
tion has  been  determined  to  be  912,- 
027,321;  <         -^ 

RANCHO  LOS  AMIGOS— Twelve 
Infirmary  Units,  total  State  Aid  Re- 
quirements,    9685,000;     Psychopathic: 1  ^-  •  ^  01s 

Hospital,  9896,500;  Power  House  Ad-  1  RIehmon-Suneet  Sewage  Treatment  Plant,  S.  F.;  Bids  oe«»  June  i«,  M'.m  r-m 
diUons.  9186,400;   Commissary  Build-  '     Barrett  ft  HUp,  918  Barrlson  St.  Ban  Francisco  (DOuglks  0700). 
Ing,  956,000 ;   Convalescent  Home  for  '     sirbentnuit  ft  Summers.  696  Pennsylvania  St.  &  F.  (ATwater  9490) 

Children.    9176,700;    Fire  Station  and  j ^ -— — — 

Crew  Quarters,  913,450;  Fence  98.250;    Synchrotron  Bldg.,  U.  C  Campus    Berkeley;   Bide  open  May  ^^p*  f*  ■■• 

Maintenauice      Warehouse,       |11,870;       Barrett  ft  HllD    918  Harriscm   St,   San   Francisco   (DOuglas  OTOO). 

2   General   Ward   Buildings,   9154,300;  '  *^'  


1    t 


AdminlstratlBon     BuUdlng     Altera-    Bridge  Overhead  Cross..  Approaches,  Alameda  Co.;  Bids  optn  May  19,  t  PM 

Uons,  927,050;    Resurface   Roadways  j    £>««  cauuto   985  Delmas  Avenue,  San  Jose  (Columbia  4168). 

94.610.  Total  91.806.78u.  L    x^an  v^yuw,  wo» ^ _^^«_>_» 


District.    A.    B.     Ledbetter.     clerk, 
Tulare. 
Architect— Ernest   J.   Kump  Co.,   251 
Kearny  St.,  San  Francisco. 


obtained  from  the  office  of  the  archl-  1 

tect  upon  deposit  of  925.  j  -         .  ^  *     •   , 

As  previously  reported,  bids  will  be  i  <*>  '^^^^    °'    roofing    ^pd    material 

opened  May  17.  2  P.  M.  to  be   used,   name   of   manufac- 

The     following     contractors     have;  *"'«'^  ^^^  *^<*®  name. 

'     The    work   Involves: 

(1)  836  long  tons  structural  steel; 

(2)  2000   cu.   yds.    concrete; 

(3)  127,000   lbs.   reinforcing   steel; 


taken  out  plans 

General  WOrV  | 

Ellis   W.    Barker,    Ness    Bldg.,    Salt 
Lake  City,  Utah. 

L.  G.  Shal2,  Route  1.  Box  22.  Chlco.    ^*^ 

Jail  Equipment 
Pauley  Jail  Builders,  St  Louis,  Mo. 

Electric  Work 
Herbert    A.    Delius,    Hobart    Bldg., 
San  Francisco. 


(5) 
(6) 


5/10/46  ••     8 

STARTING  WORKING  DRAWINGS 

SALES   BUILDING 
SAN  FRANCISCO.  3rd  and  19th  Sts. 
Construction    of    one -story    concrete  j 
block    sales    and    showroom    build-  :  (12) 


1200    squares    composition    roof- 
ing; 

614  units  steel  sash; 
13,7(X)     sq.     ft.     openings,     steel 
rolling  doors; 
(7)     260,000      fbm     T      and      G     roof 

sheathing; 
(8>     447  unlt«,  light  and  power  out- 
lets ; 
(9)     1510  units  sprinkler  heads; 
'  (10)  97  units  plumbing  fixtures ; 
'  (11)  134,000    sq.     ft    sisphaltlc     con- 
!  Crete    surfacing ; 

4100  sq.  yds.  plastering. 


ing;     class     C    construction,     wood,      The  complete  bids  were : 
roof    trusses,    office   partitions.  Peter    Klewlt    Sons    Co..    item    (1) 

Owner— Western     Traction    Co.,    450   $687,606;    (2)   no  bid,   (3)   9521,891,    (4) 


Bayshore   Blvd.,   San  Francisco. 
Architect— Charles  F.   Strothoff,   1855 
Market  St.,  San  Francisco. 


$50,000,    (5)   no  bid.   (6)    $10,000. 

J.    K.    Thomas    &   Beyer,    Costruc- 
tion  Co.,  item  (1)  $609,807,  (2)  no  bid, 
(3)  no  bid.  (4)  $40,000,  (5)  no  bid,  (6) 
i  no  bid. 
5/10/46  •    4 1      Charles   W.    Pettifer,    item    (1)    no 

PREPARING   PLANS  ibid.   (2)  no  bid,   (3)   $498,412,  (4)  $52,- 

OWnCE  BUILDING  Est.  Cost  $5,000  '  567,  (5)   no  bid,   (6)   $10,500. 
SAN    FRANCISCO.    Clay   and   Web-  '      Transpacific   Constr.    Co.    Item    (1) 
kfer  Sts.  jno   bid.   (2)    no   bid.    (3)    $515,954,    (4) 

Con/ersion  of  residence  Into  medical  i  949,000,   (5)  no  bid,   (6)  $9775. 
o<i  ice   building,    wood    frame    con-  •     M.  H.  Golden  Constr.  Co.  Item   (1) 
-fetructlon.  !  9776,000,     (2)     $200,000,     (3)     $r«l,000, 


Construction  of  one-story  frame  and 

stucco  parochial  school. 
Owner— Roman   Catholic   Archbishop 
of  San  Francisco,  1100  Franklin  St, 
■  i     San  Francisco. 

j  Architect— Vincent  Buckley,  110  Sut- 
6/10/46  •    9  .     ter  St,  San  Francisco. 

TO  ASK   BIDS  !  

SCHOOL  5/10/46  ••     9 

MARTINEZ,    Contra    Costa    County. '  BIDS  WANTED— TO  CLOSE 

Calif.  Vine  Hill  School.  -MAY  15,  1:45   P.  M. 

Construction   of   two  classrooms  and   RETUBE  BOILER 

septic  tank  at  Vhie  Hill  School.  '  SAN  FRANCISCO.  Abraham  Lincoln 

Owner  — Vhie    Hill    School    District.;     High  School. 

Martinez.  iRetubing  No.  1  boiler. 

Architect— Ernest   J.   Kump   Co..    251  |  Owner— Department  of  Public  Works, 

Kearny  St,  San  Francisco.  :     Room  282  City  Hall,  San  Francisco. 

CPA    approval    has    been    granted;     Specifications  obtainable  from  Su- 

and  a  bid  opening  date  will   be  set  •  perintendent  of  Buildings  R  A.  Chis- 

shortly.  Iholm,  490  11th  St 


5/10/46  * 

CONTRACT   AWARDED 

SCHOOL 

SHAFTER.  Kem  County,  Calif. 

Construction  of  12  classrooms,  alter 
nate  bid  for  18  classrooms,  addi 
tlons  to  the  Shafter  Street  Scnool 


Owner — Dr.  Fender,  c/o  architect 
Architect — J.  Lloyd  Conrich.  593  Mar- 
ket St 

Construction    contingent    upon    re- 
zoning  of  district. 


•• 


(4)  $88,000.  (5)  no  bid,  (6)  $10,500. 
i     Guy  F.  Atkinson  Co,  item  (1)  $779.- 
I745.  (2)  no  bid.   (3)  $595,180,   (4)  $62.- 

530.    (5)   no  bid,   (6)  $15,000. 

Robert  E.  McKee.  Item  (1)  $809,000, 
(2)    no   bid,    (8)    $624,000,    (4)    $52,000, 

(5)  no    bid.    (6)    $10,000. 
Consolidated   Steel  Corp.,   item   (2) 

only.    $201,745. 

6 


9   5/10/46  9 

iCONTRACT    AWARDED 
'ADMINISTRATION   BJILDING 
;  Contract  Price  $149,000 

MONTEBELLO,  Los  Angeles  County, 
Calif.  Montebello  and  Whittler 
Blvds. 
wood  roof,  structural  steel  frame,  \  Construct  1-story  frame  and  stucco 
wood  and  brick  veneer  walls,  con-  ;  administrative  building  and  l-story 
Crete  floor,  etc.  i     reinforced  concrete  warehouse. 

Owner — Richland  Elementary   School   Owner  —   Montebello     City     Unified 
District,  Shafter.  i     School  District  1600  Whittier  Blvd., 

Architect — Ernest   J.   Kump   Co.*   251  j     Montebello. 

Kearny  St,  San  Francisco,  Architects — Marsh,    Smith    &   Powell, 

Contractor— Guy    E.    Hall.    1326   30th  j     Architects'  Bldg.,  Los  Angeles. 
St.,  Bakersfleld.  I  Contractor — Howard   Dunn,   Box  525, 

—————  i     North  Hollywood. 

5/10/46  ••     91  . 1 

BOND    ELECTION  1 5/8/46  9 

SCHOOL  EXPANSION  Cost  $300,000  j  BONDS    VOTED 

MANTECA,     San     Joaquin     County,   SCHOOL    IMPTS.  Cost.    $18,000 

Calif.  Manteca  High  School.  1  BUTTE   COUNTY,   Calif. 

Construci-'on      of      gymnasium      and, School  Improvements,  to  Include  ad-    ioO;  Rancho  Los  Amlgos.  $7,250.  To- 
locker  rooms  ($150,000),  agriculture ;     ditlonal  classroom,   repair  of  Can 


OLIVE     VIEW     SANATORIUM— 
Ward  Unit  Buildings,  $378,200 ;  Medl-  ; 
cal  and  CUnlc  Bldg..  $223,000 ;  (Acton  ! 
C:;amp)     Nurses'     Dormitory,     $8,860 ;  | 
Sewer  lines,  $66,040;   (Hlllcrest)  Ac-  ; 
qulsltlon     of     Hlllcrest     Sanatorium  j 
now    operated    under    lease    $50,000; 
(Hlllcrest)     Sewage    System,    $5,500; 
PubUc  Toilet   Buildings,  $7,500;    (Ac- 
ton)    Employees    and    Public    Toilet ! 
axx^   Bathing    Facilities    $5,220 ;    (Ac-  1 
ton)  Sewer  lines  $7,600.  Total  $751,920.  , 
GENERAL    HOSPITAL  —  Psycho-  ■ 
pathlc     Unit    $846,250 ;     Intern     and  \ 
Resident  Physicians  Home,  $464,870; 
Utilities     and     Pedestrian     Tunnels ; 
$38,500;  Student  Nurses  Home,  $385,- 
500 ;    Communicable    Diseases    Build-  ; 
ings,  91,165.600 ;  Engine  Generator  Set, 
$27,500;    Removal    of    Old    Buildings,' 
928,200;    Jail   Building,    $67,200.    Total 
$3,023,620. 

BRANCH     HOSPITALS— 92,700.000. 
PROBATION  COMMITTEEJ— Juve- 
nile Center,    Construction    of    build- 
ings   and    appurtenances,    $2,000.0(X). 

SUPERINTENDENT  OF  Schools 
— School  buildings  in  the  following 
districts:  Artesia  District  $50,000; 
Baldwin  Park  District  $80,000;  Belle- 
flower  District  $90,000;  El  Monte 
District  $75,000;  Hawthorne  District, 
$57,000;  Lennox  District,  $35,000;  Mt 
View  District,  $70,000 ;  Topanga  Dis- 
trict,  $20,000;  WUlowbrook  District, 
$70,000;  Eastlde  Union  District  $75-, 
000;  Westside  Union  District  $75,000. 
Total   $697,000.  i 

FORESTER  &  FIRE  WARDEN— 
Topanga  Patrol  Station,  Fire  sta., 
oil  house,  radio  mast  etc..  916,950;  | 
Forestery  Camp  No.  2,  Dormitory 
and  recreation  bldg.,  $8,420;  Caia-  . 
basas  Patrol  Sta.,  New  Station,  $17.-  • 
760;  Juvenile  Camp  No.  3,  Dormi- 
tory, garage,  etc.,  $27,890;  Commiml- 
catlons  Center.  Pacoima,  Concrete 
warehouse.  $8,400;  Juvenile  Camp 
No.  4,  Garage,  add  to  Admin,  and 
Hospital  bldgs.,  $4,800;  Juvenile  Camp 
No.  5,  Dormitory,  etc.,  $26,490;  Mali- 
bu  Division  Headquarters,  Equip 
Storage  Bldg.,  $2,500;  Arroyo  Seco 
Headquarters,  Equip  Storage  Bldg., 
$3,200;  Arroyo  Seco  Headquarters 
Dormitory,  etc.,  $17,860 ;  Topanga 
Canyon  Dlv.,  Fire  main  extension, 
$58,000 ;  Malibu  Division.  Fire  cisterns 
at  Topanga  Lookout,  Corral  Can- 
yon Rd.,  Calabasas  Pk,  Etz  Meloy 
Motorway  ea  .  91,100;  Soledad  Divis- 
ion, Fire  Cisterns  at  N.  Placerita 
and  Oat  Mountain,  each  $1,100;  Ar-  ! 
royo  Seco  Division,  Fire  Cisterns  at 
No.  Glen  Oaks,  Verdugo  Lookout  and 
Mt  Lukins,  each  $1,1(X>;  San  Jose 
Division,  Fire  Cisterns,  Lower  Span- 
ish  Canyon   $1,100.  Total  $203,270. 

COUNTY     POUNDM  ASTER— Con- 
struct animal  shelters  at  Inglewood, 
4$17,850;    East    Los    Angeles.    $17,000; 
yircadia  Area,  $17,850;  Lancaster,  98,- 


- 


5/10/46 

PREPARING    PRELIMINARY 

PLANS 

ALTER  BANK  '  5/10/46 

Estimated   Cost  950.000-960,000  !  WORKING    DRAWINGS 

RICHMOND,    Contra   Costa   County,  I  COMPLETED 
Calif,    10th  and   McDonald.  j  STORE  BUILDING  Est.  Cost,  $25,000 

Alterations    to   bahk    to    Include    re-  j  SAN  FRANCISCO.  Lombard  St 
modeling  of  office,  first  floor,  base-  j  Construction  of  one-story  frame  and 
ment  and  mezzanine. 

Owner — American  Trust  Co.,  464  Cali- 
fornia St,  San  Francisco. 

Architect— Charles  F.  Strothoff,  1856 
Market  St.  San  Francisco. 


S/10/46 

TO  START  WORK 
JWAREHOUSE,  ETC. 
yERNON,  La.  A.  Co..  Calif.  SB.  cor 
ner  District  Blvd..  and   50th   St 


stucco  store  building,  tar  and 
gravel  roof,  vltrollte  and  marble 
trqnt. 

Owner  Bldr.— Rasmussen-Traner  Co. 
c/o  architect 

Architect— J.  Uoyd  Conrich.  593  Mar- 
ket St.  San  Francisco. 
Work  win  start  when  priorities  are 
Cost,  $587,600 '  approved. 


and  farm  mechanics  unit   ($40,000),  ;     yon  View  school.  Installing  of  light-  |    PROBATION    DEPT.    —El    Retire. 


|tal  $68,050. 


music  -building  ($35,(K)0),  swimming  \     ing    facilities,  etc. 

pool  ($75,000).  .Owner — Canyon    View    School    Dlst. 

Owner— Manteca  Union  High  School  j     Jay  Partridge,  County  School  Supt, 

District,  Board  of  Education,  Man-       Chlco. 

teca.  Architect— Not  Given. 

Architect— Harry  J.   Devhie.   Cronan  j     The  school    district   April    30    ap- 

Bldg.,  Sacramento.  j  proved  a  proposal  to  Issue  bonds  In 

The  school  dls*xict  will  vote  May  31  ;  the  amount  of  99000  to  aid  in  f  inanc- 
on  a  proposal  to  issue  bonds  in  the  ;  ing  construction.  Matching  state 
amount  of  $300,000,  proceeds  of  which  '  funds  are  anticipated. 

will  be  used  to  finance  the  above  con-  j  . 

structlon.  :  5/10/46  *     9 


'Alterations.  $1,836;  Junior  Boys 
Camp,  Mt  Baldy.  School  building  and 
Isewers.  $32,175;  Juvenile  Girls  School 
teuildlng  and  Sewers.  $17,275.  Total 
isi,: 


,286. 


12-13— INDUSTRIAL 
BUILDINGS 


5/10/46 

BOND  ELECTION 

GRAMMAR  SCHOOL 

MANTECA.     Sam     Joaquin 
Calif.  Manteca  Grammar  School 

Construction  of  new  10- room  gram- 
mar school  building. 

Owner — Manteca    Union    Elementary 
School    District,    Board   of   Bduca- 


IBOND    ELECTION 
••     9, SCHOOL  BUILDING      Cost,  $199,628 
jALTO  Marin  County,  CaUf. 
Cost  9175,000  ,  Construct   new   school   building   con- 
County,       talnlng  eight  classrooms,  assembly 
roof,    admin,    office    and    teachers' 
room,  and  pave  recreation  areas. 
Owner— Mill    Valley    School    District. 
I     360  E.  Bllthedale  Ave.,  Mill  Valley, 
i  Architect— Alf.  W.  Johnson,  681  Mar- 
ket Street   San   Francisco. 


miles 


5/8/46 


Construct    a    1    and    part    2-story  ,  PI** E  LOSS 

reUif.  concrete  warehouse  and  of-  !     REDDING.  Shasta  Co..  Callf^Flre 

flee  bldg  1  recently  destroyed  the  Casa  Blanca 

Owner— Whelan    Drug    Co.,    448    So.  I  Night  Club  operated  by  Richard  Cor- 

Hlll  St    I*  A.  radetU  on  Highway  99.  one  half  mile 

Architect— Harry    MUler,  4814    Loma    north  of  SacramentoRiver  with  loss 

Vista   Ave.,    L.    A.  --^.— ---^   -» 


'eethnated  at  over  990,000. 


Contractor— W.     P.    Nell     Ca, 
4814  Lona  Vista  Ave.,  L.  A. 


Ltd., 


OTIGB 

to   CONTRACTORS 
a  ad      BUILDERS 

We  will  reoelve  orders  eoen  for 
your  prefabricated  lumber,  tlml>er, 
and  eonerette  fOrnie  on  all  author- 
ised  oonstnietlon. 

Reclamation  forms  our  specialty. 

Can  sMp  in  99  to  99  day*  about 
a09  M.  Floorings,  Clears,  No.  1  and 
INo.  2  Common  and  Finish  lumber 
«ry. 

CONSTRUCTION  SERVICE 
&  iNOINRBRINO  CO. 

Pkona  PR  mm,  Mr.  Rlehwdeon 


5/8/46 
FIRE  LOSS 

SANTA  CRUZ,  Santa  Cms  Co.. 
Calif.- Fire  recently  destroyed  the 
Zayante  Lodge,  Zayante  creek,  elg^t 
miles  north  of  Santa  Cms  owned  by 
W.  R  Payne  with  loss  estimated  at 
{940,000. 


tlon,  Manteca. 
Architect— Harry   J.   Devlne,   Cronan  i  structural    iSngr.— Carl    W.    ZoUner, 

Bldg.,  Sacramento.  .     Box  167.  Ross. 

The  school  district  will  vote  May  31 ,  As  previously  reported,  the  school 
on  a  proposal  to  Issue  bonds  In  the; district  will  vote  May  17  on  a  pro- 
amount  of  $175,000.  proceeds  of  which  ,  posal  to  Issue  bonds  In  the  amount 
will  be  used  to  finance  the  above  con-  ;  of  9240.000  to  finance  above  construe 


structlon. 


'tion  and  alterations  and  additions  to 
Old  Mill,  Tanmlpatls  Park  and  Home- 
1  O'stelul  schools  In  MIU  Valley. 


5/10/46 

BIDS   OPENED 

ELECTRICAL  WORK 

FORT     PECK.     Montana.    19 
southeast  of  Glasgow. 

Installation  of  electrical  work,  equip- 
ment and  materials  In  Fort  Peck 
powert.Quse,   Serial   46-31.         , 

Owner — U.  S.  Engineer  Office,  Fort 
Peck,  Montana. 

Low  Bidder— Lewis  Constr.  Co.,  BU-  J 
lings,    Mont,    984,389.  1 

Second  and  third  low  bids  follow: ! 

Yellow   stone    Electric   Co.,    Billings,  t 
Montana,    987300  ! 

C.   L.  Electric  Co.,   Pocatello,  Idaho,  - 
989,517. 


5/10/46 

PROSPECTIVE   BIDDERS 

SYNCHROTRON   BUILDING  5A0/46 

Approxhnate  Cost  940,000   COMPLETING  PRELIMINARY 
BEBKBSLEtT,  Alameda  County.  Calif.   PLANS 

Campus    of   University    of    Califor-  I  SCHOOL  ADDN.     Bist  Cost  $275,000 

nia.  Cyclotron  Area.  j  TULARE.  Tulare  County.  Calif. 

One-story    synchrotron    building    of  Construction  of  addition  to  the  hl^ 

steel  and  wood  frame  construction  |     school  to  Include  10  classrooms,  new 

and  corrugated  translte  and  cement  1 

plaster.  1  *" 

Owner — Regents  of  the  University  ol  i 

California,  Berkeley. 


5/10/46 
PLANNED 
REBUILD     PLANT 


•  •  12 

Cost    920,000' 

EMERYVILLE,  Alameda  County, 
CaUf.  4246  Holden   St. 

Rebuild  manufacturing  plant  dam- 
aged by  fire. 

Owner — Gardner  Electric  Manufac- 
turing Co.,  4227  HoUis  St. 

Engu^cteT — Carl  S.  Repk^le,  510  Blvd. 
Way,  PledmonL 


( 


*^t€  4(9  d<MMtt  MMM  /tfltltf  At  19  4eitattU6  ii$40bm  Umttttf 

WAunSMS 


FLUORESCENT  PRODUCTS  CO 


ANNOUNCEMENT 

We  have  moved  to  our  new 

location   at  696  Pennsylvania 

Avenue,  San  Francisco  10, 

California. 

Telephone:  ATwater  2420 

ERUENTRAUT  &  SUMMERS 


COHTRACTORS  .  .  . 

See  us  regarding  Improvement  JW**"^**  VS^  ^ton  lm 
eoDeetiona;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
DiBtricU.    Telephone  GArfield  8000. 

HANNAFORD   ft  TALIOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


^  BY   MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabiact  Sink9 

Wall   CablB*H 

Floor  Cobliiof9 

TO  FIT  ANY  KITCHEN 


I   NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 
1355  MARKET  •  SAN  FRANCISCO 

UNderhili  2727 


■A 

r* 


Sr" 


I 
k 


H   / 


■S 


Jdonjoliie 


COMPOSiriON    FLOORING 

MANUPACTUtiD      lY      LOftALITI     COtPOtATION 
22S7    MAKKIT    STtllT.    OAKLAND    10.   TWINOAKS    ItH 

LORAUTE  Composition  Flooring  ...  a  provwi  durabU 
matwial ...  a  strong,  ligKfwaiglit.  sanitary,  «ro-r«sifta«t 
lioor  surface. 

LOMALITE  is  availabia  in  a  variety  of  attMcHve  colors,  er 
combination  of  colors  for  pleasina  design  feature  strip, 
base,  and  border.  Various  tie  designs  can  be  scored 
ipermanently  into  tbe  material. 

LORALITE  can  be  installed  on  wood  or  concroflo.  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooiM. 
factory  and  office  lockers  and  toJet  spaces,  end  intoner 
sun  and  rumpus  rooms. 

LOiJALITE  is  easy-to-maintain  because  of  iH  smooth,  seam- 
less surface,  bigMy  resistant  to  iedaiit9tinn.  Compared 
lo  oiKer  types  of  resilient  Boors,  fbo  co#  is  wli'omwy 


AUTHOIUZED  AmJCATORS 

OAKLAND:  LORBI1ZBII  COMPANY 

2345BBOAIIWAY  •  TiMplaborMS 

kAN  FRANCISCO:  ALUBD  FIOORS  CO. 

60HAWTHOBNE  •  YUImi(»I« 


27  NORIH  0iM«r  $nBP 


Mi 


:<^?nrw«v>" 


H 


i 


FRIDAY,  MAY  tO.  1946 


DAILY    PACIFIC    BUILDER 
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ADVANCE  COWSTRPCnaii  RiyOKTS 


•    •    12 


6/10/4* 

TO   START  WORK 

PLANT  ADDN.  Oott.  |25.000 

EMSRYVIIjLE.     Alameda     County. 

Calif.  6tfth  &  Howard  Sta 
Construction  of  addition  to  plant' 
Owner — Grove    Regulator    Company, 

6(«29  Qreen  Street.  Bmeryvllla 
Contractor — W.  K-  Owens,  676B  Land* 

regaii   Street,  Oakland. 

6/10/46  •  •  18 

BIDS  WANTED— 

TO  CLOSE  MAY  27,  10  A.  M. 
RADIO   RANGE   STATIONS 
RED  BLUFF,  Tehama  Co^  and  Etna, 

Siskiyou  Co..  Calif. 
Construction    of    VHF    radio    range 

stations  Pro.  Na  6-46-268. 
Owner — Civil      Aeronautics     Admin. 

1500  4th  St.,  Santa  Monica. 

Specs,   obtainable  from  above  of- 

flOCk 

5/10/46  12 

COMPLETING  WORKING 

DRAWINGS 

INDUSTRIAL.    BUILDING 

Cost,    100,000 

SAN  FRANCISCO.  Harrison  St  near 
Fourth  St. 

Construction  of  thr«>vatory  class  B 
industrial  building,  elevator,  tar 
and  gravel  roof,  etc 

Owner— MUo  Coffee  Co.,  750  Harri- 
son St. 


22-2e— RESiDENTIAL 
BUILDmGS 


5A0  25 

WORK   UNDER  WAY 

RESIDENCES 

REDWOOD  CITY,  San  Mateo  Co., 
Calif. 

Construction  of  two  residences  (six 
rooms  and  1%  baths) ;  hardwood 
floor,  wood  shingle  roofs,  gas-fired 
warm  air  heating,  etc. 

Owner — Mr.  Corvin,  1180  Adams,  St, 
Redwood  City. 

Architect — J.  LJoyd  Conrich,  M3  Mar- 
ket St.,  San  Francisco. 
Owner  will  build. 


n/in/AA  •    3  6  and  plant  mix  bituminous  surfaced 

W<^K  UNDER  WAY  |*P<!!^t!«*"af^'*l'  W  "SS^'lS^* 

xn  AT«  BSat.  Cost  S14.000  Badi'that  section  of  u.  ».  *\o^t.  River- 

Owner  and  Builder-M.  J.  King.  231 'above  office  upon  deposit  of  *2.00. 

^•ranklin  St.,  San  Francisco.  l.,,n/^«  '  ••    «  « 

Architect-J.  Llpzd  Qonrich,  593  Mar-  j  5/W/46  »  8 

ket  St,  San  Francisco.  |  «'s'g^i?|'*<^uNTT,  Caiif.-^Con- 

-t/iA/A«  •  I  nor  Broa.  TM  Madison  St,  Red  Bluff. 

^'^^'^  l^t    $3802,    submitted  low    bid    to    the 


24 


'6/10/46 
WORK   UNDER  WAY 
ALTERATIONS         Est    Cost    $4,000 
SAN  FRANCISCO,  Cumberland  St 
Alterations  to  house  involving  addi- 
tions of  rooms  and  bath.  etc. 
Owner — C.  M.  Nelson,  c/o  architect 

Architect— J^I4o3aLCflaTl<*AjBftS.>Iar- 
ket  St,  San  Francisco.        .    — 

Contractor— If  en  do  Corporation,  1138 
Clei^ent   St.,   San   Francisco. 

24 


5/10/46 

WORKING   DRAWINGS 

COMPLETED 

RESIDENCES  Est   Cost.  $14,000  ea. 

SAN  FRANCISCO.  Lakeside  Dist 
Architect— J.  Lloyd  Conrich,  faS  Mar-  ,  construction  of  two  wood  frame  res- 
ket  St,  San  Francisco.  i     idences,    shingle    roof,    oak    floors, 

• •  '     tile  baths,  warm  air  heating  sys. 

5/10/46  *     12,  Owner  and   bvUlder— K^meth   Evers, 

COMPLETING   WORKING  ;     c/o  Arch. 

DRAW  I NG8  i  Architect— J.  Llovd  Cnnrlrh  U2 

PRINTING  SHOP  Est  Cost,  $80,000  ,     ^^x.  St,  San  TSu 


PREPARING    PRELIMINARY 

SKETCHES 

RESIDENCE  Est  Cost  $15,000 

HILLSBOROUGH,  San  Mateo.  Co., 
Calif. 

Construction  of  6-room  frame  resi- 
dence, shake  roof. 

OwnerRoy  Le  Moge  c/o  Architect 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St, 


•   •   24 


Shasta  County  Board  of  Supervisors, 
Ruth  A  Presleigh,  cotmty  clerk. 
Courthouse,  Redding,  for  construction 
of  concrete  deck  on  existing  concrete 
abutments  and  piers  on  county  high- 
way No.  54-A  across  Oregon  Gulch. 
approximately  two  mSlea  souDi  of 
Redding. 

Plans  by  County  Surveyor  Ernest 
D.  Breuning,  Courthouse,  Redding. 

Evans  Construction  Co.,  Berkeley, 
•at  $3995.70,  submitted  only  other  bid. 


roes'  Memorial  Bldg..  Carson  City,  for  I-l   aaplialtio  conorvta  pavement  on  Nelaon, 


J^urBABk 


•    • 


26 


PALO  ALTO,  Santa  Clara  Co.,  Calif. 


.nnla^j^ 


Street  ;  6/10/46  ••26 

Construction  of  one-story  reinforced  j  MOVE  BUILDINGS 

cone,    printing   shop,   storage  mei-   OAKLAND,  Alameda  County,   Calif. 


zanlne. 

Owner— Clifton  Flonaker,  c/o  archi- 
tect 

Architect— Morgan  Stedman,  180  Uni- 
versity Ava,  Palo  Alto. 


14-17— PUBLIC  BLDGS. 


Moving  two  buildings,  Nos.  33C  and 
;     46C. 

Own«r— Federal  Public  Housing  Au- 
I     thorlty.  Rooms  90-95,  Phelan  Bldg., 
I     760  Market  Street,  San  Francisco. 
JLow  Bidder — ^Erbentraut  &  Summers, 
696  Pennsylvania  Ava,  San  Fran- 
cisco, $38,826. 

;     J.    A.    Bryant    Vallejo,    at    $48,000 

5/10/46  *     •    16, submitted    only   other   bid. 

BIDS    WANTED—  I  

TO  CLOSE   MAY  22.  2  P.   M.  iK/in/4<i  •    •     2  « 

ELEVATOR  CABLES  'pRO^ipn    ORDER 

^'f^S'llt.  ^  '^'  ''°'  "^^  ""•  ^'  iD^I^Sol^^^Sont  Prtce,  $37,050 
Pumlsh    and     install    new    elevator  TEMPE.^Arlzona.^^ 


Owner^Federal  Works  Agency,  Pub- 
lic Bldgs..  Admin.,  office  of  dist- 
rict engineer,  838  U.  S.  Appraisers 

filfo   ^k!^'it,.ki*   f^r.r«    «h/tir«    nf    ^  Contractor— Del  E.  Webb  Constr.  Co., 
Specs,    obtainable  from   above    of-  ■  ^^    Phn^nw     aut 


family   dwelling 
units;   Arlx-V-2407. 
Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 


flee    of    district    engr.,   or   from    the 
custodian  of  the  building. 


P.   O.   Box  4066,    Phoenix,   Ariz. 
Completion  date  June  24. 


6/10/46 

PREPARING    PRELIMINARY 

SKETCHES  

SAN  FRANCISCO.  Calif.  Bart  line  of  1 35—       ^^^^^^^1*?^?  * 
Wetmore  Street  HARBORS 

Construction  of  2-story  wood  frame    _________ 

and   stucco  bungalow.  ,5/10/46  ••    S  6 

Owner— Eugene  Fritz,  c/o  Architect  I gjj^g  POSTPONED  UNTIL 
Architect— J.  Uoyd  Conrich,  693  Mar-  ( ^AY  27,  11  A-  M. 
ket  St,  Sail  FiauUm^u.  j  CATWALK 

SOLANO  COUNTY,  Calif.  Northerly 
side  Carquinez  Strait  south  of  the 
Mare  Island  Naval  Shipyard. 
Construction   of  catwalk  at  existing 
radar  calibration  mooring  dolphins, 
involving  construction  of  an  over- 
water  catwalk  consisting  of  treated 
wood   piling   and   a  sui)erstructure 
of  timber  work;   Spec.  17768;   NOy 
13641. 
Owner— Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Officer,  Mare  Is- 
land Naval  Shipyard,  Vallejo. 
Postponed  from  May  20. 
Specifications   obtainable  from  the 
Bureau  of  Yards  and   Docks,   Navy 
Department  Washington  25,  D.  C,  or 
from  F^iblic  Works  Officer,  Mare  Is- 
land  Naval   Shipyard,  Vallejo,   upon 
;  deposit    of    check    or   postal   money 
;  order    for    $10,    payable  to   Chief    of 
Bureau  of  Yards  and  Docks. 


5/10/46 
HOME     BUILDING     PROJECT 

SAN  LEANDRO,  Alameda  Co.,  Calif. 
140th  Avenue  &  East  14th  Street 
Construction   of  38  1-story  frame  & 

stucco     residences,    five     and     six 

rooms  each,  four  store  buildings. 
Ownem  and  Bldrs.— Exclusive  Real-  | 

ty  Company  c/o  David  Gamett  212  j 

Davis   St,  San   Leandro. 
Plans  by  Owners. 

Mr.  Gamett  is  handling  the  project 
for  a  group  of  San  Francisco  invest- 
ors. .  

Work  is  expected  to  get  underway 

within  6  weeks. 

5/10/46  ••2  5 

PLANS  COMPLETED 

RESIDENCE 

SAUSALITO,  Marin  County,  Calif. 

Construction  of  one-story  frame  resi- 
dence (three  bedrooms  and  maid's 
room). 

Owner— Withheld. 


cVlO/46 
_  PLANNED 

A?chTtecti37' Martini   &   Igax.   785  j  WBLA^^A^DITION 
Maiket  St.,  San  Francisco. 
Construction   will  be  done  by  day 
work. 


26 


1  51 


5/10/46 

PLANNED 

CITY  CALL 

ST.  HELENA  Napa  County,  Calif. 

Construction    of    new    city  hall    and ' 


5/10/46 


2  5 


SUB-CONTRACTS  AWARDED 

ir»*i.«-*««?  ^«-*  ,«ft^    RESIDENCE  Estimated  Cost  $12,000 
EsUmated  Cost  $76,000,  g^j^   j^g^    g^^^  ^^^  ^^     ^^^^ 

Gordon  Ave. 
Construction  of  seven-room  residence, 


•fire  department  building. 
Owner— St  Helena  City  Council,  City 

Hall,  St  Helena. 

A  site  on   Main   St    is  now    being 
acquired. 


rustic     exterior,     plaster     Interior, 
!     steel  sa^h,  forced  air  heating,  two 
I     tile  baths. 
'  Owner — Carl  Owen,  c/o  architect. 

I  Architect— Donnell  E.   Jaekle,  Build- 

'     ers'  Exchange  Bldg.,  201  S.  Market 
«/10/46  ••     1  f'i     St,  San  Jose. 

STARTING  WORKING  DRAWINGS    Contractor— Bert  Ward    &    Son,    1246 
FIREHOUSE  AND  JAIL  BUILDING  ;     Lincoln  Ave.,  San  Jose. 

Cost  $47000  Plumbing— Henry  Rose  Plumbmg  & 
SONOMA.  Sonoma  County,  Calif.  '  ,  Heating  Service,  4M  W.  Santa  Clara, 
Ctmstructlon  of  combined  firenouae  San  Jose, 
and  jail  building,  reinforced  con-  Electric  Wiring— Kurze  Electrical  Co., 
Crete  construction,  concrete  floors,  |  562  W.  San  Carlos,  San  Jose, 
radiant  heating,  tile  roof,  etc. ;  the  Heating  and  Sheet  Metal,  Grading, 
building  will  contain  an  apparatus  Foundations  and  Concrete— Pacific 
room,  men's  dormitory,  kitchen,  I  Truck  Service,  Inc.,  600  Park  Ave., 
showers,    locker    room,  fire    chief's  '     San  Joaa 

office,    chief    of    police    office    and    Hardwood    Floors  —  Best    Hardwood 

cell  block.  '     Floor  Co.,  1819  Park  Ave.,  San  Jose. 

Owner— City  of  Sonoma.  '  Lumber— Chelm  Lumber  Co.,  1400  The 

Architect— J.  Clarence  Felclane,  4010 


Montecito  Ave.,  Santa  Rosa. 


C/8/4€  15 

SAN  FRANCISCO— The  San  Fran- 
cisco Director  of  Property,  Joseph 
J.  Phillips  will  sell  at  public  auction 
the  auxiliary  fire  houses  at  the  fol- 
lowingr  locations  in  San  Francisco: 
(1)  Sanchez  School,  17th  and  San 
Chez  Streets,  10:00  A.  M..  Wed- 
nesday. May  15,  1946 


Alameda,  San  Jose. 

Mill  Work  —  Pacific  Manufacturing 
Co.,  2610  The  Alameda,  Santa  Clara. 

Hardware — San  Jose  Hardware  Co., 
62  W.  San  Fernando,  San  Jose. 

Painting  — Bud  Galllchotte.  201  S. 
Market  St,  San  Jose. 

lathing  and  Plastering — George  Nel- 
son, 1132  Brace  Ave.,  San  Jose. 


6/8/46 
FIRE  LOSS 

UNDERWOOD,  Wash.— A  forest 
fire  recently  destroyed  homes,  a 
fruit  storage  plant,  a  restaurant 
service  station  and  dance  pavilion 
with  loss  estimated  at  between  $300,- 
000  and  $400,000. 


3  5 

Cost  $66,000 
MONTEREY,  Monterey  County,  Calif. 
Construction  of  addition   (30x700  ft) 

to  east  side  of  city  wharf  No.  2. 
Ownei^-Cit  yof  Monterey,  William  E. 

Hansen,  city  manager,  Monterey. 


40— 


(fiGHWAYS 
STREETS  AND 


4  0 


5/1048 

COMPLETING    WORKING 

DRAWINGS 

RESIDENCE 

SAN  FRANCISCO,  Southeast  comer 
Beaumont  and  Lone  Mountain  Ter- 
race. 

Construction   of  6-room  residence,  2  ' 


5/10/46 

UNIT  PRICES  ON   FILE 

!      PERSHING    COUNTY,    Nev.— Unit 

^  ;  prices  submitted  to  State  of  Nevada, 

I  Department  of  Highways,  Robert  A 

;  Allen,  state    highway   engineer.   He- 

^lOyUUU 


approximately  1L574  miles  of  high- ;  secondary  stata  hii^way  Na.  1-8. 
way  from  Humboldt  House  to  MMI  >  Dollars  Corner  to  BattlegrowuL 
City,  Route  1.  Section  4,  Pershing  Quantities :  ia7  acres  dsartng ;  10.7 
County,  are  on  file  for  examination  acrea  grubbing;  12,250  co.  yda  ub« 
at  the  office  of  DAILY  PACIFIC  |  classified  excavatkm ;  CZIO  cu.  yda 
BUILDER,  46^1  Tenth  St.  San  Fkan-  : ballast;  2990  cu.  yda  stoaa  surtacbtg; 
Cisco.  7837  tons  type  I-l  asphaltlo  coacreta; 

As  previously  reported.  Silver  State  1 3493  ft  concrete  curb ;  166  cu.  yda. 
Construction  Co,  Inc.,  S.  Mains  St, '  concrete ;  27.000  Iba  steel  relnforcliic 
Fallon.  Nev.,  at  $336,809.79.  awarded  bars;  726  ft  culvert  i^pe;  other  Itsma. 
contract  Bids  rejected;  low  bidder  was  the 

■  --  United    Contracting    Ca,     Portland, 

5/10/46  4  0  Ore.,    $12S.47S.2a 

LOW  BIDS  Grays    Harbor   County  —  FAP    Na 

STATE  OF  WASHINOTON.— The  |  S-25  (2)  and  state  project  Coastmet 
following  submitted  low  bids  to  Clar-  '  non-skid  single  seal  treatment  on  424 
ence  B.  Shaln,  State  of  Washington  j  miles ;  selected  roadway  borrow, 
director  of  highways.  Olympia,  for  ^  crushed  stone  surfacing  and  oon- 
constructlon  as  follows :  |  struct  light  bituminous  surface  treat- 

'SpokaneCounty- FAPNo.  F-94  (5).  ;ment  on  8.00  miles;  construct  light 
Construct  bituminoxis  surface  treat-  |  bituminous  surface  treatment  on  5.771 
ment  plant  mix  type  class  F,  on  S.85  ,  miles  of  secondary  state  hi^way 
miles  of  primary  state  highway  Na  8.  No.  9-C.  Copalis  Crossing  vicinity. 
Denison  to  Deer  Park,  involving  QuanUties:  645  cu.  yda  excavation; 
about  1190  cu.  yds.  shoulder  material  i  11.360  cu.  yds.  selected  roadway  bor- 
f  rom  stockpile ;  5770  tons  bituminous  !  row ;  4000  cu.  yda  crushed  stone  sur- 
mixture;  other  itema.  t facing;   2200  cu.   yda   crushed  oorer 

Contract  awarded  to  low  biddei^- !  stone ;  1560  cu.  yds.  crushed  mineral 
McAtee  &  Heathe,  Spokane,  $34,874.40. 1  aggregate    for    non-skid   seal    trsat- 

Kllckltat  County— FAP  Na  F-174  ment;  222.2  tons  bituminous  cement 
(9)  and  state  project  Construct  ia41  MC-2 ;  71.0  tons  bituminous  loement 
miles  bltimilnous  macadam  class  D  RC-6;  34  cu.  yda  concrete;  6U0  Iba. 
penetraUon  type,  13.65  miles  non-  ;  steel  reinforcing  bars ;  144  ft  culract 
skid  single  seal  treatment  and  manu-  pipe;  other  items.  \ 

facturing    and    stockpiling    ballast  i     Bids  rejected ;  low  bidder  wjk  Peter 
crushed  stone  surfacing  and  mineral   Kiewit  Sons,  Seattle,  $62,45«.M. 
aggn^egrate    and   placing   mineral   ag-  !  -__— . 

gregate  now  existing  in  stockpiles  on  !  5/10/46  *  I        4  0 

roadway  on   primary  state  highway   BIDS  OPENED „       ,  i  .      „ 

Na  8,  Blngen  to  Centerville  Junction  :  BUTTE  COUNTY,  CaUf .— L^ter  a 
and  on  secondary  state  highway  Na  Rice,  606  14tb  St,  MarysriUe,  at 
8-D,  Blngen  to  Guler.  $104,971.25  submitted   low  bid   to   the 

Quantities :  8000  cu.  yda  ballast  in  State  Division  of  Highways,  George 
stockpUe;  8000  cu.  yda  crushed  stone  jT.  McCoy,  State  Highway  Engineer, 
surfacing  top  course  In  stockpile ;;  Public  Works  Bldg.,  Sacramento,  for 
1200  cu.  yda  crushed  stone  surfacing  about  11.8  miles  (net  l^gth)  repair- 
base  course  in  stockpile;  10,440  cu.  ing  existing  surfacing  with  plant  mix 
yds.  crushed  stone  surfacing  top  surfacing  and  crusher  nm  base  and 
course  on  roadway;  8870  cu.  yda  constructing  borders  and  "houlde" 
crushed  stone  surfacing  base  course  of  _crushed_run  base  ^^  ,^^jJ^J^ 
from  stockpile:  18,810  cu.  yda  mln-  "' 
eral  aggregate  In  stockpile ;  80,870  cu.  \ 
yds.  mineral  aggregate  from  stockpile 
for  bituminous  macadam  D  pene- 
tration type;  10,080  cu.  yda  mineral 
aggregate  in  stockpile;  2670  cu.  yda 
mineral  aggregate  on  roadway  for 
non-skid  single  seal ;  1762  tons  bltu-  ; 
minous  cement  SC-6;  687  tons  bitu- 
minous  cement  RC-4 ;  other  itema         1 

Low  bidder— Western  Asphalt  Co., 
Seattle,   $248,667.  I 

Skagit  County— State  Project  Orad-  ! 
ing  and  surfacing  and  construct  light  \ 
bituminous  surface  treatment  on  1.61 ; 
miles  of  secondary  state  highway  No.  ■ 
1-A,  Montbome  north.  ' 

Quantities :  11,800  cu.  yds.  imclassi- 
f led    excavation ;    7680    cu.    yda    se-  i 
lected  roadway  borrow ;  2060  cu.  yda  ' 
screened    gravel    surfacing;    870    cu. 
yds.  screened  cover  stone ;  45.4  tons  ; 
bituminous     cemnet    MC-2;     400    ft 
guard  rail;  other  items. 

Contract   awarded   to   low  bidder — 
C    V.  Wilder,  Bellingham,  $21,253. 

Clark   County— FAP   No.   S-82    (1). 
Grading,  surfacing  and  construct  type 

1 


Railroad 
Big 
in   Chioo. 


Cmeslnff  snil  Chloo,  ax»d 
Chioo  Creek  and  Mh    St 
Butte  CoiBty. 

Work  involves: 

LOCATION  ON» 

(1)  876  cy.  import  borrow;         ^^ 

(2)  develop  water  supply  and  f«r- 
iflsh  water  equimpent; 

(8)  800  M.  gala  apply  water; 

(4)  UJWO  ions  crushw  run  base; 

(5)  22   tons   Uq.    asph.    SC-1    prime 
coat; 

(6)  80  tons  sand,  prime  ooat; 

(7)  34  tons  llq.  asph..  8C-6,  seal  ooat 

(8)  70  tons  coarse  screenings,  do; 
(9 1  290  tons  medium  do; 

(lOj  40  tons  fine  do; 

LOCATION  TWO 

(11)  3,150  c-y.  import  borrow; 

(12)  develop  water  supply  and  fur- 
nish wat«r  equimpent: 

(18)  100  M  gala  apply  water; 

(14)  12  tons   asph.   paint  blnd«r: 

(15)  6.400  tons  plant  mix  surf.; 


(Ck)ntinuation  Notice— See  pagee  7 
and  8  for  extra  Engineering  Newi) 


borrow    between    OroviUe   Wye   and 


John  D.  McLaugUin 

AND  ASSOCIATES 

CONSULTING  ELECTRICAL 
ENGINEERS 

1641    RUS8  BLOa.^EXbroolt  5712 
920  Junipers  Serra  —  DE  10187 


McLaren  CEMENT 
ASBESTOS  BOARD 

4.ft  X  84t  s  l'S4n.  or 

3^6411.  and  y^Jt^  Corru. 

3.ft  64ii.x8.ft. 

LD.ReederCo.,S.F. 

DOoKlas  5AS0 
100  Sacramento  Street 


INSULATION 


4.292  MILES  HIGHWAY,  WASHOE  COUNTY,  NEV. 


WASHOE  COUNTY,  Nev.— As  pre- 
baths,  tar  and  gravel  roof,  gas-  Iviously  reported,  Isbell  Constr.  Co., 
fired  warm  air  furnace,  hardwood  \  1300  E  4th  St.,  Reno,  at  863,747.59, 
floors 


Owner — Martin   Donig,   c/o   architect. 
Architect— J.  Uoyd  Conrich,  593  Mar- 
ket  Street 


Engineering  Section 


' 


5/10/46 

TO  START  WORK 


2  6 


<2)     Kate'  Kennedy  School,  30th  and  \  FLATS  Est.  Cost  $17,000  Pair 

Noe  Streets.  10:00  A.  M.,  Thurs-    SAN     FRANCISCO.     42nd    and    43rd 

day.  May  16.  1946  !     Aves. 

<S)     Columbus  School,    12th    Avenue,  '  Construction   of  12   pair  deluxe   one- 
between    Kirkham    and    Lawton,       story  frame  and  stucco  flats. 
10 :00  A.  M.,  Friday.  May  17,  1946  :  Owner  and  Builder—  M.J.   King,  231 
Adrew     Jackson    School,    Hayes        Franklin    St.,    San   Francisco, 
near    Cole    Street,    10:00    A.    M.,   Architect— J.  Lloyd  Conrich,  593  Mar- 
Monday,  May  20,  1946                             ket  St,  San  Francisco. 
East    side    of    6th    St.,    north    of        Priorities    have    been    granted    and 
Shipley.    10.00    A.    M.,    Tuesday,    work  will  start  shortly. 
May  21,  1946  


(4) 


(5) 


NEWS  INDEX 

For  oonvenlent  reference,  news 
reports  In  this  section  are  classi- 
fied as  fonows: 
Water  Supply  and  Sewsge 

Disposal   PlanU 31-52 


Bridges 
Dams,  Resarvoirs  ana 
Dredging 


Docks.  Piers  A  Harbors. 
Parks,  Airports  and 
Playgrounds 


Railroads,  Subways  and 
Tunnels   


Electric  Lighting  and 
Transmission  Linos  ~- — 

Sewers   

Streets  and   Highways 

Gas,   Water   and   Oil    PIps 
Lines — — 


SS 

M 

ae 
se 

97 

38 

8» 
40 

41 


1  submitted    low   bid    to   the   State   of 

1  Nevada,    Department    of    Highways, 

■Robert   A.  Allen,   state  highway   en- 

igineer,  Heroes'  Memorial  Bldg.,  Car- 

json    City,    for    construction    of    4.292 

smiles   of   highway  secondary   system 

ifrom  a  Junction  with  U.  S.  395  near 

JFranktown  to  a  junction  with  U.  S. 

!  395,    approx.     3    miles    southeast    of 

iFranktown;  FA  Secondary  Road  No. 

'709,  Washoe  County, 

1     Work   Involves : 

I    (1)  lump  sum,  signs; 

!   (2)  force  account,  clearing; 

!   (8)  15,822  l.f.  remove  fenoe; 

:   C4)  919  l.f.  remove  culvert  pipe; 

(5)  23,938  cy.   rdwy.   excav.; 
(    (6)  1,765   cy.   drainage   excav.; 
!   (7)  18  sta.  V  type  ditches; 
I   (8)  31,099  cy.   borrow; 
i  (9)  179,404  yd.  sta.  overhaul  (yd.  sta.) 
!  (10)  12,955  yd.  mi.  overhaul  (yd.  inL) ; 
'(11)  868  cy.   Btruc   excav.; 

(12)  666  cy.  backfill; 

(13)  force  account  roadside  cleanup; 
i(14)  1,363  M.   gals,  water; 

:  (15)  32    tons    liq.    asph.,    tyi)e    MC-2 
I  (seal  roadmix) ; 

1  (16)  329  tons  liq.  asph.,  type  SC-2  or 
-3  (roadmix) ; 

(17)  4.29  miles   roadmix; 

(18)  2  each   roadmix   intersections; 
(19)  39  cy.  Class  A  concrete; 


(20)  50  cy.  Class  B  concrete;  1 

(21)  6,190  lbs.  relnf.  steel; 

(22)  180  lbs.   structural  steel; 

(23)  42   If.    12-in.    oorru.    metal    pipe 
(dipped) ; 

(24)  1,454  l.f.  18-lnch  do; 

(25)  220  If.  24-lnch  do; 

(26)  4  l.f.  30-lnch  do; 

(27)  120  l.f.  86-lnch  do; 

(28)  24  Lf.   48-inch  do; 

(29)  698  l.f.  relay  culvert  pipe; 

(30)  11  cy.  handllaid  riprap; 

(31)  104  each  culvert  markers; 

(32)  11,989  l.f.  construct  fence; 

(33)  13,371    Lf.    reconstruct    fence; 

(34)  22  each  16-ft  steel  gates; 

(85)  71   each   monuments; 

(86)  1   each,  move  gate; 

(87)  162  hours  8-ft.  tamping  roller; 
(89)  force  accuont,  adjust  sewer  line 

(39)  lump  sum,  construct  rr.  crossing 

(40)  lump  sum,   special  signs. 
Total   bids   follow: 

(A)  Isbell  Constr.  Co.,  Reno,  $63,747.59 

(B)  Nevada  Constructors,  Inc.,  Reno, 
$69,005.83.  „  „ 

(C)  Dodge  Constr.  Co.,  Inc,  Fallon, 
Nev.,    170,315.33. 

(D)  Sliver  State  Constr.  Co.,  Fallon, 
Nev..  $71,636.13.         - 

(E)  B.   H.    Stoutenberg.   Hawthorne, 
Nev.,    $75.49^74. 

(F)  D.  Gerald  Bing,  Sacramento,  Cal., 
$86,733.93. 

Unit  prices  follow: 


lATTS  .  ILANKET  A  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GCX>D  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Ttfiepboffe  KEIIe9  2-3M8 

1650  MacARTHUR  OAKLAND  1.  CALIP. 


ALUMINUM  AWNINGS 


(A) 

(1) $500.00 

(2) 3500.00 


•     •     16   5/10/46 

i CONTRACT  AWARDED 
RESIDENCES  Est.  Cost  $10,000 

U    S    Post  '  SAN  FRANCISCO.  Sunset  District 
I  Construction  of  eight  one-story  frame 
'     and  stucco  residences. 


5/10/46  -     -     T  -   4./xw,,»  2  6 

BIOS  OPENED 
TERRAZZO   FLOORS 
GRANTS  PASS,  Oregon 

Office 
New  terrazzo  floora  .  T«ri*vv,«i.q 

Owner— Federal  Works  Agency.  Pub-  '  Owner— Withheld 

lie  Buildings  Adminiatration,  of f ice    Architect  —  C.   O. 

of  the  district  engineer.   838  U.   8.       Ave..  San  Francisco. 

Appraiser's  Bldg..  San  Francisco.        Contractor-R  C.  McBride,  2212  Polk 
Low   Bidder  —   Associated   Terraszo  ! 

Contractors.    oPrtland,    $4700. 

Fix   Tile   Co.,    Oakland,    at    $17,245  j 
submitted  only  other  bid 


O.    Clausen,    746   46th 


St.,  San  Francisco. 


31-32— WATER  SUPPLY  & 
PLANTS 


••8  1 


•• 


18-19— RBUGIOUS  BLDGS. 


I  5/10/46 

(TO  START  WORK 

;  BUNGALOWS  Est.  Cost  $7,500-$9,500 
i  REDWCMDD    CITY.    San    Mateo    Co., 
Calif, 


5/10/46  • 

COMPLETING    WORKING 

DRAWINGS 

CHURCH 

REDDING.   Shasta   Co.,   Calif. 

Construction  of  church   building. 

Owner — Latter   Day   Saints   Cnurch, 
c/o    Architect. 

Architect— Theo.  O.  Ruegg,  617  Mont- 
gomery St,  San  Francisco. 

Structural    Engr. — C.    Jefferson    Sly, 
268  Market  St..  San  Francisco. 
The  site  is  now  being  cleared. 


1  9  I  Construction   of  225  one-story  frame 
,     and  stucco   bungalows. 
I  Owner  and  Builder^M.  J.  King,  231 

Franklin  St,  San  Francisco. 
Architect^I.  Lloyd  Conrioikr  ■893  Mar- 
ket St..  San  Francisco. 
Worii  will  sUrt  within  a  few  days. 


•• 


6/10/46  • 

PREPARING    WORKING 

DRAWINGS 

CHURCH  Est    Cost    $50,000 

SAN    FRANCISCO.     Rockaway    and 

Laguna  Honda  Blvd. 
Construction  of  wood  frame  convent 

but  Wing. 
Owner  —  St.    Brendan's    Parish,    c/o 

Architect 
Architect   —  Vincent   G.    Raney,   233 

Post  Street 


5/10/46 

TO  START  WORK 

BUNGALOWS  Est  Cost  $7,500  Each 

SAN    LEANDRO,   Alameda    County, 

,     Calif. 

Construction  of  88  five-room  b\inga- 

1  9       lows,  one  bath,   wood   shake   roof, 

I     hardwood  floors,  wall  furnace,  etc. 

i  Owner  and  Builder— M.  J.  King,  «81 
Franklin  St,  San  Francisco. 

Architect— J[,  Uoyd  Caprich,  593  Mar- 
ket St,  San  Francisco. 
Work  Is  expected  to  get  under  way 
June  1. 


5/10/46 

LOW    BIDDERS 

BOISE  PROJECrr,  Idaho.— Vernon 
Bros.,  Boise,  Idaho,  at  (Sch.  1)  $200,- 
369  on  pumping  plant  and  Marshall 
&  Haas,  Box  411,  San  Mateo,  at  (Sch. 
2)  $497,387.50  on  20  miles  earth-lined 
canal,  and  (Sch.  3)  $124,269  on  24 
miles  of  eafth-lined  canal,  submitted 
low  bids  to  the  U.  S.  Bureau  of  Rec- 
lamaUon,  Belse,  Idaho,  under  Spec. 
1240  for  "C"  line  canal  pumping  plant 
earthwork  and  structures,  "C"  line 
canal  east  and  west  and  concrete 
weir,  Conway  Gulch  lateral,  station  1 1 


(3) ~ 

(4) 

(5) 

(6) 

(7) 

m^ ^ 


^    _  ,     (22).. 

plus  50,  Fayette  Division,  Boise,  Ida.]      „. 
Other  low  bids  were:  \    J,*) 

J.  A.  Tertellng  k.  Sons,  Boise,  Ida., 

(1)  $223,012.20,     (2)     $525,377.20.     (3) 

$in)350.20.  ,^  ^     ^,^ 

Morrison -Knudsen,  Boise,  Idaho,  (1) 

(Jeorge  Stacy,  Klamath  Falls,  Ore., 

(2)  $582,215.75.  _ 
Vernon  Bros.,  (3)  $130,240.60. 


(9)- — 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21). 


(25)„. 
(26).. 
(27). 


33— BRIDGES 


t 


6/10/46  •     •    »  8 

B'OS  WANTED  ^        „  „, 

WEBER  COUNTY,  Utah.  — UnUlj 
May  20.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Road  Conunis- 
Son  of  Utah.  State  Capitol.  Salt  Lake 
City,  for  construction  of  a  concrete 
T-beam  bridge  and  (1)  concrete  T- 
beam  overtiead  with  P.  C.   concrete 


(28) 

(29) 

(80) 

(81) 

(32) 

(SS) 

(84) 

(85) 

(86) 

(87)..-.. 

(88) 

(39) 

(40) 


.05 

1.00 

.30 

1.00 

5.00 

.35 

.015 

.16 

1.50 

1.00 

300.00 

1.75 

22.50 

21.50 

530.00 

100.00 

40.00 

40.00 

.12 

.26 

1.85 

2.15 

3.10 

5.00 

6.10 

8.50 

1.25 

20.00 

5.00 

.20 

.18 

30.00 

5.00 

15.00 

5.00 

275.00 

37500 

150.00 


(B) 

$500.00 

3500.00 

.05 

1.00 

.33 

.95 

5.00 

.39 

.015 

.20 

1.50 

1.00 

300.00 

1.25 

30.00 

23.50 

750.00 

100.00 

50.00 

50.00 

.15 

.25 

2.10 

2.50 

8.50 

4.50 

6.50 

8.50 

1.00 

10.00 

5.00 

.20 

.12 

6L0O 

5.00 

35.00 

6.00 

275.00 

250.00 

255.00 


(C) 

$500.00 

3500.00 

.05 

1.50 

.30 

1.00 

7.50 

.40 

.02 

.20 

2.00 

1.00 

300.00 

1.25 

24.00 

24.00 

800.00 

'100.00 

40.00 

40.00 

.10 

.50 

1.75 

2.76 

3.75 

4.50 

&50 

9.00 

LOO 

12JW 

5.00 

.20 

.10 

40.00 

6.00 

25.00 

7.50 

275.00 

750.00 

600.00 


(D) 

$500.00 

3500.00 

.05 

1.00 

.40 

.40 

5.00 

.40 

.02 

.15 

1.00 

.50 

300.00 

2.00 

25.00 

25.00 

600.00 

100.00 

56.00 

50.00 

.10 

.20 

2.00 
3.00 
4.00 
5.00 
7.00 

11.00 
2.00 

20.00 

5.00 

.20 

.10 

50.00 
5.00 

25.00 
6.00 

275.00 

500.00 

500.00 


ROLL  UP. . .  EVERLASTING 

Modem  streamlined  stores,  factories  and  homes  are 
using  the  -taew  aluminum  awnings  which  lend  beauty 
and  durability  not  afforded  through  ordinary  awnings. 
Compact,  they  roil  when  not  in  use.  Tliey  may  be 
obtained  in  numerous  leaked  enamel  colors  and  in 
'^Alumilite.^  Fade-proof . . .  water-proof. . .  fire-proof 
. . .  rust -proof  and  mildew- proo£ 

EaMy  raised  or  lotcered 

ALUMINUM  AWNING  DISTRIBUTORS  INC 


681   MARKET  STREIET 


SUHER  1997 


EXCUfStVI  SALIS  AKiAS  OPIN< 


OVf  RHIAD  DOOR  CO. 

•Wl   PaM«  AW«»  OAKLAND 


JUi 


•iiiiiipSBi 


iWPSF 


4-m7 


GLASS  and  GLAZING 

Himco  Stoirc  Front  Constnictioii  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  FraflciSGO  Glass  Co. 


The  ORIGINAL  Presealeil  Insulated  Pipe 


5254  MISSION  STREET 


SAN  FRANCISCO,  12 


Vhmui  DBUwace  7315 


Vof   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


FmU 
Particulars 


■tyjiyjUjiM 


NEIL  H.  PETERSON  COMPANY 

lltf  rOLSOM  fTUIT  SAN  NUIiaSCO  3,  CAUP. 


Washlnfltan, 

•ff  AlMftat 
E.  H.  UU^OOOM  0OMf»ANV 


4^W( 


8«iitlMrn  CaH^mla: 
A.  ft.  JONMCON 
Linden  AvMiiM 


%  CaXnmniU 


uMlfl 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7-^.000  Wat*  "ONAN"  single  phase  AC 
Gasoliae  Driven  Light  Pkints  —  Canopy 
HoHsed  —  Monnted  on  shids. 
Several  Thonsttnd  Sgnare  Feet  Vs"  Fonr 
Feet  by  Fonr  Feet  Tempered  Pressboard. 

4,600— 2-lb.  C«ns  FnNer  Roofwg  Cement. 
Government   Spec.   SS-C-153-1.    Sixteen 

to  Carton. 


Cal 

THE  BROOKMAN 
COMPANY 

Dbufllas4«57 


^^,-.:,- ...a- 


.  Jt  JL»^(1,||, 


DAILY    PACIFIC    BUILDER 


Of fkial  Proposak 

(Oontlaued  From  Page  8) 


Highway    improv*m«nt»— 
San  Mat*o  C«unty 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORK8 

DIVISION    OF   HIGHWAYS 


NOTICE   TO   CONTRACTORS 

Sealed  proposaJs  will  be  received 
at  the  office  of  tbe  State  Highway 
Engrlneer,  Room  373,  Public  Wortu 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p^  Si.  on  May  29,  1M6,  at 
which  tune  ihey  will  be  publicly  op- 
ened and  read,  in  the  assembly  Room 
of  said  building,  for  constructing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows. 

San  Mateo  County,  Bay  Shor* 
Freeway  from  Broadway  In  Buriln- 
game  to  State  Street  In  San  Matao 
(iV-S.M.-68-eurl,8M.),  .^bout  ..two 
and  two-tenths  (2.2)  miles  in  length 
to  be  graded  and  paved  with  Port- 
land cement  concrete  on  crusher  run 
base. 

Bids  are  required  for  the  entire 
work  described  herein: 

In  accordance  with  the  Provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  oof  Public  Woriu 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows* 

Skiilod  Labor 
Classification  Rate    per   hour 

^h!  J  P'*"*  «^er  operator  ,l« 
A^alt  «>readlng  machine  op- 

Carpenter  t-J" 

1.76 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 

Location  of  Project      Noted  In  IssueBId  Opening  Data 

5-10 —  6  .-00  P.M.— Auto  Sales  and  Service    Berkeley 
6-10 —  — ^Residence  Stockton 

6-10—  —Street  Work  San  Francisco 

6'lZ—n  :00  A.M.— Alter  Haattaig  System    Inyokem 
6-lS—  8:00  P.M.— Stage  Curtains        St  Helena 
5-li— 10:00  AJL— Tower  El  Centre 

5-14— 10 :30  A.M.— Erect  H<aigars        Pleasanton 
5-li—  2  .-00  P.M.— Automatic  Sprlnklar    Benicia 


Prvjoet 


5-  8 

5-  2 

6-  2 


•-  1 


S-  1 


5-14—10 :00  AJU.— Warehouse 

5-15—  2:00  P.M.— Bridge 

5-15—  2:00  P.M.— Apply  Seal  Coftt 


1.75 


Cement  finisher  _^_JL. 
Concrete  mixer  operkto'r"(^e 
^  cubic  yard  capacity  or  1^?  i  ak 
Concrete  mixer  ?periior  {^H  ^*^ 
one  cubic  yard^capadtir  L70 
Mechanical  tamper  aid  fiU"       ^ 

iVa^rr^'  ^^--«^«  -„, 

Motor    grader  oi;;mt"oi:  J;S 

-io     ,  excavaUng  equipment 
t^7f   ,*>!>«    controls^  Si^To 

one    cubic  yard)  o«. 

Reinforcing  steel  Wer fjS 

Roller  operator ^S 

Tactor   driver  '° 

'^waJer^'^r*"'  ,^^^"1^^  '"'' 
water      level      capacity      or 

water  level  capacity)  i  »,« 

^Zi  li^^J"   '*  '^^'0  yaiii  ^^' 

•»«!  1.M  U^  ^  ^^jjjg  JJJJ 


water  level  capacity) 

Aa^h^lt    plant     dryerman     or 

fireman    ^^^ 

Concrete  vibrator  operator  >Ji  l^ 

•Meaderboard    man 1 375 

Jackhammer    operator    !_.    ii25 

on  drlstributor  bootman  1 125 

Oiler  power  shovels  or  cranes  l'4fl 
Truck  driver  (less  than  4  cubic 
yards    water  level    capacity)  lis 
Mn«Kni94    Uhor 

linagfflan    .«u:i::i::i:^-;-.--;: 1,60 

Laborer    _ ""  jqq 

PosiUons  not  Usted  above  ~wlU  be 
located  in  accordance  with  the  defi- 
niUons  which  appear  in  the  special 
provisions,  as  Interpreted  in  the  Ught 
of  this  classification. 
!»?*.  ™^°*™um  wage  paid  to  aU 
■killed  labor,  for  which  rates  are  not 
« ^^  above,  shall  be  not  less  than 
11.1875  per  hour.  ^^ 

The  mtoimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  net  less 
than  11.0625  per  hour. 
.  T^\  minimum  wage  paid  to  aU  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shaU  be  not  less  than 
11.00  per  hour. 

Overtime— one  and  one-half  (1%) 
times  the  above  rates. 

Sundays      and      holidays      (except 

watchmen,  guards  and  flagman)— 
its?  »n«i  ope-half  (1^)  tfaSes  the 
abov«  rates. 

Th9  ratefl  of  wages.  Inclinllng  6v- 
ftrtlme,  hoUday  or  Sunday  rates, 
above  specified  are  subject  to  the  ef- 
fect, if  appUcable  hereto,  of  «cecu- 
"/e  ordera  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorised  Federal  officer  or 
agency,  Insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  toconslstency,  the  rates  fixed 
by  any  such  applicable  Federal 
•*rder,  whether  higher  or  lower,  shall 
controL 

The  attenUon  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7.  article  (a),  subartlcle  (6). 
of  the  Standard  Specifications  re- 
grding  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regardhig 
subccontracting  m<}  nsgignment  of 
Jtb«  90htriwt,  rMp«ctivel;', 

Plans  ftiAy  be  se^h,  4nd  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Ekiglneers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

Ho  bid  will  be  considered  unlesa  It 
is  made  on  a  blank  form  furnished 
by  the  SUte  Highway  Bngta«er  «na 
is  made  hi  aeoordaae*  with  th« 
pnovisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der SecUoB  2  of  the  oiandard  8p«- 
ciftcatlonr.  Each  bidder  must  be  II- 
cenaed  ai.d  alM  prequallfled  as  re- 
quired by  law.  (See  said  Proposal 
Requhremeata  and  Condltlona.) 

The  Department  of  Public  Works 
reserves  Uie  rl|^t  to  reject  any  or 
all  bids. 

I>fi:PARTMXN*l-  ot  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  MoCOT 
State    Highway    I^iglneer 
Datei  May  S.  1M& 

(Dally  Pacific  Builder) 
(May  8-10-17.  1848) 

More  Offloiale  en  Page  f 


5-15— 10:00  AJIL— Machine   Shop 

5-15 —  2K)0P.M — ^Terrazzo    Floor 

5-15 —  2HX>F.M. — ^Terrmaso  Flocos 

5-15—  2 :30  P.M.— Exterior  Painting 

6-16—  2 :30  P.M.— Painting 

5-16—  2 :00  P.M.— Elevator  Repairs 

5-15 —  2:00  P.M. — Frozen  Foods  Bldg.San  Anselmo 

5-16—  7 :30  P.M— School  Roofing        Coallnga 

5-15 —  2 :00  P.M— Refrigerator  Compressor    Los  Angeles 

5-15 —  2 :00  P.M— Repair  Water  System    Los  Angeles 


Missouri  Basin  Project,  Wya 

Yolo  Covmty 

Butte.    Coluaa,    Otann. 

Sutter  and  Y<do  OooBttM 
Owyhee  ProjeeC,  Ora 
Pasadena 
PasadMia 
San  Francisco 
San  Francisco 
Reno,  Nev. 


B-  8 
4-M 


5-15—  2:00  P.M— Repairs 
5-16—  2:00  P.M— Heating.  Piping 
5-18—  2 :00P.M— Painting 
5-18—  2 :00  P.M.— Heating 
5-16—  2 :30P.M— School  Building 
5-17—  2  K)0  P.M.— Jail  Addition 


Los  Angeles 
Beverly  Hills 
Long  Beach 
Beverly  HUla 
Firebaugh 
Oroville 


5-17 — 11K)0A.M — Conversion  of  Building    San  Francises 

5-17 —  2:00P.M — ^Painting  Compton 

5-17— 2:00  P.M— Pahitlng  Inglewood 

5-17—  2:00  P.M— Ventilating  Fans     Sacramento 

5-17—  2  K)0  P.M.— JaU  Addition  Oroville 

5-17 —  2:00  PM. — Synchrotron  Bldg.  Berkeley 

5-17 —  — Subdivision  Antioch 

5-17—  4 :00  P.M— Electrical  Work       Stockton 

5-17—  2:00  P.M. — Core  Storage  Warehou.se     Rio  Vista 

5-20 —  — Interior  Painting    Lake  view,  Ora. 

5-20 —  — Fencing  Lone  Pine 

5-20—  —Wading  Pool  Stockton 

5-21 —  3:00  P.M. — Cottage  San  Francisco 

5-21 —  2 :00  P.M — Levee  ConstructionSacramento 


J^ 


8-M 

4-18 
4-18 

«-lt 
4-28 

4-28 

5-  8 

6-  8 
5-  6 
f*-  8 
9^  8 
«-  8 
4-15 
4-18 
4-11 
4-M 
4-80 
8-  1 


Sacramento 

Sacramento 

Columbia  Basin  Proj.,  Waah. 

Boulder  Canyon  Projaet, 

Columbia  Baatn  Prajaet 

Sacramento 

San  Francisco 

Fort  Bragg 

Vlsalia 

Corcoran 

Columbia  Baisin  Project,  W« 


5-  7 
5-  S 
4-88 
4-M 

4-80 
4-80 
4-15 
4-18 


5-  6 
5-  6 

5-  6 

6-  8 
4-10 


5-21—11 :0e  A.M.— Laundry   Bldg. 
5-22—  2 .00  P.M— Grading 
5-22-23— Fluorescent   Lighting 
5-23—10 :00  A.M.— Of  flee  Building 
22—  2 :00  P.M.— Swimming  Pool 

22—  2:00  P.M— Interior  Painting 

23—  8:00  P.M.— School  Addition 


4>du. 


5 
5 
5 
5- 
5 
5- 
5- 

6- 
6- 
6- 
6- 
6- 
6- 


Corona. 

Placer  County  '' 

Del  Norte  County 

Hungry  Horse  Project,  Mont. 

Las  Vegas,  Nev. 

San  Francisco 

Yuba  County 

Longview,  Wash. 


•23 — 10 :30  P.M — Control  House 

•23—  3 :00  P.M.— Alter  Wind  TunnelMoff ett  Field 

24 — 10:00A.M — Laboratory  Missouri  Basin  Project,  Wye. 

28 — 10:00  A.M. — Warehouse  Bldg.     Hungry  Horse  Project,  Mont. 


3—  2 :00  P.M— Painting 
3—  2 :00  P.M— Painting 
5—  3:30  P.M— Ward  Buildings 

5—  3:30  P.M.— Ward  Building 

6—  2 :00  P.M.— Valves 
6—  2  K)0  P.M.— Painting 

6-11—  1 :30  P.M.— Replace  Boilers 


Sebastopol 
Anaheim 
Spadra 
Norwalk 
Los  Angeles 
Elko,  Nev. 
Sheridan,  Wyo. 


4-18 

4-88 

5-  2 
5-  2 
5-  7 
5-  7 
5-  0 
4-84 
5-  8 
5-  ft 
5-  8 
4-M 
5-  3 
4-M 
R-  8 
5-  8 
5-  1 
4-M 
5-  7 
4-29 
5-  8 
4-25 
5-  8 

5-  6 
5-  7 
5-  7 
5-  7 
5-  7 
5-  7 
5-  8 


••i^ 


BID  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


Looatlp.?  °*  Project 

Arizona 

Arlagna  "'''^-.^ 


Bid  Opening  Date  Project 

5-10—11 :00  A.M.— Widen  Pavement 
5-10—11 :00  A.M.— Paving 
5-10—  2 :30  P.M. — Improve  Highway  Arizona 
5-10—  —Street  Work 

5-10—  2  .-00  P.M.— Grading 
8-10—10 :00  A.M— Dam 
5-10— 10K)0  A.M^-r\unpUig  pjf^^ 

5-10-lQ:WA.M.--P«mplhg  Planl 
*-iO— 16:60  A.M— Pumping  Plant 
5-10—10:00  A.M— t>am 
4-12—  8:00  P.M— Pole  Power  Lines  Newport,   Oregon 
5-13— 11 :00  A.M— Street  Lighting  System    Inyokem 
5-13— 11 :00  A.M— Roa4s,  Etc.  "Inyokem 

5-13—  5 :00  P.M.— Dredging  Moss  Landing 

5-14—  2 :00  P.M.— Water  Supply  LtneDorena,  Ore. 


NetMl  in 


San  SVanciscq      "'^  *»  *  ■  \»5t,. 

Arizona  State 

Grand  Cqu1««  PniJ-t  W^Mh, 

QQlorado 

^olorau? 

Big  Thompson  Proj.,  GoI«< 

Grand  Coulee  Proj.,  WaA. 


5.14_  2  K)0  P.M— Bridge 
5-14—10 :00  A.M— Dam 
5-15—10 :00  A.M— Ptimphig  Plants 
5-15—  1:00  P.M. — Breakwater 
5-15— 10K)0A.M.— Drilltag  Welle 
5-16—  2 :30  P.M.— Pavement  Work 
5-16—  2 :30  P.M.— Sewer 
5-15—  2 :30  P.M— Dredghig 


Trinity  County 

Columbia  Basin  Project 

Yakima  Project,  Wash. 

Long  Beach 

Columbia  Basin  Project,  Wash. 

San  Francisco 

San  Francisco 

Lios  Angeles 


5-15 —  5:30  P.M. — Aqueduct  Pumping  Plant    El  Cerrito 


5-16—  1 :45  P.M— Retube  Boiler 
5-16 —  9:00A.M — Surfacing 
5-15 —  9:00  A.M. — Crushed  Rock 
5-15 —  9.-00A.M — Remove  Deck 
5-16—  9 :00  AM.— Bridge 
fi-15—  9:00  A.M.— Widen  Bridges 


San  Francisco 
Benton  and  Lincoln  Cos.,  Ore. 
Benton  and  Lincoln  Cos.,  Ore. 
Benton  and  Lincoln  Cos.,  Ore. 
Jackson  C9yi^^yi  Ore, 
Jackson  County,  Ore. 


Issue 

5-  2 
5.  2 
5-  2 
5-  8 

1'^ 
4-10 
4-4 
4-  8 
4.  8 

4-  9 

4-  8 

4.M 
4-M 

5-1 
4-M 
4-29 

5-  2 
4-M 
4-12 
5-^  3 
5- 
5- 
5- 
5- 
5- 


BID  OPENING  SCHEDULE 


SUPPLIES  AMP  EQqiPMENT 

Bid  Opening  Date  Project    Location  of  Projoot      Noted  In  I 

5-10—  '—thimbles  Panama  Canal  5-  7 

<>-10— 10:00  AJC— Diesel  Motor  Grader    Santa  Barbara,  San  Luis  Obispo 

and  Monterey  Counties 
5-l<> —  —Vendor's  Spreading  E^qulpment    Sacramento 

5-10— 2:00  P.M— Flashlight  Batteries     San  Francisco 
5-10—  2. -00 PJM— Electrical  Equipment    Central  VaOey  ProJMt 
5-10—  5 :00  PJL— Tank 
5-10—  5  :OOP.M— Paving  Asphalt 
5-10—  2 :00  P.M— Trashracks 
5-10—  2K)0P.M— Steel  Doora 
5-10—  2K)0PJL— Ooncreto  Floors 
5-10—  — Liq\ild  Asphalt 

6-18—  2K)0P.M— Pipe  and  Fittings 
5-18—  8:00P.M— Pipe 
5-13—  8  :OOP.M— School  Bi 
5-18— 8:00  P.M— School   Bus 
5-18—  2 :00  PJC- Reactors 

5-18—  2:00  P.M.— Electrical  Materials    Fori  Peck.  Mont 
5-18—  2  KWPJIL— Electrical  Equipment    Davis  Dam  Projeet,  Aria. 
5-18—  3  K)0  P.M— Maple  Stools  San  Francisco 

5-18—  8:00  P.M— School  Bus  Hanford 

5-18— 8. -00  P.M— Sedan  Uvermore 

5-13—  2  lOO  P.M— Reinforcing  Steel    Sacramento 
5-18—  8  KX)  P.M— School  Bus  Hughson 

5-13 —  — Lumber  Panama  Canal 

5-13—  — Fire  Extinguishers  Panama  Canal 

5-13—  3 :00  P.M.— Gate  Valves  San  Francisco 

.5-13—  3 :00  P.M.— Tapping  Gate  Valves     San  Francisco 
5-13 —  — Truck  Chassis         Sacramento 

5-13—  2 :00  PM— Inflation  Shelter      Auburn 
5-13—  3  .-00  P.M— Iron  Castings  San  Francisco 

5-14—  2  KW  P.M.— Garbage  Dispenser  San  Francisco 
5-14— 2:00  P.M— Hose  Oakland 

5-14— 10  KX)  A.M — Condenser  B31  Centre 

5-14—  8K)0P.M— Steel  Clothing  Napa 

5-14—  2  KX>  P.M— Prefabricated  houses    Palisades  Project,  Idak« 
5-14 —  2:00  P.M — Deformed  Bars       Central  Valley  Project 
5-16—  7 :00  P.M. — School  Bus  Coallnga 

5-15— 10 :00  AM— Deck  Panels  San  Francisco 

5-15—  2  KX)  P.M— Circuit  Breakers 
5-15—  2 :00  P.M.— Electric    Equip. 
5-15—  2 :00  P.M.— Transformers 
5-16—  5 :30  P.M— Concrete  Beams 
5-16— 8  KX)  P.M.— Auxiliary  Equip. 
5-15—  8:30  P.M— School  Bus 
5-16—  2 :00  P.M— Telephone  Coils 
6-16—  2 :00  P.M— Poles 

6-18—  2 :00  P.M— Pumping  Units        

6-16— 10:30  A.M.— Chassis  With  Cab  Fresno 

5-17—  2  .-00  P.M— Louvera  Central  Valley  Project 

5-17—  2 :00  P.M— Poles  Wlota,  Mont. 

5-17 —  2:00  P.M. — Electric  EqulpmentCentral  Valley  Project 

5-17—  2:00P.M — Circuit  Breaker        Colorado-Big  Thompson  Pr«|eot 

5-17 —  2:00  P.M — Batteries  (Storage) San  Francisco 

5-19—  2 :00  P.M— Blec    Matls.  Boulder  City,  Nev. 

6-20—  2 :00  P.M— Electric  E:quipmentRio  Grande  Project,  N.  M 
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fim! 


a  BUILT-iN  /^ 


Davis  Dam  Project,  AriaoBa 

Colorado-Big  Thompson   I\>o|. 

Kendrick  Proj.,  Wyo. 

Oakland 

Moffett  Field 

Tomales 

San  Francisco 

Tiffany,  N.  M. 

Boulder  Canyon  Project 


5-20—  2 :00  P.M— Cofferdam 
5-20—  2 :00  P.M— Valves 
5-20—  2 :00  P.M.— Pumping  Units 
5-20—  —Electric  Elevator 

5-20—  3 :00  P.M— Air  Compressor 
5-20—  2 :00  P.M— Pipe  Fittings 
5-20—  2 :00  P.M.— Horizontal  Shaft 
5-21—  2 :00  P.M.— Iron  Sheets 
5-21—  2:00  P.M— Iron  Pipe 
6-21—  2 :00  P.M— Manila  Rope 
5-24—  2:00  P.M.— Turbines 
5-24—  2 :00  P.M— Traveling  Crane 
5-24  2 :00  P.M— Cableway 
6-24—  2:00  P.M— Pumps 
5-24—  2 :00  P.M— Radial  Gates 
5-24—  2  :00  P.M.— Pumping  Units 


Central  Valley  Project 
Boise  Project,  Idaho 
Yakima  Project,  Washington 
Central  Valley  Project 
San  Francisco 
San  Francisco 
Yakima  Project,  Wash. 
San  Francisco 
Oakland 
Oakland 

Davis  Dam  Proj.,  Ariz. 
Denver,  Colo.  ". 

Central  Valley  Project 
Central  Valley  Proj«Gt 
Friant-Ken»  Canal 
Klamath  Project 


4-M 
4-M 
4-M 
f-  1 
8-  1 

5-  7 

6-  7 
5-  2 

5-  2 

6-  S 
6-  8 
5-  8 
5-  8 
5-  2 
4-M 
8-M 
4-lT 
5-  7 
4-M 
5-  1 
4-lt 
4-15 
4-12 
5-  3 

4-1-... 
5-  2 
5-  6 
5-2 
4-M 
5-  8 
4.M 
5-  2 
5-  S 
4-M 
5-  6 
4-10 
4-SO 
5-  7 
5-  7 
5-  7 
5-  9 
5-  9 
4-18 

5-  8 

6-  8 
ft-  8 
5-  6 
4-10 


5-27—  2 :00  P.M— Electrical  Materials    Shoshgne  Project 
5-28—  2 :00  P.M— Steel  Pipe  Railings  Central  Valley  Project 


4-18 
4-M 

4-M 

4-M 
5.  8 


5-28—  2 :00  P.M.— Ralls 
5-28—  2 :00  P.M.— Turbine 
5-30—  2 :00  P.M.— Pump 
5-80—  2 :00  P.M.— Pimping  Units 
6-31—  2 :00  P.M.— T»ashrack8 

Ml— 

5-31— 


Boise  Project,  Idaho 
Columbia  Basin  Project,  Wash. 
Central  Valley  Project 
Columbia  Basin  Project 
Columbia  j^asin  Project 


NsleyI^neltone 


Here  at  lost  b  the  ideal  radio  for  any  room  in  the  modem 
ImimI  Fitting  flush  with  the  wall  it  saves  valuable  spac* 
ond  ifs  modem,  sleek  appearance  makes  it  a  favorite  with 
interior  decorators  everywhere.  Easy  and  inexpensive  to 
Install,  the  Ansley  PaneNone  has  attachment  for  phono- 
graph, wire  recorder  and  television.  Built  by  Ansley  to  the 

rigid  standards  and  specifications^  it  will  bring  you 
iMie  and  fop  quality  reception  for  many  years  to 
comtl  Immediate  delivery.  See  and  hear  one  todoyl 

Dietribttted  by  APPLIANCE  DIVISION 

M  Whitehead  Water  Heater  Co. 

409  Tenth  Street 

•  Phone  HEmlock  8060 


P.M— Telephone  Apparatus    Davis  Bf^p^  ?*r9Je^ 
P.M.— Hydraulic    Tiirhln«8    Pavls  Pam  P|t)je^t 


0-X5—  9 :00  A.M.— Dairy  Rock  Project    Klamath  County,  Oro.       ^ 

6-16—  0^  A.M.— Tjestie  Bridge        t«n?  County,  Or*.  * 

5-15—  S  :06  A.M.— Cradlng  and   Paving    Multnomah  County,  Ore. 

B-15—  9KK1A.M— Widen  Bridge  Multnbmah  County,  Ore. 

5-lR—  9.-00  A.M. — Grading  and  Surfacing    Wallowa  Cotmty,  Ore. 

5-15 —  2  -.00  P.M. — Bridge  Alameda  County 

5-15 —  2 :00  P.M — Bridge  Tulare  County 

5-15 —  2 :00  P.M— Grading,  Bridge      Tolo  County 

5-15 — 10K)0A.M — Blarthwortc  Columbia  Basin  Project 

5-15 —  2:30  P.M — Traffic  System        San  Francisco 

5-li —  8:00P.M— Water  Distribution  System    Sharp  Park 

5-15 —  2  KK>  P.M. — Surfacing  Alameda  and  Contra  Costa  Cos. 

5-15 —  2  KK)  P.M — ^RepcUrlng    ^j^way    Yolo  County 

5-15—  2 :00  P.M— Highway  Rep^rs    Yolo  County 

5-15 —  2:00  P.M — Screenings  Placer,  Nevada  and  Tuba  Coa 

5-15 —  2 :30  P.M.— Electric  Signals       San  Francisco 

5-16 —  9:00A.M — Bly-Bast  Forest  Boundry  Rock  Project    Klamath 

and  Lake  Counties,  Ore. 
6-16—  2 :00  P.M— Stripping  Top  Soil  Lyon  County,  Nor, 
6-15 — 10 :00  A.M. — Excavation 


4 

s- 

6- 

e- 

6- 


i —  2:00iP.M. — ^^enstock  Header 

4 —  2 :00  ]^.M. — Transformers 

5—  2:00  P.M.— Gates 

6—  2 :00  P.M.— Radial  Gates 


Boise  Project.  Idaho 
Boise  Project,  Idaho 
Davis  Dam,  AriKma-Nevada 
Boise  Project,  Idaho 


6-  7 —  2 :00  PM— Operating  Mechanisms    Central  Valley  Project 


6-  7—  2 :00  P.M.— Pipe 


Central  Valley  Project 


5-16 — 10 :00  A.M.— Reservoir 
5-16—  2 :00  P.M.— Dry&ocktng 
5-16—  2 :00  P.M.— Drydocking 
5-16—  9 :00  A.M.— Grade  Widening 
5-16—  9  KX)  A.M.— Crushed  Rock 
5-16—  9 :00  A.M.— Asphaltic 
6-16—  9  KK)  A.M.— Bridges 
5-16—  9 :00  A.M.— Grading 
5-16—  9 :00  A.M.— Excavating 
6-16—  9 :00  A.M.— Bridge 
5-15—  9 :00  A.  M.— Bridge 
5-17—11 :00  A.M.— Highway 
5-17— 10:00  A.M—Pmnp(nf  Plaat 


Coconino  County,  Ariz. 
Colorado -Big  Thompson  Project 
San  Francisco 
San  Francisco 
Baker  County,  Ore. 
Jackson  County,  Ore. 
Materials    Josephine  County,  Ore. 
Klamath  County,  Ore. 
Lane  County,  Ore. 
Multnomah  County,  Ore. 
Multnomah  County,  Ore. 
Wasco  County,  Ore. 
Arizona 
Central  Talley  Project 


And  NOW  tfc*  .  .  . 

"SPEEBMATIC* 


SAW 


5-17—  1 :00  P.M.— Transmiselon  Lint  Portland,  Ore. 
5-17—  5 :00  P.M.— Chlorine  ©uUdlug   Sacramento 


5-1&—  9:00  P.M.— Concrete  Curbs 
5-iO— 11  .-00  A.M.— Catwalk 
5-aO—  2  :OOP.M.— Fencing 
5-aO— •KWP.M— Se^  age    Plant 
5-20—  l:aOP.M.— Power  Lines 
5-20—  2:00  P.M.— Pumpiaf  Plant 
5-20—  2K)0P.M— REA  Line 


-k.: 


Sonoma 

Solano  County 

San  Francisco 

Redding 

Grays  Harbor  Oeunty, 

San  Frandaoo 

"B^ast  Sound,  Wash. 


5- 
4- 

4-26 

5-  1 

5-  8 

5- 

6- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

5- 

4-lt 

4-29 

4-30 

4-30 

5-  1 

6-  1 
4-lf 


9 
6 
6 
6 
6 
6 
6 
6 
6 
9 


5-20 —  8:00  P.M. — Street  Improvement    San  Mateo 

5-20— 10  K»A.M— Concrete  Woric        Owyhee  Project,  Oregon-Idaho 

5-20— 11  KM)  A.M — Seal   Coat   Application     San  Diego 

5-21 —  2K)0P.M. — Seal  Coat  Modoc  County 

5-21— 10  K)0  A-M.— Piers  Tacoma,  Wash. 

5-21—  2  K)0  P.M.— Cattle  Pass  Calavecas  County 

5-21 —  2  KM)  PJM — ^Leree  CoDStivcfClMiSacramento 


5-  8 
5-  8 
5-  6 
5-  t 
5-  6 
5-  8 
5-  8 


Los  Angeles  Coimty 
Sacramento  and  Tolo  Counties 
San  Francisco 
Yuba  County 


Kern  County 
Mendocino  County 
Merced  Coxmty 


P- 


i 


5-21—  2 -.00  PM— Clearing  Roads 

5-22—  2  KM>P.M.— Surfacing 

5-22—  2:30  P.M.— T«»t  Boringa 

5-22—  2  KM)  P.M— Surfacing 

5-22—  2. -00  P.M— Surfacing 

5-22—  2  KM)  PJC— Surfacing 

5-22—  2  KM)  P.M— Surfacing 

5-22—  2  KM)  PJI.— Straightening  Rtver  Channel 

5-23— 10. KM)  AJ£— Dam  Missouri  Basin  ProjMt 

5-23 —  2-.30P.M — Street  Shctension     San  Francisco 

5-28— SK»P.1L— Oradlii«  Placer  County  ^ 

5-23— 9  KM)  A.M.— Water  Storage  TaiiSan  Diego  County 

5-23—  3  KM)  P.M.— Surf adng  avatlon    San  Diego  County 

5-23—  2:00P.M— Surfachig  and  Bxcks    Vallejo 


4-30 
4-30 
K-  9 


4-30 

4-eo 
4-ao 


4-29 


Central  Valley  Project 
Columbia  Basin  Project 
Missouri  Basin  Project,  Wye 
Ventura  Coimty. 
Yakima  Project.  Washington 
Omak,  Okanogan  County,  Wash. 


Roy  M.  Scott 

Heetinf  and  YentUeting  Bqaipmoit 
Beliefs  •  High  and  Lew  Preeaure 
•team  Traps  -  Vatvea  •  ttralners 
Fans   -    Blowers    -    Pleating   and 

Cooling  Coito 

Phone  llArket  IMl 
•O'ell  Ue  Your  Prshlwws* 

US  lOCh  ST..  SAN  FRANCISCO 


5-24— 10:00  A.M.— Pumphig  Plant 

5-24—10 :00  AML— Penstocks 

5-27—10 :00  A.M— Eartl^work 

5-28—11  KM)  A.M— Dam 

5-28— 10:00  A.M.— Pumping  Plants 

5-28—  8  KM)  P.M— Sewer  Syitem 

5-28—  2  KM)  P.M— Clear  and  Grubb  Road    Shasta  County 

5-28—  aKM)P.M.— OU  Burner  Ongon  City.  Ora. 

5-28— 10  KM)  A.M— Pumping  Plant       Colorado-Big  Thompoon  Frojeet 

5-29—  2  KM)  P.M.— Highway  and    8ur    facing    Yuba  and  Bvtter  Oos. 

San  Mateo  County 

Shasta  County  « 

Tulare  County 

San  Frandsoo 

Ttilare  County 


4-30 
4-30 
4-29 
5-  € 
5-  2 
5-  6 
5-2 
5-  6 
5-  « 
5-  9 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

SCOOPMOBILE 

SC<X)PS  . . .  LIFTS  . . .  MOVES  AND  LOADS 

lUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

MIXERMOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
fw  Compute  Infomuihan  Call 

RHODES  &  JAMIESON,  Ltd. 

SUILDING  MATERIALS  •  REAPY  MIXED  CONCRETE 
Fo^  of  23rd  AvtMt  OAKLAND       KEHo^MiaS 


No  twtadng  ia  tfve  hand  .  .  . 
greater  power  .  .  .  fuUy  ^uwtJed. 
The  sefcii  ssw  avsilaUc.  tif^- 
weight  .  .  .  sngie  end  depth 
sdjuKmcflts.  Guaranteed  per- 
formance.    Ask    for    liter ecurc. 


PUUain 

port  ant   HcMcal  Dittributtni  .  .  .  DISSTON  SAWS 

G*ar  Driv*.  75  Msrket  StrtiCC,  Oaklatid         Phone  GLtncmitt  6420 

4700  District  Boulevard,  Los  Angeles 


The      I 
"SPEBDMATiC 

SAW 

with   tha   all 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


FLUTED  OR  ABRASIVE  SURFACES 


5-29—  2  rOOPJML— Grading 
5-2»—  2 :00P.1I.— Grading 
S-2»—  2:00  P.M.— Bridge 
S-29—  2.-00P.M.— Grading 
5-29—  2  KM)  PJf.— Surfacing 


5-29—  2.-00  PJtf.— Highway  and  SxirfSan  Mateo  County 
6-29—  2 :00 1'.M.— Surfacing  Ventura  County 

6-29 —  7:30  P.M. — Sewer  LAgnna  Beach 

5-29—  2 :00  P.M— Repairing    mghway    Merced  County 


6-31—  2 :00P.M— Resurfacing 
5-31—  2 :0OP.M— Repairing  Road 
e-  8—  3K)0P.M.>-Cable  Lines 
«-  6—  2  KM)  PJtf.— Grading 
6-  &—  2  KWPJf.— Bridge 
ft-  5—  2.-00PJI.— Bridge 
«-  6 —  2KM>P.M. — Concrete  Bridge 
»-  5—  2K»PJC— Cuirert 
«-  JJ—  2  HWPJC.— Bridge 
•-  ft—  t  :00  P.M.— Steel  Girder 
•-1»—  I -JO 


Orangre  County 
San  Bernardino  County 
Issequah,  Wash. 
San  Joaquin  County 
Mendocino  County 
Redding 

Calaveras  County 
Merced  County 
Modoc  County 
San  Diego 
adng    Tuba  and  Owtter 


4-ao 
4-SO 

4-ao 

4-30 
4«S0 

6-  7 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
5- 
B- 
6- 
S- 
6- 
■  •- 


Mlfif  Mtf  0«y  n—^:  0O«ff«»  47tf — If«l^r»««  !#<• 


FOR  RENT 

SHOVELS  .  CLAMSHKLLt  - 

ORAQLINCt 

TRACTOR  LOADERS  W^ 

BULLDOZERS 

COMPRESSORS  -  DUMF 

TRUCKS 

EXCAVATING  and  ORADINO 

CONCRETE  BRCAKINa 

PARKING    AREAS 

INSTALLED 

by  Day  or  C«ntrMt 

RED  ROCK  .  GRAVEL 

CLAY  and  LOAM 

Leaded  er  OaMversd 


ESTIMATES  CHEERFULLY  GIVEN 


ROSENiERG  BROS.  GRADING  CO. 

%UMW6  CONTMCTOtS 


Micliel  &  Hefler 
Irpn  Works,  Inc. 


Jiff /J  TON 


TMMfc  and  Horrisofi  •  Smi  Frmicisco,  rnWinila 


m 
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0AILY    PACIFICBUILDIR 


Mai7 


ADVAMGE  €01ISTBVGTI0II  BEFOBTS 


ENGINEERING  SECnOH 

(CoQtinaad  from  Pa^  Fire) 


38— ELECTRIC  UGHIING 


IIBJC.  of  Treated  Timber  aad  Lum- 
ber, 9.982  1LB.B.  of  Untreated  Tlm- 


^-SW    runway    500x5660    feet   and 

TRANSMISSION  LINES  |  b^'r  lid^I^imber.  200  U»f^'«ft  Of  I  strip  Sr^V^Seo^'^'^IS? 

'Treated   Timber   Piling,   W72    linear   mediate  field  and  related  wok;  Pro- 
feet  of  Culvert  Pipe,  and  other  Itema, -     ^^  "»•««  wu»,  x-ro- 

of- 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

5/8/46  n 

CONTRACT    AWARDED 

ANCHORAGE,  Alaska.—  Chicago 
Bridge  A  Iron  Co.,  22  Battery  St,  S. 
F.,  at  128,686  fob  Chicago  Plant  and 
erection  at  Anchorage  (railroad  to 
ship  tank  at  site  at  estimate  of 
$3000)  submitted  low  bid  and  award- 
ed contract  by  Alaska  Railroad, 
Anchorage,  Alaska  for  construction 
of  100,0000-gal.  capacity  electric  steel 
■water  supply  tank. 

Morrison  -  Knudsen     Co.,     Inc.,     at 
^,700  submitted  second  low  bid. 


•DAMS,  RESERVOIRS  & 
DREDGING 


waters  within  channel  and  recon- 
struction of  six  bridges  due  to  chang- 
ed channel  dimensions.  Project  will 
cover  3-mlle  stretch  of  river  within 
City  of  Tacoma,  starting  near  eastern 
city  linuts  and  ending  down  river  at 
IHh    Street  bridge.   Cost,    $2,000,000. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $50,00. 

The  following  contractors  have  tak- 
en out  plans: 

Strong  &  MacDonald  Inc.  4045  Rus- 
ton  Way,  Tacoma. 

Natt  McDougall  Co.,  652  Sherlock 
Bldg.,  Portland 

Morrison -Knudsen   Co.,   Inc.,   Hoge 
Bldg.,  Seattle. 

MacRae  Bros.,  2733  4th  St,  Seattle. 

Puget    Sound    Bridge    A    Dredging 
Co.,  2929  16th  Ave.,  SW,  SeatUe. 

Guy  F.  Atkinson  Co.,  910  W.  Orange 
St,   So.  San  Francisco. 

Vinnell  Co.,  1145  W.  Ave.,  Alham- 
bra. 

Peter  Klewit  Sons  Co.,  Omaha  Na- 
tional Bank  Bldg.,  Omaha,  Neb. 


5/8/46  88 

FAIRFISLD,  Montana.    —   Cahill- 
Mooney  Constr.  Co.,  220  E.  Front  St, 
Butte,    at    $288,806.75    submitted    low 
bid   to   Sim   River  Elec.  Coop.,   Inc., 
Fairfield,    Montana,  for   construction 
of  304  miles  rural  transmission  lines 
in     Teton,    Cascade,    Chouteau    and 
Lewis  and  Claric  Cos. 
Second  and  third  low  bids  follow: 
Northwestern      Eng^eering,      Co., 
Rapid   City,    So.    Dakota,   $290378.76 
D.  M.  Manning,  Hysham,  Montana, 
$300,090.15. 


Specs,   obtainable  from  above 
flee  upon  payment  of  $2.00. 


40 


posal  No.  6-46-256. 


40 
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BIDS  WANTED 

YAKIMA  PROJECT,  Wash.— UnUl 
June  3,  10  a.  m.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
7^  No.  2nd  St,  Taklma.  Wash.,  under 
Spec.  1329  for  construction  of  earth- 
work, pipe  lines,  concrete  lining  and 
structures,  lateral  distributing  sys- 
tems, pump  areas  Nos.  3  and  4,  Roza 
Dlv.,  Taklma  Project,  Wash.  Work 
Im  located  approximately  10  miles 
southeast  of  Yakima.  Wash. 

Work  Involves: 

(1)  31.000  cubicf  yards  of   excava- 
tion,  conomon,   for  laterals; 

(2)  1,200  cubic  yards  of   excava- 
tion,  rock,  for  lateral*; 

(8)     46,000  cubic  yards  of  excava- 
tion, common,  for  drain  A ; 

(4)  200  cubic  yards  of  excava- 
tion,  rock,   for  drain  A; 

(5)  3,000  station    cubic    yards    of 
overhaul ; 

(6)  Compacting  2,900  cubic  yards 
of   embankments; 

(7)  9.200  cubic  yards  of  excava- 
tion, common,  for  pipe  trenches; 

(8)  850  cubic   yards   of   excava- 
tion, rock,  for  pipe  trenches; 

(9)  10,000  cubic  yards  of  backfill 
of  pipe  trenches ; 

(10)  2,000  cubic  yards  of  excava- 
tion, common,  for  structures; 

(1)      200    cubic    yards    of    excava- 
tion, rock,  for  structures ; 

(12)  1,750  cubic   yards  of   backfill 
about   structures; 

(13)  Compacting   500   cubic   yards 
of  backfill; 

(14)  Trimming.  3,600  square  yards 
of  foxmdation   for  concrete  lining; 

(16)     Placing    550    cubic    yards    of 
dry-rock  paving; 

(16)  250  square  yards  of  dry- 
rock  paving. 

(17)  200  cubic  yards  of  concrete 
in  lateral  lining; 

(18)  510  cubic  yards  of  concrete 
in   structures; 

.    (19)     Placing  31,000  pounds  of  re- 
inforcement bars; 

(20)  Erecting  11  M  feet  b.  m.  of 
timber  In  structures; 

(21)  Installing  5,800  pounds  of 
gates  and  miscellaneous   metalwork; 

(22)  Furnishing  diK  laying  11.600 
linear  feet  of  6-inch  diameter  stand- 
ard concrete  irrigation  pipe; 

(23)  Fuming  and  laying  10,750 
linear  feet  of  8-inch  diameter  stand- 
ard  concrete   irrigation  pipe; 

(24)  Furnishing  and  laying  8,560 
linear  feet  of  10-in.ch  dian.eter  stand- 
ard concrete  irrigation  pipe; 

(26)  Furnishing  and  laying  950 
linear  feet  of  12-mch  diameter 
standard  concrete  irrigation  pip&; 

(26)  Furnishing  and  laying  1,900 
linear  feet  of  15-inch  diameter  stand- 
ard concrete  irrigation  pipe; 

(27)  Furnishing  and  laying  100 
linear  feet  of  21-inch  diameter  stand- 
ard concrete  irrigation  pipe; 

(28)  Furnishing  and  laying  200 
linear  feet  of  6- inch  diameter  extra- 
strength     concrete     irrigation     pipe; 

(29>  Furnishing  and  laying  950 
linear  feet  of  8-lnch  diameter  extra- 
strength    concrete    irrigation    pipe; 

(30)  Furnishing  and  laying  770 
linear  feet  of  10-inch  diameter  extra- 
strength    irrigation   pipe. 

(31  >  Furnishing  and  laying  60 
linear  fee  of  15-inch  diameter  extra- 
streng^     concrete     irrigation     pipe; 

(32)  Furnishing  and  laying  140 
linear  feet  of  18-lnch  diameter  extra- 
strength     concrete     irrigation     pipe; 

(33)  Furnishing  and  laying  330 
linear  feet  of  21-inch  diameter  extra- 
strength     concrete     irrigation     pipe; 

(34)  Furnishing  and  laying  180 
linear  feet  of  21 -inch  diameter  extra- 
strength     concrete     irrigation     pipe; 

(35)  Furnishing  and  laying  124 
linear  feet  of  30- inch  diameter  rem- 
forced    concrete    culvert   pipe; 

(36>  Installing  235  linear  feet  of 
10-inch  diameter  steel  pipe. 

(37)  Installing  60  linear  feet  of 
24 -inch    diameter    steeel    pipe;     «md 

138)  Installing  120  Unear  feet  of 
30-inch  diameter  steel  pipe. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  officea 
of  the  Bureau  of  Reclamation .  Walk- 
er R.  Young,  Chief  Engineer,  U.  S. 
Customhouse,  Denver  2,  Colorado;  R. 
J.  Newell,  Regional  Director,  P.  O. 
Box  937,  Reclamation  Bldg.,  Fair- 
grounds, Boise,  Idaho;  H.  T.  Nelson, 
Construction  Engineer,  7%  N.  2nd 
St,  Yakima,  Washington;  and  Mich- 
ael W.  Straus,  Commissioner,  Bur- 
eau of  Reclamation,  Washington  25, 
D  .C  Prospective  bidders  desiring 
to  the  visit  the  site  of  the  work 
should  commimlcate  with  the  Con- 
struction Engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others  $2.25  per  copy, 
not  returnable. 
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5/8/46 

LOW    BIDDERS 

OPHEIM,  Montana— Northwestern 
Engineering  Co.,  Rapid  City,  S.  D. 
at  $435,412.82  submitted  low  bid  to 
the  Northern  Electric  Coop.  Inc., 
Box  56,  Ophelm,  for  construction  of 
348  miles  of  transmission  line  in  Val- 
ley. Roosevelt  and  Daniels  Cos.,  Mon- 
tana. 

Plans  by  Engineer  Tovio  Karkainen 
Armory  Bldg.,  Helena. 
Second  and  third  low  bids  were: 
D.  H.  Manning.  Hysham.  $439382.17 
Cahill-Mooney    Constr.    Co.,    Butte, 
$453,346.76. 


(2) 

(3) 
(4) 

(5) 

(6) 

(7) 
(8) 
(9) 


5/10/46 

...BIDS   WANTED 

COLTON,  San  Bernardino,  Co., 
Calif  .—Until  June  6,  1  p.  m.,  bids  will 
be  received  by  the  U.  S.  Engineer 
Office,  741  S  Figueroa  St,  Los  Ang- 
eles (TU1311),  for  Warm  Creek  Bank 
Protection,  Station  10,  plus  02.92  to 
Station  2fi  plus  50,  at  Colton,  Calif; 
Serial  46-159;  Santa  Ana  River 
Basin,  Lytle  and  Cajon  Greeks  Im- 
provement 

The  work  Involves  the  construc- 
tion of  approximately  1,550  lln.  ft  of 
bank  protection  consisting  of  quarry- 
stone  facing  over  gravel  blanket,  on 
graded  slopes  or  levee  fills,  and  struc- 
tures for  bridge  protection  and  canal 
wateeu-,  with  appurtenant  work. 
Structures  Include  retaining  wall 
extensions  at  existing  bridges,  ex- 
tensions of  existing  culverts,  and 
construction  of  new  inlet  and  by- 
pass structures  for  canal  water. 
Plans  available  from  the  above  office 
without  charge. 

The  bids  will  be  taken  as  follows: 
(li,   lump   sum,   diversion   and   con- 
trol of  water; 

3  acres  clearing  site  and  remov- 
ing obstructions; 
SOO  cu.  yds.  stripping; 
165    sq.    yds.   removing  existing 
pavement ; 

55,500  cu.  yds.  common  excava- 
tion; 

4400  cu.   yds,  structure  excava- 
tion; 

100  cu.  yds.  trench  excavation; 
22,300  cu.  yds.  levee  fill; 
400  cu.  yds.    structure   backfill; 

(10)  17,800  cu.  yds.  uncompacted  fill 
and  backfill; 

(11)  16,100    tons    quarry  stone    apron 
and  facing; 

(12)  5200   tons    quarry  stone    blanket; 

(13)  1500   cu.    yds.    grouting   quarry- 
stone  blanket; 

(14)  2950  cu.  yds.  gravel  blanket; 

(15)  2100  sq.  ft.  steel  sheel  piling; 

(16)  476  cu.  yds.  concrete.  Invert  and 
wall   footings ; 

(17)  480  cu.  yds.   concrete,   wall; 
(19)  71  cu.  yds.  concrete,  top  slab; 

(19)  2  cu.  yds.  concrete,  5-lnch  pave- 
ment; 

(20)  2   cu.  yds.    concrete,    miscellan- 
eous; 

(21)  4236  bbls.  Portland  cement; 

(22)  96,000    lbs.    steel    reinforcement, 
bar; 

(23)  400    sq.     ft     ^-Inch    fiber    ex- 
expansion   Jomt   filler; 

(24)  70    lin.     ft     24-lnch     corrugated 
metal  pipe,  dipped; 

(25)  80    lin.     ft     30-inch    corrugated 
metal  pipe,  dipped; 


39— SEWERS 


5/8/46 

NOTICE  ^„^      ^ 

SAN  DIEGO  Co.,  Calif.— A  repre- 
sentative of  the  Dlatrict  Office  of 
the  State  Dlv.  of  Highways  will  meet 
prospective  bidders  for  the  proposed 
project  In  San  Diego  County,  XI-SJ>- 
2-B,  C,  D  for  which  bids  are  to  be 
receolv'ed  in  Los  Angeles  on  May  23, 

1W6.  _^„ 

Said  representative  will  meet  pros- 
pective bidders  at  the  Bncinltas  Post 
Office  on  Wednesday,  May  15,  1946 
at  1.00  P.  M.    

5/8/46  40 

NOTICE  ^  „,     ^ 

SAN  DIEGO  Co.,  Calif— A  repre- 
sentative of  the  District  Office  of 
the  State  Dlv.  of  Hij^ways  will  meet 
prospective  bidders  for  the  proposed 
project  in  San  Diego  County,  XI-S.D 
199,  12-F,  A,  B.  EcJ  for  which  bids 
are  to  be  received  in  Loa  Angeles 
on  May  23,  1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  District  Of- 
fice, 1365  Harbor  Street,  San  Diego 
on  Thursday.  May  16,  1946  at  1:00 
P.  M. 


5/8/46 
PLANNED 

CONCORD.  Contra  Coata  Co. 
Calif. —  Concord  City  CotmcU  has 
authorized  city  engineer  John  S. 
Bates  to  make  a  survey  of  streets. 


EMPLOTMEKT  SERVICE 


For  fufHiar  lafwrmatlan 
poetUawe  Itatod  ui«ter  this 
Umi  ■i<»m  N«w«en  D.  Cook,  M|U)- 
•aer,  EjifllneeHBf  Seetatlee*  Perean* 
n»l   Serwfoe,  57   Post   St.,   San    Fran- 


AS8T.  ELMC  JDIQR  reoeat  grad. 
or  admin.  dataUa.  snail  utUttgr.  !>»' 
240  month.   Bay  Area.   S-Tt*. 
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5/8/46 

BIDS  OPENED 

SEATTLE,  Wash.  —  Northwest 
Constr.  Co.,  3950  6th  N.W.  Seattle,  at 
$187,578  submitted  low  bid  to  the 
SeatUe  Board  of  I*ubUc  Works,  City 
Cotuity  Bldg..  for  paving  of  28th 
Ave.,  NW.,  etc 

Other  bids  were: 

Bnorito   Bros.,    $187,987. 

N.   Florito   Co..   $204,918. 


ENGINEERS.  <^emicad,  electrical 
and  mechanical  to  design  and  su- 
pervise construction  of  research  plUot 
plant  Salary  $500-1000  month.  New 
Mexico.    S-795. 


SALJBS    ENOR.    with    metaUutgy 
training   and    salee    exper.,    for    fur- 
naces, etc.;  f276-S86  mo. 
isco.    S-«4a 


San  Fran- 


MECHL.  DRAFTSMAN,  exper.  on 
plant  layout,  proceaa  Industry.  8aL 
open.     San    Fianciaoo.     S-SS9. 


CIVIL  ENGR..  registered,  to  tjake 
charge  of  commercial  testing  l&b. 
Salary  and  commission.  Bay  Area. 
S-799. 


INSPECTOR,  exper.  on  hydraulic 
constr.  preferred.  |236  mo.  Camp 
>oard.    Northern  Calif.    &-M8. 
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5/8/46 

TO  ASK  BIDS 

PORTLAND.  Ore.—  The  City  of 
Portland  will  issue  a  bid  call  May  9 
for  the  construction  of  the  first 
phase  of  a  proposed  $12,000,000  sewer 
Improvement  program.  The  project 
known  as  the  Columbia  Slough  sec- 
tion includes  a  sanitary  sewer  line 
with  6  additional  laterals  along  Col- 
umbia Blvd.,  from  N.  E.  13th  and 
Lombard  to  N.  Deleware  and  con- 
struction of  11,600  ft  of  Interceptor 
sewer  paralleling  the  U.  P.  railroad 
between  the  same  points.  Concrete  or 
citrified  cement  pipe  in  8  and  12-in. 
sizes  will  be  used  for  the  sanitary 
sewer  and  monolithic  or  reinforced 
concrete  pipe,  36-in.,  42-  and  48-in. 
diameter  for  the  Interceptor  sewer. 
Plans  were  prepared  by  the  Portland 
Sewerage  Project  EIngineers,  compos- 
ed of  Stevens  and  Koon,  and  John 
W.  Cunningham  &  Associates,  and 
will  be  available  from  the  office  of 
(Jentry  W.  Yates,  city  purchasing 
agent 
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STREETS  AND 
HIGHWAYS 


5/8/46 
PLANNED 

VALLEJO,  Solano  Co..  Calif.— City 
of  Vallejo  plans  the  Improvement  of 
CaroUna  St,  from  eastern  line  of 
Monterery  St..  to  a  point  226  feet  dis- 
tant easterly  and  hearing  of  pro- 
tests Is  scheduled  to  be  held  In  the 
City  Hall  on  May  27  at  9:30  p.  m. 
Plans  by  City  Engineer  T.  D.  Kilken- 
ny. 


ONE  THOUSAND  BNGRS.,  Civil, 
hydraulic  structL,  electrical,  mechL 
and  archtL,  for  plans  and  specifica- 
tions of  structures  and  facllitlea 
Salary  range  $2320-5180  yr.  Few  at 
$6230  yr.    West    S-746. 


5/8/46  ■      40 

BIDS  WANTED 

STATE  OF  WASHINGTON— Until 
May  21,  10  a.  m.  bids  will  be  received 
by  Clarence  B.  Shaln,  State  of  Wsish- 
Ington  Director  of  Highways,  Olym- 
pic. Wash.,  for  construction  as  fol- 
lows ' 

1.  Section  1,  7.0  miles  of  Primary 
State  Highway  No.  7,  Highllne  Canal 
to  Alkali  Ikes,  In  Kittitas  County,  a 
State  Project,  constructlong  Non- 
Skid  Single  Seal;  Section  2,  10.526 
miles  of  Primary  State  Highway  No. 
11.  Sagemoor  to  Connell,  In  Frank- 
lin County;  Federal  Aid  Project  No. 
F-180(6) ;  both  projects  Involve  a 
total  of  about  1.260  cubic  yards  of 
Crushed  Slineral  Aggregate  from 
Stockpile,  2,550  cubic  yards  of  Crush- 
ed Cover  Stone  from  Stockpile,  337 
tons  of  Bituminous  Cement  MC-2,  100 
tons  of  Bituminous  Cement  RC-4, 
and  other  items. 

2.  Gradmg,  surfacing  and  con- 
structing two  steel  and  concrete 
bridges  over  Soleduck  River  on  1.774 
miles  of  Primary  State  Highway  No 


5/8/46  40 

NOTICE 

SACRAMENTO,  Calif.—  A  repre- 
sentative of  the  District  Office  of 
the  State  Dlv.  of  Highways  wlU 
meet  prospective  bidders  for  the 
proposed  project  In  Sacramento  and 
Yolo  Counties,  Ill-Sac,  Yol-ll-99-B, 
A,  for  which  bids  axe  to  be  received 
in  Sacramento  on  May  22,  1946. 

Said  representative  will  meet  pros- 
pective bidders  at  6400  Folsom  Boule- 
vard in  Sacramento  on  Tuesday,  May 
14,   1946  at  10K)0  A.  M. 

fv'10/46  4  0 

BIDS  WANTED 

ARIZONA— Until  May  17.  10:30  a. 
m.,  bids  will  be  received  by  the  Ari- 
zona State  Highway  Commission, 
17th  Ave  and  Jackson  St,  Phoenix. 
Ariz.,  for  the  construction  of  the 
Davis  Dam -Kingman  Highway,  S. 
10  (1)  AFE  6801.  The  work,  which 
begins  at  a  point  near  the  Colorado 
River  about  1%  miles  south  of  Davis 
Dam  and  extends  easterly  toward 
Kingman  for  a  distance  of  approxi- 
mately 27  miles,  consists  of  grading, 
dralnmg,  select  material  and  road 
mixed  bituminous  surface,  SC-2; 
completion  time  Dec.  31,  1946. 


5/8/46  ^ 

MENDOCINO  Co.,  Calif.- A  repre- 
sentative of  the  District  Office  of  the 
State  Dlv.  of  Highways  will  meet 
prospective  bidders  for  the  proposed 
project  In  Mendocino  County,  I-Men- 
1-B,  for  which  bids  are  to  be  received 
in  Sacramento  on  May  22,  1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  top  of  Burke 
Hill,  10  miles  north  of  Hopland  on 
Friday,  May  17,  1946  at  11 :00  A.  M. 


FIVE  HUNDRED  ENGRS,  civil, 
electrical  and  mechL,  for  design  con- 
struction and  maint«iance  of  post 
utilities.  Salary  up  to  $6000  yr.  pl\is 
25%.  Prev.  govt,  exper.  required. 
Western    Ocean   Islands.     8-798. 


ELECT.  BNGRh  tSJdi.  grmd  X^85 
years  oW.  for  sales  enstneer,  power 
equipment;  $500  month  plus  bonus. 
For^gn.    S-810. 


STRUCTL  DRAFTSMAN,  exper. 
on  steel  and  concrete  design  and  de- 
taila  SaL  open.  San  Francisco.  8- 
844. 


Madniiery  &  Material 


MECHL  DRAFTSMAN,  for  deitails 
and  layouts  of  special  equip.  Salary 
$195-343  month  dependmg  on  eXper. 
East  Bay.    &-803. 

ASSOC.  CIVIL  ENGR.  exper  land 
j  surveyor  for  private  eng^rg.  office 
Salary    open.     Sacramento.     S-801. 


CIVIL  ENGR  DRAFT8MJSN.  «K- 
per.  on  sanitary  work;  9S0O  month 
and  up.   Oregon.   S-819. 


ESTIMATOR  and  biUer.  exper..  for 
small  planing  milL  WUl  pay  up  to 
$400  month.  S-771. 


MISC  SUPPLIES  AND 


a 
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/o..^       .     !  ?,.*^  •  r^r^^        ^  ,0  .     V    9.   Snlders   Ranger   Station   East  and 

(26)  reinstalling   12-inch  and  18-inch    ^^^^    McDougal   Creek  Revision,   In 
pipe  drains ;                                                                   *•— _... 

(27)  3    each,    rectangular 


slide   head 
gates,  4  by  5  feet; 

(28)  2    each,    rectangular    slide   head 
gates,  *  by   6  feet; 

(29)  200  lin.  ft  fencing; 

(30)  1   guardral; 

(31)  205    sq.    yds.    3-inch    plant-mix 
pavement ; 

(32)  2750  lbs.  misc.  metal; 

(33)  4    each,    guide    posts; 

(34)  IfsOOO   cu.   yds.   borrow   excava- 
tion. 


2 

5/<*/^- 

NOTICE 

YUBA  Co.,  Calif.— -A  representative 
of  the  District  Office  of  the  State  Dlv. 
of  Highways  will  meet  prospective 
bidders  for  the  proposed  project  in 
Yuba  County,  III-Yub-87-A,  for 
which  bids  are  to  be  received  in  Sac- 
ramento  on   May   22,   1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  District  Of- 
fice in  Marysvllle  on  Monday  May 
13,  1946  at  10:00  A.  M. 


6/8/46  42 

NOTICE  OF  SALE 

SAN  FRANCISCO— UntU  May  13, 
2  p.  m.  bids  will  be  received  by  the 
Purchaser  of  SuppUes,  270  City  Hall, 
under  Sale  No.  382  for  sale  of  the 
following : 

Lot    No.    1.    located    at    Board   of 
Education  Warehouse.  291  10th  St 
1,100  Screw  down  desks,  various 
sizes  and  makes. 
100  Rear  screw  down  desks,  vari- 
ous  sizes    and    makes. 
Lot  No.  2.    located  at  Lowell  High 
School,    Hayes    Street,    and    Masonic 
Avenue : 

1  Clarinet,  Buffet,  A  Flat  Wood. 
(For     complete     Information     and 
inspection,    contact    Mr.    C.    Dennis, 
at  750  Eddy  Street) 


5/8/46  •  •  42 

BIDS    POSTPONED 

BOULDER  CITY,  Clark  Co.,  Nev. 
—Until  May  29,  2  p.  m.  (postponed 
from  May  10)  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Custom  House,  Denver,  Colo.,  under 
Spec.  1288  for  fuming  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Boulder  City,  Nev., 
at  the  option  of  the  bidder,  electrical 
materials  for  Boulder  City  substa- 
tion, Boulder  Canyon  Project,  Ari- 
zona-Callfomla-Nevada.  All  of  the 
apparatus  will  be  Installed  by  the 
Ciovernment  No  charge  for  copies 
of  the  specifications  to  prospective 
bidders;  to  others,  $1,  not  returnable. 


DETAILEXIS,  exper.  on  strue.  tteeL 
$236-300  month.  San  Frandsoa  8- 
839. 


CHEMIST,  grad.  pref.  with  lome 
paint  exper.,  for  control  lab.  $300- 
250  month.   San  Francisco.   8-847. 


CIVIL  ENGR.  gradn  under  SO.  with 
military  engrg.  record,  for  on  the  job 
traming  with  genL  contractor.  Salary 
$350  mo.  California.  S-797. 


ARCHITECT,  young  grad.  to  de- 
sign and  supervise  woric  of  aiMist- 
ants.  Perm.  Sal.  open.  San  Fran- 
cisco.   8-786. 


ARCHTL  DRAFTSMAN,  exper.  on 
industrial  and  comml.  bidgs.  $400 
month  plus  O.T.  44-hr.  week.  Pe- 
ninsula.   S-82S. 


SR.  ELEC.  DRAFTSMAN,  pref. 
grad.  with  design  board  exper.  $280- 
300  month.    San  Francisco.    S-8J16. 


CIVIL  ENGR.,  DRAFTSMAN,  ex- 
perienced on  sanitary  work.  Salary 
$300  mo.  and  up. ;  44-hour  week.  Ore- 
gon.  S-819. 

DRAFTSMAN,  structural  and  arch- 
itectural,    for     concrete     Industrial 
bidgs.    Salary    open.    Overtime 
Bay  Area.  8-8aa 


DEISIGN  DRAFTSMAN,  structL  or 
archtl.,  exper.  on  Industrial  wortt 
Perm.  Salary  open.  Northern  Califor- 
nia. 8-660. 


CERAMIC  ENGR.,  tech.  grad..  sin- 
gle, with  exper.  maktog  fire  and  com- 
mon bricks.  SaL  $360  mo.  plus  bd.  wad 
rm  and  10-20%  bonus.  Foreign.  8-828. 

DIE  DESIGNER,  exper.  on  does  for 
pressure  casting.  Sal.  open.  East  Bay. 
S-68& 


RUSTIC  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and  Cemmerdal 
—FREE    ESTlMATBft- 

*       *       *        ^ 

Easy  Overhaul  Door  Co. 

Phone  THomwall  Silt 
y     2808  San  Pabto  Ave^  Berkeley 


5/8/46  3* 

BIOS    POSTPONED 

COLUMBIA  BASIN  PROJECT, 
Wash.— UUl  May  27,  10  a.  m..  (post- 
poned from  May  15)  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Re- 
clamation, Coulee  Dam.  Washing- 
ton, under  Spec.  1286  for  the  con- 
struction of  earthworic,  concrete  lin- 
ing and  structures  for  the  west  ca- 
nal from  station  2-f-50  to  station  350-1- 
(X),  Columbia  Basin  Project,  Washing- 
ton. The  work  is  situated  In  the  vici- 
nity of  Adrian,  Wash. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young,  chief  engineer,  U.  S.  Ctistom 
House.  Denver  2,  Colo.;  R.  J.  New- 
ell, regional  director,  P.  O.  Box  937. 
ReclamaUon  Bldg.,  Fair  Grounds, 
Botse,  Idaho;  F.  A.  Banks,  supervis- 
ing engineer,  Coulee  Dam,  Washing- 
ton, and  Michael  W.  Straus,  com- 
missioner, Bureau  of  Reclamation, 
Washington  26,  D.  C. 

No  charge  to  prospective  bidders 
for  specif icaUons ;  to  others,  $2  not 
returnable. 


37—     RAILROADS,  SUB- 
WAYS  &  TUNNELS 

5/10/46  3  7 

PROSPECTIVE   BIDDERS 

DORENA,  Ore. — As  previously  re- 
ported until  May  14.  2  p.  m.,  bids  will 
be  received  by  the  U.  S.  Engineer  Of- 
fice, 628  Plttock  Block,  Portland, 
Ore.,  under  Spec.  No.  35-026-46-331 
for  relocation  of  Oregon,  Pacific  & 
E^astem  Railroad,  Market  Rd.  No.  30 
and  Cottage  Grove  municipal  water 
supply  line  and  construction  of  bor- 
row area  drainage  facilities,  county 
road  left  bank  and  one  highway  and 
two  railroad  bridges,  located  adja- 
cent in  Row  River,  tributary  of 
coast  fork  of  Wllliamette  River,  in 
vicinity  of  village  of  Dorena,  Lane 
County.  Ore.  Estimated  cost  $1,000,000 
Specifications  obtainable  from  the 
above  office  upon  deposit  of  $2S. 

The  following  contrac  :ors  (partial 
list)    have   taken    out   pins: 

W.  A.  Kerr,  7509%  Sunset  Blvd. 
Los  Angeles 

Peter  Klewit  Sons,  345  Kieways 
Ave.,  Arcadia,  and  1924  Omaha  Natl. 
Bank    Bldg.,    Omaha,    Neb. 

Mlnnis  &  Moody,  11036  Sherman 
Way,  Box  469  North   Hollywood 

Karilus  Boumler  Co.,  614  Stone- 
hurst  Dr.,  Altadena 

Morrison  -  Knudsen  Co.  810  Title 
Guarantee  Bldg..  L  A.,  and  P.  O. 
Box   1618,   Boise.   Idaho 

Guy  F.  Atkinson  Co.,  22233  S  Santa 
Fe  Ave.,  P.  O.  Box  259  Long  Beach 
and  Wilmington  and  662  Rusa  Bldg. 
San  Francisco  and  Porter  Bldg.  Port- 
land 

C^alowell  Constr  Co.  1936  Wardlow 
Rd.,  Long  Beach 

J.  F.  Shea  &  Co.  617  S  Olive  St 
L«s   Angeles 

Packard  Contracting  Co.,  Luhrs 
Tower,  Phoenix,  Arix. 

Boomer  Constr.  Co.,  242  E  Miner  St 
Stockton 

Moore  &  Roberts.  693  Mission  St, 
San  Francisco. 

MacDonald  &  Kahn,  200  Financial 
Center  Bldg.   San  Francisco 

Western  Contracting  Corp.,  604 
Mission   St,   San   Francjsco 

H.  E.  Beckett  336  40th  St  Oak- 
land. 
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5/8/46 

PROSPECTIVE    BIDDERS 

TACK>MA.  Wash— As  previously  re- 
ported until  May  22,  2  P.  M..  bids  will 
be  received  by  the  U.  8.  Engineer 
Office.  Textile  Tower.  Seattle,  for 
PuyaUup  River  Flood  control  project 
InTolTing  straightening  river  chann^ 
construction  of  levees  to  retain  flood 


5/10/46 

BIDS   OPENED 

SAN  DIECK>,  Calif.  — T.  A.  Kvale 
La  Luna  Ave,  Ojal  at  $42,996  submit- 
ted the  low  bid  to  the  U.  8.  Navy 
11th  Naval  District  Public  Works 
Department  1220  Pacific  Highway, 
San  Diego,  May  2  for  removing  exist- 
ing tracScs,  ties,  pavement  and  exca- 
vatmg  for  ballast  furnishing  and 
Installing  tier,  relaying  tracks  and 
repavlng  with  asphaltic  concrete  at 
the  station  railroad  spur  tracks.  Ma- 
rine Corps  Base,  San  Diego;  Spec 
17680. 

The  total  bids  submitted  were: 

T.   A.   Kvale   $42,996. 

R.  B.  Hasard.  HS.442. 

V.  R  Dennis.  $68,940. 

Griffith  Co..  $66,000. 


Clallam  County,  Federal  Aid  Priject 
No.  170(10),  involving  about  18.92 
acres  of  Clearing,  11.56  acres  of  Grub- 
bing, 112,030  cubic  yards  of  Common 
Excavation,  3,500  cubic  yards  of 
Solid  Rock  Excavation,  7,480  cubic 
yards  of  Selected  Roadway  Borrow, 
4,110  cubic  yards  of  Crushed  Stone 
Surfacing,  490  cubic  yards  of  Crushed 
Cover  Stone,  340  cubic  yards  of 
Crushed  Mineral  Aggregate.,  3,230 
linear  feet  of  Beam  Guard  Rail,  5.150 
linear  feet  of  Special  Wood  Gutter, 
1,019  linear  feet  of  Culvert  Pipe,  744 
cubic  yards  of  Concrete  Class  A, 
446  cubic  yards  of  Concrete  Class 
F,  366  cubic  yards  of  Concrete  Class 
H,  640  linear  feet  of  Reinforced  Con- 
crete Bridge  Ra'llng,  247,000  pounds 
of  Steel  Reinforcing  Bars,  568.000 
pounds  of  Structural  Steel,  5.200 
pounds  of  Cast  Steel,  and  other 
Items. 

3.  Constructing  a  steel  and  rein- 
forced concrete  overcrosslng  struc- 
ture, 618.5  feet  long,  to  carry  Pri- 
mary State  Highway  No.  15  over 
Great  Northern  Railway  tracks, 
Scenic  Vicinity  in  King  County,  Fed- 
eral Aid  Project  No.  FG-293(11),  in- 
volving about  1.024  cubic  yards  of 
Structural  Excavation,  1,110  cubic 
yards  of  Concrete  Class  A.  245  cubic 
yards  of  Concrete  Class  F.  1.244  lin- 
ear feet  of  Reinforced  Concrete 
Bridge  Railing,  327,000  pounds  of 
Steel  Reinforcing  Bars,  552,000  pounds 
of  Structural  Carbon  Steel,  3,800 
pounds  of  Cast  Steel,  and  other  Items. 

4.  Grading,  surfacing  and  con- 
structing a  concrete  pile  and  flat 
slab  bridge  on  8.427  miles  of  Secon- 
dary State  Highway  No.  1-R,  Jimc- 
tlon  P.S.H.  No.  1  to  Junction  S.S.H. 
No.  1-Q,  in  Cowlitz  County,  Federal 
Aid  Project  No.  8-13(3),  tavolvlng 
about  12,680  cubic  yards  of  Unclass- 
ified Excavation,  50,600  cubic  yards 
of  Selected  Roadway  Borrow,  22^00 
cubic  yards  of  Crushed  Stone  Sur- 
facing, 3,920  cubic  yards  of  Crushed 
Cover  Stone,  3,590  cubic  yards  of 
Crushed  Mineral  Aggregate.  134  cubic 
yards  of  Concrete  Class  A,  30,000 
pounds  of  Steel  Reinforcing  Bars,  650 
linear  feet  of  Precast  Concrete  Pil- 
ing. 279  linear  feet  of  Culvert  Pipe, 
and  other  items. 

5.  Ditching,  surfacing  and  con- 
structing a  Light  Bituminous  Sur- 
face Treatment  and  manufacturing 
and  stockplUng  mineral  aggregates 
on  16.7  miles  of  Secondary  State 
Highway  No.  2-G,  Edwall  to  Sprague, 
in  Lincoln  County,  a  State  Project, 
involving  about  51,270  cubic  yards 
of  Ballast,  17,350  cubic  yards  of 
(>ushed  Stone  Surfacing,  4,510  cubic 
yards  of  Crushed  Cover  Stone,  6,460 
cubic  yards  of  Crushed  Mmeral  Ag- 
gregate, 490  tons  of  Bituminous  Ce- 
ment  MC-2,    and  other   items. 

&  Surtaclng  and  constructing 
Light  Bitimmluous  Surface  Treat- 
ment on  13.00  miles  of  Secondary 
State  Highway  No.  4-B,  Wilbur 
South,  in  Lincoln  County,  a  State 
Project  involving  about  33,670  cubic 
yards  of  Selected  Roeulway  Borrow, 
12,100  cubic  yards  of  Crushed  Stone 
Surtacmg,  5,300  cubic  yards  of  Crush- 
ed Cover  Stone  and  1.690  M.  Gallons 
of  Water. 

7.  Gradmg  and  surfacmg  on  4.872 
miles,  constructing  a  Light  Bitumi- 
nous Surface  Treatment  on  6.929 
miles  and  constructmg  a  Pile  Trestle 
on  the  Diamond  -  Bndicott  Road, 
Whitman  County  Road  Project  No. 
31,  Federal  Aid  Project  No.  8-139(1). 
Involving  about  67,940  cuMc  yards  of 
Cknnmon  Excavation,  16,690  cubic 
yards  of  Solid  Rock  Excavation,  16,- 
7S5  cubic  yards  of  Cmshed  Stone 
Surfacing.  1,978  cubic  yards  of 
Crushed  Cover  Stone.  901.3  tons  of 
Bituminous      Cement      MC-2, 


5/8/46  *0 

NOTICE  • 

KERN,  Co.,  Calif.— A  representa- 
tive of  the  District  Office,  of  the 
State  Dlv.  of  Highways  will  meet 
prospective  bidders  for  the  proposed 
project  in  Kern  County,  VI-Ker-4-F, 
Din  for  which  bids  are  to  be  re- 
ceived in  Sacramento  on  May  22, 
1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  north  city 
limits  of  Delano  on  Thursday,  May 
16,  1946  at  10:00  A.  M. 


5/8/46  42 

BIDS  POSTPONED 

FT.  PECKPRO  JECT,  Montana  :— 
Until  May  31.  2  p.m.,  (postponed  from 
May  13)  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver.  Colo.,  under  Spep.  1302  for 
transformers,  power  circuit  breaker, 
switching  equipment  for  Whately 
Substation,  Ft.  Peck  Project.  Mon- 
tana. 


NOTICE   OF   SALE 

STOCKTON.  San  Juan  Co..  Calif.— 
Until  May  16,  2  p.  m.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St,  S.  F..  under  Inv.  431 
for  sale  of  Chevrolet  parts  located 
at  Stockton.  • 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed.  WE  DO  Haveon 
hand  at  this  time  a  supply  to  take  care  of  your  nce<ls 
for  WINDOW  SHADES. 

James  C.  Frankcn  Co. 

1112  Polk  St.,  San  FraMMco  9     Phone  GlUyttoiie  5068 


5/8/46  40 

NOTICE 

MERCED  Co,  Calif.— A  representa- 
tive of  the  District  Office  of  the 
State  Div.  of  Highways  will  meet 
prospective  bidders  for  the  proposed 
project  In  Merced  County.  X-Mer-4- 
Atw.  C  for  which  bids  are  to  be  re- 
ceived   in    Sacramento    on    May    22, 

1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  north  city 
limits  of  Atwater  on  Friday,  May 
17,   1946   at   11:00  A.    M. 

5/8/46  40 

PLANNED 

SAN  BRUNO.  San  Mateo  Co.. 
Calif.—  City  of  San  Bruno  plans  the 
improvement  of  Oak  Ave..  Hazel.  CJy- 
press.  Park,  Williams.  Kalns,  Chest-, 
nut.  Sycamore,  and  Magnolia  Aves., 
and  Olive  Court  In  Mills  Park  No.  3 
subdivision.  Plans  by  City  Engineer 
C.  L.  White.  Hearing  of  protests  wUl 
be  held  May  22  at  8  p.  m.,  in  the 
City  Hall.  EsUmated  cost  |104.098.80. 

5/8/46  *0 

LOW   BIDDER 

ARIZONA— Wallace  &  Wallace,  P. 
Box  470,  Phoenix,  Ariz.,  at  $189,967.38 
submitted  low  bid  to  the  Arizona 
State  Highway  Commission,  Phoenix, 
Ariz.,  May  3  for  the  construction  of 
the  '  Showlow-Concho  Highway,  S 
104  (3),  AFE  6102.  The  work,  which 
begins  at  U.  S.  Highway  60,  about 
12  miles  east  of  Showlow  and  ex- 
tends northeasterly  about  19%  miles 
to  Concho,  consisU  of  reshaping  road 
surface,  furnishing  amd  placing  base 
material  and  bituminous  surface 
treatment  and  incidental  work;  com- 
pletion  time,   Oct  31,  1946. 

5/8/46  ^ 

LOW   BIDDER  ^       .       .. 

ARIZONA.  —Tiffany  Construction 
Co.,  P.  O.  Box  846,  Phoenix,  Ariz., 
at  «179,248.26  submitted  the  low  bid 
to  the  Arizona  State  Highway  Com- 
mission. 17th  Ave.,  and  Jackson  St, 
Phoenix,  Ariz..  May  3,  for  the  con- 
struction of  the  TucBon-ETor^ce 
Highway.  S  lU  (5).  AFE  8(»3.  The 
work,  which  begins  about  8  miles 
south  of  Florence  and  extends  south- 
easterly for  a  distance  of  approxi- 
mately 18%  miles,  consists  of  re- 
shaping road  surface,  new  base  ma- 
terial and  road  mixed  bituminous 
surface..  SC-2;  completion  time,  Nov. 
30,  194&  

5/8/46  *** 

LOW    BIDDER 

ARIZONA.— Fisher  Contracting  Co., 
516  So.  17th  St,  Phoenix,  at  $147^.68 
submitted  low  bid  to  the  Arteona 
State  Highway  Commission,  Phoenix, 
for  the  reaUgnment  of  0.9  mile  of  the 
Klngman-Ashfork  Hif^way,  begin- 
ning at  Kingman  and  exteaidlng 
northeasterly.  The  work  consists  of 
grading,  base  material,  draining  and 
bituminous  surfacing. 

BIDS  WANTED  ^       ^ 

ST  GEORGE.  Utah-Until  May  22. 
10  a.  m.,  bids  wlU  be  receired  by  the 
ClvU  Aeixmautlcs  AdmlalatratiflB, 
1500  fourth  St.  Santa  Moalea  tor  In- 
staUing  Qovemment  fHxnlflbed  tow 
voltage  aeriee  Ugfatlnc  eyatam  oa  the 


5/8/46  *2 

BIOS  WANTED 

SAN  FRANCISCO,— Until  May  26„ 
2  p.  m.,  bids  will  be  received  by  the 
U.  S.  Treasury  Dept,  821  Market  St, 
S.  P.,  under  Inv.  SF-2964-46  for  cot- 
ton twine  and  manila  rope  fob  S.  F. 
and  Lt.  A. 
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S. 


5/8/46 

BIDS  WANTED 

YUMA,  Ariz.— UnUl  May  21,  2 
m..  bids  virill  be  received  by  the  U. 
Bureau  of  Reclamation.  Denver,  Colo, 
under  Inv.  24,958-A-3  for  1250  tons 
treble  superphosphate  fertilizer  fob 
shipping    point  and/or    Yuma,    Ariz. 

Specs,    obtainable   from   above   of- 
fice. 


ROOFING 

INDUSnUAL  AND  COMMERCIAL  BUILDINGS 
COMPOSITION  AND  COREUGATED  IRON  ROOFS  REPAIBBD 

•      •      • 
Estimates  gladly  submitted  to  General  Contracton  00 
any  type  new  Con8tructk>n 
DONNELLY  ROOFING  CO. 

662  PULTON  ST,  SAN  ftRANCISCO       -       Phone  WAlnnt  S8S6 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  RNISH 

DURACRETE  FLOOR  COMPANY 

666  HarrUon  St.  pO  5583 


5/8/46  *2 

BIDS  WANTED 

BRUSH.  Colo.— Util  May  20,  2  p. 
m.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver. 
Colo.,  imder  Inv.  F-46,  144-A-l  for 
poles  for  Brush  -  Sterling  -  Holyoke 
transmission  line  fob  shipping  point 
and/or  Brush,  Colo.,  Sterling,  Colo., 
Holyoke.  Colo,  or  intermediate  points 

Specs,  obtainable  from  above  of- 
fice. 


MACHINERY  AND 
EQUIPMENT 

5/8/46  43 

BIDS    WANTED 

COLUMBIA  BASIN  PROJECT. 
Wash.— Until  June  14,  2  p.  m  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Denver.  Colo.,  under 
Spec  1338  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shiplMng  point 
or  f.o.b.  cars  at  Odair,  Washing- 
ton, at  the  option  of  the  bidder, 
twelve  pump  diiAharge  pipes  for  in- 
stallation at  the  Grand  Coulee 
Pumping  Plant.  Columbia  Basin  Proj- 
ect, Washington.  The  pipes  will  be 
installed  by  the  GrOvemmenL 

No  charge  for  copies  of  the  speci- 
fications to  prosF«ctive  bona  fide 
bidders;  to  others  $1.50  not  return- 
able 


PLASTERING  MATERIALS  -  CEMOjrr  -  <^AVm 

SaSS>  -  BRICK  -  BRICK  MORTAR  -  WIREJhffiTnNC 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4694 

CERTAIN-TEED  ROOFING  PRODUCTS 


5/8/46  4 

BIDS   WANTED 

COLORADA  -  BIG  THOMPSON 
PROJECT,  Colo.— UntU  June  7,  2  p. 
m.,  bids  wUl  be  received  by  the  U. 
S.  Bureau  of  ReclamaUon,  Denver, 
under  Spec.  1835  for  fumiahlng  and 
delivering  f.o.b.  cars  at  the  shipfring 
point  or  f.o.b  cars  at  Granby,  Colo- 
rado, three  (3  single-pole  outdoor, 
thyrite  or  autovalve.  staUon-type 
lightning  arreaters  designed  for  baaa 
motmtlng  and  suitable  for  use  on  a 
mjOOO'ViAU  three-iAaJie  ungrounded 
neutral  circuit;  three  (3)  e»W)-volt 
200-ampere,  single-pole,  hook  op«r- 
ated,  outdooi^type.  expulaton-fuse 
disconnecting  awltches,  each  com- 
plete with  two  108  fui»  onlta^f or 
Granby  Pumping  Plant  construction 
■ttbrtatton.  Colorado-Blf  Tf*»<»>I»??J 
Project.  Colorado.  Tlie  ^ppazatua  wiu 
be  Installed  by  the  Qartromtrnt^^ 
No  diarge  for  copiaa  of  tho  "P^- 
floatlODa  to  pcoepiethre  booafldo 
bidders;  to  othen  f0.T5,  not  retnra- 


Safety  FINLENITE  Tread 

Slept,  Noangi,  Ptotfonm,  Sidewaic  Beam 

An  Typ«t  Gny  bon  CaitiBft  _  ^  ^ 

SAN    FRANCISCO   IRON    FOUNDRY 

(BAN  FRANCISCO  IRON  WORKS) 
260  TOWN8END  STREET  P^^^  DChigU*  UW 


GAMEKTOI  &  filEEl  LIMia  CO. 

WhoItttiWr  mod  Mkiag  Yirdt 

LUMBER  -  TIMBERS  -  TIES  -  ™  rS>>^OOD 

PONDEROSA  -  SUGAR  PWE 

Oakland 


Associated  Wood  Products  Co. 

Fabricatort  and  Erectors  of 
TIMBER  TRUSSES 

iS3B  SIXTH  5r.,BwM»y  *,  CtM. 


8317 


JOIST  HANGERS 

ALL*BIZBS 

FOR  nOyiEDIATE  DEUVEKY 

PATKRSOli  *  ELVW  ««  WOMB 


J?aitisfe?-;i-^iii'a:-. 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  10.  1946 


luMingr  PennittSy  Contr adfi^  -  -  -  Reccnrdledl  Noticefl^ 


BUILDING  PERMITS 

ApplicatioBt 


8AN    FRANCISCO 

AL.TBR  solM  and  serrice,  940.000; 
llVi  Fotrero  Aw;  owner,  Doherty 
Bros,  premises;  contractor,  Caxrlco 
A  0«uUer,  865  Ocean  Ave;  arcbl- 
tect.  Winfleld  Hyde.  461  Market. 

DWELUNG,  1 -story  frame,  |7000; 
B  S6th  Ave  125  N  Ortega;  owner 
and  builder,  Rude  ft  LJpman,  2 
Willard  St 

DWELLING,  1-story  frames  KMOO; 
B  80th  Ave  260  S  Taraval;  owner, 
Wm  A  Gorman,  c/o  cntr;  contrac- 
tor. Modem  Home  Bldrs,  4103  24th. 

ALTER  creamery.  |2000;  508  Halght 
St;  owner  and  builder,  Daniel  O- 
Looney.  588  Halght;  architect,  U 
T  Johnson,  Oakland. 

FOUNDATION,  concrete,  91500;  NW 
Cor  San  Juan  and  Alemany  Blvd; 
owner,  Pete  and  Jack  CoUcchla. 
4648  Mission  St;  contractor,  Philip 
Concrete  and   Constr  Co,   855  Bo- 


ALTER  processing:  plant,  flfiOO;  1648 
3rd  St;  owner,  Levy  &  Lentner  Co, 
200  Washington;  contractor,  Bar- 
rett &  Hllp,  918  Harrison  St;  en- 
gineer, Ehlson  ic  King,  500  San- 
some  St 

ALTER  hotel  and  dress  shop,  8800; 
1544  California  St;  owner.  Miss  N 
Dastigue.  2380  Bay  St;  contractor, 
Henry  Erickaon,  072  Chenery  St 

ALTEIR  store,  |500;  806-8  Dlvlsadero 
St;  owner,  R  Paratore,  549  Fell; 
contractor.  Independent  Constr  Co, 
640  Fell  St 


DWELLING.  97000;  688  Dartmouth; 
owner  and  builder,  G  R  Crom. 

DWELLING,  98000;  1062  Orange  St; 
owner  and  builder,  Trunum  S  Wa- 
terman, Jr. 

OFncS  bld&  frame,  flOOO;  766  Old 
County  Road;  owner,  Kenneth  O*- 
Neil;    contractor,    Cecil    Smith. 

DWELLINGS,  two,  97000  each;  1426, 
14A3  Walnut;  owner,  Constantino; 
contractor,  J  Vimcher. 

DWELLING,  98000;  1313  Brittan; 
owner  and  builder,  Renito  Alea- 
sandrl. 

DWELLING,  98000;  Lot  11  Block  4; 
Garden  Terrace;  owner  and  build- 
er, Herman  GhrlataiiMB. 

ADDN  to  garage,  9200;  1910  Cedar; 
owner  and  builder,  8  B  Brunton. 


6AN  MATEO 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


MAY  8,  1946 


DUPLEX,  915,000,  garage,  91000;  111- 
118  27th  Ave;  owner,  R  T  Vand; 
contractor,  Pacific  Coast  Constr 
Co,  1500  Judah  St  Skn  Francisco. 

DUPLEX,  916,000;  garage.  91000;  101- 
106  2tth  Ave;  ovoier,  R  T  Varsl; 
c<mtractor.  Pacific  Coast  Constr 
Co,  1500  Judah  St  San  Francisco. 

DWELLING.  98000 ;  2683  Mason  Lane 
owner,  &  Rosenthal;  contractor,  8 
Atkins,  416  Burllngame  Ave,  Bur- 
Ungame. 

RESIDENCE,  99000;  709  BuchneU; 
owner  and  builder,  James  J  Kehoe, 
8046   Femwood. 

SERVICE  StaUon,  98000;  28th  and 
El  Camino;  owner,  Alvln  E  Mulr; 
contractor,  Fred  D  Alexander,  1727 
Franklin  St  Oakland. 

SERVICE  Station,  96000;  28th  and 
El  Camino;  owner,  Alvln  E  Mulr; 
contractor,  Fred  D  Alexander,  1727 
Franklin  St  Oakland. 

GARAGE,  9700;  735  27th  Ave;  own- 
and  builder,  H  B  Manfue,  prem. 

DWELLING,  99000;  709  27th  Ave; 
owner  and  builder,  W  H  Rosen - 
quist 

APTS.  920,000;  218  7th  Avenue;  own- 
er, Louis  Greenberg;  contractor, 
Herman  T  Holsher,  407  26th  Ave. 

GARAGE,  9500;  600  Edinburgh;  own- 
er and  builder,  C  W  Harder,  prem. 


CompietMHi  Noti 


8AN    FRANCISCO 


Racorded  Accepted 

May  8.  1946— E  46th  AYS  150,  175. 
200  S  Moraga  (8  parcels).  Fran- 
cis and  Catherine  D  O'Reilly  to 

w^hom    it   may    concern 

iiay  7,  1946 


ALAMEDA  COUNTY 


Recorded  Accepted 

May  8.  1946— COR  SAN  LBANDRO 
Blvd  and  Peralta  St  San  Lean- 
dro.  Norman  G  Vadnals  to  R  W 
Delguldlce ..JCay  7,  1946 

May  9,  1846— LOT  14  Blk  8^  map 
Subdlv  of  NB  ptn  Sather  Tract 
Oakland.    Ideal  Cabinet  Shop  to 

whom  it  may  concern 

Aprtl  16,   1946 

May  9,  1946-LOT  81,  Roaa  Lee  Tr. 
Oakland.  Delia  M  and  OUver  W 
Hudson  to  whom  it  may  concern 
May  1,  1946 

May  8,  194^—6464  FOOTHILL  Blvd 
Oakland.  Ray  Meany  to  Elvin 
Van  Ness May  8,  1946 

May  8,  1946— LOT  24,  Country  Club 
Acres,  Oakland.  Eklwin  C  and 
.Barbara  Perrin  to  Wendt  Constr 
Company April  29.  1946 


MARIN   COUNTY 


Recorded  Accepted 

May  .....  1946— SAN  RAFAEL.  Zena 
M  Mendoza  to  Lltcnfield  Constr 
Company May   7,   1946 


contractor.  OlCeeffe   the   Fan   Man; 
■ervice;  motors.  .__ 

2137  Ingleside;  owner,  San  FJran- 
cimco  Golf  -Clid) ;  contractor,  OlCeeff e 
the  Fan  Man;  1  outlet;  1  0wit<^: 
motors. 

2138  754  Great  fflghway;  owner. 
It  Shop;  contractor,  O'Keeffe  the  Fan 
^iAD. ;  motors. 

2139-40  630.  632.  686.  688  Lawton; 
owner,  Heyman;  contractor,'  H  C 
Wil«>n;  19  ouUeU;  15  «wlt«hea;  26 
plugs;   service. 

2141-42  837-39,.  831-33  Kirkham; 
owner,  Heyman;  contractor,  H  G 
Wilson;  19  outlets;  16  swiUdiee;  26 
plugs;  service.  ^  ^. 

2143-46  1800-92.  1686-88.  16S2-84. 
1594-96  Funston;  owner,  Heyman; 
contractor,  H  C  Wlla<m;  !•  outlets; 
15  switches;  26  plugs;  service. 

2147  NW  comer  Van  Neas  Ave 
and  Union  St;  owner,  H  FleM;  con- 
tractor, G  H  Armstrong;  alterations. 

2148  646  Folsom  St ;  owner,  Walkup 
Draying  Co;  cimtractor.  Central  Elec- 
tric;   

2149  Comer  Oakdale  and  Indus- 
trial Ave  :owner.  Apparel  City;  con- 
tractor, Central  k.lectric;  4  plugs. 

2150  870  Martlet  St;  owner.  Flood 
Bldg;  contractor.  Central  Blectric;  12 
outleU ;  18  fixtures. 


EBgineermg  Sediia 


STREETS  AND 
HIGHWAYS 


OAKLAND 


Uens 


BURLINGAME 


DWELLINGS,  two,  1-story  fr,  95300 
each;  owner  and  builder,  Gilbert 
L  Plov,  495  Monterey  Blvd. 

DWELLING,  l-story  frame,  910,000; 
NW  Cor  17th  Ave  and  Moraga  St; 
owner  and  builder,  Robt  I  McCar- 
thy, 1050  Kirkham  St;  architect 
Ward  &  Bolles,  369  Pine  St 

REPAIR  fire  damage  to  hotel,  91500; 
320  O'Farrell  St;  owner.  Warden 
Smith;  contractor,  Ira  W  Cobum, 
2048  Market  St 

DWELLINGS,  28,  l-story  fr,  95300 
each;  S  Pacheco  70.  96,  120,  146  W 
43rd  Ave;  SB  Cor  43rd  Ave  and 
Pacheco;  W  43rd  Ave  25,  50,  75, 
100,  125,  150,  175,  200,  225,  250,  275 
S  Pacheco;  NW  Cor  43rd  Ave  and 
Qulntara;  W  48rd  Ave  26,  50,  76, 
100,  125,  150.  175.  200.  225,  250,  275 
N  Qulntara;  owner  and  builder, 
R  F  Gain.  377  West  Portal  Ave. 

MISC  repairs  and  add  fence  to  home, 
9900;  2761  Divisadero;  owner,  Mr 
and  Mrs  K  Heaton;  architect  C  A 
Steiner,  101  Post  St;  contractor, 
Henry  Arian  Constr  Co,  4142  Geary 
Boulevard. 

REMOVE  partitions  and  install  new 
wood  stud,  metal  lath  and  plaster 
partitions  in  office,  |900;  291  Geary 
St;  owner.  Moss  Stores,  Inc;  archi- 
tect Albert  R  Williams,  251  Post 
St;  contractor,  Mullen  Mfg  Co,  60 
Rausch  St 

ADD  adjoining  store  by  removing 
partition,  and  make  alterations, 
9992;  1002  Market  St;  owner,  Marx 
Bros  Cigar  Co;  contractor,  Mullen 
Mfg  Co,  60  Rausch  St 

CONVERT  garage  space  into  office 
area  and  alter  front  of  bldg,  93500; 
327-9  West  oPrtal  Ave;  owner  and 
contractor,  Frank  Porlato;  plans 
by  G  M  Abraham,  1282  6th  Ave. 


REPAIR  and  fireproof  garage,  91.- 
000;  339  Primrose;  owner.  Globe 
Cleaners;  contractor,  Finlof  Bros, 
932   Fifth    Ave,   Sian   Mateo. 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 

STORE,    l-story    and    mezzanine. 
721  E  14th  ST,  San  Leandro. 
Owner — Charles    H    Carleton. 
Architect — DeMartlnl    and    Igaz,    785 

Market  St,  San  Francisco. 
Contractor — Rademann    -   Giusto,    40 

Ringold  St,  San  Francisco. 
Filed,  May  8,  1945.   Dated, - 

Monthly    payments    £0% 

Usual  36  days  after .20% 

TOTAL  COST,  937.317.48 
Bond,  937,317.48.  SureUes,  Fidelity 
&  Deposit  Co.  Limit  Oct  25,  1942. 
Plans  and  specifications  filed. 


ALAMEDA  COUNTY 


Recorded                                       Amoimt 
May  9,  1946—966  86th  ST,  Oakland. 
Paramount   Electric   Co   vs    Geo 
and  Jane  Doe  Scott 915&99 


Non-Responsibility 


8AN    FRANCISCO 


May  7,  194ft— SW  SIXTH  ST  226 
SB  Bryant  Evelyn  M  Kemis  as 
to    improvements    on    property. 

May  9,  1946— W  S2nd  AVE  200  3 
Balboa.  Veterans  Welfare  Bd 
as  to  improvements  on  property. 
;May  7,  1946— S  FIFTH  ST  100  E 
Berry  St  Southern  Pacific  Co 
as  to  improvements  on  property. 

May  7,  1946— N  ULLOA  125  W  16th 
Ave.  Veterans  Welfare  Board  as 
to  improvements  on  property. 


I 


Phmibiiig  Pemiits 


OAKLAND 


MAY  9,  1946 


INSTALL  D  F  vertical  sign  in  store, 
9600;  owner,  Nathan  Dohrmann; 
contractor.  Electrical  Prod  Corp, 
910  Harrison    St 

INSTALL  new  floor  and  ceiling  and 
alter  warehouse  for  office  space, 
9880; .owner,  Gamerston  and  Green 
Lbr  Co;  contractor,  Dinwiddle  Con- 
strijction  Co,  Crocker  Bldg. 

SHIFT  partition  in  apt  for  space  as 
office,  96000;  666  Sutter  St;  owner 
and  contractor,  Dr  Francis  B  Quinn 

REMOVE  garages  and  install  park- 
ing lot  95000;  N  Cosmos  Place  bet 
Taylor  and  Jones  Sts;  owner,  John 
McMillian;  contractor,  Joseph  L 
Barnes,   752    Folsom   St 

CONSTR  3-room  apt  91*00;  137  Pahn 
Ave;  owner  and  builder,  John  A 
Ciarlo,  2207   Cabrillo  St 


1027  Magnolia  St;  owner,  M  Bona- 
parte; dealer,  Geo  May;  3  fixtures. 

5923  Colby  St;  owner.  F  Olngley; 
dealer.  P  J  Walsh;  2  gas  outlets. 

300  12th  St;  owner.  Toledo  Scales 
Co;  dealer,  J  Tancredy;  6  fixtures. 

1028  62nd  Ave ;  owner,  _ ;  deal- 
er, W  Souza;   1  fixture. 

2801  Viola  St ;  owner,  Cramer ;  deal- 
er, G  Bierman ;  1  fixture. 

1836  Woodhaven;  owner,  W  Ber- 
nard ;  dealer,  H  Lee ;  6  fixtures ;  8  gas 
outlets. 

6807  Mokelumne  Ave;  owner,  Owen 
&  Hamilton ;  dealer,  P  Roeber ;  f.  fix- 
tures; 3  gas  outlets. 

6600  Castle  Dr;  owner,  L  Roth; 
dealer,  R  Roeber;  12  fixtures;  8  gas 
outlets. 

4263  Laguna;  owner,  H  Christian- 
son  ;  dealer,  D  Watson ;  9  fixtures ;  4 


Electrical  Permits 


8AN  FRANCISCO 


2091  4000  3rd  St;  owner,  Sonoma 
Poultry  Co;  contractor.  Decker  Elec 
Const  Co;   motors. 

2092  300  Yerba  Buena;  owner,  An- 
derson ;  contractor,  Fred  Johnson ;  15 
outlets ;  12  switches ;  21  plugs ;  service 

2093  1541  Howard;  owner.  Golden 
Gate  Iron  Works;  contractor,  P  St  J 
Electric;  8  outlets;  3  switches;  10 
plugs. 

2094  123  Valley:  owner,  Pearson; 
contractor,  Eurekiek  Electric;  loutlet; 
1  switch;  5  plugs. 

2096  235  Valley;  owner,  Keegan; 
contractor,  Eureka  Electric;  5  plugs. 

2096  1873  28th  Ave;  owner,  Supe- 
rior Building  Co;  contractor,  Adams 
Electric ;  _.. 

2097  1786  35th  Ave;  owner,  Supe- 
rior Building  Co;  contractor,  Adams 
Electric^-   

2098  355  Hayes;  owner.  Pacific 
Gun  Sight;  contractor,  Stone-Ryals; 
service;  motors. 

2099  566  S  Vsxi  Ness  Ave;  owner. 
Pacific  Screw    Products;    contractor. 


OAKLAND 


ADDITION  (2-story),  91000;  621 
Apgar  St;  owner  and  builder,  Geo 
W  Sauriol,  541  39th  St 

DWELLING  (l-story  6-room),  97000; 
7100  Sunkist  Dr;  owner,  R  G  Tar- 
rey,  7112  Sunkist  Dr;  builder,  Chas 
Ungaretti  &  Son,   1727  FoothlU. 

ADDITION.  9800;  8744  Thermal  St; 
owner  and  builder,  Frank  C  Morti- 
mer, premises. 

DWELLING  (l-story  5-room),  95000; 
2124  102nd  Ave;  owner,  Albert  L 
Ferrira,  6127  Foothill  Blvd ;  buUder, 
C  R  Tlsher.  6127  FoothUl  Blvd. 

DWELLING  (l-story  5-room),  96000; 
2130  102nd  Ave;  owner.  Norman  W 
Cameron ;  builder.  C  R  Tlsher,  6127 
Foothill  Blvd. 

ELECTRIC  SIGN.  91000;  265  Mac- 
^ ^Arthur  Blvd;  owner.  Pland  Evans, 
pi«m;  builder,  Electrical  Products 
Corp,  960  90th  St 


gas  outlets.  ^^ ^„ ^    

4301  Whittle  Ave ;  owner  and  deal-  |  stone-Ryais;   7 "plugsl   motora 

er  Wm  Christy;  6  fixtures;  3  gas  out-  j     jlOO     119  Beale  St;  owner ; 

lets-  ^  ..,._.    I  contractor.  Cimlno  Electric ;  2  outlets. 

4285  Whittle  Ave ;  owner.  C  Peshel ;       jlOl     NW  comer  Geneve  Ave  and 

dealer,  Wm  Christy ;  5  fixtures ;  3  gas    Naples ;     owner ;     contractor. 

outlets. 

1082  98th  Ave;  owner,  Court  Clean- 
ers ;  dealer.  E  Eaton ;  1  water  outlet 

NW  comer  10th  and  Peralta  Sts; 
owner.  St  Patrick's  Church;  dealer. 
W   Spencer;   10  fixtures. 

1330    Peralta     St ;     owner,     Foster ;  i 
dealer.  J  A  Freitas ;  7  fixtures ;  2  gas 
outlets. 

4212  E  14th  St;  owner.  You  Rent 
Trucks;  dealer.  J  A  Freitas;  2  fix- 
tures; 2  gas  outlets. 

482  13th  St;  owner,  Ivan  AU^t; 
dealer.  Cleaners'  Exchange;  2  gas 
outlets. 


BERKELEY 


BERKELEY 


1627  Carlton;  owner,  ;  dealer. 

I W  MacMlllan ;   2  wash  basins. 

1328  Oxford ;  owner  and  dealer,  E  H 
Bakke;  sink. 

139  Forest  I^ane ;  owner,  Dutton ; 
dealer.  Durant  Plumbing  C^o;  water 
closet ;  wash  basin ;  shower. 

806  Keeler;  owner  and  dealer.  Car- 
lyle  Wilson;  water  closet;  wash 
basin;  bath  tub;  sink. 

2486  Shattuck;  owner,  

er,  Ari  Johnson ;  Bendhc. 

2747  Haste;   owner, 

Art  Johnson ;  Bendix. 

2412  Piedmont;  owner, 

er,  Art  Johnson;  Bendix. 

2498  Piedmont ;  owner. 

er.  Art  Johnson ;  Bendix. 

2533  Durant;  owner. 

Art  Johnson;  Bendix. 

2569  Le  Conte;  owner, 

er.  Art  Johnson;  BendlsL 


AL/TBR,  $700;  1107  Delaware;  own- 
er. L  r  Danforth.  336  15th  Street 
Oakland;  contractor,  Albany  Con- 
crete Co.  1840  4th  St 

REPAIRS,  92000;  1256  RusseU  St; 
owner,  Frank  M  Freitas,  premises; 
contractor,  W  A  Rose,  478  26th  St 

ALTER,  9SM6:  9014  California  St; 
owner,  Jos  Fannin,  prem;  contrac- 
tor, Pkmeer  Builders,  616  San  Pablo 
Avenua. 

ALTER.  9800;  2466  Derby;  owner 
and  contractor,  Herbert  O  John- 
son, 6819  Sn  Dorado  Ave.  EI  Cer- 
rito. 

FOUNDATIONS.  91600;  1441  8th  St; 
owner.  Fred  J  Walker,  486  Pull- 
man St  Richmond;  contractor,  C 
Overaa,  2106  Roosevelt  Richmond. 

ICE  VENDING.  94000;  1687  Univer- 
sity; owner,  Edwards,  prem;  oon- 
tractor,  J  H  Fltsmanrice,  2856  Han- 
nah St  Oakland. 

ALTER.  9700;  194  Shattuck  Square; 
owner,  Dr  Sausic,  prem;  contrac- 
tor, Clyde  M  Church.  2279  E  14th 
St   Oakland, 

MFG  BLDG,  9700;  742  Bancroft  Way; 
owner,  Joost  Mfg  Co,  742  Bancroft; 
contractor.  W  J  Kraus.  6042  Broad- 
way Terrace,  Oakland. 


CHmino  Electric ;  service. 

2102  E  9th  St  60  N  Mission  St; 
owner,  C  C  Brown  Co;  contractor. 
Malm  &  Welter;  2  switches;  32  out- 
lets; 2  plugs;  motors. 

2103  E  9th  St  fO  N  Mission  St; 
owner,  C  C  Brown  Co;  contractor. 
Malm  &  Welter;  25  switches;  90  out- 
lets;  42  plugs;  motors. 

2104-05  2321-25  Sacramento;  St; 
owner,  Willard  T  Johnson;  contrac- 
tor, Martinez  Electric ;  3  outlets. 

2106  Civic  Auditorium;  owner, 
American  Red  Cross;  contractor,  Ro- 
diack  Elec  Const  Co;  30  outlets. 

2107  Civic  Center  Bldg  E;  owner, 
American  Red  Cross ;  contractor,  Ro- 
dlack  Elec  Const  Co;  24  outlets. 

2108  Civic  Center  Bldg  F;  owner, 
American  Red  Cross;  contractor,  Ro- 
diack  Elec  Const  Co;  24  outlets. 

2109  1212  Maricet  St ;  owner,  Ameri- 
can Red  Cross;  contractor,  Rodiack 
Elec  Const  Co;  24  plugs. 

2110  598  Lisbon;  owner,  Fazio; 
CMitractor,  Crown  Electric;  24  out- 
lets;  20  switches;   30  plugs;   service. 

2111  Great  Highway  and  Balboa 
St;  owner,  Topsy's  at  the  Beach ;  con- 
tractor.  Crown   Electric;    alterations. 

2112-2116  Various  locations  and 
owners;  contractor.  Apex  Electric; 
signs. 

2117  806  Pacific;  owner,  Ishizaki; 
contractor,  Chas  Ylck;  14  plugs. 

ms  122  Lee  Ave;  owner,  Thulin; 
contractor,  Grandi  Electric;  2  out- 
lets ;  1  switch ;  5  plugs. 

2119  2011  VaUeJo  St;  owner,  S  Von 
Saham;  contractor,  J  K  Henog;  8 
outlets;   4  switches;   6  plugs. 

2120  900  Baysboi^  Blvd;  owner,  A 
Tarantino ;  contractor,  Kennedy  Elec- 
tric; motoiv. 

2121  SE  comer  Sargoit  and  Bright 
Sts;  owner,  J  Duemer;  contractor, 
Kennedy  Electric;  service. 

2122-25  Varioxis  locations  and  own- 
ers; contractor,  Electrical  Products 
Corp;  signs. 

•^,  «  ...    «.  «.  ^     ,    ,     21^     ^"^^    *"<*    Alabama;    owner, 

3261  Hollis  St;  owner.  Nixon;  deal-   Pacific  Coast  Aggregates;  contractor. 


.;  deal- 
dealer, 

.;  deal- 

.;  deal- 
dealer. 

.;  deal- 


Furnace  Pemits 


OAKLAND 


87482  707  Trestle  Glen  Rd ;  owner, 
Taylor;  contractor,  Johnson  Electric 
Co;  alterations. 

87483  1027  Magnolia  Street;  owner, 
SUllwell;   contractor,  T  C  Moody;   8 

'outlets;  1  switch;  3  fixtures;  2  plugs. 

37484  1924  Broadway;  owner,  9ih 
floor.  Kaiser  Bldg;  contractor,  Spott 
Elec  Co;  alterations. 

37485  1924  Broadway;  owner,  11th 
floor.  Kaiser  Bldg;  contractor,  Epott 
Elec  Co;  alterations. 

37486  425  Vernon;  owner,  McDon- 
iald;  contractor,  Spott  Electrical  Co; 
•switches;  alterations 

I     37487      1669    15th    Street;    owner, 

I  Moore ;  contractor,  Payne  and  Burks ; 
7  outlets;  3  switches;  4  plugs;   serv. 
37488     Foot  of  29th  Avenue ;   own- 
er.    Central     Machine;      contractor, 
Marelco,  Inc;  2  floods. 

j     37489      4130    Broadway;    owner, 

!  Standard  Auto  Mart ;  contractor.  Elec 
Products  Corp;  sign. 
37490     1621  Telegraph  Ave;   owner, 

jZlnkes;    contractor,    Electrical    Prod 

jCorp;  pign. 

I     3749 1     1150  o3rd  Ave;  owner,  Ala- 

!meda  Homes;  contractor,  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 
plugs. 

87492  1156  83rd  Ave;  owner,  Ala- 
meda Homes;  contractor,  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 

i  plugs. 

i  37493  9424  D  Street;  owner,  Ala- 
meda Homes;  contractor,  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 
plugs. 

37494  9430  D  Street;  owner,  Ala- 
meda Homes;  contractor,  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 
plugs 

37495  1947  81st  Ave;  owner^  Pul- 
11am;  contractor,  Johnston  Elec  Co; 
outlets;    switches;   fixtures;    plugs. 

37496  3932  Burkhalter;  owner,  Pul- 
liam;  contractor,  Johnston  Elec  Co; 
outlets;   switches;   fixtures;    plugs. 

37497  924  7th  St;  owner.  Love; 
j  contractor.  Radiant  Neon  Displays; 
I  sign. 

I    37498    3285  E  14th  St;  owner,  Pa- 
'Cific    Greyhound    Lines;     contractor. 
Electrical  Products  Corp;  sign. 

37499     107th  Ave  and   MacArthur; 
'  ownejr,   Pet^rbilt   Motors ;   contractor. 
Electrical  Prod  C$rp;  ^iga. 
I     87500     8306  E   i4th   Street;    owner. 
Marie's    Camera    Shop;     contractor. 
Electrical   Prod   Corp;   sign. 
i      87501       7416     MacArthur;     owner. 
Radio  Margo;   contractor.   Electrical 
(Products   Corp;    sign. 
I     37502     Broadway    and    MacArthur; 
;  owner,  Pland  Evans ;  contractor,  Elec 
Prod   Corp;    sign. 

;     37503     107th   Ave   and   MacArthur; 

o'wner,   Peterbilt   Motors;    contractor. 

Electrical  Prod  Corp;  sign. 

'     37504     815    Arlington;    owner,    An- 

:  derson ;    contractor,    Bradshaw    Elec 

Co;  motors. 

37505  353  E  12th  St;  owner,  Mee 
;  Young  Fong;  contractor;  Fluoro  El 
■  Co;  fixtures. 

1  37506  3001  E  14th  St;  owner,  Web- 
ster; contractor.  Western  Neon  Corp; 
sign. 

i  37507  6122  Marshall  Street;  owner, 
Caldwell;  contractor.  Paramount  El 
Co;  motor  for  saw. 

,     37508     6907  Mazuela  Drive;   owner, 
i  Johnson ;    contractor.    Paramount    El 
Co;  outlets;  switches;  fixtures;  plugs 
motor  for  saw. 

:  37509  NE  14th  St  50  W  18th  St; 
owner  and  contractor,  Foster  &  Klel- 
ser  Co ;  3  outlets ;  1  switch ;  8  fixtures. 

37519  8840  Burr  St;  owner.  Cars- 
ley;  contractor,  Scott-Buttner  Elec 
Co;  service. 

37511  457  Merritt;  owner,  Jensen; 
contractor.  Parkhurst  Electric  Co; 
2   plugs. 

;     37512     9001   K  St;   owner.   Risdon; 
contractor,    Parkhurst    Electric    Co; 
,  service. 

37513  1027  Magnolia;  owner,  Bon- 
SHpart;  contractor,  Haynes  Elec  Co; 
outlets;  switches;  fixtures;  plugs. 
:  37514  3630  Hlght  St;  owner.  Ow- 
ens &  Hamilton;  contractor.  Collins 
Electric  Co;  outlets;  switches;  fix- 
tures; plugs. 

37515  1420  101st  Ave;  owner,  Sa- 
lel;  contractor,  Collins  Electric  Co; 
outlets;  switches;  fixtures;  plugs. 
•  37516  534  16th  St;  owner,  Block 
Jewelers;  contractor,  Spott  Elec  Co; 
1  outlet;  1  switch. 

!  37617  2620  Coolldge  Ave;  owner. 
; Western  Const  Co;  contractor.  John- 
iston  Electric  Co;  outlets;  switches; 
'fixtures;  plugs. 

87518  3184  E  10th  St ;  owner.  Rob- 
-erta;  contractor,  California  Electric 
Co;  motors;  alterationa 
;  87519  787  2nd  St;  owner.  Jackson 
I  Furniture  Co;  contractor.  California 
:Elec  Co;  outlets;  switches;  fixtures; 
i  plugs. 

i  37520  2T08  Telegraph  Ave;  owner. 
.Blue  Jacket  Haven ;  contractor.  Crea- 
jcent  Elec  Co;  2  fixtures;  2  plugs. 
;  37521  2716  Rawson;  ownftr.  Mon- 
iterio;  contractor.  Srescent  Electric 
ICo;  6  fixtures. 

I  37522  3427  Curran  St ;  owner,  DImk- 
lin;  contractor.  Crescent  Elec  Co;  8 
fixtures;  3  plugs. 


LOCATION  THREE 

(16)  LOOO  cy.   import   borrow; 

(17)  devtiop  water  supply  and  fur- 
nish water  equimpent; 

(18)  80  M.  gals.  ai^Iy  water; 

(19)  1,260  tons  crusher  run  baae; 

(20)  8  tons  liq.  asph.  BC-1  prime  coat 

(21)  60  tons  sand,  prime  ooat; 

(22)  14  tons  liq.  asph.  SC-6.  aeal  coat 
(28)  106  tons  coarse  screenings,  do; 
(24)  60  tons  fine  acreenings.  do; 
(26)  9  tc«is  mmph.  paint  binder; 

(26)  1.480  tons  plant  mix  surf. 
Total  bids  toUow: 

(A)  Lester  L.  Rice,  MarysvlUe,  flDi,- 
971.2& 

(B)  J.  BL  Johnstim,  Stockton.  9117.- 

7oo.oa 

Unit  prices  follow: 

(1) 9 

(2) 

(8) 

(4) 

(6) 

i  (6) 

(7) 

(8) 

(9) 

(10) : 

(11) 

(12) 

(IS) 

(14) 


(16)„.„ 

(16)„... 

(17)._. 

(18)— 

(19). 

(20)— 

; (21). 

!(22)_ 
i  (23)™ 

(24)... 


(25) 

(26).—.: 


(A) 

(B) 

2.66 

9      2.60 

810.00 

looaoo 

2.00 

8.50 

2.90 

8JS0 

90.00 

26.00 

4.00 

4.60 

85.00 

86.00 

6.64 

6.00 

6.79 

6.00 

7.00 

6.00 

LOS 

2.n> 

510.00 

600.00 

2.00 

8.50 

60.00 

85.00 

B.n 

6.50 

2.66 

2.00 

6iaoo 

500.00 

2.00 

3.50 

8.70 

8.50 

80.00 

26.00 

4.00 

4.00 

8^oo 

35.00 

7.14 

3.50 

7.60 

4.00 

6aoo 

30.00 

6l28 

&60 

overhead    traveling    cranes;    Spea 

17301. 
Owner — Butieau  of  Yards  and  Docks, 

Navy  Departaaent  Washington  25, 

D.   C. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  ajottajr  order  for  910^  pay- 
able to  C%lei(  of  Bureau  of  Yards  and 
Docks. 


S/10/46  *•    4  t 

BIOS  OPENED 

OAKLAND.  Alameda  Oo.,  Calif.— 
The  following  submitted  bids  to  the 
Bast  Bay  Municipal  UtiUty  District, 
Room  312.  612  16th  St,  Oakland,  under 
Spec  1733  for  one  portable  servloe 
station: 

Peterson  Tractor  A  Equipment  Go.. 
91591.10  plus  tax. 

Chanselor  A  Lyon,  91977^^  Includ- 
ing tax. 

Alemite  Oo.  of  California. 


4  9 


6/10/46 

BIOS  WANTED 

OAKLAND,  Alameda  Co..  Cailf.— 
UntU  May  22,  5:30  P.  M..  bids  wlU  be 
received  by  the  Bast  Bay  Municipal 
UtUity  District  Room  812.  512  16th 
St,  Oakland,  under  Spec  1887  for 
1946  Willys  Jeep. 

Specifications  obtainable  from  the 
above  office 


4  8 


6/10/46 

BID   OPENKD 

COLUMBIA  BASIN  PROJECT, 
Washington.— Star  Iron  A  Steel  Co.. 
Tacoma,  at  949,900,  submitted  only 
bid  May  6  to  the  U.  S.  Bureau  of 
Reclamation^  Dwaver,  Colo.,  under 
Spec.  1296  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
parts  for  160- ton  gantry  crane  struc- 
ture. Grand  Coulee  Dam,  Coliunbia 
Basin  Project,  Washington.  The  rail- 
road destinaUon  is  Odair,  Wash. 


Kaiser  ksngmeers,  inc.  iiU4  Broad- 
way,  Oakland. 
Olympian  Dredging  Ca,  628  Martlet 

St.  San  Francisco. 

Morrison -Knudsen    Co.,    810    TlUa 
Guarantee  Bldg.,  I^os  Angelea. 

Macco  Construction  CJol,  816 
mount  Blvd.,  Clearwater. 


Of fidal  Phiposab 


••4  8 


BIOS    WANTED 

5/10/46  •     4  0 

UINTAH     COUNTY.     Utah.— Until 
I  May   20,   2   P.    M.,    bids   wiU    be    re- 
ceived by  the  Utah  State  Road  Com- 
I  mission.     State     Capitol,    Salt     Lake 
jCity,  for  construction  of  21.956  miles 
jof   crushed   rock   or   crushed    graVel 
[surfaced     road     in     Uintah     Co\mty, 
[being   that   section  of   S.   R.   45   bet 
Bonanza  and   U.   S,  40   identified  as 
Federal  Aid   Secondary   Project   No. 
;&-243    (1). 

i     Specifications  obtainable  from  the 
j  above  office  upon  deposit  of  92.00. 


41-~GAS,  WATER  AND  OIL 
PIPE  LINES 


5/10/46 

BIDS    POSTPONED 

OAKLAND,  Alameda  (3o.,  Calif.— 
UnUl  May  16,  5:30  P.  M.  (postponed 
from  May  $),  bids  will  be  received 
by  the  East  Bay  Mimlclpal  Utility 
District  Room  312,  512  16th  St.  Oak- 
land, imder  Spec.  1735  for  one  21-ft 
6% -in.  diameter.  16-ft  1-it.  high 
bolted  steel  tank. 

Specifications  obtainable  fro.-n  the 
above  office. 


Prospective  Biddei's 


i-f 


Alter  Wind  Tunnel, 
Moffett  Field 


I 
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5/10/46 

NO   BIDS  RECEIVED 

OAKLAND,  Alameda  Co.,  Calif.— 
No  bids  were  received  May  8  by  the 
Elast  Bay  Municipal  Utility  District 
Room  406,  512  18th  St,  Oakland,  un- 
der LS-360  for  cleaning  and  lining 
6-in.,  8-in.  and  12-ln.  water  mains 
in  Alameda  Coimty. 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  reference,   ne 
reports  In  this  section  arc  olassl* 
fled  as  fellows: 

Misc.  Supplies  A  Materials        43 
Machinery  and  Equipment       4a 


MISC.  SUPPLIES  AND 
MATERIALS 


BIDS:   National  Advisory  Commit- 
tee for  Aeronautics,  Ames  Aeronauti- 
cal Laboratory,  Moffett  Field,  May  23, 
3  P.   M. 
H.     H.    Robertson     Company,    Mills 

Bldg..    San    Franclsca 
Pittsburg  -  Des    Moines    Steel    Com- 
pany. Moffett  Field. 
Bay  Cities  Engineering  Co..  666  Mis- 
sion St,   S.   F. 
Moore   Dry    Dock   Company.   Foot  of 


Auxiliary  Ecfoipment  for 

Supertonic  Wind  Tunnel, 

Moffett  Field 


BIOS:  National  Advisory  Commit- 
tee for  Aeronautics,  Ames  Aeronsutl- 
cal  Laboratory,  Moffett  Field,  May  15, 
3  P.  M.  ' 

Johnson,  brake  A  Piper  Inc..  1786 
Franklin  St.,  Oakland 

F.  J.  Buckner,  Compton 

The  Fluor  Corp.,  Box  7030,  East 
L    A.   Brani^,  U   A. 

Bechtel    Arcs.,   McCone,    220   Bush 

St,  S.  F. 
Cory  A  Joslln  Inc.,  512  Goldoi  Qate 

Ave.,  S.   F. 

Western    Pipe    A    Engr.    Co.,    11» 
Kantias  St,  San  Francisco. 
4- > ■ ♦ 


•  5/10/46  4  2 

CONTRACTS  AWARDED 

OAKLAND.    Alameda  Co.,    Calif.— 

U.  S.  Pipe  A  Foundry  Co.,  Monadnock 

Bldg.,  San   Francisco,   at  818fs300  on 

'  Items  1,  2  4  and  5,  and  American  Cast 

I  Iron    Pipe    Co.,    Sharon    Bldg.,    San 

j  Francisco,  at  $34,000  on  item  3,  were 

I  awarded  contracts  by  the  E^ast  Bay 

Municipal    Utility    District,    512    16th 

'■  St,  Oakland,   under  LS-359  for  fur- 

inlshlng  195,000  lln.  ft  cast  iron  pipe 

>  as  follows : 

(1)  50,000  lln.  ft  4-in.   class   150  bell 
and  spigot  cast  iron  pipe; 

(2)  100,000  Un.  ft  6-ln.  class  150  bell 
i         and  spigot  cast  iron  pipe; 

;  (3)  20,000  Un.  ft.  10-in.  class  150  bell 
I         and  spigot  cast  Iron  pipe; 

(4)  10,000  lin.  f.t  12-in.  class  150  bell 
and  spigot  cast  Iron  pipe ; 

(5)  15,000  lln.  ft  16-ln.  class  150  bell 
and  spigot  cast  Iron  pipe. 

i  5/10/46  '42 

BIDS  WANTED 

SAN  FRANCISCO.— Until  May  20, 
3  P  .M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3550  for  furnishing 
and  delivering  1000  trolley  splicers 
for  the  Municipal  Railway. 

Specifications  obtainable  from  the 
above  office. 


Alter  AttU>  DupUy  Room, 

117S  Potrero  A^ft^ 

San  Fruidsco,  Calif. 


BIDS:  Oeherty  Bros.,  Ford  ao«"ta, 
1175  Potrero  Ave.,  c/o  Arohlteet  Win- 
fleld H.  Hyde.  706  Butler  Blds^  tan 
Franclsoo;    no   bid   opening   date  eat. 

Barrett  A  Hllp.  918  Barrisoo  St, 
San  Francisco. 

De   Luca   A  Son.  1700  Filbert  St. 

STRUCTL.  STEKL  DETAILBR, 
fcxper.  on  shop  details.  Sal.  |1.75-2.00 
hour.   East  Bay.    S-749. 


Building  In  the  Cyoletren  Ai«a  vf  Ilia 
Berkeley  Campus 

AOVERTISEMCNT  FOR  BIDt 

Subject  to  conditions  preaotftad  ky 
the  undersigned,  sealed  Mda  are  2a- 
vited  for  the  following  work  en  a 
Building  to  be  oon«truota4  on  «be 
Cyclotson  Area  of  the  Bectelay  Oaa- 
pus.  University  of  California.  Dst^ 
1^,  California:  (1)  General  Oonatrm- 
tion;  (2)  Electrical  Work.  A  depoiti 
of  $20.00  Is  required  for  sa^  set  of 
plans  and  specifications  issued.  He 
bids  uiU  be  received  after  2:00  p^ai. 
Friday,  May  17.  i»4A  Plana,  speelftea- 
tions  and  information  available  at 
C  a  ■  h  i  e  r**  Office,  Adialalattation 
Building,  University  of  CaUforaia. 
Berkeley,  beginning  Frtd^  May  2. 
1946.  The  right  to  reject  amy  and  all 
bids  is  reserved.  This  project  has 
been  given  an  M-M  Priority  RaMlta. 
WPB  542.  Serial  Number  2a8MM 
by  the  War  ProducUon  Board.  Tke 
Owner  has  available  for  thla  job  all 
structural  steel,  most  lumber  re- 
quired, and  some  misoellaneotu  mate- 
rials. 

THE   REGENTS   OF   THB 

UNIVERSITY  OF  CALIFORNIA 
(Daily  Pacific  Bulldar) 
(May  2-3-6-7-8-9-10,  1946) 

Construct  Project  Calif.  F.H.  92-A, 
Feather  Lake,  Lassen  National 
Forest  Shasta  County.  Calif. 
FEDERAL  WORKS  AGENCY, 
PUBLIC  ROADS  ADMINISTRA- 
TION, San  Francisco,  California,  May 
8,  1946.  Sealed  bids  will  be  received 
at  the  office  of  the  Public  Roads 
AdmlnlstraUon,  720  Phelan  Building. 
San  Frsjxclsco,  California,  until  2K)0 
p.m.  on  May  28,  1946,  and  then  pub- 
licly opened  for  furnishing  the  mate- 
rials and  performing  the  work  for 
constructing  project  California  F.H. 
92-A,  Feather  Lake,  Lassen  National 
Forest,  Shasta  Covmty.  California. 
The  length  of  the  project  Is  3.162 
miles  and  the  principal  Items  of  work 
are  approximately  as  follows:  24 
acres  clearing  and  grubbing;  82,iQ00 
cu.  yds.  unclassified  excavation ;  1,180 
cu.  yds.  unclassified  excavation  for 
structures;  10,000  cu.  yds.  unclassi- 
fied excavation  for  borrow;  225,000 
sta.  yds.  overhaul ;  7,500  cu.  yd.  miles 
special  overhaul  of  borrow;  2,150  M 
Gals,  watering;  Lump  sura  providing 
and  maintaining  water  plant  or 
plants;  22,000  cu.  yds.  selected  bor- 
row base  course;  20  tons  rapid  cur- 
ing cutback  asphalt;  3.152  miles  road- 
mix  surfacing  laid ;  300  tons  medium 
curing  cutback  asphalt;  7  cu.  yds. 
concrete;  75  lbs.  reinforcing  steel; 
1.000  Un.  ft.  corrugated  galvanised 
sheet  metal  culveri  pipe ;  1,280  cu.  yd«. 
derrick  placed  rock  retaining  wcUl ; 
11  drop  inlets  and  steel  covers;  4 
concrete  malntenaaoeiUKrker  posts; 
19  timber  culveri  markers.  The  mini- 
mum wage  ps^  labor  employed  on 
this  project  shall  be  In  accordance 
with  the  classified  labor  rates  set 
forth  in  the  Special  Provisions.  Plans 
and  specifications  may  be  examined 
by  prospective  bidders  at  the  Publlo 
Roads  Administration  offices  at  723 
Phelan  Building,  San  Franclsoo,  and 
M5  Forum  Building,  P«  ^ramento,  and 
at  the  Associated  General  Contrac- 
tors' offices  at  216  Pine  Street  San 
Francisco,  707  Architects'  Building, 
Los  Angeles,  and  Hotel  Golden.  Reno, 
Nevada,  Where  copies  of  plans  and 
specifications  ar<  requested  a  deposit 
of  310  will  be  required  to  Insure  their 
return.  If  these  are  not  returned 
within  15  days  after  opening  of  bids 
the  deposit  will  be  forfeited  to  the 
Grovemment.  Checks  should  be  cer- 
tified and  made  payable  to  the  Treas- 
urer of  the  United  States.  Plan«, 
specifications  and  proposals  may  be 
obtained  at  the  office  of  the  Public 
Roads  Administration,  720  Phelan 
Building,  San  Francisco  2,  California. 
CHAS.  C.  MORRIS.  Division  Engi- 
neer. 

(Daily  Pacific  Builder  i 
(May  10,  1946^ 


Erect  Hangan,  Alameda 

County  Fairgrounds, 

Pleasanton,  Calif. 


BIDS:  Alameda  County  Board  ef 
Supervisors,  Courthouse.  Alameda, 
May  14,  10:80  A.  M.  Plans  by  Archi- 
tects Kent  A  Mass,  525  Market  8t, 
San  Francisco, 
taken  out  ptans: 

Shepard  A    McSweeney,   3901   Mis- 
sion St.,  Sart  Francisco. 

Patrick    M.    SofarelU,    20337   Anita 
Ave.,  Hayward. 

Moore  Dry  Dock  Co.,  foot  of  Ade- 
line St,  Oakland. 

Rutherford    A    Skoubye    Steel    Co., 
8461  San  Leandro  St,  Oakland. 


Qassified  Advertising 


HELP  WANTED 

BUILDING  CONSTR  SUPT.  Re|^ 
ORdway  3600.  (tf) 


MAN.  CLERK,  for  pricing  bills, 
checking  accounts  payable,  waiting 
on  customers:  electrical  buslnsas. 
Phone  TSmplebar  5460. 

(Majr  7,  13) 


I  ">• 
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5/10/46 

BIDS  WANTED 

SAN  FRANCISCO— Until  May  23. 
2  P.  M..  bids  will  be  received  by  the 
U.  S.  Treasury  Depariment.  821  Mar- 
ket St,  San  Francisco,  under  In  v. 
SF-2974-46  for  Imnber,  pine  or  Doug- 
las fir,  f.o.b.  Chemawa  Siding. 


Street  lighting  System, 
intolum,  Calif. 


er.  Atlas  Heat  A  Vent;  central  fur- 
nace. 

9801  E  14th  St;  owner,  Cxonsolves; 
dealer.  Atlas  Heat  A  Vent;  central 
furnace. 

9817  Walnut ;  own^.  Bethel ;  dealer. 
Atlas  Heat  A  Vent;  central  furnace. 

10938  MacArthur;  owner,  Adsuns; 
dealer.  Atlas  Heat  A  Vmt;  central 
furnace 

4100  Porter;  owner.  Miller  A  lie- 
Chesney;  dealer.  Durant;  floor  fur- 
nace. 


Victor  Lemoge;  19  switches;  140  out- 
lets; 24  plugs;  service. 

2127  E.  Shafter  300  N  Selby;  own- 
er. Strutten ;  contractor,  O  J  Ferrerm ; 
service 

2128  221  Silver  Ave;  owner.  Mas- 
aejra;  contractor.  O  J  Ferrera; 

2129  960  Green;  owner.  Sprouse- 
R^ta  Co;  contractor,  Keny  on -Spencer 
Inc; 

2130  1611  Pine  St;  owner.  Welding 
A  Trailer  Works ;  contractor,  B  C 
Van  Emon  Elevator ;  motors. 


BERKELEY 
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5/10/46 

BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  May  22,  5:30  P.  M.,  bids  wlU  be 
received  by  the  East  Bay  Municipal 
UUlity  District  Room  812.  512  16th 
St,  Oakland,  under  Spec.  1786  for 
tool  and  cutter  grinder. 

Specifications  obtainable  from  the 
above  office. 


BIDS:  Officer  in  Charge  ef  Con- 
struction, Niaval  Ordnance  Test  Sta- 
tion, Inyokem;  Spec  17504;  May  13, 
11   A.  M. 

Haddock  Engineers,  Ltd.  128  W  2nd 
St   Los  Angeles 

Jc^nson,  Drake  A  Piper.  1415  La- 
tham Square  Bldg.,  Oakland 

H.  B.  Nicholson.  1161  8  Broadway, 
Los    Angeles 

L.  H.  Leonard!  Electric,  717  V^ran- 
dsoO  Blvd..  San   RafaeL 

JuUus  Electric  Co.  10964  Sante 
Monica  Blvd.    Los  Angeles. 

Soott-Buttner  BSectrtc  Oo.  884  20tll 
St,    Oakland. 


PdSmON  WANTED 


SUPT.  HOUSING  DEVELOPMENT 
OR  OEN'L  CONSTRUCrriON.  Contra 
Costa  County.  22  yrs.  experience  as 
field  engineer  and  supt  Hold  C:aiif. 
Surveyor's  License,  also  "A"  Cm»- 
tractor"*  Ucense,  will  contact  oe  fee 
asls  VETERANS'  GROUPS  PLBA8E 
NOTE.  Reply  Box  56.  c/o  Daily  Pa- 
cific Builder.  5/8-7-*-9-]0/4f 
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97  Monte  Creeta;  owner    Johnrnm;  }     2131     290  Alabama';  owner.  Mutual 


SAN  CARLOS 


DWSLLlNOb    88000    1841    MagnoUa 
Are;  owner,  Michael  Vuyaa;  ooo- 


dealer.  Atlas  Heat  A  Vent ;  floor 
furnace. 

9319  Wialnut  St;  owner,  Bethel; 
dealer.  Atlas  Heat  A  Vent;  floor  fur- 
nace 

I  3130  Klngsland;  owner.  Robinson; 
dealer.  Atlas  Heat  A  Vent;  floor 
furnace 

1103  C«iter  St;  owner.  Ni<^ols; 
dealer.  Atlas  Heat  A  Vent;  floor  for^ 
nace. 

8886  Ftorlda :  owner.  Lasher ;  dealer. 
Atlaa  Heat  A  Vent;  floor  furnace 


Realty  Co;  contractor.  Malm  A  Wel- 
ter; 8  plugs. 

2132  685  ElUs;  owner.  Perkins; 
contractor.  Malm  A  Welter;  3  outlets. 

2133  3740  Irving;  owner,  Wahl- 
contractor.  Malm  A  Welter;   motors 

2134  221  1st  St ;  owner,  Hebgen  Co ; 
contractor,  Marine  ESectric;  10  out- 
leU; 1  switch;  7  plugs. 

2135  864  Great  Highway;  owner, 
_- ;  contractor,  O'Keeffe  the  V%jx 

motoia. 

2136  4622  Srd    St;    owner.   OTYell- 


66009  1626  Channhig  Way;  owner. 
Cook;  contractor,  Aarvaks;  1  motor. 

66060  160S  Julia;  owner,  John  Sier; 
contractor,    Payne- Burice;    5    outleta 

66061  1197  San  Pablo :  owner,  Shadi 
contractor.  Manning  A  Whitaker;  4 
switches;  10  fixtures;  8  plugs;  new 
service;  8  circuits;  2  motors. 

66862  1700  7th  St ;  owner  and  con- 
tractor. Conrod  Dlppel;  range. 

66063  1008  University  Ave;  owner. 

;    contractor.    Oscar   Heede;    1 

motor. 

66064  3082  Sacramento;  owner.  A 
P  Richardson;  contractor.  Johnston 
Elec;  20  ouUets;  19  switches;  17  pi; 
9  circuits. 

66065  3032  Skcramento;  owner.  A 
F  Richardson;  contractor,  Johnston 
Elec;  20  flxtnres. 

86088  2»«8  Shasta  Rd;  owner.  Bud 
Poole;  oootxmctor,  Johnston  Klec;  16 
fhcturea. 


5A0/46 

CONTRACT  AWARDED 

OAKLAND.  Alameda  Co.,  CaUf.— 
Phoenix  Iron  Worics,  2nd  and  Castro, 
Oakland,  at  83196,  awazded  oootract 
by  the  East  Bay  Municipal  UtiUty 
District  Room  406.  512  18th  St.  Oak- 
land, under  Spec.  1732  for  furnishing 
(1)  12  18-in.  standard  90-deg.  bell 
and  spigot  cast  iron  elbows,  and  (2) 
24  spedal  cast  Ircm  bell  and  spigot 
nipi^ea,  If-tn.  long. 


4  2 


5/10/46 

CONTRACT  AWARDED 

OAKLAND.  Alameda  Ca.  Calif.— 
James  Jones  Co..  Los  Angeles,  at 
8ia421.50.  awarded  oontrmct  by  the 
East  Bay  Municipal  Utility  District 
Room  812.  512  16th  St.  Oakland,  un- 
der Spec.  1730  for  curb  and  corpora- 
tion stops. 


BIDS:  U.  9.  DIstrtol 
1  floe.  7M  ft.  nsvaraa  tt^ 
I  Serial  187;  Blav  19w  1  P.  M. 

T.  E.  CamnctOf,  lae.,  BhtUtm 
San  Fraadeea 

Ben  a  Oecwiek.  laa..  112  Ibute* 
St.  Ban  FnoMlaea. 

Case  OowitrttetbM  Co..  P.  a  Bos 
8^  San  PadniL 

Oalif  otoia  Shtpbnlldlng  OorpL,  P.  O^ 


5/10/46  •     4  8 

BIDS  WANTED— TO  CLOSE 

MAY  291  11   A.  M. 

BRIDGE  CRANES 

HUNTERS     POINT.     CaUf.     Kaval 

Shipyard. 
Bight    aatl-frletkm    beariac    electric 


Ooaatmeton,  Ine,  Ti 
ver  Yard.  TAncovrar.  WaA. 
I     Padfle  BrMge  On..  888  Ksamy  St, 
iSaa  Wrmntimto. 

Standard  l>redglng  Ooi,  800  Ocntiml 
Bldg.,  Loe  Angalaa. 

Guy  F.  Atldnsaa  Oou.  22289  & 
;  Fa  ATe,  p.  O.  Bos  288,  Lone 
I     Franks  X>itedclng  Co.,  Pisr  Wk 
■  mlaal  Island. 

Peter  Klc^it  Sons  Co.,  84^  Kieways 
Ave,  ArpsLdtS- 

Columbia  Construction  Co..  1448  St 
Louis  Ave.,  Long  Beach. 

VhmcU  Co.,  1145  Westminster,  Al- 
'hambra. 

Wtaistoo  Bros..  411  W.  0th  St.  Loe 
Angeles. 

Pu8(et    Soand   Brldga   A   Drsdflng 
Co..  2829  18th  At«l  8W..  SsatUa. 


PART    TIME    WORK    WAIITED. 
Structural  designing,  detaiUac!  P**Bt 

layouts;  estimates.    Large  aatf " 

Joha.     Registered    sosrineerB. 
Box  97,  c/o  Dally  Padfle 

(lfar»-U) 

GRADUATE      CIVIL 
wants  work  with  gsnaral 
or  private  conoarn ;  9  yra. 
and   constr.   soni    Avaflabla  1% 
Reply    Boa    08    e/o    DaUT 
Builder,  or  phone  BA  WT' 

FOR  SALE 


NEW  &  RBCONDmONCD 


»  I '  3 .  k.'  • 


TIMBBSa 
pipe,  mSOmm^  ami 
iMtertaW.  SALBP 
ftocfca  af 


Q.BTKLAND 

sMS  nBFB  St* 


"*•  *S.  F^*^a 

wMdcrae 


ca 


Appr.  100  teas  of  IH- 
REINFORCING    STKKLs 
emment  Surplus  Stock  anUMMa  at 
our  yard.  Ftume  San  Joae  StMf  Co.. 
Inc.    ,COLUMBIA   4184. 

fi/8-7-8-S-lS>]S/4« 

%-yd.  WnJ.TAMW  DXI, 
LINS  BUCKBT,  practkmBy 
T.  Vemon,  OArfleld  8807. 


FOR  REMT 


^ 


i 


i 


4-SBL 


il   . 


FRIDAY.  MAY  10.  1946 


DAILY    PACIFIC    BUILDER 
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Highway    Impro     m«nt»-* 
Trinity  County 

•TATE  OF  CALIFORNIA 

OCPAflTMENT  •f  PUBLIC  WORKS 

DIVISION    OF   HIOHWAYS 


NOTICE  TO   CONTRACTORS 


S«aled  propoaala  will  be  received 
by  the  Department  of  Public  Woriu, 
Dtvlaiea  of  BIchw&ys.  at  the  office 
of  the  Dletrict  Baglneer.  Redding:, 
CallforBla.  at  2.-O0  o'clock  p.  m.  on 
May  14.  1944  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  aa 
follows : 

In  Trinity  County,  about  M  mllee 
we«t  of  Red  Bluff  (ll-Trt-ai-A) 
acroes  Hayfork  Creek  a  bridge  te  be 
oenetructed. 

Plana  and  specifications,  and  forms 
of  proposals,  bonds,  and  ccmtract 
may  be  obtained  at  the  above  ad- 
dress. 

No  bid  will  be  considered  unless 
it  ia  made  on  a  proposal  form  furn- 
ished by  ihe  District  Engineer,  and 
is  made  in  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requiremwits  and  Con- 
ditions" of  the  Standard  Speclfica- 
tiona  SSach  bid  must  be  accompanied 
by  a  propoeal  guaranty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  3  of  the  Stand- 
ard  Specifications. 

The  DeiiJtment  of  Public  Worics 
reserves  the  rif^t  to  reject  any  or 
or  bids. 

The  quantities  listed  in  the  State 
Highway  E«nglneer's  Estimate  here- 
inafter stated,  are  approximate  <mly, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  iMblic  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  woric,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advlsabla 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
herein  specified  are  subject  to  the  ef- 
fect, if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  Preeident  or  any 
other  authorised  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  laconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows:  , 

Classification  Rate  per  hour 

Carpenter    U75 

Cement  finisher 1,75 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.70 

Concrete  vibrator  operator L25 

Derrick    operator 2.00 

Flagman    1.00 

Jackhammer  operator 1.25 

Laborer    LOO 

Oiler  power  shovels  or  cranes  1.25 

Operator   of    power   shovel   or 

other  excavating  equipment, 

shovel  type  controls    (up  to 

and      including      one      cubic 

yard) 1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls,    (over 

one  cubic  yard) 2.00 

Pile    driver  man LM 

Reinforcing  steel  worker L60 

Roller   operator _-.-_  LOS 

Structural  steel  worker L76 

Tractor    driver    L70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.5025 

Truck  driver  (14  cubic  yards 
and  lees  than  18  cubic  yards 

water   level  capacity) 1.4S75 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capau:ity) LS75 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  1.0025 
Any     cla8slflcatl<m       omitted 

berln  not  less  than LOO 

Overtime  one  and  one-half  (IH) 
times   the  above   ratea 

Sundays     and     holidays      (except 
watchmen,    guards    and    flagman) — 
one    and    one-half    dV^)    times    the 
above  ratea 
STATE     HIGHWAY     ENGINEER'S 

ESTIMATE 
Item    1.    Removing    existing  bridge. 
Item    2    40    cubic    yards    structure 

excavation. 
Item    S    10    thousand     feed    board 

measure  placing  timber. 
Item    4    1.2     thousand     feet    board 

measure  Douglas  fir  timber. 
Item    5.        690    lineal    feet    Douglas 

fir  logs. 
Item    6    650    pounds    haoxlware. 
Item    7    13  cubic  y«urds  of  Portland 

cement    concreta 
Item    8    14.500      pounds      erecting 

structural  steeL 
Item    9    800   pounds   furnishing  and 

erecting   structural   steel. 
Item  10    600  pounds  placing  bar  re- 
inforcing SteeL 

The  State  will  furnish  timber,  bar 
reinforcing  steel  and  a  portion  of  the 
structural  steel  in  connection  with 
Items  3,  10  and  8  respectively,  as 
more  explicitly  set  forth  in  the  spe- 
cial provisions. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIOHWAYS 
O.  T.  McGOT. 
Sate    Highway    Engineer 
By  F.  W.  HASELWOOD 
District     Engineer,     District     II 
Dated  April  25.   1»46 

(Daily  Pacific   Builder) 
(May  S,  10,  1»46) 


ing  rate  of  wages  applicable  to  the 
ATork  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman    $L40 

Asphalt  plant  mixer  operator..  L46 
Asphalt  spreading  machine 

operator  1.75 

Flagmvi L0686 

LAborer    -__-. i.o«26 

Motor  grader  operator L86 

Oil  distributor  bootman L126 

:>iler  power  shovels  or  cranes  L26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  L85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard)  :  2.00 

Roller  operator L66 

Tractor  driver L70 

Truck  driver   (18  cubic  yards 

water  level  cajMu^ty  or  more)  L6S2& 
Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity) L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic ^ards 

water  level  capacity) L375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) L1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)     1.0626 

Any  classification  omitted 

herein  not  less  than L0625 

Overtime  —  one    and    one-half    (1^) 

times  the  above  rates. 
Stmdays  and  holidays  (except  watch- 
men,   guards    and   flagman)  —  one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  indtiding  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  Insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  ia 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Oeneral 
Contractors   in    San   SYancisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  imder  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequalified 
aa,  required  by  law.  (See  said  Pro- 
posal Requirements  and  Conditions). 
The  Department  of  Public  Works 
eserves  the  right  to  reject  any  or 
all  blda 

JEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
Dated:  April  26,  1»46. 

(Dally  Pacific  Builder) 
(AprU  26,  May  8,  10,  1946) 


trtct  Engineer  of  the  District  in 
which  the  woric  is  situated,  and  at 
the  office  of  the  Associated  Oeneral 
Contractors   in   San   Frandsco. 

No  bid  wiU  be  consldei«d  unlcas 
it  is  made  on  a  blank  form  for- 
nlshed  by  the  State  Higtwm»  Xn- 
glneer  and  Is  made  ia  aocoitUmoe 
with  the  provisions  of  the  Pitmoeal 
Requirements  and  Ccmditions  Mt 
forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequalified 
as  required  by  law.  (See  aakl  Pro- 
posal Requirements  and  Conditions) 

The  Department  of  Public  Works 
serves  the  right  to  reject  any  or 
all  uda 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIOHWAYS 

O.  T.  McCOY 

^*  ..     .    Jf4!*  Highway  Engineer. 
Dated:  AprU  26,  1M& 

(Daily  Pacific  Builder) 
(April  26k  May  S,  10.  1946) 


L»borer  (Sacramento  and  Tolo 

Counties)   

Oil  distributor  bootmaa 

Oll«r.  power  shovels  or 


Highway   Imp^— -Yoio  County 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Highway   lmp.<-.Yelo  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

OIViSION   OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


ill 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  S7S.  Public  Woriu 
Building.  Sacramento,  CaUfomlSk  un- 
til 2  o'clock  p.  m.  on  May  IS^  tM6k 
at  which  time  they  win  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  buUdlng,  for  repalrlBC 
State  Hiahway  in  acoordanoe  with 
the  opecmeatloiia  ttMoreror.  to  -whleh 
ipeclal  referenfio  is  mada.  as  follows: 

Yele  County,  betwaen  Caehe  Creak 
and  Dunnlgan  (lil-Yai*7-B,C)  abaut 
fewrteon  (14J»)  mUas  in  lenotli  to 
be  repaired  with  plant-mixed  eur- 
faeing  and  erushar  run  base  and 
Impertad  barrew  to  be  plaaed  on 
shouldere. 

Blda  are  required  for  the  entlra 
work  described  herein. 

In  aaoordance  with  the  provisions 
of  SdsUoa  1770  of  the  labor  Coda, 
tba  VttptiXtmmt  of  PubUe  Works 
'  tha  jMfmml  pcwvail- 


Sealed  proposals  will  be  received 
at  the  office  of  the  SUte  Hif^way 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m  on  May  15,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  aald  buildmg,  for  repairing 
State  Highway  in  accordance  with 
he  specifications  therefor,  io  which 
ipedal  reference  is  made,  as  follows: 

Yolo  (;ounty,  between  one  mile 
east  of  Oavis  and  Swingle  and  be- 
tween 2Y4  mllee  north  of  Arcade 
Station  and  Junction  Route  6  (lll- 
Yol-6,99-,B)  a  length  of  about  seven 
and  three- tenths  (7.3)  miles,  to  be 
repaired  with  plant-niixed  surfsdng 
and  crusher  run  base. 

Bids  are  required  for  the  entire 
woric   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     f L40  ^ 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator L75 

FlSkgman L062S 

Laborer    L0626 


Motor  grader  operator.. 


.L86 
L126 


Ofl  distributor  bpotman 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavatmg  'jqulpment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  ysjrd) 2,00 

Roller  operator L66 

SCractor  driver , L70 

Truck  driver  (18  cubic  yards 

water  level  capacity  or  more)  1JS625 
Truck  driver   (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity) 1.4375 

Truck    driver    (8    cttl>lc    yards 
and  less  than  14  cubic  yards 

water  level   capacity) 1.375 

Truck    driver    (4    ^uluo    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capau:- 

Ity) L0625 

Any  classification  omitted 

herein  not  less  than 1.0635 

Overtime  —  one    and    one-half     (1^) 

times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men,   guards    and  flagman)  —  one 
and  one-half  (1V&)  times  the  above 
rates. 

The  rates  of  wages,  Including  ov- 
eitlme,  holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  i^plicable  hereto,  ot  execu- 
tite  orders  of  the  President  of  the 
united  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful ordwB  of  the  President  or  any 
other  authorised  FSderal  officer  or 
ageaey,  Inaofar  as  the  same  may  be 
•Mdlcable  to  this  contract  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  FMaral  or- 
der, iriiether  highw  or  lower,  shaU 
controL 

Plans  may  be  seen,  and  forma  of 
proposal,  bonds,  coatzact,  and  spee- 
Iftcattons  may  be  obtained  at  the 
office  of  th«  State  Highway  Engi- 
neer, Public  Works  Building.  Sac- 
ramento, CaUfomla,  and  they  may 
ba  been  at  tha  ottloes  af  the  DIatitet 
Engineera  at  Los  Angdeo  and  San 
Frandsco,  at  the  offloa  of  the  DIs- 


Highway  Improvementa—Alaaiada 
and  Centra  Costa  Counties 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CBNTRACTORS 

Sealed  proposais  will  be  reoatved 
at  the  office  of  the  State  Highway 
Engineer.  Room  878.  PubUe  Works 
Building.  Sacramento,  CaUfomla,  un- 
Ul  2  o'clock  p.m.  on  May  15,  1S«6k  at 
which  tme  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  oi  said  building;  for  t^p^tatag 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  whldi 
special  reference  is  made,  as  follows: 

Alameda  and  Contra  Costa  Coun- 
ties, portions  between  El  CsrHte  Hill 
Overhead  in  Albany  and  Carqulnas 
Bridge  (IV-Ala,CC-6S,14-Alb,Roh,ECr. 
A,Pin,Her,B),  about  ten  and  flvs« 
tenths  (lOiS)  mllee  in  length,  shoul- 
ders to  be  repaired  with  orusher  run 
base,  plant-mixed  surfacing  and  pens- 
tration  treatment  and  a  deoslsrating 
lane  to  be  oonstruoted. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code; 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  tha 
work  to  be  done  to  be  as  folknrs: 
Classification  Rats  par  hour 

Asphalt  plant  dryermvi  or 

fireman JfL40 

Asphalt  plant  mixer  operator..  L45 
Asphalt  spreading  machine 

operator L76 

Flagman L0626 

Laborer -^........^  L0636 

Motor  grader  operator  .—......»...  IM 

Oil  distributor  bootman L196 

Oiler,  power  shovels  or  cranes.  L40 
Operator   of    power   shovel   or 

other  exci.vating  equipment, 

shovel    type  controls    (up  to 

and  including  one  cubic  yard)  2J0O 
Operator   of   power   shovel   or 

other  excavating  equipment,    • 

shovel    type    controls    (over 

one  cubic  yard)  ,,,, 

Roller  operator  .-   - 
Tractor  driver ......  L70 

water  level  capacity  or  more)  LTSS 
Truck    driver    (6   cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity)  Un 

Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity)  1.2636 

Truck  driver  (less  than  4  cubto 

yards  water  level  capacity) H.iff 

Any  classification  omitted 

herein  not  less  »*«»"  L0626 

Overtime  —  one    and    one-half    (IH) 

times  the  above  ratea 
Sundays  and  holidays  (except  watdi- 

men,    guards    and   flagmen) — oae 

and  one-half  (1^)  timee  the  above 

rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  Statee 
and  to  any  modification  thareof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  su^ 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Hl|^way  Eagl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  tha  District 
S<ngineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict EIngineer  of  the  District  In 
which  the  woric  is  situated,  and  at 
the  office  of  the  Associated  Oeneral 
Contractors  in  San  Frandsco. 

No  bid  will  be  considered  tmless 
it  is  made  on  a  blank  form  famished 
by  the  State  Highway  Engines  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sao- 
tion  2  of  the  Standard  Spedflcatioiis. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditlona) 

The  Department  of  Public  Works 
reserves  the  ri^t  to  rsject  any  or 
aU  blda 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWATB 
O.  T.  MoCX>T, 
State  midway  Engineer. 
Dated  AprU  26,  1946. 

(Daily  Pacific  Builder) 
(April  26,  May  8-10.  1946) 


Operator  of  power  shovel  or 
oUier  excavating  equipmant, 
•hovel  type  cootrohi  (up  to 
»nd  deluding  one  cubic  yard)  UK 

"PWfator  of  power  shovel  or 
oUier  excavating  equipment, 
■bovel  type  controls  (over 
<me  cubic  yard)  S.OS 

Roller  operator  LS 

Tractor  driver  XM 

Truck  driver  (i«  cubto  yaids 
water  level  capacity  or  mors)  UMK 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capadty) L4878 

Tru<*  driver  (8  cubic  yards 
snd  less  than  14  coble  yards 
water  level  capadty)  L1T6 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity) L1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capadty)—  1j0625 

Any  classification  omittsd 
herein  not  less  than LOO 

Overtime  — one  and  one-half  (1^) 
times  the  above  ratea 

Sundays  and  holidays  (except  watdi- 
men.  guards  and  flagmen)  — one 
and  one-half  (1%)  Umes  the  above 
ratea 

The  rates  of  wages.  Including  over- 
Ume.  hoUday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modlflcaUon  thereof  and 
^any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconaist- 
ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  oontroL 

Plans  may  be  seen,  and  forms  of 
proposal  bonds,  contract,  and  sp«d- 
fications  nmy  be  obtained  at  the 
office  of  the  SUte  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Oeneral 
Contractors  in  San  Frandsco. 

No  bid  will  be  considered  tmless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  SpecificaUons. 
Each  bidder  must  be  licensed  and 
also  prequaUfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditlona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PUBLIC  WORKS 
•DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  April  26.  1946. 

(Dally  Pacific  BuUder) 
(April  26b  May  3-10  1946) 


and  less  than  14  cubic  ymids 
water  level  c^adty)  1J75 

Truck  driver  (4  cubic  yards 
and  less  tlian  8  cubic  yards 
water  level  capacity)  L1S75 

Truck  drtvv  (less  than  4  cubic 
yards  water  level  capacity)..*  IjOSB 

Roller  operator 

Any  classification  omitted 
herein  not  less  than. 


water  level  capadty)  

Truck   driver    <8  cubic   yards 


L4tlV|fuads  and  that  tharafoia  all  ef  tta 


and  leas  than  14  cubic  yazds 

water  level  ci^iadty)  ugn 

Intermedlata  Grade  Labor 

Concrete  vibrator  (^atator 

Headerboard  man 


applicable  Fbdetal  statutsii  t^km,  nad 


regulations  wlU  ^piy  to  «nfb 
The  attentloa  of   bidden  Is 


LSD 

Overtime  —  one    sjid    ooe-half    (1)4 ) 

times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men, giiards  and  flagmen) — one  and 
one-half  (1^)  timee  the  above  rates. 
The  rates  of  wages,  indudlng  ovsr- 
time,  holiday  or  Sunday  rates,  abovs 
specified  are  subject  to  the  effect.  If 
appiicshie  hereto,  of  execnttve  oiders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  ordMs  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  «»«iyftir 
as  the  same  may  be  appUcable  to 
this  contract  In  case  of  any  Incon- 
sistency, the  rates  fixed  by  any  ouch 
applicable  FSderal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  sped- 
fications  may  be  obtained  at  the 
office  of  the  State  Highway  Bnal- 
neer.  Public  Works  Building.  Sacra- 
mteto,  (California,  and  they  may  be 
se«i  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  tmder  Sec- 
tion 2  of  the  Standard  Spedficationa 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worics 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
Q.  T.  McCOY, 

T^  *  .       _,  ^****  Highway  Engineer. 
Dated  April  26.  1946i 

(Daily  Pacific  Btillder) 
(April  26,  May  S-lflL  1946) 


Highway  Improvements— Placer, 
Nevada  and  Yuba  Counties 


STATE  CF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Highway  Improvements— Placer 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  OF  CONTRACTORS 


H  ig  hway    I  mprovemawts    Butts^ 

Colusa.   Glenn,   Saoramonts* 

Sutter  and  Yolo  Countlee 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  wM  be  reeetved 
at  the  office  of  the  State  Highway 
Engineer.  Room  878,  Public  Works 
Building.  Sacramento.  CaUfomla,  ua- 
Ul  2  o'clock  p.m  on  May  19,  1946^  at 
which  time  they  will  be  publicly 
opened  and  read.  In  the  ft  as  Willi Ij 
Room  of  said  building,  for  rapalxftag 
State  Highway  in  aeoocdaaos  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  fdlows: 

Butte,  Coluss,  Qlenn,  tasramsiUst 
Sutter  and  Yolo  Countlss  at  vartsus 
looatlons  In  Olstrlet  Ml,  a  nst  dis- 
tance of  about  thlrty-f^ur  and  nlaa> 
tenths  (MJ)  miles,  seal  osat  ts  bs 
applied. 

Bids  are  required  for  the  entlrs 
work  above  described. 

In  accordance  with  the  provlsleas 
of  Section  1770  of  the  Labor  Coda 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hii^way 
EInglneer.  Room  873.  Public  Worics 
Building,  Sacramento,  (TsJifomia.  un- 
til 2  o'clock  p.m.  on  May  15,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Placer,  Nevsds  and  Yuba  Countlss 
at  various  locations  in  District  III, 
a  net  distance  of  about  thlrty-Rvo 
and  two -tenths  (35.2)  miles,  seal  osat 
to  be  applied. 

Bids  are  required  for  the  entlrs 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depeurtment  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wagen  applicable  to  the  woric 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dxxerman  or 

fireman |L40 

Falgman  .„________________  LOO 

Laborer    LOO 


Oil  distributor  bootman 


LUS 
LSS 


Oiler,  power  shovels  or  cran< 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Includtog  one  cubic  jrard)  L80 

Operator  of  power  shovel  or 
other  excavating  equlpmoit, 
shovel  type  controls  (over 
one  cubic  yard) 3ilO 

Tractor  driver LTO 

Truck  driver  (18  cubic  yards 
water  level  capadty  or  more)  1.8625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity)  L4878 

Truck    driver    (8   cubic   yards 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worics 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  May  22,  1946,  at 
which  time  they  will  be  publidy 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Placer  County,  between  about  one- 
tenth  mile  westerly  of  Nevada  Street 
in  Auburn  and  one  mile  northeastsriy 
of  the  north  city  llmiU  of  Auburn 
(lll-Pla.17.37.B,Aub,A),  about  two 
and  six-tenths  (2.6)  mllee  In  length 
to  be  graded  and  surfaced  with  Port- 
land cemtnt  concrete  pavement  and 
plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascerialned  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman  4L40 

Asphalt  plant  mixer  operator..  L46 
Asphalt  spreading  machine 

operator ,  1.76 

Carpenter _  IJ75 

Cement  finisher .  un 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less).  L4S 
Concrete  mixer  operator  (over 
one  cubic  yard  capadty  and 

paving  type)  LTO 

Mason a.00 

Mechanical    tamper   and    fin- 
isher  operator    (concrete    or 

asphalt) 1.70 

Motor  grader  operator L86 

Operator  of  power  shovd  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  j^urd)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard)  -  2.00 

Plumber L876 

Reinforcing  steel  woricer L50 

Roller  operator IM 

Tractor  driver LTO 

Truck   driver   (18  cubic  yards 

water  level  capadty  or  more)  L5626 
Truck  driver   (14  cubic  yards 
and  less  tlian  18  cubic  yards 


Jackhammer  cqterator 

Oil  distributor  bootman _^ 

Oiler,  power  shovels  or  cranes)  LIS 
Truck    driver    (4    cubic    yaxda 
and  less  than  8  cubic  yards 

water  level  capadty) .    ugn 

Truck  driver  (leas  than  4  emo 
jrards  water  level  capadty).,..  inay^ 
Unakliled 
Flagman  __._...._ 

Laborer  .. _^    _ 

Positions  not  listsd  above  will  bs 
aUocated  in  accordance  with  the  d^- 
nitions  which  appear  in  the  spsoial 
provisions,  as  Interpreted  in  the  llaht 
of  this  classification. 

The  minimum  wa|^  paid  to  all 
skilled  labor,  for  which  rates  aia 
not  shown  above,  ahall  be  not  less 
than  81.25  per  hour. 

The  minimum  wage  paid  to  aU  In- 
termediate labor,  for  which  raitss  an 
not  shown  above,  shall  be  not  lass 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  ratea  are  not 
shown  a4x>ve.  shall  be  not  less  than 
11.00  per  hour. 
Overtime  —  one    and    one-half    (1)4) 

times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)  —  one 
and  one-half  (1^)  times  the  abovs 
ratea 

The  rates  of  wages,  induding  ovsr- 
time,  holiday  or  Simday  rates,  above 
specified  are  subject  to  the  ^f act.  If 
applicable  hereto,  of  executive  oiden 
of  the  President  of  the  United  States 
and  to  any  modification  thsrSof  and 
to  any  and  all  lawful  orders  of  ths 
President  or  any  other  autboriasd 
Federal  officer  or  agency,  to^^rfar  as 
the  same  may  be  applicable  to  tKIs 
contract  In  case  of  any  inoonslst- 
tncy,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  Attention  of  bidders  Is  directed 
to  the  fact  that  the  woric  hsraln 
proposed  to  be  done  will  be  flhanood 
in   whole   or   in    part   with    floral 


tof 


ticularly  dlreetsd  to   tha 

of  Section  T.  aitlde   (a). 

(6).   of   the  Btaadaid 

regarding  the  uss  of 

rials;  and  also  to  the  prnilitms  s( 

Sr^^  ^^^"^  <*>  snd  (b).  sf  tba 
Standard     Spsdfloi   ' 

subcontracttag  and 

contfmcL  reqpsettvaiy. 

Plans  may  bs  ssen,  and  fonns  of 
I»roposal.  bonds,  contract,  and  wigol 
ficatlons  may  be  obtatead  at  tiM 
office  of  the  Stats  Highway  XmI- 
neer,  PutOie  Weeks  Buildlns,  Saam* 
mento,  (California*  and  they  asy  bs 
••«  at  the  offices  of  the  nisiilt 
Bngineers  at  Los  fthfilss  and  9am 
Frandsco,  at  the  efflse  sf  tts  Dto- 
trict  Engineer  of  the  DIstHet  In 
which  the  work  is  sitttatsd,  and  at 
the  office  of  the  Ai 
Contractors  in  San 

No   bid  vrill   be 

it  is  nukde  on  a  blank  form  fnintahsd 
by  the  State  Highway  ijnginaer  and 
is  made  In  acoordanoe  wit&  ths  pi^ 
visions  of  the  PropoMl  RsqulisoMnts 
and  Conditions  set  forth  under  8ae- 
tion  2  of  the  Standard  Spedfloattana 
Bach  bidder  must  be  llnensad  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requiraments  and 
Conditlona) 

The  Department  of  Publie  WoKks 
reeervee  the  right  to  rsisct  any  or 
all  blda  ^ 

DEPARTMENT  of  PUBUC  WORKS 
DIVISION  OP  HKSaWATB 
a  T.  MeOOT, 
State  Highway  ITiialiisai- 
Dated  April  M.  1946. 

(Dalhr  Padfle  BuUdsr) 
(AprttH  lUy  t-ML  lf«S) 


FIRST  FR 


EEWi 


AY  LINK 


The  first  link  of  the  new  Bay- 
shore  Freeway  will  be  completed 
by  the  end  of  1947,  SUte  Highway 
officials  annoanced  here. 

The  section  will  be  a  7.2-inile 
link  bending  aroxind  San  Frmneitoo 
Airport,  ffiving  it  room  to  handle 
air  travel  of  the  future. 


^•''i?^"ww«.WLU»wjiijj(y|(iuii)i 


^^'■■■«'<'<y«lV»j 
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SCOOPMOBILE 

•  Opens  new  channels  for  Meduwuted  Ma- 
terial handling. 

•  ScoopmobiU  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

•  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MiXERMOlllLE 
PorfoMs  Cssersia  &  Elsvatiag  Ploaf 

■  UG6YMOIILE 
Powsrsd  Caacrsfs  Bmqqy 

SCOOPMOIILE 
Scoops.  Ufto.  Msvss  and  Uads 


%  cirfNcysrd  Hop- 
per   lor    trsaspoct- 
mg,  devsting  and 
pouring  ooocreta 
Lifting    srms    for 


mg  ooocTBte  blocka 
lifting    arms, 


Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHOiiS  &  JAMIESOR,  LM. 

iUILDING  MATERIALS    •    READY  MIXED  CONCRITE 
Foot  of  23rd  AvoMt  OAKLAND  KEII09  3.422S 


the    Department    of    PabUc    Works 
has  ascertained  the  gsneral  prsraU- 
lag  rate  of  wages  applicable  to  ths 
work  to  be  done  to  he  as  follows: 
Classlflcstlon  Rats  psr  hswr 

Asphalt  plant  dryerman  or 

flr^nan  — ^^ 11.49 

Flagman  (Butte^  Gblasa.  Olsmi 

and  Sutter  Counties)  LOO 

FIsgmsn  (gacraoMBto  and  Tolo 

Counties)  

Laborer  (Button  Cotasa,  CMna 

and  8utt^  Countlss)  ,  »     ,.,, 


FOR  RENT  BY  wEMco 

:  i 

Wagon  Drills 


A  complete  line  of  air  compressorsi,  air  tools,  and 
other  construction  equiptnent  is  immediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Com- 
pany. You  will  find  equipment  at  Wiemco  in  exactly 

the  right  sizes  for  every  job.  j 

i 

Avmoiizi*  tisTiiiuTORs  CHICAGO  PNEUMATIC  TOOL  COMPANY  ah  comfiiessois  am  aie  footsj 


WESTERN    MACHINERY    COMPAN 
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OFFICIAL      PROPOSALS 


tela  Coimt>— > 
6t«v«nt  Bridfl*  AoroM  Caoh*  Cr««k 

STATE  OF  CALIFORNIA 
OEFARTMENT  M  PUBLIC  WORKS 
DIVISION  •f  WATER  RESOURCES 


NOTICE   TO   CONTRACTORS 


um  a. 

limn   4. 


tern  I. 

itMn  «L 

tern  T. 

Item  8. 

Item    •. 
lUm  10. 


8«al«d    propoMLlfl   will   be    received 
at  the  office  of  the  State  Binglneer, 
Room    401.    Public    Works    Bulldlnf. 
Sacramento,    Cailfomla,    until   2   o'- 
clock p.  m.  on  Wedneeday,  May  19, 
94«,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Aaaem- 
bly  Room  of  aald  building,  for  oon- 
fltructlom    In    accordance    with    the 
pecifleatlona      therefor,     to     which 
pedal  reference  la  made,  of  portlona 
f  •  County  Road,  aa  follows: 
Yolo  County,  Stevens  Bridge  acroos 
::aohe  Creek  five   (5)  miles  west  of 
Woodland    to    be    repaired    by    con- 
struetlng  reinforced   concrete  girder 
spana   to   the   remaining  portion    of 
he  old  bridge. 

STATE  BNOINESR'S  EISTIMATK 
Item    L       100  cubic  yards  removing 
concrete. 
2,100  cubic    yards    chanD'el 
excavation. 
800  cubic  yards  structure 

excavation. 
475  cubic  yards  Class  "A" 
Portland  cement  con> 
Crete. 
466  lineal   feet   concrete 
railing. 
3,750  pounds    miscellaneous 

Iron  and  steeL 
a.600  lineal  feet  furnishing 
steel  pUlng. 
51  each,    urlvlng    steel 

piles. 
7  each,  steel  pile  splices 
130  cubic    yards    riprap 
(broken  concrete). 
Item  IL  08,000  pounds  furnishing  bar 

reinforcing    steeL 
Itaai  12.  08,000  pounds  placing  bar  re- 
inforcing steeL 
tem  13.  Jacking  operations, 

tem  14.  Miscellaneous   items 

of  work. 
The   foregoing   quantities    are  ap- 
proximate   only,    being    glvtti    as    a 
basis    for    the    comparison    of    bids, 
and  the  Department  of  Public  Works 
does  not,  expressily   or   by   Impllca- 
lon,  agree  that  the  actual  amount  of 
vork  will  correspond  therewith,  but 
eserves  the  right  to  increase  or  de- 
crease the  amount  of  any  class  or 
portion  of  the  work  or  to  omit  por- 
tkma  of  the  work  as  may  be  deemed 
necessary   or  expedient  by  the  En- 
gineer. 

All  bids  will  be  compared  on  the 
basis  of  the  State  Engineer's  esti- 
mate of  the  quantities  of  work  to 
be  done. 

In  accordance  with  the  provisions 
of  Section  177Q  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  wortc 
to  be  done  to  be  aa  follows: 
Classification  Rate  per  hour 

Carpenter    , |1.50 

Cement  finisher 1.75 

Concrete    miiMr    operator    (up 

to  one  cubic  yard) 1.46 

Concrete  mixer  operator  (over 

one  cubic  yard) 1.70 

Concrete  vibrator  operator. 1.35 


Engineer,   Room,   373,  Public  Works  i  and  to  any  moulf  lcaU<m  thereof  and 

Building,  Sacramento,  California,  «n-    ' — -*  '"   ' '"'         ' —  "'  •**^ 

til  2  o'clock  p.  m.  on  May  22;  1040  at 
which  time  they  will  be  publicly  op- 
ened and  read  m  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  la  accordance  with  tne  spe- 
dficaUons  therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Yuba  County,  betwe**  %larysvUle 
and  OA  mile  eouth  of  Butte  County 
line  (lll-Yub-87.A)  a  distanoe  of 
about  nine  and  six-tenths  (9u6)  milee 
to  be  repaired  with  plant- mixed  aur- 
fadng. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  SecUon  1770  of  the  LAbor  Code, 
the  Department  of  Public  Worlcs  has 
ascertained  the  general  prevailing 
fate  of  wages  appucable  to  the  work 
|o  be  done  to  be  as  follows : 
Classifloation  Rate  per  hour 

Asphalt     plant     dryerman    or 

fireman 11.40 


Driller    (Jackhammer) 
Flagman 


1.SS 

1.0025 

1.65 

1.0625 

1.25 


Heavy  duty  repairman... 

Laborer    

Oiler  power  shovels  or  cranes.. 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)-  1.85 
Operator  of  power  shovel  or 
other  excavating  equlpmoit, 
shovel  type  controls  (over  1 

cubic  yard) 2.00 

Pile  driver  hoistman  or 

operator    _ 1.85 

Pile  driver  man 1.86 

Reinforcing  steel  worker ._  1.50 

Roller  operator ,.  1.05 

Tractor  driver 1-70 


Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1JS620 
Truck  driver   (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4375 

Truck  driver  (8  cubic  yards  and 
less  than  14  cubic  yards  wa- 
ter level  capcudty) 1.875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity) 1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  capac- 
ity)    1.0625 

•  Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime — one    and    one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman) — one 
and  oile-half  (1^)  times  the  above 
ratea. 

The  rates  of  wages,  including  over- 
time, holiday  or  Simday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
^ed  Federal  officer  or  agency,  inso- 
far as  the  samtf  may  be  applicable 
to  this  contract  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  controL 

Plane  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speei- 
ficatiens  may  be  obtained  at  the  of- 
fice of  the  Stata  Engineer,  Public 
Works  Building,  Sacramento,  Cali- 
fornia, and  they  may  be  seen  at  the 
office  of  the  State  SIngmeer,  803 
California  State  Building,  Los  An- 
geles, at  the  offices  of  the  District 
Engineers.  Dlvlaioa  of  Highways,  at 
San  Francisco,  and  MarysviUe,  and 
at  the  offices  of  the  Associated  0«in- 
eral  Ctentractofv  in  San  Francisco 
and  Los  AngelM, 

No  bid  wui  a«  considered  unless  it 
is  made  on  a  bia*  H  form  furnished 
by  the  State  BBgineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Rtqulrements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  fpeciflcations  of  the 
Division  of  Hlnways  dated  April, 
1945.  Each  bidotr  must  be  licensed 
and  also  prequalified  as  required  by 
law  (See  said  ^iQposal  Requirements 
and  Conditions), 

The  DepartznMit  of  Public  Works 
reserves  the  rigdt  to  reject  any  or 
all  bids. 

A  representative  from  the  Division 
of  Water  ResoufVes  will  be  available 
to  accompany  ffoapective  bidders  for 
an  inspection  of  the  work  herein 
urged  to  invtittgate  the  location, 
character,  and  quantity  of  work  to 
be  done,  with  «  rapresentative  of  the 
Division  of  W%|«r  Resources.  It  is 
requested  tha|  arrangements  for 
Joint  field  insp#etion  be  made  as  far 
in  advance  as  poaalble  at  the  ottict 
of  the  State  ^iflneer,  401  Public 
Works  Buildin&  Sacramento. 
DEPARTMENT  ffPUBLIC  WORKS 
DIVISGN  of  WATER  RESOURCES 
■PWARD  HTATT, 
State  Engineer. 
DatMl:  April  2^  1046. 

(XMUly  Pacific  Builder) 
(ApHJ  26.  May  3.  10,  1946) 

Highway    Improvement*— 

Yuka  Caunty 
STATE  OF  CALIFORNIA 


Asphalt    plant  mixer   operator  1.46 
Aaphalt  spreading  machme  op- 
erator     1.75 

Flagman LOO 

Laborer — . LOO 

Motor  grader  operator L86 

Oil  distributor  bootmaa  L125 

Oiler  perwer  shovels  or  cranes  1.25 

Operator  of    power    shovel   or 

other  excavating  equipment, 

ahovel  type  controls   (up  to 

and     including     one     cuble 

yard) L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel    type    controls    (over 

one   cubic   yard)  2.00 

Roller    operator L66 

Tractor    driver L70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.6626 
Truck   driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4376 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   L375 

Truck  driver  (4  cubic  yards 
and  lass  than  8  cubic  yards 

water   level  capacity)    L1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  L0626 
Any    classification    omitted 

herein  not  less  than  LOO 

Overtime — one  and  one-half  \l%) 
times  the  above  ratea 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagman) — 
one  and  one-half  (1^)  times  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Simday  rates, 
above  speclllef  are  subject  to  the  ef- 
fect, if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Bingl- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
EIngineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in  San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engtaerr  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlremens 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
E<ach  bidder  must  be  licensed  and 
also  prequalified  as  required  by 
law.  (See  said  Proi>osal  Require- 
and  Conditiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any 
or  all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Elng^eer. 
Dated  May  3,  1946 

(Daily  Pacific  Builder) 
(May   3-10-17,    1946.) 


to  any  and  all  lawful  orders  of  ttte 
President  or  any  authorized  Federal 
officer  or  agency,  insofar  as  the 
same  may  be  appucable  to  this  con- 
tract. In  case  of  any  mconsistency, 
Che  rates  fixed  by  any  such  appuc- 
able Federal  order,  whether  higher 
or  lower,  shall  ccmtroL 

Plans  may  be  seen,  and  forms  of 
proposal,  tH>nds,  contract,  and  spe- 
cifications may  be  obtamed  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Buixdmg,  Sacra- 
mento. (DaUfomia,  and  they  may  be 
seen  at  the  offices  of  the  District 
E<ngineers  at  Los  Angeles  and  San 
Francisco,  at  the  ottice  of  the  Dis- 
trict Engineer  of  the  District  m 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  ana 
IS  made  in  accordance  wltn  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion a  of  the  Standaru  Specifications, 
filach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requiremenu  and 
conditions.) 

The  i>epartment  of  Public  Works 
reserves  tiie  right  to  reject  any  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.   McCOY, 
State  Highway  Engineer. 
Dated  May  3,  1946. 

(Daily  Pacific  Builder) 
(May  8-10-17.  1946) 


Highway     improvements — Sacramen- 
to and  Yolo  Counties 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO   CONTRACTORS 


way  to  be  constructed  ami  surfaced 
with  asphalt  concrete  pavement  en 
cement  treated  base. 

Bids  are  required  for  the  aitlre 
work  described  herein. 

In  accordance  with  the  proviaiona 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Worlts  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Classification  _ --  BMt»  per  hour 

Skilled  Labor 
Asphalt    plant    dryer   or   fire- 
man     • —4-40 

Asphalt  plant  mixer  operator    L48 
Asphalt  spreading  machine  op- 
erator   Yi^ 

Carpenter JJJ® 

Cement  finisher  — ltd 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  leas)    L46 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) L70 

Electrician    ■  ■  ,  .  ^      ^°^ 

Mechanical  tamper  and  finish- 
er operator   (concrete  or 
phalt) 


Men4ecino    County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE    TO   CONTRACTORS 


LTO 
L8S 


Highway   Improvements— 
Merced    County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


DEPARTMENT  af  PUBLIC  WORKS 
DIVISION    or   HLOHWAVt 


NOTICE    TO    CONTRACTORS 

Sealeu   proposals  will   be   received 
at  the  office  of  the  State  Hiffixvmj 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room,  378,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2o'clock  p.  m.  on  May  22,  1946  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Merced  County,  between  Atwater 
and  two  milee  nertheriy  (K-Mer-4 
Atw,C)  about  three  and  two-tenths 
(32)  miles  In  length  existing  sur- 
facing to  be  repaired  with  plant- 
mixed  surfacing  and  shoulders  to  be 
repaired  with  Imported  borrow  and 
bituminous  surface  treatment 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlalons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     |i.40 

Asphalt    plant  mixer   operator  1.46 
Asphalt  spreading  machine  op- 
erator     1.75 

Flagman 1.00 

Laborer    _.._ l.OO 

Motor  grader  operator 1.85 

Oil    distributor   bootman    1.125 

Oiler  power  shovels  or  cranes  1.26 

Operator  of    power    shovel    or 

other  excavating  equipment, 

shovel  type   controls    (up  to 

and      including     one      cubic 

yard)     _ „ 1.85 

Operator    of    power   shovel    or 

other  excavating  equipment, 

•  shovel    type   controls,     (over 

one  cubic  yard)   : 2.00 

Roller     operator 1.65 

Tractor   driver    l.iO 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  more)  1.6626 

Truck   driver    (14  cubic   yards 

and  less  than  18  cuoic  yards 

water  level  capacity)  L4S75 

Truck    driver    (8    cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4   cubic    yards 
and  less  than  8  cubic  yarda 

water  level  capacity)  „• L1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  1.0626 
Any    classification     omitted 

herein  not  less  than  LOO 

Overilme — one  and  one-half  (1^) 
times  the  above  ratea 

Sundays  and  holidays  (exeept 
watchmen,  guards  and  flagmen) — 
one  and  ooe-half  (1^)  times  the 
above  ratea. 

The  ratea  of  wagea.  including  holi- 
day or  Sunday  rates,  above  speci- 
fied are  subject  to  the  effect,  if  ap- 
plicable hereto,  of  executive  orders 
of  the  Presldoit  of  the  United  Statea 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway  Engi- 
neer, Room  373,  Public  Works  Build- 
ing, Sacramento,  California,  imtll  2 
o'clock  p.  m.  on  May  22,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  In  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  In  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  is  made,  as  follows: 

Sacramento  and  Yolo  Counties,  be- 
tween Sacramento  City  Limits  and 
0.5  mile  east  and  between  0.4  mile 
and  9.6  miles  north  of  Solano  County 
line,  (Ill-Sao.  Yoi-11,09-r,A),  a  net 
length  of  about  six  and  one-tenth 
(6.1)  miles  to  be  repaired  with  plant- 
mixed  surfacing. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman    „...31.40 

Asphalt  plant  mixer  operator     1.46 
Asphalt  spreading  machine  op- 
erator    »^„ --,._ 1.75 

Flagman 1.0625 

Laborer    .'. 1.0625 

Motor  grader  operator 1.86 

Oil  distributor  bootman 1.126 

Oiler  power  shovels  or  cranes    1.26 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel    type  controls    (up   to 

and      including     one     cubic 

yard)     _ 1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    ..„ —  2.00 

Roller    operator    1.65 

Tractor    driver   1.70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.5626 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity  L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1.875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level   capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards  watel  level  capacity)  1.0626 
Any    classification    omitted 

herein    not    less    than    1.0625 

Overtime — one     and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and    flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sundi&y  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol. 

Plajis  may  be  seen,  and  forms  of 
oroposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer  of 
the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  In  San 
Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished  by 
the  State  Highway  Engineer  and  is 
made  in  accordance  with  the  provis- 
ions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. E^ch  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
aU  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
O.  T.   McCOY 
State  Highway  Binglneer. 
Dated  May  3.  1946. 
Dated  May  3,  1946. 

(Dally  Pacific  Builder) 
(May   3-10-17.   1^6) 


Motor  grader  operator 

Operator  of  power  shovel  or 
other  excavattog  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type    controls,    (over 

one  cubic  yard)  2.00 

Reinforcing  steel  worker L6Q 

Roller  operator  L68 

Tractor    driver   LTO 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5626 
Truck   driver    (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity  1.4375 

Truck    driver    (8    cubic    yards 
emd  less  than  14  cubic  yards 

water  level  capacity)    L875 

Intermediate  Grade  Labor 

Concrete  vibrator  operator L25 

Headerboard  man  L875 

Jackhammer  operator L2$ 

Oil  distributor  bootman —  1.125 

Oiler  power  shovels  or  cranes    L25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   _  1.1876 

Truck  driver  (less  than  4  cubic 
yards  water  level   capacity)  1.0626 
Unskilled  Labor 

Flagman  ~ - ILOO 

Laborer    —  LOO 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wago  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  leas  than 
11.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate Labor,  for  which  rates 
are  not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
|1.0G  per  hour. 
Overtime— one   and   one-half    (1%) 
times  the  above  rates. 
Sundays     and     holidays        (except 
watchmen,    guards    and    flagman) 
— one  and  one-half  (1%)  times  the 
above  ratea 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 


Sealed  proposals  will  be  rec^ved 
at  the  offlne  of  the  State  Highway 
Engineer,  Room  373,  Public  Worlu 
Building,  Sacramento,  California,  un- 
Ul  2  o'clock  p.  no.  on  May  22,  1946, 
at  which  time  they  will  be  publicly 
opoied  and  read  m  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  aa  f oUowa : 

Mendeeina  County,  between   Burke 

Hill  and  one  mile  north  (l-Men-1-B), 
about  one  (14))  mile  In  length  to  be 
repaired  with  imported  base  materi- 
al  and    plant- mixed  aurfaolng. 

Bids    are    required    for   the   «itlre 
work  described  herein. 

Inaccordance  with  the  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
ClasalficaUan  Rate  per  hour 

Asphalt    plant     dryerman     or 

fireman     .fL40 

Asphalt  plant  mixer  operator  L46 
Asphalt  apreadiag  machine  op- 
erator     L75 

Flagouw    — ,-1 IM 

Laborer    LOO 

Motor  grader  operator  _..__  1.85 

Oil  distributor  bootman  L125 

Oiler  power  shovels  or  cranes    L25 

Operator    of    power    shovel    or 

other  excavating  equipment, 

shovel   type   oontrola    (up  to 

and     including     one     cubic 

yard)     L85 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one   yard)   2.00 

Roller   operator L66 

Tractor    driver    L70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)    ~.. L6625 

Truck  driver  (14  cubic  yards 
and     leaa     than     18     cubic 

water  level  capacity)  1.4S^<5 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

yards  water  level  capacity)     1.376 

Truck   driver    (4    cubic    yarda 

and  less  than  8  cubic  yards 

water   level   capacity   1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)    1.0626 
Any  classification  omitted  here- 
in not  lass  than   LOO 

Overtime — one    and    one-half     (1%) 
timef  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and     flagman) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  .Sunday  rates 
above  specified  are  subject  to  the  ef- 
fect, if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modlifca- 
tlon  thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
authorized  Federal  officer  or  agency, 
insofar  as  the  same  may  be  applic- 
able to  this  contract  In  case  of  any 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er hii^er  or  lower,  shall  control. 


work  described  kiereiB. 

In  accordance  'nrlth  the  provtakaa 
of  aection  1770  of  the  LAbor  Ooda. 
the  Department  at  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wagee  applicable  to  the  work 
to  be  done  as  follows: 
Classiflcatten  Rate  per  hour 

Skilled  Lahar 
Asphalt     plant     dryeflvkan     or 

fireman     ,  yi  4ft 

Asphalt  plant   nllxer   operator  L46 
Asphalt  spreading  machine  <^ 

erator , ___  1.75 

C:arpenter ujq 

Cement    finiaher ,  1.75 

Concrete   mixer  oi>erator   (one 

cubic  yard  capacity  or  leaa)  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)    .^ .  .         LTO 

Motor  grader  opierator  . .  1^ 

Operator  of  poylfT  ahovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     (me     cubic 

yard)     ...._ L85 

Operator  of  power  shovel  or 
other  excavatiiag  equii»nent, 
shovel    type    Controls     (over 

one  cubic  yard   2.00 

Reinforcing  steel   worker  __^  LSD 
Roller   operator   _— — ,»-«.««^  IM 

Tractor    driver ^ LTO 

Truck  driver   (18  cubic  yarda 

watel  level  capacity  or  more)  1.5636 
Truck  driver   (14   cubic   yards 
and  less  than  18  cubic  yards 

watel  level  ca|Micity)  L4S75 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity    L87S 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.25 

Jackhammer  operator  L25 

Oil  distributor   t»ootman L125 

Oiler  power  shovels  or  cranes    1.26 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yarda 

water  level  capacity)  a—  L1876 

Truck  driver  (l«ss  than  4  cu- 
bic yards  waiter  level  ca- 
pacity)     1 L0626 

UnaklMad  Labor 

Flagman    ^ LOO 

Laborer     + 1.00 

Positions  not  Hated  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.26  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  woioh  ratea 
are  not  shown  above,  shau  be  not 
less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.00  per  hour. 


Overtime — one  and  one-half  (1H> 
times  the  above  ratas. 

Sundays  and  hotklays  (asoipt 
watchmen,  guards  azid  flagman) — 
one  and  one-half  {1%)  ttasea  the 
above   ratea 

The  rates  of  wagea,  including  ov- 
ertime, hoUday  and  »unday  ratea, 
above  apedflad  are  subject  to  tba 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modlflca- 
tioo  thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorised  Federal  officer  or 
agency,  tnsorfar  as  the  same  be  i^- 
pUoable  to  this  contract.  In  caae  of 
any  inconaiatency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  aball  con- 
trol. 

The  aUantion  of  blddera  la  directed 
to  the  fact  that  the  work  herein  pro- 
poaed  to  be  done  will  be  financed  in 
whole  or  m  part  with  l>ederal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  atatutea,  niiea,  and 
regulations  win  apply  to  auch  work. 

The  attention  of  biddera  ia  pnrtlcu- 
larty  directed  to  the  provisions  of 
Section  7,  arUde  (a),  subartlde  (•), 
ct  the  Standard  SpedfleaUona  r«- 
garding  the  uae  of  domestie  matart> 
als;  and  also  to  the  provisions  of 
Section  8,  articlee  (a)  and  (t».  of  the 
Standard  Specilicationa,  regarding 
subcontracting  and  aaeignment  of 
the  contract,  reapectively. 

Plans  may  be  aeen,  and  foma  of 
propoaal,  bonds,  contract,  and  spa- 
clficatlons  may  be  obtained  at  the  of- 
fice of  the  SUtes  Highway  Engineer, 
Public  Works  Building.  Sacramento, 
(^lifomia.  and  they  may  be  aeen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  District  in  whk^h  the  work  is 
situated,  and  at  the  office  of  the 
Associated  General  Contractors  in 
San  Ftanciaca 

No  bid  will  be  conaidered  unleas  it 
ta  made  on  a  blank  form  furnished 
by  the  8Ute  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
dficationa  Each  bidder  must  be  li- 
censed and  alao  praquallfied  as  re- 
quired by  law.  (See  said  Propaaal 
Requiremwits  and  Omditiona) 

The  Department  of  Public  Works 
reaervea  the  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
O.  T.   McCOY 
State  Highway  Engineer. 
Dated  May  3,  1946. 

(May  3-10-17,  IU$) 

(Daily  Pacific  Builder) 

(May  3-10-17.   1946) 


Plans  may  be  seen,  and  forms  of 
and  to  any  modification  thereof  and  ]  proposal,  bonds,  contract,  and  spe- 
to  any  and  all  lawful  orders  of  the    cifications  may    be    obtained    at    the 


Highway 


Imprevementa— Yuba    and 
Sutter  Counties 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 
Sealed   propoeals   will   be   received 
at  the  office  of  the  State  Highway 
Bhiglneer,    Room    373.    Public   Worlcs 
Building,  Sacramento,  CTalifomia,  un- 
til 2  o'clock  p.  m  on  May  29,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of    said    building,    for    constructing 
State    Highway    in   accordance   with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Yuba  and  Sutter  Cauntles,  between 
D    Street    BrWoe   In    Marysvllie   and 
Route  IS  in  Yuba  CHy  (lll-Yub,  Sut- 
3-Mvin  Y.  C.)  a  net  length  of  about 
(2)  mllea.  a  four  lane  divided  high- 


President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such  ap- 
plicable Federal  order,  whether  high- 
er or  lower,  shall  control. 

The  attention  of  bidders  ia  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  article  (a),  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plsms  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Lus  Angeles  and  San  Francisco,  at 
thf!  office  of  the  District  Engineer  of 
the  District  in  which  the  work  is  situ- 
ated, and  at  the  office  of  the  Associ- 
ated Graeral  Contractors  In  San 
Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engtoeer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Requirements 
and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF   HIGHWAYS 
G.  T.  McCOY. 
State  Highway  S<ngineer. 
Dated:  May  3,  1946. 

(Daily  Pacific  Builder) 
(May  3-10-17.  1946) 


office  of  the  State  Highway  Engl 
neer.  Public  Works  Building,  Sacra- 
mento. Cailfomla.  and  they  may  be 
seen  at  the  offices  of  the  District 
EIngineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors In  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and   Conditions.) 

The  Department  of  Public  Woras 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  3,  1946. 

(DaUy  Pacific  Builder) 
(May  3-10-17,   1946) 


Highway    Improvements— 
Shasta  County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway  Engi- 
neer, Room  373,  Public  Works  Build- 
ing, Sacramento,  California,  until  2 
o'clock  p.  m.  on  May  29,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  Is  made  as  follows: 

Shasta  County,  between  Cotton- 
wood and  Anderson  (II-Sha-1072), 
about  ten  and  eight  tenths  (ia8> 
miles  to  be  graded  and  surfaced  with 
plant-mixed    surfacing. 

Bids    are    required    for   the  entire 


FROM  BACON! 

The  right  size  compresso^-the 
air  tools  you  need— in  first  class 
workmg  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 
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RIGID  FRAME  STKL  BUILWNCS  now  «««ikbl«  out  «f  «»ock  for  immo*.*.  doBwfy 
...  40-  0"  —  SO"  O"  —  60-  0"  —  70-  0"  —  80"  0"  —  W  0"  of  lOO*  0"  Spmt.  ony 
Ugrti.  Complot.  wHh  corni90««d  Akimimim  »«ll  «  roof  covoring  -  C«»  for  p.rtiaiUr». 


MJUnjFACTOBEBS  on 

Fabricated  Sbuctaral  Stod  •  SImI  BoiU- 


The  lattit  itvtlop- 
■est  is  ■•dtiB  fUtl 
bsiMisfi. 

RIGID  FRAME 

•  Fire  roMBthro 

•  Stfonsf 


ings   •   BuMyvs 


Storage  Tiahi 


Barges  •  Drsdgaa  • 
>  Plata  Wofk  •  Slaal 
Steal  and  Sbaat  Malal 


Ptodudi   •   liaoaDanaous  b«B 
Tanks  •  Boad  Madunarr- 


OIKUHD.  CALIFtilU 


i/**^^  #1 


■■••^■W*.,:^/,,^^,,^. „ 


OAHUANO 

•^PK*''   i>'      u>»  ncr  iin«l    hiui.lfr,    Geo 
W  Sauiiui.  Ml  3»(h  Ai. 

UWELl^INO  a-«t.>r>  5-rot>in>.  STOW; 
7100  Sunklst  Dr  owner.  R  G  T«r- 
rry.  7112  Sunklat  Dr.  builder.  Cha* 
Unfarrtti  A    Son.    1727    FoothllL 

AODITION.   1800 .    8744   Thermal   St 
owner  and  builder.  Prank  C  Morti- 
mer, premises. 

DWELLING  il-stor>  5- room).  $5000. 
2124  102nd  Ave.  owner.  Albert  L 
FVnira.  6127  Foothill  Blvd :  builder. 
C   R  Tiaber.  6127  Foothill  Blvd. 

DWELLING  (l-stor>-  5- room).  $8000. 
2130  102nd  Ave;  owner.  Norman  W 
Cameron ;  builder,  C  R  Tlaher.  6127 
Foothill  Blvd. 

ELECTRIC  SIGN.  flOOO  265  Mac- 
Arthur  Blvd ;  ow-ner,  Pland  Evans, 
preni.  builder.  Electrical  Products 
Corp.  960  10th  St. 


'ur»-»-   w  H9»   .THMrtS;. 

«iC     13th    at!       uwn<>r^     Ivan     Alien 

•IrMin.     <  '»>(tn-r^'     Kv'  t\i\r.gf       j     |(a, 
'»«Hleti 


BciHKfc.LtL> 


-»\%n«T.  fiealtr 

.'    \\aj»li    hastn» 
■uner  and  dealer    E  H 


'6;::  «aiit..f» 

W    \l,  •  MMI.in 

132s  Oxford 
Bakke  .   atnk 

13*    Fort-m     LAn>- .    owntr     Dutton 
dealer.    Durant    Plumbini;    Cc      water 
lu»et ,  >*  a.««h   Ka.Hin  .  shower 


BERKELEY 


806  Keeler     owner  and 
lyle      Wilson .      water     cl 
ha.Hin;  bath   tub;   sink 

24M  Shatturk ;  owner, 
er.   Art  Johnson .   B«ndtx. 

2747  Haste;    owner. 
Art  Johnson ;  Bendlx 

2412  Piedmont:  owner, 
er.  Art  Johnson ;  Bmidix. 

2498  Piedmont ;  owmer.  . 
er.  Art  Johnson ;  Bandtx. 

2533  Durant ;  owner, 
Art  Johnson ;  Bandlx. 

2559  Le  Conte:  ownar. 
er.  Art  Johnson :  Bandlx. 


ler.   Car 
wash 

deal- 

.   dealer. 

;  deal- 

;  deal- 

;  dealer, 

;  deal- 


ALTER,  1700;  1107  Delaware;  own- 
er^ L  F  Danforth.  335  15th  Street, 
Oakland;  contractor.  Albany  Con- 
crete Co.   1840  4th   St 

REPAIRS.    fauOO;     1256    RusseU    St 
owner,  Frank  M  Freltas.  premise*  ■ 
contractor,  W  A  Roae.  478  26th  8t 

ALTER,  $2246;  8014  California  St- 
owner,  Joe  Fennin,  prem;  contrac- 
tor. Pioneer  Builders.  516  San  Pablo 
Avenue. 

ALTER.  $800;  2456  Derby;  owner 
and  contractor,  Herbert  O  John- 
son, 5819  El  Dorado  Ave.  EI  Cer- 
rlto. 

FOUNDATIONS.  $1500;  1441  8th  SI; 
owner.  Fred  J  Walker.  436  PuU- 
naan  St,  Richmond;  contractor.  C 
Overaa,  2106  Roosevelt.   Richmond. 

ICE  VENDING.  $4000;  1587  uS^^ 
aity:  owner.  Edwards,  prem;  con- 
tractor, J  H  FiUmaurice,  2856  Han- 
nah St,  Oakland. 

AL.TER.  $700;  134  Shattuck  Square; 
owner,  Dr  Sauslc,  prem;  contrac- 
tor, Clyde  M  Church,  2279  E  14th 
St.   Oakland. 

MFO  BLDG,  $700;  742  Bancroft  Way; 
owner,  Jooat  Mf gr  Co,  742  Bancroft ; 
contractor,  W  J  Kraus,  6042  Broad- 
way Terrace,  Oakland. 

SAN  CARLOS 

DWESLJANG.     $8000     1341     Magnolia 
Ave;  owner,  Michael  Vujraa;  con-  I 
tractor,  Thomas  mingsaD.  I 


Penub 


OAKLAND 


3261  Hollis  St;  owner.  Nixon;  deal- 
er. Atlas  Heat  A  Vent;  central  fur- 
nace. 

9801  E  14th  St;  owner,  Gonsolves; 
dealer,  Atlas  Heat  ft  Vent:  central 
furnace. 

9317  Walnut ;  owner.  Bethel ;  dealer. 
Atlas  Heat  A  Vent;  central  furnace. 

I     10938    MacArthur;    owner.   Adams; 

I  dealer.   Atlas    Heat   ft   Vent;    central 
furnace. 

4100  Porter;  owner.  Miller  ft  Mc- 
Chesney;   dealer,   Durant;  floor  fur- 

I  nace. 

i      97  Monte  Cresta;  owner,   Johnsoo; 

'  dealer.    Atlas    Heat    ft    Vent ;    floor 

;  furnace. 

j      9319    Wklnut    St;     owner.     Bethel; 

'  dealer,  Atlas  Heat  ft  Vent ;  floor  fur- 

I  nace. 

,    3130   Kingsland;  owner,    Robinson; 

dealer.    Atlas    Heat    ft    Vent ;    floor 

furnace 

I      1103    Center    St;     owner,     Nichols; 

I  dealer.  Atlas  Heat  ft  Vent ;  floor  fur- 
nace. 

I     3338  Florida:  owner.  Lasher;  dealer. 
Atlas  He*t  ft  Vent ;  floor  foraaoa 


!  '    r    ^ir^^^I^^••^   Km    ir<-.      j  i.tiuvi^ 

210*  <'t\j  Auiiit'uium  owner 
.\m«*ricaii  R«-il  i"f»»,  rontractor.  R«<- 
■  lta<  k   El«««    '"xnxt   i\,     Ju  outlets 

I'Ur  fi\>i-  (tnter  Bide  K  owmr 
.» m'rv-»ti  R^i  t"-,,iij  c-<>ntra(-t  .r.  K<>- 
iltnrk    Kl«H-    c'on.Ht    C.>      H    uutU's. 

;»10ji  t'lvir  (VriT.r  Bide  F  onner. 
Am^-riran  Red  Croas  .  contra«-tor.  Ro- 
diack  Elec  Const  Co.  24  outlets 

2109    1212  Market  St .  owner.  Amerl 
can    Red    Cross,    contractor.    R«>dla(-k 
Elec  <"onst  Co;  24  plugs 

21  In       599     Lisbon,     owner.    Faxiu . 
contractor.    Crown    Blet^trlr.    24    out- 
lets.   20   switches;    30  plugs;    service. 
2111      Great    Highway   and    Balboa 
,  St :  owner.  Topsy'a  at  the  Beach  .  con  - 
tractor.    Crown    Electric .    alterations. 
I      2112-2116      Various     locations     and 
'  owners ;    contractor,    Apex    Electric : 
signs. 

2117  896  Pacific,  owner.  Ishisakl ; 
contractor.  Chas  Tick;  14  i>lugs. 

2118  123  Lee  Ave ;  owner,  Thulin ; 
contractor.  Grandi  Electric :  2  out- 
lets:  1  switch;  6  plugs. 

2119  3011  Vallejo  St ;  owner,  S  Von 
Sabem ;  contractor,  J  K  Hersog ;  8 
outlets;    4  switches;   6  plugs. 

2130  300  Bayshoiy  Blvd;  owner.  A 
Tarantino;  contractor,  Kennedy  Elec- 
tric; motors. 

2121  SE  comer  Sargent  and  Bright 
Sts;  owner.  J  Duemer;  contractor. 
Kennedy  Electric;  service. 

2132-35  Various  locations  and  own- 
ers; contractor.  Electrical  Products 
Corp;  signs. 

2126  17th  and  Alabama;  owner. 
Pacific  Coast  Aggrqpates ;  contractor, 
Victor  Lemoge;  19  switches;  140  out- 
lets; 34  plugs;  ser\'ice.  j 

2127  E.  Shafter  300  N  Selby;  own- 
er, Strutten ;  contractor,  O  J  Ferrera ;  i 
service.  '  ] 

2128  221  Silver  Ave :  owner,  Mas-  ' 
sera;  contractor,  O  J  Ferrera;  _ 

2129  950   Green;    owrer,    Sprouse- I 
Reitz  Co ;  contractor,  Kenyon-Spencer 
Inc;   _  I 

2130  1611  Pine  St;  owner.  Welding 
ft  Trailer  Works ;  contractor,  B  C 
Van  Emon  Elevator;  motors. 

2131  290  Alabama ;  owner,  Mutual 
Realty  Co ;  contractor.  Malm  ft  Wel- 
ter; 3  plugs. 

2132  655   Ellis;     o\%'ner,     Perkins 
contractor.  Malm  ft  Welter;  3  outlets.' 

2133  3740  Irving;  owner,  Wahl- 
contractor.  Malm  ft  Welter;  motors' 

2134  221  Ist  St ;  owner,  Hebgen  Co 
extractor,  Marine  Electric;   10  out- 
lets; 1  switch;  7  pluga 

2136     864    Great    Highway:   owner, 

;  contractor,  O'Keeffe  the  Fkn 

Man;  motors. 

3136     4622   Jrd   St;    owner.   O'N^; 


Co .    wv-rriee. 

37' '1  457  Merrttt  ow»»«'i  J<>^*ru 
i-untrattor.  Parkhurxt  «CI«-rtrir  (\, 
2    plugs 

^7.M2      9001    K    St      ..-.xr.rt.    His«l«m . 
.-nftaitor     Parkhur*t     KN«tr»c    Co 
^ervicf 

■!""•••  l«i/7  MajfT""*  ownrr  B»»n- 
apart  contractor.  Hayn>-s  EIr*  Co. 
outU-t.-<.  switches,   fixtures;    plugs 

'<7jM  3630  Hlgbt  St,  orner.  Ov. - 
rm*  it  Hamilton:  contractor.  Collins 
Eleftrtc  Co;  outlets  switirhes.  fu- 
tures,  pluga 

37515  1410  lOlst  Ave:  owner.  Sa 
lei  contractor.  Collins  Electric  Co 
outlets;    switches,    fixtures;    plugs. 

37516  534  I6th  St;  owner.  Bk>ck 
Jewelers;  contractor.  8pi>tt  Elec  Co; 
1   outlet ;   1  switch 

37517  3630  Coolldge  Ave.  owner. 
Western  Const  Co;  contractor.  John- 
ston Electric  Co:  outleU;  switches; 
fixtures;   phags. 

37518  3134  E  lOth  St :  owner.  Rob- 
erts: contractor.  California  Electric 
Co;  motors;  aJterationa 

37519  737  3nd  St;  owner.  Jackson 
Furniture  Co;  contractor,  Calif omla 
Elec  Co;  outlets;  switches;  fixtures; 
plugs. 

37520  2708  Telegraph  Ave  owner. 
Blue  Jacket  Haven  ;  contractor  Cres- 
cent Elec  Co :  2  fixtures ;  2  plugs. 

37521  2716  Rawson ;  owni  .  Mon- 
terio;  contractor,  Sreecent  Electric 
Co :  5  fixtures. 

37522  3427  Curran  St ;  owner,  Dlmk- 
lin ;  contractor.  Crescent  Elec  Co ;  3 
fixtures;  3  plugs. 


•-'    >a.«»sj  *n    jt     t£.j*       .,^   1^  i^ij 
»rd   spigot    r»^T   <.-ji.  (,i\^ 


ty      *v*      h^   ari?    Dv    A  rem 
K6    Market    dC. 
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BIOS   WANTED 

•SAN  FRAN4  ijsCO  I'ntil  Ma)  20. 
:1PM.  I.id-^  will  bf  rf(-riv«-d  by  the 
Punhs«»r  <if  (4u|i|>l>ea.  270  <'Mv  H*ll, 
•indft  Bid  Nu  3560  |.>r  furnishing 
ai.d  delivprtng  lOOO  trullev  splicers 
f  >r  the    Municipal  Rallwax 

Sptciflcationo  obtainable  from  the 
litHJve    of f let" 


t9A«    KeJ'.t   4    Haa*. 
Aati  F^raf^iieee. 
raker.  i>ui|  plan* 

She'^rt)    ft     j|{.Surrne>      3901     Mis 
iii>n  ht  .  iian   Franrtscn 

Patrick     M     H<.rarelli     SHUT    Anita 
Ave  .  Ha^xiard 

Moorr    prv    Dock   <'«>     f«»«>t    «.f   Ade- 
line St     C^kland 

Rutherl|«.rxl    ft    Skouhye    Steel    Cd  . 
M^l  San  t.e«ndro  St .  Oakland 


uLiLi^ih.j  Const;;  ittiT  lu^v 
,  OlWway    3609  f«f, 

MAN.     <n^rtK.     fv.f     prtf^g     MIUi. 
(he<klag    arrount;.    |iavahle.    waKMif 

'>t\      customrrs.      electrical 
Phont    TKmplehar  5M0 


T    18 


5   10  46  *      4   <> 

BIOS   WANTED 

SAN  FRANCISCO —Until  May  23. 
2  P  M  .  bids  will  be  received  by  the 
r.  S.  Treasury  Department.  821  Mar- 
ket St..  San  Francisco,  under  Inv. 
SF-2974-46  for  lumber,  pine  or  Doug- 
las fir.  fob   Chemawa  Skiing 

5/10/46  4  s 

BIDS  WANTED 

OAKLAND.  Alameda  Co.  Caltf .— , 
Until  May  22.  5:39  P.  M..  bida  wlU  be 
received  by  the  East  Bay  Mualetpal 
UUllty  District,  Room  313.  513  Itth 
St..  Oakland,  xuider  Spec.  1736  for 
tool  and  cutter  grinder. 

Specifications  obtainable  from  the' 
above  office. 


layolnrB,  CaKf .  I 

♦ ~ ♦ 

•IDt:  Offloer  la  Charge  eff  Can- 
structlen.  Navsl  Ortfnanee  Teat  tU- 
tien.  tnyekem:  Spec  17SM:  May  11. 
11   A.  M. 

Haddock- engineers.  Ltd.  139  W  3ad 
St.    Los    Angeles 

Johnson.  Drake  ft  Piper.  1416  La- 
tham Square  BMg.   Oaklaad 

H.  B    MteholaoA.  IISI  B  ~ 
Los    Angotes 

L.  H.  TawTdi  Electric  TIT  Ftan- 
dMO   BtvC.   Ban    RafaeL 

Julius     Electric     Oo.     li 
Monica   Bhrd.    Loe    ftngeiea 

Soott-B«ttner  Klectflc  Oa  Mi 
St..    OaklttBd. 


POBmON  WANTED 


8UPT  HOUKING  DRVEI/>PMBNT 
DR  GENL  CX>NKTRUCTIOK.  Owtr» 
Coata  County  23  yrs  — unrVici  as 
fieM  engineer  and  sup*  UaM  C^Uf 
Surveyor's  T  Irsaei.  also  "A"  OMl- 
tractor's  Uceaae.  will  oootaet  «■  fea 
aais  VETKRANS*  OROUPB  PLXAflB 
NOTE  Reply  Box  SC  c/%  iMkm  W%' 
dttc  Builiir.  */•-?•  •Myg 


ORADUATS    cnriL. 

wants 


BERKELEY 
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I  66059  1626  Channing  Way;  owner, 
Cook;  contractor,  Aarvaks;  1  motor. 

!     66060    1606  Julia;  owner,  John  Sler; 

;  contractor,    Payne-Buriie;    6    outieta 

I  66061  1197  San  Pablo ;  owner.  Shadi 
contractor.  Manning  ft  Whltaker;  4 
switches;  10  fixtures;  8  plugs;  new 
service;   8  circtilts;   2   motora 

66$62  1700  7th  St;  owner  and  con- 
tractor,  Conrod   Dippel;   range. 

66063  1008  University  Ave;  owner, 

;    contractor,    Oscar   Heede;    1 

motor. 

66064  3032  Sacramento;  owner,  A 
F  Richardsou :  contractor,  Johnston 
Elec;  20  ouUets;  19  switches;  17  pi; 
9   circuits. 

66063  3032  Sncramento;  owner,  A 
F  Richardson;  contractor.  Johnstcm 
Elec;  20  flxturea 

66066  2946  Shasta  Rd;  owner.  Bud 
Poole;  oootzactor,  Johnston  Elec;  16 
flxturea. 


6/10/46 

CONTRACT  AWARDED 

OAKLAND,  Alameda  Co.,  C^ttf.— 
Phoenix  Iron  Works.  3nd  and  C»stit>» 
Oakland,  at  $3196,  awarded  contract 
by  the  Bast  Bay  Municipal  UUlity 
District,  Room  406.  612  16th  St.  Oak- 
land, under  Spec.  1732  for  furnishing 
(1)  13  18-ia.  standard  90-deg.  bell 
and  spigot  cast  iron  elbows,  and  (3) 
34  special  cast  iron  bell  and  spigot 
nipples.   19-in.  long. 

5/10/46  4  2 

CONTRACT  AWARDED 

OAKLAND,   Alameda   Co.,    Calif.— 

James  Jones  Co.,  Los  Angeles,  at 
i$lg.421JS0.  awarded  contract  by  the 
I  Bast  Bay  Municipal  UUllty  District. 

Room  312,  512  16th  St,  Oakland,  tm- 

der  Spec  1730  for  curb  and  corpora - 
:  tion  stopa 


MACHINERY  AND 
EQUH»MENT 


5/10/46  '43 

BIOS  WANTED— TO  CLOSE 

MAY  2*  11   A.  M. 

BRIDGE  CRANES 

HUNTERS     POINT,     CaUf.      Naval 

Shipyard, 
ragfat    aati-frtctloa    bearing    electric 


BIOS:   U.  t.  DIatrIM 

,  «ce.  ma. 

'■  Serial  tat  May  11^  1  P.  11. 
:     T.  B  OoMuurily,  Inc.  Sheidoa 
'San  Franelsoa 

Ben   C   GarwldK.  Ine^   lU  Mkitel 
:St,  Ban  Viraaotooa 
I     Case  OcMMtmctiM  Co..  P.  a   BsK 
16.  San  Pv^m 

!     Calif  orida  Shipbtiikling  OorpL.  P.  a 
Box  9ML  WHmlBgtoa. 

Kaiser  Ooostructora.  Ib&.  Taaeoa- 
ver  Yard.  Taneonver.  Waik. 

PAdfic  Bridge  Oo.  at  KMmy  BL, 
Baa  rrandaca 

Standard  Dredging  Go.  800  Centml 
Bldg..  Los  Angelaa 

Guy  F.  Atklnsoi  Co.,  22280  &  BaBta 
Fe  Ave  P   O.  Box  259,  Long  E 

Franks  ]>redgtng  Co..  Pier  1^ 
minal  Island. 

Peter  Klewit  Sons  Co.,  34f.  Kieways 
Ave,  Arcadia. 

Columbia  Construction  Co.,  1443  8t 
Louis  Ave,.  Long  Beach. 

Vinnell  Co.,   1145  Westminster,  Al- 
hambra. 

Winston  Broa,  411  W.  6th  St,  Los 
Angelea 

Pttget    Sound    Bridge    ft    Dredging 
Co.,  2830  lith  Ava  8W.,  Seattle. 


■I 


pipe.  adDwarft;  aai ,  , 

aaterUW.    SALS  PRICS8. 
ttodka  mt  *\ar4  t»  tH" 

Wire,  write,  ac  "ilMas 

•2;^i^£^  wRBociNG  oa 

89Bv  nura  oi. 


Appr.   100  toas  of  IH-teek 

REINFORCING  8TBEL  freaTovvT 
emment  Surphis  Stock  avaBaMe  at 
I  our  yard.  Phone  San  Jeae  ataM  Ca_ 
Inc.  .COLUMBIA  4184.  ^^  ^ 
»/6-T-8>»-l»-ia/4g 

,  J!^.J^*^  ^^^^^'^^*^*'  I>XL  DRAG- 
LINB  BUCKBT,  practlcaUy  a«w  1^ 
T.  Yenioa.  OArfleld  8007.  * 

■  (May  8-«-7-t^ 


I 


FOR  RENT 


,^^^- HANDUNO 


-?**•****• 
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PLANS  and 
Speculations 


Bakwsfield:  Hie  propoud  for  an 
acrrienltural  eolleffe  for  San  Joa- 
quin Valley  will  be  discnssed  to- 
nifht  by  members  of  Kern  County 
Chamber  of  Commerce  in  a  meet- 
ing here.  J.  &.  O'Neill  of  Fresno, 
is  progress  committee  chairman  of 
the  project. 

oOo 
San  Mateo:  A  new  two  million 
dollar  post  oflSce  building  is  under 
consideration  by  the  Poet  Office 
Department,  according  to  word  of 
Peetmaster  fidwax^  J.  Carrigan. 
The  present  strueture,  only  ten 
years  old,  has  been  oatijown  by 
the  increase  in  population  and  bus- 
iness in  the  area  serred. 

oOo 
WasUngtaii;  After  weeks  of  de- 
bate and  stalling,  the  House  re- 
versed its  ponition  and  approved 
the  housing  bill  with  a  400  million 
subsidy  included.  President  Tru- 
man had  described  the  subsidy  ef- 
fect as  'the  heart  of  the  Bill".  The 
vote  cleared  the  way  for  final  Con- 
gressional action  on  the  legislation. 

oOo 
Bed  wood  City:  Councilmen  have 
given  approval  to  a  planning  com- 
mission recommendation  for  the 
appointment  of  a  city  master  plan- 
ner to  prepare  a  master  plan  for 
the  community.  The  San  Mateo 
firm  of  Hahn,  Campbell  &  Asso- 
ciates were  recommended  to  exe- 
cute the  job  with  final  approval  of 
the  contract  being  made  at  the 
next  meeting. 

oOo 
Redwood  City:  The  city  council 
here  has  introduced  an  ordinance 
forbidding  the  construction  of  pre- 
fabricated or  Quonset  buildings  in 
any  zones  except  industrial.  The 
council  approved  the  measure  al- 
though publication  of  it  was  de- 
layed until  city  attorneys  have 
more  time  to  study  the  legality  of 
the  law, 

# 

JOHN  G.  STEWART  BURIED 
HERE  SATURDAY 

Funeral  services  were  held  Sat- 
urday for  John  G  Stewart,  62, 
executive  vice  president  of  C.  C. 
Moore  &  Co.,  engineers.  He  died 
last  Wednesday  in  a  local  hospital 
after  undergoing  an  operation  for 
appendicitis. 

He  had  served  as  vice  president 
of  the  Moore  firm  for  the  last  nine 
years.  His  home  was  at  691  La- 
guna  Honda  boulevard. 
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DAILY  IN  THE  WEST 


^xmiise  Vets  Mwe 
Surplus  Maduneiy 

Veterans  of  World  War  11  are 
to  ^  first  crack  at  construction, 
mining  and  excavating  machinery, 
agricultural  machinery  and  auto- 
motive vehicles  disposed  ci  by  War 
Assets  Administration  as  surplus 
property. 

WAA  has  announced  it  is  go- 
ing forward  to  carry  out  provi- 
sions of  amendment  to  the  Surplus 
Property  Act  which  provides  for 
settmg  aside  for  sale  to  veterans 
exclusively,  either  for  business  or 
personal  use,  selected  surplus  prop- 
erty items  in  heaviest  demand  and 
in  short  supply. 

Items  set  aside  by  WAA  for  sale 
to  veterans  exclusively  include  the 
following: 

Automotive  Vehicles:  New  and 
used  passenger  cars,  jeeps,  trucks 
of  all  types  of  2V4  tons  or  less, 
motorcycles,  scooters  and  trailers. 

Tractors:  Seven  listed  models  of 
Caterpillar  and  International 
makes,  or  tractors  which  are  the 
equivalent  of  them. 

Construction,  Mining  and  Exca- 
vating Machinery:  Tractor  -  type 
scrapers,  air  compressors,  batching 
plants,  crushing  and  screening 
plants,  ditching  machines,  cranes, 
shovels  and  draglines. 

Agricultural  Machinery:  Land 
levelers  and  plows. 

# ., 

UC  EXTENSION  CLASSES 
OPEN  IN  SF  CENTER 


NHA  to  Control  An 
Prefab  Mamtftetare 


Among  the  new  classes  to  open 
in  the  San  Francisco  center  of  Uni- 
versity of  California  Extension, 
540  Powell  street,  are  a  refresher 
course  in  Mathematics,  tonight  at 
7  p.  m.;  Contemporary  Accounting, 
Tuesday,  7  p.  m.;  and  Electrical 
Circuit  Analysis,  Wednesday,  7:30 
p.  m. 

The  latter  class  is  scheduled  for 
weekly  meetings,  and  the  others 
will   meet  twice  weekly. 

All  first  meetings  are  open  with- 
out charge  to  the  public. 


In  another  step  to  give  the  Na- 
tional Housing  Agency  a  more 
complete  control  over  the  Veter- 
ans Housing  Program,  CPA  last 
week  announced  it  was  truisfer- 
ring  to  NHA  all  autiiority  with 
regard  to  manufacture  of  prefab- 
ricated houses. 

The  action  was  taken  by  amend- 
ment of  Directive  8,  Priorities  Reg- 
ulation 33. 

Third-quarter  applications  from 
prefabricators  for  priorities  as- 
sistance to  obtain  certain  scarce 
building  materials  will  be  proces- 
sed by  NHA.  The  applications,  on 
form  CPA-4416  printed  for  the 
third  quarter,  may  be  obtained 
from  NHA  and  must  be  filed  with 
that  agency  by  May  24. 

In  the  interim,  CPA  will  con- 
tinue to  act  on  applications  from 
prefabricators  for  priorities  aid 
for  the  second  quarter  .ending  June 
80. 

# 

New  Sweet's  FOes 
For  Subscribers 


The  1946  issue  of  Sweet's  Files, 
engineering  edition,  have  been  re- 
ceived ahd  are  on  file  in  our  of- 
fice for  the  use  of  subscribers  of 
Daily  Pacific  Builder. 

The  file  is  published  by  the  F. 
W.  Dodge  Corp.,  and  is  broken 
down  into  seven  comprehensive 
headmgs:  Construction  equipment, 
mechanical  equipment,  materials, 
structural  equipment,  plant  utili- 
ties, service  equipment,  and  con- 
tractors and  special  services. 


SUMMERBFll  ROOF  STRUCTURES 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  excha 

EHferprise  10930  TWinoaks  36; 
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BURKE  FORM  CLAMPS 


Stl^^JkA*       -.  TIMBER   Rir^GS  CURING   COMPOUNQ^ 

EXPAVSION  JOINT     COLUMIN  CLAMPS  SCREED  EUPPORT^ 

THRCAOED   RODS  REINFORCED    PAPER  ' 

All  Typet  of  Conoreie  Constraction  Specialties 

W.  J.  BURKE  A  CO.,  bK. 

T8»  Bryant  Street      .      San  Fryidsco     -      Mtttite  <^AHI(felli  8768 
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_    FLUORESCENT 

^  M  mtxtf  f»M*  i^UuUftii « teitmtlfu  UffytHf  U^mtf 

WALNUT  890D 


FLUORESCENT  PRODUCTS  CO. 

102d   fiOLOEfc    fiATE    «VE..   SSN    FRANCISCO 


QwiCK,  PtKMANENT, 
LCVf-CGfT  CON'STRUCTION 
"QUOKSfT  40":  4<J  feet  wide; 
any  length  dessreJ,  in  20.foot 
extensions.  Roiler  coors  and  four 
windowi  in  standard  end-panel. 
"QUONSST  2<":  24  fe«t  wide; 
lerftth  as  (le'-ik'ed,  in  extensions 
of  12  feet.  R-^ir-r  doors,  solid 
Panels  availaSIe  for  front;  walk 
door  anJ  windv.v  avLiilrble  in 
end-panel. 

"QCO^SiT    «0":   20    feet   wide; 

arv  length  dc-ired,  in  12-foot 
extensions.  Walk  door  and  two 
winc'ows  in  staiicfard  end-panel. 


CPA  daHfies  PreM> 
Baflding  tJader  Orde 


ConditionB  under  which  erection 
of  a  portable  •r  prefabricated 
rtroettire  is  eoaiidtered  to  be  con- 
stntetion  and  is  restricted  by  the 
construction  limitation  order  were 
stated  last  wedt  by  the  Civilian 
Production  Administration  in  In- 
terpretation 3  to  Veterans'  Hous- 
ing Program  Ofder  1. 

If  restricted,  the  project  can- 
not be  begun  without  a  CPA  per- 
mit unless  it  is  a  "small  Job"  of 
the  type  exempted  from  the  order 
The  small  jobs,  which  were  ex- 
empted from  the  order  when  it  was 
issued  March  26,  are  those  for 
which  the  total  estimated  cost  is 
not  more  than  $400  for  a  house 
or  farmhouse,  |1,000  for  a  hotel, 
apartment,  commercial  or  service 
or  farm  building,  hospital,  church. 
andS15,000  for  a  factory. 

'The  erection  of  a  portable  or 
prefabricated  building  or  other 
structure  is  construction  and  is  re- 
jstricted  by  Veterans'  Housing  Pro- 
gram Order  1,  if  the  structure  is 
connected  to  the  ground  by  plumb- 
ing, wiring  or  other  utility  con- 
nection, or  if  the  structure  is 
placed  on  the  in^und  on  a  spot 
where  it  is  intended  to  remain  for 
an  undetermined  time,"  CPA  said. 
"Erection  of  a  portable  or  pre- 
fabricated structure  is  not  con- 
struction and  is  not  covered  by 
VHP-1  only  if  the  structure  is 
placed  on  a  temporary  ^ite  for  the 
purpose  of  moving  it  from  time  to 
time  without  any  foundation  or 
other  connection  with  the  jrround  " 
CPA  added.  ^  ' 

"For  example,  the  erection  of 
a  shelter  to  be  moved  around  fre- 
quently for  use  on  different  parts 
of  a  farm  from  time  to  time  is  not 
construction,  while  the  erection  of 
a  prefabricated  or  portable  struc- 
ture for  use  as  a  garage  on  a  house 
lot  is  construction,  and  is  restrict- 
ed by  VHP-1." 

In  the  cases  of  those  portable 
or  prefabricated  structures  whose 
erection  is  restricted  by  VHP-1 
the  following  items  must  be  includ- 
ed m  computing  the  cost  of  the 
job  to  see  if  it  comes  within  the 
small-job  exemptions  of  the  order: 
cost  of  the  building  (unless  it  has 
been  used  previously),  cost  of  new 
materials,  new  fixtures  and  new 
mechanical  equipment  installed, 
cost  of  paid  labor  and  contractor's 
fees. 


PRICE  1 5  CENTS  PER  COPY 
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WINTZ  A  HBNNING 

Toa  shmdd  permit  a  "stake 
mottkey"  to  bat  an  occasional  foul 
baU.  Just  put  it  down  ^t  the 
spirit  was  weak  and  I  got  tangled 
up  in  John  L.  Lewis'  eyebrows. 

iji    il    ^ 
(At  the  time,   Marguerite  told 
me  that  I  might  ha^e  Uie  piekle 
m  the  middle  but  the  mustard  was 
on  the  wrong  side!) 

Even  a  **8iief  of* Party"  may 
make  a  fumble — the  question  is, 
does  he  recover  the  ball  before  the 
whistle  blows? 

il    ^    iz 
May   I    recotmt   an   experioice 
whkh  almost  sent  me  bade  home 
to  become  a  share-cropper? 
^   ii    ^ 
I  was  on  party  running  lines  for 
the  'first    drainagre    canal    in    the 
Everglades  of  Florida. 
^   ^    ii 

We  ran  "CL"  to  a  point  where 
a  curve  was  to  take  p».ce.  "PI" 
was  established  on  a  small  island 
two  or  three  acres  in  area.  The 
island  had  been  created  by  decom- 
posed vegetation  of  the  ages. 
^    ^    ^ 

Then  all  hell  broke  loose!  Even 
the  cooks'  biscuits  woiildn't  rise 
and  the  Chief  was  staying  up  until 
midnight  to  see  what  had  happened 
to  Polaris. 

i^    -k    iz 

WitH  3,000  sq.  miles  of  territory 
in  front  of  us  w«  established  **PI'' 
en  a  f  oating  island  —  an  island 
anchored  by  roots  of  mangrove  and 
other  trees!  The  morning  breeze 
and  the  afternoon  trade  -  winds 
would  cause  the  island  to  move 
and  rotate  anything  from  a  few 
seconds  to  two  or  three  degrees. 

i^  ii  ^ 

Do  yoa  wonder  that  the 
cook  started  reading  his 
Bible  and  talking  about  go- 
ing back  to  the  hills  of  Geor- 
gU? 


Ranoial  ot  Untatmi  Oder  Advwated 
By  U.  1  Chiiikber  of  Geninerce 
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Smut.  fum.  TSs  Daily  PAOnc 
•«Mea^  WA8HINGT01I  lUKKAU 

The  Chamlwr  if  >QMUBcrce  of  tii«  Uttitod  States  tkinks  tkt 
iMoalltf  pf<sgr*m  eotdfl  proMi^  faster  if  some  gOTcmMeat  restrie. 
tiMM»   inctaitar  the   fdMlMiliM:    HiytfttiMi   MUer    wldek    toeana 

elfeetive  Mkrch  26,  #ere  removed. 


mHntiy 


"ease  Liiidb«' 
Senrici 


STRiUi-STIEl  "QUONSttS 


fti 


FULLER 

SHOWER 

DOORS 


6»t  th«  facu  tAJayl 


PACIFIC  COAST 
AGGREGATES 

VNdnhm  3«!0 
2«2;  ■  I6th  St.,  Sm  Francuco 


•   ManuIacUned  bv  Great  uKfs  Steel  Lo'< 


iRiJum  PBinTS 
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iRUJin  pqinr  compnnM 

4ih  •.  Addiscn  Sts  •  Beikeley  1,  Col' 
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Architectiiral  Drafting 

Measured  Drawings  for 
alterations  •  plans  •  elevations 

*       working  drawings       • 
Technical  Drafting  Service 

320  Market  St.      San  Francisco  11 
DOuflla*  1174 
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FOR  RENT 

Combination  H-yd.  HOE,  DRAG* 
LINE.  CLAMSHELL  aiMf  SHOV- 
EL. dioMi  po%v«red. 

CARIUCOGAUTIER 

Phone  JU.  I  Mil 
360  Ocean  Ava.         San  Pranetoee 


WE 
IMMEDIATE  llELI VERY 

7—3.000  Watt  "ONAN"  sin^td  ^ie  AC 
Gosoline  Driven  Light  Ploiits  —  Cdnopy 
Housed  —  Mounted  on  sicids. 

Several  Thousand  Square  Feet  Vs"  Four 
Feet  by  Four  Feet  Tehipered  Pressboard. 

4.600— 2-lb.  Cons  Fuller  iRooling  Cement. 
Government  Spec.  SS<^.1S3-1.  Sixteen 
Cans  to  Carton^ 

Cat 

THE  BROOKMAN 
COMPANY 

DOuglas4657 


Increases  in  the  diaxjges  lumber 
distribution  yards  may  make  for 
a  number  of  milling  services  were 
announced  by  CPA  todSy.  and  be- 
came effective  May  11. 

The  increases  rang*^  from  S6 
cents  to  $1.76  per  1,000  board  feet, 
depending  upon  the  service  per- 
formed. 

The  services  for  which  charges 
are  increased  are: 

1 — For  working  luml^r  to  non- 
standard sises  and  shaples  required 
for  special  purposes  by  the  buyer. 

2— For  working  lumlber  in  the 
larger  sizes,  such  as  over  two 
inches  in  thickness,  \t  inches  in 
width  and  longer  than  22  feet, 
which  are  normally  riot  carried 
by  retail  yards  in  the  full  range 
of  sizes. 

i  3 — For  working  lumber  into  "up- 
per bracket"  items  made  by  yards 
selling  at  the  $5  and  lio  per  cent 
markup,  except  flooring,  siding  and 
partition. 

While  the  higher  charges  will 
result  in  increases  in  c^st  of  lum- 
ber upon  which  the  foregoing  serv- 
ices are  performed,  th^  cost  still 
will  not  be  as  great  as  if  the  buy- 
er bought  the  lumber  aiid  had  the 
services  upon  it  perfoniied  on  the 
building  site,  OPA  said. 

# 1^ 

TWO  CEDA  SPEAkERS 

R.  M.  Gillis,  constmdtion  engi- 
neer from  the  State  Division  of 
Highways,  and  Al  Gs^rlinghouse 
will  share  speakers  hondrs  tonight 
at  the  regular  monthly  Meeting  of 
the  Construction  E<iuiplment  Dis- 
tributors Association  mating. 


At  Uie  Chamber's  annual  meet- 
ing  in  Atlaatic  City  the  following 
deoaration  of  policy  was  iqH>roTed: 

'The  overriding  objecth^  of  com- 
munity ooDeem  throaghoat  the 
count^  with  housing  is  to  get 
lousee  built  both  for  sale  and  for 
rent — toot  otoly  for  veterans  but  for 
rent  —  not  only  for  veterans  but 
for  other  families  whose  needs 
are  urgent.  To  meet  this  ob- 
jective the  construction  industry 
must  be  free  of  all  unnecessary' 
restrictive  government  regulation. 

EUminate  Red  Tape 
'There  ahoaM  be  no  legisla- 
tion at  this  tisie  whkh  will  add 
new  desiands  for  houring  of 
questionable  eeonosdc  sosMMaa 
to  the  already  large  onaatisfled 
backlog.  Govenuaent  aubaidica, 
guaranty  of  narketa  and  sim- 
ilar artificial  and  costly  devieea 
should  be  abandoned.  It  ia  Im- 
possible to  administer  such  meas< 
ures  equitably  in  a  complex  earn- 
petitive  market. 

"Price  adjustments  on  building 
materials  should  be  made  at  once 
and  oUier  encouragement  given  for 
the  release  of  the  country's  pro- 
ductive capacity  which  is  ample  to 
take  care  of  the  housing  demand, 
needed  industrial,  commercial  ana 
farm  building,  and  modernisation 
and  repairs. 

"The  general  restriction  order  on 
building  construction  and  repairs 
is  ill  advised  in  a  peacetime  econ- 
omy. It  is  already  causing  onem- 
plojrment  and  otner  unneoeasarr 
distress.  It  is  interfering  wita 
forward  planning  on  which  ftiture 
construcnon  work  and  employment 
in  industry  and  trade  depend. 

"Unless  discontinued  at  ones  it 
can  create  widespread  and  serious 
disturbances  throughout  the  whole 
economy/' 
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FLOORS  •  ROOF  SLAftS 

STUCCO  •  COLUMNS 

ARCHSS«BIAMS 

FAVEMENT 

SOULE 

STEEL  COMPANY 


75  0    AR.V.^     S: 
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All  9i«»  used  is  a  Full  7/32  inch  thick.  Doors  are 
tquipped  with  a  special  roller  cstch  that  roils  the  door 
shut.  Hssvy  concealed  cast  comer  braces  sive  Fuller 
showtr  doois  extra  strength  and  rigidity. 

Eisfct  sand-blasted  designs  and  three  scrolls  available— 
OM  for  every  style  bathroom.  Ask  lor  (older  showing  all 
details. 

UJPFULLCR  e.  CO* 

39i  Misuon  Skeet     •     Sm  Fnncisco     •     EXbcook  7191 
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Judson  Pwific- Murphy  Corp. 

STRUCTURAL  AND  REINfORCIN^  STEEL 
FABRICATORS  AND  ERECTORS 

I  ANNOUNCES  THi 

NEW    LOCATION 

The  RdnfUcing  Steel  Dmsioii 

noaf  oBd  OilcM 

AT 
4300  EASTSHOtsI  HIMWAT.  ENERTVILLE.  CALIF. 

HEAD  OFFICIs  1200  ITffh  ST.,  SAN  FRAHaSCO 

I   Afilrt«»i3i2 
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Underground  and  Exposed  Steam, 
Hotwater  &  Refrigerant 
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DAILY    PACIFIC    BUILDER 


ADinilfCE  CONSTHPCTIOM  REPORTS 


MONDAY,  MAY  1 3.  1946 


DAILY 
PACIFIC   BUILDER 

(BstabllBbed   ia  1880) 

Published    every   morning,    exeeot 

Saturday.,   Sunday.,  and    Leg«l 

Holiday. 

SubccHptlon   Rate.: 
$30.00  pT  yuaLT 
9  3.00  per  month 
9    •IS  per  copy 
(Payable  In  Advance) 

AdverUelng  Rate,  on  Requeet 

Publl.hed  by 

Stark- Ratb   PHnting  ^^^ 

■  I   ^*  Publl.hlng  Co.  ^^ 

under  a  Management   Agreement 

with 

F.  W.  Dodge  Corporatloe 

*»  Tenth  St.,  San  FranolMO  3 

Telephone  MArket  7110 

G.  E.  MoGavraji,  Managing  Editor 
J.  E.  Odger.,  Adverti.Ing  Manager 

(Bntered  aa  Second  Clasa  Matter 
July  25,  1907.  at  the  post  office  In 
San  Francisco,  Cailf.,  under  the 
Act  of  liarch  8,  188T.) 


^^^^^^   processing  plant,  9800.-  i  Owner— RepubUc     Supply     Co      3100 


000,  Plesjsanton;  Pacific  Coast  Ag 
gregates.  Inc.  85  2nd  St,  San  Fran 
Cisco. 
CONCRETE   Ingredients   mfg   plant 
9250,000,  Tulare ;  Pacific  Coast  Ag-  ;  5/i3/4« 
gregates.  Inc.  85  2nd  St,  San  Fran-  1  FIRE   LOfifi 

Cisco.  '  '.vroo 


Chester  Ave.,  Bakersfield.  |ii       ur^CDrrato 

Architect— Donald  B.  Parkinson,  410  |       "vOTIIAlO 

No,  lABrae  Ave.,  JL  A. 


15/13/46  21 

3;  PROJECT  AUTHORIZED 

I  DISPENSARY  ADDN.        Cost  920,000 


ADDN   f nr   Ar^*^^'     **,  .,^ «««    '     ^f>^^^^.    San    Bcnito    Co.,    Calif.   OAKLAND,  Alameda  Co.,  Co.,  Calif. 

£nr^!^L,^^^J^i  offices.    975,000;  l_Fire  recenUy  razed  the  K.  W   \^.       U.   S.  Army  Base. 
lt?JSSt^'28?h"'inH  T^^fP'S!     °';««y  C«-  lettuce-packing  ahed  ^-LSf  i  Construction"^  of  addition   to   dispen- 
m^^  ^^'  ^*^™"  '  ™"®  "^^  °^  Hollister  with  damage  i     s*ry  buiidlng. 

aARArir  =«^4^^  -   .»  .     .,««««    .estimated    at    more    than    950,000.      ,  Owner— U.   S.   District  Engineer  Of- 

I^?S,r^    T    w^lrff^'  '"'??2i  "*=«•  7*  N«^  Montgomery  St,  S.  F. 

*Ung8burg;  L.  w  Christiansen,  148»  1 5/i3/4e  •    •    ai 

Aii^  ^\  Kingsburg.  isiDS    WANTED-  '  — 

.AX.TKR  and  remodel  retail  store,  97,-    jO  CLOSE  JUNES    10  ▲    m 

900;    Montgomery    Ward    &   Co.    K   gaiSge    ETC  ' 

and   9th    Sts,   Sacramento.  HUNGRY  HORSE  PRnTwr"r    iLr»»» 

ALTER  restaurant  9I6.OOO.  San  Fran-    ""SlgSt  mil"   Sf  o^'S^L  Fail^ 


Restaurant,    315 


Cisco ;     Lambros 

Bush    St 
AUTOMOTIVE    repair    bldg,    970,000, 

Salinas ;  Wm  Jef fery. 
CHURCH,    940,000,    Vallejo;    Vallejo 

Nazarenne  Church. 
MEDICAL  offices,  940,000,  Berkeley; 

Or  Wm  E  and  E  L  Marsh. 
MEDICAL  offices,  925,000,  Lafayette ; 

Dr  Clifford  L  Feilei. 


12-13— INDUSTRIAL 
BUILDINGS 
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5/13/4« 

PERMITS  GRANTED 

LOS  ANGELES,  Calif.— The  ClvU- 
ian  ProducUon  Administration,  Louis 
M.  Dreves,   director,   117   W.    9th   St., 


CPA  PERMITS  GRANTED 


Construction  of  garage  and  fire  sta- 
tion, IncL  500  c.y.  excav.,  200  c.y. 
compacted  backfill,  100  cy.  concrete 
in  foundations,  130  cy.  concrete  m 
floors,  furnish  and  place  14,000  lbs. 

reinf.  laars  and  fabric  at  Hungry  ^  Angeles,  has  granted  permits 
!  Horse  Govt.  Camp;  Spec  1337  1*°*"  ^®  construction  of  commercial 
j  Owner— U.  S.  Bureau  of  Reclama-  I  *"**  industrial  buildings  in  the  f ol- 
j     tion,    Kalispell,   Mont  |  lowing  Los  Angeles  area   for  appli- 

REMonTTT    aif^r-^    r7»;7fi   TPt-^o^^ •  ^„    !     Specifications  obtamable  from   the   ^5^^  *«  noted: 
^fiS   ^f^^no^^lOlS    S?ltoi    at:^***'^^  °"^^«'  "°  *^*^*^K«  ^  prospec- I  ^.^jj**"-"    Corp..    10    W.    Magnolia 
FrewioT  •        ^    Fulton    St   uve    bidders;     to    others,    9^75    per,  ?l^_^.!_?"rbank;   for  construction   of 

LAUNDRY,     $7500,     Fresno;     Morris 

Cleland,  545  Simpson   St,  Fresno. 
TRUCK  service  sta,  920,000,  Areata;  15/13/46 

P  C    Sacchl,   Areata.  IBIDS    IN 

SCHOOL.  920,000,  Visalia;   St  Mary's  I  garagE-DISPLAY  ROOM 


^  1 22.26— -RESIDENTIAL 
I     BUILDINGS 


26 


5/18/46 

AWARD     RECOMMENDED 

UTILITIES  j 

INYOKERN,   Kem  Co.,   Calif.  I 

Construction   of   outside   utilities   for  \  5/13/46 
research    laboratory    including    as-  !  PLANNED 
phaltic   paving,   steam   dlstrlbuUon  1  RESIDENCE  Cost  110  000  each 

system,  propane  generating  plant  I  LOS  ANGELES.  Calif  180.aa*^S 
water  main  sand  house  connections.  :  at  108th  St,  and  Western  AvT 
sewage  and  waste  lines,  railroad  j  extending  from  108th  St  to  im* 
trackage,  facing,  gates  and  gate ;  perial  Blvd.,  and  from  '  Westlm 
houses,  overhead  and  underground  I     Ave.,   past  Arlington  Ave  ™ 

power     and    telephone     lines,    fire '  Construct      approx.      850     'one-«forv 
alarm  service  and  interior  Ughtlng;  ;     frame  and  stucco  residencea 
Spec   17643.  I  Owner*    Builder— Community    Build- 

Owner-Officer    in    charge    of    con-,      ing  co.,   6307  Wilshlre  Blvd.    lT i 
structlon.     Naval    Ordnance     Test  \  Plans  by  owner  ^  ***^*^*  ^  ^ 

Station,    Inyokem.  ;  ^ 

Low    Bidder    —   Haddock-EUigineers  5/13/46 


Ltd.,  129  W.  2nd  St,  L,  A.,  9278,783 
Johnson.  Drake  &  Piper,  at  9333,338 
submitted  only  other  bid. 


copy,  not  returnable. 


a    reinforced     concrete     public     cold 
storage  plant;  9400,000.  The  plant  to 
be  located  at  10  W.  Magnolia  will  re- 
•     2  i  quire  six  months  for  construction. 

Mitchell   Manufacturing    Co.,    Tru- 

r-nthnHr.   r'hMr^h     TTotK^,.  f^^^  rv    ■ ^'    -~v-»»  Ad    Division,    101&   N.   Madison   Ave., 

S?onv    ?16  N  rh^oh%t^o?o"'S^^^^S'  Monterey  Ca,  Cal.    Sole-    Los  Angeles;  a  factory  91874J42. 
Mahon>.  536  N  Church  St  Visalia.  ,     dad  and  Gabilan  Streets.  International  Furniture  Co.,  BuUd- 

ing  Corp.  of  Calif.,  Chicago,  111.,  a  fur- 


P^e.^.SS.i;S;;,T'T  "Mi^^"I^^~^-'•!'^^^^ 


—     -^"'""'iointuon,     tii.     tf\  I     «»o  i<ii  juonie  way,  iiresno.  1     nooxi^»  for  Maah  a,,fnr^^Mi^^ 


?«.A'-«..  \"    an„o.ii-c<;.-^e™,:    -^:yu^;-~B£^-^/c7: m^^  '{iTS^i^ifl^^^.^^.  Buu>.r,  7  Win 


lowing  list  of  permiU  granted  May 
8  for  construction  of  commercial 
and  Industrial  buildings  in  the  San 
Francisco  area 


Monterey  St,  Qilroy 
ALTER  retail  store,  93700;  Oakland;  ' 

„        , .     iST«^cir.""'  '"'■  '^  "^^  "'^  !-^""p«"0W  aTiJvaTo?  o-^-.r 

i^^^^^^^     ^°^     ^^S     supplies,  !  SERVICE  store  water  systems,   99,-  !  ' 

^  w  i  w         ^"»°cisco;    O   R  and  I     750.    Lafayette;    C  W    Laufenberg,  1 5/13/46 

t:.tt«t!^  a .S.^°®*"    ^2*''  Harrison  St    ■     2404  Spauldlng  Ave,  Berkeley.  'PREPARING  WORKING 

^^^^°»^   ^^  '*^«   «^"*P'   ^^•-  'remodel  and*  repair  knitting  fac-  |  bRAWINGS     ^°"*^'N*^ 
000.   Modesto;   W  E  Snowden,   Box  '     tory,  91500,  Alameda;   Marie  Tosti,  'COMMERCIAL  BUILDING 

A^^Jti^"^^"  ^^  '^^I^^-t^^  ^        jELK  GROVE,  Sacramento  Co.,  Calif. 
ADDN  to  'phone  co  bldg,  94,000,  Con-    One-story     building     with     masonry 
cord;  F  D  Alexander.  1727  Frank-  ;     walls  and  wood  roof 


'  $105,000. 

W.    I.    Hollingsworth    Co..  6th    and 

Hill  Sts,.  Los  Angeles;  for  enlarging 

ham  St,  Salineis.  |  the    elevator    penthouse    to    receive 

Bids  are  in  and  being  held  unop-  '  new  elevator  machinery  in  a  twelve- 

!  story  building;  918,000.  Equipment 
I  ready  for  installation  costs  9100,000. 
I  Century  Floor  Coverings,  Inc,  921 
8  j  E.  Pico  St,  Los  Angeles,  for  one- 
1  story  office  and  factory  at  1337  S. 
Grand  St,  9105,000. 


905,  Hosmer  Ave,  Modesto. 

BL£>G  for  cabinet  shop  and  millwork 
92,000,  Hanford  Fred  and  Abel 
Meirellee,  322  E  9th  St,  Hanford 

INSTALL  heaters,  97310.  Oakland- 
Montgomery  Ward  &  Co.  2825  E 
14th  St  Oakland. 

ADDN  to  cleaning  plant,  925.000, 
Berkeley;  H  E  Mathis,  2109  Vir- 
ginia Ave,  Berkeley. 

LAUNDRY   bldg,    125,000;    San   Jose; 


lin  St  Oakland. 


Owner — Sperry    Motor    Co.,    General 


O.  E.  Clark  &  Son,  Paper  Box  Fac- 
tory. 417  Wall  St,  Los  Angeles;  for 
paper  box  factory  at  Leonis  Ava, 
at  Seville  St,  Vernon,  Calif;  9140,000. 

Rheem  Manufacturing  Co.,  114  W. 


r/13/46  la 

PI.ANNED 

LOCKER     PLANT 

REDDING.  Shasta  Co.,  Calif.  East 
and    Placer    Sta 

Construction  of  locker  plan. 

Owner— Wayne  Ross,  967  South,  Red- 
ding. 


Cost    9750.000 


PRELIMINARY   PLANS 
COMPLETED 

HOTEy-, 

BOISE,  Idaha 

Construction  of  hotel  buiidlng. 

Owner-^.  W.  Thurston,  president 
Western  Hotels  Inc.  and  VirgU 
McGee.  manager  of  Boise  Hotel. 
Boise,    Idaho. 

Architects— Victor  N.  Jones  &  As- 
sociates.   Republic    Bldg..    Seattle, 


2  4 


6/13/46 

COMPLETING  WORKING 

DRAWINGS 

RESIDENCE    Estimated  Cost  915000 

SAUSALITO,   Marin    County.    Calif 

Monte  Mar  Tract 
ConstrucUon   of  l^-story   residence- 

two  hatha 
Owner— Capt  Hurt,  c/o  avchlteot 
Architect  —  Conrad    F.    T.    Kett,    75 

Crescienta  Dr.,  Sausalito. 

The  CPA  has  granted  approval 
and  the  owner  has  selected  a  con- 
tractor. 


2  2 


! 


5/13/46  1  2 

TO  START  WORK 

MILL 

RED  BLUFF,  Tehama  County,  Calif. 
Rawson  Switch,  between  Southern 
Pacific      Railroad      and      Highway  i 
99W,  three  miles  south  of  Red  Bluff  I 


5/13/46  ••     2  4 

SUB-BI08  WANTED 
BUNGALOW  Estimated  Cost  98,000 
SAN  FRANCISCO.  Wetmore  St 
Construfttlon  of  wood  frame  6-room 
bungalow,  tar  and  gravel  roof,  oak 
floors,  tile  bath,  warm  air  heating 
system. 


Construction  of  moulding  milL  /-.«,.« 

Owner— Red  Bluff  Mouldhig  Co.,  1150  ,  "^iif^^T    .  ^®°*   ^^^'   »»'»>o»  BWg., 
Monroe  St,  Red  Bluff.  '  .  °^^  Market  St,  San  Francisco. 

Architect— J,  Lloyd  Conrich,  683  Mar- 
ket St,  San  Francisco. 
1  2  1   -  Priorities  have   been    received   and 
'  the    owner    is    now    asking    for   sub. 
bida 


5/13/40 

TO  START  WORK 

RESTAURANT  Est  Cost  950,000 

SAN  FRANCISCO.  1075  California  St 

Addition  of  restaurant  to  Huntington 
Hotel ;  class  A  construction. 

Owner  and  BiUlder  —  Eugene  Pritx, 
c/o  Balboa  Bldg.,  693  Market  St. 
San  Francisco. 

Architect — J,  Lloyd  Conrich,  693  Mar- 
ket St 

Structural  Steel — Fair  Manufacturing 
Co.,  817  Bryant  St,  San  Franclaoo. 

Concrete — ^Louis  Sartorio,  2627  Lom- 
bard St,  San  Franciaeg 
Woxic  is  expected  to  get  under  way 

shortly. 


5/13/46  •  "24 

WORK  UNDER  WAY 
RESIDENCE        Approx.  Cost  935,000 
DEL  MESA,  Marin  County,  Calif. 
Construction  of  one-story  frame  and 

stone  residence  (eight  rooms). 
Owner— Withheld. 
Architects — Mendelsohn,  Dinwiddle  tt 

Hill.   233   Sansome   St,    San    Fran- 

daoo. 
Contractor— Herbert    A.    Crocker    tt 

Co.,  681  Market  St,  San  Francisco. 


'Isrs^^JcT.  ;r;  '^z:r^i  ^-■s.eTiz.^isr'  '"■•  <i'o'y^^  ^^-^-^•^  -ei- 


Tracv-    James    BCellcIanl     42    W  '  e**°  *  "  ,  ^^••^'^*"^^''*''-  l^""**   *    ^^^^   *°d   galvanixhag   de- 

l(Sh  s't-  Tracv  ^«"*='*°*'    ^    ^  ,  Structural  Engineer-Ernest  D.  Fran- .  partments  to   eliminate  a   bottl^eck 

RE^llR^Ld  Service     elec     equip,!     <^i«.  ^OlO  J  SUSacramento.  |in    the    production   of   water   heaters 

925,000,    San    Francisco;    Columbia'  tfrmJ^     7   '°f*  ^^^'P^'^^.  ^?"**fof; 

Electric  Co    3338  Steiner  St  '  5/13/46  ••     a '  *^"°'"""-     Location     of     project     4361 

Diamond    Laundry,'   31    Qranr"st.  ^  SALES    and 'repair    of    farm    equip.  XONTRACT  AWARDED  »   Firestone    Blvd..    South    Gate,    Call- 

ed m   ha  tx,        ^  '     '^5,000,  Santa  Rosa;  Bishop  Motors  ;  STORE  BUILDING  Est  Cost  945,000       st^darri    on    rr.     nf    n«nf  •    «»^ 

STEAM  BATH  and  massage  parlor,  i     421  B  St  Santa  Rosa.  NOVATO   Marin  ro    r«Hf   tsmitholiia       standard    Oil    Co.,   of    Calif.;    new 

915,000;  San  Carlos;  Nellie  E  Reil- '  SHEET  JOJTAL  works.  914.000,  Sac- '  ^/^tP^*    xf?"  ^^:^?^~   ™--?  --?  ' '^^-«t°^y   »"d   semi-basement   office 


ly,  6350  Fulton  St  San  Francisco. 

ANIMAL  Hospital.  99500,  Contra 
Costa  County;  Maurice  L  Boevers 
Box  88,  Lafayette. 

ALTER  and  repair  hotel  and  stores, 
91622,  Martinez;  Est  of  D  L  Hil- 
son,  R  E  Hilson  and  American 
Trust  Co.  610  Main  St  Martinez. 

STORE  bldg  and  apts.  935,000,  Sacra- 
mento; George  Russell,  7  Capital 
Blvd,  Sacramento. 

NEW  CONSTR,  916.000.  Oakland:  Dr 
H  Auslen,  21  Sellboume,  Pied- 
mont. 

SHOPPING  center,  $450,000;  Straw- 
bery  Point  Marin  County;  Oliver 
M  Rousseau.  Contractors  Asso- 
ciated. 

WATER  softening  plant,  98000;  San- 
ta Cruz;  Walter  C  Starin,  201  K 
Ellis  St.  Stockton. 

REMODEL  and  repair  store  building, 
92915,  San  Francisco;  Kohler  and 
Chase,   Suite   706.   26  O'Farrell   St 

PARTS  and  service  bldg,  97000;  Sa- 
linas; A  N  Burdette.  337  El  Ca- 
mlno  Real.   North  Salinas. 

MEpiCAL     bldg.     S9000,     Lafayette; 


of   Grant  Ave.,   between   First  and 


and    laboratory    building   for    the   El 


',^     ^  Btauon.  ifornia;  9685,000. 

-— -i::::;::^:::^ 1      hnnnYnl     ri?..°9°r^^*:^f^  r^"  ^**,?'     standard  Oil  of  California;  a  new 

n     •■  !•  n        ■•  ^01.1^     (135x200x15),    hollow    tile ,  production       technology       laboratory 

Buildiiig  Secbon      z^^^'^^^z^t^i^^^f^^ti'^^''^'^'' ^^1^220.000.  "^ 
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1.8 — COMMERCIAL  BLDGS. 


Mrs   Freda    Brown.    Route    1,    Box  ,  5/13/46 


stucco  interior  finish.  

1  Owner— Pini    Hardware    Co.,    D.    D.  ! 
—  {      Phillips,  Thompson  and  Hovis  sts.,   5/13/46  "  12 

.;      Novate.  1  CONTRACT    AWARDED 

j  Contractor^C.  S.  PhiUips.  338  Keokuk       VERNON.  L.  A.  Co.,  Calif  .—Bechtel 
I     St,  Petaluma.  Bros.  McCone  Co.,  3780  Wilshire  Blvd., 

;     CPA  approval  awaited.  i  Los     Angeles     at     9750,000     awarded 

contract  for  construction  of  concrete 

i  foundations    and    footings,     etc.,    for 

:  5/13/46  ••  ,  buildings    and    equipment ;    and    the 

PLANNED  fabricated    steel    construction    dlvis- 

SHOWROOM  Est.  Cost  9200.000  ,  ion  of  Bethlehem  Pacific  Coast  Steel 

BERKELEY,  Alameda  County,  Calif.    Corp..     11100    S.    Central    Ave.,     Los 

'     Northeast   corner   of   Dwight   Way !  Angeles    will    erect    the    steel    build- 

and  Fulton  St  !  ings    involved    in    new  steel    making 

,  Construction   of  auto  showroom  and    and    finishing   facilities    in    the   area 

garage.  ;  between  Slauson  Ave.,  and  Randolph 

Owner— J.  E.  French  Co..  Oxford  and   St.,   Vernon,   for  the  Bethlehem   Pa- 

;     Addison  Sts.,  Berkeley.  cific   Coast    Steel    Corp.,    total    esti- 

Architect- Not  selected.  mated   cost   98.000,000. 

I       iBechtel     Bros      McCone     Corp     is 

.  starting  work  immediately  on  its  por- 
2    tion    of   the   contract.  The   CPA   has 
granted   approval    for   the    construe 


5/13/46 

BIDS  WANTED— TO  CLOSE 

MAY    27,    10    A.    M. 

MACHINE   SHOP 

NYSSA,  Ore.  Owyhee  Project. 

Construction  of  machine  shop;  Spec 
Na  1264. 

Owner — Bureau  of  Reclamation,  Re- ^^^_ 

gional    Office,    Fairgroimds,   Biose, '  General  eentraotors  deelring  eub-blds  on  any  job  are  Invited  to  make  known 
sl^Sications  obtainable  from  the  !  "*^  •^-*'««^te  In  thl.  column.    There  le  no  ok.r,«  for  thi.  eervloe. 

above  office. 


SUB  -  BIDS  WANTED 


5/13/46  1  3 

BIDS   WANTED— TO  CLOSE 
JUNE  6,  10:30  A.   M. 
SUBSTATION  CONTROL  HOUSE 
TILLAMOOK,  Ore. 
Construction     or    substation     control 

house;   Inv.  3682. 
Owner  —  Bonneville    Administration, 

1300  NE.   Union,   Portland. 

Specifications   obtainable  from  the 
above  office. 


Conversion    Bldg.  2701   8an    Franoiece    Naval    Shipyard;    NOy    13425;    Speo. 
17«74i;    Bids    open    May   17.    11    A.    M. 
Janee  X  Barnes  C<mstr.  Co.  Ml  Rum  Bldg.,  a  F.  (EXbrook  6906  or  7064) 
Srbcatiraut  &  Summera,  696  Pennsylvania  St,  S.  F.  (ATrnater  2420) 
Barrett  A  Hllp,  918  Harrlaon  St.  San  Francisco   (DOugki^  0700). 


,  RIohmon-Suneet  Sewage  Treatment  Plant,  8.  F.;  Bide  open  June  12,  2:M  PM 
,     Barrett  &  Hllp,  918  Harrison  St,  San  Francisco  (DOuglas  0700). 
I     Srbentraut  A  Sununers,  696  Pennsylvania  St,  S.  F.  (ATwater  2420) 


Synchrotron  Bldg^  U.  0.  Campus    Berkeley;   Bida  open   May  17,  2  P.  M. 
Barrett  A  HUp,  018  Harrison   St.   San   Francisco    (DOuglas  0700). 


'  Bridge,  Overhead  Cross.,  Approaches.  Alameda  Co.;  Bids  open  May  IS,  2  PM 
2  2       ^^*n  Caputo,  085  Delmas  Avenue.  San  Jose  (Columbia  4168). 


5/13/46  •• 

PLANS    BEING    FIGURED— BIDS 
CLOSE    MAY   16 


S^^X^E^^'t^^llSOO.  Stockton;  Her-  !  Sfe^^iL^^BTl^l^S     ADDITION    iXuTO^Sri^^^S  BUILDING  I JLT92 V""^^^*  ^    ''"'   '^'^^"^^    °' 

bert  Quenzer.  79  W  6th  St  Stock-  ;  cost.  |25,000    RENO  Washoe  County,  Nev.  Virginia  l'  Additional    steel    making    facilities 

DEPr   «t.ro  o   ^        *      .„,  '  RICHMOND,  Contra-Costa  Co.,  Calif .  I     *"<^  CalUom^  Sts.  ;  ^ill    consist    of   a   new    open   hearth 

il^.     ?^%.^^   ^P^'   *?^'^^^'    Tule  ;  Construction  of  one-story  wood  frame  1  Construction  of  automobile  sales  and    furnace    of    4000    tons    capacity   per 
a?d  M^?n^tf^^^^''  ^**i^il'^'   ^^\     *"^    ^^^^^'^    ^^'^^l    building    addi.i««'^ice  building  ^^^^y,  ^^  be  added  to  three  present 

WAREHOU^iJ^  V      ^™^"',  ^*"^'  ^^^-  '     "°°'  \^^Vu~^^- ^""^    n'^;.,?*''*^f  Lyons.  ;  open  hearths.  The  plant  now  makes 

(K)0    Prvi  ?.?,  insecticides.   $50.-  I  Owners-Drs.  Rutledge  &  Fraser.         '  ^!;?^'*^?.^^~So^^.^"  ^"'^  *"**  George   lo-in.   ingots   weighing  1560  lbs.   The 

^Sai    Co     R:?i^i°;  P^^f"^'  Chem-    Architect-J.   Clarence  Felciano,  4010.     Chamber,  803  Nixon,  Reno.  new   facilities    are    expected    to   pro- 

^.„  _-•    ^^y    *^°*"*    Works,    Port  i      Montecito  Ave.,   Santa   Rosa.  ,      ^'^ns  are  being  figured  a  selected   vide  14-in.   ingots  weighing  3400  lbs 

i     A  bid  opening  date  will  be  set  un-  .  "»*  ^^  contractors.  |     j^ew    mills   for  rod,    bar  and  wire 

1  finishing    will    be    constructed.    The 
new   bar   mill   facilities   will    include 


5/13/46  ' 

SUB-CONTRACT   AWARDED  ' : . 

PLANT  EXPANSION  !  A"*©  Sales  and  Service   Bldg.,   Reno,   Nev.;    Bids  open   May  16. 

EMERYVILLE,   Alameda   Co.,   Calif.        A.  J.  fitopper  Co.,  243  Langton  Stre  et.   San   Francisco    (MArket  7070) 
Foot  of  Powell  St.  ' \ 

Furnishing  and  driving  luitreated 
timber  piles  for  addition  to  two 
plant  buildings. 

Owner — The  Paraffine  Co.,  Inc.,  R.  H. 
Shainwald  Jr.,  executive  vice-presi- 
dlnt  47f<  Brannan  St,  San  Fran- 
cisco. 

Structural  Engineer — Leland  S.  Ros- 
en er,  233  Sansome  St,  San  Fran- 
daca 

Contractor  —  Parker,  Steffens  &. 
Pearce,  135  South  Park,  San  Fran- 
cisco. 

Pile  Work — M.  B.  McGowan,  Inc.,  625 
Market  St.,  San  Francisco. 


r ART^f^  ov,  '     ^  bi<*  opening  date  will  be  set  up-    ^*«*  ^^  contractors. 

Ivvi    ^^  fP  ^"<^  ™'"  work.  $10.-  i  on  granting  of  CPA  approval.  

000    Concord ;  John   Olson.   Jr.   20.58  ' 


14-17— PUBUC  BLDGS. 

5/13/46  ]■ 

NO   BIDS   RECEIVED 

i<IREHOUSE  ADDITION 

WEST  SACRAMENTO,  Sacramento 
County,  Calif.  15th  and  Alabama 
Streets. 

Addition   to   the   present  firehouse. 

Owner — West  Sacramento  Fire  De- 
partment, Cliff  Travers,  fire  chief. 


DISSTON 

Wooc 


rcular 
ood  Cutting 
Sows 


Flbt  and  Hollow 
Ground 


5/13/46 


8 


r-7SliS^a,^\^^    ^•'*^-  .5/13/46 

^  ^     ,,^  *"^  ™"'  work.  $26.-  1  PLANS   COMPLETED 
Et^*.!  .     ^^^''     '^"'y  -  Manhattan- I  DENTAL    OFFICE    BUILDING 

REMODti  ?omm^'rc?aT^c'ub'^  $W  !  OAKLAND    Alameda   cTulV'c^ '"^^^^^^^^^^^^^''^^^^  ''-'."   f"^'.^'^' 

mL  ^4^^^^^^?,°/     Merchants    S  ,  g^nlt'^^c^S'n  ^of^^^^f  on^e-^l'nd  ""two--  i  «T°^^^  ^""?^^  '^'^  °^^"'«  ^'°^^'«^   Lnd^  b^elow   l^f  pres^ent^"mfll    ro^s 
^i^^'^1^  pa"fomia   Street  I      story    wood     frame     dental     of fice '     store,  one-story  and  mezzanine  (25x ' '^"'^    °^'°^-     ^"®    present    mm    roils 


PREPARING   WORKING 
iORAWINGS 
'  STORE  Approximate  Cost  $18,000 


a  30-hi,  3-high  billet  mill  and  a 
combination  12-in.  :0-in.  8-in.  bar 
mill.     This    improvement    will    make 


REMODEL  dept  store   $1800;  Orland;        building;     wood     sash,     hot     water  t  r,  ^^  "-^^^..^u  ,^ 
J    C    Penney    Co,    Inc.    32    4th    St.!      heating     system,     linoleum     floors,   ^^'^""-Withheld 


Orland. 


etc. 


^??fP^^^  .m"^^""'-  *^^:   San  Fran- '  Owner-Withheld. 

anr'coSmv**of  ?*^^    ^''^'^^'     ^"y  '■  Ar,c,>^itect-J.   Clarehce  Felciano,  4010 
ENiIrce    L«n      *    •  .  '      Montecito  Ave.,   Santa   Rosa. 

is^iNLAKtrE    retail   store   and   restau 


CISCO. 


wrV  gf'To  J't^"*  •  J  J  N^^'- '  5/13/46  .  4  9-10—EDUCATIONAL 

RETATT    « J  ^  ^'''"   ^*-  Visalia.     ,  PLANS    COMPLETED                                 i  RITII  niMPQ 

no     Srr^vf^^^  '^"i"o^;  ««<^'  *'^««-  •  MEDICAL-DENTAL    BUILDING         ' BUILDINGS 


up    to    13/4-in    rounds,    whereas    the 
inew  equipment  will  roll  up  to  2% -in. 

Architects-Mendelsohn,  Dinwiddle  &   '■*'""?^-  "  Y"i.  ^'^o  .'"o"  "^o^'"  ^^  "!? 

Hill.    233    Sansome   St,   San   Fran-    f"'^"®^^  ^°^  ^^'^r^^^^l^"'  "^F^^^y*  P-2<>7 

,   oc»      *ia,u     jj^    ,j,jjg  ^^^  ^.jj  ^^,jjj   ^^  located   on 

i  the   east    side   of  the   property  along 
Ithe  Union   Pacific  Tracks. 

The  wire  mill  will  occupy  the  first 
bay  of  the  warehouse  and  an   addi- 
tion   to   be   built   adjacent    to  it.    At 
.the    same    time,    another    warehouse 
g   bay  will   be  built  on   the  north   side 
•  to   compensate  for   the    space    taken 
I  by  the  mill. 

for  three 
warehouse  addl- 


Cost  $20,000   5/13/46 

I'j;r'p  *r^   ^--=    Son^t^crn^o^one^-rrrwo^d  f?:^^e    ;^S^S^'^^^^1^^,SS 

Auto    Parts    Co.    «.„.«        medical-dental    building;    composi-    £i1SmE^?on7ra^Costa  Co    Cahf  ^  "'ThV p^^^sent  project  calls 

-    Ou^er-Dr    C  ^L^Sof  f mL'n  "'"■  '      Alhambra  Union  High  Sch^'oSl.  ''*'"•  *  new  buildings,  ^plus  warehc 

J  aIkIL.*     T^;..--    _.     ^^-^  ._„:  Construction  of  new  Kvmnasium  and' t'ons.    The     two     bar    and 


rod    mill 


no;  Perry  Vawter.  2525  Clay 'street 
Jvresno. 
ADDN     for 

Blackburn    Auto    Parts    Co,    Route  ! 
4,  Box  47,  Fresno. 

""m^a  "'cluf'^Sa' Min    ?T>;  ^^*-  i —er-x^r.   ^.  ^.  «ortman. 

1^   Webster   St.    Alameda  ^°' rMon\^ec\T;"^A^ve '*S^J^^^  *^^°  i     «^in^ming  Pool,  "e^tensionToTVes"    b^^dings    wiUcover    ilO.OOO    square 

p.r.wH„     -      ;*.       ^«?    ^  ,  '     e'^t  athletic   field   bleachers,   home   ^^et    The    warehouse    additions,    in- 

I      Projecting  awaiUng  CPA  approval.  '      economics    bldg.,    and    cafeteria         eluding    the    new    wire    section,    will 

'  Owner— Alhambra  Union  High  School    cover    64,400    square    feet    and   there 
* !     District,  Alhambra  Ave.,   Martinez.    ^''^    t>e   a   building  for  wire   storage 
I  Architects— Dragon  &  Schmidts.,  2068    covering  10,000  square  feet. 
i     Allston  Way,  Berkeley.  ;     Engineering    plans    were   prepared 

!  — !  by    the    company's    engineering    de- 

ipartment    at   the  home   office,    Beth- 
•  9   lehem.   Pa,  in   conjunction  with  the 
,  local  office. 


ADDN  and  repair  office  and  wire- 
house  $3065;  Lemoore;  L  M  Blake- 
ley.   .303   Brix   Bldg.   Fresno. 

REMODEL  office.  $3325;  San  Fran- 
cisco; Pacific  Gas  &  Elec  Co,  245 
Market    Street 

^J^S-'^V  S-i?^-    ^^•^■'    I^edmont: 
r?  -i^   ^   Thompson,    54    Wildwood 
Gardens,  Piedmont 
REPAIR   garage.   $18,000,    Uklah;   W 
^J^S°^'  ^"  S  Main  St  Uklah 
MEDICAL    bldg,    $20,000;    Yreka;    J 

*^^^*'!l  ^^^  P*«^  control  serv. 
$4000,    Oakland;     Chas    J    Menard 

^?t.^°5  St-  San  Francisco.  ' 

CABINET    shop.    $7000.    Merced;     F 

nfoTlil'  ^t®  ^'   ^<**  ^09,   Merced. 

^b^  and  service  sUtion,  $12  - 
000,  Hayward;  Arnold  C  Ander- 
son. 7932  Castro  Valley  Blvd.  Hav- 
ward.  ^ 

BOARDING  Stable.   $2500;   Oakland- 

Jifu?^     Richard.     4432     Mtn     Blvd. 
Oakland. 

MFG  MACHINE.  6  equip.  $15,792- 
San  Francisco;  Busch  Mfe  Co  78 
Natoma  St  b  ^^.    10 

EMERGENCY    water    supply     J1500 
Kentfield;  J  M  Edwards,  P  o  Box 
127.    Kentfield. 

ALTER  and  repair  office  space.  $25  - 
WO.  Oakland:  Morgan  &  P^JSk 
Properties  Co.  Financial  Center 
Bldg,  Oakland. 


NOTICE 

to   CONTRACTORS 
ond      BUILDERS 

We  will  receive  orders  soon  for 
your  prefaJbricated  lumber,  timber, 
and  concrete  forms  on  all  author, 
ized   construction. 

Reclamation  forms  oar  speeialty. 

Can  ship  In  SO  to  60  days  about 
JOO  M.  Floorings,  Clears,  No.  1  and 
Mo.  2  Common  and  Finish  lumber 
4ry, 

ASSOCIATED 

CONTRACTORS  SERVICE 

INC 

Phone  PR  4800^   Mr.   RIohartfeon 


5/13/46  ••14 

BIDS  WANTED— TO  CLOSE 

MAY   18,   10  A.   M. 

PAINT  BUILDINGS 

NEAR  FERNDALE,  Humboldt  Co., 
Calif.  Humboldt  County  Fair- 
grounds. 

Paint  buildings. 

Owner — County    of    Humboldt,    Fred  \ 
J.   Moore  Jr.,   coimty  clerk.  Court- 
house, Eureka.  • 
Specifications  obtainable  from   the 

office  of  the  county  surveyor.  Court- 
house, Eureka. 


_         I 


:  r^iarket  Street        .     .     .     Oakland 

ItUphone  GLencourt  8420 
70C|  District  Blvd.    .     .     Los  Angeles 


Di$tTibutof  for — 

Monarch    Woodworking 
Equipment 

American     Saw    Mill    Ma- 
chinery 

Paatchc     Air     Brush     Co. 

Henry     Diaaton     &     Sona 

Porter-Cable     Electric 
Hand  Sawi  and  Sandcra 


5/13/46 

PREPARING    PRELIMINARY 

PLANS 

MEDICAL-DENTAL  BUILDING 

REDWOOD    CITY,    San    Blateo    Co., 


Calif.  5/13/46 

Construction  of  one-story  frame  and  '  PREPARING    PLANS 
stucco    medical-dental    building    (4  j  SCHOOL  ADDITION  est.  cost.  JOO.OOO 
"°       \„„.^^   .  i     15-acre  site  on  Alum  Rock  Ave. 


Owner— Withheld. 


12 


5/13/46 
A,.^v,u»«*     ^*..^*        TT     m        ..  .     _^  i  Construction    of    steel    and    concrete    TO  PREPARE  PLANS 
Architect— Chester    H.    Treichel,    6961     addition     classrooms     and     recrea- j  MFG.    PLANT 
Cleveland  St,  Oakland.  j     tional    center  I LODI,  San  Joaquin  Co.,  Calif.  Locke- 

■ ;  Owner— Alum     Rock     Union     School'     ford   Extension    and   Turner  Road, 

5/13/46  3 ,      District,    Thomas    P.    Ryan,    prin-  '     20  acre  site. 

WAoJuI^rTo^®''*^''^*^  DRAWINGS       cipal.  Alum  Rock  School,  San  Jose.    Construction    of    reinf.    concrete  six- 
T  T^lni^xr  ^  ,         ^       ^     .  I  Architect— Ernest   J.   Kump   Co.,   251!      story    cereal    manufacturing    plant 

LINDSEY,  Tulare  Co..  Calif.  i      Kearny  St.,  S.  F.  ! 


Construction  of  Latisteel  warehouse  1 
and  cannery  building.  !5/i^/4fi  •  a 

^rv*^"""*"*^  ^*P*  °"''*  ^'''  ^-  i  PREPARING   WORKING 

I  DRAWINGS 

^S?5Wnshir?Blvi    *     Samaniego,|sHOP    bSj.,  Coat,    |18.000 

3^75  Wilshire  Blvd.,  L.  A  ^Og  qatOS,  Santa  Clara  Ca,  Calif. 


r 


8) 


5/13/46 

WORKING  DRAWINGS 

COMPLETED 

WAREHOUSE   ADDN. 

BAKERSFIELD,   Kem  Co.,    Calif. 

Construction  of  brick  and  frame  one- 
story  warehouse  building  addition 
(60xl50-ft),  concrete  floor,  com- 
position  roofing,   steel   sash,   etc. 


LAMINAe  LUMBER 

BEAMS-  ARCHES 
TRUSSES 

STRUGTURBS 

INCCRPOKATED 

220  MoBtfOBMry  9L 

Sui  FranciMo  4,  Cidif . 

YUkon0407 

SACRAMENTO  OFFICE 
1t14  Ith  St.— 'PlMne  Sac 


Los  Gatos  Elementary  School 
Construction  of  one-story  frame  and 
j      stucco     shop     building    (40x60-fL), 
j     steel  truss   roof.  etc. 
:  Owner — Los  Gatos  Union  School  Dis- 
trict, Los  Gatos. 
Architect — Chas.   E.   Butner,,  602   1st 
National  Bank  Bldg,  San  Jose. 


(120xl60-ft.),  monolithic  concrete 
exterior  w^alls.  tile  partitions,  steel 
sash,  metal  doors  and  frames, 
freight  elevator,  man  lift,  two  stair- 
ways, including  smokeproof  stair, 
locker  room,  shower,  wash  room  and 
toilets,  lunch  roof,  office  for  plant; 
struc.  steel  warehouse  (100x200-ft), 
transite  or  similar  walls,  concrete 
floor,  steel  sash,  metal  covered 
doors;  train  shed  (80xl60-ft),  be- 
tween main  building  and  ware- 
house, structural  steel  framing; 
etc. 
Owner— General  Mills  Co.,  Minnea- 
polis. Mmnesota;  Sperry  Blour  Co., 
5/13/46  •  9!     Edward   O.    Boyer,   president   local 

\   PREPARING  WORKING  i     branch,   180   New   Montgomery   St, 

DRAWINGS  I      S.  F. 

SCHOOL   ADDN.  Cost,  |60  000   Engineer— Walter    H.    Wheeler.     802 

SANTA   CLARA   Co.,   Calif.    1    mile  1     Metropolitan    Life    Bldg..    Minnea- 

from    Campbell    on    San    Jose-Los  ^     PoUs,  Minnesota. 
j     Gatos    Highway. 
,  Construction    of    4  additional    class- 
j      rooms,    laboratory    room    and    ad- 

I     ministration  offices,  rigid  asbestos 
cement    roof,   etc  l 

Owner— Cambrian     S<Aool     District, ' 
Horace  C.  Nelstm,  clerk,  Cambrian  ' 
j     School.  I 

I  Architect— Chas.    E.    Butner,   602    1st  1 
j     National    Bank  Bldg.,   San   Jose. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 

5/13/46  •    20 

WORKING    DRAWINGS 

COMPLETED 

RECREATION    BLDG.    Cost    |150,000 

OAKLAND,  Alameda  County,  Calif. 
Piedmont  Ave.,  between  MacArthur 
Blvd.    and  Yosemlte   Ave. 

Construction  of  two-story  smd  mez-  ' 
zanine  steel  frame,  concrete  exte-  I 
nor  recreation  center  building,  In-  '■ 
eluding  20  bowling  alleys,  billiard  ' 
rooms,  restaurant  facilities,  offices 
and  rest  rooms  and  basement  ga-  • 
rage  for  80  cars;  Brunswlck-Balke-  , 
Collender  interior  furnishings. 
Owner— Dr.  Frank  B.  Tower,  3783 ! 
Piedmont  Ave.,    Oakland.  | 

Architect — Frederick  H.    Reimers.  79  j 

Post  St.,  San  Francisco. 
Struc.    Engr.— C.    Jefferson    Sly,    268 
Market    St.,    S.    F.  ' 


Sisalkraft  Reinforcefl 
Building  Paper 

FOR  CURING  AND  PROTECTING  CONCRETf 
SHEATHING  AND   COVERING   MATERIAL 

Tougfc  —  Waterproof  —  WIndproof 
GUNN     CARLE    AND     CO. 

20  POTRERO  AVE.  —  UNderhiU  5480  —  SAN  FRANCISCO 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

B«^keley8317  1335  SIXTH  ST^  Betketoy  2,  C«Mf. 


2  1 


5/13/46 

PLANNED 

THEATER 

LAKEPORT.  Lake  County,  Calif. 
Comer  of  Main  and  Martin  Sts. 

Construction  of  reinforced  concrete 
or  basallte  theater  and  stores. 

Owner — Leo  Reese  and  Orpheum  The- 
ater,  Lakeport. 

Architect — Vincent  Raney,  233  Post 
St.,  San  Francisco. 


•• 


2  1 


R/13/46 

PREPARING  WORKING 

DRAWINGS 

REMODEL  THEATER 

NEVADA  CITY,  Nevada  Co..  Calif. 

Interior  and  exterior  remodeling  of 
Nevada  Theater. 

Owner — T.  A  D.  Jr.  Enterprises,  Inc., 
996  Market  St,  San  Francisco. 

Architects — A.  A.  Can  tin  and  A.  Mac- 
kenzie Cantin,  704  Maiicet  St.  San 
Francisco. 


GAMERSTOII  &  fiREER  LRMRER  CO. 

Wholesale  and  Jobbiaf  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


8ar    Francisco 

isoo  ahmy  street 

ATMratar  1300 


OaklanJ 
1001    LIVINGSTON    STREET 
KEIIa«  4-ftP4 


COIMETE  Cinilfi   .   COMPIESSOI  lEITALS 

Portoble  Welders— Air  Tools 

CLEMENTINA  CO.--2277  JEtROLD  AYE. 
PiMae  Missioa  U36  -  075S 


EAGLE  ROCK  WOOL 


1 5/18/46 

I  BONO   ELECTION 
I  CLASSROOM   ADDN.        Cost    |S«,000 
i  SANTA     CLARA      COUNTY,     0«Hf 
I     North  of  Mountain  View. 
Construction  of  five  additional  cteaa- 

rooma 
Owner— Whisman  School  District,  Blr- 
n«at  N.  Powell.  cleA,  Santa  Clara 
County. 

The  district  will  vote  June  7  on  a 
proposal  to  issue  bonds  in  the  amount 
of  $56,000,  the  proceeds  of  which 
would  finance  above  construction. 


•1 


INSULATION 


■ATTS  -  SLANOT  «  tLOWN  TTFES 

surrufts  «  APPucATOts 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

insmUton  /or  the  Psdfic  Coast'  TalapAoM  KEIiog  2-36tt 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


CONTRACTORS  . 


^_!f   '*«^'^«    h»proTement    District    Job*.    We   handle 

f£i^."*V  ?^  i.^*"^".* V;.^;j?*  *»"  •"  ^^^^  or  \%n  Act 
UvbXikXm.    Telephimc  GArfleUl  8000. 

IfANNAFORD   ft   TALIOT 

il»  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


Stonewall  Cement  Asbestos  Board 

Kimsul  Insulation  Blankets 

• 

540  Tenth  St,  MArket  67«5  San  Fiaiid«o 

HARBOR  PLYWOOD  CORP.  OF  CALIFORNU 


I 


MONDAY.  MAY  1 3,  1 946 


DAILY    PACIFIC    BUILDER 


PAGE  3 


6/U/46  •    2  6 

TO  START  WORK 

SUBDIVISION 

Estimated  Coat  |7,000-$8,000  E:ach 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Between  Park  and  Baacom  Aves., 
north  of  Davis  St  and  across  the 
boundary  line  into  City  of  Santa 
Clara. 

Construction  of  first  unit  of  173  resi- 
dences. 

Owner  —  Kaiser   Community    Homes, 
c/o  Fritz  Bums,  president,  875  Ter- 
minal Bldg.,  Los  Angeles. 
Permits   for  the  first  62   homes  In 

the  subdivision,  62  in  San  Jose  and 
10  in  Santa  Clara,  were  taken  out 
recently. 
Work  is  expected  to  get  tmder  way 

shortly. 


UVANGEGONSTRUCTION  REPaRTS 


2  6 


5/13/46 

PROSPECTIVE   BIDDERS 

AUTO  COURT  Est  Cost  $80,000 

MARIN  COUNTY,  Calif.  Main  high- 
way   between    Sausalito    and    San 
Rafael. 
Construction  of  36-\init  auto  court 
Owner— Withheld. 

Architect— Conrad  F.  T.  Kett75Cre8- 
cienta  Dr.,  Sausalito. 
The  following  contractors  are  fig- 
uring plans: 
D.  O'Connor  ft  Son,  Inc.,  1367  25th 
Ave.,  San  Francisco. 
De  Luca  St  Sons,  1740  Filbert  St, 
San  Francisco. 


S^SJfS   Sacramento  for  300  cf.s.  mlnoua  surface  treatment; 

S,y^;%i%'L7'??HT*°'l""c5~°^i<"^  2800  sq.   yds.   preSSTmli  and 
Ma"r^mfer^for'''d\"^e7tic'°s^i^l  "^^  '"'^"•'   "*»^^   '^- 


control  and  irrigation  of  30,000  acres 


face  treatment; 


AddL  11^4  r^nV.  VnK   ''^^**'''?-    ^^'>  «  *«"•  MPh*ltic  emulakm  paint 
=«H   c        T       ^^^  Barbara  County  binder  and  curlne  seal-       ^^ 

Ss^tL^n^*ifP^.^°"^^y>   Unit-    (16)  1755tonTSl^t^^aclng: 

^amai^n)   stSS^tl'*V'^?nS'  ^*-  '  ^^'^  «  ^  f t  hL  Douglas^lSSbir; 

^TssrcSi  fcTe^sr^°/i^nSJ  f^oS ; ''''  ;?xj^  »>-  ^^-^^  ^^  ^ 

uJ^m^r^'Ior^'^'''^^  /°   Santa  1(19)  526 1£' ft  timber  bridge  railing ; 
^.*_??-.^:'«'^   ^"^^   municipal    and   in- !  (20)  1830   cu.    yds.   class   A   portla^d 


dustrial   purposes. 

AppL  11346  (Sac     

and   San  Luis  Obispo  County)   Unit- 
ed states  of  America  (Bureau  of  Re-    ,^^,  ^  ^„    „„_   no^o- 

"^r'^'L^^r?!^,  '°L^.^.± .  !23;  ^^  '.r,"?ssu  Doug- «, 


Anni    11^41^  /c„^*     T3     w         ^  I  cement  concrete  structures; 

nd^sL^J?fwS;.^n'"''":*5'^^,*y^21)  3«    cu.    yds.    c*ass    A    portland 

eS  sSfa^?  Ax^Prt^rS^'^^^^    Y^^'  '  <^™«'^*  concrete  footing  block. ; 

ea  Sstates  of  America  (Bureau  of  Re-    (22)  50  cu.  yda.  riprap; 


Coimty  will  need  14,089,400  during 
the  next  10  years  for  critical  defi- 
ciencies in  county  roads.  Under  the 
10-year  program  the  following  roads 
would  be  realigned,  widened,  graded, 
graveled  and  surfaced: 

1.  Paradise,     SUrling    and    cnark. 
$419,800. 

2.  Pearson    Road,    $76,500. 

3.  Neal    Highway,    $339,600. 

4.  Oroville,    PenU,    Magalla,    Nel- 
son Bar,  Pinkston,   $239,200. 

5.  Durham,  Pentz  (desirable),  $79,- 
r-00. 

6.  Nord       Highway, 
$49,000. 


acre    feet    per    annum;  piling; 


th< 


•• 


and    400,000 

sSL   Slrt^Ri^;i'*J     '•^t>"^'^y     to ;  (24)  3215     lin.     ft     fumUh 

^S^Sse^  '°'   recreational!  Douglas  fir  piling; 

Anni    11*40  ^c  *♦      ^       .   .  «  i(25)  851  each  drive  Umber  pile*; 

w™    T^*/®"*.^®5.^°^*^y^  Sutter    (26)  15  cu.  yds.  portland  cement  con- 

?aS%?rT7fr/    ^r-'    ®^°    ^^'^"  Crete  Slope  ^vlng; 

?ow  Pif  of  ^.?tt^  ^^^  ^0°"  ^fli  ^°''-  I  <27)  13  cu.  ydV^rtlaSd  cement  oon- 

to^a^imlnt^  «.    ^I'KV^  tributary  j  crete  curbs ^d  sidewalks; 

to  Sacramento  Slough,  thence  Sacra-  I  (28)  30  lin.  ft  laminated  guard  rall- 

mento  River  for  irrigation   of  269.90;  ine-  »»™"«*i««i  gu»ra  r«ii 

*A^;l^^^^r?t?^'^•^•      c  '(29)  852'  lin.    ft    temporary    timber! 

Appl.  U350  (Sutter  County)  Sutter  I  guard  raillne- 

?^°i??%^7a«"T    ?°'    ®=f"    J^^teo,  I  (30)  900  lin.  ft  steel  railing; 

Calif.,  for  3.98  c.f.s.  from  State  Main    (31)  6   each    portable    timbw    barrl- 

Drainage   Canal   tributary    to   Sutter  |  cades-      *^       ""    umoer    oam 

i«t'lm^tt/*'JjrS^/i!S''  °'  ^^*  acres.  I  (32)  18  lin.' ft  12-ln.  CMP,  16-gage; 

A^^ic-?"^x?^'^'^       .       ,  !  <33)  277,000  lbs.  furnish  bar  rllnloro- 

T, ^?,^   ^^^    ^P"*,  County)    Harry!  ing  steel; 

f'f^f^™  w^  f"^.'*f'  Calif.,  for  75j(34)  277,000   lbs.   place   bar   relnforc- 

cf.s.  from  Waste  Waters  of  B.V.W.-  J  ing  steel  - 

'  w^lt  ^«<H^^^r.^?®,o^®  f  *°*'    ^2)  i  (35)  11,000  lbs.'  miscellaneous  Iron  and 
West   Side  Canal    (3)   Flood   Channel!  steel- 

'Sl^.'^    ^°,^,'i^*  ^^^^   ^^*^®   for,  (36)  85  sq!  yds.  mesh  reinforcing; 
'  Irrigation    of    3600    acres.    Estimated  ;  (37)  350  each  expansion  anchor?; 

1  (38)  5400  sq.  ft  sheet  metal  forms; 


Vallambosia     (desirable) 


City      Highway. 


7, 
'  500 
*«^  j      8.     Chico— Butte 
•  $175,800. 

9.  Dayton,      Durham 
$43,000. 

10.  Durham,  Oroville,  $47,800. 

11.  Richvale  West  $73,000. 

12.  Richvale,    South,    $24,500. 

13.  Biggs,  Princeton,  $105,200. 

14.  Gridley,   Colusa,   OroviUe,   Grid- 
iley,    $372,200. 

15.  Larkin,   $47,800. 
I      16.  Palermo-Honcut,    $98,600. 

17.  LaPorte  Road,   $400,000. 
la  Oroville-Bangor,    $275,000. 

19.  OrovlUe-Forbestown.     $566,900. 

20.  Oroville-Quincy,    $466,400. 
21  Oroville-Willows,   $188,700. 

22.  Grand  Ave.,  $37,100. 

23.  OroviUe-Marysville     (desirable) 
$97,500. 

24.  Nelson -Blavo,  $159,800. 


metal  arch  pipe  (dipped); 

(48)  58    lln.    ft    87x21-ln.    comig&ted 
metal  arch  pipe  (dipped) ; 

(49)  895  lin.  ft  relay  culvert  pipe; 

(50)  39    cu.    yds.    grouted    hand-laid 
riprap; 

(51)  72  each  move  pipe  culvert  head- 
walls; 

(52)  20  each  culvert  marken; 

(53)  8  each,  guide  posts; 

(54)  60.804  lin.  ft  construct  fence; 

(55)  200  lin.  ft  reconstruct  fence; 
I  (56)  10  each  14-ft  timber  gatea; 
1(57)  61  each  monuments; 

(desirable)  ;  (58)  2    each    16-ft    standard    timber 
cattle  guard; 


(28)  8,700  Lf.  2x6-in.  Redwood  head- 
ers in  place  complete; 

(29)  760  c.y.  imported  borrow  for 
subgrade  imder  highway  pave- 
ment and  curb  and  gutter  in 
place  complete. 

Specifications  obtainable  from  the 
office  of  the  city  engineer.  City  Hall, 
San   Mateo,  upon  deposit  of  $15.00. 


4  0 


$36,- !  (59)  128  each  remove  and  reset  cul- 
vert markers; 


5/13/46 

BIDS  WANTED 
May  22,  10  A.  M.,  bids  will  be  re- 
Ma  y22,  10  A  M,  bids  will  be  re- 
ceived by  the  Public  Roads  Admin- 
istration, 806  Bedell  Bldg.,  Portland, 
under  Project  3-Bl  /or  surfacing  and 
bituminous   surfacing   of  the   Oregon 


(60)  14  each  remove  and  reset  menu-  '  Coast     Highway,     Siuslaw     National 


ments; 
(desirable)  ;  (61)  lump  sum,  adjust  pipeline;  -^ 

'  (62)  906  hours  8-ft  tamping  roller; 
(63)  738  hours  power  roller. 

Total  bids  were: 
:(A)    Silver   Constr.   Ox.   $336,809.79. 
1  (B)  Dodge  Constructoi  ■,  Inc.,  Fallon, 
;     Nev.,  $359,896.91. 

j  (C)  Gibbons  St  Reed.  Salt  Lake  City, 
Utah,  $362,462.39. 

(D)  Charles  E.  Nelson,  Logan,  Utah, 
$362,742.19. 

(E)  Ifibell   Constr.    Co.,    Reno,    $362,- 
927.11. 


r./13/46 


4  0 


•/ 13/46 

TO   START   WORK 

SUBDIVISION  Est.  Cost  $10,000  Each  }  cosf  $10,000. 

SAN    AMSELMO,    Marin    Co.,    Calif.       App.  11362  (Fresno  County)  South- '  (39)  mi7cenan^urTtem«'^of"*hi?M 

Hilldale  Dr.,  just  off  Sequoia  Park.  ;  em  California  Edison  Company,  Ltd.,  !  ™^^"a°eo"8    items    of    bridge       ^^gHOE    COUNTY.    Nev.-Isbell 

Construction  of  initial  14  residences,    L^a  Angeles,  for  700  c.f.s.  from  San  |     The  total  bids  were-  Construction    Co.,    1300    E.     4th     St, 

TullL,,.   *"°!!®.®M?.f*^T^,..^?-  ^il°^    i°*^^"*?    ^^^^"^    tributary    to    Suisun    (A)  C.  B.  Tuttle  and  Schmidts  Bros.,  | ^*"0'    N«'^'    **    $63,747.59.    awarded 


selmo. 
Plana  by  John  Meigs. 
Contractor — A.   Von   Rotz.   23  Brook 

side  Dr.,  San  Anselmo. 
Paving — Brown-Ely  Co.,  Oreenbrae. 

Work  win  start  next  week. 


854.70. 
The  unit  bids  were: 


shortly,  to  be  called  Hilldale  Park ;  I  Bay    for    power    and    domestic   use.  $200  806 

2;.oL*'*^,-fi?  l'I^^**^^'^%^fi:i^'T"^P,,V*  ^^  developed.  (B)  Noraan   I.   Fadel.   North   Holly 

stucco,    rustic    and    zephyr    finish  |     Appl,  11353  (San  Bernardino  Coun-  wood.  $271,265.80. 

styles.  ^  ^    ^^  ^        ,.    ,^„I^y^   Stoney  L.  and  Jeannette  L.  De- .  (C)  Haddock    Co.,    Pasadena.    $272. 

Owners— James  and  David  Leach,  198   Ment  Blue  Jay,   for  0.03  cf.s    from  i-«w*ue«a,    ♦*«*, 

Sir  Francla  Drake  Blvd.,   San  An-  j  East    and    West    Branches    of    Dog-  ' 

j  wood  Creek  tributary  to  Lake  Arrow-  i 
i  head    for    domestic    use.    Estimated 
I  cost  $7,<X)0. 

AppL  11354  (Sutter  County)  Joseph  I 

;  F.  and  Thelma  L.   Clarlt,   Live  Oak,  ! 

j  for  4  cf.s.  from  Drainage  Canal  of  . 

I  Reel.    Dist   2054    tributary   to    Snake ' 

2  2  j  River  and   Sutter  By-ass  for  irriga-  ■ 

tion    of   160    acres.    Estimated    cost 


Forest,   Lincoln   Coimty. 

Specifications  obtainable  from  the 
above  office. 


Unit  bids  were: 

(A)  (B) 

(1)—..      $11.00  $11.26 

(2) 9.00  9.25 

(3) — ,          6JS0  6.25 

(4) S.50  3.65 

(5) 2.00  1.76 


(C) 
$10.00 
7.00 
6.60 
3.60 
1.60 


(D) 
$10.00 

10.00 
7.00 
3.00 
2.00 


Machinery  &  Material 

NEWS  INDEX 

Misc.  Supplies  &  Materialjs 
Machinery  and   Equipment 


ters ;  downapouts  and  supports ;  lx)lta, 
nuts,  washers  and  screws  for  as- 
sembling all  parts  in  the  field;  for 
one  steel  warehouse  at  Grand  Cou- 
lee Dam.  Columbia  Basin  Project, 
Wash.  The  materials  will  be  erected 
by  the  (Government  The  specifica- 
tions contain  a  provision  for  llq^ 
uidated  damages  for  delay. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  l>ona  fide 
bidders;  to  others,  $1.25,  not  return- 
able. 


^Continued  on  Pace  Four) 


fi^Jo%^71ume/ 


(6) 1500.00  1500.00  1500.00  1500.00 


5   13/46 

PREPARING  PLANS 


•  « 


(1) 

(2)-....... 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 


(A) 

$  28.00 

2285.00 

40.00 

1.00 

13.00 

.20 

1.50 

2.80 

.35 


SKI  LODGE         Approx.  Cost  $150,000  i  $1,500. 

LAKE  TAHOB  REGION.  j     Appl.    IISTS    (Sierra   County)    Ben-;  (10)  100000 

Construction  of  stone,  wood  and  glass,  jamin   H.   Peterson.   Downieville,   for  [  (lij 200 

r»™i_wHhH«M  i"*-^  *=-^'»-  ^^"^^  -^^^  Crow  Canyon  trib-  i  (12) 

Owner-Wtihheld.  ,  utary  to  North  Fori;  of  Yuba  River  \  (13) 

^'SV/^^^r^t"'^^^^";  ^^"'*S!  *   '-  i—  -<i  domestic  purposes.  \S, 


Hill.  233    Sansome   St.,    San    Fran- 
Cisco. 


27— TRANSPORTATION 
BUILDINGS 


15/13/46  •   31 

;  BIDS   WANTED 

Klamath  Falls,  Ore.— Until  May  17, 
10  a.  m.  bids  will  be  received  by  the 
1 13th    Naval    District,    Public    W^orka 


(15). 

(16). — 
(17).._. 


10.00 

30.00 

.30 

40.00 

6.00 

175.00 


(18) 213.00 

(19) 2.50 

(20) 34.00 


-  I 


Office,  122R  Exchange  Bldg.,  Seattle,  !  (21) 34.00 

6/13/46  2 -[under  Spec.  17774  for  construction  of  ^  (22) _. 3.00 

PLANNED  j  water  supply  line  at  Naval  Air  Sta-  ;  (23) 55 

AIRPORT  Ition    site,    Klamath   Falls.  i(24) 1.20 

THREE   RIVERS    Tulare  Co     Calif  '     Specs,  obtainable  from  above  office  ;  (25) 31.00 

Construction     of    airport    and    hotel    "P°"   <iepo8it   of   $10.00.  ,(26) _ laOO 


with  dining  rooms,  swimming  poor 
Owner— Lieut     Louis    R     Pritchard,  \  5/13/46 
Three    Rivers,    Tulare    County.  (BIDS    WANTED 


Engineering  Section 


•  31  (28).„ 
.(29)... 
SEATTLE,  Wash.  —Until  May  24,  j(30)  — 
'10  a.  m.,  bids  will  be  received  by'^31).... 
;  the  13th  Naval  District  Public  Works  '  (32).._ 
i  Office,  1225  Exchange  Bldg.,  Seattle,  !  "33).. 
I  under  Spec.  17331  for  alterations  to  <34).... 
■water  distribution  and  fire  protec- /35).... 
tion   system  at  U.   S.   Naval  Station,  i '  36 )  .... 


j  (27) _ 25.00 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal     Plants    ..._ -31-32 

Bridges    . ._ _ 33 

Dams    Reservoirs    and 

Dredging    34 

Docks,  Piers  &  Harbors  ....  35 
Parks,  Airports  and 

Playgrounds     ,.         36 

Railroads,  Subways  and 

Tunnels       37 

Electric    Lighting    and 

Transnnission     Lines    38 

Sewers    39 

Streets  and    Highways   40 

Gas,   Water   and   Oil    Pipe 

Lines   ...,. _ 41 


Seattle. 

Specs,    obtainable   from    above    of- 
fice   upon    deposit    of    $10.00 


(37)™ 

'(38>.... 


L50 

3.00 

5.00 

55.00 

2.00 

.045 

.02 

.28 

.50 

1,50 

.10 


(B) 

$  50.00 

3000.00 

50.00 

.90 

8.00 

.06 

4.00 

3.60 

.60 

600.00 

3.00 

15.00 

18.00 

.30 

25.00 

6.F-0 

225.00 

275.00 

2.80 

46.00 

46.00 

10.00 

.95 

1.30 

7f^00 

46.00 

46.00 

2.60 

3.00 

6.00 

50.00 

4.00 

.045 

.035 

.35 

.fO 

2.00 

.35 


(C) 

$  2.'..00 

1750.00 

30.00 

.66 

22.00 

.05 

1.10 

3.00 

.40 

850.00 

3.25 

20.00 

17.00 

.26 

40.00 

5.75 

260.00 

315.00 

5.75 

55.50 

34.50 

5.25 

.78 

1.62 

44.00 

45.00 

45.00 

4.00 

3.00 

6.20 

40.00 

3.00 

.05 


contract  by  the  State  of  Nevada,  De 
partment    of    Highways,    Robert    A. 
Allen,    state   highway   engineer.    He-  j  /Jo) 
roes'    Memorial    Bldg.,    Carson    City,  ,  lytC 

for    construction    of    4.292    miles     of  |  V^A 

highway   secondary    system    from    a   qk) 

Junction  with  U.  S.  395  near  Frank-  |  ngv 

town   to  a   Junction    with   U.    S.   395,  j  (17)^" 
approximately  three  miles  southeast ;  (jg )"*'"' 
of    Franktown ;  FA    Secondary    Road    i^^s 
No.  709,  Washoe  County.  1  (20)™1 

!(21)U 

' 5/13/46  •     *  0    (22) 

I  BIDS  POSTPONED  (23)"~Ii 

MISSOURI     BASIN      PROJECT,  '  (24)" 
Wyoming.— Until    Mav    28,    10   A.    M.  '  (25)' 


(7) 35  .25 

(8) .15  .10 

(9) 22.00  22.60 

(10) 500.00  500.00 


.16 

.10 

22.50 

650.00 


(29) 
(30) 
(31) 
(32) 
(33) 


(postponed   from   May  21),   bids   will  '  (26) 

I  be   received  by  the  U.   S.   Bureau   of  '  (27)  .. 

j  Reclamation,  Thermopolis,  Wyo.,  un-  I  (28)'"! 
der    Spec.    1320    for    construction    of 

I  streets,  walks,  curbs  and  gutters  and 

j  drainage,    sewerage    and    water   dis- 

I  tribution    systems    for   Boysen   Gov- 

{ emment    Camp,    Boysen    Unit,    Mis- 
souri   Basin    Project,   Wyoming.   Site  \  (34) 
ia   situated   about   13   miles   north   of  !  (35) 
Bonneville,  Wyo.  !  og) 

Specifications   obtainable  from   the  \  (37) 200.00 

above  office;  no  charge  to  prospec-  (38). 
tive  bidders;  to  others,  $2.25,  not  re-  (39). 
tumable.  1  (40) 

\  (41). 

(42). 
5/13/46  ••     4  0.  (43) 

BIDS  WANTED  1(44)' 

SAN   FRANCISCO.— Until   May  20,1(45); 
2  P.  M^,  bids  will  be  received  by  the  ,  (46)^ 


(11) 600.00  1000.00 

25.00  6aoo 

.10 

500.09 

1.00 

10.00 

.06 

.26 

JI6 

5.00 

.20 

5.00 

.02 

.15 

1.00 

50 

600.00 

2.00 

.40 

.60 

.50 

22.00 

25.00 

5.00 

25.00 

22.00 


.25 

.10 

23.00 

600.00 


f(39) „ 3513.50  5000.00  8300.00 


•   32 (5/13/46 

;CONTRACT  AWARDED 

PLUMAS     COUNTY,    Calif.  —  Kiss  1 


i 


I U.   S.   Indian   Irrigation    Service,    647  :  (47) 
:  Phelan    Bldg.,   San    Francisco,    under  1  (48) 
I  Bid  No.  9-46  for  water  pipe  and  fit-  1  (49). ^l.. 
.026  i  **"S8.    f.o.b.  Big   Valley    Indian    Res- [  (SO)!".! 
[31    i  ervation,  located  at  Clear  Lake,  ap- j  (51).;.  ^ 

proximately  four  miles   southeast   of  ^  (52) 

Lakeport,  Lake  County.  '■  (53) 

Bids  will  be  taken  as  follows :  :  (54) 

Alternate  "A"  !  (66)...". 

(1)  1600  lin.  ft.  4-in.  water  pipe,  ^tand-  ;  (56) 

ard,     galvanized,     screwed     ends,  j  (57) ' 

complete  with  couplings; 

(2)  6  each  4-in.  unions; 


.40 

2.00 

.13 


3  3 


5/13/46 

BIDS    WANTED 

PUYALLUP,    Wash.—    Until    May  I     iri^yjain-a    v.^^-wi^ix,    v^am.  —  xv»oo  ,  ^g^  16  each  tees    4x4xl-in 

29,  8  p.  m.,  bids  will  be  received  by  |  Crane  Co.,  2700  San  Pablo  Ave.,  San  j  ^^^  j  ^^^  ^^^^  '4x4x4-in  •' ' 

the   City  of   Puyallup,   Harris   Green,  !  Pablo     at    $72,173,    awarded    contract    ^5^  jg  ^^^^   ^^^^   .lxlx%-in.; 

City  Clerk,    City   Hall,    Puyallup,   f or  j  by    State    Director    of    Public   Works    ^g  jg         j^       ,^^3        ^^^^  ^  I-in.  1(63) 

construction     of     (1)    sewage     treat- ;  C.   H^Purcell^  PHibli_cWorks_  Bld^^^  line,    % -in.   discharge,   bent   nose.  , 

Above  fittings  to  be  standard  gal 


22.00 

1.90 

50.00 

50.00 

.10 

1.50 

3.00 

4.00 

5.00 

4.00 

5.00 

1.00 

20.00 

10.00 

5.00 

5.00 

.20 

.10 

25.00 

5.00 

!(58) 500.00  1000.00 

j  (59) 3.00        4.00 

!  (60) 3.00 

i(61) 100.00 

1(62) 6.00 

6.00 


.10 
100.00 
1.50 
10.00 
.03 
.30 
JtO 
5.00 
.90 
10.00 
.02 
.20 
1.50 
1.00 
600.00 
2.00 
.46 
.70 
.50 
26.50 
25.00 
4.00 
25.00 
22.50 
300.00 
23.00 
2.00 
35.00 
35.00 
.10 
1.75 
3.00 
4.00 
5.00 
4.00 
5.00 
1.00 
20.00 
20.00 
5.00 
6.00 
.15 
.16 
50.00 
6.00 


600.00  1000.00 

20.00  10.00 

.10  .10 

100.00  350.00 

1.20  1.50 


16.00 

.04 

.30 

.35 

3.00 

.26 

6lOO 

.016 

.15 

1.15 

2.25 

600.00 

1.60 

.50 

.78 

.34 

25.00 

24.00 

3.00 

23.00 

22.50 

450.00 

20.50 

2.50 

40.00 

45.00 

.07 

1.00 

2.20 

3.60 

5.00 

3.75 

4.60 

1.15 

10.00 

20.00 

6.00 

6.00 

.14 

.14 

15.00 

5.00 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


4  2 


6.00 

.04 
.25 
.50 
4.00 
.30 
10.00 
.015' 


5/13/1946 

BIDS  WANTED 

COLUMBIA  BASIN  PRoij.,  Wash. 
—Until  June  14,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Customhouse,  Denver, 
under  Spec.  1342,  for  fumiething  and 
delivering  f.o.b.  cai^s  at  the  shipping 
point  or  f.o.b.  cars,  at  OdaJtr,  Wash., 
nine  two-kilowatt  electric  unit  heat- 
ers; 37  three-kilowatt  electric  unit 
heaters  for  the  Grand  Coulee  Power 
Plant,  Columbia  Basin  ProlJ..  Wash. 
I  The  apparatus  will  be  insltalled  by 
:  the    Government. 

j     No  charge  for  copies  of  tlhe  sped- 
jficatlons    to    prospective    bona    fide 
, bidders;  to  others,  $1.00,  not   return- 
able. 


1 


mttit 


wm^ 


STEEL  BUILDING 


2.00 

.50 

600.00 

2.00 

.54 


4  2 


27.00 

25.00 

3.50 

24.00 

23.00 

360.00 

23.00 

2.10 

50.00 

50.00 

.10 

1.50 

2.50 

3.60 


i^    15/13/46 

BIDS   WANTED 

COLUMBIA  BASIN  PROJ.,  Wash. 
—Until    June   7,    2    P.    M.,    bids    will 
be  received  by  the  U.   S.   Bureau   of 
Reclamation,  Denver,  under  Spec.  No. 
"7?     1343    for    furnishing    and    delivering 
*"     f-o.b.    cars   at  the   shipping  point   or 
f.o.b.     cars     at     Odair.     Wsishington, 
aluminum     railings    and     cUrbs,     in- 
cluding     bolts,      expansion      anchors, 
fittings,     screws,     miscel.     steel,     and 
I  other   accessories    for   Grand    Coulee 
Dam    and     Power    Plant,     Columbia 
Basin     I>roject,     Wash.      Tbe    mate- 
rials  will    be   installed   by    the   Gov- 
ernment. 

No  charge  for  copies  of  t)he  speci- 
fications to  prospective  t>iana  fide 
bidders;  to  others,  $1.00,  not  return- 
able. 


4.26 

*-J>J>    15/13/46 

500    iBIDS  WANTED 


4  2 


1.00 

30.00 

20.00 

5.00 

5.00 

.20 

.20 

40.00 

6.00 


I 


vanized  malleable  iron. 


ment  plant  and  lift  stations  and '  Sacramento,  for  construction  of  a  \ 
(2»  sewer  system.  Estimated  cost  [  steel  girder  bridge  with  concrete! 
$700,000.  ;deck    across    Hamiltv,^    x^.c»..v.w,    ^^- .,  Alternate  "B" 

Work   involves  278,334  feet  of  pipe  j  |:,weenB^gMead^W8^pam  and  Lassen  !  ^^^  ^^^  jj^    ^^    ^^^^    asbestos-cement 

pressure      pipe      with      couplings. 


4.00 
100.00 
7.50 
4.42 
(E) 


including    60,000    ft.    6    inch,    166,512 !  County  line  in  Plumas  County. 

ft.    8   in. ;    9,809  ft.    10    in. ;    7483   ft.    12  1 

in. ;    1592    ft.    ir.    in. ;    2408   ft.    18    in. ;  I 

396  ft.  21  in.;   12,623  ft.  24in. ;  1539  ft. 'f./ la/46 


31-32--WATER  SUPPLY  & 
PLANTS 


I  class  150; 

!  (2)  16  each  tees,  4x4xl-in. ; 
3  3  I  (3)  1  each  tees,  4x4x4-in. ; 
30  in.;  9033  ft.  36  in.;   clay,   concrete  ,  BIDS  WANTED  !  (4)  \%  each  tees,  lxlx%-in. ; 

or  asbestos   cement   pipe   and  380  ft;      LINCOLN    COUNTY,    Ore. —  Until  ,(5)  16  each  valves,  garden  hose,  1-in 
4  in.;  90  ft.  6  In.;  260  ft.  10  in.;  and  ;  May   22,    10   A.    M.,   bids   will  be   re-  1         Une,  %-in.  discharge,  bent  nose. 


(1) $10.00 

(3) 6.00 

(6) 2.50 

(7) 25 

(9) 23.00 

(11) a500.00 

(18) .10 

(15) 


COLUMBIA  BASIN   PROJ.,  Wash. 
;— Until    June    7,    2    P.    M.,    ^ids    will 
I  be  received   by   the   U.   S.   Btureau   of 
I  Reclamation,  Denver,  under  Spec.  No. 
;  1341    for    furnishing    and    delivering 
j  f.o.b.    cars   at   the   shipping   point    or 
f.o.b.     cars     at     Odair,     Washington, 
(all  structural  steel,  except  <;urb  and 
't:j\oi\    -rivinn    i  &"ard  angles  to  be  embedded  In  con- 
anft        a  no    l^rete;    steel    roof    and    sideWall    pan- 
lels;   1-inch   roof  insulation;    l*^ -inch 
Isidewall  insulation;  window^;  doors; 
hardware    for    windows    and    doors; 
I  glass,  putty,  glazing  clips,  and  calk- 
ing   compounds;    felt    strips;    metal 
thresholds;   expansion  anchors;  gut- 


3.00 
3.00 
100.00 
5.00 
5.00 


3.00 
5.00 
100.00 
5.00 
5.00 


,5/13/46  3  1 

ADDL.   APPLICATIONS    FILED 

SACRAMENTO,  Calif.— Additional 
appUciitions  filed  for  permits  to  ap- 
propriate water  filed  with  the  Dept. 


740  ft.  18  in.  cast  iron  pipe. 
I  Specifications  obtainable  from 
(Engineers  Parker  «&  Hill,  2021  Smith 
I  Tower,  Seattle  upon  deposit  of  $25 
;  for  each  set. 


!(17>. 
(19). 
(21). 


1.00 
.02 
.80 
.25 
.016 
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5/13/46 

CONTRACT    AWARDED 

GRANDVIEW.    Wash.—    Clyde  E. 

oi  PubUc    WorksrSrvlslon   oWaTr    ^'^^''P'    ^^^    ^J^  ^'"^    ^>'    Seattle  at 

Resources.  Sacramento,   during  Mar     «109,148    awarded    contract    by     City 

'   ■•                                   '             ^    iuai.,    ^j     Grandvlew     for     construction  of 

sewage    treatment    plant.    Plans  by 


as   follows: 


Appl.  11337  (Santa  Barbara  County) 


United  States  of  America  (^ureau  of    consulting  Engr.   James  W    Carey  & 
—  X  «u  V7I.    ^^ggociates,       Alaska       Trade      Bldg., 

Seattle. 


33 — BRIDGES 


Reclamation)  Sacramento,  for  50  c.f.s, 
and  40000  acre  feet  per  annum  from 
Salsipuedes  Creek  tributary  to  Santa 
Ynez     River    for    domestic,     salinity 

control  and  irrigation  of  12,000  acres. 

Appl.  11338  (Santa  Barbara  County)  '  5/13/46 
United    States    of    America    (Bureau    BIDS  OPENED 

of  Reclamation)  Sacramento,  for  ORANGE  COUNTY,  Calif.— C.  B. 
60  c.f.s.  and  40,000  acre  feet  per  an-  Tuttle,  269  Belmont  Ave.,  Long  Beach, 
num  from  Salsipudes  Creek  tribu-  *"<^  Schmidt  Bros.,  1389  Gladys  Ave., 
tary  to  Santa  Ynez  River  for  munici-  '  L«"S    Beach,    at    $200,806,    submitted 


5    3  3 


pal  and   industrial   purposes. 


low   bid    to    State   Division    of  Hlgh- 


Appl.  11339  (Santa  Barbara  County)  i  ways,  G.  T.  McCoy,  state  highway  en 
United  States  of  America  (Bureau  glneer.  State  Bldg..  Los  Angeles,  for 
of  Reclamation)  Sacramento  for  50  widening  the  existing  reinforced  con - 
cf.s.  ■  and  40,000  acre  feet  per  an-  !  orete  bridge  across  San  Juan  Creek 
num  from  Salsipuedes  Creek  tribu-  and  the  existing  trestle  across  San 
tary  to  Santa  Ynez  River  for  recrea-  I  Juan  Creek  overflow  channel  aJid 
tional  purposes.  |  about  0.4   mile  surfacing  approaches 

Appl.  ii;j40  Santa  Barbara  County  with  plant  mix  surfacing  on  the 
and  San  Louis  Obispo  County)  Jnil-  existing  pavement  and  with  plant  mix 
ed  States  of  America  (Bureau  of  Re-  '  surfacing  on  cement  treated  base 
clamation)  Sacramento,  for  30,000  between  Dana  Point  and  Doheny 
acre  feet  per  annum  from  Cuyama  Park,  Orange  County. 
River  tributary  to  Santa  Maria  River  The  work  involves: 
for  domestic,  salinity  control  and ' 
irrigation    of    30,000    acres.  \ 

Appl.  11341  (Santa  Barbara  County ' 


ceived   by  the  Public  Roads   Admin-  !      Specifications  of  fittings  furnished    (23) 

istration,   808  Bedell  Bldg.,   Portland.  ;  under  Alternate  B  will  be  the  same    (25) 1.50 

under  Project  3-B2  for   construction  ^  as  those  furnished  under  Alternate  A.    (27) 600.00 

of    Schooner    Creek     bridge,    Oregon  !      Specifications   obtainable   from  the    (29) 53 

Coast     Highway,     Siuslaw     National  '  above  off  ice.  i  (31) 35 

Forest,  Lincoln  County,  Ore.  \  i  (33) 23.00 

Specifications   obtainable  from   the  1  ;  (35) 24.00 

above  office.  15/10/46  4  0  :  (37)    .' "  500  00 

1  COMPLETE    BIDS  t  (39) 2.17 

____^ t      PEI^SHING   COUNTY,    Nev.   —  As  '  (41) 45.00 

■ i  previously     reported.     Silver     Constr.  '  (43)-! 1.50 

34 DAMS,  RESERVOIRS  &  '  So.,   Fallon,   Nev.,  at   $336,809.79,   was    (45) 3.10 

nRFnfllNfl  i  awarded    contract    by    the    Directors    (47) 3.75 

A^ixEo^vsuiv*  ijjf  ^jjg  Department  of  Highways,  Me-  ;  (49) 1.25 


5/13/46 

TOTAL    BIDS    FOLLOW 

YAKIMA      PROJECT,     Wash 
previously     reported,     Fiorito 
1100  Learv'  Wav,  Seattle  at   (Sch 
$153,380:    (2)    $307,154.50;    total    $460,- 
534.50  suomitted  low  bid  to  the  Bur- 
eau    of    Reclamation,     7%     N.     2nd 
St..  Yakima,  Wash.,  for  the  construc- 
tion    of     earthwork    and    structures, 
wasteway  No.   5,  station   162  plus   78 
to  statio  539  plus  00,   Roza  Division, 
Yakima    Project,    Washington ;    Spec.  1 
1232.  The  work  is  situated  near  Sun- 
nyside.    Wash. 

Other  bids  were:  | 

Fiorito     Brothers,     Seattle,    Wash.,  \ 
§$460,534.50; 

Colonial      Construction      Company, 
Spokane.    Wash.,    $489,951.00; 

J.  A.  Terteling  &  Sons,  Boise,  Ida., 
$523,8r^.0O: 

Goodfellow     Brothers,     Wenatchee, 
Wash..    $542,931.50; 


(2) $    9.00 

(4) 3.00 

(6) 1500.00 

(8) .08 

(lO) 500.00 

(12) 50.00 

(14) 1.00 

(16). 5.00 

(18).- 23 

(20) 4.00 

(22) 50.00 

(24) .15 

(26) 1.00 

(28) 2.00 

(30) .80 

(32) 24.00 

(34) 4.00 

(36) 22.50 

(38) 21.00 

(40) 45.00 

(42) 10 

(44) 2.50 

(46) 4.25 

(48) 5.00 

(50)...-...     25.00 

(62) 5.00 

(64) .20 

(56) 150.00 

(68) 750.00 

(60) 3.00 

(62) 6.00 


The  Quality,  All  Bolted,  All  SteeJ 

Building   with   the   14   Foot 

Straight  Side  WaUs 

Consider  the  Advantai^es  of  •  •  • 
.  .  .  CONVENTIONAL  DESIGN  .  .  . 
PKR.MANENT.  HF.WV-DUTY  FRAMS 
.  .  .  WEATUER-TIGUT  BOLTED-ON 
WALL  AND  ROOF  SHEETS  .  .  .  FULL 
USE  OF  INTERIOR  SPACE. 

m 

Here  is  a  building  that  combines 
versatility  with  SOUND  construc- 
tion .  .  .  that  gives  maximum  adap- 
"  tabUity  with  genuine  economy  to 
commercial  industrial  and  agricul- 
tural users  .  .  .  Owners  throughout 
California  —  without  exception  — 
place  their  hearty  endorsements  on 
BUTLER  aU-stecl  Buildings. 

Butler  RIGID-FRAME  Steel  Build, 
ings  stand  out  today  as  one  of  the 
{;rc:>test  impryvi  ments  In  ind.istrljj 
tteel  building  desicn  in  many  years! 
Thpy  have  met  and  passed  every 
industrial  test. 

Hundreds  of  these  btiildings  are 
already  in  u<:e  throue^out  Califoi- 
nia.  Itaere  is  one  near  you!  We 
will  be  pleased  to  show  you  how  a 
Butler  Builciing  can  be  adapted  to 
YOLR  needs. 

It  is  Inie  tliat  production  is  sold 

out  until  the  late  summer  months, 

but  it  uill  pay  you  to  plan  ahead 

and   place  your  order   now. 

Hni^-:  OR  PHOVE  FOR  I  ITER.\TUR| 

<  ai'tornia    l>istrihutors 

BExiKELEV— 

20:;9  Shattuck  Ave.,  Thornv.nll  5C11 
Fi;SS.\'0 — 

505  Mason  Building.  Piione  2-7340 
KING.  CITY— 

Noilh  L'ghway,  Phcne  C3 
MODESTO- 

16C6'j  J  Street.  Phone  81S 
PASO  ."^OBIES- 

1?36  Railroad  Street,  Piione  22 
SALINAS— 

266  Abbott  Street.  Phone  4285 


NATIONAL  EXPANSION  JOINT  CO. 


UASUFACTVRER  AND  DISTRIBUTOR 

FIBER  BOARD— FELT.SIDEX>  ASPHALT  AND 
R  ED  WO  O  D  EXPANSION  JOINT  FILLERS 

^1  ST  H  BVTOM 

MARVEL-KOTE — Concrete  Curing  Compound 

SEALZ — Ejcpansion  Joint  Sealing  Compound 

!   Complies  With 

Federal  !Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

333  Seventh  St.    UNderhiU  7172    San  Francisco  3,  CaHf. 


4  0 


■  mortal  Bldg.,  Carson  City,  Nev.,  May    (51) 25.00 

^*  ;  3,     for    construction    of    11.574    miles  1  (53) 5.00 

I  of  a  portion  of  state  highway  system  j  (55) 15 

'^^    Route   1,    in    Pershing   Countv,    from  1  (57) 5.00 

"'^°f;    Humboldt    House    to    Mill    City;    175,(59) 2.00 

-"•   1'  'days  for  completion.  1(61) 500.00 

The  work  Involves:  1(63) 5.00 

(1)  120    hours    95-hp.    tractor    and,  — 
carryall ;                                              j 

(2)  100    hours    95-hp.     tractor    with   5/13/46 
bulldozer  or  angledozer;  iBtDS  WANTED  j 

(3)  120    hours    motor    grader    with !     ^-^^  MATEO,  San  Mateo  Co.,  Cal.  I 
scarifier ;  j  — A-a    previously    reported,    until    May  ' 

(4)  100  hours  1%-ton  dump  truck;       20,  8  P.  M.,  bids  will  be  received  by. 

(5)  120  hours  ^^-ton  pickup;  the  San  Mateo  CSty  Council,  City  Hall 

(6)  force  account,  special  detours;       San   Mateo,   for  the   improvement   of 

(7)  18,900  tons  selected  detour  sur-^t'^^t^s  ^"^    S*n   Mateo  Knolls  No.   2;  ■ 
facing;  '"^^^  No.  46-5.  j 

(8)  35,959    ton    miles    haul    selected      Work   involves:  ! 
detour  surfacing;                               •    <1)  60,829    c.y.    grading, 

(9)  366    tons     liquid    asphalt,    type 
SC-2  or  SC-3  (road  mix) ; 


Cement  Gun  Construction  Company 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 

CONTRACT  or  RENTALS 

.4AXAAAAXAXXAA. 

Phone  GArfield  7663    -    24  Califoniia  St,  Sub  Fi 


all    classes 
removal    of 


.  ,      Marshall  &  Haas,  San  Mateo,  Calif. 

(1)  240  cu.  yds.  remove  concrete;       !$554,  939.00; 

(2)  remove    portions   of    San    Juan !     ^'  pjortto  Company,  Seattle,  Wash. 
Creek  overflow  bridge;  I $626,133.00. 


and  San  Luis  Obispo  County)  Unit- 
ed States  of  America  (Bureau  of  Re-  ' 
clamation)  Sacramento,  for  30,000; 
acre  feet  per  annum  from  Cuyama  j 
River  tributary  to  Santa  Maria  lUver  1 
for  municipal  and  industrial  pur- 
poses. 

AppL  11342  (Santa  Barbara  County  , 
and  San   Luis  Obispo  County)    USA 
(Bureau  of  Reclamation),  Sacramen- 


(.?)  20  sta.  clearing  and  grubbing; 
(4)  4800  cu.   yds.   roadway   excava- } 

tlon;  15/13/46 


S4 


to.  for  30,000  acre  feet  from  Cuyama  ,  *-  *       ^^  k  — . 

River  tributary  to  Santa  Maria  River  j  cement-treatea  »««•. 

for  recreational  purposes.  <10^  develop   water  supply  and  fur- 

Appl.  11.343  (Santa  Barbara  County  i  "'^\,^**ff  ®**"'P^^°iL*«r. 

and  San  Luis  Obispo  County)   Unit-    dD  170  M  gallons  apply  water. 

ed  States  of  Ameri<^  (Bureau  of  Re-    (12)  20  sta.  finish  roadway; 

(13)  33  tons  liquid  asphalt.  SC-8,  bltu- 


(5)  1560  cu.  yds.  structural  excava- :  CONTRACT    AWARDED 
tloo;  I      FORT    GIBSON   DAM    PROJECT, 

(6)  eOOO    sq.    yds.    compact    original  j  Okla.  — Al  Johnson  Constr.  Co.,  Win- 
ground  ;  1  ston  Bros.  Co.  and  Peter  Kiewit  Sons 

(7)  5200  cu.  yds.  Imported  borrow;      ico..    Minneapolis,    Minn.,   at   $12,203,- 

(8)  650  bbls.  portland  cement-treated  1 692    awarded  contract   by    the    U.    S. 
base ;  I  District  Engineer  Office,   P.   O.  Box 

(9)  2900  sq.   yds.   mix   and   compact  1 61,  Tulsa,  Okla.,  for  the  construcUon 

of  the  Fort  Gibson  Dam  on  Grand 
(Neosho)  River,  approximately  five 
miles    north    of    Fort   Gibson,   Okla.: 


Serial  No.  46-3. 


McLaren  CEMENT 

ASBESTOS  BOARD 

• 

4-H.  X  8-ft.  X  I'^S^n.  or 

3^16.iB.  and  Vt-i*^  Comi. 

3-ft.  &4n.  X  8-fl. 

• 

LD.ReederCoJf. 

DOii^laa  6060 
100  Sacramento  Street 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 

• 

LUMBER  CARRIERS 

CONCRETE  MIXER       * 

MiXERMOBILE.  SCOOPMOtlLE 

HOISTS.  TRUCKS 

SAWS.  .DRILLS 

COMPRESSORS.  VliRATORS 

GENERATORS 


H.     STICKER 

PNONIs 

BERKELEY  2752 


40— 


»GHWAYS 
STREETS  AND 


40 


I fyi3/46 
' PROPOSED 
!  BUTTE  CO.,  Calif.  County  Engi- 
j  neer  Bert  Pax  ton  has  informed  the 
,  Butte  County  Board  of  Supervisors, 
Cdurt    House.     OroviUe,     that     Butte 


Btleitioi  Ctitraetors! 


Drilling  Specialists  in  cable-tool  and 
dianoond  drilling. 

For  tsest  borings,  blast-holes,  wcUs  and 
grout  holes. 

WUh  SpecUdized  EQUIPMENT 
PERSONNEL 
FACILmES 


(10)  6.36  miles  road  mix  detours; 

(11)  lump  sum,  signs; 

(12)  4  each  remove  trees; 

(13)  245  lin.  ft  remove  fence; 

(14)  lump  sum,  remove  building; 

(15)  1814  lin.  ft  remove  culvert  pipe; 

(16)  53  each  remove  headwalls; 

(17)  57,660  sq.  yds.  remove  and  stock- 
pile road  mix  surfacing; 

(18)  113,888  cu.  yds.  roadway  excava- 
tton; 

!  (19)  1987  cu.   yds.   drainage   excava- 
tion; 

(20)  618  sta.  "V"  type  ditches; 

(21)  18,868  cu.  yds.  borrow; 

(22)  15  sta.  slope  roimding; 

(23)  312,472  yd.  sta.  overhaul; 

(24)  12.767  yd.  mile  overhaul; 

(25)  2063  cu.  yds.  structure  excava- 
tion; 

(26)  2181  cii.  yds.  backfill; 

(27)  force  account,  roadside  cleanup; 

(28)  6643  M  gallons  water; 

(29)  90,087  tons  type  I  gravel  base; 

(30)  54,926  tons  type  n  gravel  bSM 
(1-in.  size) : 

(31)  5796  cu.  yds.  salvaged  aggregate 
base; 

(32)  59S  tons  liquid  asphalt,  type  MC- 
1  (prime) ; 

(33)  55  tons  liquid  asphalt,  type  MC-2 
(seal  shoulders) ; 

(34)  1099  tons  screenings; 


of    material    includ 
trees,  etc 
(2>  2,140  s.f.  6-in.  concrete  pavement 
in  place,   complete; 

(3)  183,232  s.f.   6-inch  do;  1 

(4)  385,653  s.f.  5- inch  do;  I 

(5)  35,910  s.f.   4-inch  do; 

(6)  24,650  s.f.  2-in.  asph.  concrete 
resurfacing  in  place  complete 
including  tack  coat; 

(7)  615  If.  type  A  curb,  8-ft  gutter 
in  place  complete;  i 

(8)  7,971  Lf.  type  A  curb,  6-ft  gutter  ' 
in  place  complete;  ; 

(9)  8,574  Lf.  type  A  curb  3-ft  gutter 
in  place  complete ;  ' 

1(10)  324  l.f.  type  A  curb.  18-in.  gutter; 

j  in  place  complete;  j 

I  (11)  18,502  Lf.  type  B  curb,  3-ft  gut- 
ter in  place  complete; 

:  (12)  116,380    s.f.    concrete    sidewalks,  I 
4-in.   thick  in  place  complete; 

!(13)  1,300  Lf.  type  curb  only  in  place 

i  complete ;  j 

j(14)  204S95     Lf.     6-ln.    vit     clay    pipe' 

j  sewer  complete  in  place  inciud.  i 

1  wye  branches; 

j  (15)  3.476  Lf.  4-in.  vlt  clay  pipe  lat- 
erals complete  in  place;  | 

I  (16)  1,100    Lf.     24-in.     concrete    i>lpe ; 

I  storm  sew^er  in  place  complete ; 

,  (17)  660    Lf.    21-lnch    concrete    pipe 
storm  sewtf  in  place  complete; 

i  (18)  870    Lf.     16-inch    concrete    pipe 
storm  sewer  La  place  complete: 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 


FOOT  OF  ADELINE  STREET 
OAKLAND   4, 


Hlffate  3B19 
CALIFORNIA 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLQB 

STffiLFORM  CONTRAaiNG  CO. 

666  Harriflon  St  DO  SSSa  Smm  Fi 


(35)  liTtons  aaphalt  <^ent,  200-300 '^^*>  VIL'*'-    ^T""    ^"^'^^    Pl^ 
penetraUon  (seal  plant  mix) ;       \  ,^,  "^o""  "^"  *°  P''^^^  complete; 
(36) 


S?r.Xl5%£S'^  Cic  -  £«i7^i^£  :=.^ 


,  PACIFIC  DRILLING  CORP. 

;  127  Moottotncry  Sc,  San  Fraadaco  4 
I  Fhame  SUtter  6512 


2  or  SC-3  (road  mix  shonlden) ;  I 
(37)  22.86  miles  road  mix  shoulders;  | 


and    storm   sewers    capped    with 
cast  iron  frame  and  covera  In 

(38)  1311    tons   -flAalt    cement,   «»- i  (ji)  J^'SMS^^^tch' basins    in    place 

^.J^.^^^^ZJ^^^  ^V    J  com^te^th   cast   iron  fJa^ 

(39)  21348  tons  claw  P-2  plant  mix  and*covers; 
bituminous  surface;                          I  (22)  B     each     special     storm     water 


(40)  187  cxi.  yds.  class  "A"  concrete ;  i 

(41)  58  ciL  yds,  class  "B"  concrete; 

(42)  20,900  lbs.  rdnfordng  steel; 

(43)  42  lin.  ft  8-tn.  corrugated  nactal 
pipe  (dipped); 

(44)  S22    lin.    ft    18-ln.    cormgated 
metal  pi*'*  (dipped); 

(45)  S390    llB.    ft.    M-bL    eorrugated 
metal  pipe  (dipped); 

(46)  SO    itn.     ft     10-ln.    cormgated 
metal  pipe  (dipped); 

(47)  MS  Un.  ft  aOxlT-ln.  eoRUfatad 


special 
catcfa  basins  in  place  complete; 

(23)  34  each  electrolier  stand,  ccnn- 
plete  with  concrete  base  and 
glasffware; 

(24)  5,580  Lf.  1^-in.  electrical  con- 
duit   in    place    complete; 

(25)  10,600  Lf.  single  conductor  ca- 
ble in  place  complete: 

(SO)  HO  ey.  rrtnf.  concrete  retaining 
wall  in  place  complete; 

(37)  78  cy.  concrete  for  Jacket  on 
•torm  aewer  In  place  complete: 


New  Master  Gasoline  BackfiD  Tamper 


COMPACTS  EARTH  FILL 

COMPACTS  A  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHS 

COMPACTS  AND  LEVELS  SODi 

WORKS  IN  NARROW  DITCHES 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


C*ra«r  •! 

SAN  PKANCI900 


Ph.  MArlBec  1691 


i^ 
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^ 


DAILY    PACIFIC   GUILDER 


MONDAY.  MAY  13.  1946 


uildin^  Pennits,  Contracts Recortled  IVoticefS 


SAN  FRANCISCO 


^'''^^..'"..r  r^l^^^'^'i^^.,^^  ^^'O^-r,    dox;    deal 


I'^^J^^.L  ^°,°J^?}°I' ."H^^    and    C^Roland:   11 'fixtures' 


er, 


j     _,„    ^  ,  Wyoming.— t/n til    June    3,    2    P.    M.,    jiay  7.!  for  fumisbing  and  delivering 

Smock,  19  Rio  Vista  Ave  ~  1 "' 3«"r'i^nd"  a*^^"^,^         «  L*        «^"®*  Harrison;  owner,  Win- Ibida    wiU   be    received  by    the   U.    S.  I  use   of  special   tools,  and   the  super- 

REPAIR    fire    damage.    |1000;    3234   dealer  O  Han «m' s^f^f:^-*^®^' 1 2™lJ^    Co ;    contractor,   Frank    J  j  Bureau  of  Reclamation.  Customhouse,  |  vision    of    erecting    and    placing    in 


^\'tiv:i^ScZ.%'^'^j„T--^j}'''^^-^»-^^''^ 


jKllmm  Co;  6  plugs;  «  outlet* 


2  fixtures, 


kelen-Cole  Co,   955  22nd   St,  ,^  xi^lux^™ 


AppUafct  Co^'^d^^rjr^M'  ***°-|pii«.  i.^*°  ^""*'*  ®*''^*;  owner. !  turbine^,  governors  and  generators 
tu?S  •  ^'^  Ma«ony  Pacific  Tire  Sales  Co;  contractor.  ( for  Kortes  power  plant,  Kortes  Unit. 
L"f?*-     .    .     _  Frank  J  Klimm  Co:  .  iri«iA..r4  R..in  ryJii^t    w««-,4»-. 


owner,  A  T  MacDonald,  1440  Broad 
way;     contractor,     Van     Bokkelen- 
Cole  Co,  956  22nd  8t 
ADDITION,  J1S30;  4815  Webster  fft; 
owner  and  builder,  C  M  Thompson 
J  _  Sr,  4815  Webster  St 


ALTER  MEDICAL- mrvT AT  t»t  tv»    L-IlJ***'  Webster  St 

I23.000r^6  S!;Vo?^own!r^d    ^L™^_!^W? L^««  Bn>adway; 


K.  iij       «.  ,       ^^;  owner  and 

buUder,  B  L  Goodman,  e05  Market; 
architect,  Edwards  and  Wiemeyer, 
704  Market  St. 

ALTER  RESTAimANT.  $15,000;  361 
Broadway;  owners,  Helen  Francis 
and  Harry  MargoUs,  1904  Russ 
Bldg;  day  work. 

FLATS  (2-story  frame),  |12.000;  N 
Filbert  110  E  Oough;  owner,  Her- 
man Eiman,  c/o  contractor,  builder, 
Oliver  M  Rousseau,  725  Tehama. 

DWELLINGS  (2-story  frame)  (4), 
16000  each;  S  Pacheco  70,  95.  120, 
145  W  33rd  Ave ;  owner  and  builder. 
Michael  Costello.  821  84th  Ave; 
architect.  C  W  Claudius.  2448  47th 
Ave. 

DWELLINGS  (1-story  frame)  (13), 
|5fO0  each;  W  Bridgevlew  Dr  168, 
193,  218.  243,  268,  293.  318.  343,  368, 
593.  418.  444.  469  N  Topeka;  owner 
and  builder,  G  Carraro  &  Sons,  750 
Felton  St 

ALTER     DWELLING,     $5000;      1462 


own- 


er, Harry  M  Shane,  prem;  contrac- 
tor, E  T  Leiter  Sons,  811  37th  St 


1018  Stanford  Ave;  owner,  A  Pen- 
covic;  dealer,  Bonnetti;  20  fixtures- 
12  gas  ouUets. 

372  10th  St;  owner.  Sander*  Glass 
Co;  Uffaler,  L  J  Maddin;  1  fixture. 

593  13tn  St;  owner,  Merrltt;  dealer. 
J  Tancredy;  6  fixtures. 

5144  Coronado;  owner,  H  Smith; 
dealer.  C  Martin;  3  fixtures. 


SANTA  CLARA  COUNTY 


Fimiace  Pennib 


DWELLING,  17000,  Lot  23.  east  end 
Fillmer  Avenue,  Los  Gatos;  owner 
and   builder,   John   A   Fillmer. 

ADDITION,  $1000;  Lewis  and  Mon- 
terey   Roads;    owner    and    builder, 

Floyd   Penrice,   922   N  5th   St,   San  i     „«,.   M^^tT^A Z " 

Joee.  2834  60th  Ave;  owner,  E  Coursin- 

D WELLING,  .$8250;  2463  CotUe  Ave    ^^.L^^)^'  ^  ^  Hoerst;  floor. 


Klimm  Co; 

2161  567  Jersey;  owner  and  con- 
tractor. M  D  Gllley;  4  switches;  serr- 
ice. 

2162  8E  Cor  12th  and  6  Van  Ness; 
owner,  General  Pet  Corp;  contrac- 
tor, Cimino  Elec  Co;  sign. 

2168     757   Sutter;    owner, ; 

contractor,   Cimino   Elec  Co;   2  <mt- 
leta. 

2164  1279  Golden  Gate  Ave;  own- 
er, Albert  PhUUps;  contractor,  Amer- 
ican Elec  Constr  Co;  service 

2186  1860  FlUmore;  owner,  John's 
Liquor  Store;  contractor.  American 
Elec  C<mstr  Co;  1  plug. 

2166  3020  Lombard;  owner,  Gra- 
8ioli;  contractor,  Columbia  Ifilec;  six 


Missouri  Basin  Project  Wyoming. 


4  2 


OAKLAND 


San   Jose;    Owner  and    builder,    R. 
C.  Anderson,  2281  Castle  Ave.,  San 
Jose. 
DWELLING.  $6000;  Dale  and  Rose; 
Owner  and  builder,  E.  Cole,  19  Dale 
Drive,    San  Jose. 
ADDITION.     $1000;      Moorpark      off 
Saratoga ;  Owner  and  builder,  Chas. 
Menell;     Moorpark     and     Sarotoga 
Rd.,   San   Jose. 
Lake  St ;  owner,  David  Potter,  1462  ,  DWELLING.  $6500 ;  Lot  28,  N    Clae 
l>rAmJBA«-  h,.nrt»r    rn,oo  Q* ««!,», «i^        mont;    Owner    and    builder.' T     C 

Kleparski.  P.  O.  Box.  311,  Saratoga  , 

ADDITION;      $750;      Oakland     H^  ! 

Milpitas;  Owner  and  builder.  Win-  : 

sor  Bros.  P.  O.  Box  66.  Milpitas       i 

DWELLING,.   $f600;    Pala    a£d    San  i 

Carlos;     Owner     and     builder,     E 

Komsthoeft, 

Jose. 

ADDITION   TO    STORE.    $1000;   2165  1 

Alum  Rock  Rd. ;  owner  and  builder 

tr  -KT  .  .  .  ,      Floyd   Renrice.   922   N.   5th   St     San 

Van     Ness     Ave;      owner,     Ansel  j     jose  ^-  om  csi.,  &an 

Schlors.  prem;  day  work. 


Premises;  builder,  Chas  Stockholm 
&  Sons.  391  Sutter  St 

DWELLING  (1-story  frame).  $4500; 
N  Gilman  Ave  225  W  Hawes ;  own- 
er, V  AntoUni,  42  Gilman  Ave; 
builder.  D  Cappeletti,  379  Shotwell. 

DWELLINGS  (1-story  frame)  (3), 
$4000  each ;  E  45th  Ave  75  N  Ulloa ; 
W  40th  125.  150  N  Ortega;  owner, 
and  builder,  MacArthur  Building 
Co,  3224  Judah  St. 

ALTER    SALESROOM.    $4000;     49    S 


5461  MacArthur;  owner,  Dr  Dod- 
son ;  dealer.  A  &  C  H^  Co ;  central. 

5921  Shattuck;  owner.  Whalin- 
dealer.  Atlas  Htg.  Q  Vent  So.;  floor 

1368  Trestle  Glen;  owner,  Allen: 
dealer,   Holland  Co;    central. 

1850  6th  Ave ;  ov  oer,  Sturgon : 
dealer.   Holland  Co;   central. 


5/13/46 

BIDS  OPENED 

SACRAMlCNTO,  Calif  .—The  foUow- 
ing  submitted  bids  to  the  State  Pur- 
chasing Agent  Sacramento,  for  ma- 
terials as  follows : 
QUO.  50074.  RJDQ.  87248: 

Triangle  Rock  Co.,  $2  per  ton:  total. 
$1600;  awarded.  ^ 

John  M.  Ferry,  $3J»  per  ton ;  total, 
$2560. 
QUO.  azOOO,  REQ.  104517: 

S.  M.  McGaw.  $4.12;  K48;  $3.4a 

-^Teichert  &  Son.  Inc..  K18;  $4.56; 

outlets;  2  switched;' 2~^ruM.  ~~ L^J'^'  po^^tructlon  Co.,  $3.65.  ven- 

*     2167     286   O'Farrrtl;    o^er.   Trav-;J?7  Pi*"^<>°'y'<»l8CO^t2percent 

ele«Hotel;  contractor.  Columbia  El;   ^^/^'^  ^^^  ^^^  ^^.  ^    ^ 

2168  2845    Geary;    owner.    Right-   Sfr^.^i'^.^t^^V^L^JSy- '  *^«^«^' 
way  Restaurant;  contractor,  Colum- 
bia Elec;   12   outlets;   4  switches;   6 
plugs. 

2169  391  Edlnburg;  owner,  Thor- 
Inson;  contractor.  Arc  Elec;  9  out- 
lets; 10  switches;  10  plugs. 

2170-71     2566-51  33rd  Avenue;  own 


Denver,  Colo.,    under  Spec.    1269  for  |  operation  of  one  one  steam  generat- 
ing unit  of  260,00  lb.  per  hr.  capacity,  I 
together  with  appurtenant  woiic  for  \ 
the  El  CMitro  steam  station,  located 
In   Imperial   County,   Spec   904. 
The  bids  were  taken  as  follows: 

(1)  Boiler  for  the  El  Centro  SUtlon 

(2)  Britekwork  setting.  Insteiled 

(3)  In«ullaUon.    installed 
The   bids   were : 
Combustion  EkigtaeMing   Co.,    lac. 

(1)  9I1MM,    (2)    $26,400;    (S)    |T6M: 
total.  9SiB.661. 

C.   C.   Mo<»re  and   Co..   <1)   $222,2201 

(2)  $34,198;   (8)    $7,499;  total   $26S.917. 
Riley    Stocker   Corp..    (1)    $20t.250. 

(2)  $27,490.   (3)  $14,735.  total  9286.47S. 


Completion 


II. 


Natt   McDougali  Co.,  652   Sherlock 
Bldg..   Portland 
Morrison-Knudsen   Co.,   Inc.,   Hog* 

MacRae  Bros.,  2733  4th  St,  Seattle. 

Puget  Sound  Bridge  Sc  Dredging 
Co.,  2t29  18th  Ave..  SW.  SeatUe. 

Quy  F.  Atkinson  Co.,  910  W.  Orange 
St.   So.  San  Francisco. 

Vlnnell  Co..  1140  W.  Are.,  ABMin- 
bra.^ 

Peter  Klewlt  Sons  Co..  Omfihm  K«« 
tlonal  Bank  BMg.,  Onutha,  Nab. 


Work, 

Duilf  uuw  CotBl]f  y  Ot^ 
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3/13/46 

BIDS    6pENED 

COLUMBIA  BASIN  PROJECT. 
Washington.—  Following  submitted 
bMs  to  the  U.  S.  Bureau  of  Reclama- 
tion, D«lnver,  Colo..  und«r  Spec.  1164 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Odair.  Wash.,  at  the  option 


QUO.  51657,  BEQ.  E48076' 
For  2000  tons  plant  mix.  District  4.    _.»  „.  v«.««,    „«,x...  .v   .„«  «„— 

in  o?«°/  "i^'  *?j^i  *^^'  d^count  of  the  bidder,  six  IS-  by  20.11-  foot 

10  cents  per  ton  10th;  awarded. 

Central  Supply  Co.  bid  the  same. 
QUO.  52344.  REQ.  E48118: 

.  „„_  ^..„«. nili*t'""^i  Kaiser    $2.40.    f.^to.   Radum       ,    _.   _.^..o......    ^.^^.,^, 

er,   Thorinson;   contractor,   Arc  Elec  ' P™;^j^^°iJ^t^iO  <=f ^ts  Per  ton  10th., N.  Y..  $ir2,568,  fob  Long  Island  City. 
Co;  9  outlets;  10  switches;  10  plugs  """  ■""  *"""  "        '" 


reverse-flow  coaster  gates  for  Instal- 
lation    ^n     Grand     Coulee     pumping 
plant,  Columbia  Basin    Project 
Anthohy   M.   Meyerstein,    Brooklyn, 


►  uc 


SAN   FRANCISCO   COUNTY 


Accepted 


2172-74    127-131-135    Ralston;    own 
er,  Thorinson;   contractor.  Arc  Elec 
Co;  9  outlets;  10  switches;  10  plugs. 

2175  2370  34th  Ave;  owner,  Dal- 
berg;  contractor.  Arc  Elec;  9  out- 
lets;   9   switches;    10  plugs. 

2176  183  Tunnel;  owner,  McCau- 
ley;  contractor.  Arc  Elec  Co;  9  out- 
lets; 8  switches;  9  plugs. 

2177-86  552,  556,  560,  564,  568,  572. 
576,  580,  582,  586  Sawyer  St;  owner, 
Sbarbaro ;    contractor,    Arc    Electric ; 


FOUNDATION,  $600;  N  Mariposa  50 
E  Mississippi;  owner,  Mayfield  In- 
vestment Co,  1106  Mariposa;  build 


DWELLING,  $6000;  Lot  1,  Maybelle 
Ave.,  owner  and  builder,  E.  A 
Stenbit  443  California  Ave..  Palo" 
Alto 


MkrJSri'""^  ^°"'''"''"''''  ^*''  "^  1  ^^^N<^'  »5000;  Redwood  Es- 
^^"^T^^- Utes;    Owner    and    builder,  H.    W 

I  Anderson,  Box  413,  Redwood  Es- 
--—--.  -  i     tates. 

i  ALTERATIONS, 


Independent  Construction  Co.,  $6.50  '  N    Y 

^^^h.^ln^  n^N  ""^  '^'V:''^''^  I     Amertt-an  Bridge  Co..  Denver.  Colo.. 

Sheldon  on   Co..  $4.50;   20  minutes  !  $210,100.   fob.   Gary,   Ind. 

nr^   «i^*^E.P^«  *'°"*"  i     Consolidated   Steel   Corp..   Los  An- 

^r^kn^t^'x,^^,^?^-  ««»««•    «»0'207.    fob    Los  *^Angele«. 

Granite    Rock   ^$4.10;    $4.10;    $4.10;  I     Wllliaftiette  Iron  &  Steel  Co..  Port- 
♦4.1U;  total,  $19,270;  discount  10  cenU   land,  Ore.,  $288,000  fob.  Portland, 
per  ton  aOth. 

Central   Supply   Co.    bid   the   same. 

A.  J.  Raisch,  $4  on  all;  total,  $18,- 
800 ;  discount  10  cents  per  ton  10th. 
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5/13/46 

BIOS    WANTED 
ALCATRAZ.   Calif. 


-UnUl  May  20, 


5/13/46 

BIDS    OPENED 

EL  C<:NTR0.    Imperial   Co..   Calif. 

— Westiiighouse  Electric  Corp.,  420  S. ' 

**    4  2    San  Pedlro.   Los  Angeles,   at  $536,600 

submitted  the  low  bid  to  the  Board  of 

Director*,     Imperial    Irrigation     Dis- 


BUILDING  PERMITS 

Granted 


.„.     ^  Recorded  Accenti 

434     Coe    Ave.,     San  |  May  10.  194&-436  42nd  Ave.  James 

P  Norton  to  whom  It  may  con __ 

MRv'^'ToinTni' r«"?!^^  ^^'  1»46  :  10  outlets';  10  switches ;  11  plugs. 

107  %h  t  *°^  ^'^   ^  ^°«'       2187-9    Various  locations  and  own  _    _ 

natti  and  F^BYankT whn™^;         ,*"=   contractor.   Neon   Mtce  Corp;  !2  P.  M..  bids  will  be  received  b/  t^e    t*rict  El  Centro.  Calif.,  for  the  fum- 
may  concera  tj^^T  ^Lal^^^L     ^r^   ^       o..u        .   ^       .   .      ^vf^f''^?^^'    ""^   ^'^^''''    ^-    ^-    Miller,    ishing,    delivering  and   the   super^'ls- 

M^y  9  194TSl9'Hai;'"^^  ni;i^^  ^^^  ^^  ^^"^  25th  and  Fountain ;  chief  of  Purchasing  Unit  Bureau  of  ion  of  erecting  of  (1)  one  cond^lng 
Joseph  HC^ao^owh?m  ?^  '  ^^T"^""'  ^««"«t^«;  contractor.  Century  Prisons,  Room  565.  FH.LB.  Bldg..  steam  tUrbine  generator  unit  of  20,- 
!l°f !??_"  ^"^«o  ^°  w^o."  >t  may      lElec;  Washington  25,  D.  C,  under  Inv.  3793  !  000    kw    capacity,    including    govern- 

2191      770    Market;    owner,    Peggy  for  rental  cabinet  f.o.b.  U.  S.  Peni- I ing  and  hydrogen  cooling  accessories. 
Shop;  contractor,  W  B  Baker  &  Co;  jtentiary,  Alcatraz.  (2)  one  hon-condenslng,  quick  start- 

—  { ing  auxiliary   steam   turbine  genera- 

•     *    4  2'  ^^^  ""^*  ^'^  ^*^^  ^^'  capacity,  and  ac- 
i  ceissories,    for  the    El    Centro    steam 


concern May   9,    1946  ! 


OAKLAND 


alterations. 


2192     2311  California;  owner,  <^un- '5/13/4       a 
ningham ;     contractor,    W    B    Baker ' 


Accepted    &  Co ;  motors. 


SAN   FRANCISCO 


CLEANING     PLANT.     $10,000;     3857 
Ventura;    owner,    Fresno    Cleaners 
&  Hatters. 
DWELLING    and    GARAGE,    $5000- 
DWELLINGS     (Istory     frame)      (2).        ^ff^  0~"^«  ^   o-^er.   Teal  M  Kas-' 
$5000    each;    N    Rivera    St    107.6   E    ADD    TO     STORE      $5000- 
48th  Ave;  SE  comer  48th  Ave  and       Fresno;  owner.  Borgaetti 
5fr^«*Il^.lr"^"•^"^,i^?!i'«'•„*iA^I^    TO    dwelling.     $2000;     728 

Mariposa;  owner,  J  C  Areyana. 
STORE  BUILDING,  $1800;  910  R  St; 

owner,  George  &  Son. 
REPAIR     DWELLING,     $1500;     454 
Ferger;    owner,    Morrison;    builder, 


T>  ^     ..       ^     »2,000;      Lot       14, 1  Recorded  Accent* 

^°-  Castro    Valley,    Hay  ward.      Ben- 

^_       jamin   L  and   Hilda  A  Ferwerda      :  motors 

FRESNO  .to  DT  Groom May  8,  1946  |     2194     2211  Yorba  St;  owner, 

May  10,  1946— LOT  69,  Blk  15,  Map 


BIDS    WANTED 
.m    ,73  Mar-e.;  owner,  u.u  Ann  ^ ,,„^?,^^Nm  f i'-B^'^wm  5,  | |tat^on^oc.Ud  In   .n,p.r...  County; 

Agent,     Sacramento,     for     materials  '      ^he  bids  were : 

,   --„„.     'and  equipment  as  follows  I     Westinghouse   Electric  Corp.  ,    (1) 

V.   u            *       .         «r    T>    T,'  ,         Ji  May  15  i  $467,500,    (2)    $69,000;   total  $536,500. 

enshuh;    contractor,    W    B   Baker  &' "'*'    "  .^  ,  ▼    .       ,  ▼— . 


Co ;    contractor.    W   B    Baker   &   Co ;  i 


;QUO.  53207;   Req.  E48-44: 


1320     W 


No   4,   Regents   Park,   Albany.     Q      jCo;    3    plugs 

D    Gaeta   to   whom   it    may    con-      |      2195     209  Stevenson 

cern..... ...  May  9,  1946  i  Beach   Co;    contractor,   W   B 

May  9,   1946-^22   FLEMING   Ave,       &  Co     sign  ! 

Oakland.   Raymond  J  and  Evelyn      !     2196*    1611  California  Street;  owner  Q.^f,    >»___     ^ "!!*>; J ^ 
M  Collins  to  Geo  J  Dallendorfer..      ! Blums;  contractor,  W  B  Baker;  al-  :^V_9- ^3657;  Req.  104552 


owner.  North  |  *^  ,^°"«  P^^"*  mix  SC-4  or  ROMC- 
3  liq.  asph.,  Dist.  4,  vicinity  of 
San   Jose. 


Baker 


Sons ;   architect  C  O   Clausen,   746  ' 
46th  Ave;  contractor,  Amesen  Con- 
struction Co,  4430  Cabrillo  St 

ALTER  (mezzanine  of  wholesale 
florist),  $700;  211  4th  St;  owner, 
Amling;  contractor,  Wm  Horst- 
meyer,  23  Mars  St 

ALTER  (installation  of  standpipe 
adjacent  to  office  and  manufactur 


Carl  A  Bush. 


SACRAMENTO 


ing  plant),  $5000;  2929  19th  St;  own- } 

er,  PeUonWater  Wheel  Co;   engi-    CHURCH  (masonry  and  frame  con- 


„ Vn"  ■;«/- -"-■••- -----May  6,   1946   teratlons 

May  10,  1946— AD  J  to  NE  Comer 
Bancroft  Way  and  San  Pablo 
Ave,  Berkeley.  Don  C  Wood  to 
Chas  H  Adaizs May  1,  1946 


CONTRA  COSTA  COUNTY 


neer,  R  Horonjeff,  assistant  chief 
engineer,    San    Francisco    District. 
U  S  Engineers. 
DWELLINGS     (l-story    frame)     (2), 

$5300    each ;    W   Itoe   29th    Ave  250,  |      (rear) ;    owner    and    builder,    M    C  I 
275  N  Moraga.  owner  and  contrac-  j     Peterson,  3225  M  St 
V**;^     United     Housing    Corp.    2701    DUPLEX  (frame,  rustic  and  compo- ' 
^'"^"^    «♦  '      sition    roof),   $7000;   6535   14th   Ave;! 

owner  and  builder,  J  W  Van  Osten, 


struction),  $1500;  2120  4th  St;  own- 
er and  builder.  Father  Devine  Peace 
Mission. 
ALTERATIONS.     $500 ;     3225     M     St !  May  8.  1946— PtQ  Lot  330,  Additional 

Survey  of  the  Town  of  Martinez. 

Alex    B    Thomson    to    Jordan    & 


2197  501  Howard  St ;  owner.  Drug 
Sundries ;    contractor,    W    B    Baker ;  ■■ 
;iiotors.  I 

2198  711-7  Ellis  St;  owner.  Gen-; 
ulne  Parts  Co ;  contractor,  Malm  &  { 
Welter;    6  plugs;    motors. 

2199  2079  Sutter;  owner,  United! 
Recorded  Accepted  i  Security ;  contractor.  State  Electric  ' 
May  8,  1946— Lots  26  and  27,  Block      i  Co ;  27  outlets ;  13  switches  ;  51  plugs  ; 

12,     Fay     Andrade     Tract      San      j  sign.  1 

Pablo.    J    F    Krenkel.    et    al.    to      i     2200      2150    17th    St;    owner,    J    H 

Grover  S  Carpenter May  6,  1946   Hjul;   contractor.  State  Electric  Co;i'<p'^  '^^^^'-rn 

May  8.  1946— Lot  65.  Moraga  Glori-        motors.  :     ■"®^-   •»5^»i'«: 

etta.    Unit    No    1.    near    Orinda.  2201     5186  Mission;   owner,   ; 

contractor.  State  Elec ;  

2202     327    Hearst    Avenue;    owner. 


1000  tons  SC-3  plant  mix  %-in.  and/ 
or  %'ixx.  max.  agg.,  deliv.  in  small 


Generall    Electric    Co..    (1)    $469,216. 
(2)    $69,400;    total   $538,615. 


43 


BIDS:  U.  S.  CnglnMr  Offlot,  821 
Pittock  Block,  Portland.  Ore.;  Spec 
95-026-46-331;   May  14,  2  P.  M. 

W.  A  Kerr.  7509^  Sumiet  Blvd. 
Los  Angeles 

Peter  Klewlt  Sons.  S45  Ktewmys 
Avts.^  Arcadia,  and  1S94  Omaha  NktL 
Bank    Bldg.    Omaha,    Neb. 

Minnis  &  Moody,  11038  Sherman 
Way.   Box  469  North  Hollywood 

Karilus  Boumler  Co.,  614  StOB«» 
hurst  Dr..  Altadena 

Morrison  -  Khudsen  Co.  810  Tltl* 
Guarantee  Bldg..  L.  A.,  and  P.  O. 
Box   1518,   Boise.   Idaho 

Guy  F.  Atkinson  Co..  22233  8  Santa 
Fe  Ave..  P.  O.  Box  259  Long  B«««ll 
and  Wilmington  and  662  Russ  Bldg. 
San  Francisco  and  Porter  Bldg.  Port- 
land 

Calowell  Constr  Co.  1936  Wardlow 
Rd..   Long   Beach 

J.  F  Shea  A  Co.  617  8  OIIt*  St 
Los   Angeles 

Packard  Contracting  Co..  Luhra 
Tower,   Phoenix.  Arix. 

Boomer  Constr.  Co.,  242  E  Miner  St 
Stockton 

Moore  &  Roberts,  693  Mission  St, 
San  Francisco. 

MacDonald  &  Kahn,  200  Financial 
Center  Bldg.   San  Francisco 

Western  Contracting  Corp.,  604 
Mission    St.,   San    Francisco 

H.  E.  Beckett.  336  40th  St  Oak- 
land. 

♦ ^ 

I       Sjmchrotroii  Baildiiif , 

U.  C.  Campus,  Berkeley 

-f — ^ 

BIDS:  RegenU  of  the  University 
of  California,  Berlcetey,  May  17,  2 
P.  M.  Plans  prepared  by  Architect 
J.  S.  Gould,  Sheldon  Bldg^  San  Fran- 
cisco. 

General  Work 

Herrick  Iron  Works,  18th  and 
Campbell  Sts..  Oakland. 

Barrett  A  Hllp,  918  Harrison  St, 
San  Francisco. 

Anderson -Haglund.  Inc.,  tl9  41st 
St,  Oakland. 

John  E.  Branagh.  106  Sheridaa 
Ave.,  Piedmont 

Electric  Work 

Scott-Buttner  Electric  Co..  W4  20th 


6/13/46 

BIDS  OPENED 

CENTRAL     VALLEY      PROJECT, 
California. — Following  submitted  bids 

to  Bureau  of  Reclamation,  purchas- 

lots    to   any   or  all    of    following   ing  agent  Room  416,  U.  S.  Customs 

locaUons :  ^  House.  EH;nver  Colo.,  under  Spec.  1192  i  St..   Oakland. 

1.  State  highway  Mice.  Yd.  at  lone  I  for   furnishing    and    delivering    f.o.b.       Manning  &  Whltaker,  376  9th   St, 

2.  On    Bear    Rte.    49    near    Central  I  cars   at   the   shipping    pomt   or  f.o.b.  i  San  Francisco. 
9   ^°"?.®'  i  cars  at  Ttracy.  Calif.,  at  the  option  of  {     Atlas   Electric   A   Engineering   Co- 

3.  On  Bear  Rte.  16,  2%  miles  east  I  the  bidder,  the  following  (a)  aasem-  .  956  Folsom  St,  San  Francisco, 
of  Amador-Sacto.   county   line,      j  bly  and  detail  drawings  as  prescrib-  |     Charles  A  Langlala,  474  Bryant  St, 

4.  Stockpiled     or     State     spreadtog  I  ed  by  paragraph  33  of  the  specifica-  i  San  Francisco, 
equipment   Waites   Sta.   on   Bear )  tions,    model   tests,   and   a    report    of  j     v.  G.  Electric  Co.,  880  7th  St,  Rich- 
Route  16.  approved   model    tests   as    prescribed  I  mond. 


Edward  G  Romley  to  same. 

April  28,  1946 


QUO.   53535;  . 


Booth ;  contractor.  Star  Elec';  !  |     •^Xn^t*^^ 


by    paragraph    34    of    the    specifica 

i  tions,  and  (b)  six  vertical-shaft,  cen- 

950   tons   plant   mix   surf.,   deliv.  i  trif ugal  pumps,  each  having  a  capa- 

3    miles    west    and    6   miles    east    city   of   not  less  than   767  cu.  ft   per 

i^      1.  w_ao  second    at    a    pumping  head    of    197 


of  Sonoma  Creek  bridge; 


ft  and  a  speed  of  180  r.p.m.  for  In- 


Judah   St. 

REPAIRS  (remove  burned  celling 
Joints  and  rafters  and  construct 
new  flat  roof),  $2480;  311  Spruce 
St;  owner,  Mr  O'Day;  contractor. 
Leonard    Salomon,    1734    Broderiok. 

ALTER  (install  new  store  fronts, 
partlons  and  floors),  $8900;  1639- 
1655  Polk  St;  owner,  Marion  W 
Smith;  contractor,  Leonard  Salo- 
mon. 1734  Broderick. 

ALTER  (rear  of  restaurant  for  use 
as  dining  room),  $1000;  24  Ellis  St; 
owner,  James  Phillips;  contractor, 
George  T  Robinson,  666  iSission  St 

ALTER  HOTEL.  $990;  8f,  5th  St; 
owners,  Justin  C  Turner  and  Chas 
H  Kaplin;  contractor.  Geo  T  Rob- 
inson, 666  Mission  St. 

ALTER  (front  of  store  and  office), 
$500;  1001  Clemeat  St;  owner,  B 
Newman ;  contractor,  L  E  Niles  Co, 
lOOl  Clement  St 

ALTER  (move  plate  glass  windows 
and  front  door  and  reset  In  store), 
$900;  862  Cole  St;  owner,  J  Jacob - 
san ;  contractor,  L  E  Niles  Co,  1001 
Clement. 

NEON  SIGN,  $800;  730  Bush  St; 
owner,  John  O'Sullivan,  doing  busi- 
ness as  O'Sullivan's  Liquors;  con- 
tractor. Neon  Maintenance  Corp, 
755   Davis   St 

DWELLINGS  (1-story  frame)  (3), 
$6000  each;  W  line  11th  Ave  109, 
134,  159  N  Pacheco;  owner  and 
contractor,  Heyman  Homes,  5138 
Geary  Blvd. 

ALTER    (basement    into    apartment 


6415  14th  Ave, 
DUPLEX  (frame,  rustic  and  compo- 
sition roof),  $7000;  3858-60  Kroy 
Way;  owner  and  builder,  J  W  Van 
Osten.   6415   14th  Ave. 


2203-4      198   Mississippi    St;    owner, 

;  contractor,  National  Tile  and  j 

Vlele. May  3,  1946  i Terrazzo  Co;  \ 

__^_  I      2205     19  Fremont   St ;    owner,    Bert  j 

COUNTY  OF  SACRAMENTO  !  Archer ;     contractor,    American    Elec  | 

Constr  Co;  5  outlets.  l 

Recorded  Accepted  |     ^206    877  Market  St ;  owner.  Gray- ; 

April  27,  1946-Ptn  Lot  7,  Block  42,      l^^"^:  contractor.  Frank  F  (Goodman;  < 


1100   tons   plant   mix  surf.,   deliv.  i  stallation     *ln      the      Delta-Mendota 
between     Soscol     and     1.2     miles '  oumDine  plant,  Central  Valley  Proj- 

tJ^^'ISi^^  ^*P*  ^*"*^°  Highway.    ;?ct.  Callfdmia. 

«^ 48160:  j      worthington    Pump    and     Machine 

650   tons  plant    mix,    deliv.    from    co    5075  So.  Santa  Fe  Ave.,  L  .A.,  (a) 


Kelly  Curve  to  %  miles  south  of 
Napa-Vallejo   Highway. 
Req.  48167: 


Del  Monte  Electric  Co.,  P.  O.  Box 
145,  Elmhurst  Station.  Oakland. 

Abbett  Electric  Co.,  472  Tehama 
St,  San  Francisoow 


Official  Pri 


IIJK^ 


RICHMOND 


North     Sacramento,     Subdivision 

No  8.  John  Echnlsz  to  same ,        .       .         ,        ».    ^m 

April  27   1946  '  contractor.    Lynch    Elec 

April   26.    meZiorM:    Swanston     !  S^'SrVi' BustT^St    owner 

Palms,   Unit  No  4.  Harry   B  and      '     ^^"*     ^^  ^"^"   ^^'  o^"®*^' 

Nola  M  Jones,   ux,  to  Markwart 

Co — Molt.   2,    1946 

(April   30,    1946— N    194   ft    of   W    V4 
I     Lot  41,    Norwood    Acres.    Elbert 

C    and    Maxine    M    Hill,    ux,    to 

Up'Srso.-iw^-slf  •ftf??'li'tr'!*=«"^  ^"'"^^   contractor.   Eureka   El; 


GARAGE   (masonry)   $2900;   437  Du- 

boce;    owner    and    builder,    Joseph 

Turner,  r07  Duboce. 
COTTAGE    (3-room,    stucco),    $2800;! 

5726  Jefferson ;  owner  and  builder, 

A  A  Russell,  5825  Jefferson. 
ADD  TO  COTTAGE,  $3000;  1521  29th;  I 

owner    and    builder,    Emma    Rose,  i 

1521  29th. 
COTTAGE     (5-room    stucco),    $3500; 

919  36th ;  owner  and  builder,  Curtis 

Peterson,  921  34th  St. 
COTTAGE     (4-room,     rustic),    $5000;  j 

1720   Virginia ;    owner   and   builder,  I  April    27,    1946— Lot    14,    Swanston 

Herman    Krusi.    100  Duncan    Way,  j     Palms   No  3.  Walter  G  and  Vir- 

Albany.                                                             ginia  L  Pierce  to  Markwart  Co.... 
RESTAURANT,  $1000;   3019  Cutting;!      April  27,  1946 

owners,   Mr   and   Mrs   Hayes,   Cut-    May  1,  1946— Lot  13,  Block  18,  West 


2207      135    Clara;    owner,    Sartoris; 

8    outlets ; 

B   &  G 

i  Foods ;     contractor.    California    Elec 

Constr  Co;   alterations. 
2209-10      774     Market     St;     owner, 

Roos    Bros;    contractor,    Victor    Le- 

moge ;    alterations. 
I     2211     4435  Mission  St;   owner,  Vin- 


$37,500,     (b)     $669,221,    total    $696,721. 

net  1.520,000  lbs.,  fob  Harrison,  N.  J. 
,,j^  ^  ,  Newport     News    Shipbuilding    and 

3600  tons  plant  mix,  deliv.  Santa  nrvdock  Co.  (a)  $29,400,  (b)  $698,400, 
Rns*  ^««.t  .u^  n^,.„  *^  ,„  _..-_|J^^j    $727,830,    net    1,445.000    lbs.   fob 

!  Newport    News ; 

The    Felton    Water  Wheel   Co 


Rosa  east  city  limits  to  3.9  miles 
east. 
Req.  48166: 


(a) 


800    tons    plant    mix    surf.,    deUv.  Ij^g^  '(b"  i684.bo6'totar$730,000.  net 
Napa -Sonoma  county  line  6:5  ml. )  Jj^'J]^  itlg.,  fob  San  Francisco. 


Pro.   No.  1737— Willy*  UnlvecMl  Jeep 
NOTICE  TO  CONTRACTORS 


west  of  Napa. 
QUO.    51992;    Req.    E48096 
230  tons  SC-3  liq.  asph.; 
69  tons   SC-2   liq.  asph.,   deliv.   fob: 
State   distributor   trucks   various  f 
locations    Dist.    IV    vicinity    Mil-  ■  5/13/46 


!     AUis-Chftlmers    Manufacturing    Co. 

(a)  $25,000  (b)  $797,000,  total  $822,000. 

i  net  2,000,000  lbs.,  fob  West  AlUs,  Wl»c 


service ;    motors. 

2212    4190  24th  St ;  owner.  SardelU ; 
contractor.  Eureka  Elec;  alterations. 


OAKLAND 


ting  and  Spring ;  builder.  C  F  Kay- 

ser,   RFD   1041.   Richmond. 
COTTAGE     (5-room.    rustic),     $5000; 

5509    Sutter;    owner    and    builder. 

Earl    W    Smith.     4    Stratford    Rd, 

Berkeley. 
COTTAGE    (5-room.    stucco),    $6000; 

450    Dimm ;    owner,    Forrest    J    Sl- 


moni.  City  Hall,  Richmond ;  builder, 
Mira  Vista  Builders,  12th  and  Ohio 
oLvT  ™°™^  and  bath)    $1500;  533  j  STORE  BUILDING  (stucco),  $10,000;' 
25th  Ave ;  owners,  Mr  and  Mrs  Chas        4215  Cutting;   owner,  C   A  Backer) 


U  Mathls ;  contractor,  Francis  Keri- 

son,  9  Lexington. 
REPAIRS  (fire  damage  in  basement 

of  dwelling).  $600;  3167-60  22nd  St; 

owner,    M    E    Murphy;    contractor. 

Irwin  Co,  1040  Oak  St 
ALTER    STORE.    $982;    300    Keamy 

St;    owner,    E    Fiegenbaum;    con- 


1128  Blake  St  Berkeley;  builder, 
Joe  Villa,  414  Modoc,  Oakland. 

COTTAGE  (stucco),  $6500;  201  S  3f.th ; 
owner.  Samel  Dawer,  c/o  3500  Mac- 
donald;  builder,  Clarence  Andrews, 
3500  Macdonald  Ave. 

COTTAGE  (3-room.  rustic).  $2000; 
377  S  37th ;  owner.  Mr  Azevedo.  377  j 


Block  14.  15  H  I  Sts  with  RTW 
Fred  R  and  Margaret  E  Sage,  ux, 

to  Markwart  Co April  30.  1946 

April   16,   1946— Lot   163,   Wright   & 

Kimbrough  Tract  No  33.  Carl  and  

Alice   E   Whiteaker,   ux.  to   R  H      j     «.tkoo      our     iTr„K„*^,     q*       ««.^-.« 
„   ..  Anril  ifi  l»4fi  i     ^^"^^^      ^^^^    Webster    St;     owner. 

^""^'^ i"ii[r*ir,  Mason     McDuffie;    contractor.     Fred 

Schmits ;  alterations. 
I     37524     718  Myrtle  St;   owner.  Mar- 
j  ket  Laundry ;  contractor,  F  Schmits ; 
I  motors. 

37525  5921  Fremont;  owner,  Bat- 
Itlsta;  contractor.  Special  Owner;  mo- 
■  tors. 

i  37526  2209  Telegraph;  owner,  Cur- 
Itola;  contractor,  American  Neon  Dls- 
I  plays ;    tubing. 

j      37527     6326  San  Pablo  Ave;  owner, 
I  Pacific    Bait   &    Tackle ;    contractor, 
American  Neon  Displays,  tubing. 

37528       430-432  12th  Street;   owner, 

J  Macombo;  contractor  American  Neon 

Displays,    sign. 

37529 


pitas,  Palo  Alto  and  Gilroy. 
QUO.  53217;  Req  111511: 
21  tons  liq.  asph.  SC-4; 
60   tons    liq.    asph.    SC-2,    vendors' 
spreading  equip.  Calexico  to  Mid- 
way Wells   Sign,   Rte   98. 
QUO.   53214;    Req.   87282 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  E:ast 
Bay  Municipal  UUUty  District  512— 
16th  Street  Oakland,  California,  un- 
til r.:30  P.M.,  Wednesday,  May  22. 
1M6.  and  will  at  that  hour  be  opened, 
for  furnishing  one  (1)  1946  WIIiLYS 
UNIVERSAL  JEEP,  Model  CJ2A,  or 
equal,  as  per  specifications. 
I  Proposal  No.  1737  covering  eame 
•  43  may  be  obtained  upon  applioation  at 
Purchasing    Department    Room    312, 


BIDS  POSTPONED 

GRAND  COULEE  DAM.  Washing-  tof  the  office  of  the  District 
ton.-Until    May    23,    2    P.   M..    (post  j  DANIEL  READ, 

poned  froqi  May  9.>  bids  wUl  be  re-  L    .  ,     ^    ^  ,^       .  SecreUry. 

reived  bv  the  Bureau  of  Reclamation  ;  Oakland,  CaUforala. 
DenSr     Cblo..  under    Spec.    1226    for    May  10.   1946. 


furnishing    and    Installing    two   elec- 


Del  Paso  Heights.  Jerry  R  Linn 

to  same May  1,  1946 

April  30.  1946— N  4  of  lot  8.  M  N  15, 
16.  John  M  Welsh  on  behalf  of 
Edwin  F  Weidner  and  Tony  Mag- 
ner,  to  R  J  Conklin April  23.  1946 


Liens  Filed 


MARIN  COUNTY 


Recorded  Amount  . 

May  8.  1946 — Stinson  Beach.  Marin      I 

County.     John     W 

Elizabeth  Smirnoff  $224-46  ! 


553  Lake  Park,  owner.  Mar-  j 
den   and   Pierce,  contractor,  Western  .  quq    52500  •  Req    91980 

^t7n,n^°/J^  ^^F^  T  74    tons    liq.    asph.    SC-3.    delivered 

37530    3367    Madera;    owner.    Lang-;         ^^^  sprekd  21  miles   ekst  of  Big 

Chandler;    contractor    CUf- ■         —        ^.   —  e 


150  tons    liq.    asph.    SC-3.    vendors' '  trie   elevators  for  blocks   64  and  W. 

spreading   equipment   on   Hemet-    Grand  CoM«e   Dam    Columbia  Basto 

Indio  Road.  [Project     Washington.     The   'w^     is 

QUO.  53098;  Req.  E48127:  situated  at  Grand  Coulee  Dam.  Wash- 

100  tons  liq.  asph.  SC-2.  deliv.  into   mgton.  ,  .      „*    r..r«i-h«n«r 

oil  pit  at  Hayward  Mtce  Yard      !      A'he    woi*k    consists    of    furnishing 

QUO.  53113;   Req.   91983-  and  Installing  10.000- lb.  capacity  elec - 

525  tons  liq.  asph.  SC-2.  deliv.  four   trically  operated  passenger  elevators, 

locations  Dist  DC.  !  hoistway    ^ -" — —nno^    de- 

QUO.  52501;  Req.  91981:  .vices    and    - 

316   tons   liq.    asph.    SC-3.   220   tons   trances,   arid   door-operating   dev-ices. 
bet.  Bridgeport  and  6  miles  north    Completion   time  450   ??if°°"  „r^I 
of  Sweetwater  Road.  96  tons  bet.    Bidder's  gularantee  of  10%  to  accom- 
18  and   25m   iles   NW   of   Bride e-    pany    each    bid. 

port  on  US  395.                                      '     Plans    and    specifications    noay    be 
QUO.  52835:   Req.  91982:                           [obtained  from  the  above  office  upon 
68  tons   liq.   asph.   SC-3,   spread   to    payment   ot   $1.75   per  copy,   not   re- 
vicinity  of  Lone  Pine  and  Death   tumable. 
Valley  Road.  Dist   IX.  | ' 


(Dally  Pacific  Builder) 
(May  18.  1946) 


Pro. 


No.  1736 — Tool   and  Cutt*r 
Orinder 


NOTICE  TO  CONTRACTORS 


Sealed    proposals    will    be    received 

i  hoirtwav*'dooV8T  door"  o^pcrattog    de-  j  at  Room  205  of  the  office  of  the  Mmmt 
^vices    and    frames    for    landing    en- |  Bay  Municipal   Utility  District  512- 


4  8 


oi,»««^^     ,.-      ,  behn    &    »jnanaier;    coniracior    k^ul- <         pj--    -nj,*    ^5^ 
Shannon     vs     1  ^ „^    5,,^,^^.^     ^^      ,g     ^„,,,^.     13 '  quo   JI^W ;  ^^91979 
switches.   19  fixtures  19  plugs,  '     -- 


tractor.  L  E  Niles,  1001  Clement  s  87th;   builder,  4  M  Construction 

NEON     SIGN.    $832;    3801     17th     St;        Co.  2879  Humphrey.  Richmond 
owner.   Frank  Kurrels.   doing  busi-,  MOVE    cottage    and    garage     $3000 
ness  as  H  &  F  Fountain;  contrac-        2349    Roosevelt;     owner.    Donald    J 


Non-Responsibility 


tor,    Neon    Maintenance    Corp,    755 
Davis  St 

-   PALO  ALTO 

ALTER  business  bldg,  $2500;  300 
Portage  Ave;  owner,  Sutter  Pack- 
ing Co,  1615  First  St. 

ALTER  residence.  $600;  528-30  Cow- 
per  St;  owner.  E  Hazelquist  Ath- 
erton;  contractor.  Sunllte  Homes. 
448  Emerson  St 

ALTER  business  bldg.  $500;  795  Al- 
ma St;  owner.  Dee  Hillman,  prem; 


Brown.     2349     Roosevelt;      builder. 
Sharp  &  Nledermyer.   2361   Garvin. 

ADD  TO  CHURCH.  $900;  1401  Fil- 
bert; owner,  N  Richmond  Baptist 
Church,  1401  Filbert;  builder,  Wm 
Dunmore,  1426  Alcatraz  Ave,  Berk- 
eley. 

ALTERATIONS,  $1000;  6126  Carlos; 
owner  and  builder.  John  Macla, 
227  S  37th. 

COTTAGE     (5-room,    stucco).    $5000; 

200  Alamo;  owner  and  builder,  Mrs 

Ruby  Ann  Blms.  1520  4th  St  Rlch- 

_  _    ,     .  __  ,     mond. 

contractor.  J  L  Ludgus.  Bast  Palo  1  coTTAGE    (6-n>om,    stucco).    $7000; 


Alto, 

RESIDENCES,  four,  and  garages, 
$8,000  each;  2600.  2681  Waverley 
St  2600.  2612  KlpUng  St;  owner 
and  builder.  Bell  Constr  Ct  Mtn 
View. 

RESIDENCES,  six.  and  garages.  (3 
$7509  eaoh;  (1)  $7850;  (1)  $7960;  (1) 
$8006;  1106.  1110.  1098  Embarcadero 
Rd;  110$,  1107.  Ills  Oregon  Ave; 
owner  and  builder.  Barrett  &  Hllp. 
Redwood  City;  architect.  Angus 
McSweeney.  San  Francisco. 

OAKLAND 


624  36th;  owner  and  builder.  Dyb- 
dahl  A  Son.  271  S  39th. 
SHOE  REPAID  SHOP  (masonry). 
$1100;  974  Pullman;  owner.  B  P 
More,  401  S  22nd  St  Apt  A;  build- 
er. Sharp  A  Nledermyer,  2361  Gay- 
nor. 


CONTRA  COSTA  COUNTY 

May  8.  1946— Lot  23  and  24,  Block 
87,  Richmond  Annex,  Richmond. 
Robert  Lincks,  et  al.  as  to  im- 
provements on  property. 


Phmdni^  Permits 


OAKLAND 


6533  Telegraph  Ave;  owner,  ; 

dealer,  P  Schoenf eld ;  6  fixtures ;  1  gas 
outlet 

2630  Seminary  Ave;  owner,  Mon- 
talba;  dealer,  W  E  Ruf :  2  fixtures. 


ALTER,   $3000;   3525   Frultvale   Ave; 

owner  and  contractor,  Chas  P  Egan 

2720   Humboldt   Ave. 
DWELLING,    1-story   4-room.   $7400; 

2187  Magellan  Dr;  owner,  Norman 

F  Wallis,  882  Cleveland  Ave;  con- 
tractor.   F    C    Krkham,    1646    74th     ,     ,        „^  „-       ^    «  ^  . 

Ave;    plans    by    Cari    O    Undberg.    dealer.  W  E  Ruf ;  2  fixtures. 

350  Tereslta  Blvd.   San   Francisco. 
ALTER    dwelltog.    $1500;     1673    88th 

Ave;   owner  and  contractor.    Tony 

(Somes.  1671  86th  Ave. 
DWELLING.    2-story    5-room.    $7500; 

6026  Eastlawn  St;  oH-ner  and  con- 
tractor.   Joe    C    Berkery.    Jr.    1438 

Seminary   Are. 
DUPLE3C.     2-story     8- room.     $11,060; 

garage,     $500;     2767-69    Barry    PI; 

owner  and  builder,  Sol  Schennann. 

3806  Foothill   Blvd. 
ADDITION.  (1869:  6194  Valley  View 


SAN    FRANCISCO  COUNTY 

May  10,  1946—887  Market  St  San 
Francisco  Holding  Co  and  Wm  H 
Woodfield  Jr,  Albert  Ichelson  and 
David  E  Eisenbach  as  to  im- 
provements on  property. 

May  9,  1946— N  Pacific  Ave  82.6  E 
Van  Ness  Ava  Lester  Levy  trus- 
tee estate  Moses  L  Levy,  de- 
ceased, as  to  improvements  on 
property. 

May  8,  1946— S  O'Farrell  87.6  E 
Stockton.  Phelan  Improvement 
Co  as  to  improvements  on  prop- 

May  7.  1946—300  Kearny  St  L  B 
Feigenbaum  as  to  Improvements 
on  property. 


5/13/4e 

BIDS  POSTPONED 

DAVIS  Dam  PROJECT,   Arizona- 
Nevada.— Ukitil  May  29,  2  P.  M.  (post- 
poned from  May  15>.  bids  will  be  re- 
^7«yfi    -WiA  r-«i.„«..oa     r.«.r,«r    ri- K    I       "    '^"^    "^     ^^^^^    ^^"''    delivered    cclved   by  tlhe   U.   S.  Bureau  of   Rcc- 
riel  Ton?S^t?r  %^fff nr;i  i^LtH.^^  and  spread  9  to  13  miles  west  of    lamauonf  Denver.  Colo.,  under  Spec 

outlm     swItS'^^^^^^^^  Bishop  on  Lake  Sabrina  Road.       ^    for   flemishing    and    delivering 

Sw/c^^L^L*J.tf.urrownerSfeu-  'qUO.  53547;  Re';"^76;j8:  'J'^t   ^^^  ^  i^l^T'I^^   Sn^^aS) 

ner;  contractor.  Clifford  Electric  Co.,     2700   tons   plant   mix   surf..    X-toch  izS/iftTwioVolt   3-po'le.    smgle-throw. 

max.  agg.  SC-4  or  200-300  pene.  ,  outdoor  type  oil  circuit  breakers ; 
liq.  asph.  deliv.  State  operated  |  tive  (5»  Itfi-kilovolt  3-pole,  selector  I 
spreading  equipment  680  ttons  type,  manuiaUy-gang  operated,  out- 
US  Highway  101.  Ventura  and  j  ^i^^f  type,  uisconnectmg  switches 
Seacliff,  2020  tons  State  sign  ^jti^  nuuauaaiy -gang  operated  ground- 
Route  126.  FnUmore  and  5  miles  ,  jng  blades,  ten  (iO)  196-kilovolt  3- 
easterly.  |  p^j^^    single  -  throw,    manually  -  gang 

'operated,  outdoor  type,  disconnecttog 

^  3  ; switches  ;  two  (2)  with  manually-gang 

__  . ,_      _,  ,         ,,  ^,.    .,  .operated    grounding    blades;    fifteen 

T,®^^^^,  ^^'^TJ^""'.*!^^    ^'    2'(i8)  mngle-pole.  thyriteorautovalve, 

P.   M,   bids   will   ^  received   by  the   outdoor,    station    type    llghtntog    ar- 

U.   S.^ Bureau   of   ReclamaUon.   Den-    rester.    designed    for    suspension 


outlets,   switches,   fixtures,   plugs. 

37533  4493  E.  14th  St,  owner.  Law  j 
Truandy  and  Agrella ;  contractor,  i 
Fox  Electric  Co.,  1  outlet  I 

37534  3120  E.  14th  St  owner.  Ltod-  j 
ley ;    contractor,    Fox    Electric    Co. ; 
service. 

37535  3438  High  St  owner.   Styph- 
enson  Air  Brush ;  contractor,  Matson  1 5/13/46 
Electrical    Equipment    Co.,   ttioiors.      JBIDS  WANTED 

37r36  4625  Park  Blvd.,  owner,  Mc 
Carthy;  contractor.  Paramount  Elec- 
tric Co.,  outlets,  switches,  fixtures, 
plugs. 

37537  6429  E  14th  St  owner,  Perrott 


16th  Street,  Oakland,  California,  un- 
til 5:30  P.M.,  Wednesday,  May  22n4f, 
1946.  and  will  at  that  hour  be  opened, 
for  furnishing  one  (1)  TOOL  AND 
CUTTER  GRINDER,  as  per  epeci- 
fications. 

Proposal  No.  1736  covering  same 
may  be  obtained  upon  application  at 
Purchasing  Department,  Room  312, 
of  the  office  of  the  District 

DANIEL  RSJiD. 

Secretary. 
Oakland,  California, 
May  10,  1946. 

(Dally  Pacific  Bulkier) 
(May  It,  194« 


Classified  Advertisiiig 


HELP  WANTED 


BUILDING  CONSTR  8UPT. 
ORdway 


Ti 


MAN.  CLERK,  for  prtokig  bllla. 
cheddag  accounts  payable.  walMsc 
on     customers;     electrical 


, „._    ________    __.    -_— , customers;     ..— 

ver.  Colo     under  Inv.  A-36,930-A  for  Bwoatlnf    alnd    suitable    for    use    on    Phone  TBmplebar  64i0 

ut>r*\*r   lift  v«>^ioal    crafaa     anvlAo     K^l*-  _  ^.  .        .  *^ 


_      ^      -crew  lift  verUcal  gates,  angles,  bolts.   ^,30.000- volt    3-phase.    grounded-neu- 
contractor.    Paramount    Electric    Co.  if-o.b.    shipping    point    and/or    Blair. ;  tral  clrcuiu,    for   mstailation    in    the 


outlets,    switches,    fixtures,    plugs.      jOkla. 


Davis   switchyard,  Davis  Dam  ProJ- 


(May  7.  U> 


37538    6776    ThomhiU    Rd.     owner.;     Specifications  obtainable  from  the,ect.  Ari«ona-Neviida.  The  apparatus  POSTTION    WANTED 


Electrical  Penmb 


SAN  FRANCISCO 


!     2151      3075    21st     St;     owner,     Su- 


3251    Georgia   St:    owner.   Stewart ;[  pe^^'    Pw^ktae    Co      'rontr.o»;.    Hi 
«j«»r   "W  •p  Wjif  •  9  fi-rtiimka  '  j^"'*     *-acKmg    Kjo ,     coutractor,     G 

«uer,  WE  Ruf^flxtur^  iVaccarino;    motors. 

9800  ^wlor;   owner.  B   Somersett ;  ,     2152    1261  Lombard  St;  owner  Wal- 
dealer.  R  A  Roeber:  5  fixtures;  3  gas   nce;   contractor.   G  Vac<S^o •' 

^^^i^ -i^^     A  T»         XX  2153     4760  Mission  St;  owner'  piir- 

H.^   i^   ^""V    o^jr-    R»«sette:!ceU   Bro«;    contractor.    liS^'  Sl^ 
dealer.  R  A  Roeber;  2  fixtures.  |Co-    motors.  "««.y    ja.iec 

940     81st     Ave;     owner.     Georgettl  I     2154     Church   and  Clipper  Street*- 
Product    Co;    dealer.    H    Taylor;    ^*  i ^- M  A  K  C^ .^con^tS^to'r^: 

2156-7     11.  '15.  19  Athens;  owner   J 
A  Johnson ;  cotractor.  Strom  A  Smith 


Bobrzensky;    contractor.    Paramount  I  above  office. 

Electric  Co.,  range  motors. 

37539    909    35th    Street;    owner    Van 

Bokkelen    Cole;    contractor,    Roberts 

Lighting  Fixture  Co.  motors. 

37540  5820  Fremont;  owner,  Van 
Bokkelen;  contractor  Roberts  Light- 
ing Fixture  Co.,  fire  motors. 

37541  1096  7th  St  owner,  Duck  Y 
Lum;  contractor,  Monzo  Electric.  4 
switches,  2  plugs,  motors 

37542  2701 


MACHINERY  AND 
EQUIPMENT 


iwiU  be  installed  by  the  government 
No  charge  for  copies  of  the  specifica- 
tions to  protepective  IxMia  fide  bid- 
ders;   to   others,    fl,    not    returnable. 


15/13/46 
4  3JBID8  WANTED 


4  3 


5/13/46 

BIDS  WANTED  '  ~i     MARIN  aWd  SONOMA  COUNTIXS. 

CENTRAL  VALLEY  PROJECT —' C***^— Until    May    17,   t  P.    M.,    bkia 

Until  June  14.  2  P.  M.,  bids  will  be  ^"^^  *>«  received  by  the  State  Division 
,  received  by  the  U.  S.  Bureau  of  ,  °^  Higkwayji.  J.  H.  Skeggs,  district 
03  Barry  Place,  own- ,  j^g^^iamatlon.  Denver,  under  Spec.  «»«?*"•».  ■P*  Van  NeM  Ave..  San 
er  Scherman;  contractor  Johnston  ,  1345  j^j.  fumiahing  and  delivering  '  f^*°c*<«». '4*"  rental  of  one  J4-cu.  yd. 
filectric  Co.,  ouUets,  switches,  plugs.  |f.o.b.  cars  at  shipping  point  er  f.ob  gasoline  cndlne-powered  truck  crane. 
37543  5810  E.  16th  Street;  owner  |j^„  ^^  Redding,  at  the  opUon  of  equipped  wflh  mterchangeable  clam- 
Tiaher ;  contractor,  Johnston  BUectric  1  ^^  bidder,  fabricated  material  for  «*>*"  bucket  and  shovel  bucket  with 
Co. ;  ouUets,  switches,  fixtures  saw ,  oq^  16,000-gal.  and  fabricated  mate-  dipper  stick«.  for  approximately  500 
motors.  [rial   for  one  50,000-gal.    welded   steel   hours  of  woirk  in  Marin  and  Sonoma 

67544  10th  and  Washington;   owner  1  ^.^^^ej.     storage     tank,     for     Keswick   Coulhies. 
Manuel's    Flower   Stand;    contractor. ! po.,,^^  piant  C^tral  Valley  Project       SpecificatiWM  obtainabel  from  the 
CaUforala   Electric   Co.,    1   fixture.   2 1  The    tanks    win    be    erected    by    the   above  offieei 
plugs. 


esk 


PART    TIME    WORK 
Structural  daalgnlng,  detalllnf ; 
layouts:  eatlmaies.    Large 
jobs.     Raglainrwl    «astaM« 
Box  57,  c/o  Daily  Pacific  B«IId«r.~ 


r  OR  SALE 


fixtures 

1166    8Srd    Ave; 
dealer.    Frinzel ;    5 
outlets. 

1160    83rd    Ave; 
dealer,    Frinsel ;    5 
outlata. 


Engineeriog  SectioD 


Government. 

I     No  charge  for  copies  of  the  sped-    ' 

I  fications    to    prospective    bona    fide ' 

bidders;   to  others,  $0.75,  not  return-  | 

able.  j 


owner,    Pulliam; 
fixtures;    S    ga« 


o>wner.    PuHlam ; 
fixtures ;    3    gai 


9  ouUeta;   10  switches;  8  phigs 

2158  SW  Cervantes  340  SE  Beach  • 
owner.  Rousseau;  contractor,  Strom 
A  Smith; - 


MISC.  SUPPLIES  AND 
MATERIALS 

4  2 


5/13/46 

BIOS  WANTED 
itiSSOURI     BASIN 


PROJECT. 


V13/46  4S 

BIDS    OPENED 

EL  CENTRO,  Imperial  Co.  CaUf. 
— Combustion  Engineering  Co..  Itac. 
714  W.  Olympic  Blvd.,  Los  Angeles 
at  (246,651  submitted  the  low  bid  to 
the  Board  of  Directors.  Imperial  Ir- 
rigation   District,    m   Otatro.   CkHf., 


Prospective  Bidders 

►  ~ _  -. 

I       Puyalliip  River  Flood 
j   Control^  Tacoma,  Wadi. 


Bip«:  u.  &  EnginMr  Offioa,  Tex- 
tile Tower.  Seattle,  May  2M,  t  P.  U. 

Strong  A  MacDonakl  Inc.  4045  Ros- 
ton  Way. 


NEW  &  RECONDmONfiD 
DIMENSION  LUMBER 

TIMBERS.  waUboarda,  phiailitac 
Dipe.  millwork,  and  otlicr  Imildfaic 
••^^    SALE  PRICES.    Larfc 

♦tockB  of  "hard  to  eef  itema. 

Wire,  write,  or  'phone 

ri  EVF.I.AND  WRFCKING   CO 

mo  Third  St.       -       VAIeSrt«4»7T 

Appr.   100  tons   of  1 14 -inch   sonara 
REINFORCING    STEEL    fZr^S^. 
emment   Surplus   Stock   available   at 
our  yard.  Phone  San  Jese  Steel  Co 
Inc.    .COLUMBLA.   4184.  ^^ 

V«-T-8-9-ia.l3/4f 


FOR  RENT 


LUMBER 
lOENT: 
TRUCKS. 


HAlipLINO 


*■   *-^-    ..^t.  -■- 


V 


PLANS  aiid 
Speculations 


«n^^p"?J**PJ  ^P- Leroy  H.  John- 
son   (R    cal.),  told  the  House  he 

S!n  n^  .?P^  ^  increase  to  |17,- 
500,000  the  appropriation  for  the 
Central  Valley  Project.  The  orig- 
u^  amount  was  decreased  from 
25  nulhon  to  10  million- 
oOo 

San  Francisco:  the  latest  plan  to 
solve  the  downtown  parking  bottle- 
neck is  to  build  a  four-story  sky- 
scraper garage  to  house  automo- 
biles. The  plan,  presented  by  Sn- 
penasoT  Chester  R.  MacPhee  to  the 
Planning  Commission,  calls  for  a 
steel  and  concrete  structure  locat- 
«id  between  Mission  and  Howard 
streets,  and  running  from  Third  to 
Serenths  streets.  No  estimate  of 
cost  has  been  publicized. 
oOo 

Wiimemucca,  Nevada:  The  city 
council  has  authorized  a  landscape 
architect  to  make  preliminary  es- 
timates for  a  city  park.  The  Youth 
Recreation  commission  members 
include  Dick  Morrall  and  James  A. 
Callahan. 

oOo 

Rector  Damsite,  Napa  Co.;  Start 
of  major  construction  on  Rector 
dam  was  launched  here  Saturday 
by  Governor  Warren  and  county 
officials. 

C.  JEFFERSON  SLY  TO 
LECTURE  AT  SEMINAR 


C.  Jefferson  Sly,  former  com- 
mander in  the  Seabees  and  past 
president  of  the  San  Francisco 
Architectural  club,  will  be  speaker 
tonight  at  the  regular  Tuesday 
meeting  of  the  Seminar  in  the 
Builders'  Exchange,  666  Mission 
street. 

Sly  was  active  during  the  war 
in  both  the  11th  and  12  Naval  Dis- 
tricts on  design  and  construction 
problems.  He  has  lectured  at  Sem- 
inar courses  for  16  years. 

Tonight's  subject  is  "Open  Book 
Stuctural    Engineering   Problems". 
The  class  starts  at  7  p.  m. 
# 
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"Steel  Heating  Boilers"  will  be 
the  subject  of  a  talk  by  J.  M.  Hart- 
man,  research  engineer  of  the  Ke- 
wanee  Boiler  Corp.,  Kewanee,  111., 
who  will  be  the  featured  speaker 
Thursday  night  at  the  regular 
monthly  meeting  of  Golden  Gate 
Chapter,  American  Society  of  Heat- 
ing and  Ventilating  Engineers. 

The  meeting  will  start  at  6  p.  m. 
in  the  Engineer's  club,  200  San- 
some  street. 

Installation  of  new  officers  will 
take  place,  and  annual  reports  will 
be  read. 


Grants  Totaling  25  Million  Approved 

For  State,  City  Public  Worb  Projects 

^^  ^  

'Rounding  out  a  year  of  operation  as  lender  of  non 
interest  bearing  funds  to  states  and  political  subdivisions 
of  plans  for  public  works,  the  Bureau  of  Community  Facili- 
ties of  the  j^ederal  Works  Agency  has  approved  3,644  ap- 
plications for  grants  representing  cash  advances  amounting 
to  125,766,000. 

This  was  the  figure  as  of  April  30.  It  pretty  well  drains 
the  130,000,000  fund  this  bureau  has  had  available  for  the 
outright  loans,  considering  that  three  per  cent  of  the 
overall  figures  goes  for  administration  purposes  and  that 
$1,500,000  is  earmarked  for  Puerto  Rico  planning. 

The  Budget  Bureau  now  has  under  consideration  the 
agency's  request  for  replenishing  funds  with  which  to  carry 
on  the  Bureau's  work- 

Over  the  past  12  months,  applications  from  states, 
cities  and  towns  all  over  the  nation  have  totaled  6,148, 
averaging   approximately   $5,500,000   a    month. 

They  represent  total  work  planned  estimated  to  cost 
12,259,025,000.  And  this,  in  turn,  is  but  a  small  share 
of  the  public  works  construction  either  on  the  drafting 
board  or  already  begun  which  is  anticipated  with  and 
without  federal  aid  planning. 

The  Bureau   of  Community  Facilities  works  this  way: 

1 — Fifty  per  cent  of  the  funds  requested  of  it  by  the 

states   and    their   political    subdivisions    is    advanced    when 

the  Bureau  approves  an  application  for  funds  for  planning 

a  federal  works  project. 

2 — The  other  50  per  cent  asked  for  is  loaned  when  the 
plans  and  specifications  for  the  project  are  approved  here 
in  Washington. 

3 — ^The  entire  amount  is  paid  back  without  interest  by 
the  state  or  other  units  when  the  work  gets  underway. 

As  a  year  of  the  Bureau's  operations  draws  to  a  close, 
it  is  now  receiving  re-payments  into  the  federal  treasury 
from  15  projects  on  which  it  made  cash  advances  for  planning. 

The  money  loaned  by  the  F WA  bureau  is  not  a  revolving ' 
fund.    Eventually,  it  will   all  come   back   into   the   federal 
treasury  and  continuation  of  the  bureau's  functions  will  be  with  newly 
appropriated  funds. 

While  overall  cost  of  work  represented  in  the  6,148  applications 
received  was  estimated  at  $2,259,025,000,  only  $1,861,085,000  is  con- 
sidered as  construction  cost  the  remainder  representing  planning,  land, 
equipment  and  other  item  costs. 

Sewer  and  Water  Main  Projects 

Most  of  the  planning  bein^  done  with  the  |25,766,000  in  advances 
already  approved  is  on  sewer  and  water  mains  projects.  Planning  for 
schools  comes  next  in  the  program  and  hospitals  follow  schools  in 
order  of  project  volume  planned. 

The  sewer  and  water  main  projects  generally  represent  the  public 
works  required  to  prepare  sites  for  erection  of  new  homes  under  the 
veterans  housing  program.    A  wave  of  construction  of  new  schools 


f;'^'*iste»sv«.*=-,_.._ 


mmi 


(Reprint  from  Architectural  Kecoraj 
"Maybe  the  people  arent  ripe  for  it  yet." 


and  hospitals  to  service  the  new  housing  developments  may  be  ex- 
pected to  follow  the  sewer  and  water  main  work. 

Advance  approvals  dropped  off  sharply  in  April— to  $1,571,808 
from  $5,075,705  in  March— showing  affects  of  the  government's 
order  of  March  26  limiting  non-residential  construction.  The  decline 
also  was  due  in  part.  Bureau  spokesmen  said,  to  the  fact  that  funds 
still  available  for  grants  for  planning  this  fiscal  year  have  dwindled 
to  $3,334,000. 

The  Bureau  of  Community  Facilities  originallv  asked  Congress 
for  $125,000,000  a  year  ago  and  got  $30,000,000'  in  two  separate 
appropriations,  for  its  operations. 

The  ambitious  program  indicated  by  the  larger  figure  obviously 
could  not  be  carried  out.  But  much  planning  has  gone  forward  in  the 
nation  without  benefit  of  public  funds  assistance,  much  of  it  with 
state  grants  and  municipal  money. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprise109B0 


From  other  exchanges 
TWinoaks  36?2 


BURKE  FORM  CLAMPS 


CURING   COMPOUNQ^ 

SC9EED   SUPPORTS 

REINFORCED    PAPER' 


SNAP   TIES  TIMBER    RINGS 

EXPANSION    JOINT     COLUMN   CLAMPS 
THREADED    RODS 

All   Types  of   Concrete   Construction  Specialties 

W,  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      Saiy  Francisco      .      Phone  GArfield  8768  j 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  R^rigeration 

Celo-Siding  for  Construction  Work 

Celotez  Hardboardt 

Harbor  Plywood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Francisco 


^  All  grades  and  constructions  includ- 

ing Purple  Strand  (Improved  Plow  Steel),  Form-Set  (pre- 
formed)    and    bethanixed    (electrolytically    zinc-coated) 

BETHLEHEM   PACIFIC 


C      /ft    p I  o  N  f  t  k  r>  u '  I D .'  a  s  o  F 

OVERHEAD  GARAGE  DOORS 


lAl    ry^rl    C<;MM{8;'Al 


«'1fi.  AND  RUSTIC  DOORS 
HARDWARt  AVAILABLE  FOR 
AIL      TYPIS      Of      GARAGfS 


^Ude  ^« 


OVERHEAD  DOOR  CO. 

!  Phone  Olympic  6312 

6420  San   Pablo  Av»^  OAKLAND 

Phone  JUniper  4-7897 

5731  MI«M«n,  8AN   FRANCieCO 


LiUin  PflinJ 


iRiuin  pninT  [ompnnv 


MAKES 


UTTER  CONFUSION 

Mr.  Blari  Browder,  our  No.  1 
Citizen-Ck>minunist,  is  now  in  Mos- 
cow, j 

-^  T^  "A-  ' 
It  is  not  known  whether  this 
pil^ima^re  is  for  the  purpose  of 
making  peace  with  the  Kremlin  or 
if  he  has  been  summoned  to  head- 
quarters for  further  instructions. 

^   it   ^ 

While  Mr.  Browder,  being  a  Com- 
munist, does  not  believe  in  the 
principles  upon  which  this  Repub- 
lic is  founded,  he  is  native-bom, 
speaks  our  laniruage  and  knows 
our  way  of  thinking. 

it    -^    it 
Would  it  help  if  the  Soviet  ap- 
pointed Browder  as  a  member-dele- 
gate of  Peace  Missions  or  United 
Nations  Assembly? 

,     ,      ■  ir    i   ir 

At  least  he  might  be  able  to 
translate  and  express  to  the  Rus- 
sians our  ideals  and  ideas  of  rep- 
resentative Democratiic  Govern- 
ment. 

i(   it   if 
Wintz    and    Henningts:    Strange 
and    confusing    things    sometimes 
happen  in  a  newspaper  oflke. 

In  Monday's  issue  I  had  copy 
regarding  an  incident  of  "con- 
fusion". To  make  the  confusion 
perfect  the  entire  7th  paragraph 
of  36  words  was  dropped  accident- 
ly  out.  I 

it    it    if  ^ 

If  you  write  a  yarn  in  3000 
words,  the  omission  of  30  or  40 
words  isn't  so  bad.  But  when  you 
boil  it  down  to  280  words  and  then 
drop  out  36  words,  the  story  reads 
as  jerky  as  the  transmission  of  a 
Model  "T". 

„   i^    i^    if 

Harry:  Perhaps  the  rea- 
son the  "s"  was  lleft  off  your 
name  was  that  someone 
might  think  there  were  two 
of  vonl 


Tigtiten  Controk  on 
Gypsum  Board,  Lath 

CPA  last  week  moved  to  tighten 
inventory  controls  on  casein,  gyp- 
sum board  and  gypsum  lath  by 
amending  Priorities  Regulation  32, 

By  this  action,  allows^le  inven- 
tories of  gypsum  board  and  lath 
have  been  reduced  from  60  daya 
to  30  days.  The  restriction  is  de- 
signed to  spread  the  limited  sup- 
ply of  this  building  item  over  as 
many  users  as  possible. 

Users  of  casein  who  previously 
had  been  allowed  "minimum  re- 
quirements" are  now  limited  to  a 
45-day  supply  of  this  product. 

The  amendment  also  makes  min- 
or changes  in  the  restrictions  on 
lead  and  steel  inventories,  allow- 
ing pipe  nipple  manufacturers  to 
keep  inventories  of  pipe  on  a  ton- 
nage basis  rather  than  by  indiv- 
idual sizes  and  types. 

# 

COLD  ENGINEERS  TO 
HEAR  SANDHOLT  FRIDAY 


The  American  Society  of  Re- 
frigerating Engineers  will  hold  its 
regular  meeting  Friday  at  6  p.  m. 
in  the  Engineers'  Club,  206  San- 
some  street. 

Walter  W.  Sandholt,  of  the  York 
Ice  Machinery  corporation,  San 
Francisco,  will  speak  on  "The  De- 
sign and  Operation  of  Ammoni^ 
Compressors  for  Low  Tempera- 
ture Refrigeration."  The  talk  will 
be  followed  by  a  discussion  period 
led  by  Donald  L.  Williams,  of  the 
General  Air  Conditioning  &  Heat- 
ing Company,  Oakland. 

Persons  interested  in  attending 
should  make  reservations  by  call- 
ing Miss  Moscone  at  EXbrook  4404. 
# 

MECHANICAL  ENGINEERS 
MEET  TOMORROW 


J.  G.  Wilson,  engineer  of  the 
Shell  Development  Co.,  will  speak 
Wednesday  at  the  monthly  lunch- 
eon of  the  American  Society  of  Ma- 
chanical  Engineers,  in  El  Jardin 
restaurant,  22  California  street. 

Meeting  will  begin  at  12:10  p. 
m.  Topic  of  the  talk  will  be  •'Va- 
riety Engineering — Equipment  Se- 
lection in  the  Petroleum  and  Chem- 
ical  Industry." 


-rjMZ'* 


FinEPRinT 

4th  &  Addiscn  Sts  ■  Berkeley  2,  Calif. 
Phone-  BErkeley  3440 


\^ 


STmUHEAT 


^ 


^^jk  J 


CORN    BROOMS 

FOR  EVERY  PURPOSE 

Koo\    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4580 


COAST         STEEL 


CORPORATION 


BETHLEHEM 
STEEl 


Generol  Offices:   San   Francisco 

Districf  Office* :  S*ottU,  Portland,  Los  Ang«t*«,  Salt  Loke  City 

it— I  f fonfs :  Seattle,  South  San  Francisco,  Los  Angeles 

fabritatlng  Workt :  Sowth  Son  Frqncisco,  Alameda,  Los  Angeles 

Mill  Oepo't :  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


|^&J^^^j^^AAAAAA^A»i^AAAA<^<^^i>AAAi^AAi^Tl>Ai!^»<rAAAftftftft<gf 


<sOi> 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  £FHCIENT  %RVICE  IS 

ATLAS  HEATING 

AM) 

VENTILATING  CO.,  Ltd 

SAN  FRANCISCO  OAKLAM> 


•  t 

■I 

■I 


t 

'X 

■t 

,x 


I 

I' 
1' 
I- 


John  D.  McLaugUin 

AND   ASSOCIATES 

CONSULTING  ELECTRICAL 

ENGINEERS 

1M1   RUM  BLDQ.~EXbr«ek  S712 
920  Jur.'r^m  Serra  —  DE  10197 


Roy  M.  Scott 

HMtfaiK  and  Ventilating  Equipment 

Boiler*  •  High  and  Lew  PreMure 

Stoam  Traps  -  Valvaa  -  Strarnora 

Fan*    -    Blowars    -    Ideating    and 

Cooling   Coils 

Phone  MArket  2921 
"Tell  Us  Your  Problems" 

323    Itth   ST^   SAN   FRANCISCO 


John  Cassaretto  Co. 

Since   1886  -    -   and   Still   Active 

BUILDING    MATERIALS 

READY-MIX    CONCRETE 

ROCK-SAND-GRAVEL-LIME 

CEMENT  -  PLASTER  -  MORTAR 

METAL  LATH-WOOD    LATH 

STUCCO-WIRE-NETTING 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:   GArfield  3756 

©th  and   Berry,  San  Francisco 


Safety  FINLENITE  Tread 

Steps,  Noziiigt,  Platforms,  Sidevralk  BesM 

AD  Types  Gray  Iron  Castings 

SAN    FRANCISCO    IRON    FOUNDRY 

(BAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREET  -  Pbiiie  DOaglaa  1176 


ejBtRGLAS 


& 


'<*t 


OTHER 

FIBERGLAS 

USES: 

SHir  iNsuurioN 
Fiirift  ciorHs 

COLD  INSUUTION 
SOUND  DIAOfWNC 

iUCTRKAl  INSUUTION 
FIRESAFI  FAIRICS 
OUST  STOP  FILTERS 

UMINAn  REINFORCINO 


/J 


/Td 


7Jf^' 


III 


EFFICIENT- RRESAFE 
UNHARMED  BY  MOISTURE 
LIGHT  WEIGHT 
EASY  TO  APPLY 


NOVI  AVAIIAM  AT  rov« 

insuiAjioN  sufur  housi 

.  .  .  0«  C411  .  .  . 


WESTERN   FIBERGLAS   SUPPLY,  LTD. 


739    Bryont   St'*rf  .   '^Utter   5967  •  Son 


FOBS 


Cot.fo; 


GAMERSTOR  &  GREER  LRMBER  GO. 

Wholesale  and  Jobbinf  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROS/^  .  SUGAR  PINE 


Sar.  Francisco 
1800  ARMY  STREET 
ATwatsr  1] 


Oakland 
2001    LIVINGSTON    STREET 
KEMeg  4-1SS4 


iH 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

R£^eley8317'        1335  SIXTH  ST.,      Berkeley  2,  Calil. 


&  Pf ellar 
Iron  Works,  Inc* 

Ttnfli  and  Horriten  •  Son  Franclsca,  Coliferaia 


i  METAL  TOILET  I 
PARTITIONS 

NOW  AVAIL^LE 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPEOFlCATiOKS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUYSANISTEEL  MADE  IN  SAN  HIANOSOO 
(SSCaartSL  UN.i|733 


i 
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ADVANCE  CONSTRUCTION  REPORTS 


DAILY 
PACIFIC   BUILDER 

(Established   In  1880) 

Published    ^wry   morning,   sxcept 

Saturdays,   Sundays,   and    Legal 

Holidays 

SubscHptlon   Rates: 
$30.00  per  year 
%  3.00  per  month 
$    .15  per  copy 
(Payable  In  Advance) 

Advertising  Rates  on  Request 

Published  by 
Stark- Rath    PHntIng  .^^^ 

A  Publishing  Co.  ^^^ 
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with 
F.  W.  Dodge  Corporation 
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Bmlding  Section 


CPA  PERMITS  GRANTED 


SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  E.  F. 
Halloran,  regional  director,  1355  Mar- 
ket Street,  haa  announced  the  fol- 
lowing list  of  permits  granted  May 
9  for  construction  of  commercial  and 
industrial  buildings  in  the  San  Fran- 
cisco  area : 

OFFICE  bldg,  $14,500;  470  Ramona 
St.  Palo  Alto;  owner,  C  E  Need- 
ham,  561  Ramona  St,  P&lo  Alto. 

SHOP,  maintenance  and  repair,  $35, 
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1.S— COMMERCIAL  BLDGS. 


5/14/46  ••     7 

WORK   STARTED 

MARKET  BUILDING 

SAN  RAFAEL,  Marin  County,  Calif. 

Fourth   St. 
Construction  of  one-story  reinforced 

concrete  market  building  (r50x75  ft) 


~v^     ^.  T,       .      .,  ,»,  Owner— Withheld. 

*^=  ^*S°";  '''^"r'^^^'?«,HP^o^o*''''Architect-S.    A.    Lesswing,    17    Hill- 
tor  &  Equipment  Co,  1016-18  Sos-        ^^3^  ^r.,  San  Rafael. 

««^r>     ®'.   .^^-  ..  .      .01.      Contractor— De  Luca  &  Son,  1745  Fll- 

^^^'  °^,Ve'^a°<^e  and  repair,  p.-       ^ert  St.,  San  Francisco. 
000;    Rio    Vista;    owner,    Berglund  |     ^q^jj  ^^^  j^gt  started. 


Tractor  &  Equip  Co,  1016-18  Sos- 
col   Ave,    Napa. 
RESTAURANT.  $9500;  SW  Cor  Clay 
and  Washington  Sta,  Santa  Clara; 
owner,    Salvadore    j     La    Barbera, 


5/14/46  ••     8 

CONTRACT  AWARDED 
AUTO   SALES   BUILDING 
^  ,  ,  Approximate  Cost  $20,000 

Route   1,   Box  682,   Cottle   Avenue,  ,  haYWARD,  Alameda  County,  Calif. 
San  Jose.  e    14^^  gt. 

MEDICAL    Office.    $5000 ;    Lakeport ;  ' 


MEDICAL  OFFICE  BLDG.. 


LOADING    shed    for    farm    produce,  1 
$7000;    Liberty,    San    Joaquin    Co;    5/li/4$ 
owner,    Calif    Corp    Caruso    Fruit    PREPARING    WORKINQ 
Distrib,   14  Glikbarg  Bldg,   Salinas.  '  DRAWINGS 

ROOF  shelter,  $5000;  8461  San  Le- 
andro  St,  Oakland;  owner,  Stolte, 
Inc,  8451  San  Leandro  St,  Oakland. 

ADDN  to  dental  offices,  $15,000  r  2245 
Santa  Clara  Ave,  Alameda;  owner, 
Dr  W  Wm  Nicholson,  2246  Santa 
Clara  Ave,  Alameda. 

REAL  estate  and  Insurance  build- 
ing, $5000;  956  Main  St,  Santa 
Clara;  owner.  Robert  C  Howe,  Jr, 
956  Main  St,  Santa  Clara. 

REUilODEL  for  living  qtrs,  $3,000; 
Hoopa  Reservation,  Humboldt  Co; 
owner,  Hoopa  Valley  Agcy,  Eu- 
reka. 


11— HOSPITALS 


! 5/14/46 
PLANS  ON   FILE 


1  1 


Aprox.  Cost,  $80,0000 
OAKLAND,  Alameda  Co.,  Calif.  30th    wTRn^RmT^'n^T^o 
St,  bet  Broadway  and  Tellegraph        lTjrVRWAT«^    t       ^        ,       ^«     .^-h* 
ConstrucUon   Of  J-story   wo<Srf^rame  |  ^^RWAI^  I^  A^^^^^^      Co..  Calif 


medical  office  building   (50x80  ft) 
Owner— Withheld. 
Architects  —  Mendelsohn,  Dinwiddle 

&  Hill,  233  Sansome  St,  San  Fran- 


5/14/46 

PLANS    COMPLETED 

GARAGE 

SEATTLE,  Wash.  1612-36  6th  Ave. 


Cost    $250,000 


Norwalk  State  Hospital. 
Construction  of  one-story  reinforced 
concrete   ward   building  for  infirm 
men;   hollow    tile    partitions,    clay 
i     tile  roof,  12,000  sq.  ft  floor  area, 
j  Owner — State  of  California,  Division 
I     of  Architecture,  Anson  Boyd,  state 
architect  Public  Works  Bldg.,  Sac- 
ramento. 


oBAAi.  M-i-uit,   TTW3U.  x«i*-uv  wfc**  .n.T».      I  piajifl  bv  owncr 

Construction   of  storage  garage  and  !  p^viously  reported,  segregated 

service    staUon     a20x240-ft)  |k4h»  ^ni  k-  *A^r.   T»r.«  k   .«-.§»  ^   TkC. 


bids  wUI  be  taken  June  5,  3 :30  P.  M., 
as  follows: 


(1)  general  woric; 

(2)  plumbing  work; 


Owner— Standard  Oil  Co.  of  Califor- 
nia, White  Bldg.,  Seattla 

Architects — McClelland   &    Osterman, 
Skinner  Bldg.,   Seattle.  ,  ^g,  heating  work; 

Stnac.   Engr.---Geo.   Runciman,   Uoydj^^,  glectriSal  work. 

Bldg.,    Seattle.  j     pi^ns  and  specifications  obtainable 
-  •  from  the  state  architect's  office  upon 

5/14/46  ^\  deposit  of  $25. 

TO  ASK  BIDS  .„^«^f     A  set  of  plans  and  copy  of  speci- 

BUS    DEPOT  Cost    $300,000  j  jj^.^tj^,„g  J^  ^^  ,5,^  ^^^  examination 

SPOKANE,      Wash.,      S    E      comer  |^^    ^^    ^^^^^   ^^    DAILY    PACIFIC 


Sprag^e  and  Jefferson  Sts. 
Construction    of  two-story   steel   and 
reinf.  concrete  bus  depot  (150x156- 
ft) 


BUILDER  465  Tenth  St,  San  Fran- 
cisco. 


U 


.       «       ^  .         /«!5/14/46 

Owner — Intercity  Bus  Companies  c/o    ARCHITECTS  SELECTED 

Architect  !  HOSPITAL   ADD.         Cost   $6,000,000 

Architect— V.  W.  Voorhees,  2106  30th   RICHMOND  BEACH.  Wash. 


St  Spokane, 

Bids  will  be  asked  about  June  1. 


Construction  of  modem  fireproof 
Firland'  Hospital  addition  to  house 
6(X)  beds  including  renovation  and 
remodelling  of  existing  buildings 
and  staff  cottages. 

Owner — King  County  Tuberculosis 
Hospital  Board  of  Managers,  James 
W.   Millflin.   president,   Seattle. 


12-13— INDUSTRIAL 
BUILDINGS 


Construction   of    one-story    masonry 

auto    and    fami    implement    sales 

building. 
Owner  —  Meder     Motor     Sales,     Jack 

Meder,  21650  E.  14th  St,  Hayward. 
Architects — Anderson  &  Simonds,  339 

15th  St,  Oakland. 
Contractor — Zaballos   Bros.,   850   Soto 

St.,  Hayward. 


owner,  Dr  Roy  A  Falconer,  Lake 

port. 
OFFICE   bldg,   $5000;    Moraga   High- 
way   and    Glorietta    Blvd.    Orinda; 

owner.     Mason     N     Case,     1039 -A 

Broadway,  San  Francisco. 
GROCERY  store  and  soda  fountain; 

$3500;  Decoto;  owner,  Salvador  Al- 

varaz,  E  and  5th  Sts,  Decoto. 
RESTAURANT-auto  court,  $7000;  at 

Bijou,    El   Dorado   City ;    owner,    G  j  5/14/46 

M  Haras.  Box  983,  Belvedere.  i  prqjeCT   APPROVED 

STORE  and  warehouse,  $22,000;  NW  .WAREHOUSE  Est  Cost  $50,000 

Cor    Franklin    and    Fruitndge    Rd,  ;  pqrt  CHICAGO,   Contra  Costa  Co., 

Sacramento     County ;     owner,     Joe ,     calif 

Babich,  3017  5th  Ave,  Sacramento,    construction    of    warehouse    for    in- 
REMODEL    retail    store,    $8600 ;    274  j     gecticides. 

University    Ave,    Palo    Alto ;    own-    owner— General    Chemical   Co.,   Russ 

er,    Mary    Woods,    Ltd,    449    belby       gj^jg    g^^^  Francisco. 

Lane,  Atherton.  Plans  by  owner. 

BOY    SCOUT    CAMP,    $3000;    Camp '     ontractor-Klss  Crane  Co.,  c/o  Mr. 

Lilienthal,     Fairfax;     owner.     Boy  I      schlemer,  2700  San  Pablo  Ave.,  San 


5/14/46  * 

SUB-CONTRACTS  AWARDED 

MEDICAL  BLDG.  Cost  $50,000 

OAKLAND,  Alameda  Co.,  Calif.  Sum- 
mit Street  near  30th   Street  _ ^ ^  

ConstmcUon  of  two-story  part  brick  j  Architects— Earl  W.  Morrison  &  Vic 
and  wood  frame  medical  buUdng,  ^  ^^^  j^  Jones,  Assoa  Architects,  719 
containing  five  suites ;  stucco  ex-  j  gnd  Ave.,  Republic  BIdgs.,  SeatUa 
terior.  ,      .     ».,x     *         '     Project  will  be  financed  by  federal 

Owner-Dr.   Libby.  c/o  Architects.      i^^^,^  ^^^^  money. 

Architects— Reynolds  &  Chamberlain 
3833    Piedmont    Avenue.    Oakland. 

Contractor — Stolte,  Inc.,  8541  San  Le- 
andro.  St,    Oakland. 

Roofing— Armor  Roofing  &  Insula- 
tion Co.,  1101  MacArthur  Blvd., 
San   Leandro  15/14/46 

Plumbing,   Heating   &  Sheet   Metal— 'CONTRACTS  AWARDED 

Monterey  Co.,  Plumbing  Co.,  8275  San   EXCHANGE  BUILDING  ADDITION 
Leandro    St,    Oakland.  VALLEJO.  Solano  County,  Calif. 

Ceramic     Tile— Superior     Tile      Co.,  I  Construction  of  two-story  and  base- 

4939  Broadway,  Oakland.  •     ment  addition  to  the  central  office 

Misc.  Iron  &  Struc.  Steel— Boersig  &  \     building. 

Co.,  800  100th  Ave.,  Oakland.  :  Owner  —  Pacific    Telephone    &.  Tele- 

Mill    Work— California    Mill    &    Lbr. ;     graph    Co.,    140    New    Montgomery 
Co.,   1829  Webster,  Alameda.  st.,  San  Francisco. 

Painting— A.  C.  SuUberg,  2927   New-  !  pians  by  engineering  department  of 
bury   St.,    Berkeley.  j     owner. 

Lathing     &     Plastering— Bay     Plast-  '  General   Contractor— Elmer   J.   Free- 
ering   Co.,    632   Atlantic   Ave.,  Ala-  j     thy.   1432   Kearney   St,   El   Cerrtio. 


1  3 


meda. 


!  Structural  Steel — Golden  Gate  Iron 
j  Works,  Inc.,  1541-1557  Howard  St., 
I      San  Francisco. 


9.10__EDUCATIONAL 
BUILDINGS 


Pablo. 

CPA    approval    has    recently    been 


5/14/46 


Scouts    of    America,    S    F    Council, 

105  Montgomery  St,  San  Francisco. 
MEDICAL    office,    $4000 ;    Vista    Del  ■  wanted 

Rey   Tract,   Seaside;    owner,    Dr   F    * 

J  McDonald,  Box  291,  Seaside. 
WAREHOUSE   for   hotel   goods,    $4,- 

000;   Highway  99  at  OUve  Avenue,  j  jq  START  WORK 

Fresno ;    owner.    El    Rancho    Hotel,    INDUSTRIAL  DISTRICT 

premises.  ^  j  BURLINGAME,  San  Mateo  Co.,  Calif. 

FOOD  STORE.  $20,000;  Walnut  Creek  j  ccSstmction^of  50-unit  planned  in- 
owner.  Hagstrom  s  Food  Stores,  .  ^ustrial  district  to  consist  of  stores. 
Inc.  2930  Broadway.  Oaicland.  warehouses,     etc.;     concrete     block 

REPAIR  cotton   pickers  homes,   $2,-  !      construction 

000;  Mendota:  owner.  Pappas  and  j  Q^^gj.g_j^^^gjpj^j  Realty  Co..  Clare 
Co,   P  O  Box   77,   Mendota.  1     Kemp.  226  Lorton  Ave..  Burllngame ; 

CLASSROOM  BIdgs.  $17,000;  Enter-  ^  a  White,  contractor,  and  Walk- 
prise,    Tulare    City ;    owner.    Board        ^^  Thorn 

of  Tmstees  Enterprise  Elem  Sen  K  ^^j^j^^^^.  J^jj,.^j^  Glynn,  333  Mont- 
Dist.  Rte  1  Box  255,  Tulare  gomery  St,  San  Francisco. 

GROCERY,  meat  market  and  bak-  contractor-R.  A.  White,  744  Cross- 
ery,  $30,000 ;  SW  Co'^  Country  Club  Burlingame. 

Blvd  and  Pershing  Ave  fockton  !  ^^^^  ^^^^^^^  ^^^  ^^^j^^  ^p^  ^^_ 
owner,  John  Kessel,  3212  f  acinc  •  pj-^^.^j  -^^^k  is  expected  to  get  under 
Ave,    Stockton  ^,.       ^^  ^j^g  ^ jj.gt  two  buildings  next 

AUTO  sales  and   service  bldgs,  $'^A- !  ^,,,nth 

000;    NE    Cor  27th    and    McDonald,  ;  ""^""'-  

Richmond ;  owner,  Dr  Kaho  Daily,  i 

premises.  ..,«^     ^    *    '5/14/46  •     •     8 

DRIVE-IN    restaurant  $17,000;   La*- 1  BIDS    IN— 

ayette;    owner.   Wm   H   Brower.   IOjhelD    UNDER    ADVISEMENT 

Belle    Ave.    San    Anselmo.  AUTO  SALES  AND  SERVICE 

GREENHOUSE.  $3,000;  Oak  Hill  Me-    pERKELEX,  Alameda  County.  Calif. 

morial  Park.  San  Jose ;  owner.  Oak  j      Qo^ner  Shattuck  Ave.  and  Durant. 

Hill    Imp   Co,    P   O    Box    224,    ban    construction  of  a  one-story  and  mez- 

Jose.  '     zanine  reinf.  concrete,  steel  trusses 

ADDN  to  beverage   mfg  plant,   $77,-       ^^^^  g^j^^  j^j,^  service  bldg.    (165x 

000;    Alameda;    owner,    Otzen   Bros  I      j^q  ^^g^j 

Bottling  Co,  2314  Santa  Clara  Ave,  •  owner— Russell  Patterson,  Lincoln  & 

Alameda.  ,     .  ,  .  i      Mercury  automobile  agent. 

STORE  and  warehouse  of r  bldg  ma-    Architect    —    John    B.   Anthony.    178 

terial.    110.000;     Woodlake;     owner,.     Grand  Avenue.  Oakland. 

W  R  Spalding  Lbr  Co,  Bridge  and  1  

Oak  Sts,  Visalia.  UTTT/Aa  ••     ^ 

FOUNTAIN   lunch   store,  $12,000;   429.5/14/46   ,,^^^^^^^  3 

Grand  Ave    South   San  Francisco;  '  WORK  UNDERWAY 
owner     Peraeo     Prato,     411     Mag-  !  WAREHOUSE  Est  Cost  $150,000 

nona   Ave.  louth^n  'Francisco.^    \  BURLINGAME.  San  Mat«,  Co.,  Calif. 

RETAIL    store,    $25,000;     640    Santa!     Comer  Broadway  and  S.  Pacific. 
Cruz  Ave,  Menlo  Park;  owner,  R  H  !  Construction  of  five-story  reinforced 
Chamberlain.   Ltd,   P   O   Box    1070,  I     concrete    warehouse     and     storage 
Redwood  City.  i     building.  • 

AUTO   sales   and   repair,   $75,000;    SK  j  Owner-Bekins    Van    &    StorageCo., 
Cor  Geary  and  Parker,  San  Fran-  I      13th   and   Mission    Sts.,   San   Fran- 
cisco;    owner,     Tom    Owens,    3151  j     Cisco.       „,    ,  ,  .  »,,,.„. 
Sacramento  St.  San  Francisco.         i  Engineer-W.  Adrian,  417  Market  St, 

ADDN    to    iron    works.    $66,600;    2228  ;      San  FVancisco 
Railroad    Avenue,    Fresno ;    owner,    Contractor  —    Parker,     Stef f ens     & 
Fresno    Iron    Works,    premises.  {     Pierce.  135  South  Park,  San  Fran- 

ADDN  to  medical  bldg.  $20,000;  1759  1     Cisco  ^.  ,       ,   ,^ 

Fulton  St  Fresno ;  owner,  Medical  i  The  foundations  are  now  behag  laid. 
Group  Bldg  Assn,  premises.  

REPAIR  garage.  $22,000;   150  Abbott 


'5/14/46  ••12 

I  BIDS  WANTED— TO  BE  OPENED 

MAY  16,  2  P.   M. 

,  «   REMOVE  BUILDING 

.  OAKLAND."  Alameda    County,   Calif. 
(     32nd  and  Cypress  Sts. 
'Removal     of     government    improve- 
ments. International  Harvester  Co. 
Building;  Job  No.  2539. 


SUB  -  BIDS  WANTED  


5/14/46  •  !• 

CORRECTION 

BIDS    WANTED— 

TO   BE  OPENED   MAY  22,  2  P.  M. 

S^V^^^oS^U^a  Post  Office.  !G»ner.l«o«|nM««r»da.lrino  .ub-Wds  on  any  Job  are  Invited  to  make  known 
{^oT^tS^i^'d   nS?ellSeo^;kh.»r  ri4irif*m«it.  in  thia  column.    ThTo  I.  no  ohanio  for  thi.  mn^io^ 

WOXk.  ;  . 

Owner— Federal  Works  Agency,  Pub-  ; 

lie  Buildings  Administration,  office  j 

of  the  district  engineer,  838  U.  S.  | 

Appraiser's  Bldg..   San   Francisco. 

Specifications  obtainable  from   the  ! 
above  office  of  the  district  engineer  , 
or  from  the  custodian  of  the  building 
at  Lakeview.  Ore. 
Correction  in  bid  opening  data 


Convoralon   BMg.  270^  San    Franctooo    Naval   Shipyard;    NOy   1S4J»;    Spoo. 
17SM;    Bids   open    May   17.   11    A.   M. 
JaBMi  L  Barnes  Constr.  Co.,  Ml  RxiM  Bldg.,  &  F.  (SXteook  6106  or  7004) 
EJrbentraut  &  Summers,  OM  Pannsylvania  St,  &.  F.  (ATwater  2430) 
Barr«tt  *  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 


5/14/46  •     •     1  6 

PROJECT   CANCELLED 

PAINTINO 

LONG  BEACH.  Los  Angeles  Co.,  CaL 

U.  S.  Post  Office. 
Interior  and  exterior  painting,  etc. 
Owner — Office   of   Division   Engineer,  i 


Richmon-Sunoet  Sewage  TrMtment  Plant,  8.  F.;  Bids  opon  Juno  12.  2:66  PM 
Barratt  m  HUp,  918  Harrlaon  SL,  Ban  Franctaoo  (DOugias  0700). 
KrtMBtzmiit  *  Summers,  696  PtfuuylTanla  St,  S.  F.  (ATwater  3420) 


Synchrotron  Bldg^  U.  C.  Cantpus    Berkeley;   Bid*  open  May  17,  t  P. 
Barrett  A  Hilp,  918  Harrison   St.   Slan  Francisco   (DOuglas  0700). 


Bridge,  Ov«rhead  Cross.,  Approaches,  Alameda  Co.;  Bids  opon  May  1%  2  PM 
Dan  Capttto,  985  Delmas  Avenue.  San  Jose   (Columbia  4168). 


Public  Bldgs.  Admin.,  FWA,  838  U.  j  • -~; — ^        ~  ^  I~  "        " 

S.  Appraiser's  Bldg..  San  Francisco.    Auto  Sales  and  Service  Bldg,  Rano,   Nov.;   Bids  open  May  16. 

A   call   for  bids    originally   sched-  |     A.  J.  Hopper  Co.,  248  Langton  Street,  San  Francisco  (MArket  7070). 

uled    to    have    been    opened    May    16 ; 

and  postponed  until  Jtme  IS,  haa  l>een  I  v ^ ■ — ■ — 

cancelled. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


ao 


M. 


6/14/46 

BIDS    WANTED— 
TO    BE   OPENED   MAY  20,  5   P 
WADING  POOL 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Construction  of  shallow  pool  for  wad- 
ing   and    swimming    in    the    recrea- 
tional area  of  the  Lottie  Grunsky 
School    grounds. 
Owner — CJlty  of  Stockton,  B.  L.  Tra- 
hem,  city  clerk.  City  Hall. 
As   previously  reported,   plans  and 
specifications  may  be  obtained  at  the 
office  of  the  City  Clerk  or  <31ty  Engi- 
neer. City   Hall,   Stockton. 

Each  bid  must  be  accompanied  by 
certified  check  in  an  amount  not 
less  than  10%  of  bid. 


CONCIETE  CITTIMG   -   COHPIESSOI  lEITALS 

Porfoble  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE. 
Pbont  HIssioR  1636-0755 


STEELFORMS 

ELTUBE  CONSTRUCTION  TOWERS 
^VY  DUTY  SWINGING  SCAFFOLQS 

STBELFORM  CONTRAaiNG  CO. 

66«  HaiTMon  St  DO  55a3  Su 


l8.19^RBJGIOOS  BLDGS. 

5/14/46  19 

PREPARING    WORKING  , 

DRAWINGS  I 

TEMPLE  Approx.  Cost,  $350,000  ! 

ST.    LOUIS,   MissouH.  I 

Construction    of    reinforced   concrete  ' 

temple ;    complete   air    conditioning ; 

system,  radiant  heating  system.  j 
Owner — B'nal  Amoona.  St.  Louis,  Mo.  j 
Architects  —  Mendelsohn,  Dinwiddle  i 

and  Hill,  233  Sansome  St.,  S.  F. 


CONTRACTORS— Sbtc  Money  And  Time 

BY   USING 

QUANTITY  SURVEYS 

165  JESISIE  STREET  SUtter  8361  SAN   FRANCISCO 


• 

II 


PREPARED   BY 


LeROY   SERVICE 


St,   Salinas;  owner,  G  F  Anderson, 
150  Abbott  St.  Salinas. 


5/14/46  •• 

PLANS  BEING  FIGURED— BIDS 
OPEN    MAY  15,  3  P.  M. 


COLD   storage  for  mill,  $1500;   Vink  ■  AUTO  LAUNDRY  ^     ^     ^  „^^ 

Ranch      Tracy ;     owner,     Borden's  I  Approximate  Cost  $30,000 

Dairy  Delivery  Co.  2743  San  Pablo  1  OAKLAND.   Alameda  County,   Calif. 

Ave    Oakland  i     Moss  wood     Rapid    Auto     Laundry, 

^UTO  repair,  paint   and  service  sta,  i  ^^Ist  and  Harrison  Sts. 

$13,000;    Berkley:    owner,    Edw    j  ,  Construction    of    ^aembly    line    type 
*^       '  ^  automobile  laimdry  building  (41. 6x 

170  ft.),  of  reinforced  concrete  and 
steeL 
Owners — Lee  B.  Gilpin  and  Albert  K. 

Whltton. 
Architect  —  Houghton    Sawyer,    5369 
Broadway,  Oakland. 
Plans  are  being  figured  by  a  se- 
lected list  of  contractors. 


6/14/46 

BIDS  REJECTED 

PAROCHIAL  SCHOOL 

EAST  OAKLAND,  Alameda  County,  i 

Calif.    St    Louis    Bertrand    Parish 

School,  101st   Ave.  and   E.   l^^h   St  j       ^       ^^  ^^^^j       ^^  jjg^ 

Construction  ^^  ^wo-story   reinf orced '"       ^^  gf   ^^^  Francisco. 

concrete  and  frame  parochial  school,  «     engineering  department  of 

building   to   include   12    classrooms,  ,  *  "^.^j^/        * 

gymnasium  and  cafeteria  •     Plans"  and    specifications    may    be 

Owner-Roman   Catholic    Archbishop  ^^^  ^^^^  ^^^  ^^^^^  ^^^j^^  ^^  ^^^ 

of  San  Francisco,  1100  Franklm  St., 

__  U  Waits** 

San  Francisco.  .  

Architects— Blanchard   &   Maher,   369  j 

Pine  St.,  San  Francisco.  '5/14/46  13 

All  bids  received  April  24  have  been  \  puNDS    ALLOTTED 
rejected.  ;  POWER   PLANT  Cost,   $80,000 

• ; SPRING  CITY,  Utah:  2  miles  south- 

4/14/46  *  ®  1     east  of  the  city 

BOND    ELECTION  ! Construction  of  hydro-electric  power 

SCHOOL  BUILDINGS    Cost,  $910,000  !     plant  Including   equipment,   piping, 
CHICO,    Butte   County,    Calif.  j     changes   in   headworks  and   neces- 

Construction    of    five    regular    shops  i     gary  appurtenances 
and     equipment,    $150,000 ;     revamp   Owner— City  of  Spring  City,  Honor- 
present  woodship  for  music,  $6000;  |     able   Hyrum    Jensen,  mayor, 
five  new  busses,  $50,000 ;  junior  high    Engineers — Caldwell       &       Richards, 
school  of  16  rooms,  a  playroom  and        salt  Lake  Clly 

library  for  Paradise,  $175,000;  Jun-  '  Funds  in  the  amount  of  $2,250  have 
ior  high  school  of  36  rooms,  play-  j  been  allotted  to  assist  in  the  prepar- 
room  and  library  for  Chlco,  $300,-  ;  ation  of  plans,  according  to  W.  H. 
000,  addition  to  administration  ajid  ;  Cheney,  Div.  Engr..  In  charge  of  Bur- 
gymnasium  buildings,  $29,000;  high  eau  of  Community  Facilities  of  Fed- 
school  auditorium  of  1500  seating ,  eral  Works  Agency,  Denver,  Colo, 
capacity,   $200,000. 

5/14/4:  •     •     1  2 

PROJECT    APROVED 

ADDITION  Est.   Cost,  $225,000 


22-26 — RESIDENTIAL 
BUILDINGS 


Owner — Chico   High    School    District, 

F.     F.     Martin,     superintendent     of 

schools,   Chico. 
Architect-Not  given.  ^^n^  GILROY,  Santa  Clara  Co.,  Calif. 

The  school  district  will  vote  June  ;  ^^^^^^^^^^^^    ^^    i-story    steel    add! 


10   on    a   proposal    to  issue   bonds    in 
the  amount  of  $1,200,000  proceeds  of 


tlon   to  farm  equipment   manufac- 
turing plant,   over   100,000  sq.   ft. 


Which    will    assist    m    financing    the   Q^,^g^_gg^Qg  .^^      ^.^    ggg  j^   j^o^- 
above  construction   and  the  elemen-  ^     ^^^        g^.     Qiir^y 
tar>'   school   building   program.  I  Plans  by  Owner. 

" Contractor — Bay    Cities    Engrg.    Co., 

5/14/  *  9       666  Mission  St.,  San  Francisco. 

BOND   ELECTION  '     CPA  approval  was  recently  grant- 

SCHOOL  BUILDINGS   Cost,   $460,000 ;  ed,    ground   work    is    now   underway 
CHICO,  Butte  County,  Calif.  'and  construction  will  start  in  July. 

Construction  of  new  auditorium,  and  ;  

equipment,  small  cafeteria,  kitchen, ; 


kindergarten  ajid  other  facilities  at  i  |4.|7. 
Cirrus     School,    $80,000;     four    new, 


-PUBLIC  BLDGS. 


classrooms,    small    auditorium    *"<*' 5/14/46  ••     14 

kitchen  for  cafeteria  and  addiUonal ,  0,05  WANTED—TO   BE  OPENED 
grounds  for  new  location  at  Linden    m>^y  16,  2  P    M 
,  School,  $80,000;  10  new  classrooms. '  j^g,pQj^j-,  guiLDING 
auditorium,   cafeteria,    k»tchen    and    g^j^    FRANCISCO.    North   Point    St. 
other  facilities,  tearing  dovr-n  of  old       ^^  y^  ^^^^  ^^^ 
building,  Oakdale  school,  includmg  -  Renjoy^l     of     government     bnprove- 
12      cltissrooms,      auditorium      and.      j^^^ts  and   restoration   of   Fontana 
other  facilities,  $lfO,000.  „  v  1    '     Building :  Serial  No.  04-203-46-18. 

Owner—  Chico      Elementary      Scholo  ,  Qwner— U.  S.  Engineer  Office.  74  New 
District,  F.  F.  Martin,  superintend-  ,     Montgomery  St.,  San  Francisco, 
ent  of  schools,  Chlco.  I  Plans  by  engineering  department  of 

Architect— Not  announced.  .     owner. 

The  school  district  will  vote  June  j     pi^^g  ^nd  specifications  obtatoable 
10  on  a  proposal  to  issue  bonds  In  the  ;  ^^^^  ^^^  above  office  of  the  owner. 

amount     of     $1,200,000     proceeds     of  j  

which    wlU    assist    in    financing    the] 5/ j^/^  i         •  15 

above     constructicai     and     the     "18"  I  bids   WANTED — 


Wilson,  1821  Chestnut  St,  Oakland 
ALTER  and  addn  to  service  station, 
$9500:    2123    Milvla    St,     Berkeley; 
owner.   Signal  Oil   Co,   2301   Bland- 
ing  Ave,  Alameda. 
REMODEL  for  store  bldg,   two  doc- 
tors*   offices,   $19,000 ;   203   W   Main  j 
St,   Visalia ;    owner,   Dr   L   M   Lip-  I 
son,  210  W  Willow  St  Visalia.         I 
REMODEL   store.    $2500;    5100    Third 
St.    S.'vn    Francisco;    owner,    H    E 
Rahlm&nn.   251   Kearny  St,   S   F. 


school   building  program. 

5/14/46  ^^^ 

BIDS  WANTED— TO  CLOSE 

MAY  20,  7:30  P.   M. 

BASKETBALL  COURTS 

WOODLAND.  Yolo  County,  Calif 
Woodland  High  School. 

Construct  basketball  courts. 

Owner— Woodland  High  School  Dis- 
trict,    superintendent     of     schools, 


-TO   BE  OPENED  JUNE  10^  10  A.  M. 
*   RECONSTRUCT  BLDG. 
FALLON,    Nevada. 

1  Reconconstruction  of  the  former  CCC 
building   now  located   on    lota   3,   4 


5/14/46  ••2  4 

PREPARING  WORKING  ' 

DRAWINGS 

RESIDENCE 

OAKLAND,   Alameda   County,  Calif.  ' 

Construction  of  residence  (six  rooms,  ^ 

two  baths).  I 

Owner— Marshall  Ede,  c/o  architect. 
Architect  —  Houghton    Sawyer,    5369 

Broadway,  Oakland. 

5/14/46  ••2  4 

PROJECT   CANCELLED 

RESIDENCE 

STOCKTON,  San  Joaquin  County, 
Calif.  Pacific  Gardens. 

Construction  of  1% -story  frame  and 
fabric  residence,  5  rooms,  shlnglo 
roof,  warm-air  heating  system. 

Owner— James  Mills  III,  c/o  archi- 
tect. 

Architect — Roland  L.  Stringham,  251 
Kearny  St.,  San  Francisco. 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 


N.  CLARK  &  SONS 


i1.0th  &  Division  Streets  -  SAN   FRANCISCO 
iMain  OflS<fe  &  Factory,  401  Pacific  Ave^  Alameda 


KLondike  2-046S 
LAkeharst  2-SS77 


5/14/46  ••2  6 

PROCEED   ORDER 

DWELLING  UNITS 

Contract  Price  $309,210 

SAN  BERNARDINO,  San  Bernardino 
County,  Calif. 

Construction  of  165  family  dwelling 
units;  Calif.  V-4384. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— W.  C.  Crowell  Co..  170 
California  St.,  Pasadena. 


CP//^ 


^lOi/^^'aTiyui^c^e/iJ 


and    5    of    Block    42   in    the   W.    W. 
Williams  Tract 
Owner — County     of    Churchill,    John 
R.  Ha,nnlfan,  County  Clerk,  Fallon. 
Plans    and    specifications    may    be 


OTIGB 

to   CONTRACTORS 
o  n  d 


Woodland  High   School    Woodland.    ^^^^^^^^  ^^^^  ^^^  ^^^.^^  ^^  ^^  ^oun- 
Speclfications   obtainable   from  the  ,  ^y    ^^^^    ^^^    deposit    of    $5.00. 
above  office.  |  Each   bid  must  be  accompanied 

_  '  by  certified  check  In  amount  of  5% 

*  I  of  bW. 


5/14/46  3 

CONTRACT   AWARDED 
TRANSIT  SHED  Contr.  price  $687,606 
LONG     BEACH,     L.    A.     Co.,    Calif. 
Berths  3  and  4,  Pier  A.  Long  Beach 
Outer    Harbor 
Construction    of   steel    frame    transit 

shel     (832xl20-ft.) 
Owner— City  of  Long  Beach,  1S3S  W. 
_    _  El  Embarcadero,   Long   Becah. 

BUILDERSi  Pl^a  by  R.  Shoemaker,  chief  engi- 
neer of  the  Long  Beach  Harbor 
Dept,  1333  W.  EL  Shnbarcadero  St, 
Long  Beach 
Contractor — ^Peter  Klewit  Sons  Oo^ 
345  Kleways  Ave.,  Arcadia. 
Contract  awarded  on  item  one. 


We  will  receive  orders  soon  for 
your  prefaJbrtcated  lumber,  timbar, 
and  concrete  forms  on  all  author- 
ized  construction. 


Reclamation  forms  our  specialty. 

Can  ship  In  30  to  60  days  about 
aOO  M.  Floorings,  Clears,  No.  1  and 
|4o.  2  Common  and  Finish  lumber 
•ry. 

ASSOCIATED 

CONTRACTORS  SERVICE 

INC 

Phono  PR  45001   Mr.   Richardson 


5/14/46 

FUNDS    ALLOTTED 

SCHOOL  ADDN.  Cost  $393,800  ; 

ARVADA,  Jefferson   Co.,  Colo.  t 

Construction  of  an  addition  to  the  | 
high  school  including  gymnasium , 
and  classrooms,  addition  to  gxade  j 
school  and  classrooms  and  addition  t 
to  vocatkioal  shop  building.  | 

Owner— School    District    No.    2.    Jef- 
ferson Co.,  J.   R  Little,  Supt,  Ar- 

vada. 
Architect— K.  S.  Arthur  Axtena,  Den- 
ver, Colo. 

Funds  In  the  amount  of  $8,300  have 
been  allotted  to  assist  In  the  prepar- 
ation of  plans  according  to  W.  H. 
Cheney,  Dlv.  Engr.,  in  dMurg*  of 
Bureau  of  Community  Facilities  of 
Federal  Works  Agency,  Denver,  Colo. 


5/14/46  •  •  34 

LOW    BIDDERS  I 

GRAND    COULEE    Project    Wash. 
Roy   L.    Blair   and   James   Crick   and 
Sons,    Spokane,    at    $2,771,877.fO    sub- 
mitted low  bid  to  the  U.  S.  Bureau  | 
of  Reclamation,  Coulee  Dam,  Wash.,  | 
under  Spec.   1231  for  construction   of  , 
South   Coulee  Dam,  Columbia  Basin 
Project,  Wash.  Work  is  situated  near 
the  south  end  of  Grand  Coulee,  im- 
mediately  northwest  of   Coulee  City.  , 
Second  and  third  low  bids  were: 
N.  Florito  Co..  Seattle,  $2,781,152.50, 
J.  A.  Tertellng  &  Sons  Inc..  Boise, 
Idaho,  $2,804,240.  ; 


5/14/46  24  . 1 

PREPARING     PRELIMINARY 

PLANS 

RESIDENCE        Approx.  Cost  $12,000  , 

FRESNO,    Fresno    Coimty,    Calif.         ' 

Construction    of    one-story    concrete , 

and  brick  residence  j 

Owner — withheld 
Architects  —  Mendelsohn,  Dinwiddle  j 

and  Hill,  233  Sansome  St,  S.  F. 


FOR  SALE 


TIMBERS,    wallboards,    plumbing, 
pipe,  millwork,  and  other  building 
materials.    SALE  PRICES.    Large  jt 
stocks  of  "hard  to  get**  items. 
Wire,   write,  or  'phone 
CLEVELAND  WRECKING  CO. 
2900  TWrd  St     -     VAlencia   4977 


^  BY    MULLINS 


BETTER  KITCHENS 


AT  LOWER  COST 
FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cabinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

I  COMPANY 

1355  MARKET  •   SAN  FRANCISCO 

UNderhili  2727 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  ILANKET  &  ILOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulates  for  the  Pacific  Coast  TelepfcoHO  KEII09  2-3i8i 

1650  Mac  ARTHUR  OAKLAND  1,  CALIF. 


RUSTIQ  PLYWOOD  OR  ALL- 
ALUMINIJII    CONSTRUCTION 

ReeldgNtlsl   and  CemnMrciai 
^FRBE    ESTIMATES^  ' 

•       •       • 

Easy  OrtAmd  Dbor  Co. 

^^___  PhMM  THemwaH  Stil  ] 

SVYVT    28M  Su  Pkblo  Atc  Berkeley    [ 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Hone:  I>EUw«re  7313 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


SvNBMflflll 


PACIFIC  fRODUCTS 

PIASTER 

CRAFT 

LONsnttcnm 


PACIFIC  PORTLAND  OFMFNT  COMPANV 


<fr  ty^^/^at^-kir^.     -a^i' 


TUESDAY.  MAY  14^  1946 


DAILY    PACIFIC    BUiLDER 


PACES 


ADVANCE  GONSntVeriON  RSPOBTS 


5/li/M  •     2  4 

PLANS  COMPLETED 

RESIDENCE 

Approxizn&te  Cost  $1^000 
SAN  RAFAEL,  Marin  County,  Calif. 

Golf  Course  Tract 
Construction  of  one-story  and  base* 

ment   frame   and  stucco   residence 

(6  rooms,  2  l>aths>,  hardwood  floors, 

tile  baths,  shake  roof,  etc. 
Owner — Colonel  Brown. 
Architect— S.    A.    L^easwlng,    17    Hill- 

crest  Dr.,  San  Rafael. 


determination  of  wages  rates  is  made 
for  the  work.  New  date  will  be  an-  j 
nounced  shortly.  I 
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5/14/46 

BIDS  WANTED 
SAli  MATEO  COUNTY,  Calif.— Un- 
i  til  May  24,  8  P.  M.,  .bids  will  be  re 


5/14/46  •    8  5 

PROSPECTIVE  BIDDERS  

RoTTvi^nTrMTv    e^lu*   itf«-*».-^w  '  c'eived'by'th'e  Vanitaiy  board  of  the 
SOLANO  COUNTY    C^llf.  Northerly ;  j^,       '      ^        .    Canuchino  Sani- 


side  Carquinez  Strait  south  of  the  ; 
Mare  Island  Naval  Shipyard. 


Liomita    Park    and    Capuchino 

tary  District,  W.  T.  Watklna,  secre- 


2  6 
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PROJECT   APROVED 
SUBDIVISION  Est.  Cost,  $6500-10,000 
STOCKTON,  San  Joaquin  Co.,  Calif. 

South  of  Eighth  Street 
Construction  of  575-home  subdivi- 
sion to  contain  some  multiple- fam- 
ily structures  and  small  commun- 
ity chopping  center,  to  be  known 
as  Seven  Oaks  Addn. 
Owner— P.  S.  Julian,  Pree.  of  Master 
Craft  Homes,  Inc.,  1100  Roosevelt 
Ave.,   Richmond. 

City  Planning  Commission  approv- 
al has  recently  been  granted  on  the 
project. 


6/14/46  ••22 

WORK  UNDER  WAY 

REMODEL.  HOTEL 

Est  Cost,  1200,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Beach. 

Renovations  to  Hotel  Casa  Del  Rey 
to  Include  new  furnishings  and  dec- 
oration, new  kitchen,  special  light- 
ing effects. 

0\\'ners — Harry  A-  Parros  and  M.  Mi- 
chel, San  Fiuncisco. 

Architect— C.  J.  Ryland,  Box  847, 
Carmel. 

Contractor— Hamilton  &  Church,  383 
Ocean  St.,  Santa  Cruz. 
The  hotel  is  expected  to  reopen  by 

July. 


Engineering  Section 


^«r«  «««a  «avai  ampyaru.  i  ^^  -     224  San  Benito  Ave.,  or  at  the 

ConstrucUon  of   catwalk   at    existing  ij»^^*'^^       p^^l^    ^^r   con- 

,^l^l,^.*J''.^*?l."?,'^J^J?!^P^^^^^^^^  of    capuchino    lnterce_ptor 


'^Itlr'^i^lT^^^ZnJoTtrZtlk^^^'^-^'  "'^'^  "^«  Capuchino  Golf  Corp 
>\aier  catwalk  consisting  or  treatea    gubdjvigion    No.    2    to    the    proposed 
wood   piling  and   a   superstructure    ^        ^^        j^^^  ^ite  northeasterly  o: 
of  timber  work.  Spec.  177B8;  NOy  1 P^^  ^soSthem    Pacific    Railroad,    to 
«-.  ^      _  ^  ^     ^  ^  ^     ,      'eether  with  the  Elm  St  Interceptor 

!7o'^?h'"^w  °uT?.';^^i^^?^'!tnd    U^r^^^^^^         interceptor    soSth- 
c/o  Public  Works  Officer,  Mare  Is-        ^."i J 

St.^V  ?^*P^^'7?i!f^°-  „,  H  bSs  will  be  taken  as  follows: 

As  previously  reported,  bids  will  be  i        "*°  Schedule  A 


•• 
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County,    Court   House,    Ventura,   for  5/14/46 

the  construction  of  the  Matilija  Dam  .BIOS  OPENED 

in   Ventura  County   for  the   County       SACRAMENTO,  Calif.— The  follow- 

Flood   Control   District  ing   submitted   bids  to    the   City   of,     o^,    ^M^^^.n^^^^^.y^   v.«     v,h.-x- 

«'^'    ^ff'^^^ti^^LilJ^i^***    the ,  Sacramento.    City   Hall,    for    (1)    fiOO   Dennl  Investment  Corp.,  736  No.  Ava- 

first    unit    ^^,^^^''^^;^^.'^'^}^\^-^<;^  Corp.  cocks  and  (2)  500  1-inch    ion   Blvd.,  Wilmington,   at  |flG|B.<13,20 

storage    m«iaure    approved    by    the  ;  service  curb  cocks  and  (3)  500  1-inch    plus   Alt   B.    at  442,521   foVT  total 


3^  MILES  GRADING,  ETC,  SAN  BERNARDINO  CO. 


SAN    BERNARDINO    Co.,    Calif.— 


voters    of   Zone   1,   Oct    16,   1945.     It  i  couplings,  aU  brass  fittings,  for  water 
will    be   a   concrete   arch    type    dam  j  department : 

approximately    <^    '*- ^|°^  length    at  j     MneUer  Ca,  Los  Aageles,  (1)  $1-90, 
the  crest  and  l<B-ft   high,  and  will    (2)  Jl.13,   (8)  ».57;  total.  J1800. 
create  a   reservoir  of   7000-acre  feet'     Crane  Co.,   (1)   SI  90    (2)   SI  99     (3) 
capacity    for    the    use    of    Ventura, !  |.57 ;  total,  |2230 

OJai.  and  surrounding  territory.  The  j     Tay-Holbrook,  San  Francisco,  totals 
site  chosen  for  the  dam  is  16  miles  ■  of  items  onlv    d^  Sli2.'i.  f2^  S0Q5    (2> 
'",   ^*°-  u     ^  J^Lft^J^^^nf    °orth   of   Ventura  on    Matilija  Creek    ,400 ;Ttal?&io     ^  *^' 

?Jl"^^^1.r'Sir.'f?^n'   'Pr^'V.^'^^for?*"""  "^^  MatlUJa;     James  Jonls  Co..  Los  Angeles.  (1) 

Hot  Springs  Resort  |2.25.  (2)  $1.9S,  (3)  |.80;  total.  $2630. 

Plans  and  specifications  were  pre-  \     Dallman    Supply    Co.,    totals,     (1) 
pared   by  Engineer  Donald  D.   War-i|ii25,   (2)   ,995,   (3)  MOO;  total,  $2520. 

ren,  500  S  Figueroa  St,  Los  Angeles,  i 

and   will   be  available   from   the   of-   5/14/46  ••42 

flee  of  the  County  Clerk.  Court  House  ;  BIO  OPENED 

Ventura,    upon  deposit   of   $50.  I    sAN  FRANCISCO.— San  Francisco 

Bids  will  bo  taken  as  follows:         ! Water   Dept..    425    Mason    Street    at 


'  (2)  993  lin.  ft  12-in.  do; 


land  Naval    Shipyard.   Vallejo.   upon  ,  ^3^  ^^  „^_  ^^  ^^_^^ 


deposit    of    check    or  postal    money ,  .     .  . 

order   for   $10.    payable   to   Chief    of  l  )*C  I«  -_.^   _ 
Bureau  of  Yards  and  Docks. 

The     following     contractors     have 
taken  out  plans: 

Duncanson-Harrelson   Co.,   1404  De 
Young  Bldg.,  San  Francisco. 

Ben    C.  Gerwlck,    Inc.,   112   Market 
St,  San  Francisco 


do; 
do; 


(5)  10  each  manholes  complete  with 
cast  iron  frames,  covers  and  steps 

(8)  130  cu.  yds.  crushed  rock  or  gravel 
base  Installed  under  sewer  pipe; 

(7)  lump  sum,  one  12-in.  vitrified  clay 
pipe    and    12-ln.    cast    Iron    pipe 
sewer  across  El  Camlno  Real. 
Schedule   B 


Po^nt'^kSiS^nd  '"'••  ^-  "^^  ^°^  '"''  Elm  Street  Interoeptor 

O^c'e^^'crsfructors.    135    Stockton    a>  361  lin.  ft  8-in  vitrified  clay  ^^^^ 

Q*     Qo«  -BVanoi..^  '  sewer  complete  In  place,  inciua- 

^•Ba^ett^Hj^-  ».8   Harrl«>n    3t,  I  f  g,  J  '»»"<^''"  »""   "">'■»'■>'»'- 

^^^SSwa.,  inc.,  6«  Market !«)  «l.i?'. 5!: «-.'?:  7-''?.'.'.«?  fi^LJfr, 


(1)  lump  sum,  diversion  and  care; $29.50  net  submitted  only  bid  to  the 
of  river  and  unwatering  founda-  .Purchaser  of  Supplies,  270  City  Hall, 
tlon ;  I  under  Bid  No.  3545  for  furnishing  and 

(2)  12,000  c.y.  common  excav.  below  delivering  fifty  4-inch   tapping  gate ! 
elevation  1000;  valves  for  the  San  Francisco  Water 

(8)  26.000  cy.  common  excav.  above  Department 

elevation  1000;  ,  

(4)  6000  c.y.   rock  excavation   below  j 

elevation   1000;  ;  5/14/46  '42 

(5)  18,000    c.y.    rock    excav.    above;  BIDS  POSTPONED 

elevation   1000;  KENDPUCK   PROJECT,  Wyoming. 

(6)  1,400  ft  drill  grout  holes;  '—Until  May  27,   2  P.   M.    (postponed 


(7)  2000  cu.  ft.  pressure  grouting; 

(8)  15.000  Iba  grouting  piping; 


from  May  15),  bids  will  be  received 
by  the  Bureau  of  Reclamation,  Den- 
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33— BRIDGES 


5/14/46  ••33 

BIDS  OPENED 

GLENN  AND  BUTTE  COS.,  Cal.— 
Until  June  12,  2  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  State  High- 
way Engineer,  Public  Works  Bldg., 
Sacramento,  fur  construction  of  a 
bridge  and  approaches  at  Big  Butte 
Creek,  about  6.5  miles  east  of  Butte 
City,    Glenn   and   Butte   Counties. 

Quantities   will    be  given   shortly. 

Specifications  obtainable  from  the 
above   office. 


St,  San  Francisco. 

Case    Construction    Co..    Box    416, 
Alameda. 

Healy  -  Tibbitts     Construction    Co.. 

1100  Evans  Ave.,  San  Francisco. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


3  7 


sewer  complete  in  place,  including 
Y  branches  and  replacement  of 
road  surfacing  with  cement  joints 

(3)  3    manholes    complete    with   cast 
iron  frames,  covers  and  steps ; 

(4)  1  each  raise  existing  manhole  top 
at  Center  and  Elm  Sts. ; 

(5)  3f.  cu.  yds.  crushed  rock  or  gravel 
base  Installed  under  sewer  pipe. 

Schedule  C 
Trunk  Main  Station  20  plus  40.9  to 
Pgmping  Plant 
(1)  305   lin.  ft   18-in.   cast  iron   class 
150   bell    and   spigot   pipe   sewer, 
complete  in  place  with  bitumin- 
ous joints ; 


(9)  51,000  cy.  mass  concrete  in  dam  ver,  Cola,  under  Spec  1246  for  fur 

(10)  290    cy.    concrete    in    parapet '  nishing  and  delivering  transformers. 
piers  and  bridge;  {connecting     switches    and     lightning 

(11)  22,000  cy.   cone  in  downstream  arresters,  fob  shipping  point  or  fob 


bid  of  $651,134.20  submitted  low  bid 
to  the  State  Division  of  Higjhways, 
G.  T.  McCoy,  state  highway  engineer. 
State  Bldg.,  Los  Angeles,  for  about 
3.2  miles  grading  and  surfacing  with 
plant  mixed  surfacing  and  cohstruc- 
ting  a  bridge  across  City  Creek,  be- 
tween Highland  Ave.,  and  City  Creek 
bridge,  9&n  Bernardino  County. 
The  work  involvee: 

(1)  350  cu.  yds.  remove  concrete; 

(2)  42  acres  clearing  and  gnubblng; 

(3)  486.<X)0  cu.  yda  roadway  excava- 
tion; 

(4)  5000  cu.  yds.  ditch  and  4:hannel 
sxcavation ; 

(5)  16,500  cu.  yds.  structural  ftzcava- 
tion; 

(6)  7.170.000  sta.  yds.  overhaml; 

(7)  40  tons  straw  slope  erosion  pro- 
tection ; 

(8)  4000  lbs.  seed  slope  erosion  pro- 
tection ; 

(9)  4600  cu.  yds.  rock  slopo  protec- 
tion; 

(10)  develop  water  suppl   yai|id  fur- 
nish water  equipment; 

(11)  13.500  M  gallons  apply  w4t«r; 

(12)  171  sta.  finish  roadway; 

(13)  99,000  lin.  ft  brush  mats  erosion 
protection ; 

(14)  28,000  lin.  ft   wire  brush   mats 
erosion  protection ; 

(15)  500  tons   paving  asphalt   plant- 
mix  surfacing; 


stated  in  !  ^^®^  ^^•^^*'^  ^**°^   minimum  aggregate 


apron  and  valve  house  founda-  ^  Casper  or  Parco,  Wyo.,  as  ouitcv.  t*^ .  ^lant-mlx  surfacing  • 

tion;  {the  specifications,  for  the  Casper  and  I  ....   r^-    ,.        -.     ^ij.^'k.^    «i.n« 

(12)  260  01.f.   copper  sealhig  strip  in   Alcova  substations  and  the  Seminoe^"^  "f,  i„^Ai«rT^  ^ 
contraction  joints;                           l,.^,^^-  rvi«»,*    v^^A,A^\r   vr^i     -arvn      !          ™**  sunacmg. 

(13)  2600    Lf.    galv.    sealing    strip    in 
contraction  joints; 

(14)  120,000  lbs.   relnf.  steel  in   dam, 

not  returnable. 


pier,  bridge  and  parapet; 

(15)  300  l.f.  vent  pipe  for  sluice  gates 

(16)  1000     l.f.     drainage     system; 


power  plant,  ^^^drick  Proj.  Wyo^    .  asph-altic  emulsion  seal 

I     Specifications    are    obtainable    free  coat- 

of  cl^rge  to  P~fjfc"ve  bidders  from  I  ■         greenings  seal  coat; 

the   Bureau   office;    to   others,    $1.^,  i  *  • 


(20)  2065  cu.   yds.   class   A  Portland 
cement  concrete  structuriss; 
^  2 1  ^2^)  ^^3    cu.    yda    class    A    Portland 


5/14/46 

BIDS  POSTPONED  i 

DORENA.    Ore.— Until    May    28.    2 
P.  M.   (postponed  from  May  14),  bids  j  (2)  370  lin.  ft  vitrified  clay  pipe  sewer 
will   be  received  by  the  U.  S.  Engl-  |         complete  in  place  with  bitumln- 
neer  Office,  628  Pittock  Block,  Port-  i         ous  joints ; 
land.  Ore.,  under  Spec.  No.  35-026-46-  '(3)  6  each  manholes  complete; 
331  for  relocation  of  Oregon,  Pacific  j  (4)  90  cu.  yds.  crushed  rock  or  gravel 


&  Eastern  Railroad,  Market  Rd.  No. 
30  and  Cottage  Grove  municipal  water 
supply  line  and  construction  of  bor- 


base  installed  under  sewer  pipe. 
Bids  will  be  taken  for  alternate  for 
item  1,  Schedule  C,  as  follows: 


row  area   drainage   facilities,   county'     C-l-A:   305  lin.   ft   18-in.   12-gauge 
road  left  bank  and  one  highway  and  j  corrugated  metel  culvert^pipe^  paj^ed 


5/14/46 

(17)  44,000    lbs.    trashrack   and    stem  ;  NO  BIDS  RECEIVED  .  ,,«.  «!„  „„    ,.    o«„^t**«  t«jh»,„. 

,  guide  frame.  !     BOULDER    CANYON     PROJ.-No  i   22  J"  >*f  •  ";„?°°^rfi*  "^"^  •   .„ . 

The     foUowing    contractors     have  i  bids   were    received    May    10   by   the    (23)  4500^  lbs.  miscellaneous  iWn  and 
taken    out    plans:                                       I  u.   S.   Bureau   of   Reclamation.   Den- 
Guy  F.  Atkinson  Co.,  22233  S.  San-  Iver,  Colo.,  under  Spec  1306  for  fur- 
ta    Fe    Ave.,    P.    O.    Box   259.    Long  |  nishing   and    delivering   fob    cars    at 

Beach.  the    shipping    point    or    fob    cars    at  „«„„™x.„*.. 

T.  E.  Connolly,  Inc.,  461  Market  St.    Boulder  City,  Nev.,  metal  partitions.  I   25  J"  each  monuments 

in  Francisco.  steel    doors,    steel    stairs,    aluminum    <26)  5120  Un.   ft    metal  plate   guard 

E.    Dixon    Co.,    609  Grand   Ave., 'door  frame,   aluminum  railings,  al"- j  .,-.  liv  rf^V  „,^A^  ,>^.*» 

Los    Angeles.  Iminum  curbs  and  trim,  and  mlscel-  !   27  130  ea^h  «^*de  Posts; 

Gunthir    &     Shirley     Co.,    714    W.    laneous  structural  and  architectural  ;   28  1^  each  culvert  ma^^^ 


cement  concrete  arch  ribs ; 


steel ; 

(24)  226  cu.  yda  class  A  i^rtland 
cement  concrete  curbs  Bixd  gut- 
ters; 


San 

L. 


Olympic   Blvd.,   Los  Angelea  j  metal  work  for  units  Al.  A2.  A5  and  I  j29)  09  mile  new  f«»cc» 

W.   E.   Kier  Construction  Co.,   1462  !  N7  In  Boulder  power  plant,  Boulder  !  (SO)  ?J  ."^•, ";  ^O-ln^  ?*^JL°!frf  '^°" 

N    Stanley  A.^'  ^^^^.^^^f ^i^!;  .,^,,  I  Canyon   Project j  ^3,^  l^'tiXf^'  3"*^^  ^eLISSd  con- 

Peter  Kiewit  Sons  Co..  345  Kleway  :  ;  ^^^^^  ^^^   ^^^^  atrengtHi; 

i;TmhroTd"bridg^':^o^'t'erad7;"  I  inverT  asbestos   and   bonded   asphalt    ^^jj^cto    Const r.    Co..    915    N.    Para- 1 5/14/46  •     '     4  2.(32)  JJ^,^*';,  "'  *^^*^  ^Jj^°#d  con- 

ecnt  to  Row  River,  tributary  of  coast   dipped,  Armco  or  equal,  complete  in  '     ^^^t    Blvd..   Clearwater.  ^'°  .?'t^'llB,Tao.^     q-«   Trr«nri«ro  '  (33)  810  Ito    ft    12-i?  CMP    M  raee- 

fork  of  Willamette  River,  in  vicinity   place.  .     ,      .,     ,  ™-  Morrison-Knudsen     Co..     810     Tile       SAN  FRANCISC(3^-S^  l^^t     at  '   34  460    £*  ft  18    n    SlS'  m^^le' 

of   village   of   Dorena,   Lake   County.;     Specifications  obtainable  from  Dis-    Q^^^^^t^e  gldg.,   Los   Angeles.  ! ^ater   Dept     425    Mason    Street     at  ,   34  J^^  »^^  «"  ^8 _*2;  g*^-  U-^S'l' 

ore.    Eslmated   cost    $1,000,000.  !  trict   Engineer^  Ba.l_  W.^Waters^^Jr.  j      A^  T«.c,ert  &  Co    a^^^^^^^^ 


The  work  Involves: 


i  of    James    &    Waters,    1319    Howard  j  ^g^g  ^^^^    ^^    Sacramenta 


Part  A-ReIocatlon"of  Oregon,  Pa-  !  Ave..  Buriingame,  upon  deposit  of  $10. 
cific    &    Eastern    Railroad.    2    acres  ■ 

clearing;     1     acre    grubbing;     144,700  j 

cu.  yds.  excavation,  all  types;  595  ft.}  Ulf^HWAYS 

12-in.  to  24-ln.  diameter  concrete  cul-  1  niV»nvv/^ii3 


trinnln    rci     1145  Westminster    a1- !  to  the  Purchaser  of  Supplies.  270  City  I  (37)  204  lin.  ft  30-ln.  CMP.  10-gage; 
Vmnell   Co.,   1145  Westminster.  Al-,;to  ine  t^         ^^    ^^^  ff^^    ^^^    ^^^_  ^^^^  ^^^  j.^_  ^^  3^^^  ^^^^  12-gage; 


hambra. 


vert    pipe    in    place;    4fs750    cu.    yds.  ,  4(X-« 
dumped    stone    revetment ;    10,000    cu.  I 


STREETS  AND 


S?:  K.«»iL»SSS3«  ~  ^  si  i  it  I  It:  m.  pi 

' iwater  Department.  1(42)  226  lin.  ft  42-ln.  CMP.  $.gage; 

4  Oi  


4  0 


5/14/46 

BIDS  WANTED 
SAN    BENITO    COUNTY,    Calif. 


yds.    gravel   blanket   in   place ;    24,200  j  5/14/46 

cu.  yds.  sub  and  top  ballast  in  place;  .BIDS  WANTED  1  Tjntii   Tuhp  5  200  P    M    bids  will  be 

100   M   galllons   sprinkling;    750    M   ft        sAN    BERNARDINO    C  O U  N  T  Y   j  U^^j/  Jj"|^  5,  2^00  P^M..  Jjd^  w»^»  ^e 

b.m.  crossties ;  36,670  ft.  1  tracklaylng  ,  Calif  .—Until  June  6,  2  P.  M.,  bids  will  '  receivea    oy  me    ouiie    ±j  v  a 


1(43)  142  lin.  ft  48-in.  CMP,  10-gage; 
;  (44)  244  lin.  ft  48-ln.  CMP.  S-gage; 
4  2    (45)  76  Un.    ft   54-ln.    CMP,    j2-gag6; 

-gage; 
gage 


D.m.  crobsues;  od,o(u  11.  j.  Lia.i,n.iaj»in6  njaur. —  unxu  june  o,  ^  jr.  jki.,  uiuo  wm  i  xiifrhwava    n    T    MrPov    State  Hieh- 

and   surfacing;    6    M    ft    b.m.   grade  I  be  received  by  the  State  Division  of  ;  ^^f^^^e^'  J/ p^^^^^^^  3  §" 

crossing;  20  eax:h  cattle  guards  with    Highways.  G  T    McCoy    state  hifh-  j  J^/^^^«i^f^[or  about   1.6  miles   ri 


wing  fences;  50  lin.  rods  r/w  fence. 
Part 


,way   engineer.   State   Bldg.,   Los  An- ■  rpmi>nt  treatment  of   ex- 

B  -  Construction    of     county  1  geles,   for   about   4.7    miles    repairing  !  Pa»""&  ^^«™«   "•  V  placing  i  pound   insulated  and   synthetic  com-. 


5/14/46 

BIDS  WANTED  (*6>  100  »"•  ^t.  54-ln.  CMP,  lO- 

SHASTA    POWER    PLANT,    Call-  (47)  222  lin.   ft.   60-in.   CMP,   :io- 

fomia.— Until   May  23,  2   P.   M.,  bids  (48)  920  lin.    ft.    8-in.    CMP,    16-gage 
will  be  received  by  the  U.  S.  Bureau  ,  downdralns ; 

of  Reclamation,  Denver,  Colo.,  under  (49)  108  Un.  ft  36-in.  part  circle  re- 
Inv    E-33,014-A   for    synthetic    com-  Inforced    concrete    slope   drains, 

'  "  ■■    "'' standard  strength; 


road,  left  bank.  45  acres  clearing;  25  j  with    plant     mix    surfacing    between  1  i8"°&F>ase    ana    sur^^^^  sheathed    power    and    control  ,  (50)  108  lin.   ft  42-in.  part  circle  re- 

acres   grubbing ;   294.850   cu.   yds.   ex-  \  victorville    and    Oro    Grande    under-    f'timrSrted    borrow    on    shoulders    cable,    f.o.b.     shipping    point    and/or ,  inforced    concrete    slope    drains, 

cavatlon,    aU    types;    7800    cu.     yds.  j  pass  in  San  Bernardino  County.  1  ^nd     aSvfne     bituminous     surface   Coram,  as  follows:  ;  standard  strength; 


(51)  402.500  lbs.  furnish  bar  r«tnforo- 

Ing  steel ; 

(52)  402.600  lbs.  place  bar  ralnfordnf 
steel; 

(53)  miscellaneous  Items  of  wortL 
Alternative  Cribbtng   Itsms 

Alternative  A — Reinforced  Conorsta 
Cribbing 

(54)  410  each  8x5x6  ft  reinforced  con- 
crete headers ; 

(55)  2900  each   10-in.  z  6-in.  z  6-tt 
rMnf  orced  concrete  haaders ; 

(56)  1000    each    6-in.   x   6-in.  x    t-ft 
reinforced  concrete  stretchers; 

(57)  1500  each  8-in.  x  6-ln.  x  e-ft  re- 
inforced concrete  stretchers; 

(58)  2100  each  10-in.  x  6-1b.   z  e-ft. 
reinforced  concrete  stretchers; 

(59)  400   each   10-in.  x  6-in.   x  10-in. 
concrete  filler  blocks. 

Alternative  B— MeUI  Cribbing 

(60)  774    each    16-in.   z   9.5-ft    metal 
stringers.  16-ga^; 

(61  >  368  each  16-in.  z  9.6-ft  metal 
stringers.  14-gage; 

(62)  382  each  l»-in.  z  9.5-ft  metal 
stringers,  12-gage; 

(63)  74  each  16-ia.  z  9.5-ft  mstal 
stringers,  lO-gage; 

(64)  28  each  19H-in.  z  5J.ft  metal 
spacers.  16-gaK«; 

(65)  128  each  19H-in.  z  7.4-ft  mttal 
spacers,  16-gage; 

(66)  93  each  19^-in.  z  9.6-ft  netal 
spacers.  14-gage; 

^67)  268  each  19% -la.  z  11.8-ft  mstal 
spacers.  12-gage; 

(68)  291  sach  19-la.  z  14.0-ft  matal 
spacers.  12-gage; 

(69)  8  each  15)4 -in  x  S.3-ft  metal 
bottom  spacers; 

(70)  15  each  15)4-in.  z  7.4-ft  metal 
bottom  spacers,  16-gage: 

(71)  10  each  15% -in.  z  ae-ft  metal 
bottom  spacers,  14-gage; 

(72)  16  each  16%-in.  z  11.8-ft  metal 
bottom  spacers,  12-gage; 

(7G)  15  each  15% -in.  z  14.0-ft  metal 
bottom  spacers.  13-gage; 

(74)  58  each  3% -in.  z  9.5-ft  metal 
stringers,  stiff eners,  S-gage; 

(75)  2540  Un.  ft  8%-in.  metal  col- 
umns. 8-gage; 

(76)  380  Un.  ft.  8% -in.  spUt  metal 
columns,  8-gage; 

(77)  64  each  6%-in.  z  8  9/16-in.  metal 
column  caps.  12-gage; 

(78)  194  each  8  9/16-ln.  x  9%-ln.  metal 
column  splicers,  14-gage; 

(79)  128  each  16xl6-ln.  base  plates. 
1-gage; 

(80)  112  each  20x20-in.  base  plates, 
l-gage; 

(81)  66  each  24x24-ln.  base  platea. 
1-gage. 

Note:  A  bidder  is  required  to  sub- 
mit a  bid  on  one  alternate  and  may. 
but  is  not  required  to,  submit  bids 
on  all  alternates. 

The  total  bids  were: 

(A)  Dennl  Investment  Corp..  (1) 
basic  bid  $608,613.20,  (3)  Alt  B 
$42,521;     total     1651,134.20; 

(B)  Nathan  A.  Moore,  Alhambra  (1) 
$79.'5.957.50.  (2)  Alt  A  $21,5ir.;  to- 
tal  $817,472; 

(C)  R  A.  Westbrook  and  Pope.  Sac- 
ramento and  E.  B.  Bishop,  Or- 
land,  (7)  $872,560;  (3)  $40,964.90; 
total    $913,524.90; 

(D)  C.  G.  Willis  and  Sons,  Inc.,  Los 
Angeles  (1)  $1,003,041.15,  (3)  $46,- 
619.40;     total    $1,049,660.55; 

(E)  Vlnnell  Co..  Alhambra  (1)  $1.- 
$157,783.20,  (3)  $91,818.80;  total 
$1,249,602 ; 

(F)  Peter  Kiewit  Sons  Co.,  Arcadia, 
(1)  $1,270,667.90,  (3)  $55,371.30; 
total   $1,326,029.20. 
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BIOS    WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  June  12,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  State  High- 
way Engineer,  PubUc  Works  Bldg., 
Sacramento,  for  construction  of  an 
overhead  crossing  over  the  tracks  of 
the  Southern  Pacific  and  Western 
Pacific  railroads  at  5th  Ave.  on  East 
Shore   Freeway   in   Oakland. 

Quantities  will  be  given   shortly. 

Specifications  obtainable  from  the 
above   office. 

6/14/46  •     •     3  3 

BIOS    WANTED 

LAKE  COUNTY,  Cal.— Until  June 
12.  2  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy,  State  Highway  Engr.,  Pub- 
lic Works  Bldg.,  Sacramento,  for  the 
construction  of  a  structural  steel  gir- 
der bridge  and  approaches  across 
Kelsey  Creek  at  Kelseyville,  Lake  Co. 

Quantities   will   be  given   shortly. 

Specifications  obtainable  from  the 
above   office. 


gravel  base  course  in  place ;  3745  ft.  j '  The  work  Involves :  j  ?r"  atm?n^t ''??ereto  ""br"  Pr^nXl^  ,  aTlolooTfr  "no.   19/22   A.W.G..   600-  ; 

18-in.  to  48-in.  diameter  concrete  cul-  j  (i)  8000     tons     minimum     aggregate  |  \\,„„^i^„  ...^  th«  Sajita  Clara  Coun-  volt    two-conductor    cable    witn  ! 

vert    pipe    m    place;     9000    cu.     yds.  |         plant  mix  surfacing;  '  ?rLine  in   San    BeSto   Co^ty  '         synthetic  compound  insulation  and  I 

dumped    stone    revetment;    2000    cu.  ,(2)  400  tons  paving  asphalt  plant  mix  j   ^ounntiHos  win   be  eiven  shortlv  synthetic  compound  sheath; 

yds.    gravel    backfiU  and    blanket   in  |         surfacing; j      gplSll^'^SoSs   ob^sU^te  fr^^  ".    No.   19/22    A.W^(5.,    600 


The  unit  bids  were: 


Specifications  obtainable  from  the 
State  Highway  Engineer.  Public 
Works   Bldg.,    Sacramento. 


place;   11  each  r/w   fence  gates;   850    (3)  26  tons  asphalt  paint  binder.  1  oK«™   ftf«r>« 

lin.    rods    r/w    fence;    1.3    M    ft    b.m.!      ^_-:..-_.. v-.„i-„v,i„    * ,»,..    aoove   oilice. 

grade  crossing;   200  M  gallons  sprin- 
kling. 

Part  C — Relocation  of  Market  Rd. 
No.  30.  92,080  cu.  yds.  excavation,  all 
types;  380  ft  12-ln,  and  18-iJi.  diam- 
eter concrete  culvert  pipe  in  place; 
3250  cu.  yds.  dumped  stone  revet- 
ment ;  7380  cu.  yds.  gravel  base  course 
and    blanket  in    place;    1600   cu.    yds 


35— 


DOCKS,  PIERS  & 
HARBORS 


'  of  imported  borrow  and  crusher  run 


3  5 


5/14/46 

BIDS  POSTPONED 

SAN  FRANCISCO —U.  S.  Engineer 
Office,  74  New  Montgomery  St.,  San 
Francisco,  has  postponed  the  date  of 
hid  opening  for  removal  and  disposal 
of  tug  U.  S.  S.  Tamaroa,  San  Fran- 
cisco Bay.  under  Serial  No.  04-203- 
46-9  from  May  16  until  after  a  pre- 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOBILE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIBRATORS 

GENERATORS 


H.    STECKER 

PHONIi 

BERKELEY  2752 
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BIDS   WANTED 

SAN      LUIS      OBISPO       COUNTY    I  jj  ^    ^    ^^^         g^^^ 

Calif -Until  June  5,  2  P.  M,  bids  will  .  ^^.J^    Engineer,    PubUc   Works    Bldg., 

be  received  by  the  State  Division  ot  ^nprnr„ento  for  about  5  3  miles  nlac- 
cruV^-'sr;ne'i;velmico;^eirplace-;  Highways.  G.  T^McCoy  «tat«  high-  ,  ^^f^^^f  SiiL^^sSr'fa^cinY  o^^'fxi^^^^^^ 
iS  M  eallons  spiiSkling;  21  tonsh^ay  engineer  Public  Works  Bldg..  j^^  ^^^  ^  g  ^nd  applying  seal 
furnishing  aSd  pKce  RC-3  cutback  S*"*"^°^°'  ^^r  about  2.1  miles  re-^^^^  thereto,  constructing  shoulders 
is^altrioSnsf'irStshi^gand^p^  ^^'^^'"^^    surfacing    by    con- 1 

200-300  penetration  paving  asphalt; 
250  cu.  yds.  mineral  aggregate  in 
place;  70  each  highway  guard  posts; 
6  each  r/w  fence  gates ;  150  Un.  rods 
r/w  fence;  5000  sq.  yds.  repair  exist- 
ing asphalt  surface. 

Part  D  — Relocation  of  Cottage 
Grove  municipal  water  supply  line. 
4  acres  clearing ;  9600  cu.  yds.  excava- 
tion, common  and  solid  rock;  75  cu. 
yds.  concrete  in  miscellaneous  struc- 
tures; 500  cu.  yds.  gravel  backfill  In 
place;  250  ft  6-in.  diameter  concrete 
sewer  pipe  in  place;  32,520  ft  12-ln. 
diameter  machine-banded  wood  stave 
pipe  (300  ft.  head)  in  place;  1020  ft. 
12-in.  diameter  welded  steel  pipe  in 
place;  9  each  3-in.  and  6-in.  blowoff 
valves  with  box,  complete;  10  each 
1-in.  air-vacuum  relief  valves  with 
box,  , complete ;  6500  lbs.  fittings  for 
water  supply  Une  in  place;  1  job  in- 
sulation of  pipe;  1  job  chlorinating 
water  supply  line. 

Part  E — Borrow  area  drainage,  15 
acres  clearing;  12  acres  grubbing; 
60,000  cu.  yds.  stripping  ditch  and 
channel  area;  309,700  cu.  yds.  exca- 
vation, all  types;  390  ft  84-in.  and 
60-in.  diauneter  concrete  culvert  pipe 

in  place.  ^,   ^ 

F  —  Railroad     and     highway 


volt,  three -conductor  cable  with  j 
synthetic  compound  insulation  and  j 
synthetic  compound  sheath  ;  j 

5/14/46  •     •     4  Oi(i3)  16,000  ft   No.   19/22  A.W.G.,  600- 

BIDS  WANTED  volt    five-conductor    cable    with] 

CONTRA  COSTA  COUNTY,  Calif.  '         synthetic  compound  insulation  and  j 
— Until  June  5,  2:00  P.  M.,   bids  wlU  j  synthetic  compound  sheath; 

be  received  by  the  State  Division  of  ;  (4)  22,000   ft.    No.    19/22    A.W.G.,  600- 
"     ■  ~    ~  "     ■  volt   seven-conductor  cable  with 

synthetic  compound  insulation  and 


(!)..„ „ 

(2) 

(3). 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10). ._ 

(11) 

(12)...„ 

(13)— 

(14) 


(A) 

$     3.ro 

250.00 

.45 

1.00 

2.00 

.005 

40.00 

.30 

2.50 

9000.00 

1.25 

10.00 

.17 

.60 


svnthetic  compound  sheath 
(5)  30,000   ft.    No.    19/22    A.W.G.,    600^ 

volt,    nine-conductor    cable    with  j  (15).- 16.00 

synthetic  compound  insulation  and  •  (16).!. 3.00 

synthetic  compound  sheath.  j  (17) 

4  2  I  (19)'Z!'"'.Z 


structing    crusher    run    base,   placing  '  ^^^^^  ^^^^  applying  penetration  treat- 
plant  mix  surfacing  thereon  and  ap-  .  ment   thereto   bet.   Broadway  Tunnel    c/14/46 

plying    class    C    fine    seal    coat    and  |  ^^^^  Orinda  Junction  and   bet   Wal- '  R.n  opgNED  I     (20) 

class    D    seal    coat   thereto    between  ,  ^^^^  Creek  and  3.5  miles  easterly,  In        g^jj  FRANCISCO.— Empire  Foun- j     (21) 

Santa     Maria    River    and     l.f.    miles  i  ^Q^j_j.g^  ^osta  County.  i^rv  at  (1)  10.14.  (2)  $0,125,  (3)  $0.1675,  I     (22) 

south    of    Nipomo,    San    Luis    Obispo        Quantities  will  be  given  shorUy.      \  j^^-[   jqq  days,   submitted  only   bid   to'     ">«- 
County.  I      Specifications   obtainable   from   the  :  ^^^  purchaser   of   Supplies,   270  City 

The  work  involves :  ;  above    office.  .  Hall,    under    Bid    No.    3547    for    f ur- 

(1)  1300  cu.  yds.  imported  borrow ;        I  .  ;  nishing   and    delivering    9770  lbs.    of 

(2)  develop  water  supply  and  furnish  1  « '  cast  iron  castings  for  the  San  Fran 
water   equipment ;       ,                          '■  5/14/46                                             "40 

(3)  340  M  gallons  apply  water;  \  BIDS   WANTED  1 

(4 1  15,500  tons  crusher  run  base ;  |     SOUTH    SAN     FRANCISCO,     San  1 

(5J  280  tons  screenings  seal  coat;  'Mateo    Co.,    Calif.— Until    June    12,   '^  ; '  _ 

v6)  30    tons    asphaltic    emulsion    seal  j  p.   m.,   bids   wiU   be   received   by  the  ;*IO— 


Cisco  Water  Department 


—  1.00 

30.00 

4.00 

saoo 

100.00 

7.00 

.26 

.30 
5.00 
2.00 
4.00 
4.00 
» 29 ) 6000.00 


(23).._ 

(24) 

(25) 

(26)..._, 

(27) 

(28) 


MACHINERY  AND 
EQUIPMENT 


4  3 


coat ;  i  State    Division    of    Highways,    G.    T.  ; 

(7)  80     tons     liquid     asphalt     (SC-2)    McCoy,  State  Highway  Engr.,  Public: _ 

prime  coat;  i  Works  Bldg.,  Sacramento,  for  about  jg^j^/^g 

(8)  6260  tons  plant  mix  surfacing.  1^     mile    grading    and    constructing  ;  g,jjg  WANTED 
Specifications   obtainable   from   the  ,  gand    drains    bet    Southern    PacUic ,     j^qdOC   COUNTY,   Calif.   —   Until 

above  office.  I  railroad   and    .015   mUe    southerly    in  ,  ^^    ^    P.    M.,    bids    will    be    re- 

_  -r-i t^^^      Con     VTotoi-,    Cn        1*"'*.'  _' 


5/14/46  " 

BIDS   WANTED 

SACRAMENTO   COUNTY,   Calif.—    above   office. 
Until  June  5,  2  P.  M.,  bids  will  be  re-  , 
celved  by  the  State  Division  of  High-  | 
ways,    G.    T.    McCoy,   state   highway 
engineer.  Public  Works  Bldg..  Sacra- 
mento,  fo  rabout  3.4  miles   repairing 
with  Imported  borrow  and  bituminous 
surface  treatment  between   the  An- 


Part     F  — Kaiiroaa     *im     '"6"" -J'    tioch  bridge  and  Emmaton  in  Sacra-  1 
bridges.  1  Job  railroad  »>ri^««  »J,  «i^:    mento  County.  I 

4fd-|-46.  Rat  Creek,  complete  »n  place  ^^^  ^^^^^^  involves : 
1  job  railroad  bridge  at  sta.  585-1-46.5, 
Teeter  Creek,  complete  In  place;  1 
Job  highway  bridge  at  sta.  134-22.5, 
Row  River,  complete  in  place;  20  cu. 
yds.  addltlcmal  concrete  In  place. 

Specifications   obtainable  from   the 
above  office  upon  deposit  of  $25. 


South  San  Francisco,  San  Mateo  Co.    j^gj^e^j  ^v  the  State  Division  of  Hlgh- 

4  0;     Quantities  >V111  be  given  shortly.      I^.^yg    1557  Riverside  Drive,  Redding. 

Specifications   obtainable  from  the  ^  ^^^■'  ^^^tal    of    one    tractor,    crawler 

itype,  diesel  engine,  72  to  89  h.p. 
'equipped  with  bulldozer  or  angle 
dozer  and  towing  winch  for  approx. 
56  hours'  work  In  Modoc  County  at 
Davis  Creek  approx.  20  miles  north 
of  Alturas.  ,  V,,,.  ._ 
Specifications  obtainable  from  the  j    ^^^ 


Machinery  &  Material 


(30) 

(31)._ _.. 

(32) „ 

(33) 

(34) 

(35) 

(36) 

(37) 

(38) 

(39) 

(40) 

(41) „.. 

(42) 

(43) 

(44) 

(45) 

(46) 

(47). 


^  above  office. 


38— ELECTRIC  UGHTJNG 
TRANSMISSION  LIRES 
EQUIPMENT 

6/14/46  ^ 

BOND   ELECTION 

DAVIS.  Yolo  Co,.  Calif.— City  of 
Davis  wUl  vote  June  11  on  a  proposal 
to  issue  bonds  hi  the  amoimt  of 
approx.  $200,000  to  finance  extension 
of  water  and  sewage  mains.  Plans  by 
City  EJnglneer  A.  D.  Coons. 


NEWS  INDEX 

Misc.   Supplies   A  Material* 
Machinery  and  Equipment    _ 


42 
43 


4  3 


5/14/46 

BIDS  WANTED 

TUOLUMNE  and   Mariposa  Coun- 
ties,   CaLllf— Until    May    16.    10:30   A. 
,  M.,  bids  will  be  received  by  the  State 

—  Division  of  Highways,  P.  O.  Harding, 

MBC     SUPPLIES   AND   'District  Engineer,  1200  North  Center 
"^"^  St,    Stockton,    for   rental    of   one  ex- 


MATERIALS 


tra-heavy  pneumatic  tired  diesel  mo- 
7~„   tor    grader,    tandem    drive,    equipped 


( 1 )  20,000  cu.  yds.  Imported  borrow ; 

(2)  develop  water  supply  and  furnish 
water  equipment; 

(3)  1200  M  gallons  apply  water; 

(4)  120  tons  liquid  asphalt  (SC-2) 
prime  coat  and  penetration  treat- 
ment; 

(5)  580  tons  liquid  asphalt  (RC-2  or 
RC-3)    bituminous   surface  treat- i  5/14/46  '     '     *  "^  ■  with"  mechanicaUy    controlled    scart- 
ment;                                                        !  BIDS  WANTED  .(i^r  and  12-ft  blade.  Caterpillar  No. 

(6)  44.000  sq.  yds.   prepare,  mix  and       sAN  FRANCISCO— Lntil  May  24,  j^^  or  equal  for  intermittent  work  in 
shape  surface  bituminous  surface  i  3  p.  M,  bids  will  be  received  by  the  ;  Tuolumne   and   Mariposa   Counties, 
treatment:  I  Purchaser  of  Supplies,  270  City  Hall,,     specifications  obtainable  from   the 

(7)  50  each  remove  and  reset  marker   under   Bid    No.    3558  „'or   furnishing  ^^^^^  crfflce. 

posta.  :  and    delivering    one    315-C^    port-  

Specifications  obtainable  from   the    able    air    compressor    for    the    S.    F.  :  5/14/46  ••4  8 

above  office.  .Water  Department.  I  BIDS  OPENED 

I     Specifications  obtainable  from   the .     s^^cRAMENTO,    Calif.  —  Western 

5/14/46                                             ••    4  0  above  office.  [pipe  &  steel  Co.,  200  Bush  St,  San 

BIDS  WANTED  '  — 


(49)... 
(50)... 
(51)... 
(52)... 
(53)... 


(54)... 
(55)... 


5.50 
7.00 
11.25 
1.50 
2.00 
3.15 
4.00 
6.00 
6.05 
7.25 
7.30  ; 

9M  I 
10.25 
12.25 
10.35 
12M 
1S.TS   I 
L»  i 
7 J8 
8.75 
.04 
.02f. 
1500.00 


(B) 

I      8.00 

100.00 

.66 

1.00 

3.00 

.005 

100.00 

1.00 

8.00 

2000.00 

2.00 

15.00 

.10 

.00 

14.00 

3.10 

1.50 

50.00 

5.15 

fO.OO 

82.00 

9.00 

.40 

.30 

4.00 

4.00 

4.00 

4.00 

1000.00 

6.50 

8.00 

12.00 

13.00 

3.50 

4.00 

5.50 

6.00 

7.00 

&00 

SJtO 

10.00 

12.00 

IdOO 

17.50 

20.00 

22.50 

25  00 

hS» 

&00 

11.00 

.05 

.03 

2500.00 


(C) 

$       5.00 

100.00 

.70 

.70 

2.25 

.007 

60.00 

.15 

3.50 


(D) 

S       4.00 

225.00 

.86 

.90 

2.00 

.007 

80.00 

.20 

4.00 


(E)  (F) 

$       4.00  $       5.00 

250.00  200.00 

.87  .98 

2.00  2.50 

5.00  5.00 

.0065  .01 

90.00  110.00 

.12  .26 

8.00  4.00 


3000.00    30.500.00   37,000.00    12,000.00 


1.25 

10.00 

.60 

1.00 

15.00 

4.00 

1.50 

57.50 

5.00 

57.50 

115.00 

6.00 

.30 

20.00 

5.00 

3.00 

5.00 

5.00 

6000.00 

7.00 

9.50 

17.00 

1.90 

2.00 

3.10 

4.00 

5.75 

5.75 

7.00 

7.00 

&00 

9.50 

10.50 

12.00 

12.00 

14.00 

1&90 

LSO 

IIJSO 

14.00 

.07 

.03 


1.26 

20.0a 

.50 

1.20 

15.40 

a90 

2.00 

.'«.90 

5.65 

56.90 

305.80 

6.00 

.0235 

27.50 

10.00 

2.20 

5.00 

5.00 

6500.00 

9.00 

10.50 

14.00 

2.20 

2.75 

4.20 

4.80 

7.25 

7.20 

8.00 

9.00 

ILOO 

10.50 

13.50 

15.00 

13.50 

15.00 

16.00 

LOO 

8.00 

9.00 

.06 

.03 


2000.00    10,875.00 


1.40 

20.00 

.20 

.50 

15.00 

3.60 

2.00 

120.00 

4.00 

120.00 

320.00 

12.00 

.35 

18.00 

12.00 

2.50 

7.50 

7.50 

9000.00 

8.50 

11.00 

17.50 

2.00 

2.7f. 

4.20 

4.80 

7.50 

7.50 

8.80 

9.00 

ILOO 

12.90 

16.00 

16.00 

16.00 

17.00 

22.00 

2.00 

11.00 

14.00 

.06 

.06 

6000.00 


2.60 
11.00 

iIto 

16.00 

3.50 

1.50 

94.00 

6.00 

94.00 

335.00 

9.00 

.30 

33.40 

6.50 

2.3f. 

3.00 

3.75 

7600.00 

10.26 

12.50 

18.00 

4.10 

5.00 

6.00 

7.00 

9.00 

9.25 

10.35 

11.00 

12.50 

14.20 

14.90 

1,M0 

14.30 

16.30 

17.00 

4.15 

1L20 

12.50 

.06 

.04 

1300.00 


(56) 

(57) 

(f«) 

(59) 


Alternate  "A'^ 


Judson  Pacific -Murphy  Corp. 

STRUCTURAL  AND  REINFORCING  STEEL 
FABRICATORS  AND  ERECTORS 

ANNOUNCES  THE 

NEW    LOCATION 

OP 

The  Reinforcing  Steel  Division 

Pkmt  oiicl  Offices 

AT 

4300  EASTSHORE  HIGHWAY.  EMERYVILLE.  CALIF. 

Pf«Wai«»«  8260 

H^O  OFFICE:  1200  17th  $.T«  SAN  FRANCISCO 


,»  .,, Francisco,  at  |1456.  submitted  low 
i  bid  to  the  City  of  Sacramento,  City 
;  Hall,  for  one  sectional  steel  digestion 


YUBA  COUNTY,  Calif —Until  May  '  5/14/46 

21.  10  A.  M.,  bids  will  be  received  by  i  BIDS  WANTED  ^^^^m^  *».  «--  »- 

the   Yuba   County    Board   of    Super-        SACRAMENTO.    CaUf— Until  May   ^^^^  ^^^  filtration  plant 
visors,  A.  Conley,  county  clerk,  HaU    24.  5  P.  M.,  bids  will  be  received  by  •     q^^^.  ^ids  were : 
of  RecOTds.  MarysvlUe,  for  approxl-    the   City   of   S**^*^®f^^'.  ^^^   ***^ 
mately  4.2  miles  repairing  and  reaur-  ~~  *  ■^' 


facing  portion  of  Feather  River  Blvd., 

i  between    the    Sacramento    Northern 

I  Railroad  eroeslng  three  miles  south 

of  MarysvlUe,  and  Plumas  Lake  Store 

In  Yuba  Coimty  Road  EMstrict  No.  1. 

{     Specifications  obtainable  from  the 


t! 


above  office. 


4  0 


I 

1 
i-** 


5/14/46 

PLANNED         

REa^WOOD  CITY.  San  Mateo  Co.. 
Calif— The  City  of  Redwood  City 
plans  the  (1)  improvement  of  Linden 
St,  Park  St,'  Center  St.  Madrone 
Ct.,    Cypress    S.,    McEvoy    Sta.,    etc., 

land  (2)  the  Improvement  of  Sap- 
phire,  Taft   Sts.   and   Ruby   Ave.    by 

I  the  construction  of  bridges  etc.  Hear- 
ing of  protests  is  scheduled  for  May 
20  at  8  P.  M  in  the  City  Halt 


6/14/46 


•  •  40 


— ^  ,   ^.  Berkeley    Steel     ConstrucUon     Co., 

for   15.000  ft    copper  tubing  i  Berkeley.  J1820. 

Specifications  obtainable  from   the.     Sacramento     Pipe    Works,     Sacra- 


above  of  flea 


i  mento,  $2055. 


5/14/46  ** 

BIDS    WANTED 

FALLON,  Churchill  Co.,  Nev^Un- 
tll  June  10.  9  a.  m.,  bWa  wiU  be  re 


5/14/46  ••     *2 

BIDS   OPENED 
SACRAMENTO.  Calif— The  follow- 

im   submitted    bids    to    the    City    of 

S,£:ramento    City  S*lWor  1(M»  ton^  ,  ^^^i^^-^^.-t^-churcim    Co.    Bojujd 
paving    asphalt    200-300    penet«tion ,  ^^    commiasioners,    John    R    Hannl- 
.  ^    «-    .       "fan.    County  aerk.    Fallon    for    one 

pickup  truck,  1%-ton  cai*^'  J; 
cylinder  model  compete  wJlh  MC 
Cabe-Powers  body. 


tm  ud  300  toiui  PfTlng  uphalt. 
eo-70  penetration  type,  and  screen- 
ings: , 

Screenings 
Del  Paso  Bock  Products  Co.,  $11. 


500. 


Pacific  Coast  Aggregates,  |12,400. 
Brighton  Sand   &  Gravel  Co..  $16,- 


Perkings  Gravel  Co..  $18,02^.  i 

an  Tons  Steam  Refined  Paving       j 

Asphalt  I 

Five  C  Refining  Co..  $12  per  ton.        ! 

Asphalt  Materials  Co.,  Sacramento,  ! 


;  Of  XT/  TV 

PROSPECTIVE  BIDDERS  a 

VENTURA    COUNTY.    Calif.—  As  jig  per  ton. 

previously  reported  untU  May  21^  11  a.  iqqo  Tons  Paving  Asphalt 

•  '  m..    bids    wlU    be    received    by    the  pi^s  C  Refining  Co..  $12. 

Board     of    Supervisors     of    Ventura  Asphalt  Materials  Co..  $13. 


r 


(Contimied  oh  Page  Fotar> 


FOR  RENT 

Cembinatlen  H-yd.  MOB,  ORAO- 
LINE.  CLAMSHELL  «nd  tHOV* 
EL.  c9m*1  pewsTttd.        

CARRICO-GAUTIER 

PhOM  JU.  4-MM 
ate  OoMin  Avsl  Sm  Pi 


12.00 

13.00 

17.00 

21.00 

5.00 

6.00 

10.00 

16.00 

22.00 

4.00 

5.00 

9.00 

15.00 

2aoo 

3.00 
2.00 
LOO 
1.00 


4.W 


(81).-. 


2JBD 
2JB0 
2JS0 
2JB0 
SJtO 
.60 


Alternate  "B" 

1L15 

12.75 

1&40 

21.00 

4.50 

6l40 

10.00 

16.00 

2L00 

4.U) 

6.00 

9.50 

15.00 

19.00 

3.75 

IM 

Ll» 

IjOO 

.n 

t«> 

4.00 

6.00 


-•J    ■ 


11.00 
13.00 
17.00 
22.00 
&50 
7.50 
lOSO 
l&OO 

2aoo 

6.00 

7.50 

10.75 

l&OO 

22.00 

&J0O 

2M 

IM 

UtO 

1.00 

4.00 

5JW 

7.50 


14.00 
IfvOO 
16u50 
l&SO 

8.7S 
10.00 
14.00 
1&50 
^.00 

7.50 

laoo 
izso 
nio 

l&fiO 
7J0 
2.25 
1.90 
LtO 
1.60 
SjOO 


15.30 

16.70 

19.80 

23.40 

9.30 

10.90 

14.00 

19.20 

24.00 

9.00 

lOJW 

13.50 

18.40 

23.00 

8.20 

2.60 

2M 

605 


7JM) 


7J0 

&7R 

10.30 


ROOFING 

nanjBTBiAL  and  commbbcial  buildings 

GOMPOSmON  AND  COBSUGATBD  IBON  BOOFS 

*      *      • 
Efltixnates  glaslly  sobmittod  to  Ge&enJ  Contncton  on 
any  tm^  ntew  ConatnacAtn 
DONNELLY  gOqPING  GO. 


1 

I 


-■■   «|jJj#y'.vj.J.{- 


.A^.i,  ,^^_^:^fM^!Lt^ 


^^^Mmf!^9p0i 


'^1t^¥*-^  ■  ''19' "  ■' 


^W^^"^  .'"S' 


^^^ 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  MAY  14.  1946 


wMmg  Penaiif  s.  Contracts — Recorded  Hotices 


BUILDING  PERMITS 

Applications 


SAN    LEANORO 


000;    415   Harrison    St;    owner.   In- 
dustrial Bearing  Co,  467  Minna  St, 

San  Francisco;  builder.  Shale  Ort- IcirRVTr-w    a*«*i         m^^^ 

row.    IfiU   Jackaon    St ;_  architect.  I ^iro''^^?^"^"' kSS?J    lifL.^'* 


F  H  Slocombe,  433  I4th  St. 


St;    owner    and    builder,    Standard 


DW^LLmo  (T-atory"4-ro^m),  $4000;   dwS2jn^T^I;J'^^*" 
37flR  Ano-Pin  Arr^.  H^r^^.    yJj-^TCTl'   iJWMiLd^NG,  l-story  S^-room.  |fi600; 


SAN    FRANCISCO 


FLATS,  2-«tory  frame,  117.000;  8W 
Cor  Bosworth  and  Rotteck;  owner 
and  builder,  A  Berwick,  236  Brent- 
wood. 

FLATS,  l-gtory  frame,  110,000;  8 
Boeworth  75  W  Rotteck;  owner 
and  builder,  A  Berwick.  235  Brent- 
wood. 

DWELLING,  1 -story  frame,  |7000; 
W  Lo^e  160  S  Leland;  owner  and 
builder.   C  Mcintosh,   Brisbane. 

DWELLINGS,  two  l-story  fr,  |5800 
each ;  W  44th  Ave  275  N  UUoa ;  E 
47Jh  Ave  60  N  Santiago;  owner 
and  builder,  Central  Home  Builders 
1120  Irving  St 

DWELLINGS,  two  l-story  fr,  |6800 
each;  E  45th  Ave  75  S  Kirkham; 
S  Kirkham  57.6  E  45th  Ave;  owner 
and  builder,  Marvel  Home  Build- 
ers, 1815  42nd  Ave. 

DWELLING,  l-story  frame,  »6600; 
E  82nd  Ave  126  S  laraval;  ownMT, 
LetJter  M  Mallon,  27  Woodward ; 
contractor,  Modem  Home  Builders 
4103  24th  St, 

DWELLING,  l-story  frame,  |5Q00; 
E  Capital  300  N  Lakeview ;  owner, 
Juan  A  Gomez,  221  6th  St;  con- 
tractor. Modem  Home  Bldrs.  4103 
24th   St 

DWELLING,  l-story  frame,  15600; 
E  46th  Ave  25  N  Santiago;  owner, 
John  V  Tyler,  434  20tn  St;  contrac- 
tor. Modem  Home  Builders,  4103 
24th  St 

DWELLING,  l-story  frame,  $5600; 
W  Rutland  175  Sunnydale  Ave; 
owner,  Clyde  R  Studdard,  2242  Polk 
St ;  contractor,  Modem  Home  Bldrs 
4103  24th   St 

DWELLING,  l-story  frame,  $5600; 
W  Diamond  61  S  26th  St;  owner, 
Geo  H  Kennedy,  1824  Larkin  St; 
contractor.  Modem  Home  Builders, 
4103  24th  St 

DWELLING,  l-story  frame,  $5600; 
W  Gillette  250  S  McKinley;  own- 
er, Joe  Pogline,  3260  17th  St;  con- 
tractor. Modem  Home  Builders, 
4103  24th   St 

DWELLING,  $l-story  fr,  $5500;  SW 
Comer  Montlcello  and  Shields; 
owner  and  builder,  Chas  W  Liind- 
quist,  812  Garfield. 

DWELLINGS,  three  l-story  fr,  $5300 
each;  SE  Cor  45th  Ave  and  Kirk- 
ham ;  E  45th  Ave  25,  50  S  Kirkham ; 
owner  and  builder.  Marvel  Home 
Builders,   1815  42nd  Ave. 

DWELLINGS,  three  l-story  fr,  $5000 
each;  S  Sliields  25,  50  W  Monti- 
cello;  W  Monticello  75  S  Shields; 
owner  and  builder,  Chas  W  Lind- 
quist,  812  Garfield. 

DWELLINGS,  two  l-story  fr,  $5000 
each ;  W  Rotteck  33,  59  S  Bosworth 
St;  owner  and  builder,  E  Berwick, 
235  Brentwood. 

ALTER  apta,  $1500 ;  NW  LaSalle  Ave 
and  Phelps  St;  owner  and  builder, 
M   Bajada,   1793  LaSalle  Ave. 

ALTER  flats,  $1000;  1527  10th  Ave; 
owner,  J  Foley,  c/o  cntr;  contrac- 
tor,  Ira  W   Cobum,   2048   Market 

ALTER  hotel  and  stores,  $1000;  2766 
Mission  St ;  owner,  Mrs  P  A  Bigot- 
ta,  3432  BsLker  St;  contractor,  O 
Polidoro,  1360  Green  St 

SIGN,  electric,  $1000;  72  Ellis  St; 
owner,  Mrs.  Rosener,  prem;  con- 
tractor, Bmmfield  E!ec  Sign  Co,  965 
Folsom   St 

ALTER  dwelling.  $800;  400  Sussex; 
owner,   J   M  Ulrich,  400  Sussex. 


3765  Angelo  Ave ;  owner,  Jean  Caa- 
ter,  3018  38th  Ave;  builder,  Skov- 
mand  Bros,  3927  Brookdale  Ave. 

DWELLINQ  (l-story  6-room),  $8500; 
6236  Outlook  Ave;  owner,  L,  R 
Silveira,  1728  E  Seminary  Ave; 
builder,  Kirkham  &  Hanna,  1630 
Webster  St 

ALTERATIONS,  $6000;  216-30  Bay 
Place;  owner.  Don  Lee,  Inc,  216 
Bay  Place ;  buUder.  A  J  Hopper  Co. 

^£ti^^*^«^*»  St,  San  Francisco. 

DWELLING  (l-story,  17-room.  4- 
family),  $22,500;  422-424-426-426A 
Athol  Ave;  owner,  Joseph  Spencer, 
Walnut  Creek;  builder.  Walter  Jo- 
sephs. 

DWELLING  (l-story  5-room),  $4500; 

9221   D   St;   owner  and  builder.  B 

Kossovich.  1036  Wnd  Ave. 
DWELLINGS    (l-story   5-room)    «) 

$5000  each;  9305  and  9121  Burr  St; 

owner  and  builder,  Alex  W  Whvte 

2204  E  25th  St  ^ 


Completion  Noti 


>> 


258  Leo  Ave;  owner.  Jack  T  Aah- 
man,  252  Bristol  Ave;  contractor 
Ferd  Lackstorm,  886  Pershing  Dr* 


SAN   JOSE 


ALTER  residence,  $2000;  22  S  20th 
St;  owner,  John  Leo  Curts,  prem- 
contractor,    M    Clemente. 

RESIDENCES.  32,  $8000  each;  1415 
Newhall ;  1435,  1455,  1460,  1465,  1470, 
1480.  1490,  1540,  1566,  1566.  1570,  1575 
1580.  1625.  1626,  1666,  1674,  1606.  1685. 
1715,  1746,  1765.  1798.  1824.  1825. 
1872,  1894,  1920.  1935,  1968.  1990  Wal- 
nut Grove  Ave;  owner  and  builder. 
Kaiser  Community  Homes,  c/o  F 
Bums,  president  876  Terminal  Bldg 
Los  Angeles. 

RESIDENCES,  20,  $7000  each;  2103, 
2115  Park  Ave ;  1425,  1450.  1530,  1550 
1565,  1685,  1580.  1602,  1605.  1650.  1645, 
1722.  1735,  1770.  1848,  1855.  1944,  1975 
Walnut  Grove  Ave;  owner  and 
builder.  Kaiser  Community  Homes, 

nwFT  T  TiMr-      «.Mw^      r>     ,  ^     ^  *^^°     ^^^     Bums.     president,     875 

R^ir^^'o*^'    ^^oc^'wood    Dr,       Terminal    Bldg.    Los   Angeles. 
Brentwood   Sub:   owner  and   build-    RESIDENCE.    $7000;    969    Morse    Sf 

nwWf TTm^^c   ♦™*";.^^  Mission  St  I     owner  and  builder.  Robt  D  Groch', 

DWELLINGS,  two,  $6000  each ;  Pine-       675  Miller  St 
hurst  &   Spnngwood    Drives;   own-    RESIDENCE,   $7000;   285  B  Mission; 


SAN    FRANCISCO 


Recorded  Accepted 

May    11.    194»— W    BYXBEaC    88    S 
Garfield.     Edward    E    Dahlstrom 

to  whom  it  may  concern 

.May  IL  1946 


SOUTH   SAN    FRANCISCO 


er    and     builder, 
5401   Mission   St 


Perry    Llebman, 


owner,    R    R    Metzger;    contractor, 
W  W  Kartell.  863  S  10th   St 


u^iT9I^   4,?  ?^'^*^'  ^*"«len  Ave  and   RESIDENCE.  $6000;  533  Redding  St; 
HilUide  Blvd ;  owner.  N  Rothman ;       owner   and   builder,    Thos    Mitchell 
^4«  J^^    I;  ^^e"2^n    -    Guisto.    40  ;     &  Co.  97  E  Santa  Clara  St 
Atingom   ht.    San   Francisco;    strue-    RESIDENCE,    $7000;   283    S   19th    St; 
tural  engineer.  Myron  C  Gould,  701  :     owner  and  builder.  J  H  Albers. 

ciTOR^^^KiH     •  ,^«  Francisco.  RESIDENCE.     $7600;     192     Cleaves; 

STORE  bldg,  30x65.  $8600;  239  JUl  owner.  Edward  F  Jaksch ;  contrac- 
Camino  Real;  owner,  R  Venturlnl ;  1  tor,  Morrison  W  Reese,  1262  Min- 
contractor,  A  Planca,  609  Pine  Ter.  '     nesota  Ave. 

-  j  ACCESSORIES  Bldg,  $600;   1772  Mc- 
j     Daniel  Ave;  owner,  Virginia  Swan- 

j     son ;    contractor,    J    J    Graglla,    788 

ADDITION.  $1600;  SE  Cor  Meridian       ^  ****  ^t 

and    Isabella;    owner    and    builder    A^LTEH  residence,  $900;  950  The  Ala- 
Harry  Story.  '        meda ;     owner.     Dr     Hardenbaugh ; 

1  FAMILY  DWELLING;  $8500-  Lot'     contractor,  C  Harris. 


May    11,    1946— N    BEARYY    192-6   E 
Polk  St    Angus  HoIdMi  to  whom 
it  may  concern May  10,  1046 

May  9.  1946-636  MISSION  Street. 
4th  floor.  Wilson  Bros  to  A  F 
Mattock Jlay  7,  1946 

May  13.  1946— W  26th  AVE  25,  60 
N  Santiago;  NW  Santiago  and 
26th  Ave.    MacArthur  Bldg  Co  to 

whom   it   may   concern 

May  10,  1040 


ALAMEDA  COUNTY 


Recorded  Accepted 

May  11,  1946— Lot  41  and  ptn  Lot  40, 
Block  13.  Map  Las  Palmas.  Oak- 
land, Calif.  Andrew  and  Grace 
Souza  to  D  M  Cotton....May  10,  1946 

May  11.  194&-3320,  3324,  3330.  3338 
and  3331  Bona  St  Oakland,  Calif. 
East  Shore  Homes,  Inc.  to  P  F 
Heraty 

May  11,  1946— Lot  122,  Map  Forest 
land,  Oakland.  Calif.  Earl  C  Quirk 
to  ArUstic  Builders May  10,  1946 

May  11,  1946— Ptn  Lot  1.  Map  Dut- 
ton  Manor,  Alameda  County.  Carl 
Self  to  S  M  Davis May  8,  1946 

May  13,  1946— Lot  7,  Tract  700,  San 
Leandro,  Calif.  F  W  Valley.  W  C 
Lincoln,  a  co-partnership,  to  Val- 
ley &  Lincoln  A  Co May  8.  1946 


2222  22nd  and  Iowa  Sta;  owner, 
Tubbs  Cordag;  contractor,  Kuchel  ft 
Sievers;  motors. 

2223  U08  aoth  Are;  owner,  An- 
dre's Radio;  contractor.  Old  San 
Francisco  Eleotric  Co;   2  plugs. 

2224  850  Vallejo  St;  owner.  Quon 
Chong  LHng ;  contractor,  Chaa  Tick ; 
motors. 

2226  1944  Unicm  St;  owner,  J  CUde; 
contractor,  Old  San  Francisco  Elec- 
tric Co ;  3  outlets ;  1  switch ;  2  plugs. 

2226  580  Market  St ;  owner.  Hot>art 
Bldg;  contractor,  Columbia  Bnectrlc; 


M  2US  Allaion  Way;  owner.  S 
Hargrave;  contractor,  White  Elec- 
tric ;  2  outlets ;  2  switches ;  7  fixtures ; 
5  plugs.. 

81  916  Hilldale;  owner, ;  con- 
tractor, White  Electric;  range. 

82  2127  Center;  owner.  Geo  Ander- 
son ;  contractor.  Wlilte  SUectric ;  1  fix- 
ture; 4  pluga 

83  2405  Grove;  owner, ;  ooo- 

tractor   3radshaw    Electric;    2    out- 
lets ;  2  fixtures ;  6  plugs. 

84  2049  University ;  owner, : 


2227  582  Market  St ;  owner,  Maricet 
Street  Tailors;  contractor,  Columbia 
Electric; 

2228  1175  Maricet  St ;  owner.  Liquor 
Store ;  contractor,  Dover  Electric ;  4 
outlets. 

2229  1795  15th  St;  owner.  T  How- 
ard; contractor.  Pacific  Elec  Conat 
Co;  12  outlets;  5  swltchea;  2  pluga; 
service. 

2230  1126  Bush  St;  owner.  Prop- 
erty Management;  contractor,  Bying- 
ton  Electric;  

2231  1015  Fillmore;  owner.  Cat  A 
Fiddle ;  contractor,  Bylngton  Electric ; 


?iiUI-kva.  t?&,^-kva.  output"  capa- 
city), 3-phase.  eo-cycle,  outdoor  typa 
oil  immersed,  seix-cooled.  automatic 
voltage  regulating  transformers  for 
use  m  the  ll5-kv.  winding  neutral 
^nnecUons    of    the    transformers   {© 

?o  Sf^*!?*  *^^"  ^*^"^  2  of  Spec 
No    1201     for    the    Sacramento    knd 

rr^^Lr"^^"""^^**^"'"  Divlaion. 
Central  Valley  Project  The  ai»a- 
ratus  will  be  installed  by  the  gorm- 
ment    No   charge   for   copie.   of   the 

contractor.     Bradshaw     Electric;     5    ^^T^t^lS^ir^orr^^^.Z* 
plugs;  new  service.  |  ^  *^  °**^  returnable 

2|024   University :    owner,    H    B 


2232     445    Fillmore;   owner.    Chap- 
eron ;  contractor,  Bylngton  Electric ; 


85 
Williantaon ;     contractor.     Rochester 
Electric ;  1  sign. 

86    1015  North;  owner, 
tractor,  Rochester  Electric;  new  serv- 
ice. 


5/14/46 
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Engineering  SedJM 

12— MISC.  SUPPLIES  AND 
MATERIALS 
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SANTA    CLARA   COUNTY 


_       _  ing  Casten May  10,  1946 

8,     Ridgevlsta     Ave;     'o^er'  ^^j  ' RESIDENCE.   $6900:    147   N   35th   St;    May  10.  1946— LOTS  5,  6,  7,  and  ptn 


5/14/46 

BIOS   POSTPONED 
COLUMBIA  BASIN  PROJ.,  Wash. 
««••    ,«.:,«     V  — UnUl  May  28,  2  P.  M.   (postponed 

Tu-^  7    lOAfii     ^^    1957  Buchanan :  owner ;    from  May  13)   bids  'wlU  be  received 

^     1  f         contractor,   Bylngton   Electric ;    serv-  j  by  the  V.  S.  Bureau  of  ReclamaUon, 
inKorest-       ice;  motors,  I  Denver,    under    Spec.    1278    for    fur- 

2234  77  Jackson;  owner.  Traylor;  jnlshing  teactors.  power  circuit  break- 
contractor.  Bylngton  Electric;  sign.       ers,  disconnectmg  switches,  potential 

2235  135-137  Carmel ;  owner,  Beck ;  transformers  and  Ughtning  arrest- 
contractor,  Richmond  Electric ;  16 ,  ers  for  Grand  Coulee  local  power 
outlets ;  16  switches ;  16  plugs ;  service   substation,   fob   shipping   point   and/ 

2236  NW  comer  Cole  and  Carmel ;  -  - 
owner,  Doelger ;  contractor,  Richmond 
Electric;  service. 

2237-38  523-521  Los  Palraos  Dr; 
owner,  Meyer;  contractor,  E  A  Koe- 
nig ;  11  outlets ;  12  switches ;  14  plugB. 

2239  441  31st  Ave ;  owner,  C  Miller ; 
contractor,  E  A  Koenlg;  _ 

2240  746  Ellis  St ;  owner,  Coleman ; 

'  "i^y '""i^   *^°°\T'rV  ^^'"^  &  Welter;  1  outlet  ;^-  j^^y  16^  bids'  wlif  be*Te;re^v;^ 
.^juay   a,   iw  .     2241     601  O'Farrell;  owner,  'ireman  i^v  the  Tl    <;    Riiroan  of  Ro^io«,o»i..^ 
May  10,  1946-LOT  14.  Glozenwood.      Lpartments;      contractor.      Malm     *' Denver    cLu^der   IS^^S? 
Edward  R  Peterson,  et  al  to  Irv-      >„r*^,„...  ■,   ^,\t^^*  ■  r,  ^u,„a  r^\^T'.  ^*''°-  .^^.^^F    ^P^C-    1293 


SAN  IMATEO  COUNTY 


Recorded  Accepted 

May   10,   1946  —  BAY  MEADOWS. 
Southern  Pacific  to  L  C  Smith 


BIDS  POSTPONED 

YAKIMA  PROJECT.  Washington. 
-UnUl  June  1.  2  P.  M.  (poetp^ned 
From  May  20).  bids  wlW  be  received 
by  the  U.  S.  Bureau  of  ReclamaUon 
Cuatom  House,  Denver,  Colo.,  under 
Spec.  1283  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Sunnyside,  Wksh.. 
22  motor-driven,  horiaontal -shaft  cen-^ 
trifugal  type  pumping  units,  each 
complete  with  pump,  motor,  flexible 
coupling,  base  plate  and  all  acces- 
sories required  for  a  complete  op- 
erating unit  for  9  pumping  plants  for 
pump  areas  Nos.  5,  «.  7,  9.  9A  10.  12, 
14  and  17,  Roza  Division.  Yakima 
Project  Washington.  The  pumping 
units  will  be  installed  by  the  gov- 
ernment No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders;  to  others,  $1.  not  re- 
turnable. 


or  Odaiir,  Wash.,  Columbia  Basm 
ProJ..  Wash.  No  charge  for  speci- 
f icationp  to  prospective  bidders ;  to 
others,   $1.25,   n'ot   returnable. 
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5/14/46  ' 

BIDS   POSTPONED 

BOUL4)ER  CANYON  PROJECT  — 
UnUl    May    29,    2    P.    M    (postponed 


4  3 


5/14/46       • 

CONTRACT   AWARDED 

SACRAMENTO,  Calif.  —  Spears- 
Wells  Machinery  Co..  Inc.,  1832  W. 
9th  St.  Oakland,  at  $125  per  day  plus 
H14  for  transportation,  awarded  con- 
tract by  the  City  of  Sacramento,  City 
Hall,  for  rental  of  one  heater  planer 
for  the  street  department 


for 


lots  4  and  8  Blk  130,  South  San 
Francisco.    James  W  McCabe  to 

whom  it  may  concern 

May  8.   1946 

May  11,  1946— LOT  9  Blk  8,   Hay- 
ward    Addn.     Antonio    G    Soletti 


builder  Mrs.  Leslie  Harms,  87  Foss  i     owner,    Wm    Schotem ;    contractor, 

St.,   San   Jose.  '  Morrison  W  Reese. 

COML.    GARAGE,     $3000;     Almaden  r^^^^^^^^^-    $18,000;    1650    Unlver- 

Road,      Robertsville,      T)wner      and       ^'^^  ^^''  owner,  Dr  D  R  Threfall; 

builder.   Bridges  Constr    Co  i     contractor,     C     R     Brundage,     2i0 

STABLE,     $1000;     Ridge'  Crest     Rd  !     Madison    Ave,    Pittsburg. 

owner  and  builder,  J.  E.  Lotz    Box   ALTER    residence,     $500 ;    2170    The 

521,  Saratoga  '  '     Alameda;     owner    and     contractor, 

PRIV.   GARAGE,  $1000;    Com.    Sunol  i     *^^^®'    ^   ^*"- 

and   San   Carios,   owner  and  build-  'RESIDENCE,  $7500;  848  Jansen  Ave; 

er,  Sam  LoProto  owner  and  builder,  D  C  Mathews. 

1       FAMILY      DWELLING        «7500  '-A-LTER  residence.  $2000;  344  Delmas ;  !  May    10,    1946— LOTS    203,    204,    205, 

Carmelita    Dr..    off   Martens     own-       owner  and  contractor,  Angelo  Eml-  i      206    Southwood    ^"   ^      Amprionn 


««.«  .-    ,r     •        .       *  J  ,fumishilng    and    delivering    fob    cars 

2242-43    Various  locations  and  own-    at    Boulder    City,    Nev.,    three    hori- 
ers;    contractor,    Brumfield    Electric   zontal    shaft,     multi    stage,     centrif- 

^'£?.P°Lo*^,S".  w       1    m   "^*  ^yP^  pumping  units,   each  hav- 

2242     888  Folsom;  owner.  Frank  T,ing  a  capacity  of  not  less  than  1000 

Tanner;    contractor.  Decker  Electric  gals,  per  minute  when  operated  un- 

Const  Co ;  motors.  ;  der    a    iotal    djTiamic    head    of    1000 

224.-^.    3rd  and  Townsend  Sts;  owner,  .feet,  and  three  horizontal  shaft,  mul- 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


MAY  10,  1946 


DWELLINGS,  four  l-story  fr.  $4500 
each ;  NW  Cor  40th  Ave  and  UUoa ; 
W  40th  Ave  25.  50.  76  N  UUoa  St; 
owner.  Atlas  Realty  Co;  contrac- 
tor. Pacific  Coast  Constr  Co,  1600 
Judah  St 

REMODEL  tool  house  into  3-room 
unit  $2000 ;  340  Lombard  St ;  owner, 
Vernon  Smith;  contractor,  Clifford 
Conly,   Jr,  10  Nottingham  Place. 

DWELLINGS,  three  l-story  fr,  $4800 
each;  N  UUoa  St  82.6,  107.6,  132.6 
W  40th  Ave;  owner,  Atlas  Realty 
Co;  plans  by  builder;  contractor. 
Pacific  Coast  Constr  Co,  1500  Jh- 
dah   St 

INSTALL  fire  escape  In  front  of 
boarding  house  and  extend  hallway 
in  roof,  $1000;  1780  Broadway;  own- 
er, Herbst  Bros ;  contractor,  G  P  W 
Jensen   &   Sons,   Inc,  320  Market 

INSTALL  sidewalk  door,  concrete 
sidewalk  and  foundation  for  front 
wtodow  in  store.  $1000;  131-5  Hayes 
St;    owner,    Ray   Duhem ;    contrac 


er  and  builder,  Chas.  Schneider. 

ADDITION,  $350;  f466  McKee  Rd., 
San  Jose;  owner  and  builder,  Jos- 
epph  F.  Garafolo.  1 

ALTERATION.  $1000;  San  Leandro! 
Ave. :  owner  and  builder.  W.  D. ' 
Lehr.  J 

1  FAMILY  DWELLING,  $65000.  No. 
Cragmont-Palo  Rancho  Lot  30,; 
owner  and  builder,  N.  M.  Stacy 
5106  Alum  Rock,  San  Jose. 

1  FAMILY  DWELLING.  $15,000;  Na- 
tional Ave.,  owner  and  builder,  Ger- 
ald S.  and  Martha  Berry,  95  Thorn- 
ton Way.  Campbell. 

1  FAMILY  DWELLING,  $3000;  San- 
ta  Cruz-Hebard  Rds.  LG.  owner 
and  builder,  C.  L  Gray,  Box  6,  Al- 
ma,'Calif. 

1  FAMILY  DWELLING,  $2500;  Rt  1, 
Box  280  Paul  Ave.,  Saratoga;  own- 
er and  buUder,  Loo  R.  and  Jessie 
Deckle. 

1  FAMILY  DWELLING,  $6000:  Rt  1, 
Box  1231,  Blossom  Hill  Road,  own- 
er and  builder.  Frank  B.  Hlester, 
Los  Gatos. 

PLANING  MILL,  $5000,  So.  7th  Nr. 
Phelan  Ave.,  San  Jose;  owner  and 
builder,  Pehrt  Planing  Mill,  1280  E. 
Santa  Clara,  St,  San  Jose. 

1  FAMILY  DWELLING.  E.  of  Radio 
Lot  7  &  8.  owner  and  builder,  A 
Sessions. 

ALTERATION,  $400;  358  Raymond, 
Burbank,  owner  Al  Massie;  build- 
er Chas.  KeUy,  934  S.  6th  St.,  San 
Jose. 

1  FAMILY  DWELLING,  $5000;  Greer 
Park;  owner,  Jos.  Sciascia.  2221 
Bayshore  Hwy.,  Palo  Alto ;  builder, 
Albert  Schuber,  245  Chiqulta  Ave., 
Mt.  View. 

1  FAMILY  DWELLING,  $3600; 
Frank  Ave.,  Seekman  Tr.,  Lot  14, 
owner  Fred  Saunders,  Brick  Way, 
Los  Gatos;  builder,  Chet  Smith,  P. 
O.    Box,    3,    Los    Gatos. 

STOREROOM,  $1000;  695  Lincoln 
Ave.;  owner,  Nae's  Home  Cook 
Rest;    builder,  Joseph   PhiUips. 


lio.   341   Delmas   Ave 
RESIDENCE,  $6000;  545  Heddlng  St:  | 

owner   and    builder,    Thos    Mitchell   May  10, 


to  Hugo  Hultberg April  10.  1W6  !  f ^"'Jf,"!.!;^^*"*^  C°:  contractor.  Cen-  >«    stage,    centrifugal    type    pumpmg 

TkjTo,,  1  r  icJR_T«ir  rv->w  TTi  ramino       *^^'  Electric ;  units,  each  ha\'ing  a  capacity  of  not 

^U  ai^V^  oSie    Menlo  Pk       !,2246      193    6th    St ;    owner,    Connie ', ess  than  1000  gall  per  minute  wh^ 

Ge'^erir  Pe'Jj^le^m 'corpse   N      \ ^^^-^^^ . ^  -« =     contractor.     Central  ;  ope^jted  under  a  total  dynamic  head 

^«*«"- ^«*>-'^^  ''•   ^«*«i'^224r'48c£yf  owner,  R  Rose;  con-  j  ^^^  In 'Jhe^ wit'erTppt" -ystlm 

■ziiH  v^nnrnwnon  No  3  American  tractor.  Central  Electric;  4  plugs  for  Bonlder  City,  Boulder  Canyon 
Homts  De^eropraent  Co  t"  G  W  i  2248  350  Clay  St ;  owner  FldeUty  Project.  The  apparatus  will  be  In- 
iiomes   ueveiopraenv   '-'O  _«-o   f    »»  __  -TmHlncr  rn-  rnntmotfir   C«>ntra.l  Elec-  L,f«ii-^  k„  ♦*,- .„ »    ».t . 


HELP  WANTED 

BUILDING  CONSTR  SUFT.  Reply 
ORdway   3600.  (tf) 


&  Company. 


SACRAMENTO 


wXmrCompanT  ...".May  6,  1946  jT':^*"^  Co ;  contractor.  Central  Elec-  (stalled  by  the  government.  No  charge 
ia4ft— LOTS  15  and  16  Blk        trie  Co;  2  plugs.  ]  f or    copies    of    the    specifications    to 

i-V*0 JjUXO     AO     ana     J.O    X»IB.  ,         OlAa^Kt        -Vor^n^a    Inoofinna    OTl/>    nxxm .       nrOSOectlVe 


2249-51    Various  locations  and  own- 


DWELLING  (3-room.  with  celotex 
walls),  $6000;  3691  E  Curtis  Park 
Dr^  owner  and  builder,  G  E  Dun- 
can. 

DWELLING  (5-room,  frame,  stucco, 
wood    shingle),    $6000;     3372    Kroy  I  Recorded 
Way;    owner,     Philip     Smith,     2003' 
59th  St;  builder,  Paul  Opdyke,  4926 
Folsom  Blvd. 

DWELLING  (.1-room,  frame,  stucco, 
wood  shingle),  $6600;  5425  T  St; 
owner,  R  E  Allen,  1973  36th  St; 
builder.  M  F  Terra.  2315  9th  St. 

ALTERATIONS  (remodel  garage  in- 
to living  quarters.  $800;  3338  62nd 
St ;  owner  and  builder.  Leroy  John- 
son. 

APARTMENT  BUILDING  (14  rooms. 
5-family,  frame,  stucco  and  wood 
and  composition  roof).  $15,500;  2118 
5th  St;  owner  and  builder.  N  L 
Fisher.. 

DWELLING  (4-room.  basalt  block 
and  wood  shingle),  $6400;  3018  Don- 
ner  Way;  owner,  Richard  D  Gun- 
ther,  2990  27th  St;  builder,  E  Mc- 
Kinnon. 

DWELLING  (5-room,  frame,  stucco 
and  composition  roof),  $5700;  2925 
E  St;  owner  and  builder,  M  Pa- 
lermo. 

ADDITION  (frame  and  stucco  con- 
struction), $1650;  3873  12th  St;  own- 
er, J  M  Haley,  premises ;  builder, 
J  S  Phillips. 


|l2*"u>,-^*H/°*'"^^^**V.v^%6te";     contractor,     Wonderiite 

E  Burkhardt— May  4,  1946   p  J^     .    p    .     . 

May    10,    1946— LOT    10    Block    14,      ;  Products  co ,  sign 
Range  B,  Mezesville.    William  M 


Neon 


bona     fide     bidders ;     to 
others    $1.00,    not    returnable. 


1  .V14/46 
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CONTRA   COSTA    COUNTY 


Classified  Advertising 


FOR  RENT 


LUMBER  HANDLING  BQUIP- 
MENT :  CARRIERS,  ST  AdORlS. 
TRUCKS.  Call  Mac.  Pacific  Carrlen. 
Oakland.    RE  4-1661. 


FOR  SALE 


1000  WT.  MASTER  GENERATOR. 
New  condition;  powered  with  Wis- 
consin air-cooled  gas  engine  Phone 
LAndscape  9519. 

May  14-16-16-17-20 


2252    16  Harper;  owner,  Jones;  con- 

*     i.r  -.^  ^.'llw,.  """""*  "*     j  tractor,   Weber-Conroy ;   2  outlets;   2 
Gow  to  Ward  Tucker...        ...         f  ^^^^^^^^ .  ^  ^^^^^  ,3,05  posTPONED 

^"*^   ^  !     2253     740  Taraval;  owner,  Taraval  '     CENTRAL  VALLEY  PROJECT.— 

Garage;  contractor,  Weber-Conroy;  6  i  Until  May  24,  2  P.  M.  (postponed  from 

outlets.                                                             jMay  9).  bids  will  be  received  by  the  I    TENNIS      COURT     ENCIX>SURE, 
2254    2221  Filbert  St ;  owner.  Wayne  |  U.  S.  Bureau  of  Reclamation,  Denver,  RSO  ft.  120  In.  CHAIN-LINK   MESH. 
Accepted  j peterg .   contractor,  Weber-Conroy;  2  1  Colo.,  uiider  Spec.  1303  for  furnishing  JGATES,    LINE    POSTS,    TOP   RAIL, 
May  9,  1946— LOT  70,  Beverly  Hills,       outlets.                                                          .and  delivering  f.o.b.  cars  at  the  ship-  {complete.  Will  erect.  Phone  San  Ma- 
near  El  Cerrlto.    E  F  Christen-           2255     935  Geary ;  owner.  President  ;  ping   point    or   f.o.b.    cars  at    Sacra-  keo  3-8357. 
sen  to  Frank  A  Payne.-May  3^1946  I  Hotel ;    contractor,   Weber-Conroy;    1  {  mento,  tlhree  (3)  J.5,000- volt  insulated,  j  May  14-16,16-17-20/46 


OAKLAND 


May  10,  1946— S  50  FT  LOT  12  Blk      1  plug. 

16,  N  50  ft   Lot   12,   Blk   16,   and 

S  50  ft  Lot  13  Blk  16,  Boulevard 

Gardens.     El     Cerrito.     Earl     W 

Smith  to  whom  It  may  concern.. 

„  May  9.  1946 

May'ib   1946— LOT  22  Blk  28,  Amd      *     37546  3535  Peralta  St ;  owner.  Mont 

map    City     of     Richmond.     John       clair    Decorators;     contractor.     Spott 

Moore   to   Clarence    Andrews ^v..     I  Electrical;  outlets;  switches;  plugs. 

J4ay   1.   1946  1     37547      Foothill    Blvd    140    W    38th 

May  10."  1946^  LOT  15  Blk  110.  Le-      { Ave ;    owner.    Special    Site    Sign    Co ; 

gion    Tract    Addn.    Pittsburg.     F      1  contractor,  Spott  Electrical ;  sign. 

Lee  Banister  to  V  A  Davi  &  Sons      (     37548    NW  Foothill  and  42nd  Ave : 

May   3,   1946 '.  owner,    Special    Site    Sign    Co ;    con- 

May  10  IMfr^W  50  FT  BLOCK  55.      ;  tractor.  Spott  Electrical ;  sign. 

l^t  Richmond  Blvd.   Richmond,      i      37549     NW  Foothill   Blvd   and   41st 

R  E  Griffith  to  Self May  6,  1946  >  Ave  ;    owner.    Special    Site    Sign    Co;j 

May  10,  1946— LOT  12,  Brooks  Tract      *—   '='—**  tr"-^--*— 1  •  -*—  ! 


Go  West, 

young  man,  Go  West" 

•—saul  Horace  Greeley 


Fmrnace  Permits 


Lafayette.    Samuel  Vidakovich  to 

S  H  PuUiam April  22,  1946 

April  11,  194ft-LOTS  137.  140,  141. 
144,  145.  149,  150,  151,  152  and  153 
MetropoUtan  Square,  Richmond. 
W  A  Ashe  to  R  F  Johnson  and 
Son May  9,  1946 


SANTA  CLARA  COUNTY 


OAKLAND 


SANTA  CLARA  COUNTY 


DWELLING,  $6000;  Aleander  Ct  off 
Madden  Ave ;  o\vner  and  builder,  M 
Allen,  441  University  Ave,  San  Jose. 

MANUFACTURING  PLANT,  $3000; 
Lots  7  and  8,  615  Madera  St;  own- 
er and  builder.  Willow  Mattress  Co, 
515  Madera  St. 

UTILITY  BUILDING.  $2500;  %  ihlle 
north  of  Gilroy;  owners  and  build- 
ers. Arthur  and  Mabel   Larsen,   Rt 

tor,  H  Papenhaiisen  &  Son.  32  West  I  J'JS>'^.^;^]r'L^^^}:  P"^°y- 
Portal   Ave  1  ALTERATIONS,  $1000 ;  Cahuape  Ave 

DWELLING,    l-story    frame,    $6500;  |     %"  Story  Rd ;  owner  and  builder,  P 

W  Monticello  88  S  Garfield;  owner!  .^^'T®?;.^  S.™*^^^^®'  ^*°  •^°^®- 
and  builder.  Chas  W  Lindqulst.  812    ADDITION.    $1000;    1171    Peach    Ct. 


1440  85th  Ave ;  owner,  Milton ;  deal- 
er, Atlas  Heat  &  Vent ;  central  fur- 
nace. 

834  71st  Ave;  owner.  Walker;  deal- 
er, Atlas  Heat  &  Vent ;  floor  furnace. 

1502  Trestle  Glenn;  owner.  Young; 
dealer.  Atlas  Heat  &  Vent;  central 
furnace. 

5450  Proctor;  owner,  Fenton;  deal- 
er. Atlas  Heat  &  Vent;  central  fur- 
nace. 

877  71st  Ave;  owner.  Walker;  deal- 
er. Atlas  Heat  &  eVnt ;  floor  furnace. 


.  Recorded  Accepted  ' 

May  8,  1946— LOTS  50,  61,  63  and 
65,  Tract  No  199  Rose  Terrace 
Unit  No  2.  Geo  S  Kocher,  6  N 
1st   St,  San   Jose,   to   Self 

...„ May   5,   1946 

May  8,  1946  —  151  WEST  SANTA 
Clara  St,  San  Jose.  The  Farm- 
ers Union  to  Carl  N  Swenson  Co 

May  2.   1946 

May  8,  1946^l6t  1  Blk  204,  South 
Court  Addn,  Palo  Alto.    Frank  J 


I  contractor,  Spott  Electrical;  sign 
375fO     N    Foothill    Blvd    150   W    of 

Austin ;  owner,  Special  Site  Sign  Co ; 

contractor,  Spott  Electrical;  sign. 
37f5    14th    and    Madison;    owner,    A 

M  Hardy ;  Contractor,  Spott  Electrical  ' 

Co ;  outlets ;  switches ;  plugs ;  altera-  ! 

tions.  I 

37552  5823  Heron  Dr;  owner,  EUin- 
gren;  contractor.  Spott  Electrical  Co; 
outlets  ;  fixtures  ;  plugs. 

37553  421    40th     St;    owner.    Key  i 
Route     Cleaners;     contractor.     Spott 
Electrical    Co;   40   outlets;    switches; 
plugs. 

37554  SW  34th  and  Cypress ;  owner, 
Immel ;  contractor,  Fox  Electrical ;  1  I 
switch  ;  2  fixtures.  ) 

37555  SE  18th  and  Cypress;  owner, 
Immel;  contractor.  Fox  Electric  Co; 
floodUghts. 

37556  810  E  24th  St ;  owner,  Thomp- 
son ;  contractor,  C  A  Langlals ;  4 
switches.  " 

37557  f21    7th    St ;    owner.    Brill ; . 


Gray.  3980  El  Camino  Real.  Palo 

Al*       ♦      a   1*  Mav  3    1946!       37507       fiil     Yin     JSi;     owner,     oriii  i 

t^v  9    1M^PTNL(3T  2   BLK   1.      Contractor.  Joseph  Taloff;  3  outlets; 


May  9.  1946— PTN 

Houhgton     Ranch.     Saratoga- Los 
Gatos   Road.    John  E  and   Daisy 

L  Warren  to  Joseph  Volpa 

May   3.   1946 


Garfield   St. 
SOCIAL   hall    in   dwelling,   $500;    622 

iOth  Ave;  owner,  Mrs  E  Vesnin. 
CHANGE   store   front    and    renovate 

stores,    $1000;    1884    Haight    Street;  1 


San  Jose;  owner  and  builder,  G  R 
Owen,  premises. 
DWELLING,   $8000;    221  W   Latimer 
Ave,  Campbell;  owner  and  builder, 
Antone    J    Upari,    221    W   Latimer 


Plumbing  Permits 


"  i  May  9,  1946— LOT  59,  Glumaz  2nd 
Addn,  Mtn  View.  Peter  E  and 
Josephine  M  Johnson  to  Residen- 
tial Victory   Homes,    Inc 

May   4,   1946 


OAKLAND 


owner,  Golden  State  Theatres.  Inc ;  •  _.4;X5;  p?^JP^^^^ 

architect.  Hyman,  Appleton  A  Wal- i  ^WE^d^NG,    $7000;   Lot    21,    Camp 


ford.  68  Post  St;  contractor,  G  P 
W  Jensen  &  Sona,  Inc,  320  Market. 

ALTER  store,  $500;  110  Burrows  St; 
owner,   Ayoob's  Sport   Shop. 

ALTER  5th  floor  of  factory,  $2000; 
1301  Sansome  St ;  owner,  H  G  Wal- 
ters; plans  by  B  R  Williamson,  224 
Natoma  St. 

DWELLING,  l-story  frame.  $5600;  S 
Russia  25  E  Athens;  owner,  Ste- 
phen M  Kovacik ;  contractor.  Mod- 
em   Home   Bldrs.   4103  24th   St. 

DWELLING,    l-story    frame,    $5600; 


bell  Tract ;  owner,  E  C  Grable,  San 
Jose  Auto  Court,  San  Jose ;  builder, 
Chas  J  Busack,  513  Leland,  San 
Jose. 


BERKELEY 


ALTER.  $600;  1306  Kalns  Ave;  own- 
er, J  A  Saulsburg,  prem;  contrac- 
tor, Herbert  G  Johnson,  5819  El 
Dorado  Ave,  El  Cerrito. 
DWELLINGS,  two.  $6000  each;  2406 
7th  and  2209  6th  St;  owner  and 
E  S6th  Ave  160  N  Kirkh«un ;  owner,  builder.  J  M  Walker  401  Spruce 
V  A  CamoMl;  contractor.  Modem  1  st;  plans  by  Paul  Hammarberg  2 
Home  Bldrs.  4103  24th  St.  !     Norwood   Avenue. 

DWELLINGS,   17,   $6000  each;   Burl-  j  ALTER,  $600;  2660  Bancroft     owner 

Buri    Subdlv;    owner    and    builder.!     Emslie  A   Lorens.   2183   Center  St;   ftxturea 
Buri-Buri    Homes.    Inc.    P   O   Box  j     contractor,  Willis  oFster.  33  Bever 
186.  South  San  Francisco.  1     ly  Road. 

DWELLINGS,  15,  $6000  each;   Buri-  ; GARAGE,  $600;  1619  Delaware;  own 

Buri    Subdlv;    owner   and    builder.       er  and  builder,  Lois  S  Ulrich,  prem.  [burg;  dealer,  A  Deriacheburg ;  4  wa 
Burt-Buri    Homes,    Inc.    P    O    Box    ALTER,  $1000;   1434  Arch   St;   owner   ter   ouUeU. 


11  Croxton  Ave;  owner,  Kays 
Cleaners ;  dealer,  E  Eaton ;  2  gas  out- 
lets. 

2674  38th  Ave;  owner,  Ulrich  & 
Walters ;  dealer,  F  Nearhood ;  3  fix- 
tures. 

f33  E  14th  St;  owner,  Amott ;  deal- 
er, J  R  Pierce;  10  fixtures;  5  gas  out- 
lets. 

1936  82nd  Ave;  owner,  Spraug; 
dealer,  J  R  Pierce;  6  fixtures;  3  gaa 
outlets. 

6553  Castle  Dr;  owner,  Patterson; 
dealer,  J  R  Pierce;  6  fixtures;  3  gas 
outlets. 

4251  E  14th  St ;  owner,  N  Peterson ; 
dealer,  J  Fazia;  11  fixtures. 

366  40th  St ;  owner.  Beckett ;  dealer, 
J  Fazio ;  7  fixtures ;  2  gas  outlets. 

58  7th  St ;  owner,  Artlnyan ;  dealer, 
H  Sogn;  2  gas  outlets. 

4256  MacArthur  Blvd ;  owner,  Owen 
&  Hamilton;   dealer,   E  J  Hoerst;  2 


Liens  Ffled 


ALAMEDA  COUNTY 


Recorded  Amount 

May  11,  1946—4160  Whittle  Ave, 
Oakland,  Calif.  Collins  Electric  Co 
vs  William  and  Mary  Perry....$250.00 


SAN  MATEO  COUNTY 


Recorded                                      Amount 
May  6.  1946— LOT  9  Blk  22.  Crocker 
Estate    Tract    F    G    Vandegriff 
vs   D  H  and  M  A  Edwards   and 
W  G  Hunter  - $600  00 


Release  of  Liens 


SANTA   CLARA   COUNTY 


Recorded 


6  fixtures. 

37558  1627  Telegraph ;  owner,  Witt-  I 
man;  contractor,  Joseph  Taloff;  Si 
outlets;  6  fixtures.  ; 

37559  482  10th  St ;  ouTier,  Doe ;  con-  j 
tractor,  Joseph  Taloff ;  5  outlets ;  1  \ 
switch;  5  fixtures.  j 

37560  534  23rd  Ave ;  owner,  Sim-  { 
plex  Wrapping  Machine  Co;  contrac-  ' 
tor,  T  L  Rosenberg;  motors. 

37561  1154  57tJi  Ave ;  owner.  Me-  . 
chano  Electric  Works ;  contractor,  T  ' 
L  Rosenberg;   motors. 

37562  3200  Lakeshore ;  owner.  Cosca 
&  Marquis;  contractor,  T  L  Rosen- 
berg; 100  outlets;  alterations. 

37563  5285  Foothill  Blvd ;  owner. 
Bank  of  America;  contractor,  T  L 
Rosenberg ;  outlets ;  switches ;  fix- 
tures ;  plugs. 

37fi64  10th  and  Washington;  own- 
er, Sayre  Bros;  contractor,  T  L  Ros- 
enberg Co;  21  fixtures. 

37565  3535  Peralta;  owner,  Raines 
Sc  Smith ;  contractor.  T  L  Rosenberg ; 
motors. 

BERKELEY 


Good  Advice  in  Greeley's  Time 
BETTER  STILL  TODAY ! 


Mum 


371  Van  Buren;  owner.  Mrs  Gow;    ^^/"ci^* 
dealer,  P  Blake;  1  fixture.  av.   r-« 

1438   34th    St;    owner,   A   Derische 


186,  South  San  Francisco. 
DWELLNG,    duplex.    $12,000;    Chest- 
nut Ave;  owner  and  builder,  D  J 
Daly,    661    Miller   Avenue. 


OAKLAND 


and  contractor.  Herbert  A  Alf,  1434 
Arch  St. 
FLORIST   Shop,   $8500;   1420  Univer- 
sity;   owner.    H    H   Lee,    2512    Mc 


Gee;  contractor,  S  J  Bertelsen.  30  1  outlet. 


3443  Elm  St;  owner,  H  Norton; 
dealer,  Durant ;  1  fixture. 

3018  Pleltner  Ave;  owner,  Holtz; 
dealer,  E  Lawless;  3  fixtures;  1  gas 


DWELLING  (l-stor>-  6-room),  $6750; 
4404     Reinhardt     Dr;     owner     and 

builder.  G  F  Ernst,  5616  Walnut  St      1 

DWELLINGS    (l-story   4-room)    (2),! 
$4000  each ;  7400  and  7424  Rudsdale 
St ;  owner,  Joe  Tancredy,  1181  76th 
Ave ;    builder,    John    Militello,    58M I 
Fremont  St 

DWELLING  (l-story  6-room-),  $8000; 
6915  Cniambers  Dr;  owner,  Eugene 
B  RebholU;  builder,  McClure  A 
Chopin,  1900  Mountain  Blvd;  plans 
by  John  D  Wagnet.  Femwood  Dr. 

DUPLETS  (l-story  8-room),  $7500; 
617-19  Cleveland  St;  owner  and 
builder,  H  J  Townsend,  2814  High 
St 

WRECK  BUILDING  (3-story),  $1000; 
2935  Sunimlt  St ;  owner  and  builder. 
Bernard  McTlgue,  616  46th  St 
WAREHOUSE  (l-story,  brick),  $16,- 


Estrella.  Piedmont;  plans  by  V  C 

Bertelsen. 
ADDN,   $4000;   2601   Channhig   Way; 

owner,    Dorothy    Pwett    premises; 

contractor,  G  V  Harris,  6912  Ayala 

St,  Oakland. 
DWELLING,  6-room.  $8000;  26  Rack 

Lane;  owner  and  builder,  Leonard 

Ver  Mehr,   2618  E^tna. 


427  2nd  St;  owner.  Farmers'  Pro- 
duce; decUer.  J  Massony;  5  fixtures; 
4  gas  outlets. 

35<X>  Calandia;  owner,  Gede;  dealer, 
J  Massony ;  5  gas  outlets. 

966  67th  St;  owner.  Frozen  Food, 
Inc;  dealer,  J  A  Fazio;  4  fixtures. 


SAN  MATEO  COUNTY 


BERKELEY 


Amount 
1925   CLEVELAND 
Ave,  San  Josa   A  J  Peters  *  Son 
to  Clyde  B  Dick. ~ 

May  8,  1946  —  1928  CLEVELAND 
Ave,  San  Jose.  Linoleum  &  Car- 
pet Mart  to  Clyde  DicK — -- 

May  8,  1946— LOT  32,  Tract  No  64, 
Trace  Parle  Humpher>-  ft  Huber 
to  Clvde  B  and  Ida  L  Dick 


Electrical  Permits 


8AN  FRANCISCO 


220    Alvarado    Rd;    owner,    ; 

[dealer.  Art  Johnson;  Bendix. 

3011  Sacramento  St;  owner,  ; 


UNDERGROUND    CONDUIT 

REDWOOD    CITY,    San    Mateo,   and 

Atherton.    San    Mateo    and    Santa  dealer,  Allen  A  Rich';   water  cioaet- 

Clara   Counties.  I  wash  basin-  sinlt. 

OwnerwPaclfic  Tel  &  Tel  Co  j     1711    Derby;    owner.    Ash;    dealer 

C«mtractor— Lowrie   Paving  Co,   Inc,! Geo  Stoddard;  sinlc 

Swi   Francisco.  |     2I6I  AUston ;  owner,  G  K  Hargrove  • 

TOed.  May  16^46    Dated  May  10.  •4«.  1  dealer.  Tlmmans-Berk ;  water  cloeet' 

TOTAL   COST   not   given,  i  16  wash  basins. 
r®°*H^*J?**-^**    Sureties,  Pacific  In-       2718    Prince;    owner,    W    J    Lake- 
demnlty  Ca   Umlt.  45  working  days,  (dealer.  Durant  Plumbing;  bath  tub' 
Plans  and  speciflcatidhs  filed.  iw«ah  tub;  Bendix. 


66067     1779    Solano;    owner.    Sadie 
Felt;    contractor.   Johnston   shectrlc;  j 

7  outlets ;  4  switches ;  6  plugs ;  1  sign ;  ' 

8  circuits.  j 
68     1920  Yolo;  owner  and  contrac-  ' 

tor,  E  W  Smith ;  6  outlets ;  6  fixtures ;  . 

9  plugs.  I 
09      2620    Shattuck ;    owner.    L    A  j 

Wise ;  contractor.  American  Neon ;   1 
sign.  I 

70  1896  Solano ;  owner.  Gregory  ; 
Bros ;  contractor.  American  Neon ;  1  | 
sign.  I 

71  University  and  Chestnut;  own- j 
er  and  contractor,  Foster  ft  Kleiser;  j 
1  sign.  ; 

72  University  and  Bonita ;   owner , 
I  and  contractor.   Foster  ft  Kleiser ;    1  | 

sign.  j 

73  San  Pablo  and  Channing:  own-  I 
er  and  contractor,  Foster  ft  Kleiser:  { 
1  sign.  ! 

74  2747  CeUege:  owner,  John  Huel-  | 
ter:  co;itractor,  Parkhurst  Electric;! 
24  outlets :  18  switches ;  20  plugs ;  new  I 
service;  6  circuits. 

73     3020  Telegraph:  owner, ; 

contractor.  Modem  Eleptric;  3  trans - 


2213  4066  Alemany  Blvd;  owner, 
Treadway;  contractor,  Arc  Electric; 

12  outlets :  12  switches ;   16  plugs. 
2214-2217       3160-64-68-72     Alemany 

Blvd;     owner,     Sullivan;     contractor, 

Fred  Johnson  Electric ;  10  outlets ;  10  j  f oraTrs 

switches;  12  plugs;  service.  !     7^     ,452  University;  owner.  .. 

2218  519   Monterey    Blvd ;    owner.  1  contractor,  White  Electric ;  new 
Gavazsa;  contractor,  Edison  Electric;   j^^ 

13  outlets;  11  switches;  14  plugs. 

2219  519  Monterey  Blvd;  owner, 
Gavazza ;  contractor,  Edison  Electric ; 
2  outlets ;  2  switches ;  1  plug ;  service. 

2220  15fO  Haight ;  owner,  Dr  Stev- 
ens ;  contractor,  J  K  Herzog ;  service ; 
Sign. 

2221  001  Grant  Ave;  owner.  Sing 
Chong,  Inc;  contractor,  Kuchel  ft 
Sievers;  motors.  1 


77     3028   Benvenue;   owner.  ;  1 

contractor.  White  Electric;  new  serv- 
ice. 

i  78  2499  Telegraph  :  owner,  R  Bene- 
dick: contractor.  Wthle  Electric:  6 
outlets :  1  switch ;  8  fixtures ;  3  plugs ; 
6  circuits. 

T9    745  The  Alameda:  owner. ; 

contractor.  White  Electric ;  new  serr- 
ioa.  I 


If  Horace  Greeley  could  look  down  apMi 
the  Northern  California  of  today  be 
would  be  content — his  faith  and  vision 
of  nearly  a  century  ago  justified  a  thou- 
sand-fold. 

And  as  he  saw  then  the  unlimited 
possibilities  offered  by  the  undeveloped 
West,  die  canny  old  editor  would  find 
here  today  new  promise  of  rich  reward 
for  American  enterprise. 

Northern  California  is  rapidly  coming 
of  age  industrially.  We  hare  the  raw 
materials,  the  power,  the  fueL  We  hai« 
skilled  labor  and  an  ever-increasing  po|>« 
ulacion.  We  have  markets  doae-by  and 
overseas.  We  have  a  war-tested  transport 
ution  system  to  serve  diese  mai^eti. 

Business  and  industrial  men  of  tbe 
East  are  watching  and  studying  our 
growth  here.  It  was  to  keep  this  ioceicat 
alive,  to  stimulate  action,  to  attract  new 
business  and  industry  to  this  area,  tli^ 
your  gas  and  electric  OMnpany  hat  car> 
tied  an  extensive  advertising  campaign 

to  sell  Northern  California  to  the  Nation. 
It  has  been  a  factual,  oonstructiTe  tnd 
cooperative  effort  in  the  interest  of  m 
Northern  California  communities. 

Smiling  Norfhmrn  California 
#0  fhm  Nation 
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PLANS  and 
Speculations 


San  Francisco:  The  city  planning 
commission  will  discuss  Thursday 
the  recommendation  for  two  types 
c*  lot  sizes  in  this  area.  Plana  to 
be  discussed  include  a  proposal 
for  25x100  foot  for  row  houses  in 
the  middle  of  the  block;  25x57  foot 
lotA  for  corner  houses;  and  lots 
with  83  foot  frontage  for  detached 
houses,  with  a  minimum  of  six  be- 
tween houses.  This  recommenda- 
tion was  made  by  the  Associated 
Home  Builders  and  the  Real  Estate 


oOe 

Pairield:  The  Solano  county  su- 
penrisopg  hare  authorised  the  exe- 
cution of  an  agreement  between 
Solano  county  and  the  state  de- 
partment of  motor  vehicles  for  con- 
struction of  a  new  highway  patrol 
office  and  SOO-watt  radio  trans- 
Mitter. 

oOo 


lo:  Fpur  alternate  low- 
lerel  routes  for  approaching  the 
Marin  side  of  Golden  Gate  Bridge 
are  being  presented  to  the  district's 
road  committee  and  engineer  for 
study  of  the  State  Highway  divi- 
sion. Councilman  John  B.  Ehlen 
and  Carl  Spring  of  the  planning 
committee,  will  represent  Sausa- 
lito  at  the  meetings. 
oOo 

Sacramento:  The  House  Rivers 
and  EUtrbors  committee  in  Wash- 
ington has  approved  a  |12,742,000 
appropriation  for  deepening  the 
deep  water  ship  channel  here. 
# 

B.  M.  Thomas  Opens 
Engineering  Firm 

Establishment  of  a  new  general 
engineering  firm,  specializing  in 
concrete  construction,  has  been 
announced  by  B.  Miles  Thomas, 
P.  O.  Box  33,  Burlingame.  He  will 
operate  the  firm  under  his  own 
name. 

Thomas,  a  graduate  of  the  Uni- 
versity of  Washington  in  1937,  has 
been  employed  by  the  Guy  F.  At- 
kinson Comypany  for  seven  years. 
He  has  worked  on  many  govern- 
ment jobs  on  the  West  Coast;, 
helped  build  the  20  million  dollar 
Army  supply  depot  near  Juneau, 
Alaska,  and  has  supervised  the 
curing  of  concrete  on  many  large 
highway  and  canal  jobs  during  re- 
cent years. 
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Residential  Building 
Totals  $250,000,000 
In  Month  of  ^iH 


Privately  financed  residential 
construction  (exclusive  of  farm 
buildingrs.  trailers,  and  conveJrsions) 
waa  valued  at  $250,000,000  in  Apr., 
about  20  per  cent  more  than  the 
forecast  for  the  month,  the  Ck)n- 
struction  Division,  Department  of 
Commerce,  announced  today. 

The  April  dollar  volume  is  a  25 
per  cent  increase  over  March,  and 
a  635  per  cent  increase  over  April 
1946. 

This  upward  trend  must  be 
maintained  in  the  coming  months 
if  1946  requirements  under  the 
Veterans'  Emergency  Housing  Pro- 
gram are  to  be  met,  the  Construc- 
tion Division  pointed  out. 

The  April  volume,  though  en- 
couraging, is  still  considerably  be- 
low monthly  average  needed  to 
meet   this    year's    requirements. 

Privately  financed  nonresidential 
building  in  April  waa  valued  at 
1248,00,000.  This  was  an  increase 
of  7  per  cent  from  March  and  of 
320  per  cent  from  April  a  year  ago. 
Privately  financed  public  utility 
activity  continued  to  advance  in 
April  1946  and  was  11  per  cent 
higher  than  in  March. 

Privately  financed  construction 
of  all  types  in  April  totaled  f589,- 
000,000,  16  per  cent  above  the 
March  level  and  nearly  288  per 
cent  above  that  of  April  1945. 

Publicly  financed  construction 
rose  20  per  cent  from  the  March 
volume  to  $124,000,000  in  April, 
but  was  about  37  per  cent  less 
than  a  year  ago. 

Total  new  construction  contin- 
ued to  rise  in  April  and  was  valued 


mm 


"SILENT"  SOUNDS 

^  ^  "^ 
Some  months  ago  we  had  a  col- 
umn about  sounds  and  the  range 
of  audible  vibrations.  Mention  was 
made  of  a  "silent"  dog  whistle — 
a  whistle  which  a  dog  can  hear 


a  Whistle  wmcn  a  dog  can  neari,      .  .     .     , 

but   which    is   pitched   above   the  ""  J^\^^IJ^^J^J^' 
#  sv.^  u„v„-«  »—  In  an  address  deli^i 


ReboiMii^  America  Is  Job  of  Architects, 
Kbtznick  Teik  A.  L  A.  Comreotion 

SriciAL  pmoM  TBI  Daily  PAcinc 
w^x^      w    «■!-*   ^"\""'«  WASHINGTON  BUREAU 

PhiHp  K.  Klutaiick,  Comaiaakmcr  of  the  Federal  Pal>lic  Howini 
Aathofity,  called  apen  the  nation's  ardutecte  to  pot  their  ahooUcn 
to  the  wheel  in  the  giant  |ob  of  planning  the  **rebiiilding  of  Aaeriea" 


range  of  the  human  ear. 

^  ^  A 

One  reader  wrote  in  to  ask  if 
I  had  ever  heard  a  "silent"  whis- 
tle— and  if  I  had  never  heard  it, 
how  did  I  know  the  sound  was 
there? 

^    ^    ^    ^ 
The   question    intrigued   me   and 
I    thought    something    should    be 
done  a^ut  it. 

^    ^    it 
I  can  now  tell  L.  M.  T.  of  Sacra- 
mento,  that   with   the  right   grear 
he,  too,  can  hear  this   silent  dog 
whistle. 

^    ^    ^ 
The  riggring  required  is  a  two- 
speed  recording  phonograph.  Rec- 
ord the  sound  of  the  silent  whistle 


delivered  before 
the  annual  convention  of  the  Amer- 
ican Institute  of  Architects,  Com- 
missioner Klutznick  saki: 

"Too  frequently  we  spe^ak  of  re- 
building America  as  if  we  had  a 
wide-open  choice.  Whether  we 
wish  it  or  not,  our  land  is  being 
changed  and  rebuilt  every  hour  of 
every  day.  You  can  no  more  stop 
America  from  being  rebuilt  than 
you  can  stop  the  earth  from  re- 
volving on  its  axis. 

"Briefly,  the  question  is  not 
whether  America  shall  or  shall 
not  be  rebuilt.  The  choice  is,  shall 
we  rebuild  purposefully  with  sound 
thinking  and  planning  or  shall  we 
leave  tomorrow  entirely  to  chance." 

Mr.  Klutznick  saw  in  the  Wag 


at   the    standard    record    speed    of  j  ner-Ellender-Taf t  bill  a  vehicle  to 
78-r,p.m.  jhelp  in  the  rebuilding  job. 

rr.1.  ^^    A    ^    1  ..V         "Not  all  people  enjoy  or  can  af- 

Then  on  the   play-back  use  the ,  ^^^^    suburban    Uving,"    said    the 
transcription  speed  of  33  1/3-r.p.m.  j  Commissioner. 

V  -11         J^^u '"^     4.1.  "Furthermore,  80  long  as  we  mui;t 

^""^.u'^^  "''i    ^^l  l^^    «*"^!!have    our   market   place    and    our 
sound  the  dog  hears  but  at  least  g^^es  for  commercial  and  industrial 


you  will  prove  the  sound  is  there. 

^    it    ^ 

How  do  I  manage  to  get 
pulled  into  these  dog-house 
arguments? 


■#- 


FRESNO  BUILDER  DEAD 


W.    J.    Ochs,    73,    Fresno    con- 


at  $713,000,000,  about  18  per  cent  tractor,  died  in  a  Fresno  hospital 
higher  than  the  total   for  March,    Monday  after  an  illness  of  more 


and   105   per   cent  higher   than  a 
year  ago. 


SUMMERBELL  ROOF  3TRUCTyRES 


17A6  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  €xcha 

EN^erprise  10930  TWinoaks  36^ 


BURKE  FORM  CLAMPS 


SNAP  TIES  TIMBER   RINGS  CURING   COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  SCQEED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Constraction  Specialties 
W.  J.  BURKE  A  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco  Phone  GArfield  8768 


than  one  year. 
Mr.   Ochs  was  a   contractor  on 

many    public    buildings,    including 

the  Fresno  Memorial  auditorium, 
j  the  Lemoore  high  school,  the  Santa 
j  Barbara  junior  high  school  and 
j  the  San  Jose  post  ofBce. 
I  Funeral  services  will  be  conduct- 
( ed  by  the  Lisle  Funeral  home  in 

Fresno. 


FOR  SALE 


TIMBERS,    wallboards,    plumbing, 
pipe,  millwork,  and  othn  building 
materials.    SALE  PRICES.    Large 
stocks  of  "hard  to  get"  items. 
Wire,   write,   or  'phone 
CLEVELAND  WRECKING  CO. 
2900  Third  St.     -     VAlencia  4977 


activity  we  will  need  to  preserve 
the  city  and  town. 

"The  flight  to  the  suburbs  leav- 
|ing  pockets  of  decay  behind  serves 
Imerely  to  perpetuate  diseases  and 
Jills  among  the  unfortunate  who  in- 
iherit  these  areas  and  serves  at  the 
same  time  to  destroy  the  financial 
backbone  of  the  city  itself. 

"What  shall  we  do  about  it? 

"We  have  tried  years  of  letting 
it  take  care  of  itself.  The  net  re- 
sult is  that  instead  of  disappear- 
ing, slums  and  blight  areas  have 
grown  even  as  a  plague. 

"We  have  tried  piece-meal  ap- 
proaches like  public  housing  tied 
to  slum  clearance.  It  has  worked, 
but  in  such  limited  areas  and  for 
such  a  limited  purpose  that  its  in- 
fluence is  greatest  in  what  it  has 
proved  can  be  done  rather  than  in 
its  achievement  to  date." 

A  Senate  Committee  which  in- 
vestigated the  problem  over  a  pe- 
riod of  18  months  has  evolved  a 
comprehensive  program,  the  Wag- 
ner -  Ellender  -  Taft  bill,  Klutznick 
said. 

This  bill  already  has  passed  the 
Senate  and  now  awaits  action  by 
the   House. 

"It  can  be  said  that  for  the  first 
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UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ud. 

Manufacturers  of 

Wire  Cut,   Repressed   pav-     DDirV       Hollow    Build-  fll  C 

ing.   Acid  Reaisting,  Face,     DIllLIV       >«».    Partition    I  ILI^ 

Fire  Day,  and  Fire     .     .     .     ^'^^V**       and  Quarry  .  .    ■*"*» 

Office  and  Plant— POINT  RICHMOND 

Phone  RiduBond  226 


Safety  FINLENITE  Tread 

Steps,  Nozings,  Platforms,  Sidewalk  Boxes 

An  Types  Gray  Iron  Castinf* 

SAN    FRANCISCO    IRON    FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
MO  TOWNSEND  STREET  Pbane  DOnglu  1175 


MdAREN  CEMENT 
ASBESTOS  BOARD 

4-ft  X  8-fL  X  1/8-in.  or 

3^16-in.  and  V^-in.  Comi. 

3-ft.  6-in.  X  8-ft. 


LD.ReederCo.,S.F. 

DOnj^las  5050 
100  Sacramento  Street 


time  a  piece  of  Federal  testa- 
tion seeks  to  create  new  tools  and 
expands  existing  means  s  .  that  a 
determined  and  intelligent  attack 
can  be  made  on  the  stag:nant  pools 
of  blijTht  and  decay,**  said  Klutz- 
nidc 

**In  this  comprehensive  bill  there 
are  included  means  to  stimulate  a 
greater  amount  of  home  ownership 
in  the  lower  brackets  of  family 
income,  plans  to  encourage  the  di- 
rect investment  of  larp«  sums  by 
institutions  and  individuals  in 
sorely  needed  rental  housing,  a 
program  for  urban  redevelopment 
through  a  frank  recognition  of  the 
need  to  re-value  the  areas  of  slum 
and  blight  and  make  them  avail- 
able for  rebuilding,  and  a  valida- 
tion of  public  housing  as  an  in- 
strument to  provide  an  escape  from 
the  slums  for  those  families  that 
cannot  do  so  except  with  public 
assistance. 

The  architect  has   a  vital   role 


Lumber  Production 
Shinq>s  in  Apti^ 

SEATTLE,  May  14.— Th«  week- 
ly average  of  West  Coast  lumber 
production  in  April  (4  weeks)  was 
122,683,(K)0  bd.  ft.,  or  84.7  per 
cent  of  1942-1945  averafe.  Orders 
averaged  125,215,000  bd.  ft;  ship- 
menU,  122,838,000.  Weddy  aver- 
ages for  March  were:  Production 
122,692,000  bd.  ft  (84.t  per  cent 
of  the  1942-1946  average);  orders 
121,540,000;  shipments,  1284274,- 
000. 

Seventeen  weeks  for  1946,  cum- 
ulative production,  1,950,228,000 
bd.  ft;  17  weeks,  1945,  2,426^92,- 
000;  17  weeks,  1944,  2.762,554,000. 

Orders  for  17  weekli  of  1946 
break  down  as  follows  Rail.  1,- 
258.290,000  bd.  ft;  domestic  cargo 
300,961,000;  export,  151.581,000; 
local,  224,010,000. 

The  industry's  unfilled  order  file 
stood  at  632.008.000  bd.  ft.  at  the 
end  of  April;  gross  stocks  at  361,- 
605,000. 

# 

BAY  SPAN  HEARINGS 
SET  FOR  AUGUST  1 


Sort  Ten  Tons  of 
Enemy  Docomenb  for 
Vafaiable  Patents 


.V. 


Hearings  on  the  proposed  cause- 
way or  second  span  across  San 
Francisco  Bay  will  be  held  here 
beginning  Agust  1,  Representative 


and  an  important  stake  in  rebuild-  S^^^^S?-  ^5'  °^  ^^^^'^  announced  in 


ing   America,"   said   the   Commis- 
sioner. 

"Much  of  thp  character  of  to- 
morrow will  flow  from  his  draft- 
ing board;  the  product  we  live  In, 
the  areas  we  will  reclaim,  the  rec- 
reation we  will  enjoy  will  be  bom 
in  his  mind  and  take  form  under 
his  guiding  eye. 

"The  profession  consecrated  to 
the  science  and  art  of  design  and 
construction  will  be  acclaimed  or 
damned  by  the  shape  of  things  to 
come.  This  is  the  stake  of  the 
architect." 

^# 

NINE  THOUSAND  OFHCES 
MAKE  LOANS 


FHA-insured  loans  for  remodel- 
ing and  conversion  of  existing 
housing  property  may  be  obtained 
through  more  than  5,000  lending 
institutions  and  and  additional  4,- 
000  branch  offices  located  tlirough- 
out  the  country. 

These  offices  are  qualified  to 
make  property  repair,  improve- 
ment and  conversion  loans  insured 
by  FHA. 

Loans  can  be  insured  up  to  $5000 
to  provide  increased  housing  ac- 
commodations for  war  veterans 
and  their  families. 


Washington. 

A  joint  Army-Navy  board  will 
conduct  the  hearingrs  to  determine 
the  feasibility  of  a  new  traffic  ar- 
tery across  the  bay.  Secretaries  of 
War  and  Navy  are  rep<t>rted  to  be 
sjmipathetic  towards  tne  new  con- 
struction. -^' 
# , -— 

KAISER  LONG  BEACH 

GYPSUM  PLANT  STARTS 

Driving  of  hundreds  of  heavy 
foundation  piles  is  nearing  com- 
pletion for  Henry  J.  KaisePs  new 
Standard  Gypsum  company  of  Cal- 
ifornia wallboard  plant  at  Long 
Beach.,  the  first  of  several  gypsum 
producing  facilities  to  be  built 
under  an  agreement  concluded  in 
1944  between  Kaiser  and  Samuel 
A.  Perkins,  President  of  Standard 
Gypsum  company.  Inc. 

The  new  mill  will  nrtianufacture 
gypsum  board  products,  including 
gypsum  lath,  and  wallboard  and 
exterior  sheathing  . 


Ten  Ions  of  documents 
from  the  German  Patent  Oflk* 
are  now  being  sorted  and  evalu- 
ated and  will  eventually  be  dSs- 
seminated  for  the  bexieftt  of  Amer- 
ican science  and  industry,  Gaaper 
W.  Ooms,  Commissioner  of  Pat- 
ents, Department  of  Commeree, 
said  today. 

Originidly  seised  by  the  United 
States  Army  in  Germany,  the  doc- 
uments were  shipped  to  Wri^t 
Field  in  146  packing  cases.  Amjr 
authorities  then  turned  the  doeo* 
ments  over  to  the  Office  of  the 
Publication  Board,  Department  of 
Commerce,  for  dissemination  to  the 
public  through  its  facilities.  The 
United  States  Patent  Office  and 
OPB  are  cooperating  in  sorting 
and  evaluating  the  documents. 

Prior  to  1939  patent  information 
was  regularly  exchanged  between 
Germany  and  this  country,  Ooms 
said.  Since  then,  however,  thou- 
sands of  German  patents  have  been 
issued  of  which  we  have  no  know- 
ledge. It  is  this  file  of  patents  is- 
sued during  the  war  that  is  of  par- 
ticular interest  to  the  United 
States  Patent  Office,  Ooms  said, 
and  many  of  these  patents  will  be 
placed  on  file  in  the  Patent  Office 
Search  Room  for  public  use. 

At  the  same  time  OPB  will  bring 
the  documents  to  the  attention  of 
the  American  public.  Each  docu- , 
ment  selected  as  worthwhile  will 
be  abstracted  and  listed  in  OPB'i 
weekly  "Bibliography  of  Scientific 
and  Industrial  Reports",  which  is 
available  on  subscription  from  the 
Superintendent  of  Documenta. 

After  the  German  patent  docu- 
ments have  been  sorted  and  eval- 
uated, those  not  selected  for  re- 
tention in  the  Patent  Office  will  be 
returned  to  Germany  to  help  the 
German  Patent  Office  get  back  on 
its  feet. 

There  is  no  thought  of  stripping 
the  German  Patent  Office  of  all 
of  its  documents,  according  to  John 
C.  Green.  Executive  Secretary  of 
OPB.  Only  selected  items  that  are 
considered  to  be  of  particular  in- 
terest to  American  business  will 
be  retained  in  this  country,  he  ex- 
plained. 
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•  ACCIDENTS 


iRUJin  pninrs 

are    Laboratory   Controlled 
to    P'ofessonol    Painters' 
High    Standords 

iRUJin  pqini  [omppnv 

4th  &  Addison  Sts  •  Berkeley  2,  Colif. 
L  Phone:  BErkeley  3440 


ipiuinPPio,J 


^^ipc:^ 


Damaged 


(WITH  CONCRETE) 
ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC 

The  International  Vibration  Company 

EDMUND  P.  CADLE,  DUtributor 
472  Twentieth  St.,  Oakland      -  -      Phone  HL  7288 


Mmmmfmctmml  by 

BEATTY  STEEI 
PRODUCTS  CO. 
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4IS>4S1  MY  ANT  STRiiT 
SAN   PIANCiSCQ 

*     *     *  j 

FOR  SAICS  Off  tfN  fA  IS  CAll 
SAN  FtANCISCO         OAKLAND 
YUkon  OSBO  TWinvak*  101* 


SCAFFOLD  ^: 


CONTRACTORS:  sff  us  mfom  \m  bid/ 

We  twill  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Art 

BONUS  and  WARRANTS  •  boughi  •  quoted  •  sold' 

FhoneCollect  STONE   &  Y  0  U  N  6  B  E  R  G 

SutUr5460  »5»   RVS:>   BVILDtNG    •    SAN   tRdliClSCO  4 


PIPE 

PIPE  -  VALYES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

WHt«  for  PHOM 

PaciHc  Pipe  Co. 

160  Spear  St^  San  Frandaco 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th  STREET,  SAN  FRANCISCO  MArkct  S647 


RENTED    WITHOUT    PRIORITY 


UNIFORM    ^    DEPENDABLE 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  E^VAlXHtS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  •  SAN  FRANCUMO  S  .  Phone  BXbrook  1940 


Insulating  Boarck 

osbestos-cement  boords 
hord  boards 


CORCIETE  CITTIIG   -   COMPRESSOR  REHTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  00^2277  JERROLD  AVE. 
PboM  MIssioa  U36  -  07S5 


Boflers-^ligh  Pressure  and  Heatmg 

NEMf      AND      REBUILT 
An  Size*  mod  Typ«t  ol  SImI  Taakt 

OCEAN  SHORE  IRON  WORKS 

SSO  Egiidi  St.  Phone  WderfctP  4310  -  »a 
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Cement  Cm  Construction  Company 

GUNITE,  SAND-BLASTING,  ONfCRETE  OnTING 
CONTRACT  or  RENTAU 

Phone  GArfidd  7663    -    24  CeEf orma  SL,  Smn 


WESTERN 
ASBESTOS 


OMPANY 


STEELFORMS 

SSSy?®^  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWniCiNG  SCAFFOUyi 

STBELFORM  CQMTRAaiNG  CO. 


OiOHwmoiiSt 


DOBSM 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 

'";,';trc,Var  coASTWioE  SERVICE    'i:;;-;' 


fiAMEISTOI  ft  tKEI  LIMIEI  CO. 

WholeMie  end  Jobhinc  T«dt 

LUMBER  -  TIMBERS  -  TIES  .  FIR  .  REDWOOD 
POra>EROSA  .  SUGAR  PINE 


Sart  Fr>ncl»o» 
1«00  ARMY  dTREET 
ATwatar  1800 


Oakland 
2001    LIVINGSTON    STRKCT 
KEI»a«  4-1M4 


Associated  Wood  Products  Co, 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 


8317 


1335SXTHST.,      Berluley  2,  Cidli 
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ADVAfrCS  CONSTRUCTION  REPORTS 


DAILY 
PACIFIC   BUILDER 

(£8tabllshed   in  1880> 

Publiihed    every   momina,   except 

Saturdays,   Sundays,   and    Legal 

Holidays 

Subscription   Rates:     ' 
|3a00  per  year 
•  3.00  per  month  " 
9    .IS  per  copy 
(Payable  in  Advance) 

Advertising  Rates  on  Request 

Published  by 
SUrlc-Rath    Printing  4^^ 

A  Publishing  Co.  ^^^ 

Under  a   Management   Agreement 
with 
F.  W.  Dodge  Corporation 
4eS  Tenth  St.,  San  Francisco  3 
Telephone  MA  rket  7110 

O.  E.  McQavran,  Managing  Editor 
J.  E.  Odgers.  Advertising  Manager 

(Bntered  as  Second  Class  Matter. 
July  25,  1907,  at  the  post  office  in 
S€ui  Francisco,  Calif.,  under  the 
Act  of  March  3,  18»T,) 


CPA  PERMITS  GRANTED 


SAN  FRANCISCO.  ■— The  CiviUan 
Production  Administration,  E.  F.  HaJ- 
loran,  regional  director,  1355  Market 
St.,  has  announced  the  following  par- 
tial list  of  permits  granted  May  10 
for  construction  of  commercial  and 
industrial  buildings  in  the  San  Fran- 
cisco area: 

SCHOOL  FACILITIES.  $150,000;  Lau- 
rel School  site;  owner,  San  Mateo 
City     Elementary    School     District, 
120  N  Ellsworth  St,  San  Mateo 
STORE  BUILDING,  $32.450 ;  San  Ma- 
teo Ave  loo  ft  S  Sylvan  Ave,  San 
Bruno;    owners,   Wm  and  Carol  D 
Cranston,  633  Ramona  St.  Palo  Alto. 
ALTER     AND     ADD     TO     HOTEL, 
$7000;  Mission  Inn,  Monterey;  own- 
er, Bernard  V  McMenamln  Jr,  456 
Tyler  St.    Monterey. 
STORE,  $75,000;  SE  comer  10th  and 


BUILDING  (laboratory  and  factory 
for  furniture  and  hardware),  $7300, 
Mayfield  Township;  owner,  Walter 
B  Snoolc,  Route  1,  Box  754A,  Mon- 
terey, Calif. 

ALTER  OFFICE  BUILDING,  |75,- 
000;  San  Francisco;  owner,  Pacific 
Telephone  &  Telegraph  Co,  140  New 
Montgomery  St,  San  Francisco. 

PLANT  (for  manufacture  of  trucks 
and  power  units  for  farms),  $38,000; 
Stockton ;  owner,  Al  P  Labrucherie, 
1747  E  Charter  Way,  Stockton. 

BUILDING  (temporary  scholo,  per- 
manent classrooms).  $10,000;  Le 
Grand;  owner,  Le  Grand  Union 
High  School  District.  Le  Grand. 

SCHOOL  AND  SHOP.  $32,000 ;  Grove 
St,  Atwater;  owner,  Mitchell  Union 
Elementary  School  District,  Box 
185,  Atwater;  Calif. 

REPAIR  SCHOOL.  $9000;  San  Fran- 
cisco ;  owner,  Junipero  Serra  School, 
City  and  County  of  San  Francisco, 
260  City  Hall,  San  Francisco. 

DENTAL  OFFICE.  $2000;  237  Cole- 
ridge Ave,  Palo  Alto;  owner,  Dr 
James  G  Sharp.  237  Coleridge  Ave, 
Palo  Alto. 

ELECTRIC  SERVICE,  $20,126;  Ist 
and  Nord  Ave,  Chico;  owner.  Pa- 
cific Gas  &  Electric  Co,  246  Market 
St,  San  Francisco. 

REPAIR  DOCKS,  $17,500;  U  S  Quar- 
antine Station.  Angel  Island ;  own- 
er, U  S  Government,  Public  Build- 
ings Administration,  Federal  Works 
Agency  Bldg,  19th  and  Ft  St  NW, 
Washington.  D  C. 
BUILDINGS   (classrooms  and  hospi- 
tal),   $15,000;    Whipple   and   Pulgas 
Rds.    Redwood    City ;    owner.    Divi- 
sion of  Architecture,  State  of  Cali- 
fornia. 1120  N  St,  Sacramento. 
GROCERY  STORE.  $42fO;  2036  Bar- 
rett   Ave.    Richmond :    owners.    Mr 
and  Mrs   Lester  Purser,  2036  Bar- 
rett Ave.  Richmond. 
(ALTER    AND    ADD     (men's    store). 
I      $3500;    968   Market    St.    San    Fran- 
j      Cisco;    owner,  David    J    Rosenberg, 
I     Georges,    Inc,   968   Market    St,    San 
!     Francisco. 
ALTER    AND    REMODEL     (restai^ 


Cisco ;  owner.  Kenneth  G  GirarcU 
131  14th  Ave. 
FACTORY  BUILDING.  $15,000;  36 
Wells  Ave,  Palo  Alto;  owner,  H 
Ford  Barber,  424  University  Ave, 
Palo  Alto 


J  Sts.  Sacramento :  owners,  Joe  and  j  BOTTLING    PLANT,    $20,000;    Rich- 
AUTO%A^'slJlkRvlhTnV^  mond;  owner.  Grapette  Rotting  CO. 

•oi/v^     «  .  and  bfiRVICE  BLDG.,        c  E   Chamber  and  R  C   McUmber. 
$35,000;    Main    St,    Angels    Camp;!     2030  San  Pablo  Ave,  El  Cerrlto. 
owner,     Dietz     Motor     Co.     Angels  ;  adD    TO    REPAIR    SHOP,    $25,000 ; 

,JrJ???P;^    cr^.r^,^^,     «  i      3015    Adeline    St,    Oakland;    owner. 

SERVICE    STATION.    $7000;    Lot    6, 


Block    26,  Colusa;    owner,    Richard  j 
A  Graham,  P  O  Box  3f.l,  Colusa. 

RETAIL  STORES  BUILDING,  $27.-  i 
000;  SE  comer  Fruitrldge  and  j 
Stockton  Blvd.  Sacramento;  owner,  > 
M(  Mahon  &  Ford.  1005  8th  St,  Sac-  i 
ramento.  [ 

SKATING  RINK,   $4000 ;   7th   St   and  ' 
11th    Ave,   Hanford;    owners,    Bea-  | 
trice  M  Simmons  Stewart,  John  N 
and  Helen  Hall,  509  E  9th  St.  z    i 

REMODEL  (bakery  and  restaurant),  1 
$100,000;   SE  corner  Broadway  and 
13th    St,    Oakland ;    owner,    Foster 


California  Electric  Co,  3015  Adeline 
St.  Oakland. 

PLANING  MILL,  $7500;  San  Quen- 
tin  Toll  Rd,  San  Rafael ;  owner, 
David  Heisel,  545  O'Farrell  St,  San 
Francisco. 

REMODEL  (wash  room  facilities  for 
elementary  school),  $3500;  San  Car- 
los and  9th,  Carmel ;  owner,  Carmel 
Unified  School  District,  Box  600. 
Carmel. 

REMODEL  (department  store  t,  $4000; 
600    Clement     St,     San     Francisco 
owner,  Bon  Omi  Stores.  2004  Mis 


••  1  a 


Owner  —  Alameda  County  Board  of    5/15/46 

Supervisors.    Courthouse.    Alameda,  j  BIDS  OPENED 
Architect^Kent  &  Hass,  526  Market    AUTOMATIC  SPRINKLBR 

Street,  San  Francisco.  SYSTEM        '''^"■aa^«-^-«»«* 

no^ted'Thi^y.^*^  "  "^'^  ^  an- i  BENICIA  ARSENAL.  Solano  County, 

9-10— EDUCATIONAL 
BUILDINGS 


27— TRANSPORTATION 
BUnJNNGS 


5/15/46  •     •     9 

SCHOOL    TAX    INCREASE 
REBUILD    SCHOOOL    BLDG. 
DOYLE,  Lassen  County,  Calif. 
Construction  of  new  school  building 
to    replace    structure    recently    de- 
stroyed by  fire. 
Owner — Long  Valley  School  District, 
Lassen  County. 

District  will  vote  May  17  on  a  pro- 
posal to  raise  the  maximum  tax  rate 
to  $1.95  for  one  year. 


5/15/46  •♦     9 

BIOS  WANTEO—TO  BE  OPENED 
MAY  29,  2:30  P.  M, 
PLASTERING  REPAIRS 
SAN  FRANCISCO.    Van    Ness    Ave, 

and  Francisco  St 
Plastering    repairs    at    Galileo    High 

School;  Job  No.  619. 
Owner — Department  of  Public  Works, 

Room  282  City  Hall. 
City  Architect— Dodge  A.  Riedy,  Rm. 

265  City  Call. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  of  the 
city  architect  upon  deposit  of  $6. 


5/15/46 

PLANNED 

SCHOOL  BUILDING  PROGRAM 

Est.   Cost,   $180,850.  ; 
WINTERS,  Yolo  Co.,  Calif.  I 

Construction     of     large    auditorium,  j  5/15/46 


Calif, 
j  Automatic    sprinkler    system    In    the 
j      carpenter  shop;  Job  No.  2646. 

Owner— U.  S.  Engineer  Office,  74  New 
Montgomery  St.,  San  Francisco. 

Plans  by  engineering  department  of 
owner. 

Low  Bidder— Cirinell   Co.   of   the   Pa- 
cific,   601   Brannan   St.,  San   Fran- 
cisco, $7144. 
Other  bids  were: 
Automatic  Sprinkler  System  of  the 

Pacific,   $8000. 
George  M.  Robinson,  $8000. 
Herman  Lawson  Co.,  $8988|. 
M.  &  K.  Corp.,  $10,400. 

5/15/46  ^     ••     12 

BIDS  WANTED— TO   BE   OPENED 

MAY  15,  5  P.  M. 

PROCESSING  PLANT 

Estimated  Coat  $600,000 

PLEASANTON,  Alameda  Co.,  Calif. 

Construction  of  the  Eliot  processing 
plant,  concrete  bunkers  with  steel 
superstructure,  concrete  tunnels, 
twin  conveyor  lines,  capacity  600 
tons  per  hour. 

Owner  —  Pacific  Coast  Aggregates, 
Inc.,  85  2nd  St.,  San  Francisco. 

Engineering : 

1.  Conveyor  Co.  of  Los  Angeles. 

2.  Donald  R.  Warren  Co.,  417  Mar- 
i  ket  St.,  San  Francisco. 


3.    Owner's  engineering  staff- 
•  *  9 1     Plans   and   specifications  available 
jat    Pacific    Coast    Aggregates,    engi- 
!  neering  department.  Room  405. 


1  2 


6/15/46  ••     2  7 

CONTEMPLATED 

AIR  TERMINAL  Cost  $1,000,000 

SAN  FRANCISCO.  Site  not  selected. 
Construction  of  union  air  terminal 
to  facilitate  service  between  the 
downtown  area  and  San  Francisco 
Airport,  the  project  to  include  hous- 
ing for  branch  ticket  offices,  off- 
street  passenger  loading  and  un- 
loading platforms,  storage  space 
for  air  travelers'  autos,  special  tax 
parking  space  for  airline  employee 
and  persons  visiting  airline  offices 
for  reservations,  information,  etc. 
Owner — City  of  San  Francisco. 
Preliminary  planning  work  by  City 
Planning  Commission  and  Chaml>er 
of  Commerce. 

It  is  believed  Chat  a  site  will  be 
selected  and  plans  prepared  in  about 
two  weeks,  with  construction  ex- 
pected to  begin  in  about  six  months. 
Private  financing  Is  planned  by  un- 
derwriting construction  with  the  as- 
surance of  long-term  leases  taken  by 
commercial  airlines  flying  in  and  out 
of  San  Francisco. 

The  following  four  general  areas 
are  now  under  consideration  as  ter- 
minal sites: 

(1)  East  of  the  financial  district. 

(2)  West  of  Van  Ness  Ave. 

(3)  South  of  Market  St.  and  west  of 
the  business  district  (an  area 
bounded  by  Mission,  Harrison, 
Eighth  and  Sixth  Sts). 

(4)  Somewhere  in  the  vicinity  of  the 
San  Francisco  terzninal  of  the 
bay  bridge. 


SUB  -  BIDS  WANTED 

General  oontraetore  deaiHng  eub-bids  on  any  Job  are  invited  to  make  known 
thslr  reqHlremants  in  this  oolumn.    There  ia  no  charge  for  this  eervloo. 


ConvoreiOffi    Bkfg.  270^  San    Franeieeo    Naval   Shipyard;    NOy    13425;    Spec 
17S74:    Bids    open    May    17.    11    A.    M. 
Jamea  1  Barnes  Constr.  Co^  Ml  Ruaa  Bldf.,  S.  F.  (KXbrook  6806  or  7064) 
£rlE>eotrfeiut  &  SuDunera,  OM  Pennsylvania  St.,  S.  F.  (ATwater  2420) 
Barrett  tt  Hllp,  918  Harrtson  St,  San  Francisco   (DOuglaa  0700). 


Synohrotrton  Btdg^t  U.  C.  Campus    Berkeley;   Bids  open  May  17,  2  P.  M. 
Barrett  ft  Blip.  918  Harrison   St.   Skui  Francisoo   (DOuglaa  0700). 


BHdgs,  Overhead  Cross^  Approaehes.  Alameda  Co.;  Bids  open  May  IS,  2  PM 
Dan  Caputo,  9S6  Delmas  Avenue.  San  Jose   (Columbia  4168). 

Auto  8al«s  and  Service   Bldg.,   Reno,   Nov.;    Bids  open  May  16. 
A.  J.  Hdpper  Co.,  243  Langton  Street,  San  Francisco  (MArket  7070). 


Rlohmon>8unsst  Sewags  Treatment  Plant,  S.  F.;  Bids  open  June  12,  2:3o  PM 
Barrett  ft  Hilp,  918  Harrtson  St,  San  Francisco  (DOugias  0700). 
Erbentraut  ft  Sununers,  696  Pennsylvania  St,  S.  F.  (ATwater  2420) 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,  S.  F.   (Mission  1490). 


music     room    and    band     practice  |  BIDS  WANTED — TO  BE  OPENED 
room,     administration     building    to  ;  MAY  15,  5  P.  M. 
west    of    former  high    school    site,  j  MANUFACTURING  PLANT 
provision  of  central  heating  plant.  1  Estimated  Cost  $250,000 

Owner— Winters    Union   High   School  j  NEAR  TRACY,  San  Joaquin  County, 
District,  Inland  Stlth,  board  mem-       Calif, 
ber.  Winters.  Construction    of    the    Kerllnger    con- 

_   _  _      ^  ^  State  matching  funds  In  the  amount  |     crete      ingredients      manufacturing 

rant"  $4600-  63  EUis  St"san' Fra^4*^  12500  were  approved  to  help  fin- '     plant,  "concrete  bunkers   with   steel 

"'^ance   the  cost   of   plans   and   specifl-  !     superstructure,     concrete     tunnels, 
cations   for   the  proposed    new   addi-  \     capacity  300  tons  per  hour, 
tlons. 


Engiiieeriiig  Section 


(      sion  St. 

Lunch  System,  Ltd,  986  Mission  St,    SCALES   FOR   ORE  PLANT.   $2500; 
San  Franci.sco.  1      Selby;    owner,    American    Smelting 

OFFICE  AND    WAREHOUSE    (pest  |     &  Refining  Co,  Selby.  Calif, 
control  building),  $7000;  Santa  Cruz;  ;  BUILDING  (to  feed  chlorine  to  wa- 
owner,  Darrell  G  Cardiff,  Route  2,:      ^^j.     supply,     $4000;      Sacramento; 
Box  7,  Santa  Cruz.  I      owner,  Sacramento  Municipal  Wa- 

HOTEL,  $36,000;  1175  University  Ave,        ter  Plant.   City   of  Sacramento. 
Berlteley;   owners,   Mr  and  Mrs   M    WATER      SOFTENING      SERVICE, 
W  Butler,  2322  Shattuck  Ave.  Berk-  ,      $i2,000 ;   W    San   Fernando    St,   San 
e'ey  i      Jose;  owner,   M  R  Winfield,  Route 

ALTER  AND  ADD   (students'   resta-  .      1,  Box  65,  Los  Gatos.  Calif, 
urant),     $3500;     Berkeley;     owner,    STORE    BUILDING.     $6000;     500    E 
Florence  Zuckerman,  2550  Bancroft  ,     Main  St,  Turlock ;  owner,  M  K  Nel- 
Way,  Berkeley.  ,      son,  P  O  Box  14,  Turlock. 

REPAIR  AND  REMODEL  SCHOOL,    GROCERY   STORE,   $2500;   Oakland; 
$2500;    Lawton    School.    San    Fran-  ,      owner,  Leonard  C  Cheek,  Route  3, 


Owner  —  Pacific     Coast     Aggregates, 

Inc.,  85  2nd  St,  San  Francisco. 

5/15/46  •     •  5   Engineering: 

CONTRACT   AWARDED  1.     Donald  R.  Warren  Co.,  417  Mar- 

ALTER  RESTAURANT  iket  St.  San  Francisco. 

Approximate  Cost,  $30,000  {      2.     Owner's  engineering  staff. 
SAN  FRANCISCO.    374  Bush  Street,  j     Plans   and  specifications   available 
Alterations  and  additions  to  restau-  'at    Pacific   Coast   Aggregates,    engi- 

rant   building.  "neering  department.  Room  405. 

Owner— Withheld.  j  . 

Architect — Resing  &  McGuinness,  488  ' 

Pine   Street  I 

(General  Construction— Elvin  C.  Sten-  i  14-17 PUBLIC  BLDGS. 

dell,  2278  Market   Street  | 

Segregated    contracts    will    be    let  '  5/i5/4($  •     •     1  6 

on    plumbing,   asphalt    tile,    painting,  .CONTRACT  AWARDED 
electrical    work,    heating   and    venti-  [REPLACE  BOILER  Cont.  Pr.,  $2377 
lating    and    terrazzo    floors.  !sAN  RAFAEL,  Marin  County,  Calif. 

!  Remove    present    boiler    and    burner 

11 HOSPITALS  v!     and  install  new   ones. 
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Medical  BJdg.,  Powell  ft  Jackson  Sts.,  S.  P.;   Bids  open   May  28,  2  P.   M. 
■A.   J.   Hbpper   Co.,  243   Langton    St.,    San    Francisco    (MAilcet   7070). 


COHTRACTORS  ... 

See  us  regarding  Improvement  District  Jobs.  We  handle 
collectigns;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    TelephoRc  GArrield  8000. 

HANNAFORD   &   TALIOT 

519  CALIFORNIA  STREET  SAN  FRANCISCO  4 


•  ^/lf./4^ 
r   BOND 


J^towner — Marin   County  Board  of  Su- 
[Vper\isors.   George   S.  Jonea,  county 
clerk,   courthouse,   San   Rafael. 


31-32— WATER  SUPPLY  & 
PLANTS 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  ILANKET  &  ILOWN  TYPES 

SUPPLIERS  ft  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  r«ftp*efie  KEIiog  2-3688 

OAKLAND  1,  CAUF. 


1650  MacARTHUR 


31 


(Contractor — OMara  &   Stewart,   Ltd., 
'     21'8  Clara  St,  San  Francisco. 

Total  bids  follow: 

O'Mara  &  Stewart,  Ltd.,  $2377. 

North  Bay  Electric  Co.,  $2396. 

Scott  Company,  $2396. 


Cisco;    owner,  City    and    County    of 
San  Francisco. 
BUILDING     (stores,     printing    plant 
and    apartment),    $40,000;    Antloch; 


Box  791,  Stocltton. 
WAREHOUSE    (farm).    $7500;   124    S 
K    St,    Dinuba;    owner,    Grcorge    A 
Eaton.  240  E  Tulare  St,  Dinuba. 
owner,'  Albert  W  Flaherty,  514  3rd  I  REPAIR    CHURCH,     $6000 ;     122    W 
St.  Antioch.  Myrtle  St,  Hanford;  owner,  Rev  M 

CONVERT  GARAGE  TO  STORE,  1  A 'Brown.  229  E  Elm  St,  Hanford. 
$3750 ;  San  Francisco ;  owners,  Jas  LUNCH  COUNTER.  $1700 ;  Berkeley ; 
M  Denny  and  Mrs  William  Dahl,  owners.  Mr  and  Mrs  Frank  Pooley. 
321  West  Portal  Ave,  San  Fran-  ,  SERVICE  GARAGE,  $8000;  Colfax; 
Cisco  i      owner,  Robert  Kauffmeui. 

STORE  AND  OFFICE  BUILDING,  AUTO  REPAIR  SHOP,  $10,000 ;  Bay- 
$18,750 ;  1520  Del  Paso  Blvd.  Sacra-  ■.  shore  Blvd,  B^plle  Haven ;  owner, 
mento :  owner,  J  Baumgart,  3455  Sam  Persikoff ,  Bldg  24,  Candle- 
Montrose  Ave,  North  Sacramento.  stick  Ave,  San  Francisco. 
FACTORY  (equipment  for  manufac-  ALTER  STORE,  $4200;  2187  Shat- 
ture    of   synthetic    resins),    $20,000;        tuck  Ave,  Berkeley ;  owner,  Wallace 


5/15/46  

BIDS  WANTED— TO  CLOSE 
MAY  24,  2  P.  M. 


1  5 


fciouth  San  Francisco;  owner,  Keicii- 
hold  Chemicals,  Inc,  Linden  Ave, 
South  San  Francisco. 

OFFICE  BUILDING,  $4000;  1313  21st 
tji,  Sacramento:  owners,  George  E 
and  W  Bernard  de  Long,  212  13th 
St,  Sacramento. 

ALTERATIONS  (move  and  add  to 
chemical  plant).  $7000;  Pittsburg; 
owner.  The  Austin  Co,  618  Grand 
Ave,  Oakland. 

REPAlKa  uire  damage  to  food  mar- 
ket), *4500;  2207  Broadway,  Red- 
wood City;  owners,  A  Franceschini 


&  Wallace,  2187  Shattuck  Ave, 
Berkeley. 

SERVICE  STATION,  $25,000;  NW 
cor  Lytton  and  Emerson  St,  Palo 
Alto;  owner,  Steward,  Bliss  & 
Spotswood,  755  Nash  Ave,  Palo  Alto. 

BUILDING  (repair  and  sale  of  farm 
equipment),  $7216;  2024  E  Charter 
Way,  Stockton ;  owner,  Robert  L 
Clark.  1740  W  Alpine  St,  Stockton. 

GARAGE,  $3600;  Matadero  Ave  and 
101  Highway.  Palo  Alto;  owner, 
Fred  Simonini,  421  Matadero  Ave, 
Palo  Alto. 


and    J    Ferrando,    Wm    M    Werder,    ALTER  AND  ADD   (payment  coun- 


ter), 430  Bush  St,  San  Francisco; 
owner,  Pacific  Telephone  &  Tele- 
graph So,  140  New  Montgomery  St, 
San  Francisco. 
WAREHOUSE  (for  contractor),  $6,- 
000;  2177  Palm  Ave,  San  Mateo; 
owner,  R  P  Wiseheart,  2177  El  Ca- 
mino  Real,  San  Mateo. 


Building  SectioD 


NEWS  index" 


agent.    755    El  Camino    Real,    Red-  , 

wood  City. 
BUILDING    (restaurant  and   recrea-  [ 

tion),   $f317;   cor   Nelson  and   Call-  '. 

forma     Sts,     Sutter    City;     owner, 

Chester    Correll,     806    Louise    Ave,  i 

Yuba  City.  i 

EXTENSION   (auto  repair  building),  ; 

$2075;     Piedmont     and     Ridgeway  i 

Aves,  Oakland ;  owner,  Tide  Water 

Associated   Oil    Co,   79   New   Mont-  ' 

gomery  St,  San  Francisco.  , 

HOUSE    AND    STORE,    $8200 ;     Mill-  j 

brae  Highlands,  San  Mateo  County ; 

owner,     Thomas    A    Krrmton,     3:53  • 

Rivera  St,  San  Francisco.  j 

ALTER  (add  euid  remodal  newspaper 

plant),  $9i*(X);  310  Lorton  Ave,  Bur-  ^ 

lingame;    owner,    Burlingame    Ad-  1 

caiice-Star,    c/o    Peninsula    News-  j 

pai>ers,   Inc,   310   Lorton  Ave,  Bur-  , 

lingame.  j 

ALTER  AND   REPAIR   (real   estate  ! 

office).     $680;     3977     15th     St,     San 

Francisco ;     owner,     J    J     Hayden,  < 
.    1238  Cole  St,  San  Francisco. 
teARAGE    WORKSHOP,    $2500 ;    4201  ' 

Broadway.    Oakland ;    owner,    E    J 

Tobey,  4201  Broadway,  Oakland. 
LABORATORY  BUILDING,  $600,000 ;  , 

Richmond ;  owner.  Standard  Oil  Co  i 

of    California,    225    Bush     St,    San  ; 

Francisco.                                                      ! 
OFFICE    BUILDING    (replace    con-  !  —         — " — — — 

demned  building).  $20,000;  341  Main  ;  5/15/46  •     •     2 

St.  Salinas;  owner,  C  L  Vertln.  219  1  BIDS    REJECTED 

FarmenB'  MercanUle  Co,  Salinas.      1  ERECT  HANGARS 
FACiuK^   I  tor  manufacture  of  ply- I  PLEASANTON.    Alameda   Co..    Calif. 

wood )      $150,000 ;     Eureka ;     owner,  !      Alameda   County    Fairgrounds. 

Humboldt  Plywood  Corp,  704  Lewis  ;  Erection  and  modification  of  two  pre- 


Commercial   BIdgs. 

Educational    BIdgs.   „ 
l-lospitals 


1-   8 

9-10 

11 

12-13 

14-17 

18-19 


Industrial    BIdgs. 

Public  Buildings 

Religious    Buildings 

Social,  Recreational  BIdgs.  20-21 

Residential   Buildings  22-26 

t  Transportation    BIdgs.  „,        27 
Miscellaneous    BIdgs.    28-30 


1-8 — COMMERCIAL  BLDGS. 


Bldg,     Portland,     Ore ;     contractor,  1 
George  H  Buckler.  i 

LAUNDRY,  $60,135;  35  Delmsis  Ave,  | 
San  Jose ;  owner.  Exchange  Linen  ' 
Service  Co.  44  W  Julian  St,  San  i 
Jose. 

TRANSFER  ELEVATOR  for  GRAIN, 
$45,<X)0 ;    Tuber    Station,    near   Tule  \ 
Lake,  Calif;  owner,  Tulana  Farms, 
Worden,  Ore. 

PLANT  (manufacture  machinery  for 
meat  packing  industry),  $35,000; 
Oakland;  owner.  Meat  Packers' 
Equipment  Co.  3223  San  Leandro 
84  Oakland. 

REPAi.c  AND  ALTER  (restaurant), 
119,600 :  Oakland :  owner.  Board  of  j 
Port  Commissioners  of  the  City  of 
Oakland. 


fabricated    overseas    airplane   han 
gars    to   adapt   for   use   as    exhibit 
buildings. 


D   ELECTION   OR   TAX 

INCREASE   PLANNED 

COUNTY  BUILDINGS  i 

Total  Estimated  Cost  $1,945,000 

SAN  MATEO  COUNTY,  Calif.  j 

(1)  juvenile  detention  home  to  house  ] 
21    delinquents,    10    county    wards,  ^ 
offices  of  probation  staff,  (a)  estl-  ; 
mated  cost  $145,000,  (b)  funds  avail- 
able   $120,000,    (c)    to   be    raised    by 
taxes    or  bonds    $25,000;    (2)    relief 
home   inmates'   building,    (a)    $155.- '^f  J_,f:;;  '  ^^^ 

000,     (b.    $25000.     (c)    $130,000;     (3)  ^^J^i^SS^o,  Calif.  1120  N  St. 
relief  home  help  housmg  to  provide  ^av^xvaixul-j.-.  *  v^,  .    p„hiir 

additional  64  beds,  service,  (a)  $70,-  ^•^r^'u'^'X  J**'^""""^  *^  ^"*'^*'' 
OOOr  (c)  $70,000;  (4)  Canyon  Sana- !  ^  ^°''*'»_f  *f  8-  .  .  .  „  ^.  Arohitec- 
torium  to  expand  inadequate  facili-  ,°VTrl  |..h,f.  ^nT«  BWir  Sc?^- 
ties.    (a)    $100,000.    (c)    $100,000;    (5)  i      ^^^Vo 

Community  Hospital  new  wing,  (a)  i  state' Architect— Anson  Boyd,  Public 
$190,000.    (c>    $190,000;    (6)    Commu.  ^  State^Architect  ^^^^^^^^  J 

nity  Hospital  equipment^   (a)   $50,-  ;     g       j^ications  obtainable  from  the 

000,     (c)     $50,000;     (7)     Community ;    /J^^^^^  -^ 

Hospital    laundry,    (a)    $30,000,    (c)  ,ao"ve  oiiice.     

$30,000;    (8)     Community     Hospital; _^____ 

equipment,   (a)   $10,000,    (c)   $10,000; 

(9)    ambulance   garage,    (a>    $25,000, 

(c)  $25,000;  (10)  Health  Department 

center  to   house  main  offices,    (a) 

$170,000,    (c)    $170,000;     (11)    county  i  5^^5/46  ••2  0 

jail  alterations,  (a)  $50,000,  (C)  $50,-  .  qids  WANTED— TO    BE   OPENED 

000;     (12)    agricultural    department  i  ,^^y  22,  2  P.  M. 

building    (present    site    sold),     (a)    firePLACE 

$50,000,    (c)    $50,000;    (13;    fire  war-    g^^j^  pp^NciscO.  Golden  GJate  Park. 

den  building  to  house  main  offices  1  installation     of     a    fireplace     in     the 

of   fire   warden   and   staff,    garage,        model  yacht  clubhouse. 

repair   shops,    etc.,    (a>    $fO,000,    (b)    Q^ner — Park    Commissioners,     Mc- 

$30,000,     (c)     $20,000;      (14)     county  |      ^aren    Lodge,    Golden    Gate    Park, 

garage   and   yard,    (a)  $100,000.    (b)  '      y^n   Francisco. 

$100,000  (gasoline  tax);  (15)  county  I  pij^^s  by  engineering  department  of 

free    library    building,    (a)    $160,000;  ,      owner. 

(16)    courthouse,    (a)    $750,000,    (bj  j     pians  and  specifications  obtainable 

$135,000,  (c)  $135,000;  (17)  veterans'    fj^^m  ^1,^  above  olfice  of  owners. 

memorial  buildings,  (a)  $750,000,  (b)  ,  . 

^75,000,      (c)      $675,000;      (18)      state'  -.    .- ..^.....^oaii^^ 

funds  to  be  available,   (b)   $^91,628,   0/ 15/ 4?  ••2  0 

(c)    $491,628;    totals,    (a)     $1,945,000,    BIDS  WANTED— TO    BE   OPENED 

(bt  $976,628,  (c)  $968,372.  MAY  22,  2  P.   M. 

Owner— County  of  San  Mateo,  Court-    BACKSTOP 

house.  Redwood  City.  ,  SAN  FRANCISCO.  Golden  Gate  Park. 

Architects— San  Mateo  County  Board  !  Construction  of   one    standard    base- 

of  Architects,   comprised  of   Archi-  ,      ball  backstop  for  use  at  recreation 

tects   Hervey   P.   Clark.   Arthur   D.  i     field. 

Janssen,    James    H.    Mitchell,    Leo  ;  Owner  —  Park    Commissioners,  _Mc 


5/14/46 

BIDS   OPENED 

OCEANSIDE,  San  Diego  Co..  Calif. 
— Haddock-Engineers.  Ltd.,  129  W. 
2nd  St.,  Los  Angeles  at  $114,400  sub- 
mitted the  low  bid  to  the  U.  S. 
Navy,  Officer-in -Charge  of  Construc- 
tion, nth  Naval  District,  1220  Pa- 
cific Highway,  SaJi  Diego,  May  9,  for 
alterations  and  additions  to  existing 
toilet  and  water  facilities  at  Camp 
Joseph  H.  Pendleton,  Oceanside, 
Spec.   17613. 

The  bids  submitted  were: 

Haddock    Engineers,    Ltd.,    $114,400. 

N.  P.  Van  Valkenburgh,  $119,144. 

Green  -  Mears  Construction  Co., 
$141,040. 
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20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


5/14/46 

(CONTRACT    AWARDED 

GRAND     COULEE,     Wash.— Good- 
fellow   Bros.    Inc.,    Ferrj-    &    Mission, 

iWenatchee,  at  $74,368  for  pipe  line 
and  Roy  L.  Blair,  W.  1220  Ide,  Spo- 
kane, at  $38,000  for  shaft  and  tunnel 

i  excav.     awarded     contracts     by     the 

'Town   of   Grand   Coulee,   Town   Hall, 
for  water  system   improvements. 
Plans  by  Civil  Engineers  Parker  & 

iHill,  2021  Smith  Tower.  Seattle. 


FOR  RENT 

Combination  %-yd.  HOE,  ORAQ- 
LINE.  CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
360  Ocean  Ave.  San   Francisco 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7-^3.000  Watt  "ONAN"  single  phase  AC 
Gasoline  Driven  Light  Plants  —  Canopy 
Housed  ^-  Mounted  on  skids. 

Several  Thousand  Square  Feet  Vs"  Four 
Feet  by  Four  Feet  Tempered  Pressboord. 

4,600 — 2-lb.  Cans  Fuller  Roofing  Cement. 
Government  Spec.wSS-C-153-1.  SIxteeX 
Cans  to  Carton. 

Catt 

THE  BROOKMAN 
COMPANY 


DOuglas  4657 


Sharps  and  Harry  A.  Thomsen  Jr., 
210  Post  St.,  San  Francisco. 


Laren    Lodge,    Golden    Gate    Park, 
Fell  and  Stanyan  Sts 


The   County  Board   of  Supervisors  :  Plans  by  engineering  department  of 


^   DOl 


in  a  special  closed  meeting  next  Fri 
day  morning  will  determine  whether 
money  needed  for  the  proposed  coun- 
ty building  projects  will  be  raised  by  !  v 
bonds  or  taxes.  yl^- 


owner. 

Plans  and  specifications  obtainable 
from  the  above  office  of  owner. 


22.26— R£S1DENTL\L 
•  •  "  BUILDINGS 


Ness    Ave, 


15/46 
WORK   STARTED 
ENLARGE  HOSPITAL  =/,.,« 

Approximate  Cost  $100,000  '  ^j(l^^^\^  iPrrPn 
OAKLAND,   Alameda   County,   Calif.    »|DS"fJfCTED 

Broadway  and  MacArthur  Blvd.  AL.iii.K.Aiiur«i& 

Reconstruct    and     enlarge     the     first    ^AN    FRANCISCO.   Van 

and    second    floors   of   the    original    ,, ,.       Jf *  1^»°      L  io  „,vo,^«,«nf« 

four-story  section  of  the  hospi^l  to   Alteration^  to  change  12  apartments 

increase  obstetrical  and  gynecologl-  I  ^  '"^^  ^\f,P,t'L"!" 
cal     departments,     offices,     dental  1 0^""-Withheid.        „„,  .         .     .. . 
rooms,  pharmacy,  etc.  Architect-Fabre    &    Hildebrand,    251 

Owner— The  Permanente  Foundation         .  ^™^  '^^^      .      ^    ,,        o   ,.,»,«    «» 
Hospital,     Broadway    and     MacAr- !  ^  All   b.ds   received  May   8  were   re- 

thur  Blvd.,  Oakland  i  i^""^^  ^«  ^^^  ^'B}^ 

Architect— Birge   M.   Clark,   310   Uni-  ;  g/.g ,-«  ,     « 

versity  Avenue,  Palo   Alto.  ippppABiNr    pqpi  iminARY 

Contractor— Permanente  Metals  Corp.    «!  awt  PRELIMINARY 

Hospital  Construction  Division,  1924  j  ^B^oTint 

Broadway,  Oakland. 


12-13— INDUSTRIAL 
BUILDINGS 

5/1.V48  1  2 

FIRE    LOSS 

FRESNO,  Calif.— F^ie  recently  dam- 
aged the  Roeding  fig  and  olive  pack- 
ing house.  San  Benito  and  G  Sts., 
Fresno,  with  loss  estimated  at  $10,000. 


!  RESIDENCE  Est.  Cost  $18,000 

'  CLEAR  LAKE.  Lake  County,  Calif. 
Construction    of    frame    and    stucco 
residence,     four     bedrooms,      three 
baths,  shingle  roof,  wood  sash. 
Owners — Mr.  and  Mrs.  Lloyd  J.  Cos- 
grove,    399    San    Benito    Way,    San 
Francisco. 
Architect— Donnell  E.   JaekJe.   Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St,  San  Jose. 


WtkLkWWk' 


Architectural  Drafting 

Measured  Drawings  for 
atterations  •  plans  •  eleTations 

•       wmidnff  drawinffs       • 
Technical  Drafting  Serrice 

320  Market  St.      San  Franelcoe  11 
DOualas  8t74 


FLUORESCENT 

4tC^  t*  owxiy  »M»»  ^OuUft*  •  tUtaUflc  ttfittaf  (tfti^f 

WAliht  8908 


FLUORESCENT  PRODUCTS  CO. 

1025    SOLO£H    CiTt    5VE      -:•    ?  .=  i  ^  C  o  C  D 


ROOF 

TRU  SSE8 

<ISS£ 

STRUCTURES 

'NCOaPOKATCO 

220  Montgomery  SL 

San  Francisco  4,  Calif. 

YUkon0407 

SACRAMENTO  OFFICE 
10U  tth  St^-'PhefM  Sao.  SiS«S 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and'  die  shops,  mkcfaioe 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


UffiU 


DETROIT 


(Right)  Typical  SinsU  Swing 
Om»r  •  W«ll  DMigiMd, 
Sturdy  •Ung^otHng 

STOCK  TYPES  . . .  Sizes  range  from  2'%'  to 
7' 4"  width  and  S'S'  to  TA'  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalc^. 

J  EEL     PRODUCTS   


1310  Sxty-TUrrf  S*.,  faMryviii* 
Otf  n^lc  Ma» 


OAca 

>35  Monlfom«qr  St.,  tim  Iklg. 
Son  FrondK*  4,  CoUfMnte 
0737 


■■^i-h,f.»6ti^t  iSfct^jaAt. 


^^■.^yA.^   -" 


WEDNESDAY.  MAY  15.  1946 


nAlLY     PACIFIC.   BUiLbER 
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ADVANCE  COMSmueriON  REPORTS 


31  .  (2) 


(3) 
(4) 


5/14/4« 

COMFUETLNG   PLANS   _ 

LONG   BEACH,  L.   A.   Co.,  Calif.— 
Taylor  &   Taylor,   725   S.   Spring  St., 
Los    Angelea    and    James    M.    Mont- 
gomery, 306  W.  3rd  St.,  Los  Angelea  I 
associated     engineers,    are    complet-  i  (5) 
ing    plans    for    a    water    treatment  | 
plant    with    a   capacity    for  treating  j  •^— 

25,000,0(X)  gallons  a  day,   to   be  built     

on  a  Bite  south  of  Spring  St..  on  the  !  39^ SEWERS 

east     side     of     Newport     Ave.,     Long  j 

Beach,    for    the    Long    Beach    water  1 


32,000  cu.   yds.  material  In  area 

"B" ; 

22,000  cu.  yds.  material  in  area 

"C" ; 

9,000  cu.  yds.   material   in   area 

"D" ; 

4,000  cu.   yds.    material   in   area 

"E". 


ways  will  meet  prospective  bidders 
for  the  proposed  project  in  San  Ber- 
nardino County,  VHI-SBd-43-B,C,  tor 
Which  bids  are  to  be  received  in  Los 
Angeles  on  May  31. 

Said  representative  will  meet  pros- 
pective   bidders   at    Squirrel    Inn    on 
■  Friday,  May  17.  at  10  A  M,  and  on 
'Friday,  May  24,  at  10  A  M 

i.V  15/46  »•     4  0 

i  BIDS    WANTED 

!      SOUTH     SAN     FRANCISCO,     San 


^'?i.*'?^«nf  inc^^STf "^     ^H"   ^-^-5.«»-B.C3.  for  which  bidB  are 
and  Lodi:  Plans   mcl.  sales  tax,  $6.15    to  be  received  in  Sacramento  on  May 

Cross-Sections,  incl.  sales  tax,  $20.14;   29. 

'^^^K^^'<in     In    «s-«  T^.                   Said  representatiT©  will  meet  pros- 

XI-S.D-77-S.D..    In    San  Diego    at  Jp^jtlve  bidders  in  front  of  the  school 

Fnars  Road:   P^a.   incl.  sales   tax,   house  in  Mission  San  Jose  on  Thurs- 

$1.08;  No  Cross-SecUona.  day.  May  21,  at  2  P.  M 


Checics    for    the    above    should    be 
made  payable  to  the  Department  of  ,  f./15/46 
Public  Works,  Division  of  Highways.    '*""^* 
and  should  accompany   the  order  to 
I  this   office. 


department.  The  plant  will  consist  of   5/15/46  ••39'  Mateo   Co.,   Calif  .—Until   June   12,   2 

several    related    concrete    structures,  ,  BIDS   WANTED  '  P-   M,  bids  will  be  received   by  the 

including  a  12.000,000-gallon  raw  ;  OAKLAND,  Alameda  Co.,  Calf.—  State  Division  of  Highways,  G.  T. 
water  storage  basin,  a  f  loculating  1  Until  May  28,  1  P.  M.,  bids  will  be  j  McCoy,  State  Highway  Engr.,  Public 
basin,  a  settling  basin,  a  headhouse  !  received  by  the  City  of  Oakland,  j  Worlis  Bldg,,  Sacramento,  for  about 
and  filter  control  house.  (Chas.  Don,  City  Clerk,  City  Hall,  for  j  %     mile    grading    and    constnicting 

All  structural  parts  of  the  plant  I  construction  of  sewer  on  portion  of  1  sand  drains  bet  Southern  Pacific 
are  reinforced  concrete  construction,  |  Seminary  Ave.  bet.  San  Leandro !  railroad  and  .015  mile  southerly  in 
with  slab  roofs,  covered,  with  heavy  'Blvd.  and  E.  14th  Street.  i South  San  Francisco,  San  Mateo  Co. 

composition     roofing,     concrete     and  I     Woi*    involves :  1     The  work   involves : 

terrazzo   floors,  interior  glass  panel-    (1)  2038  l.f.  21-in.  vit.  clay  pipe  sewer      (D  clearing  and  grubbing; 
ing  and  glass  partitions,  ornamental  |(2)  6  manholes  with  cast  iron  tops;!   <2>  28,500  cu.  yds.  roadway  excava- 
glass  panels  on  entrance  court;  total  1  (3)  34   each    Y-branches.  ■  tion; 

estimated   cost.  $720,000.  ,     Specifications   obtainable  from   the]    (3)  120  cu.    yds.   structural   excava- 

The  Long  Beach  water  department   office    of    the    City    Engineer,    City  |  tion ; 


«  ^  4  0 

BIDS   WANTED 

OAKLAND.    Alameda   Co.,   Calif.—- 

,       ^.        .  ,  Until  June  12.  2  P.  M-,   bids  wUl   be 

Requests  for  the  above  plans,  spec-    received    by    the    State    Division    of 

jifications,    and    proposal    form    must   Highways,  G.  T.  McCoy,  SUte  Hlgh- 

I  be    addressed    to    the    office    of    the  way   Engineer,   PubUc   Worics   Bldg., 

i  State  Highway  Engineer,  P.   o.   Box   Sacramento,    for   construcUon    of   an 

1499.    Sacramento.  I  overhead  crossing  over  the  tracks  of 

Blue   prints    of   plans   are   sold   at    the    Southern    Pacific    and    Western 


will   issue    a    call    for    bids    on    the 
equipment  early  in  June  and  on  the 
structure  and   installation  of    equip- 
ment in  the  month  of  July. 
Specialized   equipment    to    be    includ 


Hall.  Oakland,  upon  deposit  of  $5.00. 


3  9 


5/15/46 

BIDS  WANTED 
SAN  LEANDRO.  Alameda  Co., 
ed  in  the  first  call  for  bids  consist  of  \  Calif. — Until  June  3,  5  P.  M..  bids 
mixers,  geeders.  sludge  drags,  pumps  will  be  received  by  the  San  Leandro 
and  motors.  !  City  Council.  City  Hall,  San  Leandro, 

The    preliminary    estimate   for    the  |  for    construction    of    main    domestic  j 
construction  of  the  plant  and  the  raw  j  and    industrial    sewers   on    Davis    St.  j 
water  storage  facilities  is  as  follows :  .  and  Shore  Line  Blvd.  Estimated  cost 
(1)     lump  sum,  clearing  site  and  fin-    $140,000. 


ish     grading ; 
(2>     15,00  cu.   yds.   excav. 

(3)  19,<XK)    cu.    yds.    subgrade    com- 
paction ; 

(4)  5600  cu.  yds.  backfill; 

(5)  5200  cu.   yds.   concr.    (placing) ; 

(6)  370,920  sq.  ft.  concr.   (finish  and 
curing); 

(7)  205,760  sq.  ft.  forms; 

(8)  300  tons  reinf.  steel; 

(9)  115    squares    roofing    and    sheet 
metal; 

(10)  10.500    sq.    ft.    wood    partitions 
and  240  sq.  ft.  glass; 

(11)  lump  sum.  millwork; 

(12)  lump   sum,   windows,   doors  and 
trim; 

(13)  2100  sq.  ft.  glass  and  glazing; 

(14)  3355  sq.  yds.  plastering; 

(If.)  44,100    sq.    ft.    and    200    lin.    ft. 
painting; 


The  work  involves : 

(1)  1808  lin.  ft.  double  concrete  pipe- 
line, 30-in.   and  33-in.   diameter; 

(2)  1678  lin.  ft.  double  concrete  pipe- 
line. 30-in.  and  24-in.  diameter; 

(3)  1569  lin.  ft.  double  concrete  pipe- 
line. 27-in.  and  24-in.  diameter; 

(4)  1385  lin.  ft.  double  concrete  pipe- 
line, 24-in.  diameter; 

(5)  918  lin.  ft.  double  concrete  pipe- 
line. 21-in.  and  18-in.  diameter; 

(6)  2600  lin.  ft.  single  pipeline.  18-in. 
diameter; 

(7)  5    standard   brick    manholes    or 
alternate  precast  concrete; 

(8)  1  concrete  manhole,  type  A; 

(9)  2  concrete  manholes,  type  B; 

(10)  1  concrete  manhole,  type  C ; 

(11)  1  concrete  manhole,  type  D; 

(12)  7  concrete  manholes,  type  E; 

(13)  2  concrete  manholes,  type  F; 


(4)  500  cu.    yds.    ditch    and    channel 
excavation ; 

(5)  235,000  cu.  yds.  imported  borrow, 
type  A; 

(6)  24,000  tons  imported  borrow,  type 

^• 

(7)  48,000  lin.  ft.  vertical  holes  sand 

drains; 

(8)  7800     tors     sand     backfill     sand 
drains ; 

(9)  6400  tons  sand  fill  material ; 

(10)  develop  water   supply    and   fur- 
nish water  equipment; 

(11)  7800  M  gallons  apply  water; 

(12)  finish  roadway; 

(13)  3   cu.   yds.  class  A  portlatnd  ce- 
ment concrete  structures ; 

(14)  15  each  monuments; 

(15)  183  lin.  ft.  12-in.  reinforced  con- 
crete pipe; 

(16)  300  lbs.  bar  reinforcing  steel; 

(17)  1  each  steel  frame  and  grate. 
Specifications   obtainable   from   the 

above  office. 


cost  and  are  not  returnable  for  re- 
fund. 
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PLANNED 

VALLEJO,  Solano  Co.,  Calif. — City 
of  Vallejo  plans  the  improvement  of 
Jeffrey  Alley  and  hearing  of  protests 
is  scheduled  for  June  3  at  9 :30  A.  M. 
in  the  City  Hall.  Plans  by  City  Engi- 
near  T.  D.  Kilkenny. 


4  0 


f./15/46 

BIDS  WANTED 

GLENN  AND  BUTTE  COS.,  CaL— 
Until  June  12,  2  P.  M,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.^McCJoy^State  High-  , 


Pacific  railroads  at  5th  Ave.  on  Bast 
Shore  Freeway  in   Oakland. 
The  work  involves: 

(1)  270  cu.  yds.  remove  concrete; 

(2)  3800   cu.    yds.    roadway    excava- 
tion; 

(3)  15,030  cu.  yds.  structural  excava- 
tion; 

(4)  1000  cu.  yds.  gravel  backfill; 

(5)  2000  tons  crusher  run  base; 

(6)  8     tons    liquid    Asphalt     (SC-1) 
prince      coat      and 
treatment ; 

(7)  3     tons     liquid     asphalt     (SC-2) 
penetration  treatment; 


4  2 
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BIDS  WANTED 

SACHAMENTO.  Calif .  — pida  wiU 
be  received  by  the  State  Purchasing 
Agent.  Sacramento,  for  materials  as 
follows :  I 

May  17  I 

QUO.  53551,  REQ.  87323: 

20   tons    liquid   asphalt,   tyjpe   SC-4. 
vendor's  spreading  equipment.  Route 
U.  S.  466,  Barstow  to  Hinkleyj. 
QUO.  53541,  REQ.  51305:  I 

80  tons   liquid  asphalt,   tyfpe  SC-3. 
delivered    fob.    jobsite.    District    V, 
vicinity  Monterey  and  Big  S|ur,  King 
City  and  Soledad. 
QUO.  f3550,  REQ.  76762:         [ 

390  tons  liquid  asphalt  (SC-2)  flush 
coat  and  remix,  delivered  vendor's 
spreading  equipment.  District  VII, 
Maricopa  Highway  and  Ventura  Blvd. 
QUO.   53548,   REQ.   76759: 

22    tons    liquid   asphalt,    R)C-3,    de- 
livered District  VII,  Ventur*  to  Sea 
Cliff  and  Fillmore  to  Piru.    1 
QUO.   53549.   REQ.    76761: 

50  tons  liquid  asphalt  (SiC-1)  for 
flush  coat,  U.  S.  101  Woodi  Rd.  to 
penetration  |  Sea  Cliff ;  State  Route  118.  Loa  An- 
geles County  line  and  junction  Route 
101. 
QUO.  53555.  REQ.  104546: 

160    tons    emulsified    asphalt,    55P/ 


ing  course;  j  May  20  I 

(11)  350  tons  asphaltic  concrete  (t>T)e!QUO.  49584,  REQ.  51241: 

B)  surface  course;  !     50    tons     liquid    asphalt.     RORC-5, 

(12)  4450  cu.   yds.   class   A   portland 'f.o.b.  jobsite  between   EstreWa  River 

i  bridge  and  six  miles  east  of  Shandon. 


5/15/46 

BIDS  POSTPONED 
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BIDS   WANTED 

1  LAKE  COUNTY,  Cal.— Until  June 
•12,  2  P.  1/t,  bids  wUl  be  received  by 
I  the  State  Division  of  Highways,  G. 
It.  McCoy,  State  Highway  Engr.,  Pub 


lie  Works  Bldg.,  Sacramento,  for  the 

(16)  nio  sq.^'ft.  asphalt  tile  floor  fin-  I  (14)  50  cu.  yds.  additional  excavation;  '.construction  of  a  structural  steel  gir- 

ish  and  5200  sq.  ft.  linoleum;      1(15)  50    cu.    yds.    excavation,    coarse  J der    bridge    and    approaches    across 

'  "    "     je-  fKelsey  Creek  at  Kelseyville,  Lake  Co. 


(8)  18  tons  sand   penetration   treat-  [ 

„        -  .,  _      ,  ment;  ,200-300   penetration;   Alt,  A,  shipped 

way  Engineer,   PubUc  Works   Bldg.,     (9)  3   tons  asphaltic   emulsion    seal  by  raU  to  lone  and/or  MarieU;  Alt 
Sacramento,    for    construction    of    a !  coat ;  j  b,  delivered  tank  truck,  state  storage, 

bridge  and  approaches  at  Big  Butte  ;  (10)  500  tons  asphaltic  concrete  level-   lone, 
Creek,  about  6.5  miles  east  of  Butte  ' 
City,  Glenn  and  Butte  Counties. 

The  work  involves: 

(1)  clearing  and  grubbing; 

(2)  remove  existing  bridge; 

(3)  1000   cu.    yds.    roadway    excava- 
tion; 

(4)  260  cu.   yds.   structural   excava- 
tion; 

(5)  3700  cu.  yds.  imported  borrow; 

(6)  2000  cu.  yds.  gravel  base; 

(7)  develop   water   supply   and   fur- 
nish water  equipment; 

(8)  170  M  gallons  apply  water; 

(9)  11  sta.  finish  roadway; 
I  (10)  4     tons     liquid'  asphalt     (SC-2) 

penetration  treatment; 
I  (11)  10    cu.    yds.    sand    penetration 
treatment ; 

(12)  15    tons     liquid    asphalt     (SC-4) 
bituminous  surface  treatment; 

(13)  2050  sq.    yds.   prepare,    mix    and 


cement  concrete  footing  block; 

(13)  10,610  cu.  yds.   class   A  portland 
cement   concrete  structures; 

(14)  6,500,000    lbs.    furnish    structural 
steel ; 


(15)  6,flX),000 
steel ; 

(16)  40.830    lin 
fir  piling; 


lbs. 


ft. 


(17)  misc.   iron; 

(18)  lump  sum,  hardware; 

(19)  15   fixtures,    sanitary    plumbing; 

(20)  106    lighting    outlets; 

(21 )  lump  sum,  heating  and  ventil- 
ating; 

(22)  water  treatment  equip,  (chlor- 
ine, ferris  chlorine,  alum,  acti- 
vated carbon ; 

(23)  filter  equip.  (sand,  gravel, 
drains,    rate  controllers,    operat 


rock  base; 

(16)  1808    lin.    ft. 
Section  A; 

(17)  918     lin.     ft. 
Section  Y; 

(18)  2600    lin.    ft. 
Section  B; 

(19)  100  lin.    ft 


replace    pavement, 

replace    pavement, 

replace    pavement, 

12-in.    vitrified    clay 


pipe.  I 

Specifications   obtainable  from   the  | 

office  of  City  Engineer  C.  P.  Martin,  i 

ing  tables." including  vaives.'iJss'^^^y  ^*"'  ^^^  Leandro,  upon  deposit! 

of   head   indicators,   sluice  gates  i°^  '^**'  ^  ■ 

and  translte  water  troughs ;  ' 

(24)  settling    basin    equip,    including ' 
(flocculators,    rake    wipers)  ; 

(25)  pumping  equip,  including  valves 
I  motors  and  starters,  raw  water 
influent,      wash      water,      wash 


structural  excava- 
ditch   and   channel 


I 
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STREETS  AND 
HIGHWAYS 


water  reclamation,  settling  bas-  :  5/15/46 


in; 


(26)  piping  and  valves  (inside  plant) 
influent  lines,  effluent  lines, 
wash  water,  surface  wash ; 

(27)  metering  equip.; 

(28)  electrical   equip;    (4   kva,  220/440 


40 
BIDS  OPENED 

ARIZONA.— Western  Constracting 
Co.,  Sioux  City,  Iowa,  649  Mission  St., 
Los  Angeles  and  604  Mission  St.,  San 
Francisco,  at  $540,631.66  submitted 
the  low  bid  to  the  Arizona  State 
and  1  25  kva,  440/220  power  1  Highway  Commission,  Phoenix,  Ariz., 
transformers,  1  Master  400  kv.  May  9,  for  improving  by  grading  and 
2.200  kv  and  20  kva.  4-10  kva.  draining  7%  miles  of  the  Yuma-Gila 
1   -lite.  30  kv  switches) ;  i  Bend    Highway,    beginning    about   15 

(29)  lump  sum.  elevator;  i miles    east   01    Yuma   and    extending 

(30)  lump   sum,    storage   equip.  |  through    the    Gila    Mountains.    F    82 

(31)  lump    sum.    laboratory    equip.        '(8).    AFE    8092.    The    work   is    to    be 
<32)  8-in.    to    48-in.    outside    pipelines    completed  by  June  30,  1947. 


and   drains ; 

(33)  dnvewayt.    8Jid   walls; 

(34)  raw  water  storage  reservoir. 


[Kelsey 

(1)6  acres  clearing  and  grubbing; 

(2)  12.500  cu.  yds.  roadway  excava- 
tion ; 

(3)  900  cu.   yds.   structural   excava- 
tion, type  A 

(4)  290   cu.    yds. 
tion,  type  B 

(5)  115    cu.   yds. 
excavation ; 

(6)  90.000  sta.  yds.  overhaul; 

(7)  12,000  sq.   yds.    compact  original 
ground ; 

(8)  1820  cu.  yds.  imported  base  ma- 
terial, type  A; 

(9)  2100  cu.  yds.  imported  base  ma- 
terial, type  B; 

(10)  develop  water   supply  and   fur- 
nish water  equipment ; 

(11)  46f.  M  gallons  apply  water; 

(12)  31  stau  finish  roadway; 

(13)  12     tons    liquid    asphalt     (SC-2) 
prime  coat; 

(14)  650  cu.  yds.  minimum  aggregate 
road  mix  surfacing; 

(15)  50   tons   liquid  asphalt    (MC-3,.  4 
or  5)  road  mix  surfacing; 

(16)  9200  sq.    yds.    mix   and    compact 
j  road  mix  surfacing; 

i(17)   12  tons  liquid  asphalt  (RORC-5) 
{  seal  coat ; 

i  (18)  110  cu.  yds.  screenings  seal  coat; 
t  (19)  260  cu.  yds.  class  A  portland 
cement  concrete  footing  blocks; 

portland 


erect     structural 

DAVIS   DAM    PROJECT,    Arizona- 
furnish    Douglas  i  Nevadau—UntU  May  24,  2  p.  Oi..  (post 
iponed    from    May   13,),    bids    will    be 

(17)  2917   each  drive  timber  piles;         i  received  by  the  Bureau  of  Reclama- 

(18)  2,750,300  lbs.    furnish    bar    rein- j  tion,    Denver,    Colo.,    for    fifirnishing 
forcing  steel;  ! f.o.b.  shipping  point  or  Phoenix,  and 

(19)  2,750.300  lbs.  place  bar  reinforc-    Tucson.     Ariz.,    electrical     e(iuipment 
ing  steel;  for  the  Phoenix  and  Tucsofl  substa- 

(20)  5150  lin.  ft.  steel  railing;  i  tions,    Davis  Dam   Project,    Arizona- 

(21)  100,000  lbs.  steel  drainage  equip- '  Nevada ;    Spec.    1211:    one    s^lf-cooled 
ment;  I  transformer.  15,000-kva.,  66,4(W/ 115,000 

.     _  (22)  2  each  frames  and  grates;  !y    to  13,000    delta-volt,    3-phase,    60- 

shape    surface    bituminous    sur-    (23)  2  each  adjust  manholes  to  grade;  j  cycle,  outdoor,  oil  immersed,  and  with 

face  treatment ;  |(24)  1800  lin.  ft.  remove  track;  | three  single  pole  lightning  arresters 

1(14)  1  ton  asphaltic  emulsion  seal;      1(25)  3120  lin.  ft.  new  track;  !for  13,800- volt,  ungrounded  ►  neutral 

(15)  detour  bridge;  1(26)  6  each  turnouts;  circuit;   four  outdoor  type  oil  circuit 

(16)  410  cu.    yds.    class    A    portland.  (27)  1825  tons  track  ballast;  breakers,  115.000  -  volt,  600  -  ampere, 
cement  concrete;                                j  (28)  230O  11  n.ft.  remove  track.  South-  Iwlth  automatic  reclosing  equipment; 

(17)  343  lin.  ft.  concrete  railing;  :  ern  Pacific  right-of-way;  ;one  outdoor  type  oil  circuit  breaker ; 

(18)  159,000     lbs.     furnish     structural  i  (29)  2600  lin.  ft.  new  track.  Southern   i5,(X)0   volt,    1200   ampere,    three    dis- 
steel;  j  Pacific  right-of-way;  connecting  switches,  lir.,000-Volt,  600- 

(19)  159,000  lbs.  erect  structural  steel;  I  (30)  10  each   turnouts.   Southern  Pa- .ampere,  with  manually-gang; operated 

(20)  1739  lin.  ft.  furnish  concrete  cific  right-of-way ;  s  ground  blades ;  miscellaneous  --v.,000- 
•  piling;  (31)  miscellajieous  items  of  work.  j  volt.  outdoor  tyi>e  disconnecting 
1(21)  52  each  drive  concrete  piles ;  j  Specifications  obtainable  from  the  ,  switches ;  miscellaneous  Ip.OOO-volt 
]  (22)  5fH000  lbs.  furnish  bar  reinforc-  above  office.  j  disconnecting  switches  and!  current 
j           ing  steel ;                                              <                             ^              '  transformers ;   two   outdoor   type   po- 

(23)  55,(XX)  lbs.   place   bar  reinforcing'  ■  ■■■■-■-.  ■'  tential  transformers,   15,000-volt,   and 


steel ;  , 

(24)  14    each    portable    timber   barri- 
cades ; 

(25)  miscellaneous  items  of  work. 
Specifications   obtainable  from   the 

above  office. 


Machinery  &  Material 


'  miscellaneous  lightning  arresters  and 
'  other  electrical  equipment.  No  charge 
'to   prospective   bidders  for  Specifica- 
tions ;    to   others,   $1.50. 


MACHINERY  AND 
EQUIPMEltT 
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BIDS   WANTED  

MARIN  and  SONOMA  COUNTIES, 
Calif  .—UnUl  May  17,  3  P.  M..  bids  wlU 
be  received  by  the  State  Division  of 
Highways,  J.  H.  Skeggs.  district  en- 
gineer. 2001  Van  Ness  Ave..  San 
Francisco,  for  rental  of  one  hi-cu. 
yd.  capacity  gasoline  engine-powered 
truck  crane  equipped  \^ith  inter- 
changeable clamshell  bucket  and 
shovel  bucket  with  dipper  stidu  for 
approximately  500  houra  of  work  for 
use  at  vairious  locations  in  Marin  and 
Sonoma  Counties. 

Specifications  obtainable  from  the 
above  office. 
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5/15/46 

NOTICE  OF  SALE 

COLUSA.  Calif  .—Until  June  5,  2 :15 
P.  M.  bids  will  be  received  by  tlTe 
Colusa  County  Board  of  Supervisors, 
S.  E.  Crutcher.  clerk.  Hall  of  Records, 
Colusa,  for  sale  of  one  oMdel  FA 
1938  Chevrolet  town  sedan,  engine 
No.   6646-480. 
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■  BIDS  WANTED 

I  SAN  BENITO  COUNTY,  Calif  — 
1  Until  June  5,  2 :00  P.  M..  bids  will  be 
received  by  the  State  Division  of 
■Highways,  G.  T.  McCoy,  State  High- 
jway  Engineer,  Public  Works  Bldg., 
I  Sacramento,  for  about  1.6  miles  re- 
!  pairing  by  cement  treatment  of  ex- 
i  isting  base  and  surfacing,  placing 
j  plant  mix  surfacing  thereon  and  plac- 
I  ing    imported    borrow    on    shoulders 
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COLORADO    -    BIG      THOMPSON 
PROJECT,    Colorado.— Until!  May   22, 

■ rr: ;  .;■  ~    20  m..  (postponed  from  May  15),  bids 

42 MISC.    SUPPLIES  AND   ;  wUl  be  received  by  the  U.  $.  Bureau 

of  Reclamation,  Denver.  Co|io..  under 
Spec.   1215  for  furnishing  ahd   deliv 


MATERIALS 


m'^/m  ..     4  2iering  f.o.b.  cars  at  the  shipi^ing  point 

BIDS   WANTED  '  or  f  o.b.  cars  at  Sterling  or  Holyoke. 

SAN  FRANCTSCO.-Untll  May  24,IColo  electrical  ^^"^P"^/"^^"'-^^^^^ 
3  P.  M,  bids  will  be  received  by  the  I  stations,  Colorado -Big  T^^^^^_ 
Purchaser  of  Supplies,  270  City  Hall,    Projec  .  Colorado    All  of  thj  appara 


5/15/46 

BIDS  WANTED 

EL  PASO  DE  ROBLES,  San  Luis 
Obispo  Co.,  Calif— Until  June  S,  5 
P.  M.,  bids  wUl  be  received  by  the 
El  Paso  De  Robles  City  Council,  S.  S. 
Tucker,  city  clerk.  City  Hall,  for 
rental  of  IH-^on  heavy  duty  truck. 

5/15/46  •  •  4S 

BIDS  WANTED 

SACRAMENTO,  Calif— UnUl  May 
27,  2  p.  m.,  bids  will  be  received  by 
the  State  Purchasing  Agent,  Sacra- 
mento under  Quo.  53412  for  27  Ex- 
heavy  Diesel  powered  motor  graders 
with  acarificra  or  alternate  of  27 
heavy  Diesel   power  motor  graders. 

Bids  will  be   taken  as  follows: 

Req.  26684^:  Three  for  Eureka; 

Req.  4428!*:  three  for  Redding; 

Req.   18862%:  two  for  SacramMito; 

Req.   20857:   One  for  Oakland; 

Req.  27414 :  Two  for  San  Luis  Obls- 

P°=  ^ 

Req.  5001  ^4  :  Five  for  Fresno ; 

Req.  16861 1^:  Two  for  North  Holly- 
wood : 

Req.  6293H:  Two  for  San  Bernar- 
dino; 

Req.    9685 Vs :   Four    for    Bishop; 

Req.  15617 14:  Two  for  Sacramento; 

Req.  2884*4:  One  for  San  Diego. 

5/15/46  •    •    4fi 

BIDS  WANTED 

MERCED,  Merced  County,-  C?alif. 
—Until  May  20,  8  p.  m..  bids  will  be 
received  by  the  City  Council  of  the 
City  of  Merced,  J.  J.  Garibaldi.  City 
Clerk,  for  furnishing  one  1946  Model, 
3  wheel  motorcycle  equipped  with 
factory  utility  group  accessories,  etc. 

Each  bid  must  be  accompanied  by 
cash,  bidders  bond  or  certified  check 
payable  to  the  City  of  Merced  in 
amount  not  less  than  10%  of  bid. 


4r. 


I 


,  (20)   675    cu.    yds.    class    A 
The   work   involves:  cement  concrete  structures; 

(1)     338,765  cu    yds.   roadway  excav.  |  ^gl)  782  lin.  ft.  concrete  railing; 

unclass;  !  (22)  641,000     lbs.     furnish     structural 


I  and  applying  bituminous  surface  |  ^^^^er  Bid  No.  3560  for  furnishing  and  1  tus  will  be  installed  b>  th^  govern 
treatment  thereto  het.  Prunedale  i  ^j  jj^grlng  1.  legal  size  steel  filing  ment.  No  charge  for  coplfs  01  ine 
Junction  and  the  Santa  Clara  Coun-  eabinets  and  one  7-drawer  steel  dou-  i  specifications  to  prospective  bona 
ty   Line   in   San   Benito   County.  :  hio   ^r.mr^ortr«pnt    file   for   the   nolice  I  fide    bidders;     to    others,    fl.75,    noi 


(2)     17.000     cu.     yds.     overbreakage 


steel ; 
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BIDS  WANTED 

SAN  DIEGO,  Calif.— Until  June  13, 
2  p.  m..  bids  will  be  received  by  the 
State  Div.  of  Highways,  G.  T.  McCoy, 
State  Highway  Engr.,  State  Bldg., 
L.  A.  for  construction  of  two  reinf. 
concrete  overcrossinga  at  Route  77 
and  Mission  Valley  Koad  in  City  of 
San   Diego. 

Work    involves : 
(1)     3.S00    cu.    yds.    struct,     excav.; 

2.9<X)    cu.    yds.    struct,    backfill; 

3,177     cu.     yds.     class     A     Port. 

cem.   cone. 

14,500  lbs.  misc.  iron  and  steel; 

11,840  lin.  ft.  furnish   cone,  pil- 
ing; 

6,500  lin.  ft.  furnish  steel  piling 

ro   each   steel   pile  splices 

420  each  drive  piles 

6'14.000    lbs.    furnish    bar    reinf. 

steel 

»>44.000  lbs.  place  bar  reinf.  steel 

1,350  lin.   ft.    steel    railing; 

Elect,    equip. 

Misc.  items  of  work. 
Specs,  obtainable  from  state  Engr.. 
Public    Works    Bldg..    Sacramento. 


(for  75^'c    of   unit  bid  price  forj^gS)  641.000  lbs.  erect  structural  steel; 

item  1    which    equals);  j  ^24)  2525  lin.  ft.  furnish  steel  piling; 

(3)  y,000  cu.  yds.  slides  (for  50%  of  |  ^gS)  lOl  each  drive  steel  piles; 
unit  bid  price  for  item  1  which  j  ^26)  10  each  steel  pile  splices; 
tquals^ ;                                                1(27)  96,000   lbs.  furnish   bar  reinforc- 

(4)  11,422  cu.   yds.  drainage   excav.  j  |j^g  steel ; 
^unclass.);                                           \  (2&)  96,000  lbs.   place  bar  reinforcing 
1,100  lin.  It.   grader  ditches;         1  steel; 


ble   compartment   file   for   the   police ! 


!  department. 

Specifications  obtainable   from   the 


returnable. 


\  above  office. 
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(2) 

(3) 

(4i 
(5i 

(6) 
(7. 
(8) 
(9) 

<10» 
(in 
(12) 
(13) 


(5) 
(6) 
(i) 

(8) 

(9) 
(10> 
(11> 


1(29)  110  cu.  yds.  sacked  concrete  rip- 


250  lin.   ft.  crown  ditches; 

2,748   cu.  yds.   structural   excav.  .  ^.g^p . 

(unclass.);  {(30)  is  each  monuments; 

98  cu.  yds.  removal  of  old  con-  |  ,  3 j  ,  ^9  g^ch  guide  posts ; 

Crete;  (,32,  56  lin.  ft.  18-in.  CMP,  16-gage; 

221,420  cu.  yds    overhaul;  \^^2)   100    lin.    ft.    10-in.    metal    irriga- 

54,716  cu.  yds.  mi.  haul;  tion  pipe; 

imported     borrow    ^34,  .y  each  concrete  pipe  joints; 


The  work  involves : 

(1)  850  cu.  yds.  imported  borrow; 

(2)  develop    water  supply   and   fur- 
nish water  equipment ; 

(3)  314  M  gallons  apply  water;  ; 

(4)  37,480    sq.     yds.    cement    treated    5/15/46 
base,  road  mixed ;  BIDS  WANTED 

(5)  3370  bbls.  portland  cement  treat-  j      PANAMA    CANAL.— Until    May  20 'ed  by  the  U.  S.  Bureau  of  Reclama 
ed  base ;  :  bids  will  be  received  by  the  General    tion,   Denver,   Colo.,   under  Ijnv.   D-42, 

342-A,  for  poles,  crossarms.  tetc,  f.o.b. 

Colorado     Siding,     Niland,    Thurmal 

8289  for  four  efectric  drinking  water  ■  and     Coachella,     Calif.,     and     Yuma, 


! 5/15/46 
BIDS  WANTED 
4  2  '      COACHELLA    CANAL,    Ariz— Un 
'  til  May  31,  2  p.  m..  bids  will  he  receiv- 


(6)  78  tons   a.sphaltic   emulsion   cur- ;  purchasing     Officer.     The     Panama 
ing  seal,   paint   binder  and   seal ,  Canal,  Washington,  D.  C,  under  Sch 


3  3 


5/lfy46 

LOW    BIDDERS 

TRINITY  COUNTY.  Calif .  — C.  C. 
Gildersleeve,  Willows,  at  |7573,  sub- 
mitted low  bi  dto  the  State  Division 
of  Highways,  F.  W.  Haselwood,  dis- 
trict engineer,  1657  Riverside  Dr., 
Redding,  for  constructing  a  bridge 
acros.s  Hayfork  Creek,  about  58  miles 


15,177     tons, 
(CIP)  ; 

a2)     4,39f.  M.  gals,  sprinkling  (CIP); 
.(.16}     1,005  hours,    rolling; 

(14)  360  hours,  mechanical  tamping; 

(15)  5  cu.  yds.  class  0"AA"  concrete 
(mcl.     cement) ; 

(16)  1,823    cu.    yds.    class    "A"    con- 
crete   (incl.  cement) ; 

(17)  21   cu.   yds.   class   '"B"   concrete 
(incl.    cement) ; 

(18)  143,827     lbs.     reinforcing     steel, 
bars.    (CIP) ; 

i  (19)     12.260  lbs.  structural  steel  (CIP) 

;  (20)     236  lin.  ft.  18  in    CMP  (CiP  ex- 
cept   excav. )  ; 

1  (21)     1.395   lin.   ft.    24    in.    CMP    (CIP 

i  except  excav.) ; 

'  (22)     240  lin.  ft.  30  in.  CMP  (CIP  ex- 
cept excav.) ; 

'■  (23)     700  lin.  ft.  36  in.  CMP  (CIP  ex- 
cept  excav.)  ; 
(24)     328  lin.  ft.  48  in.  CMP  (CIP  ex- 
cept excav.)  ; 

'  (25)     60  cu    yds.  plain  riprap   (CIP) ; 
(26)     200  lin.  ft.  rail  bank  protection 
Type   A.    (CIP). 
The  total  bids  submitted  were 


!  (35i  5300  .sq.  yds.  obliterating  existing 
road ; 

(36)  75  lin.  ft.  metal  plate  guard  rail- 
ing; 

(37)  remove  existing  bridge; 

(38)  miscellaneous  items  Ox  work. 
Specifications   obtainable  from   the 

above  office. 


ipvest  Of  Red  Bluff  in  Trinity  County. ,  western    Contracting   Co.,   ^540,- 

Second  and  third  low  bids  follow:  fisi  ac 

O'Connor  Bros..  Red  Bluf.  $8360.  ooa.oo. 


coat ; 
■     (7)  350  tons  screenings  seal  coat;        'coolers,    4    pneumatic    tires. 
(8)   13.200  sq.   yds.  prepare,  mix  and  1  tubes  and  12  inner  tubes 

I  shape    surface    bituminous    sur-  ■  

face  treatment ; 
i    (9i   140    tons    liquid    asphalt    (MC-3) 
,  bituminous  surface  treatment ; 

I  (10)  5100  tons  plant  mix  surfacing; 
(11)  1500  lin.  ft.  raised  bars. 


5/15/46  • 

BIDS   WANTED 

MERCED.  Merced  County.  Calif. 
—Until  June  3,  8  p.  m..  bids  will  b« 
received  bv  the  City  of  Merced,  J.  J. 
Garibaldi.  Citv  Clerk.  Council  Cham- 
bers. City  Hall,  for  one  tract-layer 
tractor,  approx.  55-draw-bar  horse 
power,  etc. 

Each  bid  must  be  accompanied  by 
cash,  bidders  bond  or  certified  check, 
payable  to  the  City  of  Merced  in 
amount  not  less  than  10*1:   of  bid. 

(Ck)ntinued  on  Page  Four) 


4    Inner 


4  2 


Ariz. 


5/15/46 

NOTICE  OF  SALE 

SAN  FRANCISCO— Until  May  20. 
2  P.  M..  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall, 


Specs,  obtainable  from  abdve  office. 
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BIDS   WANTED 
TUCUMCARI,    New   MexI<);o.— Until 

Mav  22.  2  p.  m.,  bids  will  bej  received 


,      Specifications   obtainable   from    the    under  Sale  No.  383  for  sale  of  ground  1  ^y  the  U.  S.  Bureau  of  Reclamation. 
;  above  office.  ;  maintenance   equipment,   tools,   office  j  Denver,    under    Inv.    A-32.993-A    for 

equipment,     furniture,     locker     room !  i"termediate-grade    billet    s<eel    f.o.b. 

equipment     and     bar    and     cafeteria  '  ^JiiPP'^g   Po*nt    an(J    /or    Tificumcari. 

equipment,  located  at  Crystal  Springs    New   Mexico 

golf    coarse.    Skyline  Blvd..    San    Ma- |      Specs 

teo   County.  1 


4  0 


••4  0 


Evans   Construction 
$9873. 


Co. 


34— DAMS,  RESERVOIRS  & 


„     .     ,  (B)  Vinnell  Co.,  Alhambra,  $564,142.10 

Berkeley,    ^^^^  Bowen  &  McLaughlin  and  L.  G. 
}  Lynch.  Phoenix,  $576,814.92 

(D)  L.   M.   White.   Tucson.   $606,667.25 

$612.- 


5/15/46  •    •    34 

BIDS  WANTED 

LOS  ANGELES  HARBOR,  Calif. 
—Until  May  22.  2:30  P.  M..  bids  will 
be  received  by  the  Los  Angeles  Board 
of  Harbor  Commission er.*^.  408  Branch 
City  Hall,  San  Pedro,  to  be  opened  in 
Room  405.  for  the  furnishing,  trans- 
porting and  depositing  of  approxima- 
tely 110,000  cu.  yds.,  of  earth  material 
in  areas  located  in  the  northeasterly 
portion  of  the  East  Basin.  Los  An- 
geles Inner   Harbor;    Spec.    1063. 

The  bids  will  be  taken  as  follows:  '  (JS) 
(1)     43,000  cu.  yds.   material   in   area 


TIMBERS 

Prefabricated 


(E)  Vihson    Construction   Co.. 
038.2i 
The   unit   bids   submitted   were: 


1 

(A) 

(B) 

(C) 

(D) 

(E) 

!    (D- 

$  .98 

$1.00 

$1.08 

$1.15 

$1.18 

;  (2) ... 

.735 

.75 

.81 

.8625     .88i 

1    (3)-. 

.49 

'.50 

.54 

.575 

.59 

'    (4).... 

1.60 

.80 

1.25 

2.00 

.75 

'    (5).... 

.12 

.75 

.25 

.40 

.25 

,    16).... 

.12 

l.fO 

1.00 

.40 

.25 

'    (7).... 

3.00 

2.40 

4.00 

4.00 

4.00 

(8).... 

21.50 

15.00 

8.00 

10.00 

10.00 

(9).. 

.015 

.015 

.02 

.02 

.04 

(10).... 

.30 

.35 

.30 

.35 

.20 

(ID... 

.68 

.60 

.65 

.80 

.63 

'(12)... 

4.50 

3.50 

2.10 

aoo 

2.75 

(IS)..-. 

5.90 

6.00 

6.50 

6.00 

6.25 

(14).... 

3.80 

5.00 

4.00 

4.00 

4.00 

;  (15).. 

80.00 

120.00 

95.00 

45.00 

90.00 

(16).... 

3$.00 

f3.00 

43.00 

37.50 

46.00 

(17)... 

46.00 

58.00 

40.00 

40.00 

44.00 

(18)   .. 

.10 

.10 

.11 

.10 

.10 

(19). 

.22 

.20 

.30 

.22 

.25 

(20).. 

2.90 

3.00 

3.00 

3.50 

3.20 

1(21).-. 

4.10 

4.50 

-  4.00 

4.50 

4.40 

i  (22)..- 

5.00 

5.50 

5.50 

5.50 

5.80 

'  (23)-,. 

7.60 

8.00 

8.00 

7.00 

8.40 

1(24).... 

10.20 

12.00 

11.00 

11.50 

10.00 

!  (25).... 

7.40 

10.00 

4.00 

6.00 

5.00 

{(26).- 

7.00 

6.50 

8.00 

&00 

7.fO 

FumUhed  and  Framed 
!•  Your   Reqinrementt 

Carload  LoU  Only 


3/15/40 

BIDS  WANTED 

VALLEJO.  Solano  Co..  Calif.— Un- 
til May  29,  9:30  A.  M.,  bids  will  be 
received  by  the  City  of  Vallejo,  city 
clerk,  City  Hall,  Vallejo,  for  improve- 
ment of  portions  of  Ohio,  Louisiana 
and  Colusa   Sts. 

The  work  involves: 

(1)  952  yds.  roadway  excavation; 

(2)  1090  tons  4-in.  crusher  run  rock; 

(3)  48.578  sq.  ft.  2-in.  asphaltic  con- 
crete top; 

(4)  79    cu.    yds.    concrete    curb    and 
gutter ; 

(5)  72  yds.  concrete  gutter  only; 

(6)  13  cu.  yds.  concrete  alley  cross- 
ing wings; 

(7)  245    lin.    ft.    12-in.    vitrified   clay 
pipe  drain ; 

(8)  40    lin.    ft.    10-in.    vitrified    clay 
pipe  drain; 

(9)  75    lin.    ft.    4-in.    vitrified    clay 
!           house  lateral  sewer  pipe; 
'(10)  3  catchbasins. 
I     Plans    prepared    by    City   Engineer 
IT.  D.  Kilkenny  and  may  be  obtained 
j  from  the  office  of  the  city  clerk.  City 

gg5  j  Hall,  Vallejo,  upon  deposit  of  $10. 

15/15/46  •     4  0 

'BLUE  PRINTS  AVAILABLE 
\  SACRASpnsiTO.  Cal.— State  High- 
:  way  Engineer  George  T.  McCoy  an- 
'noiinces  cost  of  blue  prints  now  avall- 
!  able  for  work  now  advertised  for 
i  which  bids  will  be  opened  in  Sacra- 
Imento  on  May  29  and  June  5  and  in 
JLos  Angeles  on  May  31  and  June  6: 
;     IV-Ala-5,69-B.C,B   bet.   Dublin    and 

Mission   San  Jose  and   bet.  Alvarado 

and  San   Leandro:  Plans,  no  charge; 
I  Cross-Sections,    $5.54. 
i     VI-Tul--4-E,     bet.     3.6    miles     east 
land  0.4  mile  south  of  Kingsburg:  No 

plans  available,  location  sheet  only. 
I     X-Mer-32-C,  bet.  San  Joaqum  Riv- 
]er  and   Madera  County   line    (second 
;  advertisement) :    No   plans   available, 

location   sheet  only. 
i     VII-Ora-183-A  bet  Verano  St  and 
'■  West  city   limits   of   Santa  Ana :   No 

plans   available,   location   sheet   only. 
I     VIII-SBd-43-B.C  bet   Squirrel   Inn 
land  Big  Bear  Dam:  No  plans  avail- 
•  able.  location  sheet  only. 
t     i-Men-l-J    at   Rock   Creek:    Plans, 


f./15/46 

'  BIDS   WANTED 

i  CONTRA  COSTA  COUNTY.  Calif,  i 
'  —Until  June  5.  2 :00  P.  M.,  bids  will  ; 
'  be  received  by  the  State  Division  of  J  | 

'  Highways.  G.  T.  McCoy.  State  High-    5/15/46  •     4  2 

way    Engineer,    Public    Works    Bldg.,    BIDS  WANTED 
^  Sacramento,  for  about  5.3  miles  plac-  '      OAKLAND,    Alameda    Co.,    Calif. —  j 

ing  plant  mix  surfacing  on  existing  '.  As  previously  reported,  until  May  21, , 
i  plant   mix   tapers   and   applying   seal    1  P.  M.,  bids  will  be  received  by  the, 

coat  thereto,  constructing  shoulders  Oakland  City  Council.  Charles  M  ' 
[of  imported  borrow  and  crusher  run  Don',  city  clerk.  City  Hall,  for  furnish-  ! 
'base  and  applying  penetration  treat- ;  ing  the  following  materials  for  the' 
i  ment   thereto   bet.   Broadway   Tunnel    fiscal   year   1946-1947 :  ^ 

and   Orinda  Junction   and    bet.    Wal-      (i)  common  brick;  | 

i  nut  Creek  and  3.5  miles  easterly,  in 
I  Contra  Costa  County. 


obtainable    from    above    of 


fice. 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 

• 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOBfLE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRi|.LS 

COMPRESSORS.  VIBRATORS 

GENERATORS 

H.     STECKER 

PHONEi 

BERKELEY  2752 


The   work    involves: 

(1)  3700  tons  imported  borrow; 

(2)  develop   water  supply   and    fur- 
nish water  equipment; 

(3)  90  M  gallons  apply  water; 

(4)  1900  tons  crusher  run  base; 

(5)  39     tons     liquid    asphalt     (SC-1) 
penetration  treatment; 

(6)  17    tons    liquid    asphalt    (SC-3) 
penetration  treatment ; 

(7)  240    tons     sand    seal    coat    and 
penetration   treatment; 

(8)  16  tons  asphaltic  emulsion  paint 
binder  and  seal  coat; 

(9)  800  tons  plant  mix  surfacing; 


■    (2)  concrete  pipe; 

'■    (3)  corrugated  iron  pipe; 

(4)  crusher    run     base   coarse    ma- 
!  terial ; 

'    (5)  drain  stone; 

I    (6)  second    grade    rock    and   quarry 
'  waste ; 

I    (7)  emulsified  paving  asphalt; 

(8)   fuel   oil; 
i    (9)  iron  castings ; 
;  (10)  lumber; 

;  (11) medium    curing    asphalt    paving 
,  mixtures ; 

(12)  penetration  type  mineral  aggre- 
gates ; 

(13)  repair  of   asphalt   and  bitumin- 
ous pavement; 


(10)  410    lin.    ft.    metal    plate    guard    (14)  slow  curing  SC-1  road  oil; 
railing. 
;      Specifications    obtainable   from   the 
■  above  office. 


4  0 


I  (15)  st^p.    speed    limit    and   parking . 

limit  signs;  ; 

;  (16)  sulphur-silica  joint  compound;  | 
j  (17)  vitrified    clay    sewer    pipe    and  1 

fittings.  i 

Si>ecif ications   obtainable  from   the  ' 

'  above  office.  i 


4  0 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC. 

Phone   PR   4500,   Mr.   Richardson 


5/15/46 

(NOTICE  , 

TULARE  COUNTY.  Calif— A  rep-li^gi    34^1^3   tax,  $1.08;    Cross -Sections 
I  resentative  of   the  District  Office  of  i  1^,^   sales   tax,   $2.46   Total.    $3.54. 
Ithe  State  Division  of  Highways  will       n.sha-20-C,     at     Redding:     Plans, 
tmeet  prospective  bidders  for  the  pro-  'j^^.j^   gales    tax.   $1.54;    no  Cross-Sec- 
1  posed  project  in  Tulare  County,  VI-  t  ^^^^J^^ 

!Tul-4-E,  for  which  bids  are  to  be  j  i.Mod-73-C,  across  South  Fork  of 
I  received  in  Sacramento  on  May  29.  |  pj^  juver  at  Likely :  Plans,  incL  sales 
I     Said  representative  will  meet  pros-  j^^^    $0.92;   Cross-Sections,  IncL  sales 

pective   bidders   at   south   city    limits  I  j^^   ^A6;  Total.  $1.3& 
tof  JCingsburg  on  Thursday,  May  23.       X-Cal-24-Ang.,  across  Angeles  Cr.: 


at  10  A.  M. 


i 


4  0 


;6/lV4« 

! '^  SAN    BERNARDINO  CO..   Calit        ._  __     

'  A  representative  of  the  District  Of-  ^  ^^^  ^23 ;  Cross-Sections,  Incl.  sales 

flee  of   the   State  Division   of   High-      ^^^  ^.92,   Total.   $2.15. 


Plans,   incl.   sales    tax,    $1.38;   Cross- 
Sections.  IncL  sales  tax,  $a77;  Total 

i$2.15. 

i     X-Mer-122-A,   bet.   3  and   4.3  miles 

'NE    of    Gustine:    Plans,    incL    sales 


5/15/46 
NOTICE 

SAN   JOAQUIN   COUNTY.  Calif. 
A  representative  of  the  District  Of-    5/15/46  ••42! 

fice  of   the   State  Division   of   High-    giDS   WANTED 

ways   will   meet  prospective   bidders  OAKLAND,  Alameda  Co..  Calf.—  i 

for  the  proposed  project  in  San  oa-  until  May  28,  1  P.  M.,  bids  will  be  j 
quin  County.  X-SJ-4-C.  £or  which  received  by  the  City  of  Oakland.  I 
bids  are  to  be  received  in  Sacra-  ^^^  p^^  ^j^y  Cleric.  City  Hall,  for  I 
mento  on  June  5.  furnishing    dr>-    concrete    mix.    port- 

'     Said  representaUve  will  meet  pros-    j^^j^j  cement  and  ready  mix  concrete 
pective    bidders    at    Calaveras    River  ^^^  ^^^  „g^,   y^^ 
bridge  on  Monday.  May  27.  at  10  A.M.        specifications   obtainable  from   the 

.     .  -   above  office. 
5/15/46  4  0  . 

i  NOTICE  i  5/15/46  ••4  2 

'      SAN   JOAQUIN  COUNTY    Calif^    BIDS  WANTED 

A  representative  of  the  District  Of-  g^^jj  FRANCISCX).— BMs  will  be 
flee  of  the  State  Division  of  High-  receiveii  by  the  U.  S.  Treasury  De- 
ways   will    meet   prospecUve    bidders    partment,  821  Market  St,  San  Pran- 

ifor  the  proposed J*'®!^^^^,  ®*°^?*:    cisco  3,  for  materials  as  foUows: 

!quin  County.  X-Mer-32-C.  for  which  ^^^  jD,  2  P.  M. 

bids    are    to    be    received    in    Sacra- |      mv.  8F-2978-46:  climbers  and  grips 

;  mento  on  May  29.  ^^^  tackle,  f.o.b.  San  Francisco. 

i     Said  representative  will  meet  pros-  ^       28,  2  P.  M. 

pective  bWders  at  San  Joaquin  River  i      j^^.^^    SF-2989-46:  rake  and  harrow, 

,  bridge   on   Thursday,    May  23,   at   U  :  f^^  Xrlington. 

A  M.  :  

Prospective   bidders    are   urged    to  U/ir/^*  /•   •   42 

coperate  with  the  District  Ottice  tod  |  ^b,dS  WANTED 
arrange   to   naake  Uieir  field   inspec-  ■      yUMA.  Ariz— Until  May  22  2  p.  m.. 

j  uon  on  the  above  date.  •  ^y^   ^^^   ^   received    by  the   U.   S. 

.     ..  « '  Bureau      of      Reclamation.      Denver, 

i  5/15/46  "40 

NOTICE 
XLAMEDA  COUNTY,  CaL— A  rep 


High  Production 

AIRBRUSHES 

.  .  .  for  all  types  hea>vy  duty 
paint  spraying.  Available  for  im- 
mediate delivery.  Prices  quoted 
on  Portable  Gas  or  Electric 
Compressor  Units  colmplete, 
Pressure  Tanks,  Paint  Hose,  etc. 


Inmbenain 

75  Market  Street  .     .     Oakland 

Telephone  GLehcourt  8420 

4700  District  Blvd.    .     .     Los  Angfles 


Di$tTibutoTt  /< 

Monarch        Woodworking 
EqnipincBt 

American    Saw    Mill    Ma- 
chinery 

Paaachc   Air  Bruah  Co. 

Henry   Oiaaton  &  Sona 

Porter-Cable     Ele<-tric     Hand 
Saw*  and   Sander* 


Reclamation. 

D-42.341-A,  for  80.- 


I  resentative  of  the  District  Office  of 

I  the  State  Division  of  Highways  will 

me^  prospective  bklders  fbr  the  pro 


j  Colo.,  unded  Inv., 
►  000  lbs.  copper  conductor,  wire,  etc., 

and     Coachella, 


i  posed    project    in    Alameda    Covmty.    j^j^ 


f.o.b.     Tuma,     Arts., 

Calif.,     Coachella     Canal     Operating 

Telephone  Line. 

SpecB.  obtainable    from   above    of- 


I 

New  Master  tasoline  Backfill  Tamper 


COMPACTS  EARTH  FILL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WORKS  IN  NARROW  DITCHES 


KERR  EQUIPMENT  COMPANY 


160  TK^TTH  ST. 


Corner  •I         _ 
SAN  FSANCISCO 


Ph.  MArket  1651 


■t   ■  ....  tf>u>.  r       ■■  - 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MAY  15,  1944 


Ul 


IdTing  Permits;,  Controictti; Recorclecl  Notices 


BUILDING  PERMITS 

Applicatioiis 


ftAN  FRANCI8CO 


COMMERCIAL,  bid*.  CUua  C.  113.000; 

W  Columbus  09  N  Bay;  owner,  G 

Brucia,    130b    Frandaco    St;    con- 
tractor, AUred  P  Fiaher,  300  Mont- 

fomery   fit;    engineer.    Jaa   Bmitb, 
<6l  Kearny  St 
ALTER  apta,  |7600;   138S  Oreenwlch 

8t;  owner.  EVed  and  Susie  Maucb. 
W6  Hayes  St;  contract  not  let. 
ALTER    dwelUng.    (2750;    2223    20tb 

Are;   owner.   Cbaa   Uerrera.   prem; 

contractor.  L  J  McDenaott,  27  Hol- 
lywood Court. 
ALO'ER   flats.    92000;    N   18th    St    75 

ESan  Bruno;  owner.  Mr  and  Mrs 

Matt    Vursinich.    545    San    Bruno; 

contractor.     Virgil     Maaarle,     2550 

19tb  St 
ALTER  dwelling,  |2000;  1M6  25th  St; 

•wner,   Alfred    Esplnor,    c/o   cntr; 

contVactor,  Fred  J  Early  Jr  Co,  Inc 

||»  Piae  St 
ALTER  flats,  |2000;  4183-85  17th  St; 

owner  and  contractor,  H  B  Hamil- 
ton. 8995  19th  St 
ALTER  dwelling,  |1500;  30  25th  Ave; 

owner,  Daniel  McCallif.   premises; 

contractor,    John   Folan,    3858   25th 

Street 
ALTER  dwelling,  (1500;  811  CaroUna 

bt;    owner    and    contractor,    Mike 

Susoeff,    premises. 
ALTER   men's    clothing   store,    $975; 

23t>2    Mission    St;     owner,     biegel's 

Men's    Clothing,    2366    Mission    St; 

contractor,  J  A  Gordon,  252  Chat- 
tanooga. 
ALTER  office,  |875;  1654  Waller  St; 

owner,  Dan  O'Callaghan,  1221  Wal- 
ler;   contractor,   Oscar   Fresco  and 

Sons.  250  Langton  St 
ALTER   fur   drying,   $800;    119   Day; 

owner,  Arthur  Schroder,  premises; 

contractor,    J    H    Netherton,    3755 

fnilmore  St. 
ALTER  flats,  $675;   133-7  Baker  St; 

owner.   Jack   Sudikow,   135   Baker. 
SIGN,  electric,  |600;  4947  3rd  Street;  |  ALTERATIONS,  $2500;  1330  Park  St; 

owner,    Geo    Petersen,    prem;    con-  ~ 

tractor,    QRS    Neon    Co,    600    Fo- 

trero  Ave. 
ALTER   dwelling,    $600;   74    Pauling; 

owner,   N  H  Daher,  premises. 
ALTER    flat    and    store.    $500;    2541 

San   Bruno   Ave;   owner,   L  Cohen, 

premises;   contractor,  C   Groth,  901 

Santiago  St. 


Gould  St;  owner  and  builder,  Nes- 
tor Mosca,  1263  104th  AvMiue. 

STORE  bldg.  1-story,  $21,000;  4248 
MacArthur  Blvd;  owner.  D  and  M 
Shearer.  3669  Jordan  Road;  con- 
tractor. Dale  Riadon  C<matr  Co, 
8977  Majeetic  Are;  architect  An- 
derson   &   Slmonda^   339   15th   St 

DUPLEX.  l-8tory  8- room,  $8000;  1- 
•tory  garage,  $500;  3019-21  Folrida 
St;  owner,  &  G  Seller;  contractor. 
E  F  Grady.  S419  Suter  St 

ALTER  and  addlUon.  $500;  0610 
Whitney  St;  owner  cuid  buUder, 
H  T  Elmore,  premlaea 

REPAIR  fire  damage.  $2000;  1803 
Rosedale  Ave;  owner.  W  G  Whlte- 
•ide^  premiaea;  contractor.  F  J 
Early  Jr  Co,  Inc.  369  Pine  Street 
San  Francisco. 

ALTER  and  addn.  $40,000;  2S5-59  dth 
St  and  519  Aiice  St;  owner,  Mra 
G  Bargiacci.  0th  and  Alloa  Sta; 
contractor.  P  Delucchi  St  Sbo,  0443 
Claremont  Ara 

ADDITION,  $750;  4366  Broadway; 
owner,  J  J  Foster,  premises;  con- 
tractor. Gaba  ft  Damea.  1404  Frank- 
lin St 

DWELLING.  1-story  6- room,  $8350; 
6244  Outlook  Avenue;  owner,  L  F 
Schlitt  2569  Havenscourt  Blvd; 
contractor,  Elvln  Van  Ness,  4098 
Lincoln  Ave. 

DWELLING,  l-Btofy  6-room,  $8350; 
6252  Outlook  Ave ;  owner,  V  T  Rud- 
nlck.  1252-D  66th  Ave;  contractor, 
Elvin  Van  Ness.  4008  Lincoln  Ave. 

ALTER  and  addn,  $600;  2821  Tele- 
graph Ave;  owner  and  builder,  A 
L  Seagren,  2817  Thelegraph  Ave. 

DWELLNG,  1-story  5-room.  $9185; 
2766  Frazier  Ave;  owner.  A  Har 


CompletkNi  Noti 


SAN  FRANCISCO 


Recorded  Accepted 

May    14,    1940— SE   HALE    75    SW 

Merrill  SW  25  z  SE  75,   Lot  37 

Blk  10,  Tract  A.  Peoples  Hd  Aa> 

•ociation.    Joeeph    H    Caruao    to 

whom   it   may  concern 

May  9,  l»4« 

May  13,  194ft— NW  FRANCE  AVE 
and  Moscow.  Margaret  Krausl 
to  David  A  Burton.^„Jfay  11,  1946 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

May  10.  194«— LOT  346  Tract  228 
Bradley  Manor  Unit  3,  San  Joee^ 
Elizabeth  J  AIlMi  to  Victor  Bldg 
Company- _ May  7,  1946 

May  10.  194ft— LOT  14,  Newhall  & 
Cottrell  Sub  of  Blk  8  Reeds  Addn 
San   Jose    Garry  D  Beeman  to 

John  Den  Beeman  A  Son 

~ May   10,   1946 

May  10,  194ft— SEIy  40  ft  front  and 
rear,  of  Lot  4  Blk  23,  Beach's 
Addn,  East  San  Josa  Camille  E 
De  Ronde  to  &elf._ May  7,  1946 

May  11,  194ft— LOT  57,  Olumaz  2nd 
Addn,  Mtn  View.  Anthony  J 
and  Mary  M  Bondl,  466  Sierra 
Avenue,  to  Residential  Victory 
Homes,  Inc _ .May  8,  1946 


ALAMEDA  COUNTY 


ding,  1945  36th  Ave;  contractor.  El-  i Recorded  Accented 

vin  Van  Ness.  4098  Lincoln  Ave.      ! SS?^"     i94ft-1125,  1131  83rd  A^ 


DWELLING,  1-story  5-room,  $4500; 
2306  107th  Ave;  owner,  M  G  Ferry, 
6127  Foothill  Blvd:  contractor,  C 
R  Tisher.  6127  Foothill  Blvd;  ga- 
rage, $300. 

DWELLING,  l-story  4-room,  $4500; 
9542  Sunnyside  St ;  owner  and  con- 
tractor, H  P  Fisher,  376  17th  St 

SIGN,  electric,  $500;  3501  High  St; 
owner,  L  A  Harris,  prem;  con- 
tractor. Radiant  Neon  Co,  1343 
Barrows  Road. 


1008  69th  Ave,  Oakland.  Alameda 
Homes  Co  to  whom  it  may  con- 
cern  _ _ May  10.  1946 

May  14,  1946—412  ELSIE  Avenue, 
San  Leajidro.  Walter  M  Beers 
to  E  H  Mellencamp May  9,  1946 


SAN   MATEO  COUNTY 


ALAMEDA 


Recorded  Accepted 

May  6.  1946— LOT  1  Blk  70,  Easton 
I     No   6.    Elie  Bernard    to   Arvil   I 

Larsen May  3,  1946 

I  May  6,   1946— PTN   LOT  2   Blk   29, 
Oak    Park.     Walter    Maybee    to 

owner,  Barker-Tilton  Furniture  Co,       Walter  Basye May  6,  1946 

1330  Park  St ;  builder,  D  W  Nichol-  !  May   6,    194ft— LOTS    23    «md    24,    E 

son,  1701  San  Leandro  Blvd.  !     D    Swift   Tract   No   2.     Miles    M 

ALTERATIONS,    $600 ;    2320   Central  j     Elder  to  whom  it  may  concern. 


BUILDING  PERMITS 

Granted 


8AN    FRANCISCO 


MAY  13-14,  1946 


Ave ;  owner  and  builder,  Fred  Fich  '     February  1,   1946 

Orphanage,  premises.  (May  7,  1946— LOT  17  Blk  6,  Parrot 

ALTERATIONS,    $650 ;    1011    Morton       Park.   Edward  J  Cappo  to  James 

St;    owner,    Mervln  Rosefield,    1011 1     W  McCabe -A-prll  27,   1946 

Morton;  builder,  Hitchcock  &  Tay-|May  7.   1946— PTN  LOT   3   Blk   33, 

Easton  Addn.    Mabely  B  Rickson 

to  James  G  Lennon April  30,  1946 

May  7,   1946— LOTS  27  and  28  Blk 
B,  Menlo  Park  Villa.    Andrew  J 

Gawley   to   Hlllyer  Deuprey 

May  7,   1946 

May  8,  1946— LOT  7  Blk  2,  Lloyden 
Park.     David    Bromberger,    et   al 


I  man;    contractor,    Malm    A    Welter; 

2304  5601  Geary ;  owner.  Evergreen 
Pharmacy;  contractor.  Malm  A  Wel- 
ter; 4  outlets;  1  switch;  3  pluga 

2305  785  Market  St;  owner.  Federal 
Housing  Authority:  contractor,  H  C 
Reid  &  Co;  6  plugs. 

2306-07  Various  locations  and  own- 
ers; contractor,  QRS  Neon  Co;  algna. 

2306-10  Various  locations  and  own- 
ers; contractor.  Electrical  Products 
Corp;  signs. 

2SU  126  Ellia  St;  owner.  Angelas 
Club;    contractor.   F   J    Klimm    Co; 

2312  625  PoweU;  owner.  Marwell 
GaUerles ;  contractor.  Ace  Blec  Const 
Co;  3  outlets. 

2313  166  Geary  St;  owner.  Sobal 
*  Co ;  contractor.  Ace  Blec  Const  Co ; 
1  ouUet 

2314  3036  20th  Ave;  owner.  Wm 
Dowdall;  contractor.  Ace  Eleo  Const 
Co;  1  ouUet;  1  switch;  •  plugs. 

2315  596  Geary  St;  owner.  San 
Francisco  Wired  Music;  contractor, 
M  Schlmetschek ;  1  plug. 

2316  1291  Golden  Gate  Ave ;  owner. 
West  Point  Cafe;  contractor.  M 
Schlmetschek;   1  plug. 

2317  1371  4l8t  Ave;  owner.  R 
Krohn;  contractor,  M  Schlmetschek; 
12  outlets;  12  switches;  16  plugs; 
service. 

2318  NE  cor  Geary  Blvd  and  Blake 
St ;  owner.  Harry  Krieger  &  Son ;  con- 
tractor. Galvin  Bros;  69  outlets;  28 
switches;  53  plugs;  motora 

2319-22  22-24-34-36  Tioga;  owner. 
Wieder,  contractor.  Eureka  Electric; 
12  outlets ;  10  switches ;  14  plugs. 

2323  1033  Bowdoln;  owner,  Pacini; 
contractor.   Eureka  Elec;   6  outlets. 

2324  S  Melrose  250  E  Detroit  St; 
owner.  United;  contractor,  Richmond 
Elec  Co;  service 

2325  2839-41  Taraval  9t;  owner. 
Carlson;  contractor,  Strom  &  Smith; 

2326  SE  Oakdale  and  Loomls; 
owner,  Aetna  Constr  Co;  contractor, 
Strom   &    Smith;   

2327  1499  5th  Ave;  owner,  Mun- 
son;  contractor,  Strom  &  Smith;  1 
switch;  6  pluga      ^^^^^^ 

2328-9  143-151  Bright;  owner,  Bald- 
wlnson;  contractor,  Strom  &  Smith; 
9  outlets;   10  switches;  11  plugs. 

2330-2  382-78-75  Head  St;  owner, 
Baldwlnson;  contractor,  Strom  and 
Smith;  9  outlets  ^  10  switches;   11  pi. 

2333  215  Victoria;  owner,  Bald- 
wlnson ;  contractor,  Strom  &  Smith ; 
9  outlets;   10  switches;  11  plugs. 


EBgiDeeriBg  SedioB 


MACHINERY  AND 
EQUIPMENT 


staring    A    Galbralth.    218    Ooll^;o 
Ave..   MOdssta 

I     Archie  L  TUl,  Tuba  City, 
i     Peter  Klewtt  Sons  Co..  442  Post  St. 
'San  ^mttcisoo. 

{    A.  C  doerig  Coostr.  Ca,  BOO  Lu- 
esme  8L.  Los  Angelssi 
BrosL   Col. 


•  • 


8/U/M 

BIOS  POSTPONED 

BOISE  PROJECT.  Idaho. —Ubtil 
May  27.  2  Pl  m.,  (postponed  from  May 
20).  bids  will  be  received  by  the  U.  & 
Bureau  of  Reclamation.  Denver.  Cok>.. 
under  Spec  1263  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  card  at  Mountain 
Home.  Idaho,  five  72-inch  hollow-jet 
valves  with  valve  controls,  position 
tndicatocs.  intermediate  shafts  and 
couplings,  anchor  brackets  and  bolts, 
and  erection  equipment  for  install- 
ation in  the  outlet  worlLS  at  the  An- 
derson Ranch  Dam.  Boise  Project 
Idaho.  The  valves,  controls  and 
anchor  brackets  and  bolts  will  be 
installed  by  the  government  No 
charge  for  copies  of  the  specifications 
to  prospective  bona  fide  bidders ;  to  | 
others.  $1.25,  not  returnable 


L.  A.  4hd  R.  &  Crew.  i7M  Valtair 
Blvd..  lios  Aagelea. 

Prsdrtdkson  A  WmUmtm  Oeastr.  Co.. 
•71  81st  Ava.  OakkukL 

FrsdrtCitsoo  Brotbara.  1X9  <Bth  BL« 


*  Otti.  ion  Tun  St. 


Ouertn   Bros..  SOB  8. 
South    BM 


lAn&m  At*.. 


ClyAs 


Wood,  fit  w  Mh  Street 


Jr., 


Manning  St  Whltaker,  871  tth  St, 
San  Francisco. 

Atlas  Electric  A  Bngineecteg  Co., 
906  FOlsom  St,  San  Franolsoe. 

Charles  A.  Langlais,  474  Bryant  81^ 
San  Frandsoo. 

V.  G.  Electric  Co.,  MO  7tk  St. 


Del  Monte  Bleetrte  Co.,  P.  a  Box 
140,  Elmhurvt  StaOoD, 
Abbett    Electric    Ca, 


Alter  WiMi 
Moffett  Field 


R  A.  Wsstbrook.  lltl  C  St,  Sm- 


J.  m.  Raddoek.  Lid.,  8988  ■  l^sot- 
hUl  Btvd,.  Pass  daws 

Louis  BiasotU  A  Son,  40  West  Clay 
St,  Stodttoa. 

OuBBar   Oovp..   aSVB   Valley   Blvd^ 


43 


5/15/46 

BIOS    POSTPONED 

COLORADO  -  BIG  THOMPSON 
PROJECT,  Colorado.— Until  May  31, 
2  p.  m.,  (postponed  from  May  17), 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  x312  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Kremm- 
ling,  Colo.,  at  the  option  of  the  bid- 
der, one  15,000-volt  600-ampere,  3- 
pole.  single,  throw,  outdoor  type  oil 
circuit    breaker    with    automatic    re 


J.  P.  B 

w.  m  % 


a  Dudley  DaTslMsB, 
Huntt&gtOB  ▲▼«,, 


to, 

AT«BMk 

1 


Preliminary  Woric,  Dorcns 
DanOft  Lane  County,  Ore. 


BIDS:    U.   S.   Engineer   Of  floe, 
Pittock   Block.   Portlsnd,  Ore.;   Spec 
35-026-46-331:    May   28,   2:00   P.    M. 


BIOS:   National  Advisory  C««i«Ut- 
tas  for  Aeronautios,  Ames  Asrsnastl 
oal  l^beratory,  Moffetl  FleM,  May  m, 
S  P.  M. 

H.     H.     Robertson     Oompaar.     MOim 

Bldg.,    San    Franslsoa 
Pittsburg  •  Des    Motoss    8l«el    Oaas- 

pany,  Moffett  Field. 
Bay  CiUss  Engineering  Os..  Ml  lAs- 

sion  St.   S.   F. 
Moors  Dr>'  Dock  Company,  B^set  ef 


W.  ^.    Kerr,    7509H    Sunset    Blvd. 
closing    equipment ;    one     15,000-volt  [  Lo«  Angetfes 
60Q-ajnpere,       3-pole.       single-throw,  |      Peter    tClewit    Sons,    845    Klewasrs 
msjiually    -    gang   operated,    outdoor  j  Ave,  Arciidia,  and  1924  Omaha  NatL 
type   disconnecting  switch ;    and    six  j  Bank    Bldg.,    Omaha,    Neb. 
IfsOOO-volt,     600-ampere,     single-pole,  I     Minnls    St    Moody.    11036    Sherman 
single-throw,  hook -operated,   outdoor   Way,   Box   469   North   Hollywood 
type      disconnecting      switches      for  1     Karllus    Boumier    Co.,    614    Stone- 
Troublesome      substation,      Colorado  |  hurst  Dr,  Altadena 
River     Improvements,     Colorado-Big       Morrison  -  Knudsen     Co.     810    TiMe 


Thompson  Project.  Colorado.  All  of 
the  apparatus  will  be  installed  by  the 
government.  No  charge  for  copies 
of  the  specifications  to  prospective 
bona  fide  bidders;  to  others,  $1,  not 
returnable. 


lor.  674  Catron  Dr,  Oakland.  ' 

ALTERATIONS,    $1500;    2034  Vi     San 

Antonio;   owner  and  builder,   C   La 

Croix,  premises. 
GARAGE,     $500;     1014-1014A    Buena 

Vista;     owner    and     builder,     John 

Grantham.  1907  Park  St 
DUPLEX,    $9500;     1014-1014A    Buena  i 


REPAIR  (fire  damage  to  dwelling), 
$1900;  337  Shotwell  St;  owner,  Al- 
fredo Preciado;  contractor,  Fred  J 
Early  Jr  Co,  Inc,  369  Pine  St 

REPAIR  (fire  damage  to  residence), 
$fOO;  2016  Buchanan  St;  owner.  Ml 
C  Alithal ;  contractor,  Gustave  An-  I 
dArson,  316  Clay  St 

DWELLINGS  (2-story  frame)  (3), 
$10,500  each ;  E  line  19th  Ave  25,  50, 
75  N  Pacheco  St;  owners,  Edward 
T  and  Dorothy  E  J  Mancuso;  plans 
by  contractor.  Pacific  Coast  Con- 
struction Co,   1500  Judah  St 

ADDITION  (new  front  Interior  re- 
modeling, alter  elevators,  heating, 
electrical  and  plumbing  to  build- 
ing for  use  as  furniture  salesrooms 
and  offices),  $50,000;  555-563  Market 
St ;  owner,  Rucker  Fuller  Co ;  con- 
tractor, Stolte  Co,  Oakland ;  archi- 
tect Bolton  White,  45  Castle  St 

SIGN  (horizontal  sign  to  drug  store), 
$1130 ;  1156  Market  St ;  owner,  Bena- 
tar's;  coiTtractor,  Electrical  Prod- 
ucts Corp,  910  Harrison  St 

SIGN  (neon  sign  to  cafe),  $600;  6221 
3rd  St;  owner,  Edward  Barsi;  con- 
tractor, QRS  Neon  Co,  690  Potrero 
Ave. 

STUCCO  FRONT  OF  FLATS,  $500; 
1460  Hayes  St;  owner,  Mrs  Ruby 
Byars;  day  work. 


Vista ;     owner     and    builder,     John )     to  Peninsula  Bldg  Co 

Grantham,   1907  Park  St  |     May   1,   1946 

DUPLEX,    $9500;    1016-1016A    Buena  j  May   8,    1946— LOT   15,    Laurel    Sq. 

Vista ;     owner    and    builder,    John       John  L  Stelner  to  Self  ...May  8,  1946 

Grantham,  1907  Park  St  \ 

I  GARAGE,     $500;     1016-1016A     Buena 

Vista:     owner    anff    builder,     John 

Grantham,  1907  Park  St 
ALTERATIONS       (apartment      over 

garage),   $4500;    426C    Taylor   Ave; 

owner,   F  B   Hartley,   1411   5th   St; 

builder,  Barron  &  Hartley,  1411  5th 

St 


Lifns  Filed 


AtAMEDA  COUNTY 


SACRAMENTO 


REMODEL  BASEMENT,  $2000;  2430 
I  St;  owner  and  builder,  E  L  Mor- 
ford,  Route  2,   Box  2750,   Del  Paso  i 
Heights.  ! 

REMODEL  DWELLING.  $500;  4851 
Q  St;  owner.  Darling,  premises; 
builder,  Pisciotta  Construction  Co, 
f«)9  J  St 


I  Recorded  Amoimt 

May  13,  1946— LOTS  43,  44  and  45 
Map  E  B  &  A  L  Stone  Co,  Oak- 
land.   Chas  J   Heinemann  &  Son 

t     vs  J   A   AUen $li203.73 


Non-Respoii83>ility 


5/14/46 

BIDS   WAITED 

LASSEN  COUNTY.  Calif. 
May  14,  10  A.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, F.  W.  Hazelwood,  district  engi- 
neer, 1657  Riverside  Dr.,  Redding,  for 
rental  of  one  33  to  41  hp.  crawler 
tractor,  gasoline  or  diesel  engine- 
powered,  with  ^-cu.  yd.  front  end 
loader  attachment  for  intermittent 
use  on  state  highway  work  in  the 
vicinity  of  Susanvllle. 


5/14/46 

BIDS   POSTPONED 

YAKIMA  PROJECT,  Wash.— Un-  i  -f 
til  May  31,  2  P.  M.  (postponed  from  | 
May  20),  bids  will  be  received  by  | 
U.  S.  Bureau  of  Redlamation,  Den-  ) 
ver.  Cola,  under  Spec  1257  for  fur-  , 
nishing  and   delivering  fob   cars   at 


BIDS:    Regents   of   the    University 

the    shipping    point    or    fob    cars    at  |  of    California,    Berkeley,    May    17,    2 


SAN  FRANCISCO 


DALY   CITY 


RESIDENCE,    5-rom    frame,    $5,000; 
Lot  15  Blk  12,  Hillcrest ;  owner  and  , 


May  14,  194&— 800  TARAVAL  ST. 
I  Minnie  and  Elonie  Hansen  as  to 
i     improvements   on   property. 

AtAMEDA  COUNTY 


builder,  Jos  Ragni,   134  Acton   St    I  May  13,   1946—14852  E  14th   Street, 


PAtO   AtTO 


San    Leandro.     Thomas    SUva    as 
to    Improvements    on    property^ 


SANTA   CtARA    COUNTY 


ADDN    to    residence.    $500;    331    Poe  | 

St;    owner,    Virginia   Clark,    prem.    | 

ALTER  residence,  $1000;   1520  Byron  j 

St ;  owner,  M  R  Merrick ;  contrac-  j 

tor,   John   Krysiak,   940   Waverley ;  , 

architect     Morgan     Stedman.     180 ; 

University    Ave.  i 

(ADDN  to  residence,  $400;  1247  Stan-  ' 

I      ford    Ave ;    owner,    O    L   and    O    G ; 

'      Peterson- 


Ekcfarical  Permits 

SAN   FRANCISCO 

2256  5th  and  Mission ;  owner,  Pick- 
wick Hotel ;  contractor.  Central  Elec- 
tric Co;  

ADDN.  $1000;  Rte  1,  Box  473.  Evans-  i      ''®'^^fL""-„  ^  .mnnn.  i      2257      9fc    Fillmore;    owner.    Coast 

dale,  Mtn  View;  owner  and  b^S-    RESIDENCE     ">d^P";K«;^  »1^0<>^  j  Building  Co;   contractor,   Edward  W 
er.    W    A    Spears,    1610   Villa,    Mtn!     ^^  .^^^}JlL±^llu.''^^l":.A.^\s<^ott; 
View. 

DWELLING,      «iwv.      isrr      v^ur     ivim  i       ,,  . .    „7.,„__     r'     A     Pallv- 

Mariposa  Ave;  owner,   C  A  P^uy- ,^  ^       ^^    motors, 
mounter,    2330   Tasso    St;    contrac-.     2259    701  7th  Ave;  owner,  San  Fran - 
tor,   H  W  Rice,  Mtn  View;   arctil.  j^^^^^  mding  Club;   contractor.   Atlas 
tect  G  L  Rosebrook,  1701  San  Le-    ^^^^  ^  ^       ^^    ^  ^^^j^^ .  ^  switches ; 
andro    Blvd,    San    Leandro.  g     .^ 

RESIDENCE  and  garage.  $8875 ,250  ^^^  gg  ^^^  g^.  o^-ngr,  Gaines  St 
Park  Blvd;  owner.  H  and  M  L  co ;  contractor.  Atlas  Elec  &  Eng? Co ; 
Miranda,  409  Fulton   St.  !  alterations. 

■ I     2261      1132    Polk   St;  owner,    Polk- 

; Sutter  Cleaners;  contractor,  Penmar 

Electric;  2  plugs. 

2262    Powell  and  Geary  Sts ;  owner, 


and  J  D  Peterson,  660  HomCT  Aya  ,     2253    Post  and  Stockton  Sts;  owner, 
$7000;     SW    Cor    Kirk  ;  ^^^ip^^^^  .^**„5t™^%'7^Lii®. 'Plaza   Hotel;   contratcor.   Atlas   Elec 
and    Summit;    owner   and    builder, 
D   Witherspoon. 


37f.66  NE  14th  St  60  E  40th  Ave; 
owner,  Sun  Roofing  Co;  contractor, 
T  L.Rosenberg  Co;  10  outlets;  10 
fixtures. 

37567  25  8th  St;  owner,  Boorman 
Steel  Co;  contractor.  T  L  Rosenberg 

Co;  crane  motor. 

37568  2307  Chestnut;  owner.  Bay 
Cities  Ice  Co;  contractor,  T  L  Rosen- 
berg Co ;  6  outlets  ;  2  switches  ;  6  fix- 
tures ;    motors. 

37569  W  Summit  100  S  30th  St; 
owner,  Stolte,  Inc ;  contractor.  College 
Avenue  Electric  Co ;  saw  motors. 

37570  60th  and  Lowell  Sts;  owner. 
Cyclone  Fence  Co;  contractor,  Del 
Monte  Electric  Co;  outlets;  switches; 
fixtures;   plugs;  alterations. 

37571  4740  Castlewood  Dr;  owner, 
McCord;  contractor,  Collins  Electric 
Co;  fixtures. 

37572  1933  83rd  Ave ;  owner,  Welch  ; 
contractor,  Collins  Electric  Co;  saw 
motors. 

37573  5600  Castle  Dr ;  owner.  Roth ; 
contractor.  Collins  Electric  Co;  out- 
lets;   switches;    fixtures;    plugs. 

37574  6714  E  14th  St ;  owner,  Eiler-  ,  _ 
sen  ;  contractor,  T  Bushman ;  4  plugs ;  j  , 
1  motor.  ' 

37575  3844     Linwood     Dr ;     owner,  i 
Victor     Siggl ;     contractor,     Clifford  i  _ 
Electric    Co ;   outlets ;    switches ;    fix-  j 
tures ;  plugs ;  alterations.  j  "^ 

37576  2915-17-19-21  35th  Ave;  own-  < 
er.    Harry    Jensen;    contractor.    Clif- 
ford  Electric   Co ;   outlets ;   switches ; 
fixtures;  plugs.  „   ^  „,  •   '  BIDS:  U.  S.  Engineer  Office,  Wright  ; 

37577  511-ir.-17-19  42nd  St :  owner,  3,^  Sacramento,  May  17,2  P.  M.  i 
Jensen;  contractor,  Clifford  Electric;  ,  p,^^^  prepared  by  owner.  4  j 
outlets;  switches;  fixtures;  plugs.             T.  C.  &  W.  H.  Irwin.  126  N.  Broad-  i 

37578  4209   Tompkins ;    owner.    Jo-    ^         Fresno 

seph;  contractor,  Clifford  Electric  Co;,     jg^cson    Bros.,    219   W.    Rose    St, 
outlets;  switches;  fixtures;  plugs.  Stockton  < 

37579  2938  Webster  St ;  owner,  Hei-  ^^^^^  ^  Roberts.  693  Mission  St,  { 
menam;  contractor,  Clifford  Electric;  |g^  Francisco.  i 
outlets;  switches;  fixtures;  plugs.       '     —   —    - 

37580  1633  83rd   Ave;   owner.  Ken 


Guarantee    Bldg.,    L    A.,    and    P.    O. 
Box   1518,   Boise,   Idaho 

Guy  F.  Atkinson  Co.,  22233  S  Santa 

Pe  Ave.,  P.  O.  Box  259  Long  Beach 

and  Wilndington   and  662  Russ  Bldg. 

San  Francisco  and  Porter  Bldg.  Port- 

|land 

CaloweJl  Constr  Co.   1935  Wardlow 
4  3    Rd.,  Long  Beach 

I     J.   F.   Shea   St   Co.   617   S   Olive   St 
Until  j  Los   Angeles 

Packard     Contracting     Co.,     Luhrs 
Tower.   Phoenix,  Aria 

Boomer  Constr.  Co.,  242  E  Miner  St. 
Stockton 

Moore  'St  Roberts,  693  Mission  St. 
San  Frahclsco. 

MacDonald  &  Kahn,  200  Financial 
Center  Blldg.   San  Francisco 

Westerh     Contracting     Corp.,     604 
(Mission   St.,  San   Francisco 

H.    E.    Beckett,    336   40th    St.    Oak- 
4  3  I  land. 


Synchrotron  Buildiny, 
U.  C.  Campus,  Berkeley 


p.    M.   Plians    prepared    by    Architect 
J.  S.  Gould,  Sheldon  Bldg.,  ^n   Fran- 


18th     and 


General  Work 
Herrick     Iron     Worlts, 
Campbell  Sts.,  Oakland. 

Barrett   St   Hllp,    918   Harrison    St. 


Yakima    and    Sunnyside,    Wash.,    at 
the   option  of   the   bidder.   30   motor- 
driven    horizontal    shaft,    centrifugal    cIsco 
type    pumping    units,    each    complete 
with  pump,  motor,  flexible  coupling, 
base    plate,    and    all    accessories    re- 
quired for  a  complete  operating  unit 
for  seven  pumping  plants,   Roza  Dl-  ;  San  Francisco 
vision.   Yakima   Project   Wash.    The  '      Andersim-Haglund.    Inc., 
pumping   units   will    be    Installed    by  |  St,  Oakland. 

copies   of  the  specifications  to   pros-  j     John     K.     Branagh,     lOS    Sheridan 
pectlve  bona  fide  bidders ;  to  others,  j  Ave.,  Piedmont 
11.00,  not   returnable.  1  Electric  Work 

,  I     Scott-Buttner  Electric  Co.,  H4  30th 
St.  Oakland. 


Eqiapmeot  lor 
Supersonic  Wind 
Moffett  Field 


BIOS:  National  Advisory  Commit- 
tee for  Aeronautloa,  Ames  AsronautJ- 
cal  Laboratory.  MoffeU  Field,  May  ft. 
S  P.  M. 

Johnson.  Drake  A  Piper  bas.,  17M 
Franklin  St,  Oakland 

F.  J.  Buckner.  Compton 

The    Fluor    Corp.,    Box 
L    A.    Branch,   L   A. 

Bechtel  Bros.,  MoCone,  nO  Buah 
St,  S.  F. 

Cory  St  Joslln  Ine,  512  Golden  Oats 
Ave..   S.    F. 

Western    Pipe    St    Engr.    Oo.,    lit 
Kansas  St.,  San  Francisco^ 
♦ ' "% 


Classified  Adrertisiiig 


HELP  WANTED 


BUILDING  CONSTR  SUPT.  Reply 
ORdway   3600. 


v> 


FOR  RENT 


LUMBER  HANDLING  HDUIP- 
MENT:  CARRIERS,  ST  ACKERS, 
TRUCKS.  Ctfli  Mac,  Pacific  OanrUrs. 
Oakland.    KE  4-1661. 


FOR  SALE 


1000  WT.  MASTER  GENERATOR. 
New  condition ;  powered  with  Wis- 
consin air-cooled  gas  engine  Phone 
LAndscape  9519. 

May  14-16-l«-17-2t 


219     41st 


Bidders 


ifr- 


TENNIS  COURT  ENCnjOeUR*. 
350  ft  120  in.  CHAIN-LINK  MESH, 
GATES,  LINE  POSTS,  TOP  RAIL, 
complete.  Will  erect.  Phone  Scm  Ma- 
teo 3-8357. 

May  14-16,l#-17-»/4« 


POSITION  WANTED 


Maea   CIsm— POSTION    WANTED 

GRADING  FOREMAN,  concrete 
supervision  and  estimaUng.  Refer- 
ences. Fred  M.  Hamilton,  phone  AN- 
dover  0686.  (5/16-16-17-20-2146) 


Corps  Storage  Warehouse, 
Rio  Vuta,  Calif. 


-f  I 


H.  W.  Robertson,  2917  T  St,  Sacra- 
mento 


ney ;   contractor,   James   Anderson ;   7  1      q^    Kennedy,  305  E.  Weber  Ave., 


!  Stockton. 


DWELLING,  »4500;  Oakmont,  Alma 
Station;  owner  and  builder,  K  F 
Coulson,  3  Bayvlew  Court,  Los 
Gatos. 

DWELLING,  $3000;  Frank  Ave.  off 
San  Jose- Los  Gatos  Road ;  owner 
and  builder.  R  B  Hanson,  129 
Spencer   Ave,    Los    Gatos. 

DWELLING,  $4500;  Lot  3.  Saratoga- 
Los  Gatos  Road ;  owner  and  build- 
er, F  M  Laudenbach,  368  Saratoga  | 
Ave,  Los  Gatos.  ; 

DWELLING,    J2000;    Burrows    Road 
owner  and  bifilder,  V  W  Ransford 

DWELLING,  $8000;  Los  Robles  near 


plugs  T  w  - 

37581  2508  Damuth;  owner,  Jacob- ■     ^  j    j^j^^    j^^^  231  Franklin  St. 
son ;     contractor.     James     Anderson ;  |  g^^  Francisco. 

service.  1     Empire   Construction   Co.,   Ltd.,  344  i 

37582  1300  Broadway  .  owner,!  Harriet  St.,  San  Francisco.  I 
Kronrad ;  contractor.  Western  Neon  ,  jj^coy  4  Butler,  1128  F  St,  Marys-  j 
Corp;   sign.                                                      villa  ' 

37583  510  Franklin  Street;    owner, 
Betty  Lou;   contractor,  T   L   Rosen- 


berg Co;  outlets;  switches;  fixtures; 
plugs;  motors. 


Herman  Lawson  Co.,  466  Tehama  { 
St,  San  Francisco.  ; 

Harold  E.  Peterson,  2917  V  St,  Sac-  « 
ramento. 


■ULDING   COKnLACT;^ 

SAN  FRANCISCO 


VARIOUS    LOCATIONS 
DEMOLITION    of    Manholes,     etc 

^ Owner— The   Pacific  Tel  St  Tel  Co. 

Rlncon   Clrcfe ;   owner  and'  builder,  ,  Contractor— M  St  K  Corp. 
H  L  Rose  j  Cost,  $75.00  each 

DWELLNG.  $6600;  Terra  Bella;  own-  !      Specifications    filed   May    7,   1946. 
er  and  builder,  W  A  Call,  642  South 


MILL     WORK,     lathing.     Iron     and 
sheet  metal  work,  etc. 


8th  St,  San  Jose 
AUTO    repair    shop,     $7000;    Central  , 

Ave  near  Campbell  Ave;  owner  and  1  370-374  BUSH  STREET. 

builder.    Byron    B    Botts.  Owner— Frank  Seput  St  Sons. 

DWELLING.  $6500;    Saratoga  -   Los   Architect— Not    Given. 

Gatos  Road  near  Rose ;  owner  and  I  Ccmtractor— Elvln  C.   Stendell 

builder,   Joe  Volga.    108  Rose   Ave, 

Los  Gatos. 
DWELLING,     $6600;     Route    1,     Box 

111-B  Charleston  Road.  Mtn  View; 

owner  and  builder,  F  H  Landon. 
DWELLING,     $2000;     Spauldmg-Los 

Altos    Country    Club;    owner,   W    J 

Snyder;    contractor,    John    Weber, 

Box  575,   Route  2,   Los  Altos. 
DWELLING,  $7000;  Lot  12  Holly  Dr 

near  Oakhurst;   owner,   L  H  Gar- 


St  Francis    Hotel;    contractor,    Pen- 

'mar  Electric;  

I     2263     28-22   San  Luis;   owner,  Ale- 
'  many    Construction    Co ;    contractor, 
'  Arc  Electric ;  11  outlets ;  14  switches ; 
il3  plugs. 
'     2265-69    338.  334,  330,  326,  322  Delong 

St;    owner,    F   C    Frank;    contractor. 

Arc  Electric;  9  outlets;  9  switches; 
1 12  plugs. 
I     2270-74     1938-34-30-26-22  45th   Ave; 

owner.  Belcher ;  contractor,  Arc  Elec- 
!  trie ;  10  outlets ;  10  switches ;  8  plugs. 
I  2275  560  Mission  St ;  owner,  Owens- 
I Illinois  Glass  Co;  contractor,  George 


37584  Room   836.    1200   Broadway;       Bingham   Construction   Co.,   4820   J 
owner.   Capital   Co;   contractor,   T   L   St,  Sacramento. 

Rosenberg  Co;   2  plugs.  A-  R  Liner,  Box  48,  Merced- 

37585  Telegraph  and  26th  Streets;       Harris  Construction  Co.,  P.  O.  Box 


owner.    Sears,    Roebuck;    contractor. 
Red   Top   Electric   Co;   alterations. 

37586  2007  23rd   Ave;   owner,   Uhl; 
contractor.  Red  Top  Elect  Co;   serv. 

37587  14th  and  Center  Sts;  owner 


Maximum  Cost,  $18,921.00  ;  p  grayer ;  service ;  alterations 
Specifications  filed  May   10.  1946.      [     2276     680  Market  St;   owner,  Flor- 
"-  '       •■  sh^m ;    contractor,   Marelco,   Inc ;    12 

tUmSCe    1  enBwS  ^^t^n     756  Market  St;  owner,  Flor- 


Scott    Co;    contractor.    Pacific    Elec    Vallejo 


109,  Fresno. 
M  J.  B.  Construction  Co.,  322  EHke*  ; 

Bldg.,  Stockton.  ) 

C.  M  Allen,  Box  463,  Fairfield.  j 

J.    A.     Bryant     1815     Capitol    St.! 


Co;  motors. 
37588     14th  and  Broadway;  owner 


Thomas   C.   Buck,   1123  E.   Charter 
Way,  Stockton. 


Central     Bank ;     contractor,     Pacific ,     Campbell   Construction   Co.,  800  R 


OAKLAND 


{     1122    E    17th    St;    owner.   J    West; 
rett  Box  639,  Berry  Ave.  Los  Altos ;    plumber,  O  Hanson ;  1  pi  fix. 


contractor,  W  H  Jackson,  1086  Mer- 
rttt  Drive.  El  Cajon. 
MOTEL  4-unlt  $4700;  Monterey  Rd; 
owner.    White    Rock    Auto    Court 
Route  2.   Box  23.  Gllroy;    contrac-  i 
tor,   Edmund   Johnson. 


OAKLAND 


sheim;    contractor,   Marelco,   Inc;   12 

outleta 
2278-79     2224-20    Quesada;     owner, 
Carraro;   contractor,  O  J  Ferrera; 

10  outlets ;  10  switches ;  8  plugs. 

2280  415  Brannan  St;  owner.  Clarti 
Distributing  Co;  contractor.  Smith 
Electric;   servica 

2281  2328  16th  St ;  own^,  Hoffman 
Cleaners;  contractor,  American  Elec- 
tric Const  Co ;  servica 

2282  2948  24th  St;  owner,  J  D 
Capobianco  Jr;  contractor,  American 
Electric  Const;  alterations. 

2283  NW  40th  Ave  and  UUoa ;  own 


9644  D  St ;  owner,  Arglee ;  plumber, 
G  Campbell:   1  pi  fix. 

3553  Davis  St;  owner  and  plumber. 
M  Johnson;   5  pi  fix. 

510  FrankUn  St;  owner.  California 
Potato  Chip;  plumber,  J  Tancredy; 
4  pi  fix;  4  gas  op. 

465  7th  St;  owner,  Jordan  St  Aus- 
tin ;  plumber,  J  Tancredy ;  3  gas  op.  \  er.   Standard ;   contractor.  B  J  Doh 

2520    Montana    St;    owner,    Grady;   erty; 

2284-85     2366-70   45th    Ave;    owner, 
Bessinger;  contractor.  B  J  Doherty; 


ADD  AND  REPAIR.  $725;  2616  38th  ; Plumber,  J  A  Freltas;  20  pi  fU;   12 

^i''pr^"es*°'**'"''^*''''''^''"i*^''ll^    St;    owner.    Scheffman; 
REPAIRS.    $900;    1108-14    Alice    St ;    P>l?S***it/   IT^^^er ''t  '  Tohliver ; 

owner  and  builder.  G  B  Cahlll,  2304      ,**v        «    iU^^JI^     2    olfix      1 

9th  Ave  I  plumber,   H    Anderson,    a    pi   n».    * 

FIRE  REPAIRS,  $600;  323  MyrUe  St;  |K*^„^Pp,  ...j,  gt -  owner    Rlsdon  Co; 
JrTli'^t  *"*"**"•  "^"^  ^  '''•^-  '  P^?-be?  H 'shf rid^n^^rpl  fix. 

A?Dl¥foN  $500;  8109  Whithrope  St;  L  »221   ^^^^'''^^^^^^^TvT'^"^ 
^r/i,d^8Ss^^^U^"r''    «  h^^^V^'^S^'BfvdT^^rr.Un^lJal^ti; 

ASnr?i?)N^5or    SS^gfth     .,,. 'plumber.  Flnzel;  2  pi  fix. 

ADDITION.  $600  1140  88th  Ave .  *^  ^27  Washington  St ;  owner.  Ray ;  i  Thrift  St ;  owner.  Pacific  Coast  Con- 
owner  and  builder,  John  E  Veiga,  j^j^^^,  ^  Cetlnlch;  1  pi  fix.  jstrucUon  Co;  contractor,  B  J  Doh- 
premises.                                                        i0035  E  14th  St ;  owner.  Boorman ;  ;  erty ;  9  outlets ;  9  switches ;  8  pluea ; 

GARAGE  (1-story)    $500;  2918  E  16th  ' p,Sr    N  PriviAU ;  2  pi  fix.  •       P  "ga. 

plumber,  J  Smith;  1  pi  fix. 

55  8th  St;  owner,  John  Do«g; 
plimnber,  J  Smith;   3  pi  fix. 

2960-62-64  Georgia:  owner.  Bragg: 
plumber,   E    Maloney;    17    pi    fix;    9 


Elec    Motor    Co;    4    fixtures 

37589  6549  San  Pablo  Ave;  owner, 
Myerb  Barel;  contractor,  Pacific 
Elec  Motor  Co;  motors. 

37590  1001  19th  Ave;  owner.  At- 
las Imperial  Diesel;  contractor.  Pa- 
cific Elec  Motor  Co;  motors. 

37591  2400  E  15th  St ;  owner,  Vlera ; 
contractor.  Dimond  Electric  Co;  3 
outlets. 

37592  801  High  St;  owner.  Men- 
Ing;  contractor,  Jaa  Anderson;  mo- 
tor for  saw. 

37593  1222  47th  Ave ;  owner,  Hahn ; 
contractor,  California  Electric  Co; 
20-h.p.   motor. 

37594  26th  near  Harrison;  owner 
Nawan;  contractor,  California  Elec 
Co;  ouUets;  switches;  fixtures;  pi; 
motors. 

37595  2948  San  Pablo  Ave;  o-wmer 
Miller;  contractor.  California  Kiec 
Co;  service 

6910  San  Pablo;  owner.  Kline; 
contractor,  Calif  Elec  Co;  ouUeU; 
switches ;   alterationa 

37697  SE  Mokelumne  and  Alta- 
mount;  owner,  Owens  St  Hamilton; 
contractor,  ColUas  Elec  Co;  ouUets; 
switches;  fixtures;   i^uga 


St,  Sacramento. 

Franceschl    Construction     Co..    845  j 

Marina  Blvd.,  San  Francisco. 
C.  A.  Otto,  1029  H   St,  Marysvilla 
Stolte.  Inc.,  8451  San  Leandro  St. 

Oakland. 


18  outlets:  16  switches;  19  plugs; 
Service 

2286-88  3909-15-21  Lawton;  owner. 
Marvel  Homes  Builders;  ccmtractor, 
B  J  Doherty ;  12  outlets ;  11  switches ; 
12  plugs;  service. 

2289-2294      210«-10-14-18-22-2«    27th 

Ave;  owner.  Pacific  Coast  Coostruc- 

tlon  Co;  contractor,  B  J  Doherty;  8 

outlets ;  8  switches ;  8  plugs ;  service. 

,     2295-2300     106.  112,  116,  118,  122.  124 


niwmt,CaSi.    I 

■Mlnssr     OWIs% 
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Prospecti?e  Bidders 

A, ♦ 

Coooty  Jail  Additioo,       I 
OroviOe,  Calif .  I 


St;  owner  and  builder,  George  Jen- 
sen, 2849  Delaware  St 

ELECTRIC  SIGN,  $500;  1300  Broad- 
way; owner,  J  Kronrod  Jewelers, 
premises;  builder.  Western  Neon 
Co,  3001  Chapman  St 

MACHNE   Shop,   1- story,   $1250;   9911 


•p. 


service. 

2301  635  Portola  Dr ;  owner.  Brown ; 
contractor.  B  J  Doherty;  21  outlets; 
2  switches;  3  plugs. 

2308  2237  Powell  St ;  owner.  Drift- 
wood ;  ccmtractor.  Neon  Sales  St  Serv- 
ice Co;  sign. 

2303    146  Marietta  Dr;  owner,  Beck- 


BIDS:  County  of  Butte,  Courthouse, 
Oroville,  May  17,  2  P.  M.  Plana  pre- 
pared by  Architect  E.  Geoffrey  Bangs, 
606  Market  St.  San  Frandsoo. 
General  Work 
Ellis  W.  Barker,  Ness  Bldg.,  Salt 
Lake  fclty.  Utah. 

L  G.  Shalt.  Route  1,  Box  22.  Chico. 

Jail  Equipment 
Pauley  Jail  Builders.  St  Louis,  Ma 

.  Electric  Work 
Hsrbsrt  A.   DeUus.   Hobart   Bldg., 
San  Francisco. 


BIDS:  U. 
WHght  Bldfl 
t  P.  M. 

W.  O.  Davis,  ••■  Porvm  BuUdlag,  | 
BacramsBto. 

R.    A.    Vkrlsh.    00   Hawthorns    St, 
San  FrsBcisoo. 

Gay  F.  Atlrtason  Co..  Oraags  and 
Railroad  Avss..  Soath  Saa  Fftiadsoo. ! 

N.  M  Ban  Bens.  Box  4Mi  Bsrkslsy.  i 

m  B.  Btokop.  OrUtoO. 

Bressi  Sk  Bsvaada  Coastruetori,  41T 
louth  Hin  St.  Loo  AagAss.  i 

Case   Constr.    Co..   Berth   109.   Box 
,  San  Pedro.  ; 

T.  E.  ConnoUy,  Inc.  4C1  Market  St-  ; 
San  Fraadseo. 

HubsH  H.  Srsrlst.  694  MlsstOB  St.  ' 
iBan  Frandsca 

Mike  Halfltano  *  Boa.  119  ■  Srd 
Bt.  FlttSlmrf. 

Morrls<m  -  Kimdsen  Co.,  Ill  Butter 
0t,  San  Fraadsoa 

Geo.  E  France.  ISOt  College  Ave^ 
Visalla. 

Harms   Bros.,   Roats   4.   Box  SS99. 
Bacramento. 

S.  A  M.«rft»ii^  saBI  Itth  Bt.  Skc-  : 
rameoto.  ' 

H.   Earl   Parker.  12th  and   F  Bts.. 
Maurywrme. 

J  R.  Reeves,  Box  1072,  Sacramento. 

A.  Teichert  St  Son.  Box  112S.  Sac- 
ramento. 

F.  P.  Basler.  780  Natoma  Bt,  Baa 


W.  E  Funk.   Stockton. 

Piattcnoo  Jk  Ryder.  Stodcton. 

Claude  C.  Wood,   Box  599.   LodL 

Geo.  Pollock  Co..  Forum  Building. 
Skcramento. 

Geo.  K.  Murray.  1702  K  Mariposa 
RoAd.  Btodrtoa. 


>.s built-in  telephone  oitlets 
odd  real  value  to  a  home" 


EVEN  if  only  ooe  telepboM  ii 
Deeded  immediately,  if'9  a  wim 
economy  to  plan  ahead  fof  ocfaBr 
oodets.  Coodnit  if  inezpentiTe  m 
iattall  duriog  buildiag . . .  aa^ 
built-in  telephone  fariHriet 
fi^  Talne  to  a  home. 

t 

Fiitnre  tele|4iooes  can  be 
added  without  tearing  op 
flooring  or  bringing  wires 
in  along  baseboards. 

Your  clients  wiU  apptcd- 

ate  yoor  foresight  in  pba- 
ning  with  an  eye  to  fiiiii 
needs.  Oar  Ardutectf*  tmA 
Builders'  Service  wiU  help 
you  fti  every  way  fniribk 
at  oocoec 


TIm  Focifk  T»ltplioi«  oml  Ttl^^ropb  imupmty 


fmir^SI*'"' 


PLANS  and 
Speculations 


<mrmm 


Ban  Francisco:  The  City  Plan- 
ning commission  has  revealed  a 
study  which  ia  underway  for  de- 
tfimuning  possible  sites  for  an  air- 
line terminal  building  where  pas- 
sengers would  board  buses  or  auto- 
mobiles for  transportation  to  San 
Francisco  airport.  The  study  is 
undertaken  at  the  reauest  of  the 
aviation  committee  of  the  cluma- 
ber  <Jf  commerce,  and  is  directed  by 
Sidney  Williams,  designer  of  the 
city's  master  plan. 
oOo 

Lodl:  The  city  council  is  per- 
sonally planning  to  view  the  pro- 
posed sewer  routes  under  discus- 
sion. Costs  of  suggested  routes 
vary  from  |102,500  to  $142,000, 
according  to  estimates  of  a  city 
engineer. 

oOo 

Reedley:  Great  Western  Airport 
here  will  receive  |130,000  under 
the  Federal  Aid  bill,  and  Sanger's 
Airport  will  get  >85,000.  The  air- 
port a  Selma,  also  a  class  two  air- 
port, will  receive  $93,000. 
oOo 

Richmond:  The  local  telephone 
facilities  will  be  expanded  by  a 
$160,000  investment,  which  in- 
cludes reconstruction  of  present 
buildings,  and  the  installation  of 
additional  equipment.  Cable  worlp 
includes  laying  of  three  million 
feet  of  underground  wires  and  two 
million  feet  of  aerial  wires. 
oOo 

Death  Valley:  A  memorial  at  the 
gateway  to  the  desert  land  of  mi- 
rages will  be  constructed  here  if 
the  will  of  Mrs.  Christine  Y.  Mc- 
Millan is  permitted  in  probate. 
The  widow  of  a  prominent  and 
wealthy  real  estate  operator,  Mrs. 
McMillan  has  decreed  that  her  en- 
tire fortune  be  used  to  erect  a 
monumental  gateway  to  the  desert. 
According  to  attorneys,  her  estate 
includes  more  than  $152,000  in 
cash  and  enough  securities  to  make 
a  total  well  over  $345,000. 
oOo 

Del  Monte:  The  Navy  depart- 
ment has  revealed  plans  to  make 
the  famed  hotel  here  a  post  grad- 
uate school  for  Annapolis  gradu- 
ates. Legislation  is  underway  to 
prepare  for  the  purchase.  If  the 
Navy  does  take  over,  a  new  hotel 
may  be  constructed  across  the 
street  Also,  Army-Navy  merger 
plans  may  affect  the  project. 

X # 

SEMINAR  TONIGHT 


Clyde  Bentley,  outstanding  me- 
chanical engineer,  vice  president 
of  the  American  Society  of  Mili- 
tary Engineers,  and  past  president 
of  the  American  Society  of  Heat- 
ing and  Ventilating  Engineers,  will 
lecture  tonight  on  "Mechanical  En- 
gineering; Heating  and  Ventila- 
ting", at  the  regular  Thursday 
meeting  of  the  seminar  of  the  San 
Francisco  Architectural  cl«b. 


Jailu  Jacific 
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"TRIVIA" 

^   ^    if 

When  looking  up  data  on  vibra- 
tions and  sounds,  I  managed  to 
collect  considerable  useless  trivia 
which  was  put  aside  for  future  use. 

if  i!  if 
(It  is  keeping  track  of  disjointed 
and  miscellaneous  memoranda 
which  causes  Marguerite  to  look 
out  the  window  and  study  steam- 
ship company  folders!) 

"j!!r  "jlr  "Sl^ 
Anyway,  I  didn't  know — and  you 
may  have  gotten  along  very  well 
without  knowing — that  the  mu- 
sical instrument  known  as  the 
English  Horn  is  not  a  "horn". 

ii  if  if 
The  clarinet  instrument  is  a 
reed,  wood-wind  instrument  which  i  already  are  enroute  to  Washington 
produces  a  round,  clearly  defined  j  to  work  out  a  program  for  their 
note  of  music  which  might  be  de-  use  with  members  of  his  regular 
scribed  as  shaped  like  a  Darwin  |  staff.  Among  the  consultants  who 
tulip — if  you  can  describe  musical  jhave  been  invited  are  those  repre- 
notes  in  shapes.  Isenting    the   following   industries: 

if    if    if  I  brick,    paper   liner,   cast   iron    soil 

The    so-called    English    Horn    is  j  pipe,  roofing  materials,  peeler  logs 
a  member  of  the  Clarinet  family. 
Differing  from  the  clarinet,  it  has 
tl:  ' 


tion  by  the  end  of  next  year,  ac 
cording  to  Wilson  W.  Wyatt,  Na- 
tional Housing  Expediter  and  Ad- 
ministrator of  the  National  Hous- 
ing Agency.  The  Act  embodies 
virtually  all  of  the  provisions  re- 
quested by  the  President,  except  a 
proposal  to  curb  spectlTative  re- 
sales of  housing. 

Acting  at  once  on  the  authoriza- 
tion to  use  premium  payments  to 
obtain  expanded  production  as  au- 
thorized by  the  Act,  Wyatt  an- 
nounced that  industrial  consultants 


a  slightly  nasal  tone.    (Don't  get 


it   confused    with   its   first   cousin, '  advisory  committees  to  pass  upon 


the   Oboe.) 

if    if    if 
Today's    priceless    gem    of    ut- 
terly useless  information  might  be 
summed  up  in: 

if    if    if 
The  English  Horn  is  the 
"Fred  Allen"  of  the  Clarinet 
family. 


-#■ 


APPLICATIONS  PASSED 
FOR  400,000  UNITS 


The   meeting   will   commence  at    

7  p.  m.  in  the  rooms  of  the  Build- 1  the  new  work  applications 


SUMMERBFLl  ROOF  ;TRUCTi)R 

17A6  Thirteenth  St      )aklflnd,  Cslif. 


Under  the  terms  of  the  Veterans 

Latest  figures  released  by  the  Emergency  Housing  Act  (the  Pat- 
Federal  Housing  Admmistration  I  man  Act),  the  powers  originally 
show  that  applications  for  priori-  i  conferred  upon  me  Housing  Ex- 
ties  on  400,000  new  dwelling  units  i  pediter  by  Presidential  order  are 
were  approved  between  January  15  i  confirmed  and  expanded  by  statu- 
and  April  26,  this  year.  jtory  authority.   In  brief,  they  em- 

These  applications  were  for  con- 1  power  the  Housing  Expediter  to 
struction  of  350,000  new  homes, ;  jgg^e  such  orders  and  directives  to 
55  per  cent  of  which  will  be  erect-  other  executive  agencies  as  may 
ed  for  sale  at  less  than  $7,500  or  ^^  necessary  to  achieve  the  goals 
will  rent  for  less  than  $60  a  month,   get  under  the  Veterans  Emergency 

Applications     for     priorities     to   „„„_.„  r>-rt-~-»vi 
add    50,000    housing    unite    to    al-   H^^^^Jf^.^^^^^t^^^^   importance   of 
ready  existing  stmctureslmve  been  Lj^     provision^ of   $400,000,000   for 
received    by    FHA    in    addition    tol    ^    V  ^^^^^^JL     .'     „;;„„,„f« 


Boflding  Materiab  Mamif actarers  Converge 
On  Waslm^on  to  Plan  Subsidy  Program 

The  pMsage  ot  the  Veterans  Emergency  Housing  Act  provides 
wme  of  the  basic  tools  which  will  permit  the  Veterans  Emergency 
Soasing  Program   to  move  forward  in  high  gear  towards  its  goal 

of  2,700,000  homes  under  construc- 

step  up  production  to  a  two  or 
three  shift  basis  by  absorbing  some 
of  the  'bulge  cost'  resulting  from 

that  expanded  rate  of  production 

costs  such  as  overtime  wages. 

"In  these  ways  we  will  bring 
about  expansion  of  selected  in- 
dustries so  that  sufficient  mate- 
rials will  be  made  available  to  meet 
the  goals  of  the  Veterans  Emer- 
gency Housing  Program." 
Guarantee  Prefab  Market 

The  Veterans  Emergency  Hous- 
ing Act  also  auUiorizes  the  Hous- 
ing Expediter  to  guarantee  mar- 
kets for  prefabricated  houses  and 
new  types  of  materials.  Wyatt  ex- 
plained that  this  provision  would 
enable  new  producers  to  step  up 
their  production  to  full  capacity 
and  help  speedilv  to  fill  the  urgent 
need  for  new  homes,  instead  of 
following  the  normal  method  of 
cautious  expansion. 

He  indicated  the  principal  use 
of  guaranteed  markets  in  the  pre- 
fabrication  field  would  be  for  low- 
er cost  units  incorporating  unusual 
methods  of  construction  or  those 
placing  emphasis  on  materials  not 
normally  used  in  housing,  such  as 
aluminum,  concrete  or  plastics. 

Title  VI  of  the  National  Hous- 
ing Act  is  restored  to  operation 
by  adding  a  billion  dollars  to  the 
amount  of  home  mortgage  loans 
made  by  private  lending  institu- 
tions which  the  Federal  Housing 
Administration  may  insure  under 
this  Title.  The  President  may  in- 
crease the  amount  by  a  billion  dol- 
lars. Last  September,  the  FHA's 
$1,800,000,000  authorization  to  in- 
sure loans  dnder  the  wartime  Title 
VI  had  been  practically  exhausted. 
90%  Mortgage  Loans 

Under  Title  VI,  as  amended,  the 

FHA  may  now  insure  mortgage 
loans  up  to  90%  of  the  "necessary 
current  cost"  on  the  property  in- 
volved, including  land.  Use  of 
"current  coste"  as  a  basis  for  de- 
termining the  mortgage  amount 
differentiates  Title  VI  insurance 
from  FHA's  regular  Title  II  op- 
erations under  which  "appraised 
value"  determines  the  loan  amount. 


for  plywood  and  pig  iron. 

In    addition,    invitations   already 
have  been  dispatched  to  industrial 


and  to  help  put  into  operation  the 
decisons  jointly  arrived  at  by  the 
industrial  consultants  and  the  NHA 
staff  and  approved  by  the  Housing 
Expediter. 

"We   have   achieved   a   consider- 
able degree  of  progress  in  solving 
bottlenecks   through   various   price 
adjustments  in  the  building  mate- 
j  rials  field  and  through  other  steps," 
I  Wyatt    said,    "but    the    device    of 
I  premium  payments  will  « ntable  us 
jto  move  forward  much  more  rap- 
idly.   Other  provisions  of  the  Act, 
I  such  as  those  for  guaranteed  mar- 
kets and  restoration  of  FHA  Title 
jVI,  are  also  of  vital  importance." 
Expans  Wyatt's  Powa« 


From  San  Franriscc 
ENterprisc  10930 


^Tm  other  <>xcha^':^'^f 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER   RING8  CURING    COMPOUNQ 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       ■      San  Francisco      •       Phone  GArfield  8768 


CORCRETE  CITTIRG   -   COMPRESSOR  REHTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  CO.^2277  JERROLD  AVE. 
Phone  Mission  U36  -0755 


FULLER 

SHOWER 

DOORS 


if04€  can  0444^! 


premium  payments  to  stimulate 
prouction  of  critically-needed  ma- 
terials, Wyatt  said: 

"Thi-ougn  the  cooperation  of  the 
1  Office  of  Price  Administration, 
nearly  10  price  adjustments  have 
been  made  on  building  materials 
and  equipment  to  date.  These  ad- 
justments were  effective  in  step- 
ping up  existing  productive  ca- 
pacity with  certain  limitations,  but 
other  steps  are  vitally  necessary 
to  build  up  the  materials  produc- 
tion required  by  the  program. 

"While  we  asked  for  $600,000,- 

000  for  premium  payments,  we 
will  utilize  the  1400,000,000  grant- 
ed as  effectively  as  possible. 

Reopen  War  Plants 
"By  using  premium  payments 
selectively,  we  can  tap  additional 
sources  of  production  which  were 
;not  reached  through  price  adjust- 
ments. We  shall  be  able  to  use 
I  such  pajrments  to  help  reopen 
j  plans  closed  during  the  war.  Sim- 
i  ilarly,  we  shall  be  able  to  draw 
i  in    the   output   of   high    cost   pro- 

1  ducers — such  as  some  pig  iron  fur- 
i  riaces — which  had  to  be  subsidized 
j  during  the  war  but  have  since  dis- 
continued operations.  We  still  are 
desperately  in  need  of  this  output 
and  we  shall  tise  premium  pay- 
ments to  underwrite  part  of  high- 
er operating  costs  just  as  the  gov- 
ernment did  for  production  in  war- 
time. 

"Premium  payments  also  will 
be  used  to  offset  the  high  oper- 
ating costs  of  manufacturers  who 


^My  wife  was  right     •     -     for  maximnm  flexural  Btri^ngth 
and   minim  am  shear  you   should  reinforce  with   hair|Hn«." 

(Reprint — Archltectu|ral  Record ) 


The  former  limitation  of  $5,400 
for  a  mortgage  loan  on  a  single- 
family  house  may  be  raised  under 
the  Patman  Act  to  as  high  as  $8,- 
100  by  the  FHA  Commissioner  if 
he  finds  it  not  feasible  In  a  par- 
ticular area  to  construct  dwellings 
without  scariflce  of  sound  stand- 
ards at  the  lower  amount.  Com- 
parable elasticity  is  provided  for 
in  mortgage  amounts  on  two,  three 
and  four-family  dwellings. 

The  Act  places  emphasis  on  the 
construction  of  rental  housing  for 
veterans.  Operative  builders  may 
be  the  mortgagor  or  borrower  un- 
der the  provisions  of  Title  VI  and 
may  construct  single-family  homes 
for  sale  or  for  rent  and  multiple- 
family  properties  for  rent.  Indi- 
viduals also  may  become  mortga- 
gors. Mortgagre  interest  rates  are 
set  at  a  maximum  of  4%  annually, 
plus  ^h%  for  mortgage  insurance 
premium. 

In  all  types  of  new  construction 
built  with  FHA-insured  mortgages 
under  Title  VI  occupancy,  pref- 
erence must  be  given  to  World 
War  II  veterans  and  members  of 
the  armed  forces.  Under  the  FHA 
system,  homes  are  built  by  private 
builders  and  financed  with  loans 
made  by  private  lending  institu- 
tions insured  by  FHA. 


'Dividing  Line  k 
Not  Ceiling^  NHA 

The  National  Housing  Agency 
prefers  that  is  now  so-called  di- 
viding line  price  established  for 
construction  under  the  Veterans' 
Emergency  Housing  Pirogram,  be 
referred  to  as  just  that — a  divid- 
ing line,  and  not  a  ceiling. 

In  explanation,  NHA  says: 

The  dividing  line  is  based  upon 
the  highest  price  in  the  lowest  one- 
third  of  applications  actually  re- 
ceived from  builders  themselves 
for  contemplated  construction  and 
approved  by  Federal  Housing  Ad- 
ministration. 

The    dividing    line    is    a    ceiling 

£rice  but  a  figure  below  which  one- 
alf  of  new  home  consitruction   is 
to  be  channeled. 

The  dividing  lines  are  not  ap- 
plied to  each  project  out  to  the 
entire  goal  for  an  area^ 

Applications  submitted  by  vet- 
erans for  the  construction  of  homes 
for  their  own  occupancy  are  ap- 
proved regardless  of  dividing  lines. 


Nearly  One-Si: 
New  Housing  Here  to 
Be  Rental  Units 


Authorisations  were  Issued  fot 
construction  of  340,438  homes  un- 
der the  veterans  housing  program 
throui^out  the  nation  between 
January  15  and  April  26. 

Of  this  total,  priorities  assist- 
ance was  granted  for  292,296  home 
units  built  for  sale  to  Tet«ran8« 
and  91,281  to  be  built  for  renting. 
Of  the  totals  for  the  nation  ap- 
proved, JW.l  per  cent  of  the  units 
are  to  hare  sales  prices  of  f6,500 
or  less,  including  the  land,  and  48.1 
per  cent  of  the  rental  units  are  to 
rent  for  $50  a  month  or  less. 

FHA  said  that  because  some  ap- 
plications for  construction  of  homes 
in  their  records  are  listed  both  as 
units  for  sale  and  for  rent,  the 
duplication  makes  their  separate 
figures  for  sale  homes  and  rental 
homes  different  than  the  official 
FHA  total  for  both  kinds  of  au- 
thorizations combined. 

San  Francisco  Area  * 

For  the  San  Francisco  FHA 
area,  a  total  of  23,357  new  home 
units  were  authorized  under  the 
housing  program,  of  which  20,343 
were  home  units  to  be  built  for 
sale  to  veterans,  and  3,243  for  rent. 
Of  the  total  units  to  be  built 
for  sale  in  this  area,  895  are  to 
have  a  sales  price  of  $4,499  or 
less;  647  are  to  have  sales  prices 
of  $4,600  to  $6,499;  1,278  are  to 
have  sales  prices  of  $5,600  to  $6,- 
499;  2,631  are  to  have  sales  prices 
of  $6,600  to  $7,499;  4,447  are  to 
have  sales  prices  of  $7,500  to  $8,- 
499;  5,490  are  to  have  sales  prices 
of  $8,600  to  $9,499;  4,875  are  to 
have  sales  prices  of  $9,600  to  $10,- 
000;  and  80  are  to  have  sales 
prices  of  $10,001  or  more. 
#- 


El 


EAGLE  ROCK  WOOL 


RETURN  S.  F.  AIRPORT 

San  Francisco  Airport  has  been 
declared  surplus  by  the  War  De- 
partment and  released  to  the  city. 
Senator  Knowland  has  telegraphed 
Mayor  Lapham. 

Air  Force  spokesmen  from  Ham- 
ilton Field  said  the  Army  will 
retain  only  one  small  hangar  to 
service  plans  carrying  mail  and 
cargo  to  the  Pacific  under  at  ATC 
contract. 


INSULATION 


lATTS  .  ILANKET  A  ILOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  7»/«p*Olie  KEII09  2-3688 

OAKLAND  1,  CALIF. 


1650  MacARTHUR 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRIGO-GAUTIER 

Ptione  JU.  4-8081 
365  Ocean   Avenue,  San   Francisco 


All  sla»  us«d  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  sivc  Fuller 
shower  doors  extra  strensth  and  risidity. 

Eight  sand-blasted  desisns  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJPFULLCR  C  CO* 


301  Mission  Sb««t 
S59  Tenth  SirMt 


Sm  Fmndsoe 
OaidMMi       • 


EXbfOok7151 
GLmcouri0167 


J 


FOR  SALE 


TIMBERS,  wallboards,  plumbing, 
pipe,  millw«rk«  and  otker  building 
materials.  SALE  PRICES.  Large 
stocks  of  "bard  to  get"  items. 

Wire,  write,  or  'pkone 
CLEVELAND  WRECKING  CO. 


2900  Third  St. 


YAleneia  4977 


T  I  M  B:E  RiS 

Prefabricated 


F— liilunl  aad  Fi 
to  Yov  R 

CvloaJLobOd^ 


CONTRACTORS 
INC 

Phone   PR   moo,   Mr. 


eAMERSTOR  &  GREEN  LRMBER  00. 

Wholesale  and  JobbiBt  Yards 

LUMBER  -  TIMBERS  .  TIES  -  FIR  .  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


8ar   Francisco 
1800  ARMY   oTREET 
AT  water  1300 


OaklanJ 
2001    LIVINGSTON    STREET 
KEH«o  4-11 


iRiuin  PRiiiT  comPRnv 


M  &  K  V  '1 


Cabots  Creosote  ShiiKlo  Stiiis 

TNf  OffSr  Pf^MffNTS  COLLOItAUY  DfSPfltSED  IM 
PI/lRff  COAL  TAk  ciiffoion 

Feaetretes,  FreterVet  wid  Iriafs  Oat  Alt  the  Notaral  teaaty 

•f  the  Waad. 
la  e9kT%  —  iu.  241  MaaaMat  ON  —  Na.  2M  eiaw 

GUNN  CARLE  AND  CO. 


20  FOTMKO  AVI. 


SAN  FtANCISCO 


UNIFORM    ^    DEPENDABLE 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 


FOOT  OF  ADELINE  STREET 
OAKLAND   4, 


Hl^te  S919 
CALIFORNIA 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

'Berkeley  8317  1335  SIXTH  ST.,      Berkeley  2,  Calif . 


EXPANSION 


_   ^   "^NVPACTUMM  AND  DISTMnVTOM 

FIBER  BOARD— FELT-SIDED  ASPHALT  AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

MARVtL-KOTE — Ccmeretc  Curing  Compound 
SEALZ — Expansion  Joint  Sealing  Compound 

_  Complies  With 

Federal  SpedfMetions  SS-F.336 
FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.    UNderhffl  7172    Si*  FrMidMo  3,  Cafif . 


ROOFING 

INDUSTRIAL  AND  COMMERCIAL  BUILDINGS 

.coiiPoarnoN  akd  corrugated  iron  roofs  repairhd 

*     •      • 
E»tin;ate8  gladly  submitted  to  General  Omtnetori  ea 
eny  type  new  Conatmctioii 

DONNELLY  ROOFING  OX 
ifil  FULTON  8T^  SAM  nLUfCUCO 


lOOLBSL 


There  is  no 

substitute 

for  good 


eee 


mawm 


PACIFIC  PRODUCTS 

PIASTER 
CRAFT 

XOMSTIUCnOI 


PACIFIC  PORTI  AND  CEMENT  COMPANY 


t       '  (>       sec 


OAMWIDt  SERVICE 


P  o  >*  I  1  A  r.  0 


GREATER  CITY 
LUMBER  CO. 

I  (W.  B.  Jcfienon) 

NpW  IN  OUR  NEW  AND 
PERMANENT  HOME 


1994  OAKDALE   AVENUE 

(Comer  lUnkui  Sc) 

SAN  FRANCISCO,  24    ' 
Samu  Phone  .  .  .  ATwater  4180 


\ 


»       ..^-r^^^    ^ 


r^,  ■;  .— f;'**.'^!  "i«l^%.:*- 


PAI^2 


DAILY    PACIFIC    BUILDER 


APVAWCE  COWSTRUCTIOM  REPORTS 


THURSDAY,  MAY  16.  1946 


DAILY 
PACIFIC  BUILDER 

(Established  In  1880) 

Published   every   morning,   axceiit 

Saturdays,   Sundays,   and    Legal 

Holidays 

Subscription   Rates: 
130.00  per  year 
$  3UW  p«r  month 
9    .15  psr  copy 
(Payable  In  Advance) 

AdverUsing  Rates  en  Reqcest 

Publlshsd  by 
Stark-Rath   PHntlng  <^^^ 

A  Publishing  Co.  ^^^ 

Under  a   Management   Agreement 
with 
F.  W.  Dodge  Corporation 
4«6  Tenth  St.,  San  Francisoo  3 
^         Tslsphons  MArket  7110 

Q.  E.  McGavran,  Managing  Editor 
J.  E.  Odgers,  Advsrtising  Managsr 

(Bntered  as  Second  Class  Matter, 
Juiy  25,  1907,  at  the  post  office  In 
San  Franclaco,  Calif.,  under  the 
Act  of  March  3,  1897.) 


berg  Bldg..  Santa  Rosa. 
Contractor— Walter  L.  Olsen,  066  So 
noma  Ave.,  Santa  Rosa. 


•• 


room  building  (20200  sq.  ft),  |209,- 
800;  agricultural  building  and  shop 
]     (8200  sq.  ft),  173,000.  and  new  cafe- 
i     teria  unit  (400  sq.  ft),  144,500. 
2  :  Owner— Live  Oak  Union  High  School 
District    P.    L.    Noll,    chairman    of 
School    Board.     Morgan     HilL 
Architect  —  Robert  Stanton,  Pebble 
I     Beach. 

I     Mr.   Stanton   has   been   retained   to 
prepare   a  master  plan    of  the   pro- 


5/16/46 

BIOS  REJECTED 

ERECT  HANGARS 

PLEASANTON,   Alameda   Ck).,   Calif. 
Alameda  County  Fairgrounds. 

ErecUon  and  modification  of  two  pre- 
fabricated  overseas    airplane   han-    r--i -  -— 

f*"    to   adapt   for   use   as  exhibit  j  posed  school  plant 

buildings.  District    will    vote    June    27    on 


Supervisors,    Courthouse,   Alameda,    years  to  finance  construction. 
Architects— Kent  &  Hass,  525  Market   5/15/46 

St,  San  Francisco.  j  

The  following  bids  received  May  14  ;  5/14/46 
were  rejected  as  too  high:  l  BIDS    WANTED— 

Close  &  Lewis,  Hayward,  |00,872.      !  TO  CLOSE  MAY  29,  2:30  P.  M. 


5/16/46  ••  9 

BIDS  WANTED— 

TO  CLOSE  JUNE  4,  8  P.  M. 
SCHOOL  BUILDINGS 

Appox.    Cost    $90,000 
SELMA,  Fresno  Ca,  Calif..  Jefferson 

School,  Thompson  Ave.,  bet  Sylvia 

and  Young. 
Six-classroom  school  building;  fimme^ 

stucco,  steel  relnf.  constniction. 
Owner  —  Selma  Elementary   School 

District  Chas.  Edgecomb,  Supt  of 

Schools,   P.   O.  Box  330,  Selma. 


Owner  — City    of    Santa    Rosa,    City, 6/16/46 

HaU.  Santa  Rosa. 
Architect — Clarence  C^ulkins,  Ros«i- 

berg  Bldg.,  Santa  Rosa. 


12 


Owner -Alameda   County   Board  of    proposal    to    raise    taxes    for    three  i  .  r^.hu'Sf'  &  ^  ?^  ^Ir^i^^i^^ 
Supervisors,    Courthouse.   Alameda,    years  to  finance  construction.  '^'^  j  Archltect-W.  D.  Coates.  Helm  Bldg., 

Arehlt«»rta — Van*   a.  xj..„„    cok  -i*--! ^     r/^r/^«  .  i      *Tesno. 


517. 


John  E.    Branagh,   Piedmont,'  $98.-    REPAIR   PLASTERING 


•  • 


SAN   FRANCISCO. 
j  Galilo  High  School 

3  ,  Plastering   Repairs 
(Owner— Dept  of  Public  Works,  Rm. 
I     282.  City  Hall.  S.   F. 


Fresno. 

The  school  district  voted  bonds 
recently  in  amount  of  $65,000  to  aid 
in    financing   construction. 

Specifications  obtainable  from 
above  office  of  Supt  of  Schools. 

5/16/46  '  •     •    g 

BIDS  OPENED 

EXTERIOR  PAINTNO 

SAN  FRANCISCO.  Junipero  Serra 
School,  Highland  Ave.  and  Holly 
Park  Circle;  McKinley  School,  SW 
comer  14th  and  Castro  Streets. 


CPA  PERMITS  GRANTED 


5/16/46 

CONTRACT   AWARDED 

WAREHOUSE  ,      ,    ^.._^   ^^^^ 

SANTA    ROSA,    Sonoma    Co..    Calif,  i  Cl^Architect-^Dodge  A.  Riedy.  aty 

Mendocino  Ave.  and  Santa  Ro(ML       ;     Hall.  S.  F.  \  ,^,^ 

Construction  of  one-story  wood  frame  ;      Specs,    obtainable    from    office    of '  ij.w*'^®'*       ,   ..*^**  ^***"*  ^^'■®**^ 

warehouse  and  showroom   building  !  city   architect  upon  deposit   of  1600    5'^^^"0''_P"Pting  of  school  buildings 

(50x100  ft.),  concrete  floor,  compo-  <  — __ 

sitlon  roof,  plate  glass  windows.         5/15/46  •  •  9 

Owner-J.  R.  Payne  Co.  I  CHANGE  IN  AMOUNT— 

Architect— Clarence  Caulklns,  Rosen-  !  BONO    ELECTION 

berg  Bldg.,  Santa  Rosa  [  SCHOOL  IMPTS. 

^°w '^^'°'"«f  ®  o*''**   ^    Pearson,   4740  j  Approx.    Cost  $1,600,000 

Wallace  Rd.,  Santa  Rosa.  i  CHICO,  Butte  County,  Calif 


5/16/46  ••    1  1 

PREPARING  PRELIMINARY 

PLANS 

HOSPITAL  ADDITIONS 

Estimated  C^ost  $2,000,000 

RENO,  Washoe  County,  Nev.,  Washoe 
County  General  Hospital. 

Additions  to  hospital  to  include  tu- 
berculosis facility,  cUnlc,  nurses' 
home,  etc.;  concrete  construction 
with  brick  facing. 

Owner— Ctounty  of  Washoe,  Court- 
house, Reno. 

Architects — Douglas  D.  Stone  and  L. 
B.  Mulloy,  associate,  381  Bush  St, 
San  Francisco. 


CPA   PERMIT  GRANTED 
LAUNDRY     Contract    Price,     $69,167 
SAN  JOSE.    Santa    Clara   Co..   Calif. 

Delmas  Ave 
Construction   of  one-story  and   mes- 
zanine  «>oncrete  laundry  plant  with 
steel  trusses    (85x150  ft),. 
Owner—  Exchange  Linen  Service  Co., 
I     44   W.   Julian   St,   San   Jose, 
i  Architect   —  Irwin   M.   Johnson,    449 
i     MacArthur  Blvd.,  West  Oakland. 
j  Contractor— O.  E.  Anderson,  396  Men 
;     ker  Ave.,  San  Jose. 


ing  factory    (90x100),   steel    frame, 
steel  sash,  maa<mry  exterior  walls, 
wood  plank   roof  ^-ith  compoalUon 
roofing 
Owner — Meat  Packers  Squlpment  Co 

tin  San  Leandro  St.,  Oakland. 
Architect — A.    Lewis   Koue,    428   ISth 
SL.  Oakland. 

CPA  approval  has  been  granted 
and  bids  will  be  asked  upon  com- 
pletion  of  plana 
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!  5/16/46  ••  2 

SAN    FRANCISCO.  — The   Civilian  |  ^ ' °®  '^^t!^J^°~ 
ProducUon  AdminlstraUon,  E.  F.  Hal-    ^^,r,:,„IS  *^h9A^  MAY  27,  4  P.  M.  ■. 
loran,   regional  director,  1355  Market    ^?^^?.R   PASSAGEWAY 
St,    has    announced    the    balance    of    O-AJCLAND,  Alameda  Co.,  Calif.  Oak-  | 


Owner— Department  of  Public  Works 

Room  282,  City  HaU. 
City  Architect— Dodge  A.  Riedy,  City 

HalL 

Bids  were  received  as  follows: 

Robert  G.  Meyer,  3199  Geary  Blvd., 
Prop.  (1)  $3976;  Prop.   (2)  $2447. 

R.    P.   Paoli   &  Co.,   2530   Lombard 


(2) 


(2) 


permits  granted  May  10  for  construe 

tion    of    commercial    and    Industrial 

buildings  in  the  San  Francisco  area 

as  follows: 

TRUCK  SERVICE  STATION,  $69.- 
000;  NW  comer  Stockton  Blvd  and 
Fruitridge  Rd,  Sacramento;  owner. 
Tide  Water  Associated  Oil  Co,  79 
New  Montgomery  St,  San  Fran- 
cisco. 

STOPtE  AND  LIVING  QUARTERS, 
$7500;  NE  comer  Alexander  and 
Fourth  Sts,  San  Rafael;  owner. 
Earl  Harry  Bisby.  1705  Fourth  St 

ALTER  AND  REPAIR  OFFICE 
BUILDING,  $39,193 ;  Stockton ;  own- 
er,  Stockton  Savings  &  Loan  Bank, 
Stockton,  Calif. 

STORE,  $75,000 ;   270  University  Ave, 


land    Municipal    Airport 
Construction   of  covered  passageway! 

between  Administration  Bldg.  and  • 

Restaurant 
Owner — Oakland     Port     Commission, ' 

Foot  of  Grove  St,  Oakland  .  ' 

Specifications      obtainable      from ' 
above  office. 


Construction     of    new    Junior    High   gt     (1)   fiS     72r»2l4V 
School    and     the    construcUon     of  T  A    OuSd?A^nl    n\    «*««> 
shops  buildings,   cafeteria  and   as- I  «^  ^"*°'*'  *  ^"*'    ^^^    **^' 

new  Hooker  Oak  grammar  school.!     Reliable  ' Painting    Co.,    (1)    $5245; 
8-classroom  &  assembly  hall  addi- i  (2)  no  bid.  *         '  ♦*"»»• 

itlon  to  Oakdale  grammar  school,  j  

2    or    3  classrooms    and    assembly ,  5/16/46  •     •    9 

hall    addition    to    Sutro    grammar  |biq   qpenED 


school,  and   remodeling  of  the  Sa-  j  retubE  BOILER 

Construction      of      one-story       brick       fomia  State   Life   Building,   Sacra- !     ^50  Eighth  St^55& 
smoke  house  addition  to  meat  mar-  \     mmto. 

r^^®*'      „  ,  „  !     The  school  district  will  vote  June 

Owner— Melrose   Meat   Market  Willy  !  10   on    a   proposal    to   issue   bonds    in  ;  1 1 HrMPITAI  « 

Carsten,    owner,    5133   E.   14th    St,    the  amount  of  $1,500,000;   $850,000  of  i  tmari  1  ALP 

Oakland  t^g  proceeds  to  be  used  for  the  above  '  5/16/45 


5/16/46  ••    1  1 

PRELIMINARY   PLANS 

COMPLETED 

SANITARIUM  ADDITION 

Estimated  Cost  $800,000 

ST.  HELENA,  Napa  County,  Calif. 

Construction  of  five  addiUons  to 
hospital;  concrete  construction. 

Ownei^St  Helena  Hospital,  c/o  arch- 
itects. 

Architects — Douglas  D.  Stone  and  Lou 
B.  Mulloy,  associate,  381  Bush  St, 
San  FYancisco. 


1 5/16/46 

PLANS    BEING    FIGURED 

NO    OPENING    DATE    SET 

FACTORY  BUILDING 

Estimated    Cost,   $26,000 

SAN   JOat:,   Santa   Clara   Co.,  Calif. 
Locust  &nd  San  Fernando  Sts. 

ConstrucUlon  of  one-story  reinforced 
concrete  and  wood  frame  factory, 
building  (50x100  ft),  steel  saah. 
composllion  roof,  and  adjoining  of- 
fice  buikllng    (15x20  ft). 

Owner — SAn  Jose  Window  Shade  Co., 
88  S.  2nd  Ave.,  San  Jose. 

Architect- -Donnell  E.   Jaekle,   Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St,  San  Jose. 
Equipment  for  the  factory  will  cost 

approximately  $25,000. 


1  2 


•• 


1  1 


1  I 


Palo  Alto ;  owner,  Lemer  Shops  of    .  Oakland 

California.  8675  W  3rd  St,  Los  An-  r^'";?^'"i.«<='-;Jf^*"  ^  Johnson,  449  Mac  ,  high  school  district  building  prog'ram  i  to'*  ark-   nine 

geles.  Arthur   Blvd.    West.    Oakland.  and     $6rO,000     for     the     eleLef lary  I  J°    P?TA?  AOnK  ro«t£400  0oo 

PLANT  (animal  food  processing  and  ' .school  district  building  program.  oakt  ANn    ti«2^o  (^^  ^'.if^^^t 

in8ecticide),$25,000;  1620  Armstrong   5/16/46  ..5  .         *  j^t^t^^^^'H^if"^*  ^°'  ?.*"^-    ^^^^ 

Ave.  San  Frrncisco;  owner.  Mack!    PLANS  COMPLETED  1 5/15/46  •  •  9  i  co'tmctton   S''ffr;n?^f    ^Znrr^ 

all  Products  Co.  1419  9th  Ave,  San    RESTAURANT  Approx.  cost  $100,000 '  BIDS  WANTED-  1     canc^ti  2  ,tni   «^n    5'rn^H    fM^ 

Francisco.  i  LAFAYETTE.   Contra  Costa  County.  ,  TO   BE  OPENED   MAY  28,  8  P.  M.      I     ^T^and   a^^ttnLf  of   the T 

£«:»I-.?»-_^^'-«.«*t«    «o"th    of    clty.FIREEXIT    _  Est.  cost,  under  $1000;     stor^  w"ng  to  ^Tuilt  west  ^f  th*; 


5/16/46    * 

PRELIMINARY  PLANS 
COMPLETED 

HOSPITAL  Cost  $600,000 

ORLAND,  Glenn  County,  Calif.  Swift 
Street 

Construction  of  the  "Central  Sacra- 
mento Valley  Hospital,"  consisting 
of  one-story  buildings  containing 
two  56-bed  wings,  main  building, 
operating  wing.  120-bed  wing,  phy- 
sicians' and  nurses'  building  and 
medical  and  dental  clinic  building, 
all  heated  and  air-cooled  by  a  cen- 
tral plant 

OvsTier- Wm.  A.  Jackson,  1421  Sacra- 
mento St,  Bericeley. 

Architects  —  Douglas  D.  Stone  and 
Lou  B.  Mulloy,  associate,  381  Bush 
St.,  San  FYanclsco. 


! 5/16/46 

INEO 
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.PLAN 

(FACTORY    BUILDING 

i  eat  cost  $250,000 

I  SANTA    CLARA,    SanU    Clara    Co., 

i     Calif.,  PiMetta   tract 

;  Con8tructi<l>n  of  corrugated  steel  fac- 
tory building,  for  making  prefab- 
fa  rica  ted  homes   (60,000  sq.  ft) 

Owners— R    C.    Dickinson,    Chicago. 
T.  R  Merrill,  202  Pine  St,  St.,  Sa- 
linas,  S.  A.    Smith.   1014   Roosevelt 
Baker8fi4!ld. 
Work  is  expected  to  be  completed 

by  this  fall 


5/16/46  • 

PREPARING  PLANS 

PRINTING  PLANT         Cost,  $500,000 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 
North   San   Mateo   Drtva 

Construction  of  reinforced  concrete 
printing  plant  with  160,000  feet  of 
floor  space. 

Owner— H.  S.  Crocker  Co.,  720  Mis- 
sion St,  San  Francisoo. 

ESngineei^-L.  S.  Rosener.  23S  San- 
some   St.,  San   Francisco. 


14-17— PUBLIC  BLDCS. 

S/16/46  •  •  It 

BIDS   OPENED 

-'AiNTiNG.    ETC. 

BEND.  Ore.  U.  &  Post  Otflotk 

Interior  and  exterior  palntlni^  roof 
repairs,  new  hollow  metal  entrance 
doors  and  certain  miscellaneous 
repairs. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low     Bidder — R.     A.    Newman,     Mc- 
MinnvUle.    Ore.    $5,681. 
Lewis     Constniction     Co..    Seattle. 

Wash.,  at  $6,800  submitted  the  only 

other    bid.  ( 


•• 
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•  « 


1  1 


BUILDING    (real    estate   office    and 


doctor's  office),  $20,000;  15  N  Fulton 
St.  Fresno;  owner,  K  K  Lowe,  1485 
Echo  Ave,  Fresno. 
BUILDING  (photo  engraving),  $2000; 


rant    building   with  tll«    rnnf     ««.♦  '     Calif.  nospuai  m  wnat  jg  now  a  parKing 


rant    building   with  tile    roof,    first  I     Calif 


unit  of  eventual  tiny  Spanish  tV;^^  !  Construction  of  a  fire  exit  from  the  rS^dem'^XrmaTy   classrooms  fo; 

uii^i^iMLJ  (pnoto  engravtog),  ?2000;  |  ^to  be  called  El  Cortlgo.                        '     auditorium  of  the  McKinley  school  |  stXnt^urSs^nd  addUionalTDac^ 

4086  Barnes  Rd,  Santa  Rosa;  own- I  Owner-Herbert    Howard.    Jr.,    Oak- 1  Owner    -     Burlingame     Elementary,  RradmTXmttJe  Sf  106^0^^^^ 

er.  Redwood  Empire  Engraving  Co  !  ^  land.                                                              ,      Schools,  Lester  D.  Henderson,  Supt.  1  t°entSn?w  convalescent  wJ^^ 

(Robert  H  Butler).  533  5th  St,  Santa  I  Architect   —    Irwin    M.    Johnson,    449       El    Camino,    Real    and    Oak    Grove  •  of    25    bed's     lockVr    K»oms     and    a 

Rosa.                                                            j      MacArthur    Blvd.,    West,    Oakland.  •     Avenue.   Buriingame.                              ,  cafeteria  for  stoff  memb"ra    l!!^ret 

^^fnSS  ^Yl^^^^  (Telephone  Co.),  j                              -. •.     Plans  and  specifications  obtainable  ,  ^ards  will  be  equipped  with  built- 

$70,000;    6th    and    E    Sts,   Eureka;  '  ^'1"'*"  •  •    .*   from  ths  nffip*»  nf  th«  aunt   nf  ar>hnn\m  I        ._   „ ^..^^     .  ... 

owner,    Redwood   Broadcasting   Co'    PLANNED 


i  -    -         ~,    '^ -~ — •: wa.ru»  wm    oe   equippea   w^ii.n    ouiu- 

•    4  i  from  the  office  of  the  supt.  of  schools.  ;         m  floor  connections  for  portable 


5/16/46 

PREPARING  PRELIMINARY 

PLANS 

HOSPITAL  ADDITION 

c  .  ^,^  Estimated  Cost  $1.08fs000 

SANTA  ROSA.  Sonoma  County.  Calif 

Construction    of    two-story    concrete 

hospital  addition.  100  beds,  Spanish 

style. 

Ownei^-County  of  Sonoma,  Lloyd  G. 
Cullen,  chairman.  Board  of  Super- 
visors, Courthouse,  Santa  Rosa- 
Architects  —  Douglas  D.  Stone  and 
L.  B.  Mulloy,  associate,  381  Bush 
St,  San  Francisco. 


1  1 


OFFICE    BLDG. 


Inc.  Box  1021.  Eureka.  MJrt-njn;    ui^ixj. 

AUTO    REPAIR    SHOP,    $19,250;    SE  •  ^^NO,  Washoe  Co.,  Nev.  Lyon  Bldg.,  i  5/16/46 

cor  Mission  St  and  Beto  Ave,  Daly  i      comer  Center  &  2nd  Sts.  BONDS  VOTED 

.    City ;  owners,  Joseph  E  and  Albert  '  Construction   of   three   -   story  office    SCHOOL  IMPROVEMENTS 
'    F    Intaschl,    303    Miriam    St,    Daly  I      buildins'   on    thp    ait^  r,f    th^    t  „^„  nns 

City.  ! 

LAUNDRY,  $8000 ;   Oakland ;  owners,  i 

Leon    and    Joe    Carrere,    1341    50th  ! 

Ave,  Oakland 


*  i     2nd   floor   to   the    court   below 
I  Owner  —  Children's  Hospital  of  the 

.    ,,,.  ,^         -        .^    ^     ,  .,.«^„,vn.!     East   Bay,   William   Harold   Oliver, 

building   on    the    site  Of    the    Lyon  Cost  $510,000       chairman.  5105  Dover  St.,  Oakland. 

Bldg.,    recently   damaged    by   fire.      SAN  RAFAEL,  Marin  County,  Calif .,  Architect— Douglas  D.  Stone  and  Lou 
Owners    —    Al    Winter    and    Barney  !  Alterations  and  additions  to  elemen- ;     g    Mulloy,  associates,  381  Bush  St. 
Morris.   624   N.   W.   20th    St,   Port-        *^ary  schools  and  high  school  addi-  .;     g,a.n   Francisco 
j      land.  Ore.  ;     tions  and  remodeling  and  rehabili-  ,     Bids  will  be  asked  about  June  1. 

BUm)ING   (emergency  bunkhouse),  I      Lyon    building    will    be    (demolished  '     tatlon  of  present  West  End  School.  \  

-..-.-^     _  _  ,  ...i.i-:_    ^^.^  .  Owner — San  Rafael  Board  of  Educa- ;  5/15/48 
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BIDS  OPENED 

PLACER,    NEVADA    AND    YUBA 
Cos.,     Calif.— J.    Henry    Harris,    2657 
9th    St,    Berkeley,   at  $37,329.69   sub- 
mitted low  bid  to  the  State  Division 
walls,  to  be  made  largely  of  glass.    hLh^'fJ}^'^^?'    G-    T.    McCoy,    state 
Open-air  ramps  will  llad  from  the  [^}'J^^l„^''Sineer,  PnhUc  W'ks  Bldg.. 
2nd    floor    to    the    court    below.  I  |f  ^'^"^"^O'  ^°^  ^et  distance  of  about 

65.2  miles  applying  seal  coat  at  var 


5/16/46 

WORK    UNDER    WAY 

PLANT  Est    Cost    $14,000 

SANTA  CLARA,  3-acre  site  In  the 

Santa  Cllara   industrial   tract    . 
Constructi<>n     of     single     reinforced 
steel  andt  concrete  production  unit 
plant  (60k67). 
Owner— Lloyd's     Food     Products,     % 
Lloyd  E.  Hunt,  proprietor,  535  Low- 
,     ell  St  P*Jo  Alto. 
,  Contractor-<-P.  J.  Pasetta,  2390  Parte 

Ave.,  Saata  Clara. 
I     Completion  is  expected  in  three  or 
.four  months. 
t  

■5/16/46  ••  12 

WORK    UNDER   WAY 
PLANT  est     cost     $300,000 

WOODLAND,  Yolo  Co.,  Calif. 
,  Constructioln  of  frozen  foods  process- 
ing plant 
[Owner —  Woodland  Frozen  Foods 
'  Corporation,  %  Karl  H.  Koch,  Pio- 
neer Distributor  Plant.,  100  W. 
'     Main,  W<>odland. 

Completion     is     expected     by     this 
summer. 
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BIOS  WANTED— TO    BE   OPENED 

JUNE   6,  2  P.  M. 

PAINTING  AND  REPAIRS 

PRESCOTT.  Aria    U.   S.   Post   Office 

and  Courthouse, 
vinterior   painting  and   mlacellaneoua 
repairs. 

Owner — Office  of  the  District  Engi- 
gineer,  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco 11. 

Plans  by  engineering  department  of 
owner. 
Plans  and  specifications  obtainabls 

from  the  above  office  of  the  district 

engineer. 


$1050 ;    Dorris ;    owner.    Department  >  within   two  weeks, 
of  Agriculture,   State  of  Califomia.  '  —__  • 

BUILDING    (emergency  bunkhouse),  I  57T?57I5"'  •    g 

$2000;    Horabrook;    owner.   Depart-    PROJECT  APPROVED 
ment  of  Agriculture.  State  of  Cali-    AUTO  SALES  BLDG.  est   cost  S75  000 

fomia.  isAN     FRANCISCO.     Calif -SEc^    ,,  ^^  ^'•°™^'  ^^l^  State    Hospllal.'  "^         ^ 

CJear\-  and  Parker  Engineer  (West  End  School)— Harold  1  Construction    of   units   one   and   four 


BUILDING   (emergency  bunkhouse).  '      CTear>-  and  Parker 

$2700;  Smith  River;  owner,  Depart-  ;  Construction   of  auto  sales  &  repair 

ment  of  Agriculture,  State  of  Call-  i     building. 
_/°"!i*-  ,^  Owner— Tom  Owens,  3151  Sacramento 

BUILDING   (emergency  bunkhouse).        St.,    San   Francisco.  ^,  ,  ,  ».     ,    . 

$2700;     Bijou:    owner.    Department    Architect   —   Hyman    &   Anoleton    &   "nance    elementary   school    improve- 

of  Agriculture,  State  of  Califomia        Wolfard.  68  PosTlt.  San  F^cfscf   "^T^,  f"^   ^^SO.OOO   to   finance  high 
-  I  ^ .  oau  x- uwn,iacu.    gchool  improvements. 


tlon.   Oliver  R   Hartzell,  secretary, ,  g | q^     WANTED— 
High   School   Bldg,  E.   Mission   St,  j  to   BE   OPENED  JUNE  11,  2  P.  M. 
San  Rafael.  j  waRD  WINGS 

Architect    (West  ^d    School)— Carl  1  i^OLA.    Napa    County,   Calif.    Napa 
F.  Gromme.  1010  B  St..  San  Rafael,  j      gt^te    HospUaJ. 


M.  Engle,  110  Sutter  St.,  San  Fran-  j 
Cisco.  ! 

The     school    district    voted    bonds  | 

May  14  in  the  amount  of  $280,000  to  ; 

finance   elementary   school    improve-  i 


BUILDING  (emergency  Bunkhouse), 
$1500;  Reno;  owner.  Department  of 
Agriculture,  State  of  California. 

SCHOOL    (alter   and   repair),    $9500; 
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PLANS  BEING  FIGURED- 
BIDS  OPEN   MAY  28,  2  P 


,    .  ;     An  architect  will  be  retained  shortly  | 
to  prepare  plans. 


M. 


of    South   Ward    Group,  each    unit 
consisting  of  a  group  of  connected 
one-story,  reinf.  concrete  wings  of 
relnf.  concrete  and  steel  construc- 
tion   with    hollow     tile     partitions, 
steel   sash,   tile   roof,   with  a   com- 
bined   floor   area    of    72,000    sq.    ft 
each   unit. 
'owner — State  of  Califoreia,  Division 
I     of  Architecture,  Anson  Boyd,  State 
^  "  ■      Architect.    Public   Works    Building, 
Sacramento. 
Plans   by   owner. 

will    be    taken  as 


San    Francisco;     owner,    McKinley  ,  MEDICAL  BUILDING  AND  FLATS    E.«  ctad-t  ortK.e-r«...^-r.«... 
School.    City    and    County    of    San'  Cost  $40  000    TO  START  CONSTRUCTION 
Francisco.            -                  ^                   !  SAN     FRANCISCO      Corner    Powell   REMODEL  BUILDING 
SCHOOL    (alter    and   repair),    $5000;  j     and  Jackson  Sts.  I  t^toh^oivt^^^^S.*^^**  ^^^^  *^^'^"*iE?'^^       Segregated   bids    w.u    u^    t*.^c..  «l 
San  Francisco;  owner.  West  Portal  1  Construction  of  two-story  and  base- '  ^~f\r '    *^^^"°    ^°'    ^*"*-    "°™®   follows:   (1)  General  work  (2)   Heat- 
School,    City    and    County    of    San        ment  class  C  medical  building  and  i  ^ ^°°      ,'"°*  ,1^"     v.    v   .,.,1         ix    ling  and  Ventilating  work;  (3)  Plumb- 
Francisco,                                                   i     flats.                                                ^  Conversion    of    church    building    Into   i„|,,.ork:  (4)electrical  work; 
Prs  dormitory  to  accommodate  50       |eparate    bids    for   each    unit    and 

cirls :    renovation   and   fiimishinc  to  1  .^.       .     .,     ,i_   m    l- 


Francisco.  |     flats. 

SCHOOL   (alter  and  repair),   $26,000 ;' Owner— Charlie  Louie  &   Sons. 

San  Francisco ;  owner.  Polytechnic  ,  Architect  —  Francis  Lai   Chlnn,   622 

High    School,    City   and    County    of        Washington  St 

San  Francisco.  |  — 

PLANT    (manufacture  and  repairing    5/16/46  ••  g 


machinery),  $32,000:  Oakland;  own-  ',  COMPLETING    PLANS 

er.  Union  Machine  Works,  2nd  and  .  SHOP     BLDG.  Cost     $12  000   ^." ~',!"'         .       . 

Clay  Sts.  Oakland.  1  SAN     JOSE.     Santa    Clara     CouAty,  ^'^"^  ^^  ^°^'*?^°'- ,     „^     ,         ^J 

:      Calif.    Brite-Lite   Neon    Sign   Com'l'    ^^-^^l^^'-Tayjor    &    Wheeler.    245',,,,,,^ 


girls:  renovation  and  furnishing  to^^^^^^^^  ^,^^3  ^^^  ^^^y,  units  will  be 
include    kitchen    and    dining    room ,  accented 
facilities.  „..„,,  ...       I     Plans    and    specifications    may    be 

Owner-Fresno  State  (College   Arthur ,  ^^^^^^^^^  ^^^^  ^^     g^^^^  Division   of 
Safstrom,  manager.  University  Ave.,  j^r^jjj^g^t^^g  ^^       it    of   $25.00 

^'•««"°-  Iretumable. 


^?.^^'^''^  SHOP  (alter  and  remodel),  :      Calif.    Brite-Lite   Neon    Sign   Com-        ^„   »        »         -^ 
*fOO ;    San    Francisco :   owner,   A   J  '      pany,    Lincoln   Avenue.  :      Clinton  Ave.,  Fresno 

Ducchi.  3370  19th  Ave.  ■  Construction     of    one-storv    concrete 

ALTER  LIBRARY.  $1896;  San  Fran-        block   shop    building    (40x60   ft)  5/16/46 

Cisco;  owner.  Division  of  Archltec- ,  Owner— Peter  Marzano,  San  Jose 


1    1 


ture.  State  of  Califomia. 


I  Architect — Gifford    E. 
First  St.,   San  Jose. 


Sobey,     69 


Buflding  Section 
NEWS  INDEX 
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I     A  contractor  has  been  selected. 
I  ■ 
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AUTO    LAUNDRY 


PLANS  ON  FILE 
^  '  WARD    BUILDINGS 

PREPAmNG  WORKING  i  «^p'^,?^ c"^^^„f  ^'""  ^""■"''  =^"'- 

^-    srHOOT  I  Construction   of  two   one-story   rein- 

!T  AK1R'  r^nTriMTV   r-oUf  '      forced  concrete  ward  ouilding  with 

.  LAKE  COUNTY,  Calif .  :      hon^.^^.    ^4,^    partitions,    steel    sash 

8  i  ^  J^t.^,"^  K°n^?^   ^'^  ^'T  ^""^f  '''^""^  '     and  clay  tile  ?oof,  of  approximately 

^rrnnmi  ^in^'  n^nl^''  exterior,  3       28.000  sq.  ft  f loo^  space"^ 

!n,^fr«^     V  ,f      c  K     ,  ™  .-.  *   i  Owner-State   of  Califomia.   Division 

^Vrnn.Z%^^^^  ^''^°''^  District,  ;      „f  Architecture.  Anson  Boyd,   state 

LAKe  county.  ^     architect.  Public  Works  Bldg.,  Sac- 

'      ramento. 
I  Plans  by  owner. 
I     As  previously  reported,  segreg^ated 

TO  START  WORKING   DRAWINGS  ^*VTs^*oHoti'^'^  "°'" '^""' ^' ^'^ 
HIGH  SCHOOL  BUILDING  ;  fi>  general  woTk-  i 

Estimated  Cost  $80,000-$100,000  i  [J,  ^Lrbing  ^^rit; 
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iCOMPLETING     WORKING 

; DRAWINGS 

.DRUG  STORE  Approx.   Cost,  $50,000'      ,     „     ^ 

FALL  RIVER  MIlls,  Shasta  CouT  '  ^  ^*  ^^^^-  ^     ,^.        „ 

ty    Calif  «"««'«.a,  v^uuu    J  Architect — Clarence  Caulklns,  Rosen 

I  Construction  of  two-story  and  base-  I     ^^^""^  ^^^^•'  Santa^osa. 
,     ment  wood  frame  drug  store  build-  '  k/i a/Ait 
•     ing   (40x80  ft)  i  5/16/46 

Owner— Withheld. 

Architects — Thomson  and  Evans,  1308 
East  38th  Street  Oakland 


lous  locations  in  District  III,  Placer, 
Nevada  and  Yuba  Counties. 
The  work  involves: 

( 1 )  696  tons  screenings,  location  A ; 

(2)  66  tons  asphaltlc  emulsion,  loca- 
tion A; 

(3)  70   tons   screenings,    location   B; 

(4)  7   tons   liquid  asphalt,  RORC-& 
location  B; 

(5)  266  tons  screenings,  location  C; 

(6)  27  tons  liquid  asphalt,  RORC-5I 
location  C; 

(7)  1925  tons  screenings,  location  D; 

(8)  188  tons  liquid  asphalt,  RORC-o! 
location  D; 

(9)  610  tons  screenings,  location  E; 
(10>  60  tons  liquid  asphalt  RORC-sl 

location  E. 
Total    bids   follow: 

(A)  J.  Henry  Harris,  Berkeley,  $37,- 
329.69.  ^'  -p"  . 

(B)  Folsom  &  Drolllnger,  Sacramen- 
to, $37,966.10. 

(C)  W.    C.    Railing,    Redwood    City, 
$41,122.70.  ' 
Unit  prices  follow: 

(A) 

...  $7.20 

-  30.85 

...  11.25 

...  40.53 

...  7.38 

...  30.00 

...  7.06 

...  30.05 

.-  8.52 

...  33.35 
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PREPARING    WORKING 

DRAWINGS 

FACTORY  BLDG.     Est.  Cost,  $35,000 

OAKLAND^   Alameda   County,   Calif. 
j     49th   Ave.   near  East  12th   Street 
;  Construction  of  one-story  meat  pack- 
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BIDS  WANTED— TO   BE   OPENED 

JUNE   6.  2  P.   M. 

PAINTING  AND  DRIVEWAY 

SPRINGERVILLE,  Ariz.  U.  S.  Post 
Office  amd  Forestry  Bldg. 

Exterior  painting,  concrete  driveway 
and  miscellaneous  repairs. 

Owner— Office  of  the  District  Engi- 
gineer.  Federal  Works  Agency,  Pub- 
lic Buildings  AdminlstraUon,  838 
U.  a  Appraiser's  Bldg.,  San  Fran- 
cisco 11. 

Plans  by  engineering  department  ol 
owner. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


SUB .  BIDS  WANTED 


»»1T!L   .**•."  f"""'"8  •"b-bld.  on  any  Job  are  Invltad  to  mak.  known 
theh-   requirements  In   this  oelumn.    Thsrs   I.   no  ehargs   for  this  mtvIo*. 


^''"T^'S*"  «?J****   *^   *•"    '^•••"«»C«    Naval    Snipyard;     NOy    19425:     BpM. 
17574;     Bids    open     May    17.    11     A.    M.  '^ 

James  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905  or  7064) 
Sl^tr^'«n^"T^*^'  ®^  ^«^-y»vania  St.  S.  F.   (ATwatef^)  ' 

^"*^^  *  ^IP.  91»  Harrison  St.  San  Francisco   (DOuglas  0700). 


Synchrotroh  Bldg.,  U.  C.  Campus    Berkeley;    Bids  open   May  17.  2  P    M 
B^"«tt  &  Hilp.  918  Harrison   St.   San   Francisco   (DOuglas   0700).' 


(1)._ 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(9) 

(10) 


(B) 
$5.85 
26.00 
10.15 
35.00 

8.50 
28.50 

8.00 
33.00 

7.85 
30.00 


(C) 

$7.70 

32.00 

9.80 
37.50 

8.25 
35.00 

8.00 
34.00 

9.15 
36.50 


;  Auto  Sales  and  Service   Bldg.,   Reno.   Nev.;    Bids  open   May  16. 

I     A.  J.  Hop|>er  Co.,  243  Langton  Street  San  Francisco  (MArket  7070). 

RIchmon-SMnset  Sewage  Treatment  Plant,  8.  F.;  Bids  open  June  12,  2:30  PM 
Barrett  *  HUp,  918  Harrison  St.  San  Francisco  (DOugias  0700) 
Erbentraut  *  Summers.  696  Penntylvanla  St,  S.  F.  (ATwater  2420) 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,   S.  F.    (Mission   1«0). 

Medical  Bldd.,  Powell  A  Jackson  8ts..  8.  F.;   Bids  open   May  28    2  P    M 
A.  J.   Hopper  Co.,  243   Langton    St.,    San   Francisco    (MArket    7070). 


12-13— INDUSTRIAL 
BUILDINGS 


MENDOCINO,   Mendocino  Co.!  Calif .,  ^    g^TiSrwork 
construction    of    frame    and    stucco     J    Ji^'SLrwork. 
^^d''   ^'n«°?it«^"iSSf'    "P^^*,i"^      Pl^slLd  specifications  Obtainable 
*°5    concrete    floors,     composition  :  f^om  the  state  architect's  off  ice  upon 
OAKLAND,   Alameda   County,   C&lit.  ' r,J,~^J.    ui^^a^  »«     tt  *      xii  v  a  ,.        'deposit  of  $25. 
.ransportatlon    BIdgs.  27        ,'      Mosswood     Rapid     Auto     Laundry,  i  %""T^^^°^^%°  ^jfj"^^^  A  set  of  plans  and  copy  of  specl- 

I      Miscellaneous    BldgJ. 2S  M       '     ^Ist  and  Harrison   Streets.  I  » SIf,t^^>J^?Jl„^>'  ^*"^,°^^°  ^^^^^    fications  are  now  bn  file  for  examlna- 

I  °^*'   ^-^       ;  ConstrucUon   of   assembly    line    type  '  ^^K*'"®^*,T^^*J^®"f®  2*"^^^°*'  ^«®"- 

'  — ,'     automobile  laundry  building   (4lS  i      '>«''?  Bldg-  Santa  Rosa. 

1    -,       TTin 1     170  ft)  of  reinforced  concrete  and  [Kz-m/Ati  «•   a 

»■*— COMMERCIAL  BLDCaL"'*'^  bids  wanted- 

-       —  ^^^*.°'I^^-S;„^=°''P'"  -■'*''>«"  «i^'°*"T0''"^E  JUNE  13..  P 
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CONTRACT   AWARDED 

RADIO  STATION     Cont  Price  $2,691 

SAN  FRANCISCO.  Christmas  Tree 
Point 

Construction  of  remote  control  radio 
station;  Municipal  Railway  con- 
tract No.  226. 

Owner — Public  Utilities  Commission, 
Room  287  City  Hall. 

Contractor— William  Mcintosh  Sc  Son, 
740  36th  Ave.,  San  Francisco. 


1  2 


tion  at  the  ofice  of  DAILY  PACIFIC 
BUILDER,  465  Tenth  St,  San  Fran- 
cisco. 


B/16/46 

WORK   UNDER  WAY 


M. 


»• 
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PREPARING  WORKING 

DRAWINGS 

HOSPITAL  BUILDING  Cost  $350,000 


^JA^'hUecT-Houghton    Sawyer,    5  3  6  9  '  ^^e^^^oTiS? 
STORE    -^-^Or^^CJ^Bm^^l^)^^^  ^_„.    .r..i--~^^^^^^ 

SAN   JOSE.  Snrc?a^°??o.,*?Z:       "^  barker  St.  Bericeley,  $5^92e    f     ^^"'|nd%ommUS'^oStSS! ,     S^taRo«.   community  M^emorTB 


Lincoln    Ava,   near   Minnseota   St's/iR/^ 
Construction  of  two-story   store  and  * 


I     er's  and  custodian's  cottages. 

««<   "V  ".T^r"    ——.7    oi-v-ic  cuiu  :  pDQJECT   APPROvpn  'Owner — Lakeside  Union   School   Dis- 

offlce  building,  plate  glass  vltrollte  ! restaURANT       Es!    Oo«t    nnnnno       ^^ct  Kern  Co. 

nv?°''  ^^^^'\  "'*  ^'°°'"-  'OAKxlND^amSa  CoSitv*  Sr  'Architect  -  Frank  Wynkoop.  Stone 

Ovner— C.    F.    Jones,    %    Architect      1    T^T^       '   ■?^™®"»   t^ounty,    calif.        „,.       ....  .  Phe«t#.r  «»t«     Ti>ir 

Architect-Donnell  E.  Ja^e    Build-  L  ^^. ''°'?l*'"  Roadway  and  13th   St       f^^f;,"'**  ""^  ^****'  ^^'  ^^■ 

S'sf^^^/osT^^'   ^^    ^-    ^-    crtJrc?rA^urL^."SSU""?S".       iS^^'oMamable    from^  office    of 

C^ra'c^^r^  S^^st   A.   Hathaway,  I  pir^ty'5:on^ct^^'^^^-  i  '"'  ""^^       """  ''  '^"" 


Construction  of  reinforced  concrete 
hospital  building  to  contain  76  beds, 
steam  heat,  composition  roofing, 
etc 


5/16/46 

CONTRACT    AWARDED 

INDUSTRIAL  BUILDING 

Approximate  Cost  $120,000 
SAN   JOSE,   Santa   Clara   Co.,    Calif. 

W.  San  C^arlos  St 
Reinforced    concrete    and    structural 

steel  building. 
Owner — Orchard  Supply  Co.,  Ltd.,  44 

Vine  St,  San  Josa 
Architect— Higgins  &  Root  84  S.  1st 

St.  San  Jose. 
Contractor  —  E.    A.    Hathaway,    127R 

Glen  Eyrie  Ave.,  San  Jose. 


•  • 


5/16/46 

BIDS    WANTED— 

TO  CLOSE   MAY  20,  2  P.   M. 

POWER  PLANT  ADDNa 
DUGWAY.     Utah.    Uugway    Proving 

Plant. 
Additions    to    power   plant 
Owner— U.    S.    Engineer    Office,    580 

So.  State  St.  Salt  Lake  City,  Utah. 


131 


8 


1275  Glen  Eyrie  Ave.,  San  Jose. 

1__ 

8/16/46 

WORK   UNDER   WAY 

STORE   AND   OFFICE 

SAN  JOSE.  SanU  Clara  Co.,  Calif 
Lincoln  Ave.  north  of  Minnesota 
Street 

Construction  of  two-stor>-  reinforced 
concrete  store  and  office  building- 
wood  frame,  plate  glass,  vltroUte 
front    asphalt    tile,    asbestos    roof. 

0\\-ner— E.    W.    McPherson,    %  Arch 

Architect-Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.  201  S.  Market 
St.,  San  Jose. 

Contractor— E.  A.  Hathaway,  1275 
Glen  Eyrie  Ava.  San  Josa 


CPA    approval    has    been    granted 
and  woric  scheduled  to  start  shortly. 


B/16/46  •    8 

WORK  UNDER  WAY 
SALES  AND   SERVICE  BUILDING 
SANTA  ROSA,  Sonoma  Oa.  Calif. 
Construction    of    new    and    modem 

sales  and  service  buikllng. 
Owner— McDonald's   Coast  Cherzolet 

Oa,  Roynaud  Bldg.,  Santa  Rosa. 
Arcbttect— Clar«nc«  Caulkins,  Romb- 


9-10— EDUCATIONAL 
BUILDINGS 

5/15/46  9 

BONOS  VOTED 

SCHOOL    BLDG.  Cost    $81,000 

ELY,   White   Pine  Co.,   Nevada. 
Construction   of   new   10-room  school 

building,      containing      classrooms, 

auditorium  and  gymnasium. 
Owner— Bast  Ely  School  District,  H. 

O.   Hall,   president    East   Ely. 

District  voted  May  7  to  Issue  bonds 
in  the  amount  of  $81,000  to  finance 
construction. 


5-15/46  ••    9 

PROPOSED  TAX  INCREASE 
SCHOOL  PLANT    Est  Cost  $327300 
MORGAN  HIIJs  Santa  Clara  County, 

Calif. 
Constniction    of    three    new    scdtool 
units;  new  one-story  concrete  and 
maaoory  admlalstrattre  and  ekun- 


FOR  RENTI 

CONTRACTORS      ^ 

EQUIPMENT 

• 

LUMIER  CARRIERS 

CONCRETE  MIXER 

MIXERMOIILE.  SCOOn#OMLE 

NOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIRRATORS 

•INtRATORS 

H.    STECKER 


KMELEY 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service, 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co, 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phomt:  DBUwtt  7313 


Jlo^udUe 


COMPOSITION    FLOORING 

MANUFACTURED      lY     LORALITE      CORPORATION 
2207    MARKET    STREET.    OAKLAND    10.   TWINOAKS    3011 

LORALITE  Composrfion  Rooring  ...  a  proven  durable 
material  ...  a  strong,  lightweigKt,  sanitary,  fire-resistant 
floor  surface. 

LORALITE  is  available  in  a  variety  of  attracttve  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
bM«|  and  border.  Various  tile  designs  can  be  scored 
permanently  into  tfie  material. 

LORALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  roomt, 
iactory  ^rsA  office  lockers  and  toilet  spaces,  and  interior 
sun  4nd  rumpus  roonns. 

LORALITE  is  easv-to-maintatn  because  of  its  smootti,  seam- 
less $urface.  highly  resistant  to  indentation.  Compared 
♦o  ofW  types  of  resilient  floors,  the  oost  is  extrem^ 
niKMerare. 


LORENTZEN  COMPANY 

2345  BROADWAY,  OAKLAND  12 

5613 


I 


•vv. 


/ 


il 
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■»>«•• 


miM 


THURSDAY.  MAY  16,  1946 


DAILY     PACIFIC     BUiLDFR 


ADVANCE  COMSTRUCTiOM  REPORTS 
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5/18/46  1  6,5/16/46 

BIOS  WANTED— TO  BE  OPENED    I  PREPARtNQ   PLANS 
JUNE  6,  2  P.  M.  CIVIC    CENTER    ADDITION 

BOILERS.  BURNERS,  TANK  •  Eat,    Cost,    S8.000 

PORTLAND,  Ore,  U.  S.  Custom  House  ;  SUNNYVALE,      Santa      Clara     Co., 
New  heating  boilers,  oil  burners,  gas       Calif.   South   Murphy   St 
water  heater  and  hot  water  storage  j  Reconversion    of     Zarko     garage     to 
tank.  ,     Civ4c  Center  eulditlon. 

Owner — Office  of  the  District  Engl-  ;  Owner  —  City  of  Sunnyvale,  Patrick 
gineer,  Federal  Works  Agency,  Pub-  I     H.    Peabody,    prea.    of   Chamber   of 
lie    Buildings    Administration,     838'     Commerce,  Sunnyvale. 
U.  S.  Appraiser's  Biug.,  San  Fran-  I  Architect— Lawrence    Gentry,    P.    O. 
Cisco  11.  I     Box,  352,   Los  Altos. 

Plans  by  engineering  department  of  ;  • 

owner.  '  5/16/46  i  4 

Plans  and  specifications  obtainable    NEGOTIATED  CONTRACT 
from  the  above  office  of  the  district  'AWARDED 
engineer.  i  MEMORIAL  STADIUM  Cost  J513,000 

!  SEATTLE.  W&ah.  Between  Harrison 

6/16/46  1  6  j  and  Republican  Sts. 
BIOS  WANTED — TO  BE  OPENED  1  Construction  of  reinforced  concrete 
JUNE19,  2P.  M.  ;  stadiimi,  reinforced  concrete  roof, 
PAINTING,  STEPS,  MISC.  WORK  j  approximately  12.000  seating  capa- 
TW3N  FALLS,  Idaho.  U.  S.  Post  i  city,  for  part  of  building  to  be  built 
Office  '      


•*  15    Owner   and  Builder— G«orge   Arthur 
&  Sons,  941  S.  Claremont  St,  San 

Mateo. 


(8)  traffic  routing  work,  lumn  sum     nt\    «o  .1 Z .'  

Total    bids   foUow:  ^  ««».    (U)     68  cu.  yds.  class  A  Port  cem. 


Total    bids   follow: 
(A)    Charles    L.   Harney,    f44,373,5a 


Materials    have    been  secured    and    (B)  Martin  Murphy  and  Robert  Mc 


construction   will  start   in   the   next 
few  days 


2  4 


now;  eventually  to  have  seating 
capacity  of  25,000  (108x270);  field 
house,  sales  booths,  etc. 


Exterior  and   interior  painting,   new ; 

entrance    steps    and    miscellaneous  | 

work.  I  Owner— Seattle  School  District  No.  1, 

Owner — Office  of  the  District  Engl- 1     Fraink     M.     Brock,     secretary,     810 

gineer,  Federal  Works  Agency,  Pub-  j      Dexter  Ave.,  Seattle. 

lie    Buildings    Administration,     838 1  Architects — George   Wellington    Stod- 

U.  S.  Appraiser's  Bldg.,  San  Fran-  j     dard  &  Associates,  Orpheum  Bldg., 

Cisco  11.  j     Seattle. 

Plans  by  engineering  department  of   Contractor  —  Puget  Sound  Bridge  & 

owner.  Dredging  Co.,  Harbor  Island. 

Plans  and  specifications  obtainable  j     Contractor  awarded  negotiated  con 


5/16/46 

PREPARING  WORKING 
DRAWINGS 
RESIDENCE 

REDWOOD  CITY,  San  Mateo  County, 
Calif. 

Construction  of  one-story  frame  and 
stucco  residence  (five  rooms). 

Owner— Withheld. 

Architect— Robert  C.  Younger,  626  El 
Camino  Real,  San  C^arlos. 


Nair,  $47,416. 
(C)   M.  &  K.  CorporaUon,   |63,857 
Unit   prices  follow: 


cone,  footing  blocks; 
(12)     285  cu.  yds.  claw  A  Port  cem. 
cone,    struct ; 
j<13)     275j000  lbs.   Struct  steel; 


(A) 

$17.00 

2.00 

4.60 

6.50 

200.00 

250.00 

40.00 

1600.00 


(B) 

$1&50 

3.50 

8.75 

12.50 

200.00 

200.00 

26.50 

450.00 


1|400  cu.  yds,  heavy  stone  rip- 
rap; 

20  lln.  feet  lam.  guard  railing; 

18  each   move  and   reset  exist 

guide  posts; 

50,000  lbs.  bar  reinf.  steel; 
rtnn  <ir>  I  naisc.    items    of  work. 

aoooftL*^?*'^;.  ot>tainable  from  office  of 
100  00 '1^^®  Highway  Engr..  Public  Works. 
JJJ-JJlBldg..    Sacramento. 


(C) 
$25.00 
4.00 
8.00 


(15) 
(16) 

(17) 


8.00  I  (18) 


) 


•• 


2  4 


5/16/46  //    2  4 

PLANS  BEING  FIGURED— NO  BID 
OPENING    DATE   SET 
RESIDENCE  Est.  Cost  $10,000 

OAKLAND,   Alameda   County,   Calif. 

Rock  ridge  District  1 

Construction  of  five-room  residence,       *^«™- 

shingle   sides,  redwood   siding,    flat 

roof,  forced  air  heating  system. 
Owner— Withheld. 
Architect— Harry  A.  Bnmo,  Syndicate 

Bldg.,  1440  Broadway,  Oakland. 


5/16/46 

PREPARING  WORKING 

DRAWINGS 

RESIDENCE  Est  Cost  $10,000 


3  3 


5/16/46  ••     2  4 

PLANS  BEING  FIGURED— NO  BID 
OPENING  DATE  SET 
<  .a^o  — ^  »t'^^"*^^»"'">  v.wM*iu€».uic  I      — ^v— wv«»  ATu^u^u  ucBuiiuicu  cun-    RESIDENCE  Est  Cost  $10  000 

from  the  above  office  of  the  district    tract  to  do  the  job  for  a  fixed  fee  of  1  OAKLAND,   Alameda   Countv    Calif 
engineer.  |  $22,500.  The  school  district  will  stand  I     Rockridge  District 

I  the  cost  of  all  building  materials  and    ' 

5/16/46  1  6  I  labor. 


BIDS  WANTED— TO   BE   OPENED 

JUNE   19,  2  P.   M.  i6/16/46  1  « 

PAINTING,  REPAIRS  BIDS    WANTED- 

FERRY.  Wash.  U.  S.  Border  Station. -TO  BE  OPENED  JUNE  19,  2  P.  M. 
Interior    and    exterior    painting    and  I  PAINTING,   DOORS,   LOUVERS 

miscellaneous  repairs.  jWHTTIER.    Los   Angeles   Co.,   Calif. 

Owner— Ofttce  of   the  District  Engl-  |     S.    Post   Office. 

gineer.  Federal  Works  Agency,  Pub-  j  Interior   «uid    exterior    painting,    hol- 

lic    Buildings    Administration,    838       low  metal  entrance  doors,  and  new 

U.  S.  Appraiser's  Bldg.,  San  Fran-       wood  louvers. 

Cisco  11.  I  Owner — Office   of    District   Eng^eer, 

Plans  by  engineering  department  of '     Federal    Works    Agency,    Public 

owner.  .     Works   Agency,   Public  Bldgs.   Ad 

Plans  and  specifications  obtainable  —    -     - 


5/16/46 

BIDS  WANTED 
CALAVERAS  COUNTY,  Calif.— As 

ItifiSLDlSNCJfi  Est  Cost  $10  000    p"2°"k.^    ^^,^^'    "°"*    J^«    ^    2 

SAN  CARLOS,  San  Mateo  Ctountv  ci  ♦  ^  f.^"  ***  received  by  the 
Calif.  Sr'^A®    ^vision    of    Highways,   G.    T. 

ConstrucUon  of  five-room  realdenc*.  L- *^S?^',^**i^  highway  engineer.  Pub- 
shingle  roof,  radiant  heating  mvT.^  ?  Works  Bldg..  Sacramento,  for  con- 
tem.  *  "y*- I  struction    of   a   concrete    bridge   and 

Owner— Robert  Spauffer,  c/o  archi-  I  f^^^^.^^^f  across  Angeles  Creek  in 
tect  I  t»»e  City  of  Angels,  Calaveras  County. 

Architect-Robert  C.  Younger,  626  Kl '    J.  L^°*"''  ^^o^y^s: 
Camino  Real,  San  Carlos      ''"'*'" |    (1    remove  existing  bridge; 

(^)  7  cu.  yds.  remove  concrete; 
^^  ,    (3)  25  cu.  yds.  remove  stone  wall; 
^^  j    (4)  9  stations  clear  and  grubb; 

(5)  5200   cu.    yds.   roadway   excava- 


Construction  of  five-room  residence, 
shingle  sides,  redwood  siding,  flat 
roof,  forced  air  heating  system. 

Owner— Withheld. 

Architect— Harry  A.  Bruno,  Sjmdicate 
Bldg.,  1440  Broadway,  Oakland. 


••  24 


from  the  above  office  of  the  district 
engineer. 


5/16/46 

STARTING    WORKING 

DRAWINGS 

^^riP^^^^  Cost,  $16,500-17,000 

SANTA    CLARA    CO.,    CaUf.,    Alum 

Rock  Ave.,  In  Eastern  Foothills. 
Construction  of  frame,  plywood  and 

„      ^. D—   —    .     brick  veneer  residence   (three  bed- 

ministration^38  U.   S.   Appraiser's'     rooms)  shake  roof,  central  heatlne 
Bldg..  San  Francisco  11.  system,  steel  sash,  etc 

Plans  by  Engrg.  Dept   of  Owner.        1  Owner— Dr.  P.  E.  Tnlly    %  Architect 
Plans  and  specifications  obtainable  ;  Architect— Glf ford    E     Sobev     f»    q 


5/16/46 


I  from  the  above  office  of  the  district 
1  6 -engineer. 


BIDS  WANTED— TO   BE  OPENED 

JUNE   ^Z  2  P.   M.  I 

GRILLES  15/16/46 

LOS  ANGELES,  Los  Angeles  County.  !  BIDS    WANTED— 


1  6 


Calif.  U.  3.  Post  Office   (Terminal  l^O  BE  OPENED  JUNE  19,  2  P.  M. 
Annex).  j  PAINTING,   FINISH  DOORS,  Etc. 

New  supply  grilles.  JWLLOWS,   Glenn   County,   Calif. 

Owner — Office  of  the  District  Engi-  j  Interior  and  exterior  painting,  re- 
gineer.  Federal  Works  Agency,  I*ub-  j  finish  wood  floors  and  misc.  re- 
lic   Buildings    Administration,     838!     pairs 


U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco 11. 

Plans  by  engineering  department  of 
owner. 

Plans  and  specifications  obtainable 


Owner — Office  of  District  Engineer, 
Federal  Works  Agency,  Public 
Works  Agency.  Public  Bldgs.  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg.,  San  Francisco  11. 


.  ..^..^  u^iu  t3i/^v.ix>tjauuuB  uDuiuiaDie  I      •»'»'-«6'»   "«*»*    *• » i»-»i>-»o»-v   J.*, 
from  the  above  office  of  the  district   Plans  by  Engrg.  Dept.  of  Owner, 
engineer.  .     Plans  and  specifications  obtainable 
jfrom  the  above  office  of  the  district 


First  St..  San  Jose. 


NEWS  INDEX 

Water  Supply  and  Sewag* 

Disposal    Plants -Sl-ffi 

Bridges   

Dams    Reservoirs    and 
Dredging 
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Docks,  Piers  A  Harbors 

Parks,  Airports  and 

Playgrounds _^ 

Railroads,  Subways  and 

Tunnels    . 

Electric    Lighting    and 

Transmission     Lines 

Sewers 


Streets  and    Highways  

Gas,    Water   and    Oil    Pipe 
Lines  ..., 
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5/16/46 

CONTRACT   AWARDED 
STEEL    BARRACKS 
SAN  JOSE.    Santa   Clara   Co..    Calif.  I 
Airport  Village 


31-32— WATER  SUPPLY  & 
PLANTS 

5/16/46 


tion; 

(6)  390   cu.    yds.    structure   excava- 
tion; 

(7)  230  cu.  yds.  structure  backfill; 

(8)  2f.    cu.    yds.    ditch    and  channel 
excavation ; 

(9)  develop  water  supply   and  fur- 
nish water  equipment; 

(10)  120  M  gallons  apply  water; 

(11)  9  sta.  finish  roadway; 

(12)  1000  cu.  yds.  untreated  rock  base ; 

(13)  1   ton   asphaltic   emulsion   paint 
binder  and  seal  coat; 

(14)/3    tons     liquid    asphalt     (MC-2) 

prime  coat; 
U5)  270  cu.  yds.  minimum  aggregate 

road  mix  surfacing; 
(16)  18    tons    liquid    asphalt    (MC-3) 
road  mix  surfacing; 
1(17)  2300  sq.   yds.    mix   and   compact 
I  road  mix  surfacing; 

j  (18)  168  lln.  ft.  timber  bridge  railing; 
;  (19)  252    cu.    yds.    class    A    portland 
cement  concrete  structures; 

(20)  110  cu.  yds.  light  stone  riprap; 

(21)  6  each  monuments; 

(22)  7     each     culvert     markers     and 
guide  posts; 

(23)  150  lln.  ft  8-ln.  CMP,  16- gage; 

3  2  i  <24)  54  lln.  ft  24-ln.  CMP,  14-gage; 
'  (25)  2  each  spillway  assemblies ; 


40 
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T.  E.  ConnoUey.  Inc.  Sim  Fran- 
cisco,  (2)   $3,494,420. 

N.  Fiorito  Co..  Seattle,  WaslL,  (1) 
$1,331,275.    (3)   $819,560. 

General  Construction  Co.  (Shea  Go, 
Utah  Construction  Co.,  Winston  Bros. 
Ca  and  Morrison -Knudsen  Co.,  Inc.). 

(2)  $4,088,774.30. 

Goodf  ellow  Bros.,  Wenatchee.  Wash., 

(3)  $579,660. 

Guy  F.  Atkinson  A  Co..  Bressi  Sc 
Bevanda  Contractors.  Inc.  W.  E.  Kler 
Construction  Co.  and  David  G.  Gor- 
don. Los  Angeles.  (1)  $l,588J0O. 

5/16/46  I •     •     $  4 

LOW    BIDDERS  ! 

LOS  ANGELES  and  Long  Beach 
Harbors,  Los  Angeles  Co.^  Calif. — 
Standard  Dredging  Corp..  800  Cen- 
tral Bldg.,  Los  Angeles,  at:  $134,390 
submitted  only  bid  ou  Schedule  A; 
Consolidated  Constructors,  Inc.,  P. 
O.  Box  6880  Blast  Los  Angeles  Branch 
Los  Angeles,  at  $7,496,630  submitted 
low  bid  on  Schedule  E.  and  T.  EL 
Connoly,  Inc.,  461  Market  SIreet,  San 
Francisco,  at  $7,447,700  submitted 
low  bid  on  Schedule  F  to  the  U.  S. 
District  Engtoeer  Office,  751  South 
Figueroa  St,  Los  Angeles,  for  con- 
struction of  8650  feet  of  detached 
breakwater,  and  restoraticm  of  12,500 
feet  of  detached  breakwater  at  Los 
Angeles  and  Long  Beach  harbor; 
Serial  157.  The  breakwater  will  be 
constructed  with  a  rubble  sitone  and 
enrockment  super-imposed  on  a  core 
of  sand  covered  with  clay  and  quarry 
waste. 

Other  low   bidders  were: 

Guy  F.  Atkinson  Co..  Mac<^o  Const. 
Co.,  David  G.  Gordon,  and  Bressi  & 
Bevanda,    $8,647,100    (Schedule    E). 

Consolidated  Constructors  (Sched. 
F)  $7,496,570. 

Guv  F.  Atkinson,  et  al  (S|ched.  F) 
$8309,600. 

Columbia  Constr.  Co.  (Schiedule  F) 
$9,403,600. 


!  engineer. 


5/16/46  1  6 

BIDS  WANTED — TO   BE   OPENED 
JUNE   19,  2  P.  M. 
GRILLES 

LOS  ANGELES,  Los  Angeles  County,    

Calif.  U.  S.  Post  Office  and  Court-    5/I6/46 

N?w"f i'r  conditioning  grilles.  1  Sf^RTUAR?^"  "^ ^^ 


Erection   of  53°1M  nr  ^'^i   Ko.*«„i,„  j  BIDS  WANTED  1 -t- -j  «.»»^*^.„..^o, 

20x64  ft   in  size    the  numbeTfo  be  '      S^^'^'^^'  Wash.-UntU  June  4,  11 1  <26)  28  lln.  ft.  8-in.  CMP  downdrains. 
determined  bv  the  cltl  Tfttr  J^n^t  *  ^   ^'  bids  will  be  received  by  the  I  16-gage; 

has  STmenced  on  the'^first %   The   ^^'•««***^  «^  Department  Finance,'Bud-    <^>  41  035  lbs.  bar  reinforcing  steel ; 
barracks  are  standard  Aray  20x48    ^^^  *"^  Business,  Olympia.  Wash.,  for  ,  <2|>™/»ce»fneous  items  of  work, 
ft.  barracks,  with  «tra  ^els  f or  ;  ^""^^'^^^^^^   °^  *  ^^^'*«^«  treatment       Specifications  obtainable  from  the 
expanding  them  inS  20xW^?   bl?-    P'^"*  *"**  ^^^"  filtration  system.         ^^^^  otfice. 

radJs.  T^^o  such  baJrSis  are  now      ^Specifications   obtainable  from  the  I  ,^ 

located     at    Victory    Village     Pol- ^"'^^  °^  ^°"^""*"^  ^"^"^^"^  Ja°^«8  1 5/16/4^^  ••3  3 

hemus    and    SDrinV  <?ta     /rfn    ^oV,    W.  Carey  &  Associates,  Alaska  Trade  '  ^IDS  OPENED 

K^^^L.*.7i  IP^L"!! J\^C.^_^._"^*y  !  BldK.,  1917  1st  Ave.,  Seattle,  uoon  de-  '      YOLO  COUNTY,  Calif .- Erickson, 

!  Phillips    &   Weisberg,    334    Telegraph 

j  Ave.,    Oakland,    at  $62,951,   submitted 

3  I '  low  bid  to  the  Department  of  Public 

'  Works,  Division  of  Water  Resources, 


be  inspected  betwien  the  hourrof  '  ^^g'^^^^y^^  ^^^ '  Seattle,  upon  de 


18-19— REUGIOUS  BLDOS. 


9-12  A.  M.,  and  1-4  P.   M.,  on  any 
week  day.  ! 

Owner-City  of  San  Jose,  city  clerk,  io^n'' nop m en 

CitV     HaII       C!on      Jnaa  'BID     OPENED  I  ' "-      .,»....,.     *w^.5v,u»vi;o, 

^  '  ^     •'°^®-  '     COLUMBIA  BASIN  PRO  J.,  Wash.  ;  Edward  Hyatt,  state  engineer,  Room 


Contractor— San  Jose  Ste^l   Po     1^44'     <-OLUMBIA  BASIN  FROJ.,  Wash.  ,' f  "^^*™  nyait,  siaie  engineer,  Room 
The  Alameda   San  Jose  ^^44  ,  _Hosatks   &   Sons,   Nampa,   at   $17.-!  ^01  Public  Works  Bldg..  Sacramento, 

xne  Aiameaa,  ban  Jose.  ^^^^^^  ^^  Schedule  2,  submitted  only  j  fo*"  repairing  Stevens  bridge  by  con- 

ibid    to    the    U.    S.    Bureau    of    Recla-    "^^ ducting    reinforced    concrete    eirder 


38— ELECTRIC   UGHTING 
TRANSMISSION  LIKES 
EQUIPMENT 

5/16/46  I  S  8 

BIDS  WANTED  ' 

HYSHAM,  Mont— UnUl  June  8,  10 
A.  M.,  bids  will  be  received  by  the 
Mid-Yellowstone  Electric  Cooperative, 
Inc.,  Hysham.  Mont,  for  construction 
of  46.1  miles  of  REA  line  in  Rosebud 
and  Custer  Counties,  Montana 

Specifications  obtainable  from  REA 
Engineer  Toivo  Karkainen,  Helena. 
Mont.,  upon  deposit  of  $25. 


«• 


Contract  awnrH^/i  at  ««wv\  .»o«v  *«-'°«»°-'^  on   Schedule  2,  submitted  onl'.  , 
53    1S3    or  153  bfrmcks'^^^''^^°'^ibid    to   the    U.    S.    Bureau    of   Recla-    ■^<'-»«ting    reinforced    concrete    girder 
1  9  •  ^^a^^ttCKs.  j  mation.    Coulee    Dam,    Wash.,    under  '  «Pans  to  remaining  portion  of  the  old 

,  Spec.   1289   for  drilling  water  supply  I  bridge  across  Cache  Creek,  five  miles 

rk    «         r^r* y"Z  " (mu»rs.xuAKi  Cost  $60  000  !  5/16/46  •«  24 '^'^'•^'  <^o'""bia   Basin   Project.     The  |  ^^'^^t  of  Woodland.  Yolo  County. 

"^^^      J.  ]^^    .„r^®.  ^*3t"ct  Engl-,  SAN  JOSE.    Santa   Clara   Co.,   Calif.    CONTRACT    AWARDED  i  10-inch  diameter  well,  designated  the  I     Total   bids  and  unit  prices  will  be 

?"^"' .rf?^^^' Y^.°'''?^-^K«"«=y' ^^- !     Southeast  comer  2nd  and  Reed  sts  I  RESIDENCE  Cost     $9  50o'Pasco   Well,    will    be   located    in    the|g>v«»»  shortly 


rr;    T>   .1^-  ;\r    .   .    ^*'"'^->^''^"""       southeast  comer  2nd  and  Reed  sts.  I  residence  Cost     $9  500  *-^asco    wen,    win    De   located   in   the 

lie    Buildings     Administration,     838 !  construction    of    frame    and    stucco  I  SAN  JOSE.    Santa    Clara   Co      Caltf  '^W^^  of  SE14  of  Sec.  19,  TION,  R291!:. 
riar     11       ^^^^   ^       ^^  "'I     "mortuary  on  a  120-ft.  square  site.      '     Palm  Street  'of    the    Willamette    meridian,    about 

,„„;**.•        ,         .        _,  f  Owner— Rancadore    &    Alameda,    730 1  Construction    of  oncrstory    residence  ^^  miles  northwest  of  Pasco,  Wash. 


3  3 


.  "  j     .ucaj  v/w  d  .i^u-xu  oqujtie  ajie.      '      Palm   Street  of    the    Willamette    meridian,    about    5/16/46 

■pioV,o   K  .  ..  I  Owner— Rancadore    &    Alameda,    730 1  Construction    of  oncrstory    residence'   ^  ™*'®^  northwest  of  Pasco,  Wash.  |  BIDS  OPENED 

ownpr     ®"^'°^^""&  department   of  j     s.  2nd  St,  San  Jose.  (6   rooms)    tile   roof,   stucco   exter- i*^^®  l^^-^^^^h  diameter  well,  designated  ;      ALAMEDA  COUNTY,  Calif.— R  G. 

T>i«nV'o«^  orx^^if..,  *«  V.X   .      w.    !  Architect— Hlggms  &  Root  84  E.  1st        ior,    central    heating  system,    wood^^®  Moses  Lake  Well,  will  be  located    Clifford.   Box   168,    South    San    Fran- 

frfm   tL^Lj^iJI?^      I^^w^'^^w*^'!!     S*-  S^"  -^"^e-  «*«^'    part    basement  |in   the   SE^   of   SE14   Sec   13,   T19N.,  :  cisco.   and   Louis   Biasotti  &  Son,   40 

en^inppr  l'-^°"*'"**^'°^~^'^^'  W.  Heple,  494  Del-    Owner^^  Morris.  !R28E.,    of    the    Willamette    meridian  i  W.    Clav    St,    Stockton,    at    $427,966, 

ngineer.  j     ^g^g  Ave.,  San  Jose.  (Architect — Gifford    E.    Sobey     69    S    it^out  two  miles  east  of  Moses  Lake,  .     •  -  - 

'  ■     First  St.,  San  Jose. 

Contract    awarded    on 


5/16/46 


1  6 


, 5/16/46 

!  PLANS    COMPLETED 


I  Wash. 


19 


i  basis. 


a    cost-plus 


?UNE^9   2P^  ; CHURCH  Approx.  Cost,   $100,000    Contractor-Joseph     J.    Graglia 

PAyNTiNG  Repairs  I  ^  rlHf  °;^^r'S;>,^/°^"^*  ?°1J?'^'!    ''°-  ^^"""^  ^'•'  ^^  ''''^ 

EL  CENTRO,  Imperial  County,  Calif.  I     Arthur  B^d  ' 

InVeri1;r''°pim°tinr  plumbing    repairs   C-^^^-"-  °^  ^wo-story  steel  frame 
and   miscellaneous  repairs. 

Owner— Office  of  the  District  Engi- 
gineer,  Federal  Works  Agency,  Pub- 
lic   Buildings     Administration,     838 


738 


33— BRIDGES 


24  I 


! 5/15/46 


5/16/46 

CONTRACT     AWARDED  "I  BIDS   WANTED 

RESIDENCE.    Approx.    Cost,    $12,000  L,^?^  -^^^^^^S,  Calif.— Until  June        loiai   oias 

SAN  JOSE,    Santa  Clara  Co.,  Calif  '  ^^'  ^  P-  ™'  ^^^^  "w*"  ^^  received  by    given  shortly 

Alta    Vista  Way    in    eastern    foot-  '  *^^®   State   Div.    of   Highways,    G.    T. 

hills.  I  McCoy    State   Highway   Engr.,    State  ;  5/16/46 


submitted  low  bid  to  the  State  Divi- 
sion of  Highways,  G.  T.  McCoy,  state 
highway  engineer.  Public  Works 
Bldg.,  Sacramento,  for  construction 
of  a  bridge  and  overhead  crossing 
j  and  approaches  across  Alameda  Creek 

i  and  over  the  tracks  of  the  Western 

•  •  38  '  Pacific  Railroad  Co.,  about  2.7  miles 
west  of  Sunol  in  Alameda  County. 
Total  bids  and  unit  prices  will  be 


U.  S.  Appraiser's  Bldg.,  San  Fran 
Cisco  11. 

Plans  by  engineering  department  of 

owner. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


and  masonry  wall  church  building 

to   seat   1000. 
Owner  —  Neighborhood  Church,  6119 

MacArthur    Blvd.  •""=>.  , -•'■>- — j,   ^^^^^   *x.6i.v,aj,    Biugr.,   state   5/16/46 

Architect    —   Irwin    M.   Johnson.    449  '  Construction  of  1  % -story  frame  wood  '  ^'°^'        '^■'  ^°^  construction  of  a  re-    bids  OP^Ni^n 


3  3 


MacArthur    Blvd.,    West,    Oakland. 


5/16/46  1  Q 

BIDS  WANTED— TO    BE  OPENED 

JUNE  19,  2  P.  M. 

PAINTING   AND  DOORS 

REDWOOD    CITY.     San   Mateo    Co 
Calif.  U.  S.  Post  Office. 

Interior  and  exterior  painting  and 
installing  new  front  entrance  doors 

Owner— Office  of  the  District  Engi- 
glneer.  Federal  Works  Agency,  Pub- 
lic Buildings  Administration.  838 
U.  S.  Appraiser's  Bldg..  San  Fran- 
cisco 11. 

Plans   by  engineering  department  of 
owner. 
Plans  and  specifications  obtainable 

from   the  above  office  of  the  district 

engineer. 


5/16/46  1  e 

BIDS  WANTED— TO    BE   OPENED 
JUNE   19,  2  P.  M. 
BOILER 

BRIGHAM,   Utah.   U.   S.   Post  Office. 
Installation  of  new  heating  boiler 
Owner— Office  of  the  District  Engi- 
gineer.  Federal  Works  Agency  Pub 


5/16/46  •  19  I      shake  roof. 

PREPARING  PLANS  |  Owner— Mr.    De    Motte,    %    architect  I 

CHURCH   ADDITIONS  Architect— Gifford    E.    Sobey,    69    S 

Est    Cost,    $125,000 !      f^rst   St,  San   Jose.  '  i 

SAN  CARLOS,  San  Mateo  Co.,  Calif.,  I  Conttractor — Charles     R.     Brundage,  I 
Arroyo    Avenue     between     Elm     &        '^""    ^^-j:  - 

Walnut  Sts. 

Addition  of  chapel  and  offices  .  to 
Community  Church,  also  construc- 
tion of  recreation  building  for  FOO 
children,  and  addition  of  recrea- 
tional structure  to  present  facili- 
ties. 


exterior   residence    (6^  roomsT  Ven- ^^^-  concrete  undercrossing  on  Santa  1     yOLO  COUNTY   Calif— M  A.  Jen- 


270   Madison    Ave.,    Pittsburg. 


Los   Angeles,   L.   A.   Co 
Work  involves: 
(1)     30  cu.  yds.  remove  cone; 

700    cu.    yds.    struct    excav. ; 
300  cu.    yds.   struct    backfill; 


(2) 

(3) 
(4) 


26 


(5) 
(6) 


5/16/46 

PLANS   COMPLETED^ 

SUBDIVISION 

Estimated   Cost,    $8,000-$10,000  • 
jSAN   JOSE.    Santa    Clara    Co.,    Calif  1    (8) 
',      N.  First  St.  j 

'Construction  of  300-unit  subdivision 


(7) 


(9) 


1^79,740   submitted    low    bid    to    State 
Division  of  Highways,  G.   T.   McCoy, 
state  highway  engineer.  Public  W'ks 
Bldg.,    Sacramento,    for    construction 
1  ftrtrt  J        /-.I  .      „  ■      I  ^^  *>■  reinforced   concrete  slab    bridge 

ceT  cone 'Lt rue?  •^''  ""  Fort,  .n^  about  0.24  mi.  grading  approacf- 
^n^  .K       ^Y^^\-'  ^    ^     ,     es   and   applying  bituminous   surface 

i^^t^■fT%:,J^Tl^'i^f^t•^'^^'■"'^''''  *t  Tule  Can.U  about  six 
4,132  Im.  ft  furnish  steel  pil-  ;  miles  east  of  Woodland,  Yolo  County, 
mg  including  test  pies;  |     Total  bids  and  unit  prices  will   be 

188    each    drive    steel    piles  in-   given   shortly. 

eluding   test    piles;  j  "  . 

20  each   steel  pile  splices;  '5/16/46  ••33 

45    cu.     yds.     Port.    cem.     cone,  j  BID    OPENED 

curbs,    gutters    and    sidewalks    ,     TULARE    COUNTY,    Calif.  — Grif- 


6/16/|6  T     •     3  8 

BIDS   OPENED 

SaV  FRANCSCO.  —  R.  Iriatland, 
1000  Portola  Drive,  at  $14,t65  sub- 
mitted low  bid  to  the  Department  of 
Public  Works,  Room  265,  City  Hall, 
under  Spec.  20,055  for  installing  traf- 
fic control  system  on  19th  Avenue 
from  Vicente  southerly  to  Junlpero 
Serra  Blvd.   (8rd  contract). 

Work   involves: 

(1)  9    each    traffic    signal    Standard 
foundation ; 

(2)  16    each     install     traffi*!"     signal 
standard ; 

(3)  34    each    Install     traffi<t:    signal 
head; 

(4)  6   each    furnish    and   Install   In- 
tersection   controller; 

(5)  1  each  furnish  and  instjill  mas- 
ter controller: 

(6)  lump    sum,    furnish    cmd    install 
controller  for  street  car  signals; 

(7)  lump  sum,  intersection  *.nd  con- 
trol wires; 

(8)  4.000  l.f.   service  wire; 

(9)  4   each   Junction    box; 

(10)  9  each  pull  box,  small; 

(11)  1200  l.f.  2-inch  conduit  j 

(12)  700  l.f.  1%-inch  conduit! 

(13)  500  If.    %-lnch   conduit ( 

(14)  lump  sum,   mlsa  woiic; 

(15)  lump  sum,  spare  parts ; 

(16)  lump   sum,    traffic   sign*. 
Total  bids  follow:  I 

(A)  R  Flatland,  $14,765.  I 

(B)  Abbett  Electric   Co.,   $15,456. 

(C)  Severin  Electric  Co.,  $15^658.20 
Unit  prices  follow 

(A) 

(1) - $45.00 

(2)..- 15.00 

(3) 20.00 

(4) 290.00 

(5) 350.00 

(6)..* 390.00 

(7) 3832.00 


teraectlon  controller; 

(5)  1  mmeh  tumiah  and  Install  tomm- 
ter  controller; 

(6)  lump  sum.  Intersection  and  coD< 
tpol    wires ; 

(7)  2500  Lf.  service  wire; 

(8)  8  each  Junction  t>ox: 

(9)  25  each  pullbox,  smaU; 

(10)  900  Lf.  2-Inch  conduit; 

(11)  500  Lf.  IH-lnch  condtilt; 

(12)  200  U.  %-lnch  conduit; 

(13)  lump  sum,  mlac  work; 

(14)  lump  sum.  spsire  parts; 

(15)  220    Lf.    wlxlte   concrete   curb; 

(16)  210  Lf.  white  concrete  combined 
curb  and  gutter; 

(17)  1820  sq.  ft  white  concrete  !«▼•• 
ment  for  islands; 

(18)  12  each  curb  reflectors; 
(10)  traffic  signs,  lump  sum; 
(20)  81   each  Install   louver. 

Total  bids  follow: 

(A)  Abt>ett  Electric  Co.,  $25,033. 

(B)  R  Flatland.  $26*001.20. 

IC)  Severin  Electric  Co.,  $27,808.30. 
(D)  H.  C.  Reid  &  Ca,  $32412. 
Unit  prices  follow: 

(A)  (B)  (C) 

$  66.00    $  60.50 
15.00        18.25 
20.00        22.10 
50.00        45.25 
30.00        27.75 
330.00      350.00 
420.00       430.00 
5870.00     6541.00 
.11  .13 

OaOO        56.25 
40.00        36.15 
1.75  2.Sf. 

2.50  2.15 

1.60  1.76 

1100.00      775.00 
1253.00     1250.00 
1.60  1.80 

1.90  2.10 

.60  .60 

Leo  1.70 

rOO.OO      385.00 
1.00  2.15 


(1).. 

$  52.00 

(2) 

10.00 

t3A» 

19.00 

(3B) 

52.00 

(3C) 

2&00 

(4).. 

320.00 

(5) 

642.00 

(6).. 

5296.00 

(7>.. 

.05 

(8).. 

51.00 

(9k, 

4&00 

(10).. 

2.60 

(11).. 

2.30 

(12).. 

2.00 

(13).. 

365.00 

(14).. 

1148.00 

(15).. 

1.60 

(16).. 

2.00 

(17).. 

.40 

(18).. 

4.00 

(19).. 

794.00 

(20).. 

2.00 

(D) 

$  44.00 

22.00 

2&50 

85l00 

44.50 

442.50 

645.00 

7079eOO 

.30 

65.00 

37.50 

2.90 

2.75 

2.65 

1440.00 

iiao.00 

1.50 
2.00 
.60 
1.00 
1060.00 
3.00 


40^         STREETS  AND 
HIGHWAYS 


40 


5/15/46 

CONTRACT  AWARDED 

MENDOCINO  COUNTY,  Calif.,— 
C.  M  Syar,  Box  1431.  Vallejo,  at$CB,- 
726  a\yarded  contract  by  C.  H.  Pur- 
cell,  State  Director  of  Public  Works. 
Public  Works  Bldg.,  Sacramento,  for 
about  2.6  miles  surfacing  with  plant 
mix  surfacing  on  imported  base  ma- 
terial bet  WilliU  and  2.6  miles  north- 
erly in  Mendocino  County. 

5/14/46  40 

BIDS    WANTED 

SALINAS,  Monterey.  Co.  Calif.— 
untli  May  20,  7:30  p.  m.,  bids  will  be 
received  by  the  City  of  Salinas,  F. 
E.  Heple.  City  Clerk  City  Hall.  Sa- 
linas for  improvement  of  the  Muni- 
cipal Parking  Lot  located  at  West 
Allsal    St,    and    Lincoln    Ava 

Specs,  obtainable  from  at>ove  of- 
fice. 


5/15/46 


40 


Owner    —    Community      Church,      % 

Architect.  -     -           --— •  ^^   uwuiin  auuuivision,  1  ^ui^o,    guu^^^o    «,»*«    o.«<= « aixvsj    ;      rui-iAtuu    COUNTY,    Calif.  —  Grif 

Architect— Scott   Haymond.    180    Ta- I  "^e  and  six  rooms,  one-story  frame  i  <  10)  424,000    lbs.    furnish    bar    reinf.   nth  Co     1060  S    Broadway    Los  An 

I  thfr,  Ji"''*'° /'"'^'""^^     ^^^^    ^oodi  steel;                                                       igeles,     at    $29,926.50     submi'tted     only 

I  shmgle     roofs,     to     include    three- 1  (ID  424,000  lbs.  place  do;                       ibid    to    the    State   Division   of   High- 


(8) _ .11 

(9) 60.00 

(10) _ 40.00 

(11) 1.75 

(12) 1.75 

(13)„ 1.70 

(14) 500.00 

(15) 1253.(X) 

(16) 160.00 


$50.00 

10.00 

19.00 

316.00 

422.00 

484.00 

3228.00 

.05 

51.00 

4&00 

2.50 

2.30 

2.00 

460.00 

1124.00 

139.00 


(C) 

$42.75 

1&25 

24.15 

310.00 

360.00 

450.00 

4025.00 

.13 

56.25 

36.15 

1.85 

1.85 

l.W) 

555.00 

1250.00 

175.00 


NEAR  ANTIOCH,  Contra  Costa 
Co.,  Calif.— Until  May  21,  3:00  P.  M., 
bids  will  be  received  by  the  U.  S. 
Engineer  Office,  Wright'  Bldg.,  Sac- 
ramento, under  Spec.  1224  for  con- 
struction of  access  road  and  park- 
ing  area    at    Mayberry    Slough    near 

Antioch. 

Work   involves : 

(1)  8,200  sq.   yds.,   grading; 

(2)  35  roller  hours  compaction 
rolling,  one  tractor  with  one 
8-ft.   width   tamping  roller; 

(3)  15  roller  hours  compaction  roll- 
ing, each  addl.  8-foot  width 
width  tamping  roller; 

(4)  35  roller  hours,  compaction 
rolling,   one   power   roller; 

(5)  270  M.  gals,  water  for  comfkac- 
tion    applied   as   directed; 

(6)  945  tons  type  I  base  course 
graded  agg.  in  place 

(7)  3,445  tons  type  2  base  course 
pit  or  bank  run  mtl.  In  place; 

(8)  12  tons  llq.  asph.  type  SC-2  for 
prime    coat    in    place; 

(9)  6  tons  i>av.  asph.  200-300  pene. 
for  type  C  seal  coat  In   place ; 

(10>     75  tons   cover  agg.   for  type  C 
seal   coat   in   place. 


40 


malpais    Road,    Berkeley. 


5/16/46 


5/16/46  ••  19  I      "'°*^'^    business    section,    and    somei<12)     356  lin.  ft  steel  railing; 

PREPARING  WORKING  1      duplex    residences.  |  (13)     Lighting   equip- 

DRAWINGS  j  Owner    and     Builder— McKeon    Con- 

CHURCH  Approx.    Cost,    $100,000        struction  Co.,  948  Taraval  St.,  San 

SAN   JOSE,    Santa   Clara   Co.,   Calif  1      Francisco. 


Corner  Washington  and  Minnesota  I ''^'*^^^*^®ct—I>onnell  E.   Jaekle,   Build- '  ramento. 
Avenues.  !      ers'  Exchane'e  Ride     oni    c    Ajr„.i,„4.  1 


Avenues 

One-story  and  part  basement  Hay- 
dite  concrete  block  church  build- 
ing to  seat  245  in  nave,  84  in  ad- 
Joinlng  chapel,  82  in  balcony ;  eight 
classroooms  in  basement  wood 
trusses,  cement  asbestos  shmgle 
roof,  etc. 

Owner— Willow    Glen    Methodist    Ch. 


Mc    Buildlrigs    Administration      fi.^   owner- willow    Glen    Method 

U.  S.  ApprfTser-s  Bldg   irn^ra^!''^*'*'^*^^-^^^^  ^-    ^^^^^^    ^    ^ 


RECREATIONAL  BU)GS. 


Cisco  11."  '~°'  -'""    j     First  St,  San  Jose. 

Plans  by  engineering  department  of    on  oi       c^^i^tai     a  ai.> 
owner.  *^  20-21 — SOCIAL  AND 

Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

*"^"^*''-  5/15/46 

5/16/46  ~  -  i  PLANS  COMPLETED 

BIDS    WANTED-  '     1 7    THEATRE 

TO  BE  OPENED  MAY  23    1  «  o  ^     CONCORD,  Contra   Costa   Co,   Calif. 

RE-ROOPING  ^  •'     Willow  Pass  road  near  East  Street 

I  Construction  of  fireproof  theatre  on 
j     lot  eOxlfO  ft   to   seat  900  persons. 


ers    Exchange  Bldg.,  201  S.  Market ' 
St.,   San  Jose.  j  5/15/46 

Plans  for  20  of  the  residences  have  1  BIDS  WANTED 
just    been    completed.  I     SAN  DIEGO  Co.,  Calif 


ways,   G.    T.    McCoy,    state   highway 

-       -    -  I  engineer.    Public    Works    Bldg.,    Sac- 

(14)     misc.   items  of  work.  ii-amento,  for  construction  of  a  bridge 

Specs,  obtainable  from  State  High- 'and  approaches  across   White   River 

way  Engr.,  Public  Works  Bldg.,  bac-   Sink  about  two  miles  south  of  Earli- 

«-*..  'mart,  Tulare  County. 

Unit  prices  will   be  given  shortly. 


•  • 


3  8 


33 


1.3,  2  p.  „..,  bid.  Win  be  r^rv'J"b°;  34-UAMS,  RESERVOIRS  A 

••23  '  the    State   Div.    of   Highways,    G.    T.  1 5/1 6/46 


•* 


3  4 


5/16/46 

WO  R  K   U  N  D E  R  W  A Y  ""  j  Mc'coy.    State    Highway    En'gr'.,    State  !  lq w*  B I  n n  E  R  Q 

APARTMENT  BUILDINGS  I  Bldg.,  K  A.  for  construction  of  a  re-        cOlumbia      basin      PROJECT 

Estimated    Cost    $60,000  i  inf.   concrete  overcrossing  over  Bal- !  ^VX j^ Jf^^  I    11^.11;^^^  SSt' 

SAN   JOSE,    Santa  aara    Co.,  *Cali?   boa  Parkway  at  University  Ave.,   in  |  J^^^'g^o^srwlh^  at  fsch  ^f  M71 

Empire  and  Second.  City  of  San  Diego,  San  Diego,  Co.      liS^\?°h  ^/«?7fi07n    «nH  -^    I  ?Ii'' 

Construction    of    two    20-unit    apart-       Work  involves:  Siv    Inc    ifil  K^^^ 

ment   buildings,  frame  and   stScco, '    (D     400  cu.  yds.  remove  cone.;  1".°"^'  ^°^'-'»«i  Market  St,  San  SVan- 

with  circulating  hot  water  heating  j    (2)     14,600  cu.   yds.   rdwy.   excav. ; 

system,  tile  baths  and  kitchen,  oak  1    (3)     1,700   cu.    yds.    struct    excav 
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SAN    FRANCISCO. 

Rerooflng  annex  roof  facing  Otis  St 

at  Juvenile  Detention  Home 
Owner— Department  of  Public  Works 

Room  282,  City  HalL 

'"2j5,''ci?y'HiiZ'^^^  ^    ^''^'''  ^'"- 


to  be  known  as  the  Concord  theatre 
Owner — Salvador     Enea     %     Enean 

Theatres     Corp.,     Enean     Theatre, 

Salvio  &  Grant,    Concord. 
Architect — ^Vincent    Raney,    233    Post 


floors 

Owner— Withheld. 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg..  201  Market 
St,  San  Jose. 

Contractor— Bert  Ward  &  Sons,  1245 
Lincoln  Ave.,  San  Jose. 


•• 


24 


&tit^ifit*atir^w,l  «K*    •      ..,     -  I      Street,    San   Francisco. 

.rSTend^n     of    B  d i?  «    T^™^.^."'       Application  has  been  filed  with  the 

..        V"^    aiags.    a.    A.    Chis-    CPA  and   construction  will  start  as    Architect— Donnell  E.  Jaekle,  Build- I  (14) 


5/16/46 

BIDS    WANTED— 
TO  BE  OPENED  JUNE  19,  2  P. 
PAINTNG    AND    REPAIRS 
VENTURA,    Ventura    Co.,    Calif. 
S.   Post   Office. 


1  6 


5/16/48 

PLANS   COMPLETED  i  (10) 

RESIDENCE  est    cost    $7,5001(11) 

SAN  JOSE,  Santa  Clara  Co.,  Calif,    i  (12) 
Construction  of  five   room   residence  I 
Owner— M  Carlotta,  106  Hamlin  SL,    (13) 
San  Jose.  j 


;  Cisco,  at  (Sch.  2)  $3,494,420,  submitted 
i  low  bids  to  the  U.  S.  Bureau  of  Rec- 
lamation,   Coulee    Dam,    Washington, 
under  Spec.   1236  for  construction   of 
i"t«no    h'o     jisDh     sr.2  '  nrim«  '  ^*'"^^^^°'"'^'   ca^n&l    lining,   tunnel   and 
LatiidpalS  binder       P"*"*  .structure*,    main     canal,     station     24 
no  to^s  aSh    co^c      '  ;P'"«  00  ^o  «taUon  430  plus  00,  Colum- 

1  370  cu   yX"^  clis  APort.  cem.  '  ^^  ^f'"  .f™^!^''  Washington.   The 
cone,   streets.;  l^^^^X  ^   situated   near    Coulee    City, 

60    cu.    yds.    Port,    cem    cone    ^^^^ 
curbs  and  sidewalks; 
525    lin.    ft.   detour    curb 
220   lin.    ft.   detour   fence; 
270  lin.   ft  30  inch  reinf.   cone, 
cylinder    pipe ; 
80  lln.  ft  8  in.  cement  lined  C  1  i 


(4»     1,600   cu.    yds.    struct    backfill 
(5)     750  tons  plant  mix  surf.; 

(6) 

(7) 
(8) 

(9) 


Three  low  bids  follow: 
{      J.    A.    Terteling    &    Sons,    Inc.,    (1) 
I  $971,990,  (2)  $4,646,020,   (3)  $576,070. 


BIDS  OPENED 

SAN  FRANCISCO  —  Abbett  Elec- 
tric Co.,  472  Tehama  St,  San  Fran- 
cisco, at  $25,033,  submitted  llow  bid 
to  the  Department  of  Public  Works, 
Room  282  City  Hall,  under  Spe(;.  20,071 
for  installation  of  traffic  sigrlal  sys- 
tem on  Lombard  St.  and  RicHiardson 
Ave.  (State  Highway  Route  $),  Van 
Ness  Ave>  to  Lyon  St. 

Work   involves : 

(1)  56    each    triffic    signal    stiandard 
foundation ; 

(2)  55    each    install    traffic    signal 
standard ; 

(3A)  55    each    install    traffic    signal 
head  on  signal  standard ; 

(3B)  2     each     install     traffic     signal 
head  on   trolley  pole; 

(3C)  11    each    install    traffic    signal 
head    on    street   lighting   stand- 
ard; 
(4)  15  each  furnish  and  Install  «n- 


5/15/46 

BIDS  WANTED 

LOS  ANGELES  &  ORANGE  Co., 
Calif.— Until  June  13,  2  p.  m.,  bids 
will  be  received  by  the  State  Div. 
of  Highways,  G.  T.  McCoy,  State 
Highway  Engr.,  State  Bldg.,  L.  A. 
for  furnishing  and  installing  traffic 
signal  systems  at  intersection  of 
Rosemead  Blvd.,  and  Washington 
Blvd.,  Los  Angeles  Co.,  and  at  in- 
tersections of  Coast  Highway  and 
Main  St.,  and  with  Bay  Blvd.,  iia  Seal 
Beach   in  Orange  Co. 

Work    involves : 

(1)  Traffic  signal  system  at  inter- 
section of  Rosemead  Blvd.,  and 
Washington  Blvd. 

(2)  Traffic  signal  systems  at  In- 
tersections of  Coast  Highway 
with  Main  St.  and  with  Bay 
Blvd. 

Specs,  obtainable  from  office  of 
flee  of  State  Highway  Engr.,  Pub- 
lic Works  Bldg.,  Sacramento. 

5/16/46  4  0 

PLANNED 

HILLSBOROUGH,  San  Mateo  Co.. 
Calif  .—City  of  Hillsborough  plans  the 
'improvement  of  Virginia  Ave.,  Wild- 
wood  Dr.,  Melrose  Ct  and  Glenbrook 
Dr.  Hearing  of  protests  Is  scheduled 
for  June  3  at  r.  P.  M.  in  the  City  Hall. 
Plans  by  E.  P.  Wilsey,  city  engineer. 

(Continued  on  Pa^  Four) 


IMMEDIATE  DELIVERY 

60  M  li«rhtweiigfat  CONCRETE  BLOCKS 

4s  8x12 

MEL    HOWL AND 

Phone  SUtter  6700 


soon   as   building  materials   are    ob- 
tained. 


M 
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! 5/15/46 
;  PLANNED 
I  THEATER 
U.  j  PITTSBURG,  Contra  Costa  Co.,  Calif. 
I     across  from  Enean  Theatre  on  E:ast 


201    Martcet    (15) 


ers'    Ebichange    Bldg., 
St.  San  Jo«e. 

The  owner  has  selected  a  contrac- 
tor. 


Tenth   St. 


Interior    and    exterior    painting    and 
miscellaneous    renairs  >  ^ 

O^^r-Office  of   S^trict   Engineer,  j^'To^'T^^"'*'  °^^'  ^**^*'-'  *°  «^* 
Federal    Works    Aeenrv     p  n  h  n  ,^ '  ^  people. 

Works   Agency    pLw?c  ^Bldg^    id-  I  ^"^^^-^^^^or     Enea,      %     Enean 
mlnlstrati^on,  Iku^t  Appl^ist^s  I     JftSj^Trlr  ^'^•'   "^  ^'   '""^   ^'- 

p|£by^°n^rD!fp^  iJ- owner.        ^^i^^^Tl^^^oStr^'    ^   ^^^ 
Plans  and  specifications  obtataable  !     T^pTicaUon  ^^en°filed  with  the 


from  the  above  office  of  the  district 
engineer. 


1  6 


M. 


5/10/46 

BIDS    WANTED— 

0?™.°''^'*'^°  JU^'E  19.  2  P.  m.    i,« 
PAINTNG    AND    REPAIRS  '  ^Z 

VENICE,  Los  Angeles  County,  CaUf.  } 

Interior    and    exterior    painting    and  * l. 

miscellaneous    repairs.  j  5/16/46 


(JPA  and  construction  will  start  when 
soon  as  building  materials  are  ob- 
tained. 


BUILDINGS 


(16) 

(17) 

(18) 

••    26; (1»> 


pipe; 

144  lin.  ft  4  in.  steel  pipe; 
264,000    lbs.    furnish    bar    reinf .  I 
steel  *  I 

264,0()b  place  do; 
170  lin.   ft    rubber  waterstops ;  I 
2,250  lbs.   misc.  iron  and  steti ;  j 
329   lln.   ft  steel  railing;  1 


5/16/46  ,         ., 

COMPLETING    PLANS  (20)     Ughting     equip.; 

SUBDIVISION        est  cost  $10,000  ea|  (21)     Misc.  items  of  wortt; 


MATERIALS  HANDLING 
SYSTEMS  and  EQUIPMENT 


Specs,    obtainable    from    office    of  j 
State  Highway  Engr.,  Public  Works  ! 
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MARIN  COUNTY,  Calif..  Greenbrae 
Tract  w-i^v.. o ^    — 

Construction    of    Miibury    Highlands   Bldg.,    Sacramento 

subdivision,  four  1-story  frame  and  !  

stucco     residences,    five     and     six   5/15/46 

rooms  each.  i  BIDS  WANTED     ■ 

Owner  &    Bldr.    —    Schultz.    Inc..    %  \     SAN    BERNARDINO    Co..   Calif.— 
Architect  ;  Until   June   13,  2   p.   m,   bids   will  be 

Architect— Donnell  E.  Jaekle,  Build-    received  by  the, State  Div.  of  Kick- 
ers'  Exchange  Bldg..   San  Joee.         ways,  G.  T.   McCoy,   State  Highway 
. i  Engr.,    State    Bldg.,    L.    A.    for    con- 

5/16/46  •     •     2  2  I  struction  of  a  bridge  and  approaches 

BIDS  OPENED  |  across     Mill     Creek    about    8    miles 

SAN  FRANCISCO.— Chas.  L.  Har-    east    of    Redlands,     San    Bernardino 

ney,    626   Maz4cet    Street   at    f44.373.90    Co. 

submitted  low  bid  to  the  Deparment  i      Work     Involves: 


•• 


2  6 


^'^^'^"w*  .""^   ^i«trtct   Engtaeer,  !  to  START  WORK 
Federal    Works    Agency,    P  u  b  1 1  c    SUBDIVISION 

mf«'i^f.-tP°*'^;«^T''^L*'  ^^^^-  ^^'  SAN  MATEO,  San  Mateo  County. 
mtoiatraUon^SS  U.  S.  Appraiser's  \  Calif.  Beresford  VUlage,  100  bkxi 
BWg.,  San   Francisco  11.  of  Polnsettla    Ave.    near   HUladale 


Plana  by  Engrg.  Dept  of  Owntf. 

PUuu  and  specifications  obtainable 
from  the  above  office  of  the  district 
engtaeer.  i 


Station. 

Conatructlon  of  27  resldmcee,  five  to 
seU  for  10500  each;  22  for  $8750 
each. 


of  Public  Work*,  282  City  HaU,  un- 
der  Spec    20,078  for    replacement   of 
Clementina  Street  sewer  from  SUth 
Street  to  east  of  Fourth   Street 
Work  mvolves: 

(1)  2305  lln  ft   12"  VCP  sewer 

(2)  117    each  12x8-lnch    Y- branches 

(3)  100  lln.  ft  «"  VCP  side  sewer 

(4)  33  lin.  ft  10"  VCP  culvert 

(5)  12  ea^  manholes  on  VCP  sewer 

(6)  1  manhole  on  brick  sewer 

(7)  1  catchbaain  trap 


(1)  Remove   existing  bridge; 

(2)  500    cu.    yds.    rdwy.    excav.; 

(3)  2.900  cu.  yds.  struct  excav.; 

(4)  50  M  gals,  apply  water; 
(f.)     14  sta.  finish  rdwy.; 

(6)  600   tons    mln.    agg.    plant    mix 
surf.; 

(7)  35   tons   pave  asph.   plant   mix 
surf.; 

(8)  S  tons  asph.  emulsion  seal  coat 

(9)  90  tons   screenings   seal   ooat; 
(10>     331  lin.  ft  timber  bridge  railing; 


S  P  E   M  C   E 


From  the  largest  Materiab 
Handling  System  to  the  sim- 
ple ^ib  Crane  and  Hoisc;  we 
design,  febricate  and  erect 
the  correct  engineered  solu- 
tions CO  Materials  HaadUog 
Problems.  You  will  hod  our 
27  years  of  experience  help- 
ful assistance. 


&     M  O  H    R    I   S  ,    I  ri  c 


J 


Ul-'ifs*"— tii"'- 


h    i 


pa<m:4 


DAILY    PACIFIC    BUILDER 


THURSDAY,  MAY  16.  1946 


Ouildingf  Perttillts,  Contrnctts  -  -  -  Recortletl  rtoticets 


BUDLDING  PERMITS 

Applications 


6AN    FRANCISCO 


AL.TBR  dwelUng.  |3600;  N  FUrmfUt 
126  NW  Ellington;  owner  and  con- 
tractor. Jack  CoUcchla,  4684  Ml«- 
■ion  Bt 

ALTER  office.  $2600:  36  G«ary  St; 
owner,  RCA  Ck>Qxn3unlcatlon8,  28 
Geary  Bt;  contractor,  Amiot  and 
Boehm,  329  CovamerciMX  St;  txtgi- 
neer»  H  M  Engle,  UO  Sutter  St. 

ALTER  dwelling  |150Q;  1690  Ale- 
many  Blvd ;  owner  and  contractor 
O  CoUcchla,   4684  Misalon   St. 

ALTER  flat  and  store,  HOOO;  1870-82 
Butter  8t;  owner  and  contractor, 
James  Wilson.  2711  Pine  St 

ALTER  dwelling,  |1000;  1525-7  Web- 
•ter  St;  owner.  Mrs  H  E  Thomp- 
son, Redding;  contractor,  Martinez 
*  Calhoun,  528  Hemlock  St 

BION,  electric.  |»&6;  U7  Eddy  St; 
owner.  C  E  Smith,  prem;  contrac- 
tor. Neon  Mtce  Corp,  756  Davis  St 

ALTER  warehouse.  $800;  198  Mis- 
sissippi; owner,  Mayfair  Inv  Co, 
prem;  contractor,  Mariposa  Const 
Co,  1106  Mariposa  St 

ALTER  restaurant,  $800;  1661  O'Far- 
rell  St;  owner  and  contractor,  Mr 
and  Mrs  E  Fields,   premises. 

SIGN,  electric,  |600;  1227  Sutter  St; 
owner.  Apostolic  Faith  Gospel 
Chapel,  premises ;  contractor,  Elec 
Prod  Corp,  910  Harrison  St. 

ALTER  furniture  store,  $550;  800 
Taraval  St;  owner,  Mr  Joy,  prem; 
contractor,  Chet  DoUase,  1579  42nd 
Ave 

SIGN,  electric,  $517;  SW  Cor  Divis- 
adero  and  Chesetnut  Sts ;  owner. 
W  Alfred,  prem ;  contractor.  Neon 
Mtce  Corp,  755  Davis  St 

ALTER  dwelling,  $500;  1539  Filbert; 
owner,  A  Briasco,   premises. 

ALTER  hotel.  $500;  2901  Pacific  St; 
owner  and  contractor.  El  Drisco 
Hotel,  premises. 


BUILDING  PERMITS 

Granted 


ALTER,  $29,000;  1601  Broadway; 
owner,  Kahns  Dept  Store,  prem; 
contractor.  Cahlll  Bros,  206  San- 
some  St,  Sain  Francisco;  architect, 
Corlett  &  Anderson.  Broadway  and 


SACRAMENTO  CITY 


REMODEL  dwelling  for  apte,  $4500; 
1000  H  St;  owner  and  contractor. 
Mary   Snell.  1000  H  St. 

DWELLING.  4 -room  frame,  stucco, 
wood  shingle,  $6000;  4407  4th  Ave; 
owner  and  builder.  Geo  E  Argante, 
4411  4th  Ave. 

OFFICE  bldg.  frame,  shingle  and 
comp  roof,  $0000;  8300  3rd  Ave; 
owner,  Dr  D  Kflroy;  contractor, 
Standard   Engrg  Co,    3090  Q   St 

REMODEL  garage  for  living  quar- 
ters, $500;  320  loth  St;  owner  and 
contractor,  Martin  Bogorzay.  prem. 

DWELLINGS,  ten,  4-  5-  and  6-room. 
frame,  stucco,  wood  shingles,  $5500 
each;  Swanston  Park  Uhtt  No  3; 
owner  and  builder,  John  Fernan- 
dez, 1716  26th   St 


$7000;  Lot  1.  Block  K.  Subdivision 
No  4.  North  Sacramento;  owner 
and  builder.  Jack  and  Meyer  Gold- 
berg, 2929  Eye  St 
STORE  BUILDING.  $6000;  Lot  73, 
Norwood  Acres ;  owner  and  builder, 
W  Norlne,  2700  N  5th  St.  North  Sac- 
ramento. 


SANtA  CLARA  COUI^TY 


NORTH  SACRAMENTO 


REMODEL  dwelMng,  $1000;  709  San- 
tiago  Ave;    owner.   F  K    Peck. 

ADDN  to  dwelling.  $2000;  2334  Rio 
Linda  Blvd ;  owner  and  contractor, 
H  C  Raymond. 


SAN  BRUNO 


AUTO  COURT,  8-unIt.  $1^,000;  El 
Camino  Real  near  Mariposa  Mtn 
View;  owner  and  builder,  August 
Le  Jeune.  Rte  2,  Box  173-B,  Mtn 
View. 

DWELLING,  $0000;  Mosher  Drive 
off  Santa  Rltlt.  Los  Altos;  owner 
and  builder.  E  J  Record,  Rte  2,  Box 
768,  Los  Altos. 

DWELLING.  $4000;  411  S  Buena 
Vista;  owner  and  builder,  T  G 
Hambleton,    premises. 

DWELLING,  $7900;  Lot  18,  SanU 
Rita,  Bower  Tract;  owner  and 
builder,  W  L  Stailth. 

DWELLING,  $9000;  8826  Magnolia 
Dr,  Palo  Alto;  owner  and  builder, 
F  A  Moody,  3846  Magnolia  Drive, 
Palo  Alta 


5/16/46 
May    9.    ll>4ft— lots    20     21.    22.    23         BIDS  WANTED 

Blk    15^raSr  B«M^h      Ray    T  WASCO  COUNTY,  Ore.-Untll  May 

Hialn^  to  whom  it  may  concern        28.  10  A.  M.  bids  will  be  received  by 
—M        w  wnom  Mt  ™^      ^   j^^  j  jjjg  PubUc  Roads  Administration,  W. 

May  Vo,'  me^LOTS  29,  30,  34.  36.  [  H.  Lynch,  division  engineer  **,?r 
86.  37,  38,  89.  40.  41,  42  Tract  546,  I  dell  Bldg..  Portland.  Ore.,  for  high- 
Rewoood   Village   No   1.    Conway        way    construction   in   Oregon    Forest 

&  Culligan  to  Self -May  9,  1946   Highway   Project   42- AL    grading   of 

»~i  w  o«*  J  Warm    Springs   Highway,   Mt    Hood 

National  Forest 

Specifications  obtainable  frpiq  the 
above  office  upon  deposit  of  $itk 


BUILEMNG  CONTRACTS 

SAN    FRANCISCO 


ALTER  AND  ADDN 
1451-51-A  HAIGHT  ST. 
Owner— E  W  Swing. 
Architect— Not  Given. 


FRESNO 


SAN    FRANCISCO 


MAY  14-15,  1946 


ADDITION  (add  bedroom  to  dwell- 
ing), $1200;  1579  42nd  Ave;  owner 
and  builder,  Chet  DoUase,  premises. 

ALTERATIONS  (2  rooms  in  base- 
ment of  dwelling).  $900;  1306  Fran- 
cisco St ;  owner,  G  B  Brucla ;  day 
work. 


DWELLING   AND   GARAGE,    $6300; 

1316    Brown;    owner.    S    A    Blnis; 

builder.  Solka.  Harness  &  Hughes. 
DWELLING   AND    G ARAGE»$5200 ; 

1344  Brown;  owner,  Peter  P  walla; 

builder.  Solka,   Harness   &  Hughes. 
DWELLINGS    AND    GARAGES    (6), 

$5000    each;    3309,    3317.   3325,    3333, 

3341,  3349  Piatt ;  owner.  Jack  Kruzle. 
DWELLING,  $4000 ;  2384  Lilly ;  owner, 

John  Schneider. 
CHURCH,  $2500;   2353   Anna;   owner. 

South  Fresno  Baptist  Church. 
REPAIR  DWELLING,   $2000;   279   N 

Fresno;  owner,  Mrs  A  C  Morton. 
ADD     TO     DWELLING,     $2000;     187 

Poplar ;  owner,  J  V  Steel ;   builder, 

Lockwood  &  Reese. 

170    Dia 


Specifications  filed  May  8,  1946. 


Funiaee  Permits 


ADD     TO     DWELLING,    $3500;     525 

Beech  Ave ;  owner  and  builder,  W  T  ;  Contractor — Hamil   Construction    Co 

Clark,    525    Beech    Ave ;    plans    by  j  TOTAL  COST,  $3,000  00 

owner.  j 

DWELLING,   $5500;    509   Third   Ave;| 

owner,  Harold  H  Price ;   builder,   I  \ 

Caster,  320  Third  Ave,  San  Mateo; 

plans  by  T  G  M. 
DWELLING  (stucco),  $5000;  768  Elm 

Ave;    owner    and    builder,    R    De- 

lucchi.  420  San   Mateo  Ave;    plans 

by  D  French. 
ADD    TO    STORE,    $6000;     297    San 

Bruno  Ave  East ;  owner,  E  F  Clatt, 

297  San   Bruno   Ave  East;  builder, 

Chas   Burkhardt,    467   Cherry   Ave, 

San  Bruno ;  plans  by  owner. 
ADD     TO    DWELLING,     $2500;    631 

Chestnut  Ave;   owner  and   builder, 

P  Halden,  531  Chestnut  Ave. 


NoB-Responsflnfity 


SAN  FRANCISCO  COUNTY 


May  13.  1946— NE  Pacific  Ave  and 
Van  Ness  Ave  E  82.e  x  N  •!.& 
Lester  Levy  and  Wells  Fargo 
Bank  and  Union  Trust  Co  as 
trustees  as  to  improvements  on 
property.  ' 

May  10.  1946— Lot  137,  Spring  Val- 
ley Hd.  veterans'  Welfare  Board 
as  to  improvements  on  property. 


T6       Wl     uiii     i5a.    fiiiM);     |13.U;    |B; 

awarded. 

QUO.  516(|B,  REQ.  87806: 

Square  Oil  Co.,  $15.50;  $4.9a 
Petrol  Corp.,  $16.«);  $4.5a 
Newhalii    Refining    Co.,    $12.80;    |6: 

awarded. 
Exeter  Refining  Co..  $16.06;  f& 
MeCiam   Truckmg  Co.,  $15.95,   $5. 
Croiden   Bear,  $l&.eO;  $4.5a 
Koberta  Tank  Line,  $15.66;  |ft. 
Krieger  OU  Co.,  $16.55;  $4.5a 
h^znpire  Transportation   Co.,  $16.99; 

|4.{0. 
Xn  Staie  Oil  Co.,  $19.41;  $4.80. 
Uiliieid4  Truckmg  Co..  $16.10;  $4.80. 
Koad   On    bales  ot   Service,    $16.10; 

$4.60. 

QUO.  61683,  RBQ.  87307 


4  0 


5/16/46  • 

BID  OPENED 

SAN  FRANCISCO.— Chas.  L.  Har- 
ney, 625  Market  Street,  at  (1)  $0.87; 

(2)    $1.25;    (3)    $2;    (4)    $20;    (5)    flO.     

total.  $5039.19.  submitted  only  bid  to       General  Petroleum  Co..  $22.75 ;  $8.50. 


POSITION  WANTED 


Maes  Clas»— POSTION  WANTED 

GRADING  FOREMAN,  concrete 
supervision  and  estimating.  Refer- 
ences. Fred  M  Hamilton,  phone  AN- 
dover  0686.  (5/16-16-17-29-21/46) 


WANTED  TO  BUY 


Dept  of  Public  Works,  Rm.  283,  City 
Hall,  under  Spec  20,099  for  Improve- 
ment of  41st  and  42nd  Avea.  between 
Pacheco  and  Quintara*and  Pacheco 
between  41st  and  42nd  Aves. 
Work  InvolTM: 

(1)  9812  sq.  ft  asphaltic  concrete  on 
rock  subbase  pavement  consisting  of 
9'    compacted   subbase,   4"   asphaltic 

j  concrete  base  and   2"  asphaltic  con- 
<  Crete  base. 

(2)  483  lin.  ft  unarmored  concrete 
curb. 

(3)  305  lin.  ft  AT'  VCP  sMe  sewer 

(4)  5  each  water  services  long.  $100 

2334     70   Eddy    St ;    owner,_  Tivoli  |  ^j^  ^q  ^^^  ^j^^er  services  short.  $10 


Ekctrical  Pemits 


SAN  FRANCISCO 


Theatre;  contractor,  Matson  Electric  ^_-», 

Equip  Co;  j  ®**^" 

2335    1077  Market  St;  owner.  Unit-   5/15/4^ 


Kichf leJd  Oil  Co.,  $19.tto ;  $8. 

Lamb  Transportation  Co..  $18.62; 
$5.6U;  awarded. 

Krieger  OH  Co..  $20.15;  $6.50. 

Roberts  Tank  Lone.  $21.56;  $fweO. 
QUO.  61687.  REQ.  87S11: 

General  petroleum  Co..  $19.75;  $8.80. 

feiTol    Corp..   $18;    $a.80;    awarded. 

Hichtield  Oil  Co..  $20.25;  $6.80. 

UBjab  Irransportations  Co.,  $19.90; 
$5.50.  i 

Koberts  Tank  Line,  $26.70;  $6.80. 
QUO.  51tMi8,  REQ.  87292; 

xsewhall  Ketming  Co.,  $18.90;  $8 
for  one-iiian  spreader;  $17.70;  $fikOO 
tor  two-n)ian  spreader. 

Richfield  Oil  Co.,  two-man  spread- 
er, $20.16;  $5.60. 

Lamb  'i'ransportation  Co..  $19.61; 
$5.50  tor  two-man  spreader. 

Koberts   Tank   Lme,   $14;    $5.50   for 
two-man  spreader;  awarded. 
Square    On    Co..    Req.   87a06,    $14.25; 


OAKLAND 


„,*w^«  ••40 

ed  Artists  Theatre;  contractor.  Mat-  jbiqs  OPENED 

®°ooo^'®*U?*',"l^  ^?  '•      7«    «,    T  .        ,  ALAMEDA  AND  CONTRA  COSTA 

2336     W    18th    Ave    125   S   IJncoln  1^^^     Calif. -J.  R.  Armstrong  Constr. 

^^^  r^  Vr^k-^T^      .        I  Public  Works  Bldg.,  Sacramento,  for 

2338    S  Prague  100  W  Perela;  own-  .^^^^^^  ^^^   ^j,^g    repairing   shoulders 
«'■ ;    contractor,   F  H  Tatten- i^j^j^   crusher   run    base,    plant-mixed 


ham; 


i  surfacing  and  penetration  treatment ! 


Newhall  Refining,  $13;  $5;  $11.25; 
$5;  $11J25.  $ft 

Golden  Bear,  $16.86;  $4.50;  $12.65; 
$4.50;  $12.70;  $4.50. 

McClaln  Trucking,  $16.10;  $6;  $12.85; 


SHALL  STOT  MTTD  BRICK  lix- 
CHINS  lend  cut  dye).  Reply  Box  816. 
c/o  Dafly  Pacific  Builder. 

May  16-n-26i  l»48 

FOR  RENT 


JATMBSR     HAimLiNG 

JtENT:     CAHRIBRS.     

rKVCKB.  dkll  Mac  Pacific 
Oakland.    KE  4-1661. 


FOR  SALE 


1000  WT.  MASTBTR  GENmRATOR 
New  condition;  powered  with  Wis- 
consin air-cooled  gas  engine.  Phone 
LAndscape  9519. 

May  14-15-16-17-29 

TENNIS  COURT  Ba^CLOCURE. 
350  ft  120  in.  CHAIN- LINK  MESH, 
GATES,  LINE  POSTS,  TOP  RAIL, 
complete  Will  erect.  Phone  San  Ma- 
teo 3-8357. 

ll»y  14-15.16-1T-J0/46 

GASOLINE  POWER  SAW  on  trail- 
er; 60  boxes  of  Duo-Fast  %-inch 
staples.  Phone  Kellogg  4-5075  or  2- 
5209.  (5/16-17-20/46; 


2834  60th  Ave;  owner,  A  Coursen- 
oux;  dealer,  E  J  Hoerst;  floor  fur- 
nace. 

5767    Shafter    Ave;    owner.    ; 

dealer,  Jevons ;  floor  furnace. 

5960  Telegraph  Ave;  owner.  R  A 
Shuey  Co;  dealer,  Aladdin  Heating 
Corp;  central  furnace. 

6800  Broadway  Terrace;  owner, 
Schwarz;  dealer,  Aladdin  Heating 
Corp;  floor  furnace. 

916  98th  Ave;  owner.  Bur  Food, 
Inc;    dealer,   Aladdin   Heating  Corp; 


2339  640  Geary  B^vd ;  owner.  Colan;  conitructlng  deceleratln  lane  on  1$5;  $13.55,  $5, 

contractor    F  H  Tattenham;   2   out-       ^lons  of  highway  between  El  Cer-       Krieger  Oil  Co..  $15.26;  $4.50;  $11.7fi 

I     9^,in^^'^I\*?^a'^,?Y.™n'rRlvrt'^^^    Hill    overhead    In    Albany    and    $4.50;  $13.76;  $4.6a 

2340-3    3115-19-»-35Alemany  Blvd  3^        ^      ^,a„,eda    and' 

owner.  S  F  Bldg  &  Mtce;  contractor,  ,>:„J^"    T,_,„    ^^^..^^i^^ 


(1)  1838  WHITE  FLAT  BED  LUM- 
BER TRUCK,  5  ton,  oversise 
tractor-type  tires,  bro\nillpe,  ov- 
erload springs,  fishplate  frame, 
double  reduction  differential,  1943 
Super  Motor.  Priced  less  than 
50%  of  original  cost 42,600 


Contra   Costa   Counties. 

Total  bids  and  unit  prices  will  be 
given   shortly. 


4  0 


mond;  owner,  Mrs  Lucile  Hamilton. 
DEMOLISH  BUILDING,  $1000;  328 
Shasta  St;  owner,  Eagle  Laun- 
dry; builder,  Solka,  Harness  & 
Hughes. 


COUNTY    OF    SACRAMENTO 

DWELLING  (3-room,  frame),  $3600; 
Lot  93,  Carmlchael  Colony  No  2; 
owner  and  builder,  Fred  Warner, 
1870  45th  St. 

DWELLING  (4-room.  rock),  $1000; 
ptn  Lot  66,  Block  32,  Louisiana 
Tract;  owner  and  builder,  K  C 
Biddle,  3450  37th  St 

DWELLING  (4-room.  frame),  $1000; 
Lot  7,  Block  9,  West  Del  Paso 
Heights;  owner  and  builder.  Lester 
Combs,  P  O  Box  195,  Del  Paso 
Heights. 

DWELLING  (5-rooni,  frame),  $6000; 
Lot  67,  Wright  &  Klmbrough  Tract 
No  36;  owner,  Henry  Geinger,  1814 
28th  St;  builder.  Phil  Benton. 

DWELLING  (5- room,  frame),  $6000; 
Lot  54,  Wright  &  Klmbrough  Ttact 


28th  St;  builder,  Phil  Benton 

OFFICE  AND  REPAIR  SHOP,  $4000 ; 

Power  Inn  Rd  and  Mccarty's  East 

Sacramento      Tract;      owner     and 


SHED    (1 -story   tool   and   equipment 

shed),    $2275;    Uncoln    Park,    34th  j  ALTER    GARAGE,    $lfO0 

Ave  and  Clement   St;   owner,   City 

and  County  of  San  Francisco;  con- 
tractor, N  O  Wiseth.  711  McAllister. 
ALTERATIONS    (change  store  front 

and  alterations  to  be  made  for  use 

as    restaurant),    $25,000;     370-72-74 

Bush    St;    owner,    Frank    Seput    & 

Sons ;  architect,  Resing  &  McGuln- 

ness,  488  Pine  St 
ALTERATIONS  (remove  and  replace 

transom  and  a^vning  box  in  stores), 

NE  comer  Hayes  and  Clayton  Sts; 

owner,     S     Rockman ;     contractor. 

Mills  Construction  Co,  605  Market 
ALT7ERATIONS    (remodel   front  and 

make  alterations  to  building  for  use 

sjs  market).  $5000;  N  line  Green  St 

100    E    of    Columbus    Ave;    owner, 

Geo  Puccini ;  contractor,  M  Deslano, 

1022  Buchanan    St;    plans  by    con- 
tractor. 
DWELLINGS    (1-story,    frame)     (8), 

$6500  each ;  S   line  Valerton   Court ' 

30,  60,  90,  120  E  of  Cayuga  Ave ;  N 

Ackerton  Court  30  E  Cajruga  Ave; 

N    Valerton    Court    60,    90,    120    E 

Cayuga  Ave ;  owner  and  contractor, 

Valerton  Building  Co,  4666  Mission 

St;  architect  Sam  Postil,  4666  Mis- 
sion St 
SIGN  (install  horizontal  ai^  In  drug 

store),  $712;  1155  Market  St;  owner, 

Benatar's ;      contractor,      Electrical 

Products  Corp,  910  Harrison  St. 
SIGN  (install  horizontal  sigrn  in  drug 

store).  $1130;  1156  Market  St;  own- 
er. Benatar's ;  contractor.  Electrical 

Products  Corp,  910  Harrison  St 
TRUCK     TERMINAL     (steel     truck 

terminal),    $40,000;    N    Bluxome    St 

IFO  E  5th  St ;  owner,  California  Mo- 
tor Express ;  contractor,  C  Norman 

Peterson,  70  Rock  Lane,  Berkeley: 

plans  by  Michel  &  Pfeff er.  10th  and 

Harrison  Sts. 
ADDITION    (install  addition   to   roof 

structure),  $3000;   274  Brannan   St; 

owner.  United  Air  Lines;   contract 

tor.   Electrical   Products   Corp,    910 

Harrison   St 
ALTERATIONS      (remodel      Interior 

and    exterior    of    store    and    living 

quarters,  joining  front  building  with 

rear;    add    bathroom),    $5000;    2308 

Lombard  St ;  owner,  Dr  J  Goldman ; 

contractor.    Leslie    K    Lewis,    4511 

19th  St ;  architect,  Wm  Mooser,  251 

Kearny  St. 
ALTERATIONS   (alter  dwelling  and 

remove   wall   and   toilet   to  enlarge 

kitchen).  $800;  821  Dolores  St;  own- 
er.   Austin    G    Keegan;    contractor, 

J   Ciatti,   1755  Quesada  Ave. 
DWELLINGS     (1 -story,    frame)     (2). 

$5800  each ;  W  line  of  44th  Ave  275 

N  of  UUoa  St;  E  line  of  47th  Ave 

80  N   of    Santiago   St;    owner  and 

contractor.  Central  Home  Builders. 

1120  Irving  St;  plans  by  owner. 
DWELLING   (1-story,  frame),  $6000; 

N  Gilman  Ave  225  W  Hjawes ;  own- 
er. V  Antolini;  contractor.  D  Cap- 

pellittl.   379   Shotwell   St;    plans  bv 

V  Masarle.  . 


3758  Shafter  Ave;  owner.  L  East- 
man; dealer,  Aladdin  Heating  Corp; 
central  furnace. 

1523  E  34th  St ;  owner.  E  Sorenson ; 
dealer,  Aavaks  Heating  Co;  floor 
furnace. 

58th  and  Telegraph  Ave;  owner,  St 
Mark's  Church ;  dealer.  Aavaks  Heat- 
ing Co;  central  furnace. 

3616  Fruit  vale  Ave;  owner,  Calder; 
dealer,  Atlas  Heating  &  Ventilating 
Co;  floor  furnace. 

3926  Walnut ;  owner.  Iverson  ;  deal- 
er, L  D  Davis ;  floor  furnace. 

5600  Harmon  St;  owner,  J  Alford; 
dealer,  Jackson's  Furniture  Co;  floor 
furnace. 

213  5th  St;  owner,  N  Sims;  dealer. 
E  J  Hoerst;  floor  furnace. 

867  57th  St;  owner,  Brauhrot;  deal- 
er, Jackson's  Furniture  Co ;  floor  fur- 
nace. 

3607  Balfour;  owner,  Mrs  Cohn; 
dealer.  Royal  Heating  &  Sheet  Metal 
Co;  central  furnace. 


i  F  H  Tattenham ;  9  outlets ;  7  plugs ;  : 
6  switches;  service.  ' 

!     2344      195   Victoria;    owner,    F    O'- ,  

'Reilly;    contractor,    Grandi    Electric;!        _.. 

,10    outlets;    12    switches;    12    plugs;    Rinc  qpenED 

^1=     ^M    TJo«H^ir.>,  •   own*.r    V  o'    '     YOLO    COUNTY,    Calif 
2345     301   Randolph;   owner,   IT  o  -  ;  ^  loco   cr^tv.    a*     ir>^^..«<riiio 

Reilly;    contractor,    Grandi    Elec;     e'so'^.P/A^--.  iP  .«^i^.  ^V   Emeryville, 

itlets ; 

2346-7  2370-66  43rd  Ave;  owner, 
B  Lewis ;  contractor.  Grandi  Elec ; 
10  outlets;  12  switches;  16  plugs; 
service, 


Empire  TransportaUon  Co..   $17.96;  U2)  HYSTER   TOWING  WINCH   for 

$4.50;  $13.48;  $4.50;  $13.44;  $4.50.  j         D-6  Caterpillar;    recondiUoned  * 

Oilfields  Trucking  Co.,  $17.70;  $4J»;  I         guaranteed.    Price  $892.80 


$12.89;  $4.50;  $13.20;  $4.50. 


i  (3)  1930  KLEIBER  FLAT  BED  Truck 


Road  Oil  Sales,  $14.85;  $4.50;  $13.15;  |         good    tires.     Price $800 

$4  50    $13  20    $4.fi).  Peninsula    Pacific    Construction    Co., 

Tri  Staie  Oil.  $17.18;  $4.50;  $12.89;  !  Spring  and  Chestnut  Sts..  Redwood 
$4  50    $12.84;  $4.50.  iCity.    Phone   Redwood   1722. 

*■  f'    •  "^  -         - <  (5/17-18-20-21-22/46) 


Fredrick- 
Petrol  Corp.',  Req.  87304,  $13;  $4.50; 
"ut'iits^  nwltcies     ^'S^gs'e^ice"  at>149.536.25    submitted    low    bid    to    Req.  87303,  $52.25;  $4.50. 
I  °  •>"!«;      ^^l^^^'xL^^ll'.    !w„""   the   State   Division  of   Highways.   G.       Exeter  Refining,  Req.  87304.  $12.96; 

T.    McCoy,    state    highway    engineer,    ^-   Req.  87303,  $13.45;   $5. 
Public  Works  Bldg.,  Sacramento,  fori     Roberts  Tank  Line,  Req.  87304.  $13; 
about     14    miles     repairing    highway    55 ;  Req.  $7303.  $13.65 ;  $5. 
'9^4«^' ft^n  n<.«rv  «?t-   nwn«r    T>r#wi-   ""'i***  P'*^*^  ™**  surfacing  and  crusher  |     aU  aboVe   requisitions  awarded  to 

dent  Room- ^SactorE^r^oV?-^"  b^««  »«<!  PJ»«»°«  imported  bor- f  Newhall  Refining  Co. 
•1  nlue  contractor,  uyington  t!.i,  ^^^  ^^   shoulders    bet   Cache  Creek  iquq.  51667.  REQ.  87291: 

i     ^49     2?'54  ripment  ^t  •  owner  •   «"<*    Dunnigan    in    Yolo    County.  General    Petroleum   Co.,   $18.25;   $8. 

IconSctor   Byin^on  114074  oWts!  i^ Total  bids  and  unit  prices  will  be       Newhall  Refining  Co..  $13;  $^60 

2350     733  Irving  St;  owner.  Sunset  ;«i^«°    shortly. Lamb    Transportation    Co..    $16.86; 

\%zri  p^ui;  n.r„r'"'  ^^'"^°°  kt^^^^Eo        "  *' '^"°^-  "«?=•  ^-^  "^^'-^ 

1     2351    144  Central  Ave;  owner,  Wll-j"'""^,'^"^",     _j_„„    g.^. 
loutlets;  «  .wltchea.  5  plugs.  'callf.-J.  P.  Breen,  Box  183,  Sacra- 


Of ficial  Proposals 


Highway     improvement— 
Modoc  County   (ii-Mod-28-C) 


2352     1101  Divisadero;  owner,  Wll 


M-»r.    «itv«Tr*«l     ^,„'o^„„    TTw      9   mento    at  $29,295   submitted   low   bid 
Mam;    contractor,    Byington    Elec,    2^^  _^^'      T^^T,^„^«T,  r.f  Hi.,hw«v«   rt   T 


Petrol  dorp..  $13.60 ;  $5.50.  ; 

General  Petroleum  Co.,  $18.26 ;  $5.50.  ) 

Newhalii  Refining  Co.,  $13.05;  $5.50;  j 

awarded. 


STATE    or     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 


Sealed    proposals   will    be  received 


to  State  Division  of  Highways,  G.  T. 


Ptimbiiig  Permits 


Lamb    Transportation    Co..    $16.56;  ij,y  the  Department  of  Public  Works, 

^SU"Vl^„„,^„„„,anao™.iMcS^^^^^^^^ 

ers; 

signs. 


contractor.    Neon    Mtce    Coi,, ;  j  nftdista^feo'  about  34.9  r^^^^^^^  Corp..    total, ^$1497.26;    88.60  |  caUfomia.    ^,,^   JJJ   o.ci;>crP 


OAKLAND 


j  plying  seal  coat  at  various  locations  j  f^j.  spreading;   awarded. 
iin  District  III  in  Butte,  Colusa,  Sac-        Krieger  Oil,  $1756.70;  $5.50. 
j  ramento,  Glenn,  Sutter  and  Yolo  Cos.    quo.  61677,  REQ.  87301 : 

Total  bids  and   unit  prices  will   be  |     petrol  Corp.,  $14.50 ;  $6.50. 
j  given  shortly.  ;     General  Petroleum  Co..  $19.76 ;  $6.50 


Ion    May  21.  1946  at   which   time  and 

place    they    will    be   publicly    opened 

land  read,  for  performing  work  as  foi- 

!  lows : 

........>        .,,       •<«.*«     » K/v    ',      Modoc    County,     between     0}     mile 

Newhall  Refining  Co.,  $13.76;  $^60;  ;  ,„^  ^^  uikeviei  Junction  and  t  mil* 

west  of  Cedar  Mountain  Maintwianoo 
Station     ( 1 1 -Mod-28-C.    about    aeven 


OAKLAND 


Foot  of  Wood  St;  owner.  Southern 
Pacific  Co ;  dealer,  H  Lawson ;  8  fix- 
tures. 

8362  Outlook  Ave;  owner,  Skov- 
mand  Bros ;  dealer,  O  Hanson ;  5  fix- 
tures ;   4  ga^  outlets. 

8214  Outlook  Ave;  owner,  Skov- 
mand  Bros ;  dealer,  O  Hanson ;  5  fix- 
tures ;  4  gas  outlets. 

556  31st  St ;  owner,  Ordway ;  dealer, 
O  Hanson ;  3  fixtures. 

_  3908  Edenvale  Ave;    owner,   Krok- 

No'  36 ;   owner,    R  o'Dockler.   1814    man  &  Hanna ;  dealer,  Wm  Christy ; 


37598-602     Bergdo  Dr ;  owner.  Tow- '  8/16/48  *     *     *  6  ,  j^^g^^^jg^ 

ers;   contractor,  Jones  Electrtc;   out-    BIDS  OPENED  .     ».  i  Krieger  Oil  Co.,  $18.72 ;  $5.80 

lets;  switches:  fixtures;  plugs.  YOLO  COUNTY,  Calif.  —  A.   Tel-  [quo.  51671^.  REQ.  87302:  |    ^  elaht-tenth.  17M)  mileo  Ui  lanatli 


37605    hsi   Hollls:   owiTer.  Wtaon :  with  plant-mix  surfacing  and  crusher  |  ^„ 

run   base  between   one   mile  east  of  . 


Davis  and  Swingle  and  between  2.25  i  -^ 

miles    north    of    Arcade   Station   and  .     Roberts  Tank  Line  Co.,  $14;  $8J»; 
junction  of  Route  6,  Yolo  County.      Ja^varded. 
Total  bids  and  unit  prices  will  be   q^q    gj^jj.    j^q    msiS: 

Square  Oil  Co..  total,  $1530;  $4JK) 


Richfield   Oil  Co..   two-man.  $20.15;  j  j^  ^^^^  ^„  ^  proposal  form  furnished 

T   ■    V    r*             _*  w        r,  mtn  ar   '  ^Y  ^^^  District  Engineer,  and  Is  made 

Lamb    TfransporUtlon    Co..  I19.6R;  L„'  ^^^^^^dance    with    the    provlstons 

•^-  .     _.  _        'set   forth    under   Section   2.    "Pronoaa.! 


5  fixtures ;  3  gas  outlets. 
877    Rosemont;    owner,    Diamond; 
dealer,  H  Buckner ;  1  fixture. 
1776  Broadway ;  owner,  Day  &  Night 


contractor.    Manning     &     Whitaker; 
transformer. 

37606  5825  Telegraph ;  owner.  Ship- 
mates; contractor.  Manning  ft  Whit- 

37607  5752    Foothill   Blvd;    owner,  ^*'^*"  shortly. 
Florist ;  contractor.  Manning  &  Whit-  | 
aker ;   sign. 

37608  3908  MacArthur  Blvd ;  owner, 
Goodman's ;  contractor,  Manning  & 
Whitaker;  sign.  i  

37609  5314  Fairfax ;  owner,  Central   5/15/45 
Radio   Shop:    contractor.   Manning  &   CONTRACT   AWARDED  <      a    5,    mH^   Nii*«   «9fin4 
Whitaker;  sign.                                                 SAN  FRANCISCO San  Francisco'     ^-  "■  JO"®*-  Niles,  $2604 

37610  3021  Foothill  Blvd ;  owner,  i^^^^^  D^p^rtment.  425  Mason  St.  at  I  ^Hay^a'"'*  Building  Materials  Co..  to^^uTsta'ted.Tre  Ipproiimale  "only. 
Bakers;  contractor.  Manning  &  Whit-  ^^535  awarded  contract  by  the  Public  l*^^'  „  „  .,  „.,^.^  «<T4i».  '  »>«»"g  «*^'^n  *«  »  basis  for  the  com- 
aker; sign.  Utilities   Commission,   Room  287   City  I      Thos.   B.    Russell.    Hayward.   $1740; 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


I  set  forth   under  Section  2,   "Proposal 

{Requirements  and  Conditlona"  of  the 

Standard     Specifications.    £:ach     bid 

I  must  be  accompanied  by  a  proposal 

,.  ^.  •  ,^  .  •  /-.  •1.01  An  »K  guaranty  in  accordance  with  tbe  re- 
McClam  Truckmg  Co  $1581.40;  $5.  »^^i,^^^^^,  of  article  (f>  of  the 
Krieger     OU     Co..     $1471.50;     $4.80;^^i,j  g^^^^^^  ^  of  the  Standard  Specl- 

flcatiuns. 


The  Department    of    Public    Works 


awarded. 

QUO.  52836,  REQ.  48132: 

—  'o^f**H"^  .^r'^JSn  *'«^1*^%1'!!  .J?*,    reserves   the   right    to   reject   any   or 
4  I.Oakland,  total  bid,  $3480;  discount  2   ^jj  ^^^^  •  *  ' 

per  cent  30  days.  1     .j.|j^  quantities   listed   In   the   State 

'  Highway  Engineer's    Estimate   hero- 


builder.   Gilbert    Adams,    Box    156,  Pharmacy;    dealer,    J    Tancredy;    4 

Perkins.  fixtures. 

GARAGE    (stucco   and   frame).    $11,-  2632    Alida    Ave;     owner.    Prosser; 

300 ;  Florin  Rd.  and  French  Lane ;  dealer.  L  J  Kruse ;  2  fixtures, 

owner.  Harry  J  French.  P  O  Box  5800  Rusting  Ave ;  owner.  Wright ; 


171,  Florin:  builder,  S  W  Sumzeri, 
Route  1,  Florin. 

DWELLING  (remodel  and  addition), 
$1500;  W  Ml  of  E  14  Lot  58,  Car- 
michael  Colony  No  2 ;  owner  and 
builder,  C  C  Darden,  Route  9,  Box 
4116,  Sacramento. 

DWELLING   (3-room,  stucco),  $2000; 


dealer,  Geo  Brown ;  3  fixtures. 

1219    14th    St ;    owner,    A    Johnson ; 

dealer,  Durant ;  3  gas  outlets. 

2726    25th    Ave;    owner,    Menoltz; 

dealer,  T  Donaldson ;   16  water. 

1221  50th  Ave;   owner,  Trambalos; 
dealer,  Geo  Campbell;  4  fixtures. 

9845     Gould    Ave;     owner.     Baker; 


37611  3501  High  St;  owner,  Harris;  .^^jj   ^^^^^  gpec.  No.' 421  for  installa-  M5i«<^°"nj    %    of    1   per   cent   30   days; 

*'°jVirfo''*^o«J^^'*'^'i*  ^^"  ^"^   T^;       tion  of  4-  ana  6-Inch  cast  iron  water   awarded 

37612  1326  Broadway ;  owner  Leiter  i^g  i„  Sunvalley  Subdivision  and  ^\P  ^{^  ■  ^  „  „  „  .^^.  ^ 
&  Son;  contractor,  Spott  Electrical ;:  ^Haon  rn.irt  '  ^^^  Motor  Co.,  Reo  23-B,  $4305.80 
14  outlets :  14  fixtures.                                i-Tcason  court^ ^  ^^^ .  ^^^^,  f21f,290 ;  90  days  delivery. 

37613  27Sonla;owner,Hatienberg;  5/16/46  4  1l  White  Motor  Co.,  WB-22.  $4492.37 
contractor,  Spott  Electrical;  outlets;  CONTRACT  AWARDED  : each  ;  havei  nine  only ;  total.  $22,461.85  ; 
switches;  fixtures;  plugs.                         i     SAN  FRANCISCO.-Fred  T.  Fairey,  .  J*^-^*^  ^aJ's  delivery;   includes  sales 

37614  471  37th  St ;  owner.  Petie-  1574  25th  Ave.,  at  $13,576.50,  awarded 
vich ;  contractor,  Haynes  Electric  Co ;  contract  by  the  Public  Utilities  Com- 
range.  —    -.—  .. 


tax 


Thos.   B.   .avv*»o,.a..   .a*»j„«a«,   •"  ^  •    parigon  of  bids,  and  the  Department 

of  Public  Works  does  not,  encpr—s ly 
or  by  implication,  agree  that  tha 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  tha 
right  to  increase  or  decrease  tta« 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 

Ball  Motbr  Co.,  White  WB-22.  f.o.b.  •  "*®^^^°  ^  necessary  or  advisable. 

Bids    are    required    on    the     entire 


Lot  33,  Kennery  Acres ;  owner  and  i  dealer,  Geo  Campbell ;  4  fixtures 


builder,  Emello  Benedettl,  Route  2, 
Box  2197,   Sacramento. 
DWELLING  (4-room,  stucco).  $2600; 


3340  Foothill  Blvd ;  owner  Idle  Hour 
Cafe ;  dealer,  T  King ;  1  fixture. 
F950  La  Salle  Ave ;  owner  R  Razoni ; 


Lot    16,    Block    18,     North     Sacra-  i  dealer,  Wm  Picard ;  12  water 
mento  Heights ;  owner  and  builder, 


Dean  C  Walden,  Route  1,  Box  235, 
Del  Paso  Heights. 

DWELLING  (4-room,  stucco). 

Lot  15.  Block  18,  North  Sacra 
mento  Heights ;  owner  and  builder,  j 
James  K  Wolfe.  Route  1,  Box  120,  j 
Del  Paso  Heights.  y 

DWELLING  (4-room.  stucco).  $2rO0;l 


s^:\  CompleHon  Notices 


„        Amission,   Room   287   City  Hall,   v^^^r   f^^^^^J^l^^^^/^'  ^Jf/O.ao  each;  total  ^„"^-^--rt^;^"™' 
37615    2120  109th  Ave;  owner.  Nay-   gpec   422  for  installing  6-  and  8-Inch    'o*^  "•  »58.S84.20;  delivery  as  soon  as       t^^  „,_  „,  „,- "!  «i 
lor;  contractor,  Haynes  Electric  Co;.ca8t    iron    mains    in    40th,    41st,   42nd    P°^*^°'® 


plugs;  alterations.  ,a,nd    45th   Aves.  and    Pacheco    St   in 

37616     9821   Sunnyslde;  owner,  Ed- I  the  Sunset  District, 
wards;   contractor,   Flagler  Electric;  


y*oSAN  FRANCISCO  COUNTY 


OAKLAND 


Lot    14,    Block     18.    North     Sacra-  i  Recorded  Accepted 

mento  Heights  ;  owner  and  builder,  '  May    15.    1946  —  SE     Roosevelt   Way 
John   C   Wolfe.    Route   1,    Box    120,  j      122.24  SW  Levant  SW  24  x  SE  60 
Del  Palo  Heights.  ,     ptn  Blk  16,  Flint  Tract  Hd  Assn. 


DWELLING   (4-room,  frame),   $1000; 

ptn  Lot  137.  Rio  Linda  Subdivision ; 

o\vner  and   builder,  J  T   Lankford, 

Box  483,  North  Sacramento. 
DWELLING    (3-room,  frame),  $1000; 

fraction  NW  %  Sec  15,  TWP  SNR; 

owner  and  builder.  W  H  Laine,  Box 

3805.  Route  2. 
DWELLING  (5-room.  stucco).  $8500; 


Alex  Cruz  to  whom  it  may  con 
cem _ May  14,  1946 

May  14.  1946 — Labor  and  material, 
out  of  county.  Southern  Pacific 
Co  to  A  D  Schader May  6,  1946 

May  9,  1946— Lot  15,  Block  7045B, 
Subdivision  No  5,  Geneva  Terrace. 
James  E  and  Anna  M  Hlckey  to 
B  C  Hoecker _„ May  8,  1946 


fraction     Unda    Vista    Subdivision  ,  May  15,  1946—2087-91  3l8t  Ave ;  2200 


No  1 ;  owner  and  builder,  B  A  Car 
roll,  5825  Fresno  St,  Richmond. 
REST  ROOMS  and  SHOWERS.  $1000 ; 
Auburn  Blvd  and  Howe  Ave;  own- 


ALTER  and  Addn.  $8000;  3820  Broad-        er  and  builder.  Peter  P  Derdowski, 
way;    owner    Harrv   Bloom,   prem;        824   Oxford   St.   North   Sacramento. 


contractor,  Chas  H  Adams.  2649 
Benvenue  Ave.  Berkeley. 

ALTER,  $18,500;  1236-40  Broadway; 
owner,  Foster  Lunch  System,  986 
sion  St,  San  Francisco;  contractor, 
Austin  B  Murray.  622  Jessie  St. 
San  Francisco. 

SHOP,  l-story  concrete.  $10,000;  1240 
E  12th  St;  owner  and  builder,  R 
E  and  Donald  Conrad,  306  12tJi  St; 
engineer,  W  Adrian,  417  Market 
St,   San    Francisco. 

ALTER  and  Addn.  $1100;  2988  Min- 
na St;  owner.  Frank  Dannuccl. 
prem;  contractor,  H  J  Mardls. 
1303-A   76th   Ave. 

DUPLEX,  l-story  7-room,  $11,000; 
4000  Penniman  and  3012  Minna; 
owner.  W  P  Gunn.  3024  Gibbons 
Dr,  Alameda;  contractor,  J  E  Carl- 
son, 3190  Texas  St 

DWELLING,  l-story  5-room,  $6000; 
347  Marlow  Dr;  owner,  D  D  Rich- 
ardson, prem;  contractor,  ^S  J 
Dowling,  2800  Clay  St,  Alameda. 

ALTER  and  repair,  $700;  1302  58th 
Ave;  ownar,  H  G  Hill,  prem;  con- 
tractor, J  D  Andrewson,  485  Stow. 

REIPAIRS  and  Alter,  $500;  1412  16th 
Ave;  owner  and  builder.  J  Q  Me- 
nezes.   1800  B  14th  St 

DWELLING,   l-story   5-room,    $6450; 

DWELLING,  l-story  8-room.  $6480; 
6157  Ruthland  Road;  owner  and 
biillder,  Pete  J  Grtego.  1016  Wil- 
son,  Berkeley. 


DWELLING  (8-room,  stucco),  $4000; 
ptn  Lot  20,  Block  26.  North  Sacra- 


Quintara.  Claude  T  Lindsay  Co 
to  Claude  T  Lindsav       May  14.  1946 

May  15.  1946— W  37'th  Ave  400  S 
Moraga.  Superior  Building  Co  to 
whom  it  may  concern. ...May  15,  1946 

May  16.  1946— W  37th  Ave  375  S 
Moraga.  Superior  Building  Co  to 
whom  it  may  concern. ...May  18.  1946 


Machinery  &  Material 
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saw  motors 

37617  422  Athol ;  owner,  Joseph; 
contractor,  Clifford  Electric  :  outlets ; 
switches  ;  fixtures :  plugs. 

37618  6144  Ocean  View  Dr;  owner, 
Dougherty;  contractor,  Clifford  Elec-! 
trie  Co ;   outlets ;   switches ;    fixtures ; 
plugs. 

37619  111  Grand  Ave;  owner  Haves; 
contractor.  Spott  Electrical;  2  "out- 
lets :  2  switches ;  2  plugs.  i 

37620  758  54th   St;   owner,   Gates ;i 
contractor.    Crescent    Electric    Co:    3 
switches:  3  fixtures. 

37621  4293   Piedmont   Ave ;    owner,  j 
Steppan ;    contractor,   Crescent  Elec-  ' 

^'^iL-  !,  ^^^tu^-ea.  '5/16/46 

37622  509     18th     St:     owner.     Nu ;  feips  WANTED 
Enamel  Paint  Co :  contractor,  Joseph  !      saN    FRANCISCO.— Bids    will    be 

3702?'  ^  °""®*  •  *  '*'*"'^-  I  received  by  the  U.  S.  Forest  Service, '  8/16/46 


The  rates  of  wages,  including  over- 
Mack- International,  Mack  EH,  to-  t^e.  holiday  or  Sunday  rates,  herein 
tal  on  all  requlsiUons,  $196,1W;  in-  "P^n  ^f,  ^f"*  «ubiect  to  the  effect,  if 
eludes  salels  tax;  deUvery  as  soon  as  ^f^S^^^'*  *?*''«^°'  o'  executive  orders 
possible.  ^'  ^^'^  President  of  the  United  States 

International     Harvester,     Interna-  '■  f"**   ^°  '^^  modification  thereof  and 
tional    KS^IO,    $4420.46    each;     total,  ,  p^^^  *»"  ^*^^"!  ord«" ^o*"*? 


President 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


as  soon  as  possible.  (••^^o.^cm    or    any    other    authorised 

'  $221,023 ;  alltemate.  International  K-8.  '  S.*?*/*'  °^^**^*'  ?'  agency,  insofar  as 

$3424.48  eadh;  total.  $171,224;  delivery  rj®!*"«  ,™*y  *>«  aPPHcable  to  thla 
I  .  '  ^    contract.    In   case   of   any   inconsist- 

j  I  ;  ency.  the  rates  fixed  by  any  such  ap- 

5/16/46  ••4  2    P"c*ble  Federal  order,  whether  high- 

BIDS  WANTED  ! *''  ***"  'ower.  shall  control 

PORTEkviLLE,  Tulare  Co..  Calif,  i  ^"  accordance  with  the  provisions 
'  —Until  Ma<y  21.  8  P.  M.,  bids  will  be  2f  SecUon  1770  of  the  Labor  Code,  tha 
i  received    by    the  City    of    Porterville,    department  of  Public  Works  has  as- 

E.  L  Longi,  city  manager.  City  Hall,  '  certained  the  general  prevailing  rata 
I  for  complete  radio  communication  I  °'  wages  appUcable  to  the  work  ta 
'system.  t^  ^*^*  to  be  as  folkrws: 


Specifications   obtainable  from   the 


*  2  ,  above  of  fide. 


I  Classification 
i  Asphalt     plant 
I     fireman 


Rate  pm 
dryerman     or 


hour 


429   10th    St:    owner.   Jade's .  447    Sansome   St.,    San    Francisco    11,!  BID  OPENING   POSTPONED 


Tailor  Shop;  contractor,  Joseph  Tal 
off:  3  fixtures. 
37624  1774  tend  Ave :  owner  Georges 


mento    Subdivision    No.    8;    owner  1  May  9,  1946 — Lota  IS  and  14.  Block 


and  builder.  C  M  Smotherman,  8217} 

Montgomery  Way.  1 

DWIBLLING  (5-room.  frame).  $6000;  I 

SW    %    of   NW    »4    Sec    6;    owner,! 

Richard  Dong.  Blk  Grove;  builder,  I. 

Matt  Lowe.  1413  6th  St.  Sacramento.  | 
DWELLING  (4-room.  frame),  $8000; 


34.  City  Land  Assn ;  Lot  39.  Block 
S3,  City  Land  Assn.  Lloyd  Sund- 

berg  to  whom  it  nuiy  concern 

May    9,    1946 

tAN    MATEO   COUNTY 


}f-,J*'  ^^^^.J^"^**^  °^**"  ^"•'iMay  8,  1946— LOT  15  Blk  2.  Elm- 
^^'^'^  .^  Gl^on.  Route  1.  Box  wood.  John  J  Romano  to  John  L 
1135,  Del  Paso  Heigh  ta  Stelner...  Mav  6.   1946 

SERVICE  STATION.  $20^;  Lot  36.   May  9.  1946-1149  itiSii^'i>UGH 
Del   I*"o^P»rk  V»eVr^<^^^o   1;       Rd.  Hillsborough.    Theo  Matthew 

owner  and  builder.  Frank  J  Slun- (     to  Wilfred  H  May„ May  1   1946 

ecko.  Box  1712.  I  Mav  9    1946— LOT<J  a  T    s    o    m    ^a 

''T^'^'S?  i'-^ri?",  S"*^  g090:;*T*VBS;iS^lJ'o'i.%Les  H 
Lot  17.  Blo^  12,  Del  Paso  Heights;       Arthur  to  0«>  Arthur  A  Sons 
owner.   L  Hampton,  Box   1108.   Dell  _  Mav   7    104« 

Paso  Heights:  builder.  M  Hampton.  May  9.  1946^LbT8  2.  8.  4.  5  Blk  C 

ptn  Lot  2808.  Sacramrato  Heights ;  !  _        _         __      JMav  o    itun 

?^?*T  ^^    **""*•'•   ^   ^   B«»^lch.  May   9:  19I6^U)T  10  Blk   5.    Pari 

qTORAT?    TAKnr«5     f^^x      MMA   ',     "*"  f"*     Hardlman  Constr  Co 

STORAGE     TAN^     (staal).     $6600;  I     to  whom  It   may  concern 
Lou  44  and  45,  Weot  Dreher  Tract;  I  „       _        _  J^v   7    laia 

Sr?.*c»^**.^  ^"  ^"^^'^  Co^  1«»  May   9.   i94«::L6T    1    Blk    ».    S^ 
c*     ^   A'  **""°«*'«  American  Pipe  ft;     Mateo  Terrace.    Julian  L  Malone 

nr»!r-S°/*  .    •««  J     ^  Hardlman  Constr  Co.._ _. 

GARAGE   (frame).  $706;   ptn   Lots  T| !»-„  7    la** 

and  8.  Block  17.  Bio  Lfaida  Town-   May   81    194<^::LOTS  "si    35.    si'   37^ 
jrite:  owner   and    builder.    Paul    W|     Blk   1.   BeU  Tract    d^so 

WAREHOUSE     (stucco     and     steel).'  '  M^y   9    ]M« 


C   Wood 


Quality   Grocery:    contractor.    Fluoro       Bid  No.  437:  corrugated  meUl  pipe 
•^il^*^  Co;  fixtures.  '.culvert,  f.o.b.  Treka. 

37625  555?i    Harboard    Dr:    owner.  May  24,  2  P.  M. 
Lapham;  contractor,  Baylls  Lighting       Bid  No.  488:  pump,  truck  mounting 
*«*"**  Co:  19  fixtures.                           luiiit  etc..  f.o.b.  Redding. 

37626  33  Home  Place  East;  owner,  1      Specifications   obtainable  from   the 
Letter  ft  Son ;  contractor,  Spott  Elec- '  above  office 

trical  Co;  outlets;  switches;  plugs.       I  

37627  3038  San  Pablo ;  owner.  Stew-  '  5/16/46  ••4  2 
fit    ^^""^^t:  contractor,  Spott  Elec-    BIDS  OPENED 

^1^  0"^'ets  ;  switches ;  plugs.  j      SACRAMENTO,  CaUf.— The  follow- 

37628  22nd  and  San  Pablo ;  owner, '  ing  submitted  bids  to  the  State  Pur- 
Beklns :   contractor.  Spott  ESectrtcal :  [  diastng  Agent  Sacramento,   for  ma- 

*S«~.  iterials  as  follows: 

37629  5324  Manila:  owner,  1  B  Hob-  IquO   51684,  REQ.  87308: 


for  materials  and  equipment  as  fol-l  UNTIL  MAY  ao,  3  P.  M. 
lows:  {auxiliary  EQUIPMENT 

!  MOFFETT  FIELD.  Santa  Clara  Co., 
Calif.    Amea    Aeronautical    Labora- 


May  23,  2  P.  M. 


4  2    Laborer    

Oil  distributor  bootmaa  _ 

I  Oiler  power  shovels  or  crmaos  I 

Operator   of    jKrwer   shovel    or 

other   excavating    equipment 

shovel      type      controls      cup 

to   and    including   ooe    cuMe 

yard    

Operator  of  power  shovel  or 
other  excavating  eqnipmaat. 
shovel  type  controls  (over 
one  cubic  yard) _... 


son;  contractor,  special  owner;   out- 
lets; fixtures;  alterati<ma 


EiHneem?  SediM 


General  Petroleum  Co.,  $18.28;  8SJK> 
for  spreading. 

Lamb    Transportation    Co.,    $16.18; 
$8.50;   awarded. 

Krieger  Oil  Co..  $17.81;  $6J50. 
QUO.  51665,  REQ.  87289: 
I     General  Petroleum  Co..  $21. 7S;  $6.50 
[for  spreading. 

Petrol  Corp..  $15.28;  $8.80;  awarded. 


tory. 

Furnishing  of  auxiliary  equipm«it 
for  the  supersonic  wind  tunnel.  In- 
cluding air  compressors,  vacuum 
pumps,  air  driers,  flow  and  indi- 
cating eiqulpment.  cooling  water 
pump,  piping,  valves,  concrete  and  1  RoUer  operator 
electrical  work.  {Tractor    driver 

Owner—The  NaUonal  Advisory  Com-    Truck    driver    (18   cubic   yard9 
mittee  for  AeronauUcs,  Ames  Aero-       water  level  capacity  or  more)  LSeSI 
nauUcai  Laboratory,  Moffett  FlekL   Truck    driver    (14    coblcyard* 
Bid    opening  date    postponed    fnNB'*<^   ^^—   ^l^^n   18   cubic   yai^ 

May  18.  ,     water  level  capacity) 

Tlie  foIlo«-ing  contractors  are  fig 

urlng  planft : 


L70 


Johnson,  Drake  ft  Piper.  Inc.  1TS6 
Franklin  St,  Oakland. 
F.  J.  Buckner.  Compton. 
The    Fluor   Corp,    Box    7090,    East 
Los  Angelee  Branch.  Los  Angelca 

Bechtel  Bros.-McCone,  220  Bush  St. 
j  San  Francisco. 

Cory  ft  J^mlln,  Inc.,  612  <3olden  Gate 
'Ave.,  San  Francisco. 


40— 


STREETS  AND 
HIGHWAYS 


4  0 


!      Krieger  Oil  Co..  $19.86;  $5.56. 

QUO   51456.  REQ.  111514:  ;     Western    Pipe   ft   Bnglneerlag  Co. 

I      Square  Oil  Co.,   $14;  $13;    $4.50  for  J  ii»-i25  Kansas  St,  San  Pranciseo. 
i  spreading. 

I     Exeter  Reffaiing  Co..  $18.15;  $18.15 
•  no  bid  on  spreading. 
\     Petrol  Corp.,  $12.78;  $12.78;  $8. 
<];eneral    Petroleum,    813.90;    $18.90 


5/18/46 

BIDS   WANTED  i$4.50 

LAKE  COTTNTT.   Ore— TJfctll   May       Roberts  Tank   Line,   $13.06;    $18.0f>; 
28,  10  A.  M..  bids  win  be  received  bv    $5.00. 

the  Public  Roads  Administration.  W.  •     McClain  Trucking  Oo.,  $13JM) ;  $18.20 ; 
H.  Lvnch.  division   engineer.  908  Be-    $5-00. 

dell  Bldg..  Portland.  Ore  .  for  grading,  '      Krieger  Oil   Co..   $12JS0;  $13;   $4J»: 
surfacing  and   bituminous  surfactne:,    awarded. 
K^^math    Falls  -  Lakeview    Hlghwav.    QUO.  51884,  REQ.  51275: 
Fremont     National     Fbrest     Oregon  1      Western    Asphalt    ft    Refining  Co., 
''*>re8t  Rlghwav:  Project  30- A3,  El.   $12.90:    $12.90;   $8;   18-ton    mtnimuai; 

Specifications"  obtainable  from  the   !«»  *!»»»  15  tons  but  not  less  than  8 
above  office  upon  deposit  of  $ia         tons.  $lA9a 


Afl?ertisiiig 


HELP  WANtST 


BUILDUP  CONSTR  8UPT.  R«ply 
ORdway   a60Qi  ftf) 


,      •   — . J'    L6|7t 

,  Truck    driver    (8    cubic    yards 
'     and  leas  than  14  cubic  yarfti 

'     water    level    capacity)    L8T8 

Tnidk    driver    (4    cuMe   jrards 
and  less  than  8  enbfte  yavAs 

water  level  capacity) lAtn 

Truck  driver  (fees  than  4  cubic 

yards    water   level   capacity)  LOOat 
Any      classification       omitted 

herein   not    lees   than    L60 

Overtime     one    and    one-half     (1^) 

times    the   above    rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flskgraan>  one  and 
OBe-half     (1^)     times     the     abova 
ratea 
!  8Ute   Hifhway   En«lnaar's  Cstlmata 
'  Item    1.    1.150   tons  screenings    (aeal 
coat). 
Item    2.       100    tons    liquid    asphalt, 

SC-6  (seal  coat). 
DEPARTMENT  of  PUBLIC  WORKS 
DIVTBlOIf  OF  HIGHWATB 
G.  T.  McCOT, 

^.^    ,,    *****  ^fhway  Bngtnaer. 
Dated:  May  1.  1»4« 

(DaOy  Paclfle  BwBdar) 
iMmj  t-ie.   tM«) 


''iiiif  ^l'^lVT^'*'^"l  *iMi\mntOSKSt!ttflrTttS 


-  «.  «_      -      '^     rf_-.s     _    ' 
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PLANS  and 
Speculations 


\^iUow8:  The  Hamilton  City  Ele- 
mentary School  District  has  been 
granted  $40,000  for  new  constmc- 
^on  by  the  Glenn  County  Board  of 
Supervisora.  The  money  is  the 
county's  match  money  for  funds 
appropriated  by  the  Federal  gov- 
ernment. The  Willows  High  Schol 
District  and  the  Orlando  Elemen- 
tary District  have  also  been  grant- 
ed 160,000  allotments  under  the 
same  conditions. 

oOo 

BakersfieM:  A  delegation  of 
North  erf!  the  River  civic  leaders  has 
ftskad  Kern  County  Supervisors 
for  funds  to  establish  an  adequate 
sewage  disposal  plant  for  their 
area.  The  request  has  been  referred 
to  the  planning  engineer.  Waldo  R. 
Bergman,  group  spokesman,  point- 
ed that  iiuhiBtrial  and  residential 
development  of  the  area  is  being 
retarded  by  the  lack  of  proper  fa- 
cilities. 

oOo 

Dixon:  A  Housing  Authority 
has  been  appointed  for  this  city. 
Lyman  Phillips  is  chairman  of  the 
group  whose  first  tesk  is  to  in- 
spect proposed  sites  for  the  20 
housing  units  which  have  been 
granted  by  the  FHA. 
oOo 

Yuba  City:  The  Yuba  City  Un- 
ion High  School  district  has  asked 
for  a  grant  of  |100,000  from  state 
state  funds  to  be  used  to  aid  in 
the  proposed  building  expansion 
program.  If  granted  th  district 
will  have  to  match  the  funds  in 
accordance  with  the  law. 
oOo 

Stockton:  J.  J.  Inman,  local  real- 
tor, is  laying  plans  to  form  a 
$386,000  independent  sewer,  with 
a  $70,000  sewage  disposal  plant. 
The  project  would  serve  the 
Country  Club-Pacific  Gardens 
district  and  would  be  an  answer 
to  the  city's  refusal  to  annex  the 
area  and  thereby  supply  it  witn 
needed   sewage    facilities. 

# 

WAA  CUTS  CAMOUFLAGE 
PAINT  BULK  PRICES 


1690^1946 
Fifty-dz 
Yean  of 
Service 


JailB  iacific  f uilaer 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Complete 
BuiMiiJg  and 
.^gineering 
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Overseas  Contractors  Have  Construction 
Headaches  Worse  Than  Anything  in  U.  S. 


A  reduction  to  30  cents  per  gal- 
lon in  the  price  of  government 
surplus  olive  drab  paint,  f.o.b.,  in 
minimum  sales  quantities  of  500 
gallons,  was  announced  this  week 
by  the  War  Assets  Administration. 

The  price  slash  is  expected  to 
bring  quick  disposal  of  all  olive 
drab  colors  including  enamels,  lac- 
quers, primers,  stains  and  dopes. 
Minimum  orders  of  500  gallons 
can  be  a  combination  of  any  items 
offered. 

Containers  range  from  one  gal- 
lon cans  to  50-55-gallon  drums. 

The  reduction  is  of  interest  to 
industrial  plants,  public  institu- 
tions, state  and  municipal  street 
,  and  highway  departments,  indus- 
trial machinery  and  equipment 
manufacturers,  airports,  schools 
and  colleges. 


A  five  minnte  conversation  with  Mahnr  General  P.  B.  Fleming, 
commissioner  of  the  Public  Wcwks  Agency,  will  convince  any  contractor 
that  he  could  be  mach   worse   off  despite  any   imagined  trials   and 

tribulations,  particulariy  vrith  re- 
gard to  labor. 

General  Fleming  has  just  re- 
turned from  spending  six  weeks 
in  India  and  two  weeks  in  the  Phil- 
ippine Islands  where  he  studied 
road  building  programs  and  coun- 
seled with  Qiose   governments. 

While  the  long  range  highway 
construction  programs  in  these 
two  countries  are  projected  and 
plans  are  underway  for  their  in- 
auguration with  engineering  and 
research  aid  from  this  country,  la- 
bor methods  of  an  almost  primi- 
tive nature  will  slow  up  their  prog- 
ress. 

Commissioner  Fleming  told  the 
Daily  Pacific  Builder  that  because 
of  these  backward  construction 
methods  in  the  countries  he  visit- 
ed, he  gained  nothing  during  his 
observations  that  could  be  applied 
positively  to  the  vast  highway 
building  program  now  going  for- 
ward in  the  United  States. 

"It  was  almost  entirely  a  one- 
sided exchange  of  views  and  in- 
formation," he  said,  "with  us  giv- 
ing the  counsel  and  advice." 

India  finds  itself  in  a  situation 
comparable  with  that  in  the  Unit- 
ed States  in  1919  regarding  high- 
way construction.  General  Fleming 
said.  Almost  all  road  building  is 
under  province  (or  state)  juris- 
diction and  national  plans  for  fi- 
nancing road  systems  have  reached 
only  the  planning  stage. 
Much  Hand  Labor 

Some  modern  equipment  is  in 
use  in  highway  building  in  India 
but  a  large  share  of  the  work  is 
still  done  by  the  slower  hand 
methods.  For  example,  women 
carry  pans  of  wet  concrete  on  their 
heads  from  a  modem  mixer  to  the 
road  forms,  and  slow-moving  bul- 
lock carts  impede  the  work  on 
every  hand. 

But  India  will  emerge  from  these 
more  primitive  practices.  Commis- 
sioner Fleming  believes. 

A  5.000  mile  tour  of  the  vast 
Englisn  mandate  convinced  him 
that  engineers  of  India  are  too 
much  interested  in  structural 
phases  of  their  highway  programs. 
He  urged  a  greater  emphasis  on 
geometric  applications  and  was  as- 
sured that  India  will  look  to  bet- 
ter geometric  planning  in  the  lab- 
oratory research  work  preceding 
its  forthcoming  road  building  pro- 

The  country  has  already  acquir- 
gram. 


SUMMERBELL  ROOF  STRUCTURES 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  ^rom  other  cxcha 
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ed  a  large  share  of  surplus  U.  S. 
army  equipment.  However,  a 
greater  quantity  of  road  building 
machinery  will  be  needed  to  carry 
out  its  projected  five-year  plan. 
Philippine  Situation  Better 

In  the  Philippine  Islands  suffi- 
cient U.  S.  army  and  navy  equip- 
ment is  on  hand  to  repair  war 
damage  and  launch  tliat  common- 
wealth's highway  building  pro- 
gram. Commissioner  Fleming  said. 
On  the  other  hand,  a  materials 
shortage  there,  resulting  from  rav- 
ages of  war,  means  that  lumber 
and  cement  must  be  procured  from 
outside  sources. 

Only  two  cement  plants  are  op- 
erating on  the  islands  now,  Gen- 
eral Fleming  explained,  and  the 
product  cannot  be  imported  from 
Japan,  a  natural  source,  because 
coal  shortages  in  Japan  prohibit 
production  there. 

As  a  result,  large  quantities  of 
cement  will  be  shipped  to  the  Phil- 
ippines form  our  west  coat.  The 
lumber  shortage  there,  however, 
most  acute  because  Philippine  mills 
were  destroyed  during  the  war,  is 
expected  to  continue. 

President  Truman  has  signed  a 
bill  providing  $120,000,000  for  a 
public  works  program  in  the  Phil- 
ippine Isltmds. 

The  money  will  go  into  the  re- 
habilitation of  ports,  harbors,  pub- 
lic buildings,  bridges  and  highways. 
Manila  PRA  Office 

A  Public  Roads  Administration 
office  is  being  set  up  in  Manila 
and  soon  will  recommend  appor- 
tionment of  the  greater  shart  of 
this  money  for  exclusive  use  on 
road  building  work. 

"It  would  take  $100,000,000  to 
give  the  Philippines  a  good  road 
system,"  General  Fleming  said,  in 
commenting  on  the  appropriation. 

"Pi-actically  all  permanent 
bridges  in  the  island  are  gone. 
Some  have  been  replaced  with 
temporary  structure  but  the  en- 
tire highway  system  is  badly  de- 
pleted." 

Contractors  from  this  country 
will  contribute  in  part  to  the  re- 
construction work  in  the  Philip- 
pine Islands,  supplementing  the 
work  of  army  engineers,  he  said. 
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Use  Green  Lumber 
In  Temporary  Units 

I  To  permit  maximum  flow  of  se*- 
i  toned  lumber  into  permanent  hous- 
ing, the  Federal  Public  Housing 
rtio' Authority  is  using  green  lumber 
almost  exclusively  in  its  conistrac- 
tion  of  temporary  dwelling  units 
for  veterans. 

This  the  Daily  Pacific  Builder 
learned  in  Washington  today  from 
top  men  in  the  National  Housing 
Agency. 

Some  private  builders  have  sup- 
plies of  seasoned  lumber  on  hand, 
NHA  officials  pointed  out.  Because 
I  of  the  shortage  of  seasoned  mate- 
I  rials,  these  foresighted  builders 
(Stocked  green  wood  several  months 
jago,  in  anticipation  of  construc- 
|tion,  and  since  then  the  m^iterial 
has  become  seasoned.  . 

i  There  are  still  may  new  homes, 
[however,  that  are  being  started 
{with  lumber  that  has  not  had  time 
jto  dry  thoroughly  between  mill 
and  building  site. 
"There's  an  interesting  feature  about  this  bank  we'd  better  not  talk  I     It   is    in   an   attempt   to   make 


about 


it's  demountable." 


ImM 


(Reprint-Architectural  Reconl)  jpresent  supplies  of  seasoned  mate- 

Irial  available  for  permanent  new 
home  construction  that  FPHA  has 


Ar^tectural  Drafting 

-  plans   -  elevations   •  details  - 

Measured  Drawings  for 

alterations 

Technical  Drafting  Service 

320  Market  St.      San  Franolsoo  11 
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TO  MY  READERS 

^  ^  ^ 
I  have  stated  It  before,  and  now 
repeat,  the  real  joy  of  writing  this 
column  is  the  response— ;both  ac- 
cord and  argument — coming  from 
my  readers. 

^  ^  ^. 
There  have  been  times  during 
the  past  five  years  when  the  ser- 
ious and  somewhat  necessary  job 
of  making  a  living  has  interfered 
with  the  preparation  of  this  copy. 

f^    i^    ^ 
It  is  in  deference  to  those  read- 
ers  who   expect   this   space   filled 
daily  that  I  am  saying: 

^  ^  ^ 
During  the  next  two  or 
three  weeks  the  copy  will 
be  scattered  and  sketchy — 
then  hope  to  be  with  you 
on  regular  schedule. 


SUGGEST  PUBLIC  WORKS  ?^0P*«<^  ^\^^  P°^^<=y  ?^  }^^^J^«  .«^^ 

TOr■l  iDo  I  iMraiiDi  rwajcMT  lumber   almost   exclusively   in    its 
CUKB  UJNUVU'LUYMIlN  1  ,  temporary  housing  activities.    The 
/-.  TT    T^-  ij     .r^  •     .  ("green  lumber"  policy  applies  both 

George  H  Field,  Commissioner ,  to  the  construction  of  temporary 
of  Commumty  Facilities  in  the  Fed-  structures  and  to  the  reconversion 
eral  Works  Administration,  stated! of  old  buildings  into  dwelling  units 
a  few  days  ago  that  the  U  n  1 1  e  d  i  ijy  PPH A 

States  should  have  a  $5,000,000,- 1  The  new  green  lumber  going 
000  backlog  of  fimshed  plans  fpr|into  temporary  housing  structures, 
state  county  and  public  works  with  1  will  become  seasoned  while  the 
which  to  help  fight  future  unem-;  temporary  structures  are  being 
^  w??v     i       11  J  J     J    i.    I  used,  and  will  become  available  as 

With    local    plans    a dd e d    to  seasoned  material  for  construction 


"shelves"  of  Federal  projects,  in- 
cluding  roads,    airports,   buildings 
and    veterans    hospitals-    Federal, 
state    and    local    governments    can  ^"^ 
fight  unemployment  as  soon  as  it  i 


of  all  kinds  when  the  temlporary 
buildings  have  served  theilr  pur- 
pose   and    are    dismantled,    NHA 


begins. 


■#- 


O.K.  TEST  HOMES 


I HAUGH  KEY  PRESIDENT 

I  Jesse  L.  Haugh  is  new  presi- 
!dent  of  the  Key  System,  which  has 
Builders  planning  houses  for  ex- j  been  sold  to  National  City  Lines, 
perimental  or  testing  purposes  can  jinc,  a  Chicago  firm, 
apply  for  authorization  and  pri- 
orities assistance  by  writing  to 
the  Director  of  the  Technical  Re- 
search Branch  of  the  National 
Housing  Agency  in  Washington, 
NHA  announced.  1 

Such    applications    will    be    ap-  j 
proved    if    the    proposed    work    is 
considered  essential  to  the  veterans 
emergency    housing    progn^m. 

— — : 1 


Housing  Vet  Gmncfl 
Suggests  4  Ways  to 
Stimulate  Program 


The  newly -formed  National 
Housing  Agency's  Veterans*  Ad- 
visory Cotuicil,  made  up  of  repte- 
sentatives  of  the  Amexkan  Le- 
gion, the  American  Veterans'  Com- 
mittee, Veterans  of  Foreign  Wars, 
American  Veterans  of  World  War 
n,  and  Disabled  American  Vet- 
erans, has  made  the  following  rec- 
ommendations with  regard  to  the 
Veterans'  Housing  Program: 

1 — ^That  the  Agency  stimulate 
)uilding  trades  apprenticeship  pro- 
grams by  calling  for  joint  man- 
igement-labor  apprenticeship  com- 
mittees where  they  do  not  already 
exist  and  by  interesting  their  own 
memberships  in  the  long-term  ad- 
vantages of  learning  construction 
crafts. 

2 — That  veterans'  organiBation.«?, 
iirough  their  local  chapters,  should 
demand  "genuine"  veterans'  rep- 
resentation on  local  mayors*  emer- 
gency housing  committees  —  "not 
just  someone  ^o  happens  to  wear 
a  veteran's  button  but  whose  real 
interest  may  not  be  to  represent 
the  veterans." 

3 — That  in  the  case  of  veterans 
with  very  large  families,  requir- 
ing extra  bedroom  homes,  permis- 
sion should  be  granted  them  to 
build  homes  "slightly"  over  the 
$10,000  ceiling  where  sufficient 
space  cannot  be  obtained  other- 
wise in  areas  of  especially  high 
construction  costs. 

4 — That  in  cases  where  a  state 
might  have  to  exercise  "eminent 
domain"  and  remove  houses  in  the 
way  of  essential  highways  or  other 
public  construction,  authority  be 
granted  to  home  owners  to  move 
and  rehabilitate  their  homes,  even 
though  such  home  owners  be  non- 
veterans. 
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FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CI.AM8HELL  and  SHOV- 
EL, dioaei  powered.        

CARRICO-GAUTIER 

Phone  JU.  4-80S1 
365  Ocean   Avenue,  San  Francisco 


H  )  q  h     ■■  *  rj  n  ri  a  •■ 

iRUJin  pninT  compnnv 

4th  &  Addison  Lis  •  Berkeley  2,  Calif. 
Phone:  BJrkelcv  3440 


CONTRACTORS:  sei  us  rifum  wu  rid! 

i 

We  will  finance  sound 
Improvement  District  Jobs 
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BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of   Concrete  Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street      -      San  Francisco      •       Phone  GArfleld  8768 


Gimni  Grip  Drive  Dow»h 


'I*^a 


BHHBiiitiHHHMHH 
Double   Grip  Spiket 

Timber  Coonecfort  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


268  Market  St..  San  Francisco 
EXbrook3e09 


1151  So.  Broadway,  Los  Angeles 
P Respect  8269 


CELOTEX  INSULATION  PRODUCTS 

C^o-Block  for  RrffigiatiaB 

Celo-Siding  for  Constniction  Work 

CdoCex  Hardboards 

Harbor  Plywood  Corp.  of 


540  Tenth  St. 


MArk«t6706 


SmiFi 
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PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

LOth   &   DiTiflion   Streets   -   SAN   FRANCISCO   -    KLondike   2-0462 
Main  Office  &  Factory,  401  Pacific  Are.,  Alameda  -  LAkebarst  2-SS77 


•  Wc  enter  into  wriittcn  contracts  before  you  bid  .  .  .  pay 
vou  in  cash.the  agrejcd  purchase  price  pt  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-pround 
inspection  of  the  job.  Profit  by  our  lonir  experience. 

191!  Art  and  IHISi  Art 

BONDS  and  WAflin^NTS  •  Im.ii<*Ii.  •  \\\\\Ui\  *  sB\d 


STillVE  &  VUUi^BHERG 

SuUer5460        *io  Rvs:>  buildimg   ■  iAN  t  rasculo  ^ 


Phone  Collect 


John  Cassaretto  Co. 

since   1886   -    -    and   Still    Active 

BUILDING    MATERIALS 

READY-MIX    CONCRETE 

ROCK-SAND-GRAVEL-LIME 

CEMENT  -  PLASTER  -  MORTAR 

METAL  LATH-WOOD    LATH 

STUCCO-WI  RE-NETTING 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:   GArfleld  3756 

8th  and   Berry,  San   Franoieeo 
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SMitd  Comlittoiiiiig 

wim 

Acousti-Celotex 


COICIETE  CITTIIG   -    COMPIESSOI  RENTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  00^2277  JERROLD  AYE. 
Phone  Mission  1636-075S 


STEEL  FLOOR  GRATING 
Bo/def  Safety  Steps 

NON-SKID  BRIDGE  FLOORING 


KERLO W 

Staadord  ftectaagnlor  aad  Triaagalar  Potteru  AvoilobI* 
For  VorloMt  Leodiagt 

GUNN    CARLE    AND   CO. 


20  Potroro  Ave. 


UNderhili  5480 


San  Francisco 


BETHLEHEM   PACIFDC 


COAST 


BETHifHEn, 
STtEr 


STEEL         COR    P>0    RATION 

Qlfral  Oeic»s:  S«ii  Prencisc* 

District  Offices ;  SecrtlU.  Poftlond,  Lot  AngeUt,  Salt  Lake  City 
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DUmBUiniTERS 


ELEVRTORX 


BLIVATOR  SHAFTS  AND  ENCLOSURES 


SKYLIGHT  COVERS  AND 
COOLER  SHELVES 
SAFETY  OUARDS 
TRUCK  ENCLOSURES 
LOCKERS 
PARTITIONS 


AriMoo  Wire  Week 
is  available  in  a  wide 
variety  of  designs 
and  sizes  with  etcher 
round  or  cluuinel 
steel  (rames  to  ic 
the  specific  need. 
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FRIDAY,  MAY  1 7.  1946 


OFFICIAL  PROPOSALS  -  First  Published 


FIRST  PUBLISHED  TODAY 

Highway    Imp.— Contra    Costa    Co. 

r.^rAZ^'^^    ^^    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
portion  of  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is  made,  as  follows: 

Contra  Costa  County,  between 
Broadway  Tunnel  and  Orinda  Junc- 
tion and  between  Walnut  Creek  and 
3/2  miles  Easterly  (IV-C.C-75-A-B), 
a  length  of  about  five  and  three- 
tenths  (5.3)  miles,  placing  plant- 
mixed  surfacing  on  existing  plant- 
mixed  tapers  and  applying  seal  coat 
thereto,  constructing  •houldMV  of 
imported  borrow  and  crusher  run 
base  and  applying  penetration  treat- 
ment  thereto. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     ._ .fl.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator   1.75 

Flagman 1.0626 

Laborer    „ 1.0625 


Pile  driver  hoistman  or 
operator 


Pile  driver  man 

Plumber   

Reinforcing  steel  worker- 
Roller  operator 


Structural  steel  worker_ 
Tractor  drvler  


1.86 
1.86 
1.876 
1.00 
1.66 
1.76 
1.70 
Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck   driver    (6   cubic   yards 
and  less  than  8  cubic  yards 

water   level   capacity) 1.875 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.26 

Headerboard   man   -i___..  1.375 

Jackhammer  operator  1.25 

Oil  distributor  bootman 1.126 

Oiler  power  shovels  or  crsines..  1.40 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity) 1.2625 

Truck  driver   (less  than  4  cu. 
yds.  water  level  capacity). 1.16 


Motor  grader  operator 1.86 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes..  1.40 
Operator   of    power   shovel    or 
other  excavating  equipment, 
"shovel   type   controls    (up   to 

and  Including  one  cu.  yd.) 2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  2.26 

Roller  operator  1.65 

Tractor  drvler  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) „ 1.375 

Truck  driver  (4  cubic  yards 
and   less  than   6  cubic  yards 

water  level  capacity) 1.2625 

Truck  driver  (less  than  4  cu. 

yds.  water  level  capacity) 1.15 

Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime  —  one'    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inoonsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Ptiblic  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  I*ublic  Works 
reserves  the  right  to  reject  any 
or  all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  May  17,  1946. 

(Dally  Pacific  Builder) 
(May  17,  24,  31.  1946) 


Unskilled    Labor 

Flagman  1.0625 

Laborer    1.0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the 
special  provisions,  as  Interpreted  In 
the  light  of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  |1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1^)  times  the 
above  rates. 

The  rates  of  wages,  Including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  5n 
which  the  work  is  situated,  and  ex 
the  office  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  I*roposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Speci- 
fications. Each  biddkir  must  be  li- 
censed and  also  prequalified  a^  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any 
or  all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17,  24,  31,  1946) 


FIRST  PUBLISHED  TODAY 


Highway   Imp. — Alameda  County 


water  level  capacity) 1^5 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity) L1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  L0625 
Any  classification  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    one-half     (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen )  —  one 

and  one-half  (1^)  times  the  above 

rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Simday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, labile  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (]reneral 
Contractors  in  San  Francisco. 

No  bid  win  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  xiighway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
ajid  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  F^iblic  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  17,  1946. 

(Dally  Pacific  Builder) 
(May  17-24-31,  1946) 


mento.  C^alifomla,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict EIngineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (jcneral 
Contractors  In   San   Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  ICcCOT, 
State  Highway  Engineer. 
Dated  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17-24-31,  1946) 

FIRST  PUBLISHED  TODAY 


Highway   Imp. — Lake  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway   Improvements 
County 


-San  Mateo 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway   Improvements — Glenn  and 
Butte  Counties 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worlts 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  12,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Alameda  County  on  East  Shore 
Freeway  in  the  City  of  Oakland  (IV- 
Ala-69-Oak),  an  overhead  crossing 
over  the  tracks  of  the  Southern  Pa- 
cific and  Western  Pacific  Railroads 
at  Fifth  Avenue  to  be  constructed. 
Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dr>-erman  or 

fireman „ „ $1.40 

Asphalt  plant  mixer  operator.  1.45 
Asphalt  spreading  machine 

operator 1.75 

Carpenter 1.75 

Cement  finisher  _ 1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)    1.70 

Derrick  operator 2,00 

Mechanical    tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    — 1.70 

Motor  grader  operator. 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cu.  yd.)....  2.00 
Operator  of  power  shovel  or 
other  excavating  equIpmenL 
shovel  type  controls  (over  1 

cubic  yaird) Z25 

Painter  (brush) IM 

Painter  (spray) XT84/7 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  im- 
til  2  o'clock  p.m.  on  June  12,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Glenn  and  Butte  Counties,  at  Big 
Butte  Creek,  about  six  and  one-half 
miles  east  of  Butte  City  (I  I  l-Gle,But- 
45-C,A),  a  bridge  and  approaches  to 
be  constructed. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  ^40 

Carpenter  1.375 

Cement  finisher L75 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  typ>e)  1.70 

Concrete  vibrator  operator 1.25 

Derrick  operator 2.00 

Flagman  LOO 

Jackhanuner  oi>erator 1.25 

Laborer  . 1.00 

Motor  grader  operator 1.85 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Painter  (brush,  Butte  County)-  1.25 
Painter  (brush,  Glenn  County)..  L43 
Pile  driver  hoistman  or 

operator 1.85 

Pile  driver  man  1^ 

Reinforcing  steel  worker 1.80 

Roller  operator 1.66 

Structural  steel  wortter 1.75 

Tractor  driver 1.70 

Truck    driver   (18   cubic   yards 

water  level  capacity  or  more)  1.562?> 
Truck   driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4S75 

Trudc  driver    (8   cubic   yards 
and  less  than  14  cubic  yards 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  12,  1946, 
at  which  time  they  will  l>e  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Mateo  County,  In  South  San 
Francisco,  between  Southern  Pacific 
Railroad  and  0.5  mile  southerly  (IV- 
S.M-68-SSF),  about  one-half  mile  In 
length  to  be  graded  and  ^and  drains 
to   be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Skilled   Labor 

Carpenter  $1.75 

Concrete    mixer  operator    (one 

cubic  yard  capacity  or  less).—  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity)  1.70 

Drilling  machine  operator 1.70 

Motor  grader  operator 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  —  2.25 

Reinforcing  steel  worker  1.50 

Roller  operator 1-65 

Tractor  driver  _ 1-70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Oiler,  power  shovels  or  cranes..  1.40 
Truck    driver    (4    cubic    yards 
and   less  than  6  cubic  yards 

water  level  capacity)  1.2625 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.15 
Unskilled  Labor 

Flagman 10625 

Laborer  1.062? 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  padd  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one   and    one-half    (1%) 

times  the  above  rates. 

Sundays     and     holidays     lexcept 

watchmen,    guards    and    flagmen) — 

one    and    one-half    (1%)    timea    the 

above  rates. 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  p4rt  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6).  of  the  Standard  Specifications 
regparding  the  use  of  domestic  mate- 
rails;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specificati<mB.  regard- 
ing subcontracting  and  assignment 
of  the  oontme^  tmftcttttij. 

Plans  may  be  aeen,  and  forms  of 
propoaal,  bonds,  contract,  and  spec!- 
flcatlona  may  be  obtained  at  the 
office  of  the  State  Hi^way  Engi- 
neer, Public  Works  Building.  Sacra- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  12,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor  to 
which  special  reference  Is  made,  as 
follows : 

Lake  County,  across  Kelsey  Creek 
at  Kelseyville  (l-Lak-89-D),  a  struc- 
tural steel  girder  bridge  and  ap- 
proaches to  be  constructed. 

Bids  are  required  for  the  entire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  l>e  done  to  be  as  follows: 

Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman  — J^1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading   machine 

operator    1.75 

Carpenter  1.125 

Cement  finisher 1.75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mi.xer  operator  (over 

one  cubic  yard  capacity  and 

paving  type) 1.70 

Derrick    operator   2.00 

Motor  grader  operator 1.85 

Operator   of    power    shovel    or 

other  excavating   equipment. 

shovel    type   controls    (up   to 

and  including  1  cubic  yard). .1.85 
Operator   of    power   shovel    or 

other  excavating   equipment, 

shovel  type  controls   (over  1 

cubic  yard)  2.00 

Painter    (structural   steel) 1.625 

Pile  driver  hoistman  or 

operator   1.85 

Pile  driver  man 1.86 

X^inforclng  steel  worker —  1.50 

rtb^ter   operiitor  — , —  1.66 

Structural  steel  worker 1.76 

Tractor  driver  1.... 1.70 

Truck  driver    (18   cubic   yards 

■vVater  level  capacity  or  more )  1.5625 
Truck   driver    (14    cubic  yards 

and  less  than  18  cubic  yards 

water   level    capacity) 1.4375 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water   level   capacity) 1.375 

Intermediate   Grade    Labor 

Concrete    vibrator    operator 1 25 

Jackhammer  operator 1.25 

Oil   distributor  bootman 1.125 

Oiler  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic    yards 

and   less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver   (less  than  4  cu. 

yds.   water  level    capacity)....  1.0625 
Unskilled    Labor 

Flagman     1.00 

Laborer    - 1-00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the  spec- 
ial provisions,  as  Interpreted  in  the 
lighi  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25   per   hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

Overtime — one  and  one-half g  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hewto.  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification 
thereof  and  to  any  and  all  lawful 
orders  of  the  President  or  any  othey 


authorized  Federal  officer  or  agency, 
insofar  as  the  same  may  be  applic- 
able to  this  contract  In  case  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol 

The  attention  of  bidders  la  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
fmanced  In  whole  or  In  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  atatutaa. 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials*, and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b).  ot 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
cf  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, (Jalifomia,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Cxeneral 
Contractors   in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  imder  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequalified  aa 
required  by  law.  (See  said  Proposal 
Requirements   and   Condltlona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  blda. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated:  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17.  24.  31.  1946) 


to  a»y  and  all  lawful  orders  of  the 
Presddent  or  any  other  authorised 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  InconsLst 
ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

PLMis  may  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
offioe  of  the  State  Highway  Engi- 
neen  Public  Woriu  Building,  Sacra- 
mento, c:^ifomia,  and  they  may  be 
seen  at  the  offlc^  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
whicih  the  work  is  situated,  and  at 
the  office  of  the  Associated  Creneral 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  amd 
is  made  in  accordance  with  the  pro- 
visiohs  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Condiitions.) 

The  Department  of  Public  Works 
resen'es  the  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17-24-31,  1946) 

HRST  PUBLISHED  TODAY 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


FIRST  PUB'JSHED  TODAY 

Highway    Improvements — San    Benito 
County 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  5,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  assembly 
room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
San  Benito  County,  between  Prune- 
dale  Junction  and  the  Santa  Clara 
County  Line  (V-SBt-2-A),  about  one 
and  six-tenths  (1.6)  miles  In  length 
to  be  repaired  by  cement  treatment 
of  existing  base  and  surfacing,  plac- 
ing plant-mixed  surfacing  thereon 
and  placing  imported  borrow  on 
shoulders  and  applying  bituminous 
surface  treatment  thereto. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
a.scertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator _ _. 1.75 

Flagman  1.00 

Laborer  1.00 

Motor  grader  operator  1.85 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes  .  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Roller  operator 1.6?. 

Tractor  driver  1.70 

Truck    driver   (18    cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck   driver     (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)   1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (1%)     times    the     above 
rates, 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 


Sealed  proposals  will  be  received 
at  thie  office  of  the  State  Highway 
Engiineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  5.  1946, 
at  wklch  time  they  will  be  publicly 
opened  and  rsad  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
f  ollovl's : 

Sadramento  County,  between  the 
Antioch  Bridge  and  Emmaton  (X- 
Sac  -  11  -  C),  about  three  and  four- 
tenths  (3.4)  miles  in  length  to  be 
repaired  with  imported  borrow  and 
bituminous   surface   treatment. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  iiccordance  with  the  provisions 
of  Setctlon  1770  of  the  Labor  Code, 
*he  t>Pnartment  of  Public  Worics 
has  alscertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
woric  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  1.40 

Flagman „ _ 1.0625 

Laboifer     1.0625 

Motoii  grader  operator. 1.85 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes..  1.25 
Operaltor    of    power    shovel    or 

oth<!T   excavating   equipment 

shovel    type   controls    (up   to 

and   including  1   cubic   yard). .1.85 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yard) 2.OO 

Roller  operator 1.55 

Tractor  driver i.xo 

Truck  driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5^26 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water   level    capacity) L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) L1875 

Truck  driver   (less  than  4  cu. 

yds.  water  level   capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification 
thereof  and  to  any  and  all  lawful 
orders  of  the  President  or  any  other 
authorized  Federal  officer  or  agency, 
insofeur  aa  the  same  may  be  appUc- 
able  to  this  contracL  In  caae  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
troL 

Plann  may  be  seen,  and  forms  ol 
proposal,  bonds,  contract  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  ma> 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  Creneral 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  in  accordaace 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequalified  as 
required  by  law.  (See  said  Proposal 
Requirements   and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:   May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17,  24.  31,  1946* 


(Contmuea  on  Page  Three) 


John  D.  McLaughlin 

AND   ASSOCIATES 
CONSULTING    ELECTRICAL 

ENGINEERS 

1641    RUSS   BLDG.— EXbrook   5712 

920  Junipers   Serra  —  DE   10197 


iiAMERSTOII  &  eREEN  LVMBER  eo. 

I  Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Sar    Francisco  OaklanJ 

1800  ARMY   STREET  2001    LIVINGSTON    STREET 

ATwater  1300  KEIIeg  4-1M4 


1 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

slerkeley  831 7  133S  SIXTH  ST.,      Berkeley  2,  Cdif. 


HANGERS 


ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

2810— 13th  STREET,  SAN   FRANCISCO         -         MA.ket   S647 


Cement  Gun  Construction  Company 

GUNITE.  sand-blasting,  CONCRETE  CUTTING 
I  CONTRACT  or  RENTALS 

Phone  GArfield  7663    •    24  California  St,  San  Franaseo 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  sfock  for  immediate  delivery 
...  40'  0"  —  50'  0"  —  60'  0"  —  70"  0"  —  80'  0"  —  90'  0"  or  1 00*  0"  Spans,  any 
iengfti.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


The  latest  develep- 
ment  in  modern  iteel 
buildings. 

RIGID  FRAME 

•  Fire  resistiye 

•  Strong 

•  Permanent 
^  Economical 


StodlBuad- 
Dredges   • 


MANUFACTUBEBS  OF: 

Fabricated  Structural  Steel 

ings    *    Bridges   •    Barges 

Service  Stations    •    Plate  Work    •    Steel 

Storage  Tanks    •    Steel  and  Sheet  Metal 

Products    *    Miscellaneous  bon    •    Track 

Tanks  *  Boad  Madunety. 


OAKLAND.  eALIFORNIA 


"smmn!: 
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FIRST  PUBLISHED  TODAY 


•idV^  Compl«tIon  of  Unit.  1 

ftJ.t-^u^"!*'  .^*'^  G*^"?.   Napa 
SUU  Ho«piut.  Imola,  California. 

DEpISxII^/  CALIFORNIA 
"^'^ARTMENT  of  PUBLIC  WORKft 
D'VISION  OfWhitECTURE  * 

NOTICE  TO  CONTRACTORS 

e«SS^^^»vf^^^SALS  wUl  be  re- 

S/^^J/i®*^^"™'  ^'^"c  Worka  BuUd- 
«f;»"^  .*'*<*  "^'  StreeU.  Sacra- 
monto.    California,   up   to  2  00   P.M. 

J.'SSfr'  *"""'  ^^'  ^»*«'  -^w  biS; 

Uiereaiter  on  said  day  to  be  publicly 

c^pleUon  of  Units  1  and  4.  South 
ward  Group,  Napa  State  Hospital 
Imola,  California,  In  accordance  with 
P*^«  »n<l  specifications  therefor 

Each  unit  consists  of  a  group  of 
connected  one-story  reinforced  con- 
crete wings  having  a  combined  floor 
area  of  approximately  72,000  sq.  ft 
each.  All  have  hollow  tile  parUtlons, 
■teel  sash,  and  clay  tile  roof  covering 

Sei»rate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parta  of  the  work: 

1.  General  Work. 

2.  Heating  and  Ventilating  Work- 

3.  Plumbing  Work. 

4.  Electrical  Work. 

Separate   Bids   for   each   unit   and 
combined    bids   for  both   will  be   re- 
quired for  each  segrregatlon  of  work. 
Alternate  bids  will  be  required  for 
the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 
.    ,^     ^  Hourly  Rate 

Asbestos  Workers  |1.60 

Bricklayers   [J^Z  2!o5 

Carpenters  _  i.e25 

Cement  Finishers  1.75 

Electric  Workers „ """.  1^70 

Glass  Workers  1^40 

Iron  Workers,  Architectural  ....  1.60 
Iron  Workers,  Reinforcing 

Steel  1.50 

Iron  Workers.  Structural „  1.75 

Laborers,  Building  i.oo 

LAthers  1.375 

Masons'  Tenders  1,40 

Mixer    (Concrete)    (up  to    one 

cu.  yd.)   1.45 

Mixer  (Concrete)    (over  one 

cu.  yd.)  1.70 

Painters  (brush)  „ 1.625 

Plasterers  _ _ 1.83% 

Plasterers  Tenders _ 1.40 

Plumbers    „ 1.875 

Roofers   1.625 

Sheet  Metal  Workers 1.375 

Steam  Fitters  _ 1.87?i 

Tile  Setter  1.75 

Tile  Setter's  Helper 1.375 

Operator  of    Power   Shovel   or 

other  excavating   equipment, 

shovel   type   controls    (up   to 

one  cu.  yd.) 2.00 

Operator    of   Power   Shovel  or 

other   excavating   equipment, 

shovel    typo    controls     (over 

one  cu.  yd.)  2.25 

Truck  Driver  (over  18  cu.  yds. 

water  level  capacity)  1.725 

Truck  Driver   (6  to  8  cu.  yds. 

water  level  capacity)  1.375 

Truck  Driver  (4  cu.  yds.  water 

level   capacity  and  less  than 

16  cubic  yards)  „ _..  1.2625 

Truck   Driver  (4  cu.   yds.  and 

less)    „ 1.15 

Any  classification  omitted 

herein  not  less  thac - 1.00 

Overtime — One    ana    one-naif    times 

the  above  rates. 


DAjLY     PACIFIC     Rflli  f^.^.. 
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1-8— COMMERCIAL  BUX;S. 


5/16/46  4 

STARTING   WORKING 

DRAWINGS 

MUSICLA.NS'    BLDG..    Cost    $425,000 

HOLLYWOOD,  L.  A.  Co.,  Calif.  NW 

comer  Vino  St,  and  Waring  Ava 
Construction    of    two-story   building 

to    contain    offices,   auditorium   to 

seat  600.  locker  rooms,  etc. 
Owner— Musicians'    Mutual    Protec* 

tive  Assn.  Local  No.  47. 
Architects — Kaufman,    Llppencott    ft 

Eggers,  627  So.  Carondelet  St,  L.  A. 

CONTRACT    AWARDED 

OFFICE  BLDG.  Cost  $240,000 

BREMERTON.  Wash.  4th  St,  be- 
tween Pacific  and  Washington  Sts. 

Construction  of  5-story  relnf.  con- 
creete  building  (80xl00-ft) 

Owner— Joseph  Haas  4  Son,  Port  Or- 
chard. 

Architect— G.  C.  Field,  1331  3rd  Ava, 
Bldg..    Seattle. 

Contractor— Henrlk  Valle  Constr. 
Co.,  407  3rd  Ave.,  W.  Seattle. 


5/17/46  3 

CONTRACT    AWARDED 

WAREHOUSE,  Etc.        Cost  $21c\000 
GLENDALE,  Los  Angeles  Co.,  Calif, 

5458  San  Fernando  Road. 
Construction    of    warehouse,    offices 

and    shipping   building   with    total 

area  of  52,906  sq.  ft  of  floor  space. 
Architects  &  Engrs. — Edward  C.  and 

Ellis    W.    Taylor,    803    W.    3rd    St, 

L.  A. 
Contractor  —  Myers   Bros.  3407   San 

Fernando  Road,  L.  A 


Install  asphalt  tile  flooring  In  male 

attendants'  bulkllng;  Job  No.  512. 
Owner— Department  of  Public  Works, 

Room  282,  City  Hall. 
City  Architect— Dodge  A.  Riedy,  Rm. 

26{\  City  HalL 
Contractor— Malott  &  Peterson.   2412 

Harrison    St,    I7M.60. 

5/17/46  •  •  9 

CONTRACT  AWARDED 

REPAIR    INFIRMARY 

SAN  FRANCISCO.  Laguna  Honda 
Homa 

Repairs  to  nurses'  building  and  In- 
firmary buildings;  Job  No.  513. 

O^^^er- Department  of  Public  Works, 
Room   282,    City   HalL 

City  Architect- Dodge  A  Riedy.  Rm. 
266,  City  HalL  '' 

Contractor-^,    W,    Bender,    Roofing 

«,?^^^°*^  ^°'  ^^^  Bryant  Stroet 
13138. 


O^er-Tho  Arlsona  Citrus  Orowera 
Phoenix,  Harry  F.  Mitchell.  pTS 
dent. 
The  owner  baa  purchased  the  13 

acre  sita 
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11— HOSPITALS 


9-1 0— EDUCATIONAL 
BUILDINGS 


5/16/46  10 

PREPARING     PRELIMINARY 

PLANS 

SCHOOL  BUILDING      Cost,  $600,000 

DAVIS,    Yolo    County,   Calif.    Davis 

Campus. 
iJonstruct  2-story  concrete  veterinary 

science  college. 
Owner — Regents  of  the  University  of 

California,     Berkeley.     Calif, 
Architect— Blanchard    &    Maher,    369 

Pine  St,  San  Francisco. 


5/16/46  9 

BIDS   OPENED 

SCHOOL  ADDN. 

NEWHALL,  L.  A  Co.,  Calif.  1435 
Newhall   Ave. 

Construction  of  library  unit  1,  home 
making  unit  J,  classroom  R,  girls' 
dressing  room  unit  SI,  boys'  dress- 
ing   room  Unit    UI 

Owner— William  S.  Hart  Union  High 
School  District. 

Architect— H.  L.  Gogerty  Organi- 
zation, 3123   W.   8th   St.,  L.   A 

Consulting  Engineer— Julian  F.  Staf- 
ford. 1626  Silverlake  Blvd.,  L.  A, 

Low    Bidder    —    Haddock-Engineers 
Ltd.,  129  W.  2nd  St.,  L.  A.  $280,158 
Total   bids   follow: 
Haddack-Englneers,  Ltd.,  $280,158. 
J.  K.  Thomas  &  Beyer  Constr.  Co., 

$353,590 
Harvey  A.  Nichols,  $353,970. 


5/14/46 

PERMITS  GRANTED 

OREGON— The  following  non-resi- 
dential buildings  were  Included 
among  projects  granted  construction 
permits  by  the  Civilian  ProducUon 
AdministraUon  in  the  State  of  Ore- 
gon: 

FAIRVIEW-  ($250,000)  Falrview 
Home,  Cottages,  6  imita,  144x28.  brk 
and  tile  constr.  Conor,  fir.  asbestos 
shgl.  rf.  Owner  State  of  Or.  Roy  Mills, 
Secy.  State  Bd  of  Control,  Capitol, 
Salem,  Archt  Barrett  A  Logan.  1940 
S.  W.  4th,  Portland. 

FAIRVIEW—  $160,000).  Falrview 
Home,  Cottages  for  96  patients.  44x- 
204.  with  front  wing  77x40,  and  rear 
wing  86x44.  Part  bsmt  l-sty,  brk 
and  tile,  concr.  fir,  aisbestos  shgl.  rf. 
Owner  State  of  Or.,  Roy  Mills,  Secy. 
State  Bd  of  ControL  Capitol,  Salem. 
Archt,  Barrett  &  Logam,  1940  S.  W 
4th    Portland. 

PORTLAND— $940,171).  6400  N.  W. 
Front  Owner,  Pennsylvania  Salt 
Manufacturing  Co.  site. 

PORTLAND— ($228,000).  S.  E.  3rd 
and  Mill.  StL  and  concr.  constr.  1- 
sty,  full  bsmt  200x183.  76,000  sq.  ft 
total  fir  area.  Owner  Northwest 
Grocery  Co.,  A.  D.  Watson,  Purch. 
Agt.,  133  S.  E.  Madison.  Archt  Tom 
Bums,  Pittock  Block,  Bldr.  Ross  B. 
Hammond,   1241   Williams  Ave. 

PORTLAND— ($lf6,000).  0615  S.  W. 
Palatine  Hill.  Gym,  1200  capy.  Own- 
er Lewis  &  Clark  College,  site,  Archt 
Glenn  Stanton  &  Hollis  Johnston, 
Concord  Bldg.,  Prev.  rptd. 

MYRTLE  CREEK— $721,000  InoL 
equip).  Plywood  plant  400x250, 
sprinkled  tbr.  constr.  power  plant, 
60x75,  corr.  stl.  on  mtl.  frm,  concr. 
fdn.  office  bldg.,  42x71,  frm.  constr. 
plywood  sheathed.  Owner,  Fir-Pine 
Plywood  Co.,  George  E.  French,  Gen. 
Mgr. 

SPRINGFIELD  —  $125,000  Incl. 
equip.)  22,000  sq.  ft.  fir  area,  8  class- 
rms.  cafe,  boilers,  sftnitary  facilities. 
Owner,  Consolidated  Union  Hi  Schl. 
D|st  No.  15,  E.  H,  Sltke,  Supt. 


5/17/46 

BIDS   WANTED— 

TO   BE  OPENED  JUNE  14,  10  a.  m 

POWERHOUSE    ADDN.    Etc. 

FT,  PECK,  Montana  Fort'  Peck 
Powerhouse,  19  miles  southeast 
of    Glasgow,    Montana. 

Construction  of  surge  tanks  and  ris- 
ers and  surge  tank  housing  struc- 
turo  and  Main  Control  Shaft  Bld«r 
No,  1.  Serial  46-33.  "'**«' 

Owner— U,  S.  Engr,,  Fort  Peck,  Mon- 
tana. 
Specs,    obtainable  from   above  of- 

fice  upon  deposit  of  $25.00. 

5/17/4«  12 

PrRMIT  ASKED  ^ 

BROADCAST   STATION 
PALO  ALTO,  Santa  Clara  Co.,  Calif 
New   standard    broadcast   station   to 

be  operated  on  850  kilocycles  now 

of  250  watts  and  daytime  houw  of 

operation 
Owner— Peninsula    Newspapers    Inc. 

Palo   Alto. 


14-17— PUBUC  BLDGS. 


•  • 


5/17/46 
BID  OPENED 
REPAIRS       ■ 

LOS  ANGELES,  Los  Angeles  Co 
Calif,  U.  S.  Post  Office  &  Terminal' 
Annex  repairs  to  drinking  water 
system. 
Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  of- 
fice of  the  district  engineer  838 
U.  S,  Appraiser's  Bldg.,  San  Fran- 
cisco. 

Only  bidder  —  Hugh  Robinson  & 
Sons,  5214  Santa  Fe  Ave..  Los  An- 
geles    $1,253.  _ 
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5/17/46  •  • 

BID  OPENED 

ELEVATOR    REPAIRS 

RENO,  Nevada.  U,  S.  Post  Office 

Owner— Federal  Works  Agcy.,  Public 

Buildings  Admin.,  office  of  district 

engineer,  838  U.  S,  Appraiser's  Bldg 

San    Francisco, 

Only   Bidder— Valley  Elevator  Co 
1428  2nd  St.,  Sacramento, 


••  16 


5/17/46 

BID   OPENED 

TERRAZO    FLOORS,    Etc. 

PASADENA,  Los  Angeles  Co.,  CaUf 
U.   S.    Post  Office. 

New  terrazzo  floor  In  lobby  and  log- 
gia and  repairs  to  front  entrance 
marble  steps,  etc. 

Owner— Federal  Works  Agency,  Pub- 
lic Bldgs.,  Admin,,  Office  of  the  Dis- 
trict Engineer,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco. 
Only  Bidder- Venetian  Terrazzo 
&  Mosaic  Co.,  4827  Huntington  Dr, 
Los   Angeles   $14,565. 


gjnjge.    brick    A    .tucco    exterior. 

^rtlnT^'c^  ''"'^■^  ^«^"»«^ 
Owner— Edward   Stixm. 

1948  Juanlta  St,  Pasadena. 
PLANs""^*^   PREuiniNARY 

^?ri?n^^^  ^P^°»-  cost-  «10,000 
STINSON  BEACH,  Marin  Co.  Caltf. 
C^^^tJ^cUon  of  one-SJJf  f^e^ 

Ownei^-wlthheld 

Architects  —  Mendelsohn.  Dinwiddle 
and  Hill,  233  Sansome  St,  a  B\ 

5/14/46  '  -. 

^S^f^^'^^Q    WORKING 
DRAWINGS 

^^-fjf?  « PP'^  ^^^  *20,000 
ATHERTON,  San  Mateo  Co.,  Calif. 
ConstrucUon  of  2-story  wood  frame, 
flat  roof  residence  (3  bedrooms), 
Owner— withheld. 

*  Hill,  283  Sansome  St,  San  Fran- 

5/14/46  " 

PREPARING    WORKING 
DRAWINGS 

5?T^^S?^^        Approx.  Cost  $20,000 
HILLSBOROUGH,    San    MateoTco., 
CaUf. 

Construction  of  2-story  wood  frame, 
flat  roof  residence   (3  bedrooms). 

Owner— withheld 

Arehltect— Mendelsohn,  Dinwiddle  ft 
Hill,  233  Sansome  St,  San  Fran- 
cisco, 


I 
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5/14/46 

PREPARING    WORKING 
DRAWINGS 
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RESIDEINCE 


Cost    $35,000 


24 


DEL  MESA  Marin  County,  Calif, 
construction  of  one-story  frame  resi- 
dence 

Owner- Withheld- 

Architects  —  Mendelsohn,      Dinwiddle 
and  Hill,  233  Sansome  St,  S.  F. 

5/14/46 

WORKING    DRAWINGS 
COMPLETED 
RESIDENCE  Cost    $40000 

DEL  MESA,  Marin  County!  Calif. 
Construction  of  one-story  frame  resi- 
dence 

Owner— withheld 

Architects  —  Mendelsohn,  Dinwiddle 
and  Hill,  233  Sansome  St,  S  F. 


The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
8p>eclfied  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  in  so  far  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
higher  or  lower,  shall  control. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building.  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Worka  Building,  Sacramento, 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($25.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Dej)Osit  to 
the  State. 

Prequaliflcatlon:  Plans,  specifica- 
tions and  proposal  forms  will  only  be 
issued  to  those  contractors  who  are 
prequallfled  with  the  Department  of 
PubHc  Works  by  having  filed  a  state- 
ment of  experience  and  financial  con- 
dition on  a  standard  questionnaire 
form  in  accordance  with  the  pro- 
visions of  the  State  Contract  Act. 
Such  statement  must  have  been  filed 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
In  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  issued 
by  the  Department  of  Public  Works. 

No  bid  will  be  considered  unless 
it  Is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture «md  accompanied  by  a  bid- 
der's bond,  cash,  a  casiiier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  In  the  sum 
of  at  least  ten  per  centum  (10^)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON  BOYD. 

State  Architect 
(Daily  Pacific  Builder) 
(May  17-24-31.  June  7,  1946) 


5/16/46  9 

BOND    ELECTION 
SCHOOL  ADDN.  Cost,  $300,000 

EL  CENTRO,  Imperial  Co.,  Calif, 
Construction  of  additional  school  fa- 
cilities. 
Owner— El     Centro     School     District 
El  Centro. 

District  will  vote  May  23  on  a  pro- 
posal to  issue  bonds  In  the  amount 
of  $300,000  to  finance  above  construc- 
tion. 


5/16/46  9 

BOND     ELECTION 

SCHOOL  ADDN.  Cost  $70,000 

WOODLAKE.  Tulare  Co.,  Calif. 
Woodlake  Elementary  School. 

Construction  of  additional  class- 
rooms. 

Owner — Woodlake  Union  Elementary 
School  District.  F.  J.  White,  Supt., 
Woodlake 

Architect — Not   announced. 
Bond   election   originally   scheduled 

for    May    31    has    been     indefinitely 

postponed. 


5/15/46  9 

BOND    ELECTION 
SCHOOL  BLDGS.  Cost,  88,000 

FRESNO  &  TULARE  Cos.,  Calif, 
Construction  of  school  bldgs. 
Owner — Orange     Cove     Joint     Union 
School  District  of  Fresno  and  Tu- 
lare Counties. 

District  will  vote  June  7  on  a  pro- 
posal to  issue  bonds  in  the  amount 
of  $88,000  to  finance  construction. 


5/15/46  11 

PREPARING     PRELIMINARY 
PLANS 

NURSES  QUARTERS      Cost  $150,000 

LOS  ANGELES,  L,  A.  County.  Calif. 

Construction  of  student  nurses'  quar- 
ters to  house  50  nurses  and  to  con- 
tain social  and  recreational  rooms; 
relnf.    concrete    construction. 

Owner— Withheld, 

Architect— H.  Roy  Kelley,  3723A  Wil- 
shire  Blvd..  Los  Angeles, 

5/15/46  11 

TO  ASK   BIOS 

HOSPITAL  Cost.    $l,fO0,000 

SEATTLE.  Wash.  Har-zard  Ave.,  Un- 
ion St..   and   Broadway. 

Construction  of  7-story  fireproof  re- 
inforced concrete  hospital  building 
to  Include  solariums.  roof  garden, 
nursery,  recreation  rooms,  music 
rooms,  reading  rooms,  dining  rooms, 
and   maternity   ward. 

Owner — Sanipractic  Hospital  Inc., 
Dr.  John  E.  Lydon,  president, 
Green  Bldg.,  Seattle,  Wash. 

Consulting    Engineer    —    Joslah    C. 
Moore,  J.  Vance  Bldg.,  Seattle. 
Bids  will  be  asked  about  May  18. 


12-13— INDUSTRIAL 
BUILDINGS 


20-21— SOCL\L  AND 
RECREATIONAL  BLDGS. 


5/15/46  9 

PLANNED 

SCHOOL  Est  Cost  $50,000 

WEST  SACRAMENTO,  Yolo  Co., 
Calif. 

Construction  of  three-room  school 
building. 

Owner — West  Sacramento  school  dis- 
trict Mrs.  Eleanor  K.  Bandy,  coun- 
ty Supt.,  of  schools.  West  Sacra- 
mento, 


•  9 


5/17/46 

BIDS   WANTED— 

TO  BE  OPENED   MAY  29,  2:30  p.  m. 

PAINTING 

SAN   FRANCISCO. 

(Proposition  1)  Interior  painting  of 
boys'  and  girls*  gymnasium  at  Ev- 
erett Jr.  High  School,  Church  St., 
bet    16th    &    17th    Sts. 

(Proposition  2)  Interior  painting  of 
boys'  and  girls'  gymnasium  at 
Mission  High  School,  18th  St  bet 
Dolores   and   Church   Sts. 

Owneiv-Dept  of  Public  Works,  Room 
282,  City  Hall. 

City   Architect   —   Dodge   A    Riedy, 
Room  265,  City  HalL 
Plans     and    specifications     obtain- 
able   from    the    above  office    of    the 

city   architect  upon   deposit   ot  $5,00 

on   each   proposition, 

5/17/46  •  9 


5/16/46  13 

BIDS    OPENED 

ALTER  HEATING  SYSTEM 

INYOKERN,  Kern  Co.,  Calif,  Naval 
Ordnance   Test   Station. 

Construction  of  underground  steam 
main,  laterals,  condensate  return 
piping,  manholes,  pump  installation, 
hot  water  heater  and  hot  water 
service  installations;  Spec.  17505. 

Owner — Officer  in  charge  of  con- 
struction. Naval  Ordnance  Test 
Station,    Inyokem, 

Low    Bidder    —    Haddock -Engineers 
Ltd.,  129  W.  2nd  St.,  L;  A.  $49,873. 
Complete  bids  follow: 
Haddock-Engineers    Ltd.,    (1)    $49,- 

873,   (2)   $10,000. 
Chas.   J.   Dorfman,    (1)    $fi8,878,    (2) 

$12,958. 

H.    B    Nicholson,     (1)    $68,992.     (2) 
$9500. 

OFFCO,   (1)  $$78,500.   (2)   no  bid. 


5/15/46  21 

TO   TAKE    BIDS 

THEATER,    MARKET   &    STORE 

Est.  Cost  $200,000, 

SIGNAL  HILL.  Los  Angeles  County, 
Calif.  E.  Pacific  Coast  Highway  at 
Raymond    Ava 

Construction  of  two-story  theater, 
market  and  store  building  to  con- 
tain 42,000  sq.  ft  of  floor  spaca 
The  theater  portion  will  have  a 
seating  capacity  of  1000,  gunlte 
walls  and  the  balance  of  the  build- 
ing win  be  frame  and  stucco  con- 
struction, composition  roof Ing,  plate 
glass,  concrete  storage  basement 
concrete  and  asphalt  tile  on  first 
floor,  wood  second  floor.  The  build- 
ing will  also  contain  a  heater  room, 
generator  room,  large  market  a 
number  of  stores  and  offices. 

Owner— George  Hall. 

Plans— by   Harold   B,   Ketchum,   2360 
American  Ave,,  Long  Beach. 
Plans  will  be  completed  and  bids 

asked  shortly  by  Mr,  Ketchum, 


26 


5/15/46 

PLANNED 

RESIDENCES 

FLINTRIDGE,  L.  A.  Co.,  Calif.  North 

of  Foothill  Blvd.,  on  Michigan  Ave 
Consti-uct  224  1-story  three-bedroom 

residences 
Owner   &  Builder— S.   &   S,   Builders, 

Kenneth  P.  Schmidt,  president    140 

W.  Glendale  Ave.,  Glendale, 

Plans  by  owner. 


26 


5/15/46 

PLANNED 

RESIDENCES 

L.   A.,   Calif.   Van   Owen  and   Louise 

Sts.,  Van  Nuys, 
Construct  71  one-story  residences 
Owner     &     Builder— Standard     Con- 

atuctors  Inc.,  Kenneth  P.  Schmidt 

president    140    W.    Glendale    Ave., 

Glendale. 

Plans  by  owner. 
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Cost,   $750,000 


5/17/46 

CONTEMPLATED 
HOTEL- LODGE 
BOISE,  Idaho 
Construction   of  hotel-lodge. 
Owner- Western   Hotels,   Inc.,   S.  W, 
Thurston,  president  Virgil  McGee, 
Manager   of   Boise   Hotel, 
Architects — Victor    N.    Jones    &  As- 
sociates, Boise,  Idaho  and  Republic 
Bldg.,  Seattle,  Wash. 
Preliminary  plans  have  been   pre- 
pared  for  the  project  and   construc- 
tion Is  contemplated  as  soon  as  ma- 
terials   are    available. 


26 


22-26— RESIDENTIAL 
BUILDINGS 
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(Continued  on  Page  Six) 


BIDS  WANTE 

TO  BE  OPENED  MAY  29.  2:90  p.  m. 

BLACKBOARDS,   etc 

SAN  FRANCISCO. 

Replacement  and  repairs  of  black- 
boards and  pinning  spaces  for 
West  Portal.  McKinley  and  Poly- 
technic high  schools. 

Owner— Dept  of  Public  Works,  Room 
282.   CUy   Hall. 

City   Architect   —   Dodge   A.   Riedy. 
Room  266.  City  Hall. 
Plans  and  specifications  obtainable 

from  the  ofice  of  the  city  architect 

upon  deposit  of  $15w0a 


5/16/46  13 

CONTRACT    AWARDED 
STRAN- STEEL  HUTS     Cost  $73,967 
INYOKERN.   Kern  Co.,   Calif,   Naval 

Ordijl^ce  Test  Station. 
Construction   of   10   stran -steel  huts. 

Spec.  17fd5. 
Owner— U,  S.  Navy.  Bureau  of  Yards 

A  Docks,  Wash,  D.  C, 
Contractor— H.  B,  Nicholson,  1151  So, 

Broadway.  L.  A. 


12 


5/16/46 

CONSTRUCTION    STARTED 

FACTORY  ADDN.  Cost  $600,000 

VERNON,  I^  A  Co.,  Calif.  6Stb  St, 
near  Alameda  St 

Construction  of  two-story  relnf.  con- 
crete addition  to  a  folding  box 
factory. 

Owner— Pioneer  Division,  The  Flint- 
kote  Ck>. 

Struc,  Engineer  —  C.  Gordon  De 
Swarte.   3305  Wllshire  Blvd..   L.  A. 

Contractor  —  Wm.  Simpson  Constr, 
Co.,  816  W.  5th  St,  L.  A. 


13 
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5/17/46 

BIDS   WANTED— 

TO  BE  OPENED   MAY  29,  2:30  p.  m. 

REPAIRS  TO  ROOF 

SAN  FRANCISCO.  Highland  Ava  A 

Holly  Park   Circle 
Repairs  to  roof 
Owner— Dept  of  Public  Works,  Room 

282.  City  Hall. 
City   Architect   —   Dodge   A    Riedy, 

Room  265.  City  Hall. 

Plans  and  specifications  obtain- 
able from  the  office  of  the  city 
architect  upon  deposit  of  $5. 


•  9 


5/17/46 

CONTRACT   AWARDED 

FLOORING 

SAN    FRANCISCO,   Laguna    Honda 
Homa 


.V16/46 

PLANNED 

EXPAND  STUDIO  Cost,  $500,000 

LOS  ANGELBS,  Calif. 

Expansion     of     studio. 

Owner— General  Service  Studios  Inc., 

C.    J.    Tevlen.    president    1040    No. 

Las  Palmas  St,  L.  A. 


5/  16/46 

CONTRACT    AWARDED 

CONVERSION  OF  WARDS 

Contr,    Pr„    $66,100. 

VAN  NUYS,   L.  A  Co.,  Calif.  Birm- 
ingham General  Hospital 

Conversion    of  wards   for   transverse 
myelitis   patients ;    Inv,   10 

Owner— U.    S.    Engr.,    Office,    751    S, 
Figueroa  St,  L  A, 

Contractor  —    DeCamp-Hudson    Co., 
1277  W.  24th  St,  L.  A, 


5/17/46 

PLANNED 

RESIDENCES 

LOS  ANGELES,  C^allf,  135th  St,,  and 

Vermont   Ave. 
Construction    of    229    residences,    6- 

room.  frame  and  stucco,  etc. 
Owner  and  Bldr. — ^W.  C,  Warmington 

Constr.  Co.,  8330  W,  Srd  St,  L.  A- 
Archltect— Clarence  N,   Aldrlch,  1834 

Dawson  Ava,   Long  Beach. 
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5/10/40  26 

CONSTRUCTION 

RESIDENCES     $5850  and  $6350  each 

COLTON,  San  Bernardino  Co.,  Calif. 
West  of  Pennsylvania  Ave,  and 
South  of  Mill  St 

Construction  of  500  five  and  six-room 
residences. 

Owners  &  Builders — Moller  and  Mut- 
chler,  2736  E.  Walnut  St,  Pasa- 
dena, 
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5/16/46 

PREPARING   PLANS 
RESIDENCE  Cost,   $22,000 

MENLO  PARK,  San  Mateo  Co.,  Calif. 
Construction     of     two-story    English 


5/17/46 

WORK    UNDERWAY 

RESIDENCES  Cost    $7,000  ea. 

SAN  RAFAEL,  Marin  County,  Calif. 
Woodland  Court 

Construction  of  ten  one-story  frame 
residences. 

Owners  A  Bldrs.— Carl  J.  Fung  Com- 
pany, 777  Broadway,  San  Francis- 
co. 

Segregated     contracts 
awarded. 


are     being 


FORJALE 

TIMBERS,  wallboards,  plumbing, 
pipe,  millwork,  and  oth«-  bailding 
materials.  SALE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,   write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St     -     VAlencia  4977 


Go/ag  OS  f  osf  os  we  gef  'em! 


RCCUS-nVtOFF. 


CHAIN  SAWS 


iECAUSE  THEY 

COST  LESS     •     WEIGH  LESS 

ARE  EASIER  TO  OPERATE 

Discover  Mm   odvoatofo   of  tW   aoipletely 
•irtoaMfIc  «l«fcli— oa  EXCLUSIVE  MAU 
Hrml  6osoliM  •  Air  •  DoctrU. 


CUTTING  CAPACITIES  UP  TO  SIX  FEET 
WEBKLf  SHIFklEMTS  kECEI¥iD 

A.  L  Young  Machinery  Co. 

Telephone  MArket  8228-4229 
1301  HOWARD  STREET       •       SAN  FRANCISCO  3 


1 


r  BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cablntt  Sinks 

Wall  Cablnefs 

Floor  Cabinots 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEfeR  APPLIANCE 

COMPANY 
1355  MARKET  •  SAN  FRANCISCO 

I  UNderiilll  2727 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7—3,000  Watt  "ONAN"  single  phose  AC 
Gosoline  Driven  Light  Plants  —  Conopy 
Housed  —  Mounted  on  skids. 

Several  Thousand  Square  Feet  Vt"  Four 
Feet  by  Four  Feet  Tempered  Pressboard. 

4,600— 2-lb.  Cans  Fuller  Roofing  Cement. 
Government  Spec.  SS-C-153-1.  Sixteen 
Cons  to  Carton. 

Coll 

THE  BROOKMAN 
COMPANY 

DOuglos  4657 


FOR  RENT-^ 


WEMCO 


12 


.V15/46 

CONTEMPLATED 

PLANT  Kat    Cost,   175.000 

HAYWARD.  Alameda  Co..  Calif. 

Construction  of  packag^e  food  prod- 
ucts plant 

Owner— Charles  P.  Wagner  A  Brother 
Company.  New  Orleans.  E.  R 
Hildebrand,  general  sales  manager. 

6/15/46  ~  jx 

SITE  ACQUIRED 

PACKING  PLANT 

PHOENIX,   Arizona.   13  acre  site  at 

northwest  comer  of  Heiudiaw  Rd. 

and    16th    St. 
Coastnictkm  of  new  packing  ^aat. 


Wagon  Drills 

I 

A  complete  line  of  air  compressors,  air  tools,  and 

i 
other  construction  equipment  is  immediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Com- 
pany. You  will  find  equipment  at  Wemco  in  exactly 
the  right  sizes  for  every  job. 


AUTHOKiziD  DismtuTots  CHICAGO  PNEUMATIC  TOOL  COMPANY  ai«  co«rti$sois  and  aii  toois 


WESTERN   MACHINERY   COMPANY 


v/w:^^^!>-mM 
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6/17/46  ••    8 

BIDS  WANTED— TO   BE  OPENED 

JUNE  4.  2  P.  M. 

DEPARTMENT  STORB 

SAN  L.EANDRO,  Alameda  Co..  Calif. 

Comer  Washington  Blvd.  and  Ward 

St,    on    site    of    present  Herrscher 

Bldg.,  to  be  razed. 
Construction  of  steel  frame  two-story 

and     basement     department    store 

building,  with  mezzanine,  83,000  sq. 

ft  of  floor  space,  wood  Joists,  two 

elevators. 
Owner— J,  C.    Penney    Co.,    Inc.,    c/o 

Adrian    Josephs,    5th    and    Market 

Sts.,  San  Francisco. 
Plans  by  engineering  department  of 

owner. 

The     following     contradtors     have 
taken  out  plans: 

McDonald,    Toung    &    Nelson,    127 
Montgomery  St,  San  Fran(  isco. 

Empire  Construction  Co.,  344  Har- 
riet St.,  San  Francisco. 

Henry  Brown,  4777  Davenport  Ave., 
Oakland. 


CPA  PERMITS  GRANTED 


SAN    FRANCISCO.  —  The    Civilian 
Production  Administration,  E.  F.  Hal- 
loran,  regional  director,  1355  Market 
St,  has  announced  the  following  per- 
mits granted  May  15  for  construction 
of   commercial   and    industrial   build- 
ings in  the  San  Francisco  area: 
^WINE    STORAGE    TANKS,     $50,000; 
Hanford;    owner,   Lucerne  Winery, 
Route  1,  Box  117.  Hanford. 
ALTERATIONS      (office      building), 
3115.000:  85  2nd  St  San  Francisco; 
owner,   Pacific   Telephone   &   Tele- 
graph Co.  140  New  Montgomery  St, 
San  FranclBco. 
ALTERATIONS    (remodel  for   office 
telephones  and  rest  rooms),  |23,600; 
San  Francisco ;  owner,  Palace  Hotel 
Co,  New   Montgomery  and   Market 
Sts,  San  FYnaclsco. 
KENNELS.     $7593;     San     Francisco; 
owner.    San   Francisco    Society   for 
Prevention   of  Cruelty   to  Animals, 
2500  16th  St. 
ALTER     AND     REPAIR     SCHOOL 
$75,000 ;    owner.    Waterf ord 
District,  Waterford. 


5/17/46  ••     5 

PROJECT  APPROVED 

RESTAURANT         Est.  Coat  $100,000 
OAKLAND.   Alameda   County,   Calif. 

Southeast    comer    Broadway    and 

13th  St. 
Construction  of  restaurant  building. 
Owner— Foster    Lunch    System,    Ltd., 

986  Mission  St..  San  Francisco. 
Contractor— Austin  B.  Murray,  520-22 

Jessie  St.,  San  Francisco. 
Plans  by  contractor. 

CPA    approval    has    been    granted 
and  work  scheduled  to  start  shorfly. 


5/17/46  •     8 

SITE    SELECTED 

COMMERCIAL  SUBDIVISION 
REDWOOD   CITY,  San   Mateo  Co., 

Calif.  Lower  Broadway,  between  Main 
St.  and  Bayahore  Highway. 

Construction  of  commercial  subdivi- 
sion to  include  new  theater,  large 
food  mart  and  several  stores,  large 
parking  area. 

Owner — San  Francisco  Land  Develop- 
ment Co.,  364  Bush  St..  San  Fran- 
cisco. 


6/17/46 

LOW   BIDDER 

FROZEN  FOODS  BUILDING 

Approximate  Cost  $20,000 
SAN  ANSELMO,  Marin  County.  C&llf. 

Comer    Tamalfkais    and    Sain    JSh- 

selmo  Aves. 
Construction  of  one-story  frame  and 

concrete  frozen  food  building. 
Owner — Eric  Wilson. 
Architects — Sam    Heiman    and    R    N.  j 

Pollack,  605  Market  St,  San  Fran-  (  _ 

Cisco-  5/17/46 

Low    Bidder — De   Luca    St    Son,    1745   BIOS  OPENED 
Filbert  St,  San  Francisco.  HEATING.  PIPING 

BEVERLY  HILLS.  Los  Angeles  OO., 

^^*"w^  ^-  S-  Po«*  Office. 
New  heating,  piping,  etc. 


6/17/46  ••14 

BIOS  OPENED 

RESTORE    BUILDING 

SAN   FRANCISCO.    North   Point    St. 

and  Van  Ness  Avenue. 
Removadl  of  Ck)vt  improvements  and 

restoraUon    of    Fontana    Building; 

Serial  Na  04-203-46-1& 
Owner— U.  8.   Engr.   Office,   74   New 

Montgomery  Street 
Plans  by  Engrg.  Dept  of  Owner. 

Following  bid*  were  received  May 
16: 

O'Connor  Wrecking  Co.,  $2,3»5. 
Cleveland  Wrecking  Co.,  $7,060. 
J.  A.  Bryant.  $12,000. 


composition  roofing,  wood  sash,  , 
hardwooa  floors,  gas  wall  heaters,  i 
tile  woric.  painting,  plastering,  | 
plumbing,  electrical  work,  detached  ' 
garage.  I 

Owner  —  Homestead  Investment  Co.  ■ 
and  Venice  Housing  Corp.,  6621  ' 
Wilshlre  Blvd.,  Los  Angeles.  ! 

Contractor — Seaside  Construction  Co.,  i 
6621   Wilshlre    Blvd.,    Los   Angeles. ! 


(2)  luflap  sum,  construct  building; 

(3)  60  d.y.  concrete; 

(4)  225   bbls.    furnish    portland    ce- 
memt; 

(6)  870QI  lbs.  retnf.  steel; 

(6)  lumb  sum.  install  pipe; 

(7)  260  lbs.  install  misc.  steel  it  iron ; 

(8)  466  c.y.   backfUl; 

(9)  1170  sq.  ft  oonstruct  paved  road 
(10)  10    Lf.     Install    4-ln.     electrical 


«KcaTm< 


A   Portland 


Woric    is    expected  to    start    about  |  flbet*  duet; 

June  15.  I (11)  10  Lf.  install  S-inch  do; 
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5/17/46 

AMENDING   ORDINANCE 

TELEPHONE  BUILDING 

Approximate  Cost  $2,000,00 
OAKLAND,    Alameda  County,  Calif. 

1545  Franklin  Bt  <*" 

Construction    uf   new   six-story   steel 

frame  telephone  building  to  replace 

present  office   building. 
Owner  —  Pacific   Telejdione   A  Tele- 
graph   Co.,    140    New    Montgomery 

St.,  San  Francisco. 
Architect — Not  announced. 

Cost,  including  land,  building  and 
equipment  will  be  approximately 
$6,000,000. 

The  Oakland  City  Council  approved 
first  reading  of  an  ordinance  which 
would  amend  the  city  building  code 
to  permit  erection  of  the  above  230- 
foot  structure. 


Owners— Federal  Works  Agency,  Pub- 
lic Building  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low  Biddei^— L.  c.  Welch  Plumbing  & 
Heating  Co.,  Baribou,  Wis.,  $2887. 
Other  bidders  were : 
E.  R  Jordon,  Glendale,  $8442. 
Howe  Bros.,  Los  Angeles,  $5574. 
Lohman  Bros.,  Los  Angeles,  $7235. 
American  Engineers  &  Contractors, 

Ltd.,  Los  Angeles,  $10,997. 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


6/17/46  •     4 

TO  START  WORK 

OFFICE  Estimated  Cost  $12,000 

LARKSPUR,     Marin    County,     Calif. 

Lot   fronting   the   Kentfleld   Rd.  at 

Estelle  Ave. 

School  '  Construction   of  quonset    type   office 

building. 

PLANT    (for   manufacture    of    cony- j  Owner  and   Builder— McLaren  Roof- 
veyors  and  systems  for  processing        ^^S  Co.,  385  Elm  Ave.,  Larkspur, 
food).  $137,500;   San  Carlos:  owner.    Excavation— Carroll  B.  Don  and  Clar- 
Mathews   Conveyor  Co,  300  7th  St,  [     ence  Huffsutter,   107  Taylor,   Fair 


San  Francisco. 

REMODEL  HOSPITAL.  $4700;  San 
Francisco;  owner,  Shriners'  Hospi- 
tal for  Crippled  Children.  19th  and 
Lawton  Sts,  San  Francisco. 

REMODEL     OFFICE,      $53,466;      222  j  shoppmg  area. 


fax. 

Excavation  is  now  under  way  and 
construction  will  start  next  week. 

The  owner  plans  to  build  another 
store  shortly  as  part  of  an  eventual 


Stockton  St,  San  Francisco;  owner. 
Pan-American  Airways,  Inc,  135  Ei  _..,_..« 

42nd  St  New  York.  N.  Y.  I  o.iAe  \a/ A....r.rr>     ^^   »^  *     * 

MEDICAL  OFFICES.   $40,000;   North  !  ?^'DS  WANTEp--.TO   BE   OPENED 

Wm    Koblik,  1  MAY  29,  5: y)  P.  M. 


OFFICE  BUILDING 

RIC-^jiOND,    Contra    Costa    County, 

Calif. 
Construction  of  office  building:  Pro. 

LS-362. 
Owner— East   Bay    Municipal    Utility 
I     District,  512  16th  St,  Oakland. 
1      Specifications  obtainable  frona  Rm. 
[406,   512   16th   St,   Oakland. 
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Sacramento ;     owner, 

727  Swanston  Dr,  Sacramento. 

BUILDING  (restaurant),  $10,500;  at 
Richmond;  owners,  Gordon  A  and 
Genelle  M  Lemon,  200  S  21st  St, 
Richmond. 

BUILDINGS  (for  wine  making)  (4), 
$266,000;  Elkgrove;  owner,  Gibson 
Wine  Co,  end  of  Kent  St,  Elkgrove. 

FIREHOUSE,  $9500;  Hayward;  own- 
er, Falrview  Fire  Protection  Dis- 
trict .Hayward. 

STORE,  $20,000;  Yuba  City;  owner, 
Dale  A  Tressler.  Yuba  City. 

ADD  CLASSROOM,  $12,000;  High- 
land School,  Vlsalla ;  owner,  Vlsalia 
School  District. 

RESTAURANT,  $22,000;  Sacramento; 
owner.  Steel  Mill  Supply  Co,  Inc, 
San  Francisco. 

CABINS,  $10,000;  Clear  Lake  Oaks; 
owner,  James  H  Carr,  408  Pullman 
Ave,  Richmond. 

ALTER  AND  REPAIR,  $7500;  64-70 
Ekldy  St,  San  Francisco ;  owner, 
Blumenfeld  Theaters.  25  Taylor  St  I 

WAREHOUSE     (for    food    supplies),  ] 

$14,000;    132    Wilson    St    Redwood!- 

City ;  owner.  Joseph  R  Territe,  2644  |  5/17/46  •♦    e 

Broadway,  Redwood  City.  BIDS  WANTED — TO   BE  OPENED 

REMODEL      (homemakers'      depart- i  JUNE  10,  8  P.  M. 

ment).   $40,358;   256   Sutter  St,   San  j  HEATING  PLANT  REPAIRS 
Francisco ;   owner,  Safeway   Stores,    WALNUT  CREEK,  Contra  Costa  Co.. 
Inc,  275  Bush  St,  San  Francisco,        |      Calif. 

GARAGE    (rebuild   and   repair   farm  ^  Boiler     replacement    and     automatic 
equipment),  $6600;  Greenbrae.  Ma-:      controls  and  repairs  to  the  heating 
rin    County;    owner.    Marin    Equip-  ■      plant  in  the  elementary  school, 
ment    Co,     176    Locust     Ave,     Mill ,  Owner — Board  of  Trustees  of  Walnut 
Valley.  ^  Creek   Elementarj-    School   District 

REMODEL  (office  building),  $14,153;        of  Contra  Costa  County. 

Sacramento;  owner,  Libby,  McNeill    Architects   —  Dragon,     Schmidts     & 


5/17/46 

WORK    UNDER  WAV 

SUBDIVISION  Est  Cost  $350,000 

SACRAMENTO,  Sacramento  County, 
Calif.  Fifth  Ave.  Terrace  east  of 
the  State  Fairgrounds  on  Fifth 
Ave.,  between  59th  and  61st  Sts. 

Construction  of  50-home  subdivision. 

Owner  and  Builder— James  Jansen, 
817  Swanston  Dr.,  Sacramento. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


6/17/46 

BIOS  OPENED 
REMOVE  BUILDING 
OAKLAND,   Alameda 

32nd  and  Cypress  Streets. 
Removal  of  Govt  improvements.  In 


tematlonal    Harvester    Bldg. ; 

No.  2539. 
Ownei^-U.    S.   Engr.    Office,   74   New  j 

Montgomery    St,    San   Francisco,      j 
Plans   by  Engrg.   Dept   of  Owner.        j 

Following  bids  recefved  May  16:      I 

Symons     Wrecking    Co.     will     pay  \ 
11.176. 

O'Connor   Wrecking   Co.    will    pay 
$558.60. 


5/17/46  ••     2  1 

•     .     , ,i CONTRACT  AWARDED 
••121  THEATER  AND  MOTEL 

I  Estimated  Cost  $600,000 

^        *       ^  ..,  !  STOCKTON,  San  Joaquin  Co.,  Calif. 

County,   Calif,  j     Three  miles  south  of  Stockton,  Im- 

I     mediately    west   of   Intersection    at 

Tracy  Highway  with  McKinley  Rd, 


27— TRANSPORTATION 
BUILDINGS 

27 


(12)  340  Lf.  InstaU  SH-in.  galv.  iron 
i  electrical  conduit; 

)(13)  130  ur.  install  3-inch 

(14)  150  Lf.  InstaU  2-inch 

(15)  60  Lf.  install  1-inch 

(16)  600  Lf.  Install  %-lnch 

(17)  30    Lf.    Install    4-in. 
elec  conduit; 

(18)  lump  siun,  install  switches,  re- 
flectors, panelboard,  metal  Junc- 
tion boxes,  outlet  boxes  and  fit- 
ting*. 


6/17/46 

SITE    ACQUIRED 

TRUCK   TERMINAX, 

Est   Cost    $240,000 
SAN  FRANCISCO.  Bluxome  St,  bet 

4th  and  5th  Sts. 
Construction  of  new  truck  and  freight 

terminal  i  ■ 

Owner  —  (Daiif omia  Motor  Transport  |  33_BRfDGES 

Co.,  625  Brannan  Street  i  i-*«^**^^Js;«g 

Street  S.  F.  s  5/17/4S 

The  site  has  Just  been   purchased    omft  nDCKJcn 
by  the  owner.  ;  BIDS  OPENED 


do; 
do; 
do; 
do; 
galv.    iron 


3  3 


Engineering  Section 


Job  ,  Construction  of  frame  150-180- room 
rancho  style  auto  court,  drive-in 
theater  to  provide  parking  space 
for  1000  automobiles,  combination 
dining  room  and  cocktail  lounge  to 
seat  over  300  persons  and  outdoor 
swimming  pool  alongside  dining 
room. 
Owner— Blumfeld    Theaters,    Inc.,    25 

Cleveland  Wrecking  Co.  will  charge    PiISrby^B^mSd^oWen'lOeo  Mar- 

'     ket  St,  San  Francisco. 


$196. 

Scott-Buttner  Co.  will  charge  $375 
Ballinger  Co.  will  charge  $445. 
Riep  &  Son  will  charge  $900. 
Coombs   Bros,  will  charge  $1,495. 
J.  A.  Bryant  will  charge  $8,750. 


Structural  Engineer — Mac  D.  Perkins, 
110  Suetter  St,  San  Francisco. 

Contractor— Bartlett  &  Hosking,  641 
Civic  eCnter,  Richmond. 


NEWS  HIDEX 

Water  Supply  and  Sewage 

Disposal     Plants -31 -S 
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Dams    Reservoirs    and 
Dredging 
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Railroads,  Subways  and 
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YOLO  COUNTT,  Calif .  — Erlckson. 
I  Phillips   A   Welsberg,  *  334    Telegraph 
.Ave..    Oakland,    at  $62,951.   submitted 
j  low  bid  to  the  Department  of  PubUc 
,  Works,  Division  of  Water  Resources, 
I  Edward  Hyatt  state  enghieer.  Room 
401  Public  Works  Bldg.,  Sacramento, 
for  repairing  Stevens  bridge  by  con- 
structing   reinforced   concrete   girder 
I  spans  to  remaining  porUon  of  the  old 
,  bridge  across  Cache  Creek,  five  miles 
west  of  Woodland,  Yolo  County 

The  work  involves: 
I    (1)  160  ou.  yda  remove  concreta ; 


(2)  2100  cu.  yds.  channel  ezcaratloB  • 

(3)  too  cu.    yds.   structure 
tlon; 

(4)  476   cu.    yda    class 
osneot  concrete; 

(5)  45B  lln.  f t  concrete  railing- 

(6)  2750  Iba  miscellaneous  iron  and 
steel ; 

SI!  !?*^  "?•  "•  '«»™*A  -teal  pUhXKi 

(8)  51  each  dHve  stel  pilw    *^^' 

(9)  7  each  steel  pUe  spUeas- 

(10)  120  cu.  yda.  rtprap  (broken  con- 
crete) ; 

(11)  98.000  lbs.  furnish  bar  ntnforo- 
ing  steel: 

<")  !SS^  ^^  P**^  *^  retofordnf 

(13)  Jacking  operations; 

(14)  miscellaneous  Items  of  work. 
Total  bids  foilow: 

^  oaSSr  $°«.Mr^  "^  '^^•**^- 

^^Sr^**"  ^'■*"»*>n.    Redwood   aty," 

(C)  Transwestem  Constr.  Co.,  Sacra- 
mento, $79,875. 

Unit  prices  follow: 

(A) 


(B) 

(C) 

$25.00 

$13.76 

1.50 

.53 

15.00 

.47 

45.00 

84.21 

18.00 

11.68 

.43 

.34 

3.50 

2.61 

100.00 

165.69 

40.00 

146.00 

&00 

1&42 

.09 

.066 

.03 

.027 

2000.00 

1583.56 

4150.00 

1730.00 

SUB .  BIDS  WANTED 


Is  ne  oJiarge  for  this  eervU 


°*"rjS*"o?J*^"  *^   **"    ''•^"«»««    Naval    Shipyard;    NOy    1S42S:    Speo. 
17574;    Bids    open    May    17.    11    A,    M.  •"        •  X    »•*».    •P^ 

^^ft  ^T  ^^'"^-  ^^  »"  R""  ad*.,  a  F.  (EXbrook  6905  or  7064) 
\      2^tt  *  H.,^"^*?i?'  Pennsylvania  St.  S.  F.  (ATwater  2420) 
jl     Barrett  &  Hilp.  9I8  Harrison  St,  San  Fimndsoo  (DOuglaa  ©709) 


31-32— WATER  SUPPLY  A 


'^^^l^tfr  Sifjf-oV;^^""    ^••••^•••y'    Bids  open   May  17,  2  P.  M. 
Barrett  A  HUp,  918  Harrison   St.   San   Francisco 


OPEN 


1  8 


6/17/46 

BIDS    POSTPONED— TO 

JUNE  3,  10  A.   M. 

RADIO  RANGE  STATIONS 

RED  BLUFF,  Tehama  Co.,  and  Etna, 
Siskiyou  Co.,  Calif. 

Construction  of  VHF  radio  range  sta- 
tions; Pro.  No.  6-46-265. 

Owner  —  Civil  Aeronautics  Adminis- 


22-2&— RESIDENTIAL 
BUILDINGS 


PLANTS 


(DOuglas   0700). 


3  2 


2  6 


5/17/46 

TO  START  WORK 

SUBDIVISION        Est.  Cost  $1,400,000 

I  WALNUT  CREEK,  Sontra  Costa  Co., 

Calif.   2}i    miles  north  of  the  city 

tration,  1500  4th  St,  Santa  Monica.        on  Concord  Highway  at  the  inter-^ 

Specifications  obtainable  from  the       section  of  Oak  Grove  Blvd. 

above  office.  j  Construction  of  149-home  (frame  and 

Postponed  from  May  27.  '      stucco)  subdivision  in  ranch  house 

■  I     and    Monterey    colonial 

6/17/46  •     12' 


design,    74 
to  sell  at  $9950  each  and  75  for  $9000 
each. 
!  Owner  and  Builder— Ragnor  Monson, 

3525  McBryde,  Richmond. 
Engineers— J.  W.  Wilson  &  Co.,  Inc 
1512  Franklin  St,  Oakland. 
Work  will  start  shortly. 


BIOS  WANTED— TO   BE  OPENED 

JUNE  7,  11   A.  M. 

SCALING  AND  PAINTING 

MARE    ISLAND,    Solano    Co.,    Calif. 
Mare  Island  Naval  Shipyard. 

Scaling  and  painting  of  (1)  the  cause- 
way steel  and  iron  work;    (2)  nine 
hammerhead     and     two     traveling !  5/17/45 
gantry    cranes,    and     (3)     approxi-  U--,  cta  rt  wnoK- 
mately  88  Marine  Corps  buildings;  i  g^g'^j^^'J^j^j""'^ 

O^er-SureLu'of  Yards  and  Docks.  I  qaklaSd  *^A l^mlnf  ^  ""t^  '3?'^ 
ks    Officer.    Mare   "^?P^^^'   Alameda   County.    Calif. 


•  • 
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c/o    Public    Works    Officer,    Mare 
Island  Naval  Shipyard,  Vallejo. 
Specifications   obtainable  from   the 
above   office   upon   deposit    of   check 


Adjoining  Seven  Oaks  on  the  north, 
extending  up  to  and  around  federal 
housing  project  to  the  gotf  links. 
Construction  of  2t8-home  sulKlivlslon 


or  postal  money  order  for  $10,  pay-        *,.  ^o  p«iioh  u'o !..,,»..„,  fr.^«I  ~ 
ab£.o  Ch.e,  o,  B„re.„  o,  Yard,  and   o4^e^SS!:lr?Krh.%','S?^<|«nde 


6/17/46  •• 

CONTRACT   AWARDED 

TIN  MILL  Cost  $25,000,000 

PITTSBURG,    Contra    Costa  Coxinty. 

Calif. 
Construction  of  cold  reduction  sheet 
and  tin  plate  mill  and  additions  to 
present  buildings,   including  instal- 
lation   of    dock    space    for    ocean - 


Vista  Ave.,  Oakland. 
Plans  by  Clay  Burrell,   428   15th   St 

Oakland 
Contractor— Ray    Towers,   2508    Ben- 

venue  Ave..  Berkeley. 

The  City  Planning  Commission  re- 
cently granted  approval.  Work  is  ex- 
pected to  get  under  way  within  three 
or  four  weeks. 


5/17/46 


going  cargo  vessels.  CONTRACT  AWAHnrn 

Owner-Columbia    Steel    Co.,    Indus- 1  sJ^^^^P^jIIq^WARDED 


2  6 


trta,  Rd.,  PUtsburg,  and  Ru„  B.dg,  I  wHITtVer';^.,   Jt.7e<^.°V^^i^. 


&  Libby,  1724  Stockton  Blvd.  Sacra 

mento. 
BUILDING  (auto  sales  and  service), 

$8000 ;  Sonora ;  owner,  Irvin  P  Rie- 

del,  Sonora. 
ADD     CLASSROOMS,     $35,000;     23rd 

and     Tulare,     El     Cerrito;     owner, 

Richmond  Union  High   School  Dis- 

trlc.  1108  Blssell  Ave.  Richmond. 


Hardman,  2068  Allston  Way,  Berke 
ley. 

Plans  and  specifications  obtainable 
from  the  office  of  the  architects. 


I 


Boflding  Section 
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PLANS  BEING  FIGURED— BIDS 
OPEN  MAY  28,  2:30  P.  M. 
DORMITORY  BUILDING 
BELMONT,  San  Mateo  County,  Calif. 
College    of    Notre    Dame,    Ralston 
1     Blvd. 

'*'  I  Construction    of    dormitory    building. 
'  Owners — Sisters  of  Notre  Dame,  Bel- 
mont, and  Archbishop  of  San  Fran- 
cisco, 1100  Franklin  St,  San  Fran- 
cisco. 
Architect  —  John     J.     Donovan.    950 
Parker  St,  Berkeley. 
The  following  is  partial  list  of  con- 
tractors figuring  plans : 

N.  H.  Sjoberg  &  Son,  5604  E.   16th 
St.,  Oakland. 

Central  California  Construction  Co., 
116  Erie  St,  San  Francisco. 


•1-8— COMMERCIAL  BLDGS. 
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WORK   UNDER  WAY 
GARAGE  BLDG.        Est  Cost  $30,000 
MONTEREY,  Monterey  Co.,  Calif. 
Construction    of    reinforced    concrete 

garage  building. 
Owner— Withheld. 
Architect  — C.    J.     Ryland,    Box    847, 

Carmel. 

Construction  by  day  work. 


TIMBERS 

Prefabricated 
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BONDS   VOTED 
I  SCHOOL  ADDITIONS  Cost  $1,750,000 
i  PHOENIX,  Artz. 
(1)  construction  and  equipping  of  a 
West  Phoenix  high  school  on  a  site 
to    be  purchased ;    (2)    to    construct 
and  equip  additions  to   the  library 
and  to  the  cafeteria  of  the  Phoenix 
Junior  College ;  (3)  to  construct  and 
equip  additional  shops  for  the  Rioe- 
nlx  Technical  School;    (4)   to  con- 
struct   and    equip    a    stadium    and 
physical  education  quarters  for  the 
Carver   High    School:    (5)   to    con- 
struct and  equip  an  administration 
building  and  warehouse  space  for 
the  Phoenix  Union  High  School. 
Owner — Phoenix   Union    High  School 
District  of  Maricopa  County,  Aria. 
The  school  district  voted  bonds  on 
May   11   in  the  amount   of  $1,750,000, 
proceeds  of    which    will   be    used    to 
purchase  sites  and  finance  construc- 
tion of  above  projects. 


Fumuhed  and  Framed 
to  Yoor  Reqdremculg 

CM^ond  Lots  Oidy 


i^i 


San    Francisco    (subsidiary.    U.    S. 

Steel   Corp.,   Benjamin   F.   Fairiess, 

president). 
Plans  by  engineering   department   of 

owner. 
Contractor— J.  H.  Pomeroy  &  Co..  Inc., 

333  Montgomery  St..  San  Francisco. 

The  contract  awarded  to  J.  H. 
Pomeroy  &  Co..  Inc.,  is  for  the  pre- 
liminary phases  of  the  project,  esti- 
mated to  cost  over  $6,000,000,  and  in- 
volving laying  of  concrete  founda- 
tions, paving,  grading,  pipe-laying, 
rail  relocation  and  track  installation 
and  construction  of  a  600-foot  dock. 
It  is  estimated  that  over  60,000  cubic 
yards  of  concrete  will  be  laid,  five 
miles  of  railroad  trackage  installed 
and  3000  piles  driven  before  the  in- 
itial portion  of  the  project  is  com- 
pleted in  the  summer  of  1947.  Actual 
erectio  nof  the  tin  plant  will  begin 
shortl  yafter  completion  of  this  pre- 
liminary work. 

The  Pomeroy  company  is  at  present 
engaged  in  the  relocation  of  old  build- 
ings, Uismaatling  steel  frames  and  in 
construction  of  Columbia  Steel  Co.'s 
$150,000  employee  restaurant,  now  70 
per  cent  complete. 


2400  and  2500  blocks  Richelieu  Ave 
and  4600  block  Richelieu  Terrace. 

Construction  of  53-home  subdivision, 
frame  and  stucco  dwellings,  wood 
shingle  roofing,  concrete  slab  floors, 
interior  plaster  work,  gas  heating, 
gas  water  heaters,  tile  baths  and 
showers,  five  and  six  rooms  each 

Owner— King  &  Matter,  1821  W.  Whit- 
tier  Blvd.,  Whlttier. 

Contractor— G.  D.  King,  1821  W.  Whit- 
tier  Blvd..  Whittler. 
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5/17/46 

TO  START  WORK 

SUBDIVISION 

PACOIMA,  Los  Angeles  County,  Calif. 
Van  Nuys  Blvd.,  near  San  Fer- 
nardo  Rd. 

Construction  of  95  one-story  frame 
and  stucco  residences,  five  and  six 
rooms  each,  composition  shingle 
roofing,  oak  floors,  attached  ga- 
rages. 

Owners  and  Builders— Dike.  Driggers 
&  Lownes,  Inc.,  Room  310,  408  S. 
Spring  St.,  Los  Angeles. 

Architect— Clarence  N.   Aldrlch.  1834 
Dawson  Ave..  Long  Beach. 
Work  will  start  within  30  days. 


14.17_PUBUC  BLDGS. 
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BID  OPENING  POSTPONED 
UNTIL  MAY  31,  2  P.  M. 
COUNTY  JAIL  ADDN.       Cost  $68,040 
OROVILLE,  Butte  County,  Calif. 
Construction  of  county  Jail  addition 

to  provide  5300  square  feet  of  space 

for  35  additional   inmates. 
Owner — County  of  Butte,  Courthouse, 

Oroville. 
Architect  —  E.    Geoffrey    Bangs,    605 

Market  St.,  San  Tranciaco. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  $25. 

Bid  opening  date  postponed  from 
May  17. 

The  following  contractors  have 
taken  out  plans: 

General  Work 

Ellis  W.  Barker,  Ness  Bldg.,  Salt 
Lake  City,  Utah. 

L.  G.  Shalz,  Route  1.  Box  22.  cniico. 

MacDonald,    Yotmg   &    Nelson,    127 
Montgomery  St,  San  Francisco. 
Jail  Equipment 

Pauley  Jail  Builders,  St  Louis,  Ma 


5/17/46  ••26 

TO    START   WORK 

SUBDrVISIQN 

ALAMEDA  COUNTY,  Calif.  San  Lo- 
renzo Village  development 

Construction  of  1080-home  subdi- 
vision. 

Owner  and  Builder— David  D.  Bohan- 
non,  859  San  Mateo  Dr.,  San  Mateo. 
Ground  Mriu  be  broken  June  1  for 

construction. 
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ASSOCIATED 
OONTRACTORS  SERVICE 

mc 

Fiiona  PR  4600^  Mn  MohardMn 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  ILANKIT  ft  tLOWN  TYPES 

SOPfUltS  ft  AmiCATOtS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

ImmUiort  far  tk*  Pmd^  Cami  T9l9pkwf  KEII^  2-3Mt 

1«30  MacARTHUR  OAKLAND  1,  CAHF. 
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CONTRACT    AWARDED 
PRIVATE  HOUSING  PROJECT 
VENICE.  Los  Angeles  County,  Calif. 

Venice  Way  and  Grand  Ave 
Construction  of  48  4 -unit  apartments 

(3220  sq.   ft   of  floor  space  each). 


Barrett  ft  Hilp.  918  Harriaon  St.  San  Francisco  (DOugias  0700). 
aa-bentraut  A  Summers,  696  Pennsylvania  St.  6.  F.  (ATwater  2420) 
S.  J.  Amoroso  Constr.  Co..  2100  Ookdale  Ave..   S.  F.    (Mission   1490). 
M.  &  K  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (KXbrook  7624) 

Medloal  Bldg..  Powell  A  Jaokeen  Sts..  8.  P.;  Bids  open  May  26,  2  P.  M. 
A.  J.  Hopper  Co.,  243   Langton    St.,    San    Francisco    (MArket    7070). 
Central  California  Conatr.  Co.,  116  Erie  St.,  San  Francisco  (HEmlock  7926) 


I 


County  Jail  Addn.,  Oroville;   Bids  open   May  31,  2:00  P.   M. 
MacDonjild.  Toung  &  Nelson,  127  Montgomery  St  ,S.  F.   (SUtter  8296) 


Dept  Store,  J.  C.  Penney  Co.,  Washington   and  Ward   Sts^  8an    Leandrot 
Bids  o|3en  June  4,  2:00  P    M. 
MacE>on^ld.  Young  &  Nelson,  127  Montgomery  St   ,S.  F.   (SUtter  8296* 


M. 


-  (ANdover  9772) 

Central  California  Constr.  Co.,  116  Erte  St..  San  Francisco  (HEmlock  7926) 
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PROSPECTIVE    BIDDERS  ! 

REDDING,  Shasta  Co.,  Calif  .—The  j 
following  contractors  have  taken  out  1 
plans  for  construction  of  a  sewage 
disposal  plant  and  30-inch  outfall  '] 
sewer  for  which  bids  will  be  opened  i 
May  20.  8  P.  M..  by  the  City  of  Red-  ! 
ding.  City  Hall.  Redding.  Plans  oy 
City  Engineer  H.  A.  Ross:  , 

Guy   F.    Atkinson,   Box   593,    South 
San  Francisco.  ' 

A   Teichert  &  Son.  Inc..   Box   1133, 
Sacramento.  ■ 

Wonderly     Construction     Co.,     2694 , 
Lime  Ave.,  Long  Beach  6.  , 

Clifford  A.  Dunn,  Box  431.  Klamath  ;  Dorm  Itory^  Notre  Dame  College,  Belmont;   Bids  open   May  28,  230  P 
Falls,  Ora      ^       ^.        ^        ^^    ^,       •      N.  H.   Sjoberg  &  Son.   5604  E   Iflth   St,   Oakland 

Haas    Construction    Co.,    326    Mer- 
chants'  Exchange    Bldg.,    San    Fran- ^ 

*^^F?ed*  J    W^rw  Tr   ^«     oc«  „.  School  Bld^..  All  Saint's  Parish  Church,  Hayward;  Bids  open  May  29,  9  AM 

San^Fr^c5co4.  '  ^  ^*°*  St.,  |     Willis   F   Lynn,   7040   Folger   Ave.,    Berkeley    (BErkeley   6044). 

Central  California  Construction  Co.,  '  '  '  ' 

116  Erie  St.  San  Francisco  3 

J.  P.  Brennan.  1343  Butte  St,  Red- 
ding. 

Freethy-Fogelberg  Co.,   1432  Kear- 
ney  St,  El  Cerrito. 

T^J^®"^*°°    Construction    Co.,    643    N 
Kilkea  Dr.,  Los  Angeles  36. 

5/17/46 

BIDS   POSTPONED 

Trtif^^    PROJECT.   Washington.. 
—Until  May  27,  10  A.  M.   (postponed 
from  May  15),  bids  will  be  rec^ved 

VoJ?®  ^«?-  ?"'■«»"  ot  Reclamation. 
Yakima,  Wash.,  under  Spec.  1290  for 
construction  of  pumping  plants  for 
pump  areas  Nos.  1,  2.  3.  4.  8.  15  and  16, 
Roza  Division.  Yakima  Project.  Wash-  , 
ington.  The  plants  are  situated  be- 
tween Pomona  and  Benton 
Wash. 
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ASSESSMENT  DISTRICT  —  WARRANTS 

—  BONDS 

See   us   regarding    Improvement   District  joba   We   handle   collec- 
tionsj  buy   Warrants  or  Bonds  on  all    1915  or  1911   Act  Districta 

'        Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET      -      SAN  FRANCISCO  4 


City, 
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CONTRACT   AWARDED 
^ SHARP    PARK.     San     Mateo    Co..! 
Caiif.-C.    W.    Stevens,    2010    Carroll 
Ave.,    San    Francisco,   at  (1)    $5221  80 
and    (2)    $14,146,    submitted    low    bids  ' 
and  awarded   contract   oy  the  North 
Coast    County    Water    District,    Pa-' 
Uicia  B.  DeNio,  secretary.  Sharp  Park  ' 
Firehouse,  Sharp  Park,  for  construe-  ' 
tion  of  water  mains,  including  valves 
and  fittings,  in  and  for  a  portion  of  ' 
the  Rockaway  Beach  area,  Rockaway 
Beach  No.  1  and  No.  2. 

Plans  by  District  Engineer.  E  P 
Wilsey,  425  Grand  Ave.,  South  San 
Francisco. 

Total  bids  follow:  | 

C.  W.  Stevens,  (1)  $5221.80,  (2)  $14,-  ! 
146. 

Pacific    Pipeline   Construction    Co 
El  Cerrito,  (1)  $14,848,  (2)  $6927.40.      '  1 

A  J.  Peters  &  Son.  San  Jose.  (1) 
$15,52640,  (2)  $7079.20.  1 

Pioneer  Construction  Co..  San  Ma- 
teo.  (1)  $15,677.50.   (2)   $8815.75.  I 

Central  California  Construction  Co    ' 
San  Francisco.  (1)  $17,605,  (2)  $11  128 

Western  Pipe  &  Steel  Co.,  200  Bush 
St,  San  Francisco,  at  $4835,  submitted 
only  bid  on  the  tank  and  bid 
taken  under  advisement 


Restore  Worn  and  Damaged  Concrete 

i  (WITH  CONCRETE) 

ON  BRIDGES,  ROADS,  FLOORS,  BUILDINGS,  ETC 

The  International  Vibration  Company  ' 

EDMUND  P.  CADLE,  Dutributor 
472  Twentieth  St.,  Oakland      .  .      Phone  HL  7288 


fl-yyo  fl'y  a  a'6  fl  5  6  fl  d  ra  d  a  a  a  a  a  5 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and    Commeroisl 
—FREE    ESTIMATES— 

*       *       * 

Easy  Overhead  Door  Co. 

Phone  THsmwall  Silt 
2808  San  PabU>  Ave.,  Berkeley 


was 
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BIOS  OPENED 

EL   CERRITO,    Contra   Costa   Co.,' 
Calif.— Fred  J.  E:arly  Jr.  Co..  Inc.,  368 : 
Pine  St.  San  Pranciaco,  at  (1)   $5.40,  i 
(2)     $18,230,     (3)     $46,     (4)     $2.90,     (5) 
10.083,   (6)  $15,810,  (7)  $0.31,   (8)   $7.80.  i 
(9)    $0.46.    (10)    $1.43,    (11)    $1.27.    (12,  ; 
$1.52,  13)    $1.60,    (14)    $0.92,    (15)^$0.55,  i 
(16)  $0.55,   (17)  11.93,  (18)  $640;  total. 
$55,388.10,    submitted   only    bid   to   the 
East  Bay   Municipal    Utiiitv  District 
Room  406,  512  16Ui  St,  Oakland,  un- 
der L^-355  for  construction  of  the  El 
Cerrito  aqueduct  pumping  plant 

Work     involves     excavating,     con- 
structing a   23x66-ft    reinf.    concrete 
building  and  installing  a  large  steel 
pipe  for  pump  suction  and  discharee  > 
lln«&  : 

Bids   will   be   taken   as   follows: 
(1>  22S0  c.y.   excavation; 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  sn^eatly  curtailed,  WE  DO  have  on 
hand  at  th's  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

James  C.  Franken  Co. 

1112  Polk  St,  San  Francisco  9     Phone  dUytloiM  6068 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phome:  DEUwace  7313 


ROOFING 


INDUSTRIAL  AND  COMMERaAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

•      •      • 

Estir&ate*  gladly  submitted  to  General  Contractors  on 
any  t3rpe  new  Constructk>n 

DONNELLY  ROOFING  GO. 
6S2  FULTON  8T^  SAN  FRANCISCO  PlMne  WAlaat  S8S6 


IIDUSTRIAL  FLOORS 

HEAVY  DUTY  .  DUSTLESS  .  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

OURACRETE  FLOOR  COMPANY 

666  Harrison  St.  DO  5583  Sm 


PLASTERING  MATERIAU5  -  CEMENT  -  GRAVBII 
SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTINQ 

METAL  LATH  .  PLASTER  BOARD 

j 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  Pboaet  SUttar  46fi 

CERTAIN-TEED  ROORNG  PRODUCTS 


'""■II  '■•  riirir* 
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AILY    PACIFIC    BUILDER 
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ADVANCE  CONSTRUCTION  REPOSTS 


8  8 


a/17/46 

BiO   OPENED 

TULARE  COUNTY,  Calif.  — Grif- 
fith Ca,  1060  S.  Broadway,  Lioe  An- 
£;eles,  at  |29,926.90  submitted  only 
bid  to  the  State  Division  of  High- 
-ways,  G.  T.  McCoy,  state  highway 
engineer,  Public  Works  Bldg.,  Sac- 
ramento, for  construction  of  a  bridge 
and  approaches  across  -  White  River 
Sink  about  two  miles  south  of  £arli- 
mart,  Tulare  County. 

Work  involves: 

(1)  75   c.y.    remove   concrete; 

(2)  75  c.y.  strufct  excav. ; 

(3)  320  c.y.  ditch  and  channel  excav. 
<4)  1300  c.y.  Import  borrow; 

(5)  develop   water  supply  and   fur- 
nish water  equip. ; 

(6)  15f   M.   gals,   apply  water; 

(7)  8  sta.  finish  rdwy. ; 

(8)  500  tons  untreated  rock  base; 

(9)  2    tons    asph.    emtilston,     paint 
binder  and  seal  coat; 

<10)  500    tons    min.    agg.    plant    mix 

surfacing; 
(11)  27  tons  pave,   asph.,   plant  mix 

surfacing; 
<12)  2    tons    liq.    asph.    MC-2    prime 

coat; 
(IS)  155  Lf.  Umbe  rbridge  railing; 

(14)  155   c.y.    Class    A    portland    ce- 
ment concrete; 

(15)  840   Lf.    furnish   cone,    piling; 
;(ie)  24  each  drive  piles; 

(17)  28.500  lbs.  bar  reinf.  steel; 
ilB)  mlBC.  items  of  worx. 
Unit  prices  follow: 
(1) 110.00 


of 
of 


of 
of 


(8?-~ 1.70 

(6) ...400.00 

(7) laoo 

(») 120JOO 

(11) ^  l&OO 

(18) 2.60 

(15) 4J0 

(17) .06 


(2) I  4.00 

(4) 1.36 

(6) 2.00 

(8) 6.00 

(10) 7.20 

(12) 5000 

(14) 66.00 

(16) 110.00 

(18)....., 900.00 


5/17/46  ••33 

BIOS  OPENED 

YOLO  COUNTY,  Calif.— M.  A.  Jen- 
kins, 3506  Broadway,  Sacramento,  at 
179,740  submitted  low  bid  to  State 
Division  of  Highways,  G.  T.  McCoy, 
state  highway  engineer.  Public  Wlcs 
Bldg.,  Sacramento,  for  construction 
of  a  reinforced  concrete  slab  bridge 
and  about  0.24  ml.  grading  approach- 
es and  applying  bituminous  surface 
treatment  at  Tule  Candy,  about  six 
milee  east  of  Woodland,  Yolo  County. 

Total  biis  follows: 
(A>  M.  A.  Jenkins,  Sacramento,  |79,- 

740. 
(B»  Erickson,    Phillips    &    Weisberg 

Oakland,  $99,685.30. 
(C)  Tranaweetem    Construction    Co., 
Sacramento,  $118,747.29. 
Unit  prices  follow: 

(A)     (B)     (C) 

(1) $1200.00  $3160.00  $3568.00 

(2)™ 1500.00    450.00    330.00 

<3) 1.00  .70  L18 

<4) 5.00  3.70  2.40 

^6) 1.80  2.1f.  2.30 

<«) .80  1.56  1.65 

(7) 500.00         740.00         495.00 

(8) 3.00     2.00     3.06 

<»> 400.00    330.00    825.00 

<10)  aOO  6.00  9.00 

<11) 50.00  35.00  60.50 

<12) 125     .17      .24 

(1S)._ 30.00    25.00    22.33 

<1*) — 3.00     3.40     3.00 

<15> — .30      .40      .39 

(16) 40.00    41.00    69.36 

<17)         2.25     3.45     3.64 
<18) 100.00    210.00    152.00 

<!»> 05  .05  .067 

<20) _„  .02  .Olf.  .027 

<21) 6.00  6.00  38.00 

<22)  5.00  5.00  laOO 

<23) 6.00  8.00  12.00 

<24) 1.60  1.36  3.90 

<25) 25.00  30.00  42.00 

(26> 3852.50  1250.00  1522.00 

J  •• 


SCTHEDULJB  B 

8660- Ft.  Breakwater,  Composite-type 

Structure  with  Clay  Core  as 

in  Schedule  A 

(lb>  890,000  tons  class  A  stone; 

(2b)  650,000    solid    c.y.    exclusive 

voids,  class  B  stone; 
(3b)  16.000    solid    c.y.,    exclusive 
voids,  class  C  stone; 
SCHEDULE  C 
8650- Ft.  Breakwater,  All  Stone 
(Ic)  890,Q0O  tons  class  A  stone; 
(2c)  650,000    solid    c.y.,    exclusive 

voids,  class  B  stone; 
(3c)  123,000   solid    c.y.,    exclusive 
voids,  class  C  stone; 
SCHEDULE  D 
Reetoring    12,500- Ft.    Breakwater 
(Id)  186,000  tons  class  A  stone; 
(2d)  175,000   solid    cy.,    exclusive   of 

voids,  class  B  stone; 

(8d)  6800  each,  lifts,   existing  stbne; 

SCHEDULE  B 

Entire  Work,  Composite  Type 

(le)  880,000  tons  class  A  stone  (new 

work) ; 
(2e)  186,000  tons  class  A  stone   (re- 
pairs) ; 
(3e)  650,000    solid    c.y.,    exclusive    of 
voide,  class  B  stone  (new  work) 
(4e)  175,000  solid  cy.   do   (repairs) ; 
(5e)  15,000    solid    cy.,    exclusive    of 

voids,  class  C  stone; 
(6e)  151,000  cy.,    place   measurement 
dredging  ground,  clay  core  ma- 
terial ; 
(7e)  5800  each,   lifts,   existing   stone; 
SC?HEDXJLE  P 
Entire  Work,  All  Stone 
(If)  890,000  tons  class  A  stone  (new 

worlc)  * 
(2f )  186.000*  tons  do   (repairs) ; 
(3f)  650,000    solid    cy.,    exclusive    of 
voids,  class  B  stone  (new  work) 
(4f )  176,000  solid  c.y.  do  (repairs) ; 
(5f)  123.000    solid    cy.,    exclusive    of 

voids,  class  C  stone; 
(6f)  5800  each,  lifts,  existing  stone. 
NOTE:  Quantities  of  class  A  stone 
are  based   upon    stone  weighing   166 
lbs.  per  solid  cf.  in  the  ouarry  with 
30%    voids.     Quantities    of    class    B 
stone  and   class  C   stone  are   based 
upon  stone  weighing  165  lbs.  per  solid 
cf.  In  the  quarry  with  35%  voids. 
The  complete  bids  submitted  were: 
Standard  Dredging  Corp.,  Schedule 
A  (1)  $.89,  total  $134,390; 

T.  E.  Connolly  Inc.,  Schedule  F  (1) 
$3.50,  (2)  $3.75,  (3)  $3.70,  (4)  $3.70, 
(6>    $22,    total    $7,447,700; 

Consolidated  Constructors  Inc., 
Schedule  E.  (1)  $3.93.  (2)  $4.25,  (3) 
$3.41,  (4)  $3.60.  (5)  $3,  (6)  $1.25,  (7) 
$22.10,    total    $7,496,630;    Schedule    F. 

(1)  $3.83,  (2)  $4.25.   (3)  $3.35,  (4)  $3.60, 

(5)  $2.95,  (6)  $21.90,  total  $7,496,570; 
Guy  F.  Atkinson  Co.,  Macco  Con- 
struction Co..  David  G.  Gordon  and 
Bressi  &  Bevanda  Constructors,  Inc.. 
Schedule  B.  (1)  $5.10,  (2)  $4.10.  (3) 
$4.10.  total  $7,265,500;  Sched.  C.  (1) 
$5.10.  (2)  $4.10,  (3)  $3.  total  $7,563,000; 
Schedule  E.  (1)  $4.80,  (2)  $5,  (3)  $3.70, 
(4)  $4.20.  (5)  $3.70  (6)  $1,  (7)  $17; 
total  $8,647,100;  Schedule  F,   (1)  $4.80. 

(2)  $5,  (3)  $3.70.  (4)  $4.20.  (5)  $3,  (6) 
$17.    total   $8,809,600. 

Columbia  Construction  Co.,  Sched- 
ule F,  (1)  $5.20,  (2)  $5.85,  (3)  $3.80, 
(4)  $4,   (5)  $3.50,   (6)  $15,  total  $9,403,- 

600. 

Government  Estimate:  Schedule  A, 
(1)   $1.47,  total   $221,970;   Schedule  B, 

(1)  $4.23,  (2)  $4,  (3)  $4,  total  $6,424,- 
700;  Schedule  C,  (1)  $4.23.  (2)  $4  (3) 
$4.  total  $6,856,700;  Schedule  D,  (1) 
$4.38,  (2)  $4.  (3)  $18.44  total  $1,621,632; 
Schedule  E,  (1)  $4.23,  (2)  $4.38.  (3) 
$4.  (4)  $4,  (5)  $4.  (6)  $1.47.  (7)  $18.44. 
total  $8,268,302;  Schedule  F,  (1)  $4.23, 

(2)  $4.38,   (3)  $4,   (3)   $4   (4)   $4.   (5)   $4, 

(6)  $18.44,  total  $8,478,332. 


(2) 
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(f.) 
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(7) 
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i  38— ELECTRIC   LIGHTING 
I  TRANSMISSION  LINES 

'  EQUIPMENT 


34 — DAMS,  RESERVOIRS  & 
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BIDS  WANTED 

SAN     MATEO    COUNTY,     Calif  — 
Until   June  4,   3   P.   M.,   bids   will   be 
received  by  the  Public  Utilities  Com- 
mission.  Room  287,   City  Hall,   under 
Water  Department  contract  No.   423 
for    replacing    diversion    flume,    San 
Mateo  dam  No.  2. 
The  work  involves : 
(1)  lump  sum,  remove  existing  tim- 
ber structures ; 
(2>  440  cu.  yds.  unclassified  excava- 
tion ; 
<S)  180  cu.  yds.  place  earth  fill; 
(4)  55  cu.  yd.s.  concrete  for  elevated 

conduit : 
<5)  120  cu.  yds.   concrete  for  other 

8tru£tures ; 
(6)  21,(m  lbs.  reinforcing  steel; 
<7)  505  lin.  ft.  fumi.<»h  and  lay  30-in. 
^    centrifugally      spun      reinforced 
concrete  pipe ; 
<8)  30  lbs.  furnish  and  install  30  lbs. 
copper   water  stops   and   bronze 
bol^s; 
<9i  3300  lbs.  fuml.sh  and  Install  gal- 
vanized   corrugated    nipple    cul- 
vert pipe; 
<10)  2000  ft.   b.m.   furnish  and  install 

redwood  lumber; 
(111  4200  lbs.  furnish  and  install  steel 
pipe    hand    railing   and   miscel- 
laneous steel  work. 
Specifications   obtainable   from   the 
cashier's  office,  6th  floor,  425  Mason 
St..  San  Francisco,  upon  deposit  of  $10. 
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BIDS  WANTED— TO   BE   OPENED 

MAY  29,  11  A.  M. 

TAXIWAY  LIGHTING 

SAN  DIEGO,  Calif.  Naval  Air  Sta- 
tion, North  Island. 

Installation  of  taxiway  lights  and 
miscellaneous  work  for  outside 
heavy  duty  taxiways;   Spec.   17637. 

Owner— U.  S.  Navy,  11th  Naval  Dis- 
trict,    Public    Works     Department, 
1220  Pacific  Highway,  San  Diego. 
Specifications   obtainable  from   the 

above  office  upon  deposit  of  $10. 


f^' 


40—        STREETS  AND 
HIGHWAYS 


34 
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COMPLETE   BIOS 

LOS  ANGELES  and  Long  Beach 
Harbors,  Los  Angeles  Co.,  Calif.— As 
previously  reported,  until  May  15,  1 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  751  S.  Flg- 
ueroa  St.,  Los  Angeles,  for  the  con- 
strucUon  of  8,650  feet  of  detached 
breakwater  and  restoration. of  12,500 
feet  of  detached  breakwater,  LIos 
Angeles  and  Long  Beach  aHrbors; 
Serial   157. 

The  8,650  l.f.  of  new  breakwater 
is  an  extension  of  an  existing  por- 
tion of  breakwater  and  will  com- 
plete a  13,350-ft  detached  breakwa- 
ter. The  extension  begins  at  a  point 
duo  east  of  and  about  4,700  ft.  dis- 
tant from  the  westerly  end  of  the 
13,350  ft  detached  breakwater  and 
extends  in  easterly  prolongation 
thereof  a  distance  of  about  8,650  ft 
The  breakwater  will  be  constructed 
with  a  rubblestone  enrockment  su- 
pertmi>osed  on  a  core  of  sand  cov- 
ered with  clay  and  quarry  waste. 
The  sand  inner  core  is  complete  for 
the  entire  structure.  The  clay  and 
quarry  waste  outer  core  and  the 
class  B  stone  emplacement  are  par- 
tially complete.  The  clay  core  ma- 
terial will  be  dredged  from  a  speci- 
fied area  In  Los  Angeles  outer  har- 
bor. Restoration  of  the  12,500-foot 
detached  breakwater  consists  of  rub- 
blestone enrockment  work. 

The  work  involved  comprises  un- 
completed work  of  originally  plan- 
ned lS,600-ft  breakwater,  contract 
for  which  was  awarded  to  Columbia 
<DBB«tr.  Cu.  at  approx.  $10,000,000. 
The  contract  was  cancelled  at  the 
beginning  of  the  war  in  order  to 
make  the  contractor's  floating  plant 
available  for  more  essential  mili- 
tary construction.  The  contractor 
had  at  that  time  completed  about 
(CM  feet  of  the  construction  but  haul 
laid  practically  all  of  the  sand  and 
clay  core  for  the  entire  base.  The 
new  work  involves  about  2,750,000 
^ons  of  stone. 
\   Bids  will  be  takon  as  follows: 

8CHXDULB  A 
Credging  and   Depositing   Clay   Coro 
(la)  in^OOO   a>     plaee    measurement 
dredging  giound,  clay  core  ma- 

torlal; 

» 
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LYON  COUNTY.  Nev.— A.  A.  Tles- 
lau.  1220  Eastshore  Highway,  Berke- 
ley, at  $238,624  (using  corrugated  gal- 
vanized sheet  metal  culvert  pipe) 
submitted  low  bid  under  Proposal  C 
to  the  Public  Roads  Administration, 
Charles  C.  Morris,  division  engineer 
720  Phelan  Bldg.,  San  Francisco,  for 
approx.  2.289  miles  construction,  ProJ 
Nev.  FH-6-A,  Dalzell  Canyon,  Toiy- 
abe  National  Forest,  Lyon  Co.,  Nev. 
This  project  is  divided  into  two 
units  of  approx.  equal  size.  Bids 
submitted  on  either  unit  or  on  the 
complete  project. 
Work  involves: 
Proposal   "A" 

(1)  1200   cu.   yds.    stripping   topsoil 

(2)  65,000  cu.  yds,  unclassified  ex- 
cav. 

(3)  820    cu.     yds.    unclassified     ex- 
cav. for  structures 

(4)  1700    cu.    yds.    unclassified    ex- 
cav.  for   borrow 

(5)  21.000  sta.  yds.  overhaul 

(6)  5240  cu.   yds.   miles  special  ov- 
erhaul of  borrow 

(7)  1650  M.    gals   watering  of  em- 
bankment 

(8)  350   M.    gals,    watering  of   sub- 
grade 

(9)  880  M   gals,   watering  of  base 
course 

(10)  lump  sum.  providing  and  main- 
taining water  plant  or  plants 

(11)  17,500  cu.  yds.  selected  borrow 
base  course 

(12)  pit  moves  at  $100  each 

(13  >  additional  haul  at  10  cents  per 
cu.  yd.  mile 

(14)  480  cu.  yds.  type  2  blotter  ma- 
terial for  bituminous  preserv. 
treatment 

(15)  129  tons  slow-curing  liquid  as- 
phaltlc  material  grade  (SC-2) 
for  bituminous  preservative 
treatment 

(16)  66  tons  slow-curing  liquid  aa- 
phaltic  material  grade  SC-4  for 
bituminous  preservative  treat- 
ment 

(17)  lump  sum,  pit  moves  at  $100 
each 

(18)  additional  haul  at  10  cents  per 

cu,  yd.  mile 

(19)  318  cu.  yds.  concrete.  Class  A; 

(20)  32,600  lbs.  relnf.  steel 

(21)  928  lin.  ft  18  in.  standard 
strength  reinf.  concrete  culvert 
pipe    alternate  with    item    26 

(22)  272  lin.  ft  24  in.  do  (alternate 
with  item  27) 

(23)  114  lin.  ft  30  in.  do.  (alternate 
with  item  28) 

(24)  62  lin.  ft  36  in.  do.  (alternate 
with  item  29) 

(25)  82  lin.  ft  8  in.  comig.  galv. 
sheet  metal  culvert  pipe 

(26)  928  lin.  ft  18  in.  do 

(27)  272  lin.  ft  24  in.  do. 

(28)  114  Un.  ft  30  in.  do. 

(29)  62  Ihi.  ft  36  in.  do. 

(30)  40  lin.  ft  remove,  clean,  and 
stockpile  or  relay  salvaged  cul- 
vert pipe 

(31)  34  lin.  ft  8  in.  perforated  cor- 
rug.  galv.  sheet  metal  pipe  un- 
derdrain 


(S2)     1  drop  inlet  18  In.  size.  Type  1 

(88)  1  steel   inlet  cover 

(34)  36    right    of    way    monuments, 
Type  A 

(35)  2  concrete  maintenance  marker 
posts 

(86)     34  timber  culvert   markers 

(37)  1500  lin.  ft  barbed  wire  fence. 
Type  B 

(38)  2   gates    (metal) 

(89)  14,300  Un.  ft  hogwire  fence 
(40)     2  each  timber  giiide  posts  with 

warning    reflectors. 
Total   bids   submitted   on   Proposal 
"A"  exclusive  of  items  26,  27,  28  and 

29,  ahd    on    Proposal    "A"    exclusive 
of  items  21,  22,  23  and  24. 
Proposal    "B": 

(1)     force  account  extra  and  misc. 
force  account  work  (demolish- 
ing concrete  box  culverts) 
67,900  cu.  yds.  unclassified  ex- 
cav. 

1035    cu.   yds.   unclassified    ex- 
cav. for  structures 
60,000  sta.  yds.  overtiaul 
1650  M.  gals,  watering  of  em- 
bankment 

360  M.   gals,   watering  of  sub- 
grade  ' 
720  M.   gals,  watering   of   base 
course 

lump  sum,  provide  and  main- 
tain water  plant  auid  plants 
14,000  cu.  yds.   selected   borrow 
base  course 

pit  moves  at  one  himdred  dol- 
lars each 

additional  haul  at  10  cents  per 
cu.  yd.  mile 

470  cu.  yds.  type  2  blotter  ma- 
terial for  bituminous  preserva- 
tive treatment 

126  tons  slow-curing  liquid  as- 
phaltic    material.    Grade    SC-2 
for    bituminous    preservative 
treatment 

64  tons  slow-curing  liquid  as- 
phaltic  material,  grade  BC-4 
for  bituminous  preservative 
treatment 

pit  moves  at  $100  each 
additional  haul  at  10  cents  per 
cu.  yd.  mile 

738  cu.  yds.  concrete  Class  A 
100,700  lbs.  reinf.  steel 
720    lin.     ft     18     in.     standard 
strengfth  relnf.  concrete  culvert 
pipe   (alternate  with  item  22) 
430  lin.  ft.  24  in.  do.  (alternate 
with  item  23) 

114  Un.  ft  30  in.  do.  (alternate 
with  item  24) 

720  lin.  ft  18  in.  corrug.  galv. 
sheet  metal  culvert  pipe 
430  lin.  ft.   24  in.   corrug.   galv. 
sheet  metal  culvert  pipe 
114  lin.  ft  30  in.  do. 
38    lin.    ft    42    in.  corrug.   galv. 
sheet  metal  culvert  pipe 
34    Un.    ft.   remove,    clean    and 
stockpile  or  relay  salvaged  cul- 
vert pipe 
(27)     194  lin.  ft  8  in.  perforated  cor- 
rug. galv.  sheet  metal  pipe  un- 
derdrain 

46    each    right   of    way    monu- 
ments. Type  A 
2    each    concrete    maintenance 

i  marker  posts 

36  each  timber  culvert  markers 
11,100  lin.  ft  barbed  wire  fence. 
Type  B 

2  each  metal  gates 
4  each  timber  guide  posts  with 
Total    bids    will    be    submitted    on 
Proposal   "B"   exclusive   of   items  22, 

•  23,  and  24  and  on  Proposal  "B"  ex- 
clusive of  items  19,  20  and  21. 

!  Proposal  "C": 

i    (1)     force  account   extra  and   misc 

;  force  account  work   ( demolish - 

I  ing  concrete  box  culverts) 

1200  cu.  yds.  stripping  topsoil 
132,900  cu.  yds.  unclassified  ex- 
cav. 
1855   cu.    yds.    unclassified    ex- 
cav. for  structures 
1700    cu.    yds.    unclassified    ex- 
cav.   for   borow 
81,000  sta.  yds.  overhaul 
5240  cu.   yds.   miles   special   ov- 
erhaul of  borrow 
3,300  M.   gals,  watering  of  em- 
bankment 

700   M.    gals,   watering  of   sub- 
grade 
course 

lump  sum.   provide  and  main- 
tain water  plant  and  plants 
31,500  cu.   yds.   selected  borrow 
base    course 
pit  moves  at  $100  each 
additional    haul    at    ten    cents 
per   cu.   yd.   mile 
950  cu.  yds.  Type  2  blotter  ma- 
terial for  bituminous  preserva- 
tive  treatment 
255  tons  slow-curing  liquid  as- 

j  phaltlc    material,    Grade    SC-2 

i  for      bituminous      preservative 

treatment 

i(17)     130  tons  slow-curing  liquid  as- 

I  phaltlc    material.     Grade    SC-4 

i  for      bituminous      preservative 

\  treatment 

pit  moves  at  $100  each 

additional  haul  at  10  cents  per 

cu.  yd.  mile 

1056  cu.  yds.  concrete,  Class  A 

133,300   lbs.    relnf.    steel 

1648    lin.    ft     18    in.     standard 

strength  reinf.  concrete  culvert 

pipe   (alternate  with  item  27) 

702  lin.  ft  24  in.  do.   (alternate 

with  item  28) 

228  Un.   ft  30  in.  do  (alternate 

with    item   29) 

62  lin.   ft.  36  in.   do.    (alternate 

with   item    30) 

32   lin.  ft  8-inch   corrug.   galv. 

sheet  metal  culvert  pipe 

1648  lin.  ft  18  in.  do. 

702  lin.   ft   24  in.  do. 

228  lin.  ft.  30  in.  do. 

62   lin.  ft   36  in.   do. 

38   lin.    ft.    42  in.    corrug.    galv. 

sheet   metal   culvert   pipe 

74    lin.    ft.    remove,    clean    and 

stockpile  or  relay  salvaged  cul- 

I  '         vert  pipe 
(33)     228  lin.  ft  8  in.  perforated  cor- 

I  rug.  galv.  sheel  metal  pipe  un- 

i  derdrain 

'  (34 )     1  drop  inlet  18  in.  size.  Type  1 

'  (35)     1  steel  inlet  cover 

j  (36)     82    right    of    way    monuments, 

I  Type   A 

(37)  4  concrete   maintenance   mark- 
er posts 

(38)  70  timber  culvert  markers 

(39)  12,600  lin.  ft  barbed  wire  fence, 
Type   B 

(40)  4  each  metal  gates 

(41)  14,300  Un.  ft   hogwire  fence 

(42)  6  each  timber  guide  posts  with 
warning    reflectors. 

Total  bids  will  be  submitted  on 
Proposal  C  exclusive  of  items  27, 
28,  29  30  and  on  Proposal  "C"  ex- 
clusive of  items  22,  23,  24  and  25  . 

Total  bids  submitted  on  Proposal 
"C:"  exclusive  of  items  27,  28,  29  and 

30,  and    on    Proposal    "C"    exclusive 
of  items  22.  23,  24  and  25. 

Total  bids  follow: 

(A)  A.  A.  Tieslau,  Berkeley  (Pro- 
posal A)  $110,090  (using  reinf.  cone 
culvert  pipe).  $109,216  (using  corru- 
gated galv.  sheet  metal  culvert  pipe); 
(Proposal  B)  $142,731.50,  $141,934.50; 
(Proposal    C)    $240,220;    $238,624. 

(B)  Dodge  Constr.  Inc.  Fallon. 
Nev.  (C)  ^58,855  (using  corrugated 
galv.  sheet  metal  culvert  pipe). 

(C)  Isbell  Constr.  Co.,  Reno,  (C) 
$266,331  (using  comigated  galv.  sheet 
metal  culvert  pipe). 

(D)  Westbrook  A  Pope.  Sacramen- 
to, (C)  $274,906;  $271,211. 

Unit  prices  follow: 
Proposition    A: 

(A)  (B)  (C)  (D) 

(1)..  $.60  $. ...  f..„     -  1^- 

(2)..  M  ....  __ 

(8)..  2JS 

(4)  .go 

(6).  .0«  ...  „-  _ 

(•)..  JO  ™  „-  — 

(7).  1.60  _  __  — 


1.50 

1.50 

2500.00 

.80 


:      (8)„ 

(9)_ 
I  (10).. 
I (11>- 

(12>- 

(13).. 
i  (14>.. 
|(16>- 

(16).. 

(17).. 

(18)„ 
i  (19).. 
1(20)- 
I  (21).. 

(22).. 

(23).. 

(24).. 

(25).. 
j  (26).. 
I  (27).. 
I  (28).- 
I  (29).. 

(30).. 

(31).- 

(32)- 

(33)-. 

(34).. 

(35)- 

(36)-. 

(37).. 

(38).. 

(39).. 

(40).. 

Proposal  B: 


3.00 
30.00 
32.00 


55.00 
.09 
3.50 
4.50 
6.00 
7.00 
1,30 
3.00 
3.75 
5.00 
6.00 
1.30 
4.00 
100.00 

50.00 
6.00 

10.00 

3.00 

.20 

40.00 
.25 

15.00 


250.00 

.80 

2.25 

.02 

2.00 

2.00 

2.00 

2600.00 

.80 


(1)., 

(2)-. 

(3),. 

(4)., 

(5).. 

(6).. 

(7),. 

(8),. 

(9).. 

(10).. 

(11)- 

(12)- 

(13)- 

(14)- 

(15).. 

(16).. 

(17)- 

. (18)- 

(19).. 

'(20).. 

!  (21).. 

!  (22).. 

;  (23).. 

(24).. 

(25)- 

(26)- 

(27)- 

(28).. 

I (29)- 

(30)- 

i (31)- 

j (32)- 

I  (33)., 

Proposal  C: 


3.00 
30.00 
32.00 


55.00 
.085 
3.50 
4.50 
6.00 
3.00 
3.75 
5.00 
8.00 
1.50 
4.00 
6.00 

10.00 

5.00 

.20 

40.00 

15.00 


6/17/46  ••40 

BIOS  OPENfcD 

AT.AlfKT>A  AND  CONTRA  COSTA  I 
Cos.,  Callf.-^.  R.  Armstrong  Constr. ' 
Co.,  400  Central  St,  Box  216,  Bl  Cer- 
rtto,  at  $79,668.80  submitted   low   bid  ! 
to   the   State   Division    of   Highways, 
G.  T.  McCoy,  state  highway  engineer 
PubUc  Works  Bldg.,  Sacramento,  for 
about  10.5  miles   repairing  shoulders 
with  crusher  run   base,   plant-mixed  ' 
surfacing  and  penetration  treatment 
and  constructing  deceleratin  lane  on 
portions  of  highway  between  El  Cer- 
rito    Hill    overhead    in    Albany  -and 
Carquinez    Bridge    in    Alameda    and 
Contra  Costa  Counties. 

The  work  involves: 
id)  276  cu.  yds.  roadway  excavation; 
(2)  16,900  tons  crusher  run  base ; 
I  (3)  93  tons  liquid  asphalt,  SC-1.  prime 

coat  and  penetraticm  treatment; 
(4)  39  tons  Uquid  asphalt,  SC-S,  pene- 
tration treatment; 
i  (5)  615  tons  sand  seal  coat  and  pene- 
tration treatment; 
binder  and  seal  coat; 
(7)  3610  tons  plant-mixed  surfacing. 
Total  bids  follow: 

(A)  J.   R.    Armstrong   Constr,    Com- 
pany,  El   Cerrito,   $79,668.80. 

(B)  Lee    J.    Immel.    Berkeley,    $82,- 
291.40. 

(C)  J.  Henry  Harris,  Berkeley,  $84,- 
714,57. 

(D)  C.  M  Syar,  VaUeJo.  $97,634.00. 

(E)  Independent   Constr.    Co.,    Oak- 
land, $121,882.60. 

Unit  prices  follow: 

(A)  (B)  (C)  (D)  (B) 
..-  $3.00  $2.40  $2.50  $2.00  $3.90 
...,  3.10  2.95  3.00  3.80  4.90 
,.-  22.00  19.20  24.91  28.00  40.00 
--     25.00  19.20  28.58  30.00  40.00 

—  3.80    4.80    7.88    4.00    5.50 

—  28.00  30.00  30.68  40.00  40.00 
,-.       5.58    7.00    6.65     7.00    7.75 


14  MILES  REPAIR  HIGHWAY,  YOLO  COUNTY 


(D- 
(2)„ 
(8)-. 
(4)..- 
(5).,. 
(•)-. 
(7)... 


YOLO  COUNTY,  CaUf.— Fredrick- 
son  Bros.,  1250  65th  St,  Bmeryviiie, 
at  $149,636.25  submitted  low  bid  to 
the  State  Division  of  Highways,  O. 
T.  McCoy,  state  highway  engineer, 
PubUc  Works  Bldg..  Sacramento,  for 
about  14  miles  repairing  highway 
with  plant  mix  surfacing  and  crusher 
nm  base  and  placing  imported  bor- 
row on  shoulders  bet  Cache  Creek 
and  Dunnigan  in  Yolo  County. 
The  work  involves: 
(1)  75  cu.  yds.  structural  excavation, 
locatimi  1; 

8000   cu.   yda   imported!  borrow, 
location  1;  i 

14.000  cu.  3^s.  imported  borrow, 
location  2; 

3800   cu.   yda    imported  borrow, 
location  8; 

develop  water  supply  sjad  fur- 
nish water  eqtiipment  location  1 ; 
develop  water  supply  and  fur- 
nish water  equipment  location  8; 
(7)  develop  water  supply  and  fur- 
nish water  equipment  location  8; 
1680  M  gallons  apply  water,  loca- 
tions 1,  2  and  3; 
21,000  tons  crusher  run 
location  2; 


(8) 

(8) 
(4) 
(5) 
(6) 


(8) 
(9) 


(10)  60    Um»    Uquid    aspliftlt    (8C-1) 
prime  coat  tocatlon  t; 

(11)  476  totis  sand  prmie  oont.  looft- 
tlon  2; 

(12)  7375   tons   plant   mix   suifaelng^ 
location  2; 

(13)  4800  tons   plant   mix   suifadng, 
looation  8; 

(14)  10    tons    asphalt    paint    binder, 
locations  2  and  3; 

(15)  125  cu.  yds.  sacked  concrete  rtp- 
rap,  location  L 

Total  bids  follow: 

(A)  Fredrickson  Broa.  Emeryville, 
$149,536.25. 

(B)  MoCMlUvray  Constr.  Co.,  Sacra- 
mei.to.  $157.122.5a 

(C)  A,  Teichert  A  Son.  Sacramento, 
$160,910. 

(D)  J.  R.  Reeves,  Sacramento,  $168,- 
01&75.  -( 

(E)  Harms  Bros.,  Sacramento,  $166,- 
722.50. 

(F)  Lester  1*  Rice,  MaiysvUle.  $197,- 
862.50. 

(Q)  Fary  Hammond,  Inc,  San  Fran- 
cisco, and  Louis  Biasotti  and  Son. 
Stockton,  $198,639. 


Unit  prices  follow: 


(2) 
(3) 

(4) 

(5) 

(6) 

(7) 

(8) 
(9) 


i  (11) 

i 

1(12) 

'(13) 
(14) 

(15) 


(16) 


(D- 
(2)- 
(3)- 
(4).. 
i  (5)- 
'  (6)- 
i  (7)- 
1  (8)- 
i  (9)- 
I  (10).. 
((11)- 
(12)- 
1 (13)- 
■(14).. 
(15).. 
, (16)- 
;  (17)- 
(18).. 
I  (19).. 
i  (20).. 
I  (21).. 
:  (22).. 
1(23).. 
i(24)- 
i  (25).. 
'  (26).. 
1(27).. 
I (28)- 
!(29).. 
!  (30).. 
i  (31).. 
(32)- 
! (33)- 
I  (34).. 
1(35)-. 
;  (36).. 
I  (37).. 
I  (38).. 
1(39)- 
!(40).. 
(41).. 
1(42).. 


250.00 

.60 

M 

2.00 

.60 

.02 

.20 

1.75 

1.75 

1.75 

2500.00 

.80 


3.00 
30.00 
32.00 


250.00 

1.00 

.76 

4.00 

.40 

.01 

.20 

1.50 

1.50 

1.50 

2800.00 

.90 


3.50 
27.50 
27.50 


54.00 
.085 
3.50 
4.50 
6.00 
7.00 
1.50 
3.00 
3.75 
5.00 
6.50 
8.00 
1.50 
4,00 
100.00 

50.00 
6.00 

10.00 

5.00 

.20 

35.00 
.25 

12.50 


58.00 
.10 


2.00 
3.00 
4.00 
5.00 
7.60 
9.00 
2.50 
2.00 
100.00 

46.50 
6.00 

10.00 

5.00 

.25 

50.00 

.25 

7.50 


25Q.0O 

1.25 

.85 

2.00 

.75 

.015 

\25 

2.00 

2.00 

2.00 

2000.00 

1.00 


5.00 
29.00 
30.00 


50.00 
.10 


1.60 
2.60 

4.50 

7.00 

10.00 

2.00 

3.00 

125.00 

30.00 

6.00 

50.00 

6.00 

.22 

50.00 

.25 

20.00 


250.00 

.50 

.80 

2.00 

.50 

.01 

uid 

2.50 

2.00 

2.00 

1000.00 

1.00 


4.00 
32.00 
32.00 


60.00 

.10 

3.00 

7.00 

8.00 

ILOO 
2.00 
2.60 
3.30 
7.00 
8.00 

laoo 

2.00 

5.00 

200.00 

100.00 

5.00 

10.00 

5.00 

.25 

50.00 

.30 

10.00 


4  0 


'  (18) 

'  (19) 

I 

(20) 
1(21) 
,  (22) 


(23) 

i(24) 


(25) 

(26) 

(27) 
(28) 
(29) 
(30) 
(31) 

(32) 


' 5/17/46  • 

BIDS  OPENED 

BUTTE,    COLUSA,    GLENN,    SAC- 
JRAMENTO,     Sutter    and    Yolo    Cos., 
I  Calif. —J.  P.   Breen,   Box   183,   Sacra- 
mento, at  $29,295  submitted  low  bid 
to  State  Division  of  Highways,  G.  T. 
McCoy,   state   highway   engineer,   for 
I  net  distance  of  about  34.9  miles  ap- 
plying  seal  coat  at  various  locations 
in  District  III  in  Butte,  Colusa,  Sac- 
i-amento,  Glenn,  Sutter  and  Yolo  Cos. 
■     BUTTE,   COLUSA,   GLENN,   SAC- 
'RAMENTO,     SUTTER    AND    YOLO 

CORRECTION— BIDS  WANTED 
^COUNTIES,   CaUf.— UnUl   May   15,   2 
P.  M.  (not  May  25,  as  previously  in- 
correctly  reported)    bids   will   be   re- 
ceived by  State  Div.  of  Highways,  G. 
,  '.  McCoy,  state  highway  engr..  for  net 
[distance  of  about  34.9  miles  applying 
i  seal  coat  at  various  locations  in  Dis- 
i  trict  III  in  Butte,  Colusa,  Glenn,  Sac- 
!  ramento,  Sutter  and  Yolo  Counties. 

The  work  involves: 
;    (1)  125  tons  asphaltic  emulsion,  lo- 
j  cation  A; 

!  (2)  1245  tons  screenings,  location  A; 
I  (3)  11  tons  asphaltic  emulsion,  loca- 
j  tion  B; 

'   (4)  110  tons  screenings,  location  B; 
!    (6)  18  tons  asphaltic  emulsion,  loca- 
tion C; 

(6)  185  tons  screenings,  location  C; 

(7)  11  tons  asphaltic  emulsion,  loca- 
tion D; 

(8)  135  tons  screenings,  location  D; 

(9)  30  tons  asphaltic  emulst<m,  loca- 
tion B; 

(10)  375  tons  screenings,  location  B; 

(11)  9  tons  aisphaltic  emulsion,  loca- 
tion F; 

(12)  100  tons  screenings,  location  F; 

(13)  86  tons  liquid  asphalt.  BORC-5, 
location  G; 

(14)  870  tons  screenings,  location  O; 

(15)  27  tons  asphaltic  emulsion,  loca- 
tion H; 

(16)  270  tons  screenings,  locati<m  H; 

(17)  10  tons  liquid  asi^ialt.  BOBC-5, 
location  I; 

(18)  100  tons  screenings,  locattoB  I; 

(19)  11  tons  liquid  asphalt,  RORC-6, 
location  J; 

(20)  120  tons  screenings,  location  J. 

Total  bids  follow: 

(A)  J.  P.  Breen,  Sacramento,  $20,295. 

(B)  Harms    Bros..   Sacramento,   $30,- 
4B2. 

(C)  W.    C.    Railing,    Redwood    City, 
186408. 

(D)  J.  Henry  Hams.  Berkelev,  $37,- 
916.07. 

Unit  prices  foUow: 

(D) 
$31.04 

7.51 
32,74 

&81 
SSwM 

9.28 
32.73 

7,«7 
33.73 

7.98 
35,68 

8.77 
30,10 

7.39 
3L41 

7.90 
34.80 
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YOLO  COUNTY,  CaUf.  —  A,  Tei- 
chert &  Son,  Box  1133,  Sacramento, 
at  $71,525  submitted  low  bid  to  the 
SUte  Division  of  Highways,  G.  T. 
McCoy,  state  highway  engineer,  Pub- 
lic Works  Building,  Sacramento,  for 
about  7.3  miles  repairing  highway 
with  plant-mix  surtacing  and  crusher 
nm  base  between  one  mile  east  of 
Davis  and  Swingle  and  between  2.25 
miles  north  of  Arcade  Station  and 
Junction  of  Route  6,  Yolo  County. 
The  work  involves : 

Location  No.  1 

(1)  6000  cu.  yds.  imported  borrow; 

(2)  develop   water  supply  and  fur- 
j  nish  water  equipment; 

I   (3)  150  M  gaUons  apply  Mrater; 
j    (4)  12  tons  asphaltic  emulsion  paint 
I  binder  and  seal  coat; 

\    (5)  45  tons  sand  seal  coat; 
I    (6)  420   tons    plant   mix   surfacing, 
*  dense  graded; 

f   (7)  5  cu.  yds.   sacked   portland   ce- 
I  ment  concrete  riprap; 

Location  No.  2 
i    (8)  7000  cu.  yds.  imported  borrow; 
{    (9)  develop  water  supply  and  fur- 
i  nUh  water  equipment; 

!  (10)  410  M  gallons  apply  water; 

(11)  10.500  tons  crusher  run  base; 

(12)  25    tons    liquid    asphalt     (SC-1) 
prime  coat; 

i  (13)  190  tons  sand  prime  coat; 
j  (14)  4  tons  asphalt  paint  binder; 
(15)  35    tons    liquid    asphalt    (SC-6) 

seal  coat ; 
>  (16)  390  tons  screenings  seal  coat; 
i  (17)  1650   tons   plant   mix    surfacing, 

open  graded. 
!     Total  bids  follow: 

(A)  A.  Teichert  &  Son,   Sacramento, 
$71,525. 

(B)  J.  R   Reeves,   Sacramento,  $78,- 
171.25. 

Unit  prices  follow : 
(A) 

(1) $1.85 

(2) 200.00 

(8) 2.00 

(4)--._ 60.00 

(5) _ 6.00 

(6) - 7.10 

(7) . 25.00 

(8) 1.85 

(9) 300.00 

(10) ,»       2.00 

(11) 2.80 

(12) 20.00 

(13) 4.50 

(14) - 50.00 

(15).... 24.00 

(16) 4.70 

(17)-. - 5.00 


(A)  (Bt)  (C) 

(1) $8.50  $300  $2.00 

(2) 1.88  l.iO  UO 

(8) 1.85  1,35  L96 

(4) 1.55  1,45  1.66 

(5) 600,00  300.00  400.00 

(6) 800.00  250.(k)  400.00 

(7)— 600.00  300.00  400.00 

(8) „,..,  2,00  2.00  2.00 

(9) 1.96  2.65  2.60 

(10) 23.00  26.00  24.00 

(11) 4.00  3.S0  5.00 

(12) 4.75  4.80  4J0 

(18) 4.86  4.S(6  4.65 

(14) 35.00  35.00  60.00 

(15) -.-  laSO  35.00  18.00 


(D) 

$8.00 

L60 

1.00 

LOO 

250.00 

250.00 

250.00 

2.00 

2.80 

20.00 

4.60 

4.55 

4.55 

30.00 

20.00 


(B) 
$3.00 
LIO 
1.45 
L50 
500,00 

5oaoo 

500.00 

2.00 

2.90 

26.00 

8.50 

5.00 

&00 

40.00 

30.00 


(F) 

$3.00 

8.73 

2.15 

1.85 

633.00 

688.00 

634,00 

2.00 

8.25 

30.00 

4.00 

&J0 

6.00 

60.00 

10.00 


(O) 

$3.00 

L86 

2.44 

3.43 

500.00 

5oaoo 

500.00 
2.00 
8.40 
26.00 
S.00 
4.00 
4,90 

4aoo 

80.00 


BRIDGE,  OVERHEAD  CROSSING,  ETC.,  ALAMEDA  CO. 


(B) 

$2.00 

200.00 

2.00 
50.00 

&25 

7.25 
27.00 

2.25 
250.00 

2.00 

3.00 
25.00 

5.00 
50.00 
23.00 

5.25 

5.25 


ALAMEDA  COUNTY,  CaUf .— R.  G. 
Clifford,  Box  168.  South  Sitn  Fran- 
cisco, and  Louis  Biasotti  At  Son,  40 
W.  Clay  St,  Stockton,  at  $427,966, 
submitted  low  bid  to  the  SUte  Divi- 
sion of  Highways,  G.  T.  McCoy,  state 
highway  engineer,  Public  Worits 
Bldg.,  Sacramento,  for  construction 
of  a  bridge  and  overhead  crossing 
and  approaches  across  Alameda  Creek 
and  over  the  tracks  of  the  Western 
Pacific  Railroad  Co.,  about  2.7  miles 
west  of  Sunol  in  Alameda  County. 

The  work  involves: 

(1)  remove  existing  bridge; 

(2)  7  acres  clearing  and  grubbing; 

(3)  9500   cu.    yds.    roadway   excava- 
tion; 

(4)  4150  cu.  yds.  structural  excava- 
tion; 

(5)  100  cu.  yda  ditch  and  channel 
excavation ; 

(6)  52.000  cu.  yds.  imported  borrow; 

(7)  develop  water   supply  ttnd   fur- 
nish water  equipment; 

(8)  1400  M  gallons  apply  water; 

(9)  27  sta.  finish  roadway; 

(10)  6700  cu.  yds.  gravel  base; 

(11)  17    tons    liquid    asphalt    (SC-2) 
prime  coat: 

(12)  24(X)  tons  plant-mixed  surtacing; 

(13)  8  tons   asphaltic    emulsion   seal 
coat; 

(14)  90  tons  screening^  seal  coat; 

(15)  352    cu.    yds.    class    A    portland 
cement  doncrete  footing  blocks; 

(16)  3319    cu.    yds.    class  A   portland 
cement  concrete  structures; 

(17)  36  lin.  ft.  rubber  water-stops; 

(18)  2145   Un.   ft.  furnish  12rin.   steel 
piling ; 

(19)  2640  lin.  ft  furnish  14i-in.  steel 
piling ; 

(20)  299  each  drive  piles; 


(21)  30  each  steel  pile  splices; 

(22)  1800   cu.    yda    sacked    oonereCa 
riprap ; 

(23)  55  each  monuments; 

(24)  850   lUi.    ft    metal    plate    guard 
railing ; 

(25)  50  Un.  ft  laminated  guard  rail- 
ing; 

(26)  8  each  culvert  markers; 

(27)  8  each  g;uide  posts; 

(28)  0.2  mile  new  property  fence; 

(29)  260  Un.  ft  18-ln.  reinforced  con- 
crete pipe,  standard  streng^th ; 

(30)  80  Un.  ft  86-in.  reinforced  con- 
crete pipe,  standard  strength; 

(31)  190  Un.  ft  12-ln,  perforated  metal 
pipe,  16-gage; 

(32)  8  cu.  yds.  filter  material; 

(33)  90  lin.  ft  8- In.  CMP  downdraln*, 
16-gage ; 

(34)  8  each  spillway  assembUes; 

(35)  890,000  Iba  furnish  bar  reinforc- 
ing steel ; 

r36)  890.000   lbs.    place   bar   reinforc- 
ing steel; 

(37)  77,000  lbs.  miscellaneous  iron  and 

(38)  2105  iin.  ft  stel  railing; 

(39)  •miscellaneous  items  of  work. 

Total  bids  follow: 

(A)  R.  (5.  Clifford  and  Louis  Biasotti 
&  Son,  Stockton.  $427,966. 

(B)  Dan  Caputo  and  Edward  Keeble, 
San  Jose.  $445,278.75. 

(Ci  Oharles    L    Harney.    San    Fran- 
cisco, $468,608.50. 

(D)  A.   Soda  &  Son.   Oakland,  $tf9.- 
984.84. 

(El  Fredrickson  &  Watson  Construc- 
tion Co,  Oakland,  $587,744.95. 

(F)  M.    A.   K.    Corp.,    San    Francisco, 
$548,371. 
Unit   prices   follow : 


(A) 


<B) 


(C) 


(D) 


(E) 


(F) 
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BIDS  WANTED 

FORT  MASON,  San  Francisco.— 
Until  May  31,  4  P.  M.,  bids  will  be 
received  by  the  Post  Engineer,  Bldg. 
130,  Ft  Mason,  for  application  of 
seal  coat  on  certain  roads  in  Fort 
Mason,  involving  13,840  sq.  yds.  of 
surfacing. 

Specifications  obtainable  from  the 
above   office. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


•• 


4  1 
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BIDS  WANTED 

DALY  CITY,  San  Mateo  Co.,  Calif. 
—Until  May  27,  8  P.  M,  bids  will  be 
received  by  the  City  of  Daly  City, 
city  clerk,  City  Hall,  for  installation 
of  6-inch  cast  iron  water  main  in  87th 
Ave.  from  Sullivan  Ave.  to  Railroad 
Ave.  and  in  Railroad  Ave,  to  north- 
erly end  thereof  and  across  Southern 
Pacific  Co.  right-of-way  to  Citrus 
Ave.,  Daly  City  water  department 
property.  Alternate  bids  will  be  taken 
on  8- Inch  cast  iron  pipe  and  on  6- 
inch  and  8-inch  cement  asbestos  pipe. 

The  work  involves : 
(1)  2000  Un.  ft  6-in.  cast  iron  pipe; 
lump  sum,  install  40  lin.  ft  steel 
pipe  casing  across  Southern  Pa- 
cific Co.  single  track; 
300    sq.    ft    remove    and    replace 
existing  pavement ; 
6  each  6-in.  valves; 
(5)  2100  Iba  fittings. 

Under  alternate  bids,  items  are 
identical  except  for  item  5  on  8-inch 
pipe,  which  involves  2700  lbs.  fittinga 
SpecU'ications  obtainable  from  the 
office  of  City  Engineer  Robert  Klas- 
sen,  2382  Broadway,  Redwood  City, 
upon  payment  of  $2.50. 


(2) ~~— 

(3) 

(4)-.- 

(5) - 

(6) 

(7) - 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) .-. 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) — 

(26) 

(27) 

(28) -.. 

(29) - 

(30) 

(31) 

(32) - 

(33) - 

(34) 

(35) 

(36) 

(37) 

(38) 


$1000.00 

$1000.00 

$1600.00 

$5980.34 

$1775.00 

$2500.00 

900.00 

500.00 

840.00 

250.00 

560.00 

200.00 

.90 

LOO 

LOO 

L25 

1.60 

.80 

5.00 

6.00 

5.30 

5.00 

7.60 

6.00 

2.00 

6.00 

2.30 

1.25 

2.50 

8.00 

1.05 

1.00 

1.15 

.80 

1.00 

IJO 

500.00 

2000.00 

2300.00 

1000.00 

2350.00 

1200.00 

1.75 

1.50 

1.85 

1.25 

2.25 

2.50 

15.00 

10.00 

17.50 

15.00 

26.00 

60.00 

3.50 

1.50 

2.20 

1.26 

2.50 

2.70 

25.00 

30.00 

30.00 

80.00 

30.00 

82.00 

4.75 

6.00 

&60 

5.00 

5.50 

6.10 

40.00 

40.00 

30.00 

30.00 

35.00 

40.00 

4.50 

5.00 

6.66 

4.00 

5.50 

5.00 

84.00 

20.00 

24.00 

20.00 

33.00 

20.00 

88.00 

48.00 

40.00 

65.00 

58.00 

67.00 

2.00 

4.00 

2.85 

10.00 

4.00 

2.00 

2.40 

2.2R 

2.70 

2.30 

2.75 

8.50 

3.20 

3.00 

3.70 

3.00 

8.70 

4.50 

25.00 

65.00 

59.00 

45.00 

85.00 

42.00 

16.00 

10.00 

52.00 

20.00 

20.00 

15.00 

23.00 

14.00 

20.00 

22.00 

28.50 

32.00 

5.00 

6.00 

4.90 

6.00 

5.00 

6.00 

2.46 

3.50 

2.50 

3.00 

3.00 

2.90 

2.00 

4.00 

2.10 

4.00 

4.00 

3.00 

5.00 

4.00 

2.90 

7.00 

4.00 

5.00 

5.00 

4.00 

2.90 

7.00 

4.00 

5.00 

1000.00 

1000.00 

1115.00 

1150.00 

1300.00 

1000.00 

3.20 

4.00 

2.75 

4.00 

2.80 

3.60 

7.50 

10.00 

7.60 

8.00 

8.60 

10.00 

1.20 

2.00 

1.75 

3.00 

1.66 

LOO 

6.00 

5.00 

6.00 

8.00 

7.35 

10.00 

2.00 

1.50 

1,35 

2.00 

1.60 

1.60 

30.00 

30.00 

26.00 

15.00 

40.00 

30.00 

.04 

.045 

.053 

.045 

.06 

.06 

.017 

.0125 

.017 

.0126 

.018 

.026 

.25 

.20 

.27 

.20 

,27 

.80 

7.20 

12.50 

14.00 

10.00 

13.00 

13.60 

2000.00 

4500.00 

2900.00 

10,000.00 

5000.00 

5610.00 

(2) 


(3) 


I  (4) 


(Ck>ntinuation  Notice — See  pages  7 
and  8  for  extra  Engineering  News) 


(A) 

(B) 

(C) 

(1) - 

$80.00 

$26.00 

$82.00 

(2)— 

5.00 

5.50 

&60 

(3)— 

40.00 

26,00 

32.00 

(4)— 

6,00 

5.50 

C60 

(5)... 

90.00 

27.00 

82.00 

(6).-. 

5.00 

&00 

6l60 

(7).... 

30.00 

30.00 

35.00 

(8).. 

5.00 

6.fO 

7.75 

(9).... 

30,00 

28.00 

35-00 

(10)— 

5.00 

6.50 

7.75 

(ID— 

80.00 

80.00 

35.00 

(18).- 

6.60 

&50 

7,75 

(18)...- 

30.00 

27.00 

35.00 

(14)— 

6,60 

6^ 

7.25 

(16)-- 

30.00 

30.00 

3.^00 

(li)— 

6l00 

6.50 

7.60 

(17)... 

4aoo 

35.00 

3&00 

(18)  . 

7,00 

6^ 

7.76 

(19).- 

4aoo 

8&00 

85wOO 

(80).- 

&00 

6.50 

7.76 

&17 


CORN    BROOMS 

FOR  EVERY  PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Bade  Guarantee 

Direct  or  Throu^  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 


LUMIER  CARRIEtS 

CONCRETE  MIXER 

MIXERMOilLE.  SCOOPMOIILE 

HOISTS.  TRUCIS ; 

SAWS.  DRILLS    ! 

COMPRESSORS.  VliRATORS 

GENERATORS 


H.     STECKER 

PMONIt 

laXELEY  2752 


:ca.c      <r 


OVERHEAD  GARAGE  DOORS 


OVERHEAD  DOOR  CO. 

Miona  OLympk  6912 

6480  San    Pablo  Ava^  OAKLAND 

• 

Phone  JUniper  4-78f7 

S7*1  MiMton.  SAN  PRANCISCO 


FLUORESCENT 

f§tm  ^imMt  i^t  4t  itVimlYA  f<f4^(vf  immmtf 

WAlnt  89M 


FLUORESCENT  PRODUCTS  CO 


i», 


w 


mmtm 
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Official  Proposak 

(Continued  From  Page  8) 


Highway    Improvements— 
San  Mateo  County 

^^   STATE    OF    CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF   HIGHWAYS 

NOTICE  TO  CONTRACTORS 
Sealed  propoaals  will  be  received 
•t  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Worki 
Building,  Sacramentc  Califomia,  un- 
til 2  o'cJock  IX  ai.  on  May  29,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read,  in  the  aasembly  Room 
as  ****i  building,  for  conatructlng 
State  Highway  in  accordance  with 
the  epeclficaUona  therefor,  to  which 
•podal  reference  is  made,  as  follows. 
San  Mateo  County,  Bay  Shoro 
Freeway  from   Broadway  In   BuHln- 

?fw  t.  !•  ****•  S**^^  •"  San  Mateo 
(IV-8.M..68-Burl,8M.),  -about  -two 
•nd  two-tenths  (Z2)  miles  in  length 
to  be  graded  and  paved  with  Port- 
l*nd  cement  oonorete  on  crusher  run 
baao. 

Bids  are  required  for  the  entire 
work  described  herein: 

In  accordance  with  the  Provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  oof  Public  Woilca 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  cus  follows : 

Skilled  Labor 
Classification                 Rate    per   hour 
Asphalt  plant  mixer  operator  |1,45 
Asphalt  spreading  machine  op- 
erator     1.75 

Carpenter    1.75 

Cement  finisher 1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)   „„  I.70 
Mechanical  tamper  and  finish- 
er    operator      (concrete     or 

asphalt)     ™ 1,70 

Motor    grader  operator    1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one    cubic  yard)    2.25 

Reinforcing  steel  worker  160 

Roller  operator  1.65 

Tactor   driver   „ „.  .     170 

Truck    driver   (8    cubic    yards 
water      level      capacity      or 

more)     1725 

Truck    driver    (6    cubic  "yards 
and  less  than  8  cubic  yards 

water  level  capacity)   L375 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  1.2825 

Intermediate  Grade  Labor 
Asphalt     plant    dryerman     or 

fireman     i^^ 

Concrete  vibrator  operator  „.~   L25 

Headerboard    man    ]  1.375 

Jackhammer    operator    . *  £26 

Oil  dristrlbutor  bootman  1.125 

Oiler  power  shovels  or  cranes  1 40 
Truck  driver  (less  than  4  cubic      • 
yards    water  level   capacity)  1.15 

Unskilled    Labor 
Flagman     ..._ j  qo 


Laborer 


1.00 


Positions  not  listed  above  wlU  be 
located  in  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  interpreted  in  the  light 
•f   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
I1.18T5  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  net  less 
than    (1.0625   per   hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays      and      holidays      (except 

watchmen,  guards  and  flagman) 

one   and    one-half    (1^)     times    the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the  ef- 
fect. If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal 
order,  whether  higher  or  lower,  shall 
control. 

The  attenUon  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
grding  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subccontracting  and  assignment  of 
the    contract,    respectlvel:". 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. PubHc  Works  Building.  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict E^ngineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless  It 
is  Bade  on  a  blank  form  furnished 
by  the  State  Hi^way  Engineer  and 
is  made  In  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  ^landard  Spe- 
cifications. ESach  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Propoaal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DBPARTMENl-  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  MoCOT 
State    Highway    Engineer 
Dated  May  8,  1046. 

(D&lly  Pacific  Bulkier) 
(May  S-IO-IT.   1946) 


Highway    Improvomont*— 

Yuba  County 
STATE  OF  CALIFORNIA 


Highway  In  accordance  with  the  spe- 
cifications therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Yuba  County,  botwoMi  %lacysvillo 
and  0.4  mile  south  of  Butte  County 
lino  (lll-Yub-87-A)  a  distance  of 
about  nine  and  six-tenths  (9.6)  miles 
to  bo  repaired  with  plant-mixed  our- 
facing. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  th*  provisions 
of  SecUon  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  worn 
to  l>e  done  to  be  as  follows : 
Ciasaifieation  Rata  per  hour 

Asphalt     plant    dryerman    or 

fireman — fl.40 

Asphalt   plant  mixer   operator  1.45 
Asphalt  spreading  machine  op- 
erator   --  1.75 

Flagman    LOO 

Laborer    __— LOO 

Motor  grader  operator L85 

Oil  distributor  bootman  L125 

Oiler  perwer  shovels  or  cranes  L25 

Operator  of    power    shovel    or 

other  excavating  equipment, 

shovel   type  controls  <up  to 

and      lacluding     one     cubic 

yard) L85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one   cubic   yard) 2.00 

Roller   operator L65 

Tractor    driver L70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver   (14   cubic   yards 
and  less  than  18  cubic  yards 

wator  level  capacity)   L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  1.0625 
Any    classification    omitted 

herein  not  less  than i.OO 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagman) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specilief  are  subject  to  the  ef- 
fect, if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, Califomia,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Greneral 
Contractors   in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Englnerr  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requiremens 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any 
or  all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  Mc(X)Y, 
State  Highway  EIngineer. 
Dated  May  3,  1946 

(Daily  Pacific  Builder) 
(May   3-10-17,    1946.) 


Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Franclsca 

No  bid  will  be  considered  unless  It 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  I'roposal  Requirements 
and  Conditions  set  forth  imder  Sec- 
tion 2  of  the  Standara  Specifications. 
E<ach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requlrementa  and 
conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.   McCOY, 
State  Highway  Ekiglneer. 
Dated  May  8,  1946. 

(Daily  Pacific   BuUder) 
(May  8-10-17.  1946) 


Highway    improvements— Saoramon- 
to  and  Yolo  Counties 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway  Engi- 
neer. Room  373,  Public  Works  Build- 
ing, Sacramento,  Califomia.  until  2 
o'clock  p.  m.  on  May  22,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  is  made,  as  follows: 

Sacramento  and  Yolo  Counties,  be- 
tween Sacramento  City  Limits  and 
0.5  miie  east  and  between  0.4  mile 
and  9.6  miles  north  of  Solano  County 
line,  (Ill-Sac,  Yol.11,99-r,A),  a  net 
length  of  about  six  and  one-tenth 
(6.1)  miles  to  be  repaired  with  plant- 
mixed  surfacing. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  h6us 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  slb  follows: 
Classification  Rate  per  hour 

Asphalt     plant    dryerman     or 

fireman     „ |i.40 

Asphalt  plant  mixer  operator     1.45 
Asphalt  spreading  machine  op 

erator     

Flagman     

Laborer    


1.75 
1.0625 
1.0625 
1.85 


Highway   Improvements — 
Morcod    County 

STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE   TO   CONTRACTORS 


DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealea  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room.  373,  Public  Works 
Building.  Sacramento,  California,  im- 
til  2  o'clock  p.  m.  on  May  2S!,  1946  at 
which  time  they  will  be  publicly  op- 
ened and  read  In  the  Assembly  Room 
of  said  building,  for  repairing  State 


Mero  Offldala-on  Pat*  • 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Ekiglneer,  Room,  373,  Public  Works 
Building,  Sacramento,  Califomia,  un- 
til 2o'clock  p.  m.  on  May  22,  1946  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  repairing  State 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  spe- 
cial reference  is  made,  as  follows: 

Merced  County,  between  Atwater 
and  two  miles  northerly  (X-Mer-4- 
Atw.C)  about  three  and  two-tenths 
(3.2)  miles  in  length  existing  sur- 
facing to  be  repaired  with  plant- 
mixed  surfacing  and  shoulders  to  be 
repaired  with  imported  borrow  and 
bituminous  surface  treatment 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     $1.40 

Asphalt    plant  mixer    operator  1.46 
Asphalt  spreading  machine  op- 
erator     1.75 

Flagman    i.(X) 

Laborer    — 1.00 

Motor  grader  operator 1,85 

Oil    distributor    bootman    L125 

Oiler  power  shovels   or  cranes  1.26 

Operator  of    power    shovel    or 

other  excavating  equipment. 

shovel  type  controls    (up   to 

and      Including     one      cubic 

yard)     1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type   controls,     (over 

one  cubic  yard) 2.00 

Roller     operator     _»_  1.66 

Tractor   driver   : 1.1O 

Truck  driver    (18  cubic  yards 

water  level  cap«u:ity  or  more)  1.5625 
Truck   driver   (14  cubic   yards 
and  less  than  18  cuol^  yards 

water  level  capacity)  L4S75 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.376 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  1.0625 
Any    classification     omitted 

herein  not  less  than  1.00 

Overtime— one  and  one-half  (IH) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1>4)  timea  the 
above  rates. 

The  rates  of  wages.  Including  holi- 
day or  Sunday  rates,  above  speci- 
fied are  subject  to  the  effect.  If  ap- 
plicable hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  mouification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  authorised  Federal 
officer  or  agency.  Insofar  as  the 
same  may  be  applicable  to  this  con- 
tract. In  csise  of  any  Inconsistency, 
the  rates  fixed  by  any  such  applic- 
able Federal  order,  whether  higher 
or  lower,  shall  coatroL 


Motor  grader  operator 

Oil  distributor  bootman  1.125 

Oiler  power  shovels  or  cranes    1.25 

Operator   of    power    shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up   to 

and      including     one     cubic 

yard)     — i.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    2.00 

Roller    operator    1.66 

Tractor    driver    1.70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity   1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards  watel  level  capacity)  1.0625 
Any    olasslflcatlon    omitted 

herein    not   less   than*  1.0625 

Overtime — one     and     one-half     (1V4) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and     flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
^ime,  holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sapramento. 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer  of 
the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished  by 
the  State  Highway  £}ng^neer  and  is 
made  in  accordance  with  the  provis- 
ions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments amd  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HK^HWAYS 
G.  T.   McCOY 
State  Highway  Engineer. 
Dated  May  3,  1946. 
Dated  May  3,  194& 

(Dally  Pacific  BuUdor) 
(May  3-10-17.   1946) 


Highway    Improvemont^—Yuba    and 
Sutter  Counties 


^     ^  Skilled  Labor 

Asphalt    plant    dryer   or   flr«- 

man -4.*0 

Asphalt  plant  mixer  operator    1.45 
Asphalt  spreading  machine  op- 
erator   . -  L76 

Carpenter -  USO 

Cement  finisher  1  ?« 

Concrete    mixer  operator    (one 

cubic  yard  capacity  or  less)    1-45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1-70 

Electrician    '" ..  1.825 

Mechanical  tamper  and  finish- 
er operator  (concrete  or  as- 
phalt)  ,  LTD 

Motor  grader  operator LW 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type    controls,    (over 

one  cubic  yard)  — —  2.^ 

Reinforcing  steel  woricer -  L80 

Roller  operator 1.6B 

Tractor   driver __— —  1.70 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  L5625 
Truck   driver    (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity 1.4375 

Truck   driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1-375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Headerboard  man .— —  USTS 

Jackhammer  operator • L25 

Oil  distributor  bootman  1.125 

Oiler  power  shovels  or  cranes    1.26 
Truck   driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cubic 
yards  water   level   capacity)  1.0625 

Unskilled  Labor 

Flagman  |1.00 

Laborer    ; 1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.25  per  hour. 

*The  minimum  wage  paid  to  all  in- 
termediate Labor,  for  which  rates 
are  not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one    and    one-half    (1%) 

times  the  above  rates. 

Sundays     and     holidays       (except 

watchmen,    guards    and    flagman) 

— one  and  one-half  (1%)  times  the 

above  rates. 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  amy  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President    or    any    other    authorized 


Truck   driver    (8  cafalo   yards 
and  less  than  14  cubic  yards 

water   level    capacity U75 

Intermediate  Grade  Labor 

Concrete  vibrator  operaior  1J25 

Jackhammer  operator  „_  i,^ 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes    L25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 11S76 

Truck  driver  (less  than  4  cu- 
bic yards  water  levcfl  ca- 
pacity)   ■     - 


Unskilled  Labor 


1.0625 

LOO 
LOO 


Flagman 

Laborer  

Positions  not  listed  above  will'bo 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  In  the  light 
of  this  classificaUon. 

The  minimum  wage  paid  to  all 
sklUed  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  wnl^  rataa 
are  not  shown  above,  thati  b«  not 
less  than  $L00  per  hour. 

The  minimum  wage  paid  to  all  im- 
skiUed  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  leaa  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagman)— 
one  and  one-half  {1%)  times  the 
alxtve  rates. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  and  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insorfar  as  the  same  be  ap- 
plicable to  this  contract  In  case  of 
any  inconsistency,  tne  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
troL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  aJl  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specilications,  regarding 
subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the  of- 
fice of  the  States  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
Califomia,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at   Los  Angeles   and   San  Francisco, 


Federal  officer  or  agency.  Insofar  as  j  at  the  office  of  the  District  Engineer 

of  the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the 
Associated  General  Contractors  in 
San  Francisco. 

No  bid  will  be  considered  imless  it 
is  made  on  a  bj^k  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Spe- 
cifications. Elach  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Propasal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.   McCOY 
State  Highway  Engineer. 
Dated  May  3,  1946. 

(May  3-10-17,   1946) 

(Daily  Pacific   BuUder; 

(May  3-10-17,  1946) 


the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such  ap- 
plicable Federal  order,  whether  high- 
er or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  ajid  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  particu- 
larly directed  to  the  provisions  of 
Section  7.  article  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8.  article  (a),  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  t>ond8,  contract,  and  speci- 
fications may  t>e  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
Califomia,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  aind  San  Francisco,  at 
the  office  of  the  District  B^glneor  of 
the  District  in  which  the  work  is  situ- 
ated, and  at  the  office  of  the  Associ- 
ated (General  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. E^ach  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Requirements 
and  Conditions). 

The   Department   of   Public   Works 
reserves  the  right  to  reject  any  or  all 
bids. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 
G.  T.   McCOY. 
State  Highway  Engineer. 
Dated :  May  3,  1946. 

(Dally  Pacific   Builder) 
(May  3-10-17.  1946) 
Highway    Improvements — 
Shasta  County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE  OF  CALIFORNIA 

DEPARTMENT  of^ PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 

Sealed  proposals  will  l>e  received 
at  the  office  of  the  State  Hl^way 
Engineer.  Room  373,  PubUc  Works 
Building,  Sacramento.  CallfomlsL.  un- 
til 2  o'clock  p.  m.  on  May  20,  1946,  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
State  Highway  in  accordance  with 
the  s|>eclflcatlons  therefor,  to  which 
special  reference  is  made,  as  follows: 

Yuba  and  Sutter  Counties,  between 
O  Streot  Bridge  In  Marysville  and 
Route  15  In  Yuba  City  (lll-Yub,  Sut- 
3-Mvl.,  Y.  C.)  a  net  length  of  about 
(2)  miles,  a  four  lane  divided  high- 
way to  be  construetsd  and  surfaced 
with  asphalt  concrete  pavement  on 
cement  treated  base. 

Bids  are  required  for  the  oatlre 
work  described  herein. 

In  accordance  with  the 'provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to  be 
done  to  l>e  as  follows: 
Classification Rate  per  hour 


Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway  Engi- 
neer, Room  373,  Public  Works  Bulg- 
ing, Sacramento,  California,  imtil  2 
o'clock  p.  m.  on  May  29,  1946.  at 
which  time  they  will  be  publicly  op- 
ened and  read  in  the  Assembly  Room 
of  said  building,  for  constructing 
Highway  in  accordance  with  the  spe- 
cifications therefor,  to  which  special 
reference  is  made  as  follows: 

Shasta  County,  between  Cotton- 
wood and  Anderson  (Il-Sha-1072), 
about  ten  and  eight  tenths  (10.8) 
miles  to  be  graded  and  surfaced  with 
plant-mixed    surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  section  1770  of  the  Labor  Code. 
the  Department  of  PubUc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  l>e  done  as  foUows: 
Classification  Rate  p9r  hour 

^     ^  Sklll«f  Labor 

Asphalt     plant    dryerman     or 

fireman    $1.40 

Asi^ialt   plant   mixer   operator  L45 
Asphalt  spreading  machine  op- 
erator   . 1.75 

Carpenter uo 

Cement    finisher L76 

Ckjncrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

Pa^^g   type) LTO 

Motor  grader  operator LaS 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including      one      cubic 

yard)     L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
•hovel     type    controls     (over 

one  cubic  yard 2.00 

Reinforcing   steel  worker 1.60 

Roller    operator 1.66 

Tractor    driver LTO 

Truck   driver   (18  cubic  yards 

watel  level  capacity  or  more)  1.5625 
Truck  driver   (14   cubic   yards 
and  less  than  18  cubic  yards 
watel  level  capacity)  L4I75 


Mendocino    County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE    TO   CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  May  22,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
...Mendocina  County,  between  Burke 
Hill  and  one  mile  north  (l-Men-1-B), 
about  one  (1.0)  mile  In  length  to  be 
repaired  with  Imported  base  materi- 
al   and    plant-mixed   surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

Inaccordance  with  the  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate   per  hour 

Asphalt     plant     dryerman     or 

fireman     41.40 

Asphalt  plant  mixer   operator  1.45 
Asphalt  spreading  macUne  op- 
erator     1.75 

Flagman     1,00 

Laborer    1.00 

Motor  grader  operator  L85 

Oil  distributor  l>ootman 1.125 

Oiler  power  shovels  or  cranes     1.26 

Operator    of   power   shovel    or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and      including     one      cubic 

yard) 1,85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one    yard)    ._ 2.00 

Roller    operator L66 

Tractor   driver 1,70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more) 1.5621  ■ 

Truck  driver  (14  cubic  yards 
and     less     than      18     cubic 

water  level  capacity) 1.43'(.> 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

yards  water  level  capacity)     1.375 

Truck   driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level    capacity   1.187.'t 

Truck  driver  (less  than  4  cubic 

yards  water  level   capacity)   L063J 
Any  classification  omitted  here- 
in  not  less   than LOO 

Overtime — one    and     ono-half     (1%) 
times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman)— one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  .Simday  rates 
above  specified  are  subject  to  the  ef- 
fect, if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modllfca- 
tlon  thereof  and  to  any  and  all  law- 
ful orders  of  the  Presld«it  or  any 
authorized  Federal  officer  or  agency. 
insofar  as  the  same  may  be  ai>i^c- 
able  to  this  contract.  In  case  of  any 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  oontroL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office   at   the   State   Highway  Bngl- 


■eer.  Public  Works  Building.  Sacra- 
mento, (^klifomia.  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors In  San  Franclsca 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  famished 
by  the  State  Highway  Engineer  and 
Is  made  Hn  accordance  with  the  pro- 
visions of  the  Proposal  Reqiiiremonts 
and  Conditions  set  forth  under  Sec- 


tion 2  of  the  Standard  SpsdneatitaflL, 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  RoqulremenU 
and  Condi  tiona) 

The  Department  of  Public  Works 
reserves  the  right  to  rejsct  any  or 
aU  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOT, 
State  Hl^way  Bnglnosr. 
Dated  May  3,  1946. 

(DaUy  P»ciflo  Bulldar) 
(May  S-10-17,  1946) 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Location  of  Prejoct      Noted  in  IssuoBId  Opsning  Oats 

5-18— 1(^K)0A.M.— Paint  BuUdlngs       Near  Femdale 
5-20—  I  —Interior  Painting    Lakeview,  Ore. 

5-20 —  !  — Fencing  Lone  Pine 

5-20—  —Wading  Pool  Stockton 

5-20—  3 :00  P.M.— Engineering   Bldg.  West  Los  Angeles 
5-21—  t  .-00  P.M.— Cottage  San  Francisco 

5-21—  i  :00  P.M.— Levee  ConstructknSacramento 


h-l» 


3-  8 
5-  9 

5-10 


5-21—11 :00  A.M.— Laundry   Bldg. 
5-22—  2  too  P.M.— Grading 
5-22—  a  :00  P.M.— Fireplace 
5-22—  a  :00  P.M.— Backstop 
5-22-23— Fluorescent  Lighting 
5-23— 10:00  A.M.— Office  Building 
5-22—  2:00  P.M.— Swimming  Pool 
5-22—  2:00  P.M.— Interior  Painting 
5-23—  8:00  P.M. —School  Addition 


Corona. 

Placer  (bounty 

San  Francisco 

San  Francisco 

Del  Norte  County 

Hungry  Horse  Project,  Mont. 

Las  Vegas,  Nov. 

San  Francisco 

Yuba  County 

Long\iew,  Wash. 


f-  S 
4.M 

ft-16 
5-15 
fW  S 
S-  S 
5-  1 


5-23— 10:30  P.M.— Control  House 

5-23—  3:00  P.M.— Alter  Wind  TunnelMoffett  Field 

5-24— 10  K)OA.M.— Laboratory  Missouri  Basin  Prolect,  Wta 

5-24— 21:00  P.M.— Partitions  Sacramento 

5-2*— 10:00  A.M.— Warehouse  Bldg.    Hungrv  Horse  Project,  Mont 

5-29—  2 :30  P.M.— Plastering   Rep.       San  Francisco 


»-  T 

4-29 

4-18 
6-10 
5.  3 

6-lB 


BD  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


Bid  Opening  Dats  Project 

5-18—  8 :00  P.M.— Concrete  Curbs 
5-20— 11 :00  A.M.— Catwalk 
5-20—  2  :00  P.M.— Fencing 
5-20— 8  LOO  P.M.— Sewage    Plant 
5-20—  1:30  P.M.— Power  Lines 
5-20—  2:00  P.M.— Pumping  Plant 
5-20—  2:00P.M.— REA  Ure 


Location  of  Project      Notsd  In 

Sonoma 

Solano  County 

San  Francisco 

Redding 

Grays  Harbor  County,  Wash. 

San  Francisco 

East  Sound,  Wash. 
5-20—  8^00  P.M.— Street  Improvement    San  Mateo 
5-20— 10 :00  A.M. — Concrete  Work        Owvhee  Project.  Oregon-Idaho 
5-20— 11 :00  A.M.— Seal   Coat   AppUcation     San  Diego 
5-20—  2  00  P.M.— Bridge  Weber  County.  Utah 

5-20—  2  ;00  P.M.— Crushed  Rock  Uintah  County.  Utah 

5-20—  2 .00  P.M.— Transmission   Line  Brush,  Colo. 
5-20— 5 .00  P.M.— Wading    Pool  Stockton 

5-20—  7:30  P.M.— Basketball  Courts  Woodland 
5-21—  2:00  P.M.— Seal  Coat  Modoc  County 

5-21— 10:00  A.M.— Piers  Tacoma,  Wash. 

-21—  2:00  P.M.— Cattle  Pass  Calaveras  County 

-21— 2LO0P.M.— Levee  ConstnictlonSacramento 


Issuo 

4-30 
B-  1 
5-  1 

4-l« 


21—  2  :00  P.M.— Clearing  Roads 
21— lOrOO  A.M.— Highways 
21— 10 :00  A.M.— Repair  Highway 

22—  2:00  P.M.— Surfacing 
22—  2:30  P.M.— Test  Borings 

5-22—  2:00  P.M.— Surf  acing 
5-22—  2:00  P.M.— Surfacing 
5-22—  2l«0  P.M.— Surfacing 
5-22—  2  lOO  P.M.— Surfacing 


Los  Angeles  County 

State  of  Washington 

Yuba  County 

Sacramento  and  Yolo  Counties 

San  Francisco 

Yuba  County 

Kern  County 

Mendocino  County 

Merced  County 


5-22—  2 cOO  P.M.— Straightening  Rlvor  Channel     Tacoma,  Wash. 

5-22—10  too  A.M.— Dam 

5-22— 2:30  P.M.— Street  Extenston 

5-22—  2  too  P.M.— Elevator  Cables 

5-22—10  lOO  A.M.— Lighting  System 

5-22—10 ,00  A.M.-^Bridge 

5-22—10  KX)  A.M.— Surf  acing 

5-22— 2  too  P.M.— In t    Painting 

5-22— 2t30P.M.— Elarth    Material 

5-28—  2  too  P.M.— Grading 


Missouri  Basin  Project 

San  Francisco 

Pasadena 

St.  George,  Utah 

Lincoln  County,  Ore. 

Lincoln  County.  Ore. 

Lakeview,   Ore. 

Los  Angeles   Harbor 

Placer  County 

avation    San  Diego  County 


5-23—  2  too  P.M.— Surfacing 

5-23—  2  too  P.M.— Surfacing  and  Excks    Vallejo 

5-24— 10  lOO  A.M.— Pumping   Plant       Central  Valley  Project 

5-24— 10 :00  A.M.— Penstocks  Columbia  Basin  Project 

5-24— 10 dOO AM— Alterations  to  Water  System     Seattle.  Wash. 

5-24—  8  «0  P.M.— Sewer  San  Mateo  County 

5-27—10 :00  A.M.— Earthwork  Missouri  Basin  Project,  Wyo 

'-27— 10 :00  A.M— Radio  Range   StaUons     Red  Bluff 


5-27—10 .00  A.  M.— Earthwork 

5-27—11 HOO  A.M.— Catwalk 

5-27— 10  3OOA.M.— Machine  Shop 

5-28—11 100  A.M.— Dam 

5-28—10  :O0  A.M. — Pumping  Plants 

5-28—  8  300  P.M.— Sewer  System 

5-28—  2  Mi  P.M.— Clear  and  Grubb 

5-28— 10:00  A.M.— Pumping  Plant 

'-28— 10:00  A.M.— Street    Construction     Missouri  Basin  project, 

5-28 —  2 :00  P.M.— Drainage    Fac        Dorena,  Oregon 


Columbia  Basin  Project,  Wash. 
Solano  County 
Nyssa.  Ore 
Ventura  County. 
Yakima  Project,  Washington 
Omak,  Okanogan  County.  Wash. 
Road    Shasta  County 
Colorado -Big  Thompson  Project 

Wyo. 


5-28—  1H»  P.M.— Sewer 
5-29—  2  :D0  P.M.— Highway 
5-29—  2  iW  P.M— Grading 
5-29—  2:00  P.M.— Grading 
5-29—  2 :00  P.M.— Bridge 
5-29—  2 .00  P.M.— Grading 
5-29—  2 :00  P.M.— Surf  acing 
5-29—  2 :00  P.M.— Highway  and 
5-29—  2 :0O  P.M.— Surfacing 
5-29—  7:40  P.M.— Sewer 
5-29—  2:00  P.M.— Repairing 
5-29—  9:00  A.M.— School 
5-29—  8:00  P.M.— Sewage 
5-29—  9  :iO  A.M.— Roadway   Excav. 
5-31—  2 :«)  PM— Resurfacing 


Oakland 
and    Sur    facing    Yuba  and  Sutter  Coo. 
San  Mateo  County 
Shasta  County 
Tulare  County 
San  Francisco 
Tulare  County 
SurfSan  Mateo  County 
Ventura  County 
Laguna  Beach 
Highway     Merced  County  « 

Hayward 
Treatment  Plant    Puyallup.  Wash. 
Vallejo 
Orange  County 


4-2S 

S-  3 
S-  8 
5-  6 

5-  9 
S-10 
5-10 
5-10 
5-14 
5-14 

6-  6 
•-  8 
5-  8 
4-18 
4-80 
5-10 
6-14 
4-80 
ft-  9 
4-80 
4-SO 
4-80 
4-80 
4-SS 
4-88 
4-29 
5-10 
8-10 
5-lS 
5-18 
5-14 
5-15 
4-88 
4-80 
4-29 

5-  e 

5-  2 

5-18 
5-14 
5-  « 
5-10 
5-10 
8-10 
5-18 
5-2 
5-  6 
5-  e 
5-  9 
4-80 
5-13 
6-14 
5-15 
4-80 
«-80 

4-ao 

4 -SO 


5-31—  2:00  P.M.— Repairing  Road        San  Bernardino  Covaiiy 


•-  7 
■•  1 
i-  2 
8-  S 
8-  8 
6-10 
8-18 
8-15 
8-  7 
8-  7 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


Bid  Openlhg  Date  Project     Location  of  Project 

TTS^  2 :00  P.M.— Elec.    Matls.  Boulder  City.  Nev. 

5-20—  2  :gO  P.M.— Electric  EkiulpmentRlo  Grande  Project,  N.  M. 


Noted  In  I  sous 


5-20 —  2:0OP.M — Cofferdam 
5-20—  2 :0O  P.M.— Valves 
5-20—  —Electric  Elevator 

5-20—  3:00  P.M.— Air  Compressor 
5-20—  2 :00  P.M— Pipe   Fittings 
5-20—  2  :dO  P.M.— Horizontal  Shaft 
5-20—  2  :aO  P.M.— Cotton   Twine 
5-20—  3  :dO  P.M.— Trolley  Splicers 
5-20—  2 :00 PM— Water  Pipe 


Central  Valley  Project 
Boise  Project,  Idaho 
Central  Valley  Projeot 
San  Francisco 
San  Francisco 
Yakima  Project,  Wash. 
San  Francisco 
San  Francisco 
San  Francisco 


5-20—  2  :aO  P.M.— Screw  Lift  Vertical  gates     Blair.  Okla. 

5-20—  2  Kto  P.M.— CabUiet 

5-20—  —Liquid    Asphalt 

5-20—  —Water   Coolers 

5-20—  2 :00  P.M.— Climbers 

5-20—  8 :00  P.M.— Motorcycle 

5-21—  2:€lOP.M.— Iron  Sheets 

5-21—  2KJPP.M.— Iron  Pipe 

5-21—  2:010  PM.— Manila  Rope 

5-21-  2:00  P.M.— Fertilizer 

5-22—  5:8pP.M.— WUlys  Jeep 

5-22—  r.:aO  P.M— Tool  and  Cutter  Grinder    Oakland 

5-22—  2:00  P.M. — Conductor  Yuma,   Aria. 

5-23—  2 :00  P.M.— Elec    Equip.  Colo-Big  Thompoon  ProJ. 

5-22—  2 .00  P.M.— Billet   Steel  Tucumcari,  N.  M. 

5-23 — 9:00  a.m.— Water  Storage  TanSan  Diego  County 


Alcatraz 

Sacramento 

Panama  Canal 

San   Francisco 

Merced 

San  Francisco 

Oakland 

Oakland 

Yuma.  Arts. 

Oakland 


4-10 

4-80 

8-  7 

8-  7 

8-  9 

8-  9 

4-16 

8-  8 

8-10 

8-10 

8-lS 

8- IS 

8-18 

8-18 

8-18 

8-18 

8-18 

§-  8 

ft*  8 

8-  8 

8-18 

8-18 

8-1t 

8-18 

8-18 

8-18 


5-28—  2  :O0  P.M.— Lumber 
r-28—  2  K)p  P.M.— Elevators 
5-23—  2:00  P.M.— Cable 
8-24—  3  M  P.M.— Turbines 
5-34 —  3:00  P.M. — ^Travetlng  Crano 
5-24  2K)0|>.M.— Cableway 
5-24—  2 :0D  P.M.— Pumps 
5-24—  2.-80 P.M.— Radial  Gates 
5-24—  2  H»  P.M.— Pumping  Units 
5-24 —  2:00  P.M. — Transformers 
5-24—  5:00  P.M.— Copper  Tubing 
5-24—  3:00  P.M.— Air  Comp 
5-24—  2K)0P.M.— Elec.  Equip. 
5-34—  8 :0i>  P.M.— Cabinets 
5-27—  2:00  P.M. 
5-27—  2 :00  P.M. 


San  Francisco 

Grand  Coulee  Dam,  Wash 

Shasta   Power  Plant 

Davis  Dam  Proj..  Arts. 

Denver.  Colo. 

Central  VaUey  Projset 

Central  VaUey  Projsst 

Friant-KsTD  Canal 

Klamath  Project 

Central   Valley  Project 

Sacramento 

San  Francisco 

Davis  Dam  Project 


8-M 
i-tt 
8-14 

4*10 


San   Francisco 
Electrical  Materials    Shoshone  Project 
■Motor    Graders        Sacramento 


5-27—  2  K)0  P.M.— Valves  B<rfse  Project,  Idaho 

5-28—  2 :00  P.M.— Oil  Burner  On^on  City.  Ora 

5-38—  2  K)0  P.M.— Steel  Pipe  RaiUngsContral  Valley  Project 


S-14 
8-14 
8-14 
S-X8 
8-U 
8-  8 
8-18 
5-18 


5-28—  2  KM)  P.M.— Ralls 
5-28—  2  K)0  P.M.— Turbine 
5-28 —  2K)8P.M. — ^Transformers 
5-28—  2  :O0  P.M.— Teactors 
5-38—  1K)0  P.M.— Concrete    Mix 
5-28—  2  KM)  P.M.— Rake   4k   Harrow 
5-29— U? 
5-29—  2:< 
5-29—  2? 
5-29—  2? 


5-89—  3: 
5-80—  2: 


Boise  Project,  Idaho 

Cotanabia  Basin  Project.  Wash. 

Kendrlck  Proj..  Wyo. 

Columbia  Basin  Proj.,  WuA. 

Oakland 

San   Francisco 
A.M. — Bridge  Cranes  Hunters  Point 

P.M.— Electrical    Materials    Boulder  City 
P.M.— Oil  Circuit  Breakers    Davis  Dam  Project,  Ariz. -Nev. 
P.M. — Pumping  Units        Boulder  Canyon  Project 


t  P.M.— Pump 

I  P.M.— Pumping  Units 


Central  Valley  Project 
Columbia  Basin  Project 
5-31 —  2K)4>P.M.— Trashracks  Columbia  Basin  Project 

5-31—  2 :09  P.M.— Telephone  Apparatus    Davis  Dam  Project 
5-31—  2  iCm  P.M.— Hydraulic    Turbines    Davis  Dam  Project 
5-31—  2  KM>P.M.— Transformers  Fort  Peck  Project,  Montana 

5-81—  2  KWP.M.— Pumping   Units       Yakima  Project 
5-81—  3:08  p.m.— Poles  Coachella  Canal,  Arts. 

8-81—  2  KNIPJL— Circuit  Breaker      Cok).-Blg  Thompson  Proj.,  Colo 


N 


8-  8 

5-  8 
8-14 
8-14 
5-15 
8-15 
5-10 
6-10 
8-U 
8-14 
4-18 
4-88 
8-  3 
8-  8 
8-  8 
5-10 
8-16 
6-18 
618 
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•  AILY    PACIFIC    imr^jrit 


ilPVillWCE  COWSTHIICTIOW  REPOBTS 


ENGINEERING  SECnON 

(Continned  from  Page  Five) 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

5/16/46  82 

PLANNED 

CONTRA  COSTA  CO..  Calif.— Mt 
View  Sanitary  District,  Thomaa  J. 
Vacchieri,  Secretary  Contra  Costa 
County,  plana  the  construction  of 
•ewers  and  sewer  line  and  hearing 
of  protests  is  scheduled  for  June  6, 
at  7:30  p.  m.,  in  the  Mt  View  Fire 
House.  Estimated  cost  is  |12,835.5L 
Plans  by  District  Engineer,  I*  Cedric 
Macabee,  156  University  Ave.,  Palo 
Alto. 


6/16/46  81 

CONTRACT  AWARDED 

IISTYOKERN,  Kern  Co.,  Calif.— 
The  Wonderly  Construction  Co.,  2684 
Lime  Ave.,  Long  Beach,  at  1104,716, 
awarded  contract  by  the  U.  S.  Navy, 
officer  in  charge  of  construction. 
Naval  Ordnance  Test  Station,  Inyo- 
kem,  Calif.,  for  the  construction  of 
alterations  to  the  water  distribution 
system  at  the  Naval  Ordnance  Test 
Station,  Inyokem,  Calif.  Spec.  17664, 

5/17/46  32 

BIDS  WANTED 

DINUBA,  Tulare  County,  Calif.— 
Until  June  13,  8  p.  m.,  bids  will  be 
received  7)y  the  City  of  Dinuba,  Tu- 
lare County,  for  furnishing  and  in- 
stallation of  electrically  driven  pump 
and  appurtenances  discharge  lines 
and  concrete  foundations  at  the  mu- 
nicipal sewage  treatment  plant,  Di- 
nuba ;  60  days  for  completion. 

The  bids  will  be  taken  as  follows : 

(1)  Furnish  and  install  electric 
work,  one  horizontal  sludge 
pump  and  motor; 

(2)  Furnish  and  install  electric 
work;  one  vertical  effluent 
pump; 

(3)  Furnish  and  install  pipe  and 
fittings  and  construction  of  all 
concrete  and  electrical  work  in- 
cluding  earthwork. 

Plans  and  specifications  were  pre- 
pared by  Quintin  Engineers,  816  S. 
Flgueroa  St.,  Los  Angeles  and  are 
available  from  their  office  or  from 
the  office  of  the  city  clerk  upon 
deposit  of  |5;  guarantee  of  10%  to 
accompany  bids. 


33— BRIDGES 


5/15/46  33 

TO   ASK    BIDS 

LONG  BEACH,  L  A.  Co.,  Calif.— 
Samuel  E.  Vickers,  city  manager. 
Long  Beach,  has  approved  plans  and 
specifications  and  authorized  the 
city  council  to  issue  a  call  for  bids 
May  14  for  the  construction  of  the 
new  Long  Beach  Blvd.,  bridge,  span- 
ning the  Los  Angeles  River  flood 
control  channel  and  separation  struc- 
ture over  Los  Angeles  River  free- 
way; estimated  cost  of  the  span  and 
small  approaches  is  $846,775.  Plans 
and  specifications  were  prepared  by 
Engineer  Donald  R.  Warren,  500  S. 
Figueroa   St.,  Los  Angeles. 


34 — DAMS,  RESERVOIRS  & 
DREDGING 

6/16/46  ^ 

COLUMBIA  BASIN  PROJECT, 
Washington. — As  previously  reported 
Roy  L  Bair  &  Co.,  and  Jas.  Crick  & 
Son,  W.  1220  Spokane,  Wash.,  at  $2,- 
771,887.50  submitted  the  low  bid  to 
the  Bureau  of  Reclamation,  Coulee 
Dam,  Wash.,  May  10,  for  the  con- 
struction of  South  Coulee  Dam.  Col- 
umbia Basin  Project,  Spec.  1231.  An 
estimated  1,500.000  cu.  yds.  of  earth 
and  rock  fill  will  be  used  in  the  con- 
struction of  the  dam,  which  will  have 
a  height  of  60  ft.  and  a  crest  length 
of  approximately  10,000  ft.  Included 
will  be  a  main  canal  approach  and 
appurtenant  control  structures.  South 
Coulee  dam,  together  with  North 
Coulee  dam,  to  be  constructed  later, 
win  form  iMirrlers  27  miles  apart  at 
their  respective  ends  of  Grand 
Coulee  to  create  an  equalizing  res- 
ervoir, with  an  active  storage  capaci- 
ty of  700,000  acre  feet  of  water;  900 
days  for  completion. 

The  total   bids  submitted  were: 
Roy  L  Bair  &  Son  and  Jas.  Crick 
&  Sons.  $2,771,887.50  -  , 
Fiorito    Bros.    |2,781.152.50 
J.    A.    Terteling  &   Sons,    $2,804,240 
Utah    Construction  Co.,    $3,818,700 
Bressi    &     Bevanda     Constructors, 
Guy    F.    Atkinson    Co.,    W.    E.    Kier 
Constr.    Co.,    and    David   G.    Gordon, 
$3,333,000 

Morri-son-Knudsen   Co.,  $3,773,545. 
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5/15/46 

BIDS  WANTED 

COLUMBIA  BASIN  PROJECT. 
Wash.  —Until  June  6,  10  a.  m.,  bids 
wlir  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Coulee  Dam.,  Wash., 
under  Spec.  1340  for  preparation  of 
concrete  aggregates,  Odair  deposit, 
Columbia  Basin  Project,  Washing- 
ton.  The  work  is  situated  near  Odair, 
Washington. 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as  follows: 

Schedule  No.    1 

Preparing  and  stock  piling  sand 
and  coarse  aggregate  at  the  Odair  de- 
posit. 

(1)  30,000  cubic  yards  of  excavation, 
stripping  deposit ; 

(2)  Preparing  and  stock  piling  16,- 
000  cubic  yards  of  sand 

(3)  Preparing  and  stock  piling  14.- 
000  cubic  yards  of  coarse  aggre- 
gate 3/16  to  %  Inch  In  size; 

(4)  Preparing  and  stock  piling  21,- 
000  cubic  yards  of  coarse  aggre- 
gate %   to   94   inch   in  size;  and 

(5)  Preparing    and     stockpiling    35,- 

000  cubic  yards  of  coarse  aggre- 
gate \  to  1-%  inches  in  size. 
Schedule  No.  2 
Hauling  sand  from  Brett  sand  pile 
and  stock  piling  at  the  Odair  deposit 

(6)  Loading  24,000  cubic  yards  of 
sand    at    Brett    sand    pile    and 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


strugtvrIs 

INCORPORATED 

220  Montgomery  St 

San  Frandtco  4,  CmKf . 

YUkoa0407 

SACRAMENTO  OFFICE 
1014  tth  9iU~fPtfn0  8aa  StfttS 


hauling   to  and  stock   piling  at 

the  stockpile  area  at  the  Odair 

aggregate  deposit 

Schedule  No.  8 
(7>     22,000  cubic  yards  of  excavaUon, 

stripping  deposit,  and 
(8)     Preparing   and   stock  piling  24,- 

000  cubic  yards  of  sand. 
Specs,    obtainaole   from  above    of- 
fice;  no   charge  to  prospective  bid- 
ders; to  others  $1  not  returnable. 
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5/16/46 

CONTRACT    AWARDED 

BOISE    PROJECT,    Idaho— Wixon 
&  Crowe,  Box  799,  Redding,  at  $191,- 

000  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Cascade, 
Idaho,  under  Spec.  1251  for  clear- 
ing part  of  Cascade  reservoir  site, 
Boise  Project,  Ida.  Work  is  situated 
on  North  Fork  of  the  Payette  River, 

1  to  10  miles  northwest  of  Cascade. 


rillo.  Blvd.,  sewers  and  authorized 
the  above  bid  calL  Plans  and  speci- 
fiaittions  are  available  from  the  city 
engineer.  City  Hall,  Santa  Barbara, 
upon   deposit   of   $10. 


89 


34 


5/16/46 

PLANNED  ' 

DENVER,  Colo.— The  U.  S.  Engi- 
neer Office,  CoL  Johnston,  district 
engineer.  Railway  Exchange  Bldg., 
Denver,  Colo.,  has  announced  that 
notices  will  be  issued  in  the  near  fu- 
ture for  the  construction  of  cutoff 
walls  as  the  first  unit  of  the  con- 
struction of  the  Cherry  Creek  Dam, 
near  Sullivan  Colo.  Engineer's  esti- 
mate for  the  entire  project,  $16,- 
000,000. 
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5/17/46 

TO  ASK   BIDS 

DENVER,  Colo.,— The  U.  S.  Engi- 
neer Office,  CoL  Johnston,  district 
engineer.  Railway  Exchange  Bldg., 
Denver,  Colo.,  has  announced  that 
notices  will  be  issued  about  May  20 
for  bids  for  the  construction  of  cut- 
off walls  as  the  first  unit  of  the  con- 
struction of  the  Cherry  Creek  Dam, 
near  Sullivan,  Colo.  Engineer's  esti- 
mate for  the  entire  project,  )l6,000,- 
000.  The  work  will  include  the  re- 
moval of  existing  structures,  cof- 
ferdams and  diversion  channel,  ex- 
cavation of  the  cutoff  trench  and 
backfilling  of  the  cutoff  trench. 
The  approximate  quantities  of  work 

are: 

diversion  and   care   of   water 

during  construction; 

removal  of  existing  structures 
753,300  cu.  yds.  unclass.  excav.  above 

Elevation  5495; 
224,700  cu.  yds.  unclass.  excav.  below 

Elevation  5495; 
8,100  c.y.    excav.    for    cutoff    below 

Elevation   f<456; 
8,100  cu.     yds.    compacted    backfill 

for     cutoff     below     Elevation 

5456; 
978,000    cu.    yds.    compacted    backfill 

for     cutoff     above     Elevation 

5456; 
150,000  squares  additional  rolling. 

Plans  available  from  the  above  of- 
fice  upon  deposit  of  $20. 


3S--      DOCKS,  PIERS  & 
HARBORS 

5/16/46  35 

CONTRACT   AWARDED 

INACTIVE  FLEET  BERTHING 

TACOMA.  Wash. 

Construction  of  inactive  fleet  berth- 
ing; Spec.  17642,  NOy  13491. 

Owner — U.  S.  Navy,  Bureau  of  Yards 
&  Docks,  Wash.  D.  C. 

Contractor — Todd  Pacific  Shipyards 
Inc.,  Tacoma,  Wash. 
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5/16/46 

CONTRACT    AWARDED 

INACTIVE  FLEET  BERTHING 

Contr.   Pr.,    $160,000 

PORTLAND,    Ore.    Swan  Island. 

Construction  of  inactive  fleet  berth- 
ing; NOY  13417 

Owner — U.  S.  Navy,  Bureau  of  Yards 
&  Docks.  Wash.  D.  C. 

Contractor — Kaiser    Co.     Inc..     Swan 
Island,    Portland,    Ore. 


5/15/46  35 

CONTRACT    AWARDED 

PIERS 

Contr.   Price.    $2,930,000 

BREMERTON.  Wash.  Naval  Ship- 
yard. 

Construction  of  two  concrete  piers 
and  ten  steel  sheet  pile  moorings 
and    access    trestles;    Spec.    17430. 

Owner — Public  Works  Office,  Naval 
Shipyard,    Bremerton.    Wash. 

Contractor— General  Construction  Co. 
3840  Iowa  St.,  Seattle. 


5/15/46 

BIDS  WANTED 

LOS  ANGELES  COUNTY.  Calif. 
—Until  June  12,  2:30  p.  m.,  bids  will 
be  received  by  the  County  Sanita- 
tion District  No.  8  of  Los  Angeles 
County.  3rd  floor,  1206  S.  Maple  St, 
Los  Angeles  for  the  construction  of  a 
portion  of  the  Victoria  St  trunk  sew- 
er on  Broadway  approximately  ^0 
ft.  South  of  174th  St,  to  Compton 
Blvd.,  and  McKinley  Ave.,  Lds  An- 
geles County,  3  months  for  comple- 
tion. 

Plans  and  specifications  available 
from  the  above  office  upon  deposit  of 
$5;  gruarantee  of  10%  to  accompany 
bids. 


5/14/46  40 

CONTRACT     AWARDED 

SAN  FRAKCISCO.-Chas.  L  Har- 
ney, 625  Market  St,  San  Francisco, 
at  $21,678.80.  awarded  contract  by 
the  Department  of  Public  Works  282 
City  Hall,  under  Spec  20,042  for  im- 
provement of  Rivera  St.,  between 
38th  and  40th  Aves..  including  cross- 
ings of  38th,  39th  and  40th  Aves. 


5/15/46  39 

BIDS  WANTED 

LOS  ANGELES  COUNTY,  Calif. 
—Until  June  12,  2:30  p.  m.,  bids  will 
be  received  by  the  County  Sanitation 
District  No.  2  of  Los  Angeles  County, 
3rd  floor.  1206  S.  Maple  St.  Los  An- 
geles for  the  construction  of  the  70th 
Way  extension  trunk  sewer,  from 
County  Sanitation  District  No.  2 
main  trunk  sewer  on  Garfield  Ave., 
approximately  1000  ft  South  of  Jack- 
Son  St.  to  Orange  Ave.  and  70th  Way, 
Los  Angeles  County;  2  months  for 
completion. 

%lan8  and  specifications  are  avail- 
able from  the  above  office  upon  de- 
posit of  $5;  guarantee  of  10%  to  ac- 
company bids. 


5/17/46  •   89 

BIDS    WANTED 

SAN  FRANCISCO— UnUl  May  29, 
2:30  p.  m.,  bids  will  be  received  by 
the  Dept  of  Public  Works,  Room 
282.  City  Hall,  vmder  Spec.  20037  for 
reconstruction  of  Sutter  street  sew- 
er from  Presidio  Avenue  to  BcUcer 
street.  Plans  and  specifications  ob- 
tainable from  the  office  of  City 
Engineer  Ralph  Wadsworth,  City 
Hall,  upon  deposit  of  $10.00. 

Work  involves: 

(1)  482    1.    ft,    15   In.    VCP    sewer; 

(2)  408  1.  f.,  12  in.  ditto; 

(3)  31    each,    16  in.   x   16   in.   VCP 
Wye  branch; 

(4)  28  each,  12  in.  x  6  in.  VCP  Wye 
branch ; 

(5)  2  each,  manhole  on  VCP  sew- 
er; 

(6)  4    each     manhole    frame     and 
cover ; 

(7)  4  each,  catchbasln; 

(8)  120  1.  f .,  10  in.  VCP  culvert ; 

(9)  5100    sq.    ft    of   pavement    ex- 
'cavation    in    track   area; 

(10)  5100    sq.     ft     asphalt    on    ma- 
cadam pavement,  4  in -6  in.; 

(11)  lump  sum,  traffic  routing  work. 


f./ 17/46  '•  89 

CONTRACT   AWARDED 

SAN  FRANCISCO.  Healy  -  Tib- 
bits  Consr.,  Co.,  1100  Evans  Ave., 
at  $79,468  awarded  contract  by  Dept. 
of  Public  Works,  Room  282,  City 
Hall,  under  Spec.  19,993  for  recon- 
struction of  sewer  in  Army  St.,  from 
San  Bruno  to  Potrero  Avenue. 


40—        STREETS  AND 
HIGHWAYS 


5/15/46  40 

tow    BIDDER 

ARIZONA— J.  E.  Skousen.  Mesa, 
Arizona,  at  $125,567.70  submitted  the 
low  bid  to  the  Arizona  State  High- 
way Commission,  Phoenix,  Ariz.,  May 
9  for  improving  6%  miles  of  Flag- 
staff-Lake Mary  Highway  with  new 
base  caurse  mtl.  and  road  mixed  sur- 
facing, starting  about  2  miles  south- 
west of  Flagstaff  and  extending 
southeasterly.  S7  (4).  AFE  661;  com- 
pletion time  Oct.  15. 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

5/16/46  88 

BIDS    OPENED 

STREET    LIGHTING    SYSTEM 

INYOKERN,  Kern  Co.,  Calif. 

Construction  of  street  lighting  sys- 
tem area  FH.  consisting  of  rear- 
rangement of  existing  poles,  instal- 
lation of  underground  cable,  light- 
ing standards,  fixtures,  and  other 
incidental  work. 

Owner — Officer  in  charge  of  con- 
struction. Naval  Ordnance  Test 
Station,  Inyokem;   Spec.   17504. 

Low  Bidder — Drury  Electric  Co.,  Rm. 
17,  Fuller  Bldg.,  San  Bernardino, 
$38,154. 

Total  bids  were: 
Drury   Electric  Co..   $38,154 
Julius  Electric  Co.,  $42,026 
Scott-Buttner  Electric   Co.,    $66,594 
Haddock -Engineers,   Ltd..  $68,163 
N.   B.   Nicholson,   $126,048. 


88 


5/15/46 

LOW    BIDDERS^ 

RED  LODGE.  Montana.  —  Lewis 
Constr.  Co.,  Division  St,  Billings,  at 
$202,056.28  submitted  low  bid  to  the 
Beartooth  Electric  Coop.,  Inc.,  Red 
Lodge,  for  construction  of  152.7  ml. 
electric  power  line  in  Stillwater, 
Carbon  County,  Montana,  and  Park 
Co.,  Wyoming. 

Plans  by  REA  Engineer  Toivo  Kar- 
kalnen.   State  Capitol,  Helena,   Mont. 

Second  and  thirid  low  bids  follow : 

D.  H.  Manning,  Hysham,  $205,675.28. 

Cahlll-Mooney  Constr.  Co..  Billings, 
$213,053.70. 


88 


5/15/46 

BIDS  WANTED 

SEATTLE.  Wash— Until  June  5, 
3  p.  m..  bids  will  be  received  by  the 
CAA.  Box  3224,  Seattle  14.  Wash., 
under  Pro.  7-46-331  for  installation 
of  approach  lighting  lane  on  Sea- 
attle-Tacoma  Airport  located  9  miles 
south  of  Seattle  City  Limits  on  U. 
S.  Highway  99. 

Specs  obtainable  from  above  of- 
fice. 

3&— SEWERS 


5/15/46  89 

BIDS  WANTED 

SANTA  BARBARA— UnUl  May  28, 
1  p.  m..  new  bids  will  be  received  by 
the  City  of  Santa  Barbara  for  the 
construction  of  the  Mesa  trunkllne 
sanitary  sewer  from  a  point  near  the 
southwesterly  comer  of  Puente  Verde 
tract  on  the  Mesa  to  the  intersection 
of  Edgewater  Way  and  Mesa  Lana 

The  city  council  May  9  rejected 
all  bidfl  received  May  2  on  the  Mesa 
trunkllne,   R&ncherla   St,   and   Cab- 


5/15/46  40 

BIDS  OPENED 

ARIONA— Kolob  Construction  Co., 
731  N.  19th  St.  Phoenix,  Ariz.,  at 
$216,403.17  submitted  the  low  bid  to 
the  Arizona  State  Highway  Commis- 
sion, Phoenix,  Ariz.,  May  9  for  ina- 
proving  the  Perkinsvllle-Williams 
Highway  by  grading,  draining  and 
base  material,  from  1^4  miles  South 
of  Williams  southerly  for  a  distance 
of  6%  miles;  S-30  (1)  AFE  676;  to  be 
completed  by  Dec.  31. 

The    total    bids    submitted    were: 

Kolob  Construction  Co.,  $216,403.17; 

H.   L.  Royden,  Phoenix,  $223,319.59; 

W.  R  Skousen,  Mesa,  $22fs208.13. 


5/15/46  40 

BIDS    OPENED 

ARIZONA — Arizona  Sand  and  Rock 
Co.,  P.  O.  Box  1522,  Phoenix,  Ariz.,  at 
$47,296.82  submitted  the  low  bid  to 
the  Arizona  State  Highway  Commis- 
sion, Phoenix,  Ariz.,  May  9  for  widen- 
ing of  \^  mile  of  existing  concrete 
pavement  with  Portland  cement  con- 
crete pavement  and  incidental  work 
within  the  city  limits  of  Mesa,  Tem- 
pe-Mesa  Highway,  F-8  (7)  AFE  8075. 

The  total  bids  submitted  were: 

Ariz.  Sand  and  Rock  Co.,  $47.296.82 ; 

Phoenix-Tempe  Stone  Co.,  Phoenix, 
$48.399.95 ; 

Dalev-Tullock  Co.,  Phoenix,  $49,- 
777.05. 


40 


5/16/46 

BIDS    WANTED 

MARICOPA  CO.  Arizona— UnUl 
May  28,  10:30  a.  m.,  bids  will  be  re- 
ceived by  the  Arizona  State  High- 
way Commission,  Phoenix,  Ariz.,  for 
the  grading,  draining  and  application 
of  select  material  and  bituminous 
surface  on  3  mil|es  of  highway  located 
about  fi  miles  south  of  Phoenix  and 
extending  east  from  South  Central 
Ave.  S.  23  (2)  AFE  667;  Work  must 
be  completed  by  Sept  15,  1946.  Plans 
and  specifications  available  from 
the  Arizona  Highway  Department 
upon  deposit  of  $3.75.  A  proposal 
guarantee  in  5  per  cent  of  amount 
of  bid,  required. 

The  work  involves: 

(1)  2.250  cu.  yds.  roadway  excav. 

(2)  9,600  tons  imported  borrow 

(3)  19.600  Tons  select  material 

(4)  800  M.  gals,  sprinkling 

(5)  370  hours   rolling 

(6)  50  hours  mechanical  tamping 

(7)  13  cu.  yda  class  A  concrete 

(8)  640  Iba  reinf.  steel 

(9)  48  lin.  ft  24  in.  reinf.  concrete 
pipe 

(10)  10  each  survey  monuments  and 
covers 

(11)  6,100  tons  bituminous  mix 

(12)  300  tons  road  oil  (SC-4) 

(13)  100     tons     emulsified     asphalt 
(Class  A) 

(14)  750  tons   screenings  and   other 
miscellaneoxis  items. 


40 


rv'i4/4e 

FUNDS    ALLOTTED 

STRsarr  improvements 

Cost  $150,000 
RATON,  New  Mexico 
Construction  of  street  improvements 
Owner— City  of  Raton.  Honorable  J. 

R   Kastler,   Mayor 
Englneer^V.  J.  Van  Lint,  Rat<».  N. 

M. 

Funds  ta  'the  amount  of  $2,000  have 
been  allotted  to  assist  in  the  prepar- 
ation of  plans,  according  to  W.  H. 
Cheney.  DIy.  ESngr.  in  diarge  of  the 
Btireau  of  Community  Ftedlltles  of 
the  Federal  Works  Aj^ency,  Denrer, 
Cola 


•• 
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5/17/46 

CONTRACT  AWARDED 

SAN  FRANCISCO.— Eaton  &  Smith 
715  Ocean  Avenue,  at  $13,03L70 
awarded  contract  by  the  Department 
of  Public  Works.  Room  282,  City  Hall, 
under  Spec  19,842  for  extension  of 
Persia  Ave.,  from  Mission  Street  to 
Ocean  Avenue. 


•• 
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5/17/46 

CONTRACT  AWARDED 

ARIZONA— Fisher  Contracting  Co., 
516  So.  17th  St,  Phoenix,  at  $147,375.68 
awarded  contract  (subject  to  approv- 
al of  Public  Works  Admin.)  by  the 
Arizona  State  Highway  Commission, 
Phoenix,  for  the  realignment  of  0.9 
mile  of  the  Kingman-Ashfork  High- 
way, beginning  at  Kingman  tmd  ex- 
tending northeasterly.  The  work  con- 
sists of  grading,  base  material, 
draining  and   bituminous  surfacing. 


$ra.900  for  Sched.  2  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation, Denver.  Colo.,  under  Spec 
1205.  for  furnishing  and  delivering 
f.o.b.  tsars  at  the  shipping  point  or 
f.o.b.  cars  at  Louise,  Ariz.,  three  gate 
frames  and  anchorages  for  the  5(hc50 
ft  spillway  regulating  gates  for  the 
Davis  Dam,  Davis  Dam  Project,  Ari- 
zona-Nevada. 


40 


•• 
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5/17/46 

CONTRACT  AWARDED 

ARIZONA.  Arizona  Sand  and  Rock 
Co.,  P.  O.  Box  1522,  Phoenix,  Ariz., 
at  $47,296.82  awarded  contract  by  the 
Arizona  State  Highway  Commission, 
Phoenix,  Ariz.,  May  14  for  widening 
of  H  mile  of  existing  concrete  pave- 
ment with  Portland  cement  concrete 
pavement  and  incidental  work  within 
the  city  limits  of  Mesa,  Tempe-Mesa 
Highway,  F-8  (7)  AFE  8075. 


5/17/46  40 

CONTRACT  AWARDED 

ARIZONA— J.  E.  Skousen,  Mesa 
Ariz.,  at  $125,567.70  awarded  contract 
(subject  to  the  concurrence  of  the 
Public  Roads  Adminstration)  by  the 
Arizona  State  Highway  Commission, 
Phoenix,  Ariz.,  May  14,  for  improv- 
ing 6%  miles  of  the  Flagstaff-Lake 
Mary  Highway,  with  new  ba^e  course 
material  and  road  mixed  surfacing, 
starting  about  2  miles  southwest  of 
Flagstaff  and  extending  southeast- 
erly, S7  (4),  AFE  661;  completion 
time,  Oct  15. 


5/17/46  40 

CONTRACT   AWARDED 

ARIZONA. —  Western  Contracting 
Co.,  Sioux  City.  Iowa,  649  Mission  St, 
Los  Angeles,  and  604  Mission  Street, 
San  Francisco,  aet  $540,631.66  award- 
ed contract  (subject  to  Public  Roads 
Admin.  Approval)  by  the  Arizona 
State  Highway  Commission,  Phoenix, 
Ariz.,  for  improving  by  grading  and 
draining  7%  miles  of  the  Yuma-Gila 
Bend  Highway,  beginning  about  15 
miles  east  of  Yuma,  and  extending 
through  the  Gila  Mountains,  F  82 
(8),  AFE  8092.  The  work  is  to  be 
completed  by  June  30,  1947. 


5/17/46  40 

CONTRACT    AWARDED 

ARIZONA.— Wallace  &  Wallace,  P. 
Box  470.  Phoenix,  Ariz.,  at  $189,967.38 
awarded  contract  by  the  Arizona 
State  Highway  Commission,  Phoenix, 
Ariz.,  for  the  construction  of "  the 
Showlow-Concho  Highway,  S.  104  (3) 
AFE  6102.  The  work,  which  begins 
at  U.  S.  Highway  60,  about  12  miles 
east  of  Showlow  and  extends  north- 
easterly about  19%  miles  to  Concho, 
consists  of  reshaping  road  surface, 
furnishing  and  pliL(;ing  baae^material 
and  bituminous  surface  treatment 
and  incidental  work;  completion  time 
Oct.   31,   1946. 


5/17/46  40 

CONTRACT   AWARDED 

ARIZONA.—  Tiffany  Construction 
Co.,  P.  O.  Box  846,  Phoenix,  Ariz.,  at 
$179,248.25  awarded  contract  by  the 
Arizona  State  Highway  Commission, 
17th  Ave.,  and  Jackson  St.,  Phoenix, 
Ariz.,  for  the  construction  of  the  Tuc- 
son-Florence Highway,  S.  Ill  (5), 
AFE  8083.  The  work,  which  begins 
about  3  miles  south  of  Florence  and 
extends  southeasterly  for  a  distance 
of  approximately  18%  miles,  consists 
of  reshaping  road  surface,  new  base 
material  and  road  mixed  bituminous 
surface,  SC-2  completion  time,  Nov. 
30,  1946. 
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5/16/46 

BIDS   WANTED 

MARICOPA  COUNTY,  Ariz.— Un- 
til May  28,  10:45  a.  m.,  bids  will  be 
received  by  the  Arizona  State  High- 
way Commission,  Phoenix,  Ariz.,  for 
the  reshaping  road  surface  and  plac- 
ing select  material  and  mixed  bi- 
tuminous surface  on  one  mile  on  U. 
S.  80  about  12  miles  west  of  Phoenix, 
S  22  (1)  AFE  678,  Lateral  23;  work 
to  be  completed  by  July  31,  1946. 
Plans  and  specifications  available 
from  the  Arizona  Highway  Depart- 
ment, upon  deposit  of  $3.2!v.  A  certi- 
fied or  cashier's  check  in  5  per  cent 
of  amount  to  accompany  bids. 

The  work  involves: 

(1)  1.0    mile    reshaping    road    sur- 
face 

(2)  8,900   tons  of   select   material 

(3)  300  M.   gals,  sprinkling 

(4)  140  hours  rolling 

(5)  3,000      lin.      ft      reconstructing 
waste  ditch 

(6)  4,400  lin.  ft.  reconstructing  fence 

(7)  28  lin.  ft.  paved  railroad  cross- 
ing 

(8)  Lump   sum   railroad   protection 
signs 

(9)  1,700  tons  bituminous  mix 

(10)  70  tons  road  oil  (SC-4) 

(11)  200  tons  screenings 

(12)  30  tons  emulsified  asphalt 

BIDS    REJtXTED 

ARIZONA  —  The  Arizona  State 
Highway  Commission,  Phoenix,  May 
14,  rejected  all  bids  received  May  9, 
and  will  readvertise  at  a  later  date 
for  bids  for  improving  the  Perkins- 
ville-Williams  Hwy.  by  grading, 
draining  and  base  material,  from  16 
miles  south  of  Williams  southerly 
for  a  distance  of  6%  miles;  S-30  (1) 
AFE  676;  to  be  completed  by  Dec.  81 

Total  bids  submitted  were: 

Kolob  Construction  Co.,  $216,403.17; 

H.   L  Rovden,  Phoenix,  $223,319.59; 

W.  R  Skousen,  Mesa,  $225,20&1S. 

5/14/46  40 

CONTRACT     AWARDED 

SAN  FRANCISCO— Chas.  L.  Har- 
ney, «25  Market  Street  at  $2802.70, 
awarded  contract  by  the  Department 
of  Public  Worics,  Room  282  City 
Hall,  for  improvement  of  S9th  Ave., 
between  Rivera  and  Santiago. 

5/14/46  40 

CONTRACT     AWARDED 

SAN  FRANCISCO— Chas.  L  Har- 
ney, 625  Market  St,  San  Francisco, 
at  $1093.50,  awarded  contract  by  the 
Department  of  Public  Works.  Room 
282  City  Hall,  for  Improvement  of 
43rd  Ave.,  between  UUoa  and  Vicente. 

5/14/46  40 

CONTRACT     AWARDED 

SAN  FRANCJISCO— Chas.  I*  Har- 
ney, 625  Market  St,  at  $6151  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  Room  282,  City  HaU.  for 
improvement  of  41st  Ave.,  crossings 
at  Pacheco  and  Rhrera  Streets. 
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6/14/46 

CONTRACT     AWARDED 

DAVIS  DAM  PHOJBCT.  Alls-N«T. 
— Omaha    Steel   Wortu.    Omaha,    at 


5/14/46 

BIDS  WANTED 

ARIZONA— UnUl  May  M,  11  a.  m. 
bids  be  received  by  Arizona  State 
Highway  Commission.  Phoenix.  Aria., 
for  the  grading,  draining  and  pro- 
viding base  material  and  bituminous 
surface  treatment  on  the  Tucson - 
Ajo  highway,  from  15 V4  miles  north- 
east of  Sells  and  continuing  easterly 
for  about  10  2/3  mUes;  S.  110  (10, 
AFE  8623.  Plans  and  specifications 
are  available  from  the  Arizona 
State  Highway  Department,  17th  and 
Jackson  Ave.  Phoenix,  upon  deposit 
of  $12.75.  A  guarantee  in  5  per  cent 
of  amount  to  accompany  bids. 

The  work  involves:- 

(1)  92,000   cu.  yds.   roadway  excav.; 

(2)  16,500   cu.  yds.  drainage  excav.; 

(3)  19.200  lin.  ft  grader  ditches; 

(4)  4,900  cu.  yds.  structural  excav.; 

(5)  60,800  sta.  yds.  station  yard  ov- 
erhaul ; 

(6)  57,900  cu..  yds.  imported  borrow; 

(7)  48,900   tons   select   material; 

(8)  27,900  tons  aggregate  base; 

(9)  5,200  M.   gal.    sprinkling. 

(10)  2,100   hours    rolling; 

(11)  800   hours   mechanical   tamping; 

(12)  3,290  cu.  yds.  class  A  concrete; 
(14)  358,000  lbs.   reinf.   steel; 

(14)  3.358  ILn.  ft  CMP  (6  sizes) ; 

(15)  113,000    lin.    ft     standard     line 
fence; 

(16)  880  lin.  ft  rail  bank  protecUon; 

(17)  340   each    guide   posts; 

(18)  357  tons  road  oil  (SC-2); 

(19)  186  tons  road  oil  (SC-6) ; 

(20)  1.300  tons   blotter  material. 


and  structural  steel  for  8S.SS3-kT 
transformer  bank  and  Slllsbee-Heber 
34-kv  circuit  for  the  El  Centre  Ter- 
minal Station,  located  In  Imperial 
County;  Spec.  123. 

Specifications  available  from  the 
above  office  upon  deposilt  of  $10.00; 
certified  or  cashier's  cheek  or  bid- 
der's bond  for  5%  to  accompany  bids. 
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.V16/46 

BIDS  WANTED  ' 

SAN     FRANCISCO.— Bids    wlU    be 
received  by   the  U.   S.  Tteasury  De- 
partment, 821  Market  St,  San  Fran- 
cisco, for  materials  as  follows: 
May  27.  2  P.  M. 

Bid  No.  SF-2988-46:  athletic  equip- 
ment f.o.b.  Gallup,  N.  M. 
May  28,  2  P.  M. 

Inv.    SF-2993-46:    flashUghU.    f.o.b. 
San  Francisco. 


5/14/46  42 

SAN  FRANCISCO.— Following  sub- 
mitted bids  to  the  Purchaser  of  Sup- 
plies, 270  City  Hall,  under  Bid  No. 
3543  for  furnishing  and  delivertng 
braided  water  hose  for  various  city 
departments  for  terms  July  1.  1946. 
to  Decemt>er  81.  194ft. 

Quaker  Pacific  Rubber  Co.,  (1) 
$0.1217;  (2)  $0.1503;  (3)  $0.1453;  (4) 
$0.1934;  (5)  $0.1862;  (6)  $0.3326;  2% 
10  days;   90  days  deliveiry. 

Ralphs  Pugfa  Co..  (1)  $0,145;  (2) 
$0,175;  (3)  $0.17;  (4)  $0.28;  (5)  $0,225; 
2%   10  days;   120  days   delivery. 

L  P.  Degan  Belting  Co.,  (2)  $0.2138 
(3)  $0.2072;  (4)  $0,277;  (5)  $0.2717; 
(6)  $0.6096;  2%  10  days;  80  deUvery. 

American  Rubber  M$g.  Co.,  (1) 
$0.2365;  (2)  $0.2931;  (8)  $0.2875;  (4) 
$0.3458;  (5)  $0.3f.;  (6)  $0.4631;  2% 
30   days;    60  days   deliver}'. 


MACHINERY  AND 
EQUIPMENT 
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5/16/46 

BIDS    OPENED 

ROADS,  ETC. 

INYOKERN,  Kem  Co.,  Calif. 

Construct  roads,  parking  areas, 
walks,  concrete  valve  boxes,  hy- 
drant gruards  and  incidental  work, 
area  FH,  Spec.  17503. 

Owner — Officer  in  charge  of  con- 
struction. Naval  Ordnance  Test 
Station,  Inyokem. 

Low    Bidder— Lewis   Constr.  Co.,  214 
So.  Vermont  Ave.,  L.  A.,  $167,000. 
The  bids  were  taken  as  follows : 

(1)  price  for  the  entire  work  com- 
plete ; 

(2)  amount  to  be  deducted  for  the 
omission  of  all  concrete  walks 
and  sidewalks. 

The   bids   submitted   were: 

Lewis  Construction  Co.— (1)  $167,000 
(2)    $42,000. 

Haddock -Engineers,  Ltd.— (1)  $215,- 

675,   (2)  $35,000. 

Peter  L.  Ferry  Co.,— 1(1)  $251,680, 
(2)  $30,000. 


Machinery  &  Material 


42—  MISC.  SUPPLIES  AND 
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5/16/46 

CONTRACT  AWARDED 

CENTRAL  VALLEY  PROJECT.— 
Calaveras  Cement  Co.,  315  Mont- 
gonffery  San  BYancisco,  Calif.,  at  $184,- 
f61  awarded  contract  by  the  Bureau 
of  Reclamation.  Denver,  Colo..  May 
13,  for  the  furnishing  and  delivering 
of  72,000  bbls  of  cement  f.o.b.  Red- 
ding and  Coram,  Calif.,  for  work  by 
the  Bureau  at  Shasta  and  Keswick 
dams  and  power  plants,  Central  Val- 
ley Project,  Calif.  P  N  130561. 

5/16/46  42 

BID  OPENED 

COLUMBIA  BASIN  PROJECT, 
Wa«h.  — Huron  Architectural  Iron 
Works.  Brooklyn.  N.  Y.,  at  $7,220, 
f.o.b.  Brooklyn,  ^^c  20  days  submit- 
ted only  bid  to  the  U.  S.  Bureau  of 
Reclamation,  Custom  House,  Denver, 
Colo.,  under  Spec.  1299  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Odair, 
Wash.,  four  steel  sash  windows,  in- 
cluding all  fabricated  structural  and 
miscellaneous  steel,  bolts,  screws,  ex- 
pansion anchors,  monel  metal  (ex- 
cept flashing  noted  on  the  drawing  as 
being  furnished  by  the  government) 
glass,  glazing  and  caulking  material 
and  accessories,  for  the  elevator 
towers  on  the  Grand  Coulee  Dam, 
Columbia  Basin  Project,  Washington. 

5/14/46  *2 

CONTRACTS  AWARDED 

MISSOURI  BASIN  PROJECT, 
Wyo.  —  A.  B.  Chance  Co.,  Bowie 
Switch  Div.,  19th  and  Tennessee,  S. 
F,  at  $1953  for  Sched  .2  and  West- 
inghouse  Elec.  Corp.,  Denver,  Colo., 
at  $181.26  for  Sched.  5  awarded  con- 
tracts by  Bureau  of  Reclamation, 
Custom   House,  Denver,   under   Spec. 

1199  for  furnishing  and  delivering 
fob  cars  at  shipping  point  or  fob 
cars  at  Emery  Siding,  Wyo.,  for  elec- 
tric equipment,  including  lightning 
arresters,  etc.,  for  the  Boysen  con- 
struction substation,  Boysen  unit, 
Wyo.,  Missouri    Basin    project 

5/17/46  42 

BIDS    WANTED 

SACRAMENTO,    CaUf.   —Bids    will 
be  received  by  the  State  Purchasing 
Agent,  Sacramento,  for  materials  and 
equipment   as   follows : 
May  21 
Quo.    54348       Req.  76785: 
2700  tons  plant  mix  surf.  %  in.  max. 
agg.   SC-4   or  200-300   Pene.   liq. 
asph.  state  spreading  equip.; 
1400  tons   Santa   Monica   Blvd. 

1200  tons  Roosevelt  Hiway  between 
Santa  Monica  aind  Ventura  Co. 
line; 

100  tons    Ventura    Blvd.,    Calabasas 

to  Ventura  Co.  line; 
Quo.  54340,      Req.  76777: 
1200  tons  plant  mix  surf.  ^  in.  max. 
agg.   SC-4   or  200-300  Pene-   llq. 
asph.; 
350  tons   along   Garvey   Ave.,   L.   A. 

clty  limits  to  Fremont  Ava; 
8F0  tons  along  base  line  Rd.  Ramola 
Ave.,  to  San  Bernardino  Co.  line ; 
May  23 
Quo.  54362,      Req.  20608: 
One  10  ft  Mtl.  spreader  f.o.b.  Pnilt- 
vale  Oakland; 
Quo.    54359,        Req.    26681: 
One  gas  powered  1(KS  cu.  ft  air  com- 
pressor,   f.ab.    Ehirdca; 
May  24 
Quo.  54363,       Req.  20868%  : 
One  180  cu.  ft  air  compressor  mntd. 
on  two  wheel  pneu.  tired  trail- 
er  f.o.b.    Frultvale    Oakland; 
Quo.    54860,        Req.    20848: 
One  gas   powered  pnexi.   tired  wheel 
tye    Tractor,    f.ob.  Oakland; 
Quo.    54361.    Req.    20866%: 
One    pneu.    tired,    wheeltype  Tractor 
with  %  cu.  yda  front  end  load- 
er, f.o.b.  Frultvale,  Oakland. 


.V15/46  •    •    48 

LOW    BIDDERS 

COLUMBIA  BASIN  PROJECT, 
Washington. —  Following  submitted 
low  bids  to  the  U.  S.  Bureau  of  Rec- 
lamation, Customhouse,  t>enver,  Colo, 
under  Spec.  1291  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash., 
1188  trashracks  only  to  be  installed 
in  the  main  unit  trashradk  structures 
for  the  right  power-house  at  Grand 
Coulee  Dam,  Columbia  Blasin  Project 

Joshua-Hendy  Iron  Works.  Sunny- 
vale, Calif.,  $286,300;  ship  250,  400, 
500.  600  days ;  5,286.600  lbs  ;  f  o.b. 
Sunnyvale;  terms  net. 

Bethlehem  Steel  Co.,  Bethleheno. 
Pa.,  $293,700;  ship  250,  400,  600,  600 
days;  2660  tons;  fob  Alaineda;  terms 
net  ' 

Southwest  Welding  &  iifg.  Co.,  Al- 
hambra,  Calif.,  $297,000;  ship  250,  400, 
500,  600  days ;  5,300,000  lbs. ;  f.o.b.  Al- 
hambra;  terms  %% — 10.  Wire  reports 
reduction  of  total  bid  b  ^4%. 


5/16/46  •48 

BIDS  WANTED 

SANTA  CLARA  and  SANTA  CRUZ 
COUNTIES.  Calif— Until  May  23,  3 
P.  M.  bids  will  be  recelived  by  the 
State  Division  of  Highways,  J.  H. 
Skeggps,  district  engineer.  2001  Van 
Ness  Ave..  San  Francisdo.  for  rental 
of  one  heavy  duty  or  extra  heavy 
duty  type  gas  or  diesel  powered 
motor  grader  for  approicimately  700 
hours  of  work  in  Sant^  Clara  and 
Santa  Cruz  Counties. 

Specifications  obtainable  from  the 
above  office. 


5/16/4«  «» 

CONTRACT   AWARDED 

CENTRAL  VAUUTY  PROJBJCT, 
California.— Pacific  Coast  E:nglne«r- 
tog  Co.,  Inc.,  Drawer  E,  Alameda,  at 
$81,250  awarded  contract  by  BursMt 
of  Reclamation,  Denver,  Cola,  under 
Spec.  Na  1165  for  furnishing  and  de> 
Uverlng  f.o.b.  cars  at  the  shippinf 
point  or  f.o.b.  cars  at  Coram,  Calif., 
two  complete  hydraulic  gate  hoists 
with  accessory  equipment  and,  in 
addition  thereto,  miscellaneous  parts 
and  accessory  equipment  for  one  ad- 
ditional hydraulic  gate  hoist  to  alter 
and  complete  a  hydraulic  hoist  now 
owned  by  the  government  The  hoists 
will  be  used  to  operate  l&.0xl9.06-ft 
penstock  coaster  gates  at  Shasta 
Dam.  Kennett  Division,  Central  Val- 
ley Project  The  penstock  coaster 
gate  hoists  and  hoist  equipment  will 
be  installed  by  the  government 

5/17/46  48 

CONTRACT  AWARDED 

EL  CENTRO,  Imperial  Co.,  Calif. 
— Westinghouse  Electric  Corp.,  420  S. 
San  Pedro,  Los  Angeles,  at  $536,500 
awarded  contract  by  the  Board  of 
Directors.  Imperial  Irrigation  Dis- 
trict. El  Centre,  California,  May  14. 
for  furnishing,  delivering  and  the 
supervision  of  erecting  of  (1)  one 
condensing  steam  turbine  generator 
unit  of  20,000  kw  capacity.  Including 
governing  and  hydrogen  cooling  ac- 
cessories, (2)  one  non-condensing, 
quick  starting  auxiliary  steam  tur- 
bine g^ierator  unit  of  2000  kw  ca- 
pacity and  accessories,  for  El  Centre 
steam  station,  located  in  Imperial 
County;   Spec.  300. 


5/17/46  — 

BIDS   OPENED 

SACRAMENTO.  Calif .  — Following 
submitted  bids  to  the  State  Purch- 
asing Agent.  Sacramento,  for  mate- 
rials and  equipment  as  follows: 

Quo.    53107.       Req.   8T815: 

Consumers  Tpn.  Co..  $11.76,  $11.00, 
$4.50; 

Roberts  Tank  Line,  $10.00.  $12.00. 
$5.00; 

Petrol  Corp.,  $11.40,  $11.40.  $4.00; 

Richfield   Oik,   $11.90,   $11.65,   $4.50; 

Square   Oil,   $15.00,    $10.00,   $4.00; 

Krieger  Oil,  $11.75,  $11.00.  $4.n0: 

Newhall  Refrg.,  $1L00,  $11.00,  $000. 
Awarded. 

Quo.  08108      Req.  01283: 

MHaddock  Co..  San  Pedro,  Total 
bid  $413.05.   10  davs  delry; 

Arch.  Rib.  Truss  Co.,  Total  $627.50, 
7  days  all  or  none  disc  2  percent  30 
days. 

Quo.  02856,      Req.  61677: 

American  Bit  Co.,  .070  tanks,  .085 
drums  awarded   for  storage  Bksfld. 


5/16/46  •43 

BIDS   WANTED 

WATSONVIL.LE,  Santa  Cruz  Co., 
Cahf.— Until  May  21,  8  P.  M.,  bids 
will  be  received  by  the  Corralitos 
Union  Elemental^  Scho01  District,  J. 
A  Wyckoff,  clerk,  R.F.D.  5,  Watson- 
vllle,  for  one  school  bujj  of  50-pas- 
senger  capacity 


5/16/46  •■ 

BIDS  WANTED  _        ^^ 

Ea..  CKNTRO,  Imperial  Co.,  Cam. 
— UntU  June  11.  10  a.  ta^  Mds  will  be 
received  by  the  Board  of  DirseUwa  «t 
Imperial  Irrigatloa  Dkrtriet.  Kl  Oen- 
tro,  for  the  furnishing  and  deUrerlng 
of  electrical  equipment  and  materials 


5/16/46  43 

CONTRACT  AWARDED 

PARKER  DAM,  Ariaona-Califor- 
nia. — Pacific  Electric  Mfg.  Co..  5815 
3rd  St.  San  Francisco,  a|t  $8305  f.o.b. 
destination  awarded  contract  by  the 
Bureau  of  Reclamation.  t)enver,  Colo, 
for  furnishing  one  69,000  volt  600 
amp.,  1,000.000  kva,  3-pole,  single- 
throw,  outdoor-type  oil  circuit  break- 
er for  the  Indian  Servic^  substation, 
Earp.  Parker  Dam  Po^lver  Project, 
Arizona-California;  Spec).  1197.  Bids 
were  received  April  10. 


5/16/46  43 

CONTRACT  AWARDED 

BOULDER  CANYON  t»ROJECT,— 
U.  S.  Pipe  &  Manufacturing  Co.,  249 
1st  St.,  San  Franciscd,  at  $9990, 
awarded  contract  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1208  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Boulder  City.  Nev., 
two  24-inch  jet  pumps  fjor  unwater- 
Ing  sumps  at  Boulder  j^wer  plant, 
Boulder  Canyon  Project 


5/16/46  40 

BIDS   WANTED 

EL  CENTRO.  Imperial  Co.,  Calif. 
—Until  June  11.  10  a.  m.  bids  will  be 
received  by  the  Bocu^  of  Directors 
of  Imperial  Irrigation  District  El 
Centre,  California,  for  the  furnishing 
delivering  and  8ui>ervision  of  install- 
ation of  transformers  and  equipment 
in  the  EH  Centre  Steam  Station.^  lo- 
cated in  Imperial  Coimty,  Calif., 
Spec.    209,    as   follows:     I 

(1)  4  10,00-kva  outdoor,  single-phase 
transformers  fo  operation  in  a 
bank  at  30.000-kva,  13.2-kv  delta, 
88-kv  wye,  60-cycle,  oil  insulated, 
triple  rating,  self -cooled,  forced- 
air,  forced -oil-cooled  or  self- 
cooled,  forced -air,  forced -air- 
cooled; 

(2)  1  spare  low-voltage  bushing  for 
10.000-kva   transformer; 

(3)  1  spare  low-voltage  bushing  for 
10.000-kva   transfonfier; 

(4)  4  750-kv,  outdoor,  single-phase 
transformers  for  operation  in  a 
bank  at  2250-kva.  Ii3.2-kv  delta, 
2.4-kv  wye,  60-cycle,  oil-insul- 
ated,   self -cooled ; 

(5)  1  spare  high-voltage  bushing  for 
750-kva  transformer; 

(6)  1  spare  high -voltage  bushing  for 
750-kva  transformer; 

Specifications  availabUe  from  the 
above  office  upon  deposit  of  $10;cer- 
tlfled  or  cashier's  check  or  bidder's 
bond  for  6%  to  accompahy  bid. 


5/15/46  I  89 

BIDS  WANTED 

LOS  ANGEa:-ES  COUNfTT,  Calif.— 
Until  2 :30  p.  m.  June  12,  bids  will  be 
received  by  the  Coxmty  Sanitation 
District  No.  3  of  Loe  Angeles  County, 
3rd  noor,  L'>06  S.  Maple  St,  Loe  An- 
geles (PR4i01),  for  the  coiMtructlon 
of  that  pcrtion  of  the  District  No.  3 
outfall  trunk  sewer,  and  the  Lamke 
Ave.,  by -pass  trunk  sewer  from  the 
Joint  Outfall  Trunk  sewer  at  the 
Intersection  of  Broad  and  B<«d  Sts., 
to  a  point  approximat4i>ly  1505  ft 
easterly  from  Alamede  St.  and  near 
the  easterty  boundary  of  theWatson 
Refinery  of  the  Tide  Water  Associa- 
ted Oil  Co.,  in  Los  Angeles  County; 
5  months  for  completion. 

Plans  and  spedflcatkms  are  avall- 
ahle  from  the  abora  oCfloe  upon  de- 
posit of  $5:  guarantee  <rf  10%  to  ac- 
company blda 


5/17/46  '48 

BIDS  WANTED 

SAN  FRANCISCO.— Until  June  8, 
3  P.  M.,  bids  will  l>e  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3564  for  furnishing 
and  delivering  rental  of  one  7^ -ton 
truck  crane  with  operator  for  the 
Park    Department 

Specifications  obtainable  from  the 
above  office. 


5/17/46 

BIDS    POSTPONED 


•41 


CENTRAL  VALLEY  PROJECT.— 
Until  June  14,  2  P.  M.  (postponed 
from  May  30)  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1317  for 
furnishing  and  delivering  fob  cars 
at  the  shipping  point  or  fob  cars  at 
Reddings,  Calif.,  one  operating  unit 
with  control  equipment  for  a  72-x93- 
inch  horizontal  jet  pump  for  the  fish 
trap  at  Keswick  Dam,  Central  Valley 
Project  The  apparatus  will  be  in- 
stalled  by   the   government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others,  $1.60,  not  return- 
able. 
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FARMS 

jysiNi&s 

IHUUSTRY     si 


QUICK,   KEfLMANENT, 

iow-cc:t  co:j;tr'jction 

"C'JONS:;!  <0":  40  feet  wide; 
any  leniih  desired,  in  20-foot 
extensions.  Roller  doors  and  four 
windows  in  standard  end-panel. 
"QUOMSET  24":  24  feet  wide; 
length  as  desired,  in  extensions 
of  12  feet.  Roller  doors,  solid 
paneU  available  for  front;  walk 
door  and  window  available  in 
end-panel. 

"QUONSfT  20":  20  feet  wide; 
any  length  desired,  in  12-foot 
extensions.  Walk  door  and  two 
windows  in  standard  end-panel. 

STRAN-STEEL  "QUONSETS'' 


't»A"      "1 


••t  Hi*  facto  iMUsyl 

PACIFIC  COAST 
ACiGREGATES 

VNdrrhm  3«K> 
262J  •  ICtii  Sc,  San  Francuco 


-'ir.'j'efl  ''jr  G'ea'  L.i»e:   S*""?' 


I 


McLaren  CEMENT 
ASBESTOS  BOARD 


4^  X  S4L  z  1^8-111.  or 

3^16-m.  and  ^4-01.  Corra. 

34L  S-iMk.xS-4L 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  17.  1946 


Buildfino  Permits,  Conlracts Recorded  Hotices 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


DWELLINGS  (l-»tory,  frame)  (10), 
16000  each;  NW  corner  Diamond 
and  28th  St;  W  Diamond  25.  60.  75. 
100,  125,  150,  175.  200  N  28th  St; 
N  28th  St  76.8  W  Diamond;  owner 
and  builder,  Thomaa  J  Sullivan.  3458 
26th  St. 

DWELLING  (1-Btory.  frame).  |5000; 
N    Sweeney    125    E    Murlll;    owner 

,  *nd  huUder,  Dave  Schefskl.  18  Ar- 
leta  Ave. 

ALTER  STORES,  $2400;  Bayvlew 
and  3rd  St ;  owner  and  builder.  H  E 
Rahlmann,  251  Kearny  St 

ALTER  DWELLING.  |1950;  25  Scenic 
Way;  owner,  Dr  John  J  Sampson, 
prem;  builder.  Hocking's  Service, 
2216  Clement  St 

ALTER  BAKERY.  $1000;  288  Con- 
necticut St;  owner  and  builder,  W 
Klrrane.  906  Wiaconsin  St 

ALTER  OFFICES.  $1000;  611  Mission 
St;  owner.  Joe  Koret  prem;  build- 
er, Hill  &  Smale.  586  6th  Ave. 

ALTER  DWELLING,  $900;  130  Bart- 
lett  St;  owner,  R  N  Campbell,  63 
Brady  St;  builder,  A  L  Thulln,  63 
Brady  St 

ALTER  APARTMENTS,  $800;  1265 
Eddy  St;  owner.  Chas  Richenback. 
744  Harrison  St;  builder.  Coast 
Building  Co,   744   Harrison  St. 

ALTER  MARKET.  $750;  736  Divlsa- 
dero  St;  owner,  Geo  Glass,  prem; 
builder,  John   Merz,   1880  Ellis  St 

STORAGE  BLDG.  (1-story,  frame), 
$760;  rear  of  1279  7th  Ave;  owner 
and  builder,  W  Van  Dyne,  1279  7th 
Ave. 


Santa'  Cruz;  owner  and  builder, 
G.  Blncoletto,  Rt.  1,  Box  699,  Los 
Gatos. 

1  FAMILY  DWELLING,  $8000 ;  Scott 
&  Laswell  (comer) ;  owner  and 
builder,  Floyd  Merrill,  Sycamore 
Lane  Motel,  San  Joee. 

1  FAMILY  DWELLING,  $2750; 
Charleston  &  San  Antonio;  owner 
and  builder,  R  V.  Kiridand  and  J. 

M.  Caldren,  R  F.  D.  Mt  View. 

1  FAMILY  DWELLING,  $5600;  No. 
Cragmont,     Lot     19;     owner    and 


Electrical  Permits 


8AN  FRANCISCO 


2866  Ui7  Mission   Street;   owner. 

;  contractor.  G  Vaccarlno ;  four 

pluga 

2356  200%  4th  St;  owner,  Francis 


David;  contractor.   Central   Electric; 
builder,  Gagliardl  Bros.,  11  So.  2nd  ^  Pl"K 


Idn  &  Galvan;  60  outlets;  65  plugs; 
10  switches;  service. 

37631  S£  19th  and  Harrison  Sts; 
owner.  Cameo;  contractor.  Neon  Mtc 
Corp;  sign. 

37632  3250  Uikeshore;  owner.  Mer- 
it, Inc;  contractor,  Ne<m  Mtce  Corp; 
sign. 

37633  3901  Telegraph  Ave;  owner. 
Cameo;  contractor.  Neon  Mtoe  Corp; 
sign. 

37084  2863  Broadway ;  owner.  Dohr 


St,  San  Jose. 
1    FAMILY   DWELLING,    $5500;  No 
Cragmont     Lot     20;     owner     and 


2367  719  8rd  St;  owner.  Flamingo 
Club;  contractor.  Central  Electric;  2 
outlets. 


MACHINERY  AND 
EQUIPMENT 


5/17/46  ••48 

BIOS  OPENED 

OAKLAND,  Alameda  Co..  Calif.— 
Western  Pipe  *  Steel  Co.,  300  Bush 
St.  San  Francisco,  at  $1088,  submit- 
ted low  bid  to  the  East  Bay  Mu- 
nicipal   UUUty    District.    Room    812, 


"Mj:    contractor.  Neon    Mtce   CorT>.\si2^ieth   St.   Oakland,   under   Spec! 

^i««     1- *  1785  for  one  21-ft  6% -in.  diameter. 

i?S!.   ^^  Gn«d  Avenue;   owner,   ^^^^  ^.^^    ^^^  boltW!  steeHSSL 


builder,  Gagliardl  Bros.,  11  So.  2nd      2358-62    Various  locaUons;   owner, 


St,  San  Josa 

1  FAMILY  DWELLING,  $5600;  No. 
Cragmont  Lot  21;  owner  and 
buUder.  Gagliardl  Bros.,  11  So.  2nd 
St,  San  Jose. 

1  FAMILY  DWELLING,  $6«)0;  No 
Cragrmont,  Lot  22;  owner  and 
builder,  Gagliardl  Bros.,  11  So.  2nd 
St.,  San  Jose. 

1  FAMILY  DWELLING,  $5500;  No. 
Cragmont,  Lot  23 ;  owner  and  build- 
er, Gagliardl  Bros.,  11  So.  2nd  St, 
San  Jose. 

1  FAMILY  DWELLING,  $8000  Alum 
Rock  Ave,  Lot  C ;  owner  and  build- 
er, L.  B  Tuttle,  33  Palo  Ave  San 
Jose. 

1  FAMILY  DWELLING,  $8000;  Rt  1 


Mr  Tay;  contractor,  Bnmiflekl  Elec- 
tric Sign  Co;  signs. 

2363-66  Various  locations  and  own- 
ers; contractor,  Electrical  Products 
Corp;  signs. 

2367  461  Post;  owner,  Chez-Zesette ; 
contractor.  Weber-Conroy ;  10  out- 
lets. 

2368  NW  cor  46th  Ave  and  Tara- 
val;  owner,  De  Luca;  contractor. 
Malm  &  Welter;  motors. 

2369  3258  Mission ;  owner,  Bodetha ; 


Brandt;  contractor.  Neon  Mtoe  Corp; 
sign. 

87686  3522  San  Pablo  Ave;  owner. 
Brown;  contractor.  Neon  Mtc«  Corp; 
sign. 

87687  2600  36th  Ave;  owneEi  Nor- 
walk  Oil  Co;  contractor,  Neon  Mtce 
Corp;  sign. 

37638  5690  Telegraph ;  owner.  Fells 
O(mtractor.  Fluoro  Elec  Co;  fixtures. 

37639  3400  Richmond  Blvd;  own- 
er. Doe;  contractor,  Matson  ^Electric 
Equip  Co;  3  plugs. 

37640  5882  Merrlewood  Dr;  owner, 
Rose;    contractor,  Matson   Electrical 


Box  No.  967,  Plummer;  owner  and    van;  10  outlets 


contractor,  Malm  &  Welter ;  1  outlet  |  Equip  Co ;  repair  fire  damage 

2370  1210  Fairfax ;  owner,  Amo-  37641  3038  Market  Street ;  owner, 
roso;  contractor,  Fred  Johnson;  22il-'Uense;  contractor,  T  Bushman;  1 
outlets  ;  1  switch.  !  outlet ;   1  fixture ;  2  plugs. 

2371  512  Market;  owner,  Williams  j  37642  9306  Burr;  owner,  White; 
Bros ;   contractor,  Ets-Hokln  St  Gal-  !  contractor.  Collins  Elec  Co ;  outlets ; 


builder.  Samuel  Scales,  106  E.  Tay- 
lor, San  Jose. 
1  FAMILY  DWELLING  $3000;  Loma 
&  Englewood;  owner,  Paul  Habens. 
36  Forest  Ave.,  Los  Gatos;  builder. 


2372    656  Sutter ;  owner.  Dr  Qxilnn ;  j  «*w, 


I  switches;  fixtures;  plugs;  motor  for 


Other  bids  were: 
Transport  Motor  Co..  $1380.61. 
Columbia  Steel  Co..  $1453. 
Independent  Iron  Wortcs,  $2663. 


4  8 


contractor,  Ets-Hokln  &  Galvan;  26 

outlets ;  15  switches ;  36  plugs. 
2373    875  Sacramento ;  owner, ; 

contractor,  Ets-Hokln  A  Galvan;  29 
Lawrence   Case.    309    Penna.    Ave.,   outlets ;  23  switches ;  3f.  plugs, 
Los   Gatos.  I     2374-46    Various  locations  and  own- 

1   FAMILY   DWELLING.    $6000 ;    off   ers ;  contractor,  Brite-Llte  Neon  Co ; 
Oak  on  Lomlta  Ave.,  owner,  C.  w.^  signs.  _j    ™,     »  . 

Emley,     209     Oak     St.,     Saratoga ;        .2377     4730  Geary ;  owner,  O'Connor   Wolfe ;    contractor,    Clifford    Electric 
builder,    E    W    Emley,    P    O    Box  I  &  Masarie;  contractor,  Century  Elec- [Co '.range. 


37643  2626  Seminary  Ave;  owner, 
Doe;  contractor,  Collins  Elec  Co; 
outlets;  switches;  fixtures;  sign; 
alterations. 

37644  7193  Krause ;  owner,  Warren 
contractor,  Clifford  Electric  Co;  out- 
let!; ^^witches ;   fixtures;   plugs. 

37645  513    E   14th    Street;    owner. 


153,  Saratoga. 


trie;  alterations. 


37646     1115  13th  Ave;   owner,   Pet- 


1   FAMILY  DWELLING,    $6000 :    Lot '     2378    571  Geary ;  owner,  Epps ;  con-  !  «"on ;    contractor.    Clifford    Electric 
2 ;   owner.   George   Bryant ;    builder,   tractor,  Century  Electric ;  alterations,  j  „  °lJf "  Jf ^  •    s^^ches ;    fixtures ;    pi ; 
I      J.    D.   Beeman   &  Son,   2411   Green-'     2379    560  Geary;  owner,  Epps;  con 


'  alterations. 


BUILDING  PERMITS 

Granted 

SAN  FRANCISCO 


wood   Dr.,   San   Pablo. 


OAKLAND 


tractor.  Century  Electric;  alterations.  I  37^7  1481  36th  Avenue ;  owner, 
2380     3950-60   Judah;    owner,    Tom'g""°'"^  ^lec  Co;   outlets;   switches; 

Hamill;  contractor,  Century  Electric;  1     oX"^®^ '    Pj^^i*  -.  ..   o. 

alteraUons  '     ^^^^     ^^^  ^  ^^^^  ^*'  owner,  Lo- 

2382    4732  Geary;  owner,  O'Cdnnor ! ^ <^™ '    contractor,    Clifford    Elec    Co; 


<ft  Masarie;  contractor,  Century  Elec- 


servlce. 


ALTER  $700 ;  2229  Broadway ;  owner  !  trie  ;  alterations.  '  I  ,37649    1817  Park  Blvd  I  owner,  Sie- 

Carl   A  Garpar,   prem:   contractor.!     2383-85    230  California;  owner,  Ros- I J,"*^  Jones;  contractor,  Clifford  Elec 


MAY  15,  16,   1946 


REMOVE  and  replace  portion  of 
rotted  flooring  in  bldg.  $500;  1909 
Union  St;  owner,  R  D  McElroy  & 
Son ;  contractor.  Phoenix  -  Simpton 
Co,  520  6th   St 

REMOVE  and  replace  portion  of 
porch  and  wooden  stairs  and  also 
rat-proof  basement  in  dwelling, 
$1000;  3352  Clay  St;  owner,  D  A 
P*ike;  contractor,  A  Conrad  John- 
son, 1204  32nd  Ave. 

ADD  bedroom  with  dressing  room, 
to  3rd  floor  flats,  $1000;  2044  Jef- 
ferson; owner,  Mrs  Hanna  Lohn- 
berg;   contract  not  let 

REMOVE  wooden  floor  in  dress 
shop  and  replace  with  concrete, 
remove  glass  in  front  and  Install 
new,  $800;  1544  California  Street; 
owner.  Miss  N  Dastigue;  contrac- 
tor, Henry  Erickson,  972  Chenery. 

ALTER  dwelling.  $5000;  1462  Lake 
St;  owner,  David  Potter;  archi- 
tect, Mario  Corbett,  210  Post  St; 
contractor,  Cha^  Stockholm  &  Sons 
301   Sutter  St 

ALTER  dwelling  for  termite  and 
fungus  control,  $640;  143  33rd  Ave; 
owner,  L  Cohn ;  contractor.  J  A 
Pereira.    1601    20th    Ave. 

STUCCO  front  of  dwelling,  $1500; 
30  2Sth  Ave;  owner.  David  McAu- 
liffe;  contractor,  Johii  Folan. 

DWELLINGS,  three  1-story  fr,  $8.- 
000  each ;  N  Los  Palmos  314.8,  366.8, 
426.8  E  Burlwood;  owner,  E  R 
Rouda;  architect,  Vincent  Buckley. 
110  Sutter  St;  contractor,  Herbert 
A  Crocker,   681   Market  St 

STUCCO  front  of  apts.  carpentry  re- 
pair and  repaint  ptn  of  bldg,  $1500; 
SE  La  Salle  Ave  and  Phelps  St; 
owner  and  contractor,  Mlchele  Ba- 
jada.  1793  La  Salle  Ave. 

ALTER  store  amd  flats  into  store,  2 
flats  and  rooms,  $6000;  NW  Cor 
Baker  and  Geary ;  owner,  Peter 
Gregoris;  architect,  Wm  Mooser. 
251  Kearny  St. 


Harry  A  Lassen.  4156  Broadway. 
ADDN.     1-story     brick.     $2500;     2012 
San  Pablo  Ave;  owner,  Lulu  Scog 


FlJjtX  ^InlLtinn.'"^'"'"'     ^^°'"^i     3mr?«rcypress;   owner.   Alad- 
Electric;  alterations.  \^^^    jj^^    Corp;    contractor,     Matson 


san  t-aoio  Ave;  owner,  i^ulu  bcog-        2386    N  Ellis  100  W  Larkin;  owner,  i^,"     ^.^.nr'T.*':  ^Z^'JfnJZJr 
gin.  prem;  contractor.  E  F  Kayser,  i  miUs    ConstrucUon     Co;     contratcor,  i ^',^„?*l"iP -p° •  ^^^^^S^r    . 


RFD  1041  Richmond 


.-•^•^^.^^■■^ 


Century  Electric; 


37651     9918  E  St;   owner,  Griffith; 


oifl"?    MO  ^,.o«*' A V;r.««;T,"^..   cKi«.,.  contractor,    Jas    Anderson;    outlets; 
2387    532  Grant  Ave ;  owner,  Shirar  ,  8■^;^^i♦ches  •     fixtures      nluKS 
|V|  1.  n  ..  Young;  contractor.  Century  Electric ;j«^^%^2^«'285f.J^^^^^  owner. 

rlUmblllg   renmtS         "T^-7224   Anza;   ow^er,   McCann;jH-J>;=J-^^^^^^^^^^ 

**  I  contractor.   Century  Electric;  5  out- 1     g^ggg      ggg^    College    Ave;    owner. 


5/17/46 

BIDS  OPENED 

OAKLAND,  Alameda  Co..  Calif.— 
S.  C.  Giles  &  Co..  819  Elks'  Bldg.. 
Stockton,  at  $82.35.  total  $45,292.60. 
submitted  low  bid  to  the  East  Bay 
Municipal  Utility  District  Room  406, 
512  16th  St,  Oakland,  under  Spec.  67 
for  560  precast  concrete  beams. 

550  precast  reinforced  concrete 
bents  each  weighing  approximately 
3  tons,  delivered  along  E^ast  Bay 
aqueduct  between  Holt  and  Old  River. 

Other  bids  were: 

Ocean  Constructors,  $102;  total, 
$56,100. 

Ben  C.  Gerwick.  Inc.,  $102.60;  total. 
$56,375. 

Erickson,  Phillips  &  Weisberg,  $103 ; 
total,  $56,650. 

Duncanson-Harrelson,  $123;  t9tal, 
$67,650. 


EMPLOYMENT  SERVICE 

For  furthsr  Infermatlan  r«»arglng 
poslttons  li«tsd  under  this  olaMtflea- 
tion  addPCM  Newton  O.  Cook.  Man- 
aaer,  Engineering  Secietie*'  Person- 
nel Service,  57  Post  St,  San  Fran- 
cisco. 


Classified  Advertising 


ARCHTI*  DRAFTSMAN,  exper.  on 
industrial  ahd  commL  bidgs.  SaL  $400 
mo.  plus  overtime;  44^our  week. 
Pttilnsula.  8-823. 


CHIEF  OF  PARTY  to  lo<»te  and 
build  logging  RR  SaL  $800  mo.  and 
expenses.  Northern  California.  S-789. 


SLBC.  DRAFTSMAN  to  make  shop 
drawings  of  electronic  apparatus.  Sal. 
$250-$800  m0.  Bay  Area.  8-798. 


MECHU  DESIGNER  with  cao  ma- 
chinery exper.  for  development  work. 
Perm.  SaL  open.  East  Bay.  8-760. 

ELECT.  la^GR,  tech,  grad.,  30-86 
yrs.  old,  for  sales  engr.  power  equip- 
ment Sal.  $500  mo.  plus  bonus.  For- 
eign.  S-810. 


Procpedive  Bidders 


MECHL.  DRAFTSMAN,  exper.  on 
plant  layout,  process  Industry.  Salary 
open.  San  Francisco.  S-829. 

—  .      ■  -  .  _ 

MECHL.  Draftsman,  exper.  on 

conveyors  and  genL  machniery  de- 
tails. Sal  |1.75-$2  hour.  San  Fran- 
cisco. S-744. 

MECHL.    ENGINEER    ^ith    auto- 
motive engrg.  exper.  for  layouts  and 
checking   heavy    trucks.    Sal.    $80-$90 
jweek.  East  Bay.  S-750. 

DESIGN  t>RAFTSMAN  with  exper. 
'on  steel  machinery  production.  Perm. 
I  Sal.  $300  mo4  or  better.  Scin  Francisco. 

Is -724. 

j  FIELD  Elj^GRS.  exper.  on  concrete 
dam  construction  for  chief  of  party 

I  or  inspector.  Sat.  $350  mo..  14  months. 
Colorado.  S-756. 

BIDS:  U.  8.  Engineer  Offlee. '  MECHL.  jSNGR.  exper.  on  H.  V. 
Wright  Bldg..  Sacramento*  May  21*  and  plumbimg  plans  and  specs.  SaL 
2  P.  M.  '  open,  San  Francisco.  S-742. 

W.  G.  Davis.  935  Forum  Building,  j -» 

Sacram«ito.  j     TOOL  DESIGNER,  exper.  on  pro- 

R  A.  Farish.  50  Hawthorne  St,  gressive  dies.  Sal.  open.  San  Fran- 
Seui  Francisco.  Cisco.  8-743. 

Guy   F.   Atkinson   Co..  Orange  and    '*— 

Railroad  Aves..  South  San  Francisco.        PLUMBING      ESTIMATOR,      pref. 

N.  M.  Ball  Sons,  Box  430,  Berkeley,  i  able  to  supervise  as  well  as  figure. 

E.  B.  Bishop,  Orldnd.  jSal.  open.  San  Francisco.  S-802. 

Bressi  &  Bevanda  Constructors,  417 


HELP  WANTED 

GENERAL  SUPERINTENDENT, 
experienced  in  reinforced  concrete 
oonstruction.  Reply  GArfleld  857*.     tf 


CONSTRUCTION  SUPT  or  CIVII* 
ENGINEER  to  expedite  roofing  Job 
at  Inyokem,  Calif.  Apply  N.  V.  Bea- 
thorn  Roofing  Co.,  615  29th  Ave..  Oak- 
land. Phone  ANdover  8843. 

5/17-80-81-22-28/48 


BUILDINO  CON8TR.  SUPT.  lUply 
ORdway   S60a  (tf> 


POSmON  WANTED 


Maes  Clasa— POST  ION   WANTED 

GRADING  FOREMAN,  concrete 
supervision  and  estimating.  Refer- 
ences. Fred  M.  Hamilton,  i^one  AN- 
dover 0686.  (5/15-16-17 -20-21/46) 


WANTED  TO  BUY 


SMALL  STIFF  MUD  BRICK  MA- 
CHINE (end  cut  dye).  Reply  Box  616, 
c/o  Daily  Pacific  Bulkier. 

May  16-17-20.  1948 


Levee  C<Mistnictioii, 
Sacramento  River,  Calif. 


BERKELEY 


lets ;  2  switches. 

2389  885    Market;    owner.    Zukor; 
j  contractor.  Galvin  Bros;  366  outlets; 

80  switches;  42  plugs;  service. 

2390  NE  cor  Mason  and  Ellis  Sts; 


803  University  Ave;  owner.  Hinds;  I  owner,  Ackerman;  contractor,  Galvin 
dealer.    Durant    Plbg ;    3    w    closets ;  1  Bros ; 
ftn;  w  basin;  urinal;  drain;  shower.  I     2391-95     266,   270,   274,   278,   282   To- 

2516-26   Grove    St;    owner,    Tinsley   peka;     owner,     Perkins;     contractor. 


Lab;  dealer,  Durant  Plbg;  w  closet; 
sink;  4  drains. 

455  Boynton;  owner.  J  P  Porter; 
dealer,  H  P  Murphy;  sink. 

1323  Oxford;  owner.  Ahrens;  deal- 
er, H  P  Murphy;   sink. 

2043  Berrymah ;  owner.  F  W  Kock ; 
dealer,  H  P  Murphy;  w  closet;  w 
basin;  shower. 

1851  Capistrano;  owner,  W  J  Wll- 
loughby;  dealer.  H  P  Murphy;  wasn 
basin;  w  closet. 

1221  Third  St;  owner.  ;  dealer. 

Al  Ferreria;  w  closet;  2  w  basins; 
w  tub. 

1203  4th  St ;  lessee.  W  Smith ;  deal- 
er, Al  Ferreria;  2  w  basins;  2  w 
closets;  shower. 

2362  San  Pablo  Ave;  owner.  Vllra 


College    Inn    Sage;    contractor.    Col 
lege  Ave  Elec  Co;  outleU;  fixtures; 
alterations. 

37654  1725  Poplar  St;   owner,  Gen 
Airline  Ozlid  Div ;  contractor.  Matson 

'Elec   Equip   Co;    alterations. 

37655  2117  Broadway ;  owner,  Har-  .^ 
em;    contractor.    Scott   Buttner  Elec, St.  San  Francisco 
Co;  sign.                                                      '     ^^*^-  ^-  France.  1509  College  Ave., 

57656      5920    College    Ave;     owner,   Visalla. 


CHEM.    Engineer    tech.   grad. 

with    4-5    yits.    operating    experience. 
Sal.     $275-$325     mo.     San     Francisco. 


louth  HIH  St.  Los  Angeles. 

Case    Constr.    Co..    Berth   109,   Box 
,  San  Pedra 

T.  E.  Connolly,  Inc.,  481  Market  St.    S-787. 
San   Francisco.  i  i 

Hubert  H.  Everist,  604  Mission  St,  |     ENGINEERS,    chemical,    electrical 
San   Francisco.  |and    mechanical    to   design    and    su- 

Mike  Halfitano  4c   Son.  379  E  8rd   pervlse  construction  of  research  pilot 
St.  Pittsburg.  j  plant.    Salary  $500-1000  month.    New 

Morrison  -  Kundsen  Co.,  Ill  Sutter  ;  Mexico.    S-795. 


Richmond   Electric   Co;   8   outlets;   8 

switches;   8  plugs;   service.  iNeilson;     contractor;    Scott    Buttner 

2396     715    Bryant   St;    owner.    Geo  .^^^  ^o;  outlets;  switches;  fixtures; 
Philpott  Co;  contractor,  Geo  F  Bray-  j  plugs;   motors, 
er;   service;   motors.  i     87657     3607    Balfour;    owner.    Doe; 

2397-2403      Various    locations     and  |  contractor.   H   Hofvendahl;    trans, 
owners;  contractor,  Wonderlite  Neon 


BERKELEY 


87     2505  Telegraph;   owner. 


Co;  signs. 

2404  437  Powell;  owner,  Tlny's; 
contractor.  Atlas  Elec  &  Eng  Co; 
motors. 

2405  Bay  shore   Blvd   and   3rd   St;  ,  „     . 
owner,  Standard  Station;  contractor,  j  contractor,    Rochester   Elec;    22    fix 
Atlas  Elec  &  Eng  Co;  -tures. 

2406  621  Market  St ;  owner.  Pig  ft  „88  1749  Solano :  owner,  George  D 
Whistle;  contractor.  Atlas  Elec  & ! ?|*K«° /  «o°i™^to'^  C»»"  Langlals; 
Eng  Co;   motors.  \^^  ouUets;   6  switches;   6  plugs;   one 

2407  254  Fillmore;  owner,  L«niar ; "o^o^".  a.,  ^  » 
Beauty     Parlor-      contractor.      Atlas!     ^    806  Keeler ;  owner,  Adams  Const 

Sc    Figueira;    dealer,    Al    Ferreria;    2   jjig^  ^  Eng  Co*  iCo;    contractor,    Marelco    Elec;    new 

w  closets ;  2  was  basins ;  drain.  2408     601   Grove  "st;"o>vner.    Craft   service 

Shop;   contractor.  Atlas   Elec   &  Eng 

Co ;  12  outlets ;  3  switches ;   1  plug. 
2409     220   Fell    St;    owner,   Grizzly 


Harms  Bros..  Route  4.  Box  2220. 
Sacramento. 

8.  A.  Marshall,  2653  ISth  St.  Slac- 
ramento. 

H.  Earl  Parker,  12th  and  F  Sts.. 
MaryBvllla 


CIVIL  ENGR,  regUtered.  to  take 
charge  of  commercial  testing  lab. 
Salary  and  commission.  Bay  Area. 
S-799. 


1712  San  Pablo;  owner,  A  H  Che- 
vier;  dealer,  Al  Ferreria;  2  water 
closets ;  2  w  basins ;  sink. 


910    Oxford;    owner,    Harrison    St;[-,^  contractor'    G     Vaccarlno- 

dealer,   Chas   Knights;   2   w  closets ;  j ^'*^®* '     contractor,     t,     vaccarmo. 

^,^ff^w     .  ir.__    1    r,        '     2410    3001  Sacramento;  owner,  City 

i^i^"jr^*i.°:^!r'.^^^.S°!:!of    Paris    Cleaners:    contractor.    Bay 


90  480  Vincente;  owner,  Adams 
Constr  Co;  contractor,  Marelco  Elec; 
new  service. 

91  2946  Shasta;    owner,   B   Paale; 


ONE    THOUSAND    ENGRS..    civil, 
hydraulic,    structl..    electrical,    mechL 
land  archtl,  for  plans  and  specif ica- 
J.  R  Reeves.  Box  1072,  Sacramento.  !  tions    of    structures    and     facilities. 
A.  Teichert  A.  Son,  Box  1133,  Sac-  (Salary   rvage  $2320-5180  yr.    Few   at 
iramento.  ($6230  yr.   West    S-74& 

F.  P.  Basler,  760  Natoma  St.  San  ; 
Francisco.  i 

W.  E.  Funk,  Stockton. 
Patterson  &  Ryder.  Stockton. 
Claude   C.   Wood,   Box   599,   LodL      i 
Geo.   Pollock  Co.,   FOrum   Building,  ' 
Sacramento. 

Geo.   E.   Murray,  1702  E  Mariposa 

Road,   Stockton.  | 

Staring    &    Galbralth,    218    College 

Ave.,   Modesto.  I 

Archie  L.   Till,  Yuba  City.  j 

Peter  Kiewit  Sons  Co.,  442  Post  St,  i 

San  BYancisco.  i 

I     A.   C.   Goerlg   Constr.   Co.,   550  Lu-  ' 


FOR  RENT 


LUMBER  HANDLING  BQUIP- 
MENT :  CARRIERS,  STACKERS, 
TRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-1651. 


FOR  SALE 

1000  WT.  MASTER  GENERATOR. 
New  condition;  powered  with  Wis- 
consin air-cooled  gas  engina  Phone 
LAndscape  9619. 

May  14-15-16-17-28 

TENNIS  COURT  ENCLOSURE. 
350  ft  120  in.  CHAIN -LINK  MBJSH. 
GATES.  LINE  POSTS,  TOP  RAIL, 
complete.  Will  erect  Phone  San  Ma- 
teo 3-8357. 

May  14-15.18-1T-20/48 


GASOLINE  POWER  SAW  on  traU- 
er;  50  boxes  of  Dno-Fast  *|i-lnch 
staples.  Phone  Kellogg  4-5075  or  2- 
5209.  (6/16-17-20/46) 


(1)  1938  WHITE  FLAT  BED  LUM- 
BER TRUCK,  5  ton.  overalse 
tractor-type  tires,  brownllpe,  ov- 
erload springs,  fishplate  frame, 
double  reduction  differential.  1943 
Super  Motor.  Priced  less  than 
50%  of  original  cost 88,800 

(2*  HYSTER  TOWING  WINCH  for 
D-6  Caterpillar;  reconditioned  * 
guaranteed.     Price   $892.60 

8)  1930  KLEIBER  FLAT  BED  Truck 
good    tires.     Price -$800 

Peninsula    Pacific    Construotlen    Co., 

Spring    and    Chestnut    Sts..    Redwood 

City.    Phone   Redwood    1722. 

(5/17-18-20-81-22/46) 


dealer,  Chas  W  Knights;  2  w  bashas;  i ™, JTttj^    r-r. •    i    n„V>«.tB-    2   fixture.-    ^®*»:  ^  switches y  7  plugs;  4  circuits. 

!  motors. 


contractor,  Atlas  Htg;  1  motor.  Iceme  St,  Los  Angeles. 

92     1201    6th   St;    owner,    H    Jong;       Winston    Bros.    Co..    Box    769,    San 
contractor.  El  Cerrito  Elec ;   10  out-  I  Bernardino. 


BERKELEY 


OFFICE,  $14,500;  930  Dwight  Way; 
owner.  The  Kawneer  Co,  premises; 
contractor,  William  George,  1201 
Dwight  Way;  plans  by  Ketdhum, 
Gina  &  Sharp,  Nlles,  Mich. 

DUPLEX,  $13,000;  1111  Hopkins  St; 
owner,  J  Carretto,  1531  San  Pablo; 
contractor,  ohn  Faramia,  829  Mad- 
ison St,  Albany. 

OFFICES,  doctors',  $65,000 ;  2340 
Ward;  owner,  Dr  S  H  Bobington, 
2301  Ward ;  contractor,  (Jeorge  J 
Maurer,  50  York  Drive,  Piedmont; 
architect  Reynolds  &  Chamberlain 
3833  Piedmont  Ave.  Oakland. 


OAKLAND 


ELECTRIC  SIGN,  $900;  3901  Tele- 
graph Ave;  owner,  Cameo  Enter- 
prises, prem;  builder.  Neon  Main- 
tenance Corp,  755  Davis  St,  San 
Francisco. 

ELECTRIC  SIGN,  $8U»;  8250  Lake- 
shore  Ave ;  owner.  Merit,  Inc,  prem ; 
builder.  Neon  Maintenance  Corp. 
755  Davis  St.  San  Francisco. 

ELECTRIC  SIGN.  $500;  3522  San 
Pablo  Ave;  owner,  Harry  L  Brown, 
prem ;  builder.  Neon  jxiaintenance 
Corp,  765  Davis  St,  San  Francisco. 

ELECTRIC  SIGN.  $700;  2434  Mac- 
Arthur  Blvd ;  owner.  Moody  Bros, 
prem ;  builder,  QRS  Neon  Corp.  6908 
Potrero  Ave,  Sah  Francisco. 


_      _  -     _  ,     L.  A.  ahd  R  8.  Crow,  4756  Valley ' 

b  tub.  'm^ora''    """    "  '    "   *  '       ®^     ^®^^  ^^^^  ^^''   o^^®'"'   William   Blvd..   Los  Angeles.  ' 

1455  8th  St;  owner,  Rapp;  dealer,  : """  •  ...  ..^  „  Eneline  Keasley;  contractor.  U  &  G  Elec;  20  j  Fredrickson  &  Watson  Constr.  Co.,' 
Chas  W  Knights;  w  closet;  w  basin;!**"      y    ""^        contractor   Adams  '  °""«^^-  '873  81st  Ave.,  Oakland.  | 

b  tub;  sink;  w  tub.  iSw?^         "" '  *=°"^™"°'^'  ^<»»"^«  i     94    1815  Arch;  owner,  Wm  Keasley;       Fredrickson  Brothers,  1259  65th  St,  ! 

2616    Woolsey;     owner,     F    ^oora.l'^'F^^^P'^'-—^--'      -_    ^    R«iaton •  h^°"''*^^°*''    "   &   ^   Elec;   8   outlets ;   Emeryville.  I 

dealer,  Harry  Clark;   sink.  \    ^     California    Constructlmi    Co '-•  *  switches;  12  plugs;  3  circuits.  I     Piombo  Bros.  &  Co.,  1571  Turk  St, 

1500  Cedar  St;  owner.  Guy  Tyler;  ;0^"'Caltfora^^  Co,       ^      ^^89    Gilman;    owner,    ;   Sm  Francisco. 

dealer.   T   A   Baker;   2   w   closets;   2 , contractor  ;^°*^^*^'^^  Moore  Elec;    1   outlet;    1       Guerin    Bros.,   208   S.    Linden   Ave.. 

w   basins;    2  b   tubs;   2   sinks;    2  ^  I^^J^VrLt^r   Adams  Ve^ric'  s^^^  ^  *=^'^"**-  »<>«"»    San    Franclsca 

tubs.  '     ?4iT  Slis  34th  Ave^^^^^  *®     3009  Russell ;   owner.   St  Clem- ;     Clyde  W.  Wood,  816  W  5th  Street 

667     Euclid;     owner,     Bameyback;  i     2414     2ii8  Mtn  Ave .   o^-^er,  juina    ,  ^^^^^    Episcopal    Church;    contractor,  i Los  Angeles, 
dealer,  A  T  Baker;  w  closet;  b  tub;    say;   contractor,  Adams  l!,iectrtcco     college  Ave  Elec;  6  outlets;  6  plugs;  '     George    F.    French.    Jr.,    Box    307, 
w  basin.  10    outlets;    10    switches,    13    Plugs ,  ^  g^^^^j^^g .  ^^^  ^^^j,,^ .  2  circuits.     Stockton. 

1527  Grove;   owner,   ..._ ;  dealer,   service.  ottx7^k„*»^.  ^,..r,or  mo».    •     ^^    2728  Channiug;  owner,  Sherrell ,     r.  a  Westbrook,  1331  C  St,  Sac- j 

A  T  Baker;  sprinkler  system.  .'   .    ^^^         *       ;        «  c  k       ?    k  li     « I W  Hall;   contractor,  College  Avenue , ramento.  ! 

732   Folger;    owner.    ...„ ;   dealer,  |  t»°ez ;  contractor,  M  bcnimetscncK ,  o  giec;  7  outlets;  7  switches;  12  plugs;       j.  e.   Haddock,  Ltd.,  3638  B  Foot- 

Swendermann ;   w  closet ;   w  basin.       P'"ff •      .«_   -^.      .  ,    o««** .  1  ^   circuit  |  hill  Blvd.,   Pasadena. 

16   Roslyn    Court;    owner,    Ed    Sie- j      2416     622   10th   Ave;    owner    tscoii,,      gg       2231     Derby     (front);     owner,  I     Louis  Biasotti  &  Son,  40  West  Clay 
del;    dealer,    Swendermann;    2   water  j  contractor,  M  SchimetscneK;  4  pmgs,  j  g^g^j^     pyron;     contractor.     College   St.,  Stockton. 

closets;    3    w    basins;    b    tub;    sink;f^  ^^'^'^^"^  «  ,       .  „,  \Ave    Elec;    11    outlets;    5    switches;!     Gunnar    Corp.,    6575    Valley    Blvd., 

w  tub;   shower.  i     2417    1943  Lawton ;  owner,  Zlminer- 1  ^^   fixtures;    10  plugs;   new  service;  ; Los  Angeles. 

2650    College   Ave;    owner,    College  I  man ;  contractor,  M  ScblmetscneK ;  1   »   circuits.  •     J.  P.  Breen,  Box  183,  Saonuaento. 

Ave  Phcy;   dealer,  Swendermann;  wj  outlet;  1  switch;  3  plugs ;  service.        j     99    2231  Derby  (rear);  owner,  Bes- '      F.   E.    Young,    599   Colusa   Avenue, 
closet;  w  basin.  \     2418-21       2254-58-62-64     45th     Ave;  ,  gj^    pyron;    contractor.    College    Ave   Berkeley. 

2235  8th  St ;  owner,  Cassaro ;  deal-  ;  owner,     M    J    King ;    contractor,    M ;  gigg .   2    outlets ;    2   switches ;   2   fix-  i     c.  Dudley  DeVelblss,  Bastshore  Ac 
er,  Swendermann ;  2  w  closets ;  2  w   Schimetschek ;  10  outlets ;  10  switches ;  ^  j^^^g .  3  plugs.  1  Huntington   Ava,  Richmond, 

basins ;  2  b  tubs ;  2  sinks ;  2  w  tubs,  i  12  plugs  ;  service.  |      iqq     2937   Forest ;    owner,    ..„ ;  ' 

2113   Ashby ;    owner  and   dealer,   O  ■     2422     Phillips  and  Hudson ;  owner,   contractor.    College    Ave    Elec ;     two  j  -f ♦ 

Swendermann;   sink.  jKlng;    contractor,    M    Schimetschek ;  ^ heaters.  I         Puyallup  River  Flood 

1137    Bancroft;    owner   and    dealer,   motors.  j     101     2817  Piedmont ;  owner,  Gowld ;  ' 

O  Swindermaun ;  w  closet ;  w  basin ;  j     2423     10  Minna ;   owner.   Ackaulds ;   contractor.    Havens    &    Wade ;    new 
sink ;    shower.  j      contractor,    Bertrand    Electric    Co ;  I  service ;  circuit 

2233  7th  St ;  owner,  ;  dealer,  1 j  . 

Swendermann  ;    w    closet ;    w    basin ;  1     2424     688  Geary ;   owner,   Albright ; ! 
b  tub;  sink.  |  contractor,  G  H  Armstrong;   altera- 

749  Cedar  St ;   owner,  H  Swender-  '■  tions. 
mann  ;    dealer,    O    Swendermann ;    w  ,     2425    1307  (Castro  St ;  owner,  Muzlo ; 


Ccmtrol,  Tacoma,  Wash. 


SANTA  CLARA   COUNTY 

ADDITION.  $500;  Race  bet  Moor- 
park  and  Auterais;  owner  and 
builder,  F  Sanfilippo,  1261  W  San 
Carlos,  San  Jose. 

GUESTROOM.  $2000;  Oak  St.  Sara- 
toga; owner  and  builder.  8.  Klp- 
man. 

1  FAMILY  DWELLING.  $4600;  Un- 
ion and  San  Joee  Los  Gatos  Road; 
owner  and  builder,  Paul  Stone,  17 
Page,   Campbell 

GARAGE  ft  STOREROOM.  $500; 
Garden  Ave.,  off  Lewis  Rd;  own- 
er and  builder.  Mike  J.  Montoya. 

OARAGE  AND  GUESTHOUSE.  $1000 
Colorado,  off  Lewis  Rd ;  owner  and 
bulkier,  Lee  Denten.  317  Palo  Alto. 

WAREHOUSE  &  STORAGE.  $2000; 
Cauhape  Ave., ;  owner  and  btiilder. 
St  Clair  Packing  Co..  P.  O.  Box 
1203,  San   Jose. 

1  FAMILY  DWELLING,  $6600;  Na 
Cragmont  Ave..  Lot  14;  owner  and 
builder,  Gagliardl  Bros.  11  So.  2nd 
St.  San  Jose 

1  FAMILY  DWELLING.  $5500  No. 
Cragnaont  Ave..  Lot  15;  owner  and 
builder,  Gagliardl  Bros.,  11  So.  2nd 
St.,  San  Jose 

1  FAMILY  DWELLING,  $5600;  No. 
Cragmont  Ave.,  Lot  16;  owner  and 
builder,  Gagliardl  Broa,  11  Sa  2nd 
St,   San   Jose. 

1  FAMILY  DWELLING.  $5600;  No. 
Cragmont  Ave..  Lot  17;  owner  and 
builder,  Gagliardl  Bros.,  11  So.  2nd 
St.,  San  Jose^ 

1   FAMILY   DWELLING,   $5600;   No. 

Cragmont  Ave.,  Lot  18;  owner  and 

builder.  Gagliardl  Bros..  11  So.  2nd 

St,  San  Jose. 

J   FAMILY  DWELLING,   $6000;    Na 


OAKLAND 


2817  Telegn^ph  Ave;  owner,  HuUer; 


closet ;  w  basin ;  b  tub ;  sink ;  w  tub.  '  contractor,   G  H   Armstrong ;   altera-  j 

,  tions.  I 

"  I  2426  97  6th  St ;  owner,  Pickwick  . 
!  Hotel ;  contractor,  Frank  F  Goodman ;  | 
'  alterations.  | 

plumber,  J  W  Neal ;  2  pi  f  ix ;  1  gas  op.  I     2427     1385  l^orida;   owner    Murer ;  , 
*^  2931  High  St:  owner,  „....!:  plumb-  ,  f ^^^'^c^oTl^Si   r-,,fi!^^'l^  *    °"*"  i 

"4^^  sTtS^lt   '  o^^e^    Blumber.  -        2^«  'toi6*'  ClaV' s!   '  TJ^^eT  Dan  ' 
pluSberl^P  sS^.S?l  plTu.*'^'  IC^oodwln;  contract'or,  Edison  Electric; 
672   11th   St ;   owner.   Miss   Pardee ;  1  *'i*™"°Jlf 


Machinery  &  Material 


NEWS  INDEX 

Misc.  Supplies  A  Materials 
Machinery  and  Equipment 


42 
43 


plumber,  W  Plcard;  164  water. 

610  16th  St;  owner.  Pacific  Bldg; 
plumber,  Durant;   8  pi  fix. 

473   Haddon   Road;   owner,    _..; 

plumber.  J  H  Jevons;  1  pi  fix. 

749  Alma;  owner.  H  Birgland; 
plumber,   R  A   Roeber;   3  pi  fix. 

5626  Colton  Blvd;  owner,  R  Rust; 
plumber;  R  A  Roeber;  5  pi  fix;  3 
gas  op. 


Completion  Noti 


\[p:^ 


2429  2046  Franklin;  owner,  Theo 
De  Friese;   contractor,   Edison  Elec- I 

trie;  1 

2490     S634  Balboa:  owner,   Saylor; 

contractor,  Edison  Electric ;  

2431  E  47th  Ave  50  N  Santiago; 
owner.  Central  Home  Builders;  con- 
tractor, Edison  Electric; _. 

j     2432      596    Dolores;   owner,    J    Du- 
'  fresne ;   contractor,  Dowd-Sdd  Elec-  i 

i  trie ;  -. 

2433  2263  Mission  St;  owner,  B  ft 
I  J  Club :  contractor.  Eureka  Electric ; 
!  alterations. 


t      BIDS:   U.  8.  Engineer  Office,  Tex- 
.  tile  Tower,  Seattle,   May  22,  2   P.   M. 
Strong  &  MacDonald  Inc.,  4045  Rus- 
ton  Way,  Tacoma. 

i      Natt   McDougall  Co..  552  Sherlock 
;  Bldg.,   Portland 

Morrison -Knudsen   Co.,   Inc.,   Hoge 

Bldg.,  Seattle. 

I      MacRae  Bros.,  2733  4th  St,  Seattla 
I      Puget    Sound    Bridge    A    Dredging 

Co.,  2929  16th  Ave.,  SW,  Seattle 
Guy  F.  Atkinson  Co.,  910  W.  Orange 

St,   So.   San   Francisco. 
'     Vinnell   Co.,  1145  W.  Ave.  Alham- 
jbra. 
I     Peter  Kiewit  Sons  Co..  Omaha  Na- 


MISC     SUPPLIES  AND  l^^""*^  Bank  Bldg..  Omaha.  Neb. 


MATERIALS 


>' 


I  Prdmnnary  Work,  DoroM 
j    Dam,  Lane  County,  Ore. 


i 


ALAMEDA    COUNTY 


6/17/46 

NO     BIDS    RECEIVED 
REFRIGERATOR  COMPRESSOR 

LOS    ANGELES,    Los    Angeles    Co.,  i      BIDS:    U.  8.   Engineer  Offlee,  621 

Calif,     post    office    &    courthouse  I  P'ttock   Block.   Portland,  Ore.;   Spec 

furnish    and    Install    new    seal    in ,  SS-O^-^-WI :    *•«/  26,  2:00  P.   M. 

number    2    refrigerating    compres-       ^    ^   Kerr.    T8D9H    Sunset    Bird. 

„   .  -.  .     I  Los  Angeles 

243U     ntez  M^Hrt  Rt •   nxim^r    H.I.I     H.     « ^^.*'**  ^°f^  V*^^^' ^V  I     ^^^^^    ^iewlt    Sooa    S45    Klsways 

^  J?^^?!Jk51o  °^^;;i.^'       SL  ^""1^.^..  ^"^»!~!^??J    ±  '  Ave.  Arcadia,  and  1924  Omaha  NaS: 


sor. 
I  Owner 


Mi^e^unoJuU 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability!. 

SCOOPMOBILE 

S<pOOPS  . . .  LIFTS  . . .  MOVES  AND  LOADS 

BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

MIXERMOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
i 
j  *¥or  Complete  Information  Call 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS    •  READY  MIXED  CONCRiTE 


Foot  of  23rd  Avmhm 


OAKLAND       KBN09  ^S22S 


Bros ;  contractor,  Abbett  Electric  Co ; 


Recorded  Accepted 

May  16,  1946—21265  BIRCH  Street. 
Hayward.   Percy  J  Hoslck  to  Geo 

Lund    March    27,    1946 

May  16,  1946  —  20447  FOOTHILL 
Blvd.  Hayward  Harriet  Keyes 
to  Philip  Feuerstein  Constr  Co.... 
_ -May  8,  1946 


SAN  FRANCISCO  COUNTY 


2435     567    Market;    owner,    Barney 
Barnard;    contractor,    Charles    Tick; 


2436  134  Jackson    St;   owner.  Tai 
Loy  Laimdry ;  contractor,  Chas  Tick ;  1 5/17/46 
motors.  I  BIDS  WANTED 

2437  1565  Bush  St ;  owner.  Purcell 


flee   of    the    district    enpnee^838  gank    BWg,    Omaha.    Neb. 

U.  8.  Appraiser's  Bldg..  San  Fran-       jjj^^j,    4    Moody,    11036    Sherman 

Si*|*^^  ,     ^  »,        ,.  *       Way.   Box   469  North  HoUywood 

No  bids  were  received  May  15  for ,     KarUus    Boumler    Co..    C14    Btone- 
the  above  work.  .jjo^  Dr..  Altadena 

I     Morrison  -  KnudsMi    Ca    SIO    TItte 


*  '  j  Guarantee    BMg.,    L-    A,    and    P.    O. 
VTO  ATT  TT  *ii  •  ^^^   l^^^  Boise,   Idaho 

Brc;  con.™o.or.  liberty  E.«trtc  Co;  |  ^y^'^f^.  S:X^^'iS'',«S;:i' ' ^^  ^%''^.<^'^/  SS 

-  iiS    bo  Ri.ch;  ow».r.  l^:  coo-  I.Yr.^',  '^^  t,l^y'^U  fJZl   ■""  W"'"->«^  »?  "  ?-  ?»«• 
tractor,  O^eeff e  the  Fan  Man ;  mo-  1  nishing  900  tons  of  SC-3  road  oil  for 
Itors.  '"      ■  ■ 


San  Francisco  and  Porter  BMg.  Port- 
Recorded  Accepted  i^"^     ««   T>„wii     ,.w«.T.    w««-'-   '  i!  ^  v?"^?*' 5^*°**  ■P'®*^^^  °° '^?*5*  i     Calowell  Constr  Co.  ltS5  Wanlknr 
May    15.    1946 -SE     Roosevelt  Way!     2439     845    Powell:    owner    King's;! in    Visalia,    (2)   delivery    into    city's  Jjm     Long  Beach 
m.24  SW  Levant  SW  24  x  SE  60     ,  «>nt«»ctor.   O'Keeffe  the   Fan    Man;    storage  tanks,  Visalia.  j     j    f    ffliea  *  < 


ptn  Blk  16,  Flint  Tract  Hd  .^ssn. 
Alex  Crux  to  whom  It  may  con- 


I  motors.  i 

2440     272  O'Farrell ;  owner ;    6/17/46 


Ca   617  8   OUre   St. 

I  Los   Angeles 
*  * ;     Packard     Contracting    Ca,    Lnhre 
'Tower,   Phoenix,  Artx. 


cern  jja^y-^j^    j^g' contractor.  Pacific  Elevator  A  Equip- |  BIDS  WANTED  _         ^ 

May  14,   1946^iibi>r  and  material,      |"t2li^**ii  fi;?;;;^nn      nwT,Ar    Rmwr,  Ut^^a^^^P^'  ^'  C— UntU  May  {  *  "^^^^"coMTr.  ci)..  242  E  Mtoer  8t 
out   of   county.    Southern   Pacific      '  .  ^^l^?     J?°£L  *'    ^    «     I^  ^'  ^?r^  *^'  ^^^  ^"'  ^  received  by  ,  gt^^jj^on 

Co  to  A  D  Schader.._ May  6,  1946  *^^*!T^ '  „^°°^"^*'****^'    ^    "    Arm-  j  the  U.  8.  Treasury  Department.  Pro-  i     ^^^r*  ft  Roberts.  6BS  Mlssloa  8t, 

May  9,   1946— Lot   15.   Block   7045B,       •*"»"«  •  ™o«ora  —  - 


Subdivision  No  5,  Geneva  Terrace.  _ 
James  E  and  Anna  M  Hlckey  to 

B  C  Hoecker _May  8.  1946 

May  15.  194e— 2087-91  3l8t  Ave;  2200 
Qulntara.   Claude   T   Lindsay   Co 


OAKLAND 


^ ^ ^^      ^^  •7630    542  Grand  Ave;  owner,  Bm-    *nd  1518  1st  Ave.  8..  Seattle  4.  Wash. 

toClaude  'TLhidsay  __lilay'i4.  ^1946  '**'*  Constr  Co;  contractor,  Ets,  Ho-       Specif  icatioas  obtainable  from  the 

,' ebove  of  flee. 


(Clement    Division.   7th   and  D   Sts.     ig^  Francisco. 

•  K^^"^^^^^'^'  ^-  ^•'  «»<*«*■  ^^  I     MacDonald  A  Kahn,  300  Financial 
5-41673-5-27-46  for  floor  paint,   tote- J^ent^  Bldg.   San  Francisco 
*    I  ^^*^   interior   oU    paint,   etc.,  |     western     Contracting     Corpu.     6M 
f .o.b.  «iO   5th    St..    San    Francisco    7.   i£iagjon   St..  San  Fraacteoo 


H.   E.   Bediett,   336  40th   8t   Oak- 


f 


, 


^ 


wm 


■MM 


MM 
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DAILY    PACIFIC    BUILDER 
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Hiflhway    Improvement*— Modoo    Co. 

•TATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Soalod  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Baflneer,  Room  378.  Public  Works 
Building,  Sacramento.  California,  un- 
til 2  o'clock  P.  M.  on  June  5,  1946. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specification  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Modoc  County,  aoroas  South  Fork 
•f  Pit  River,  at  Ukely  (ll-Mod-73- 
C>,  a  reinforced  ooncrete  bridge  to 
be   oonetructed. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Ciaeeiflcation  Rate  per  hour 
Carx>enter    11.875 


more) 


L0e2S 


Cement  finisher 


1.75 


Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type 1.70 

Concrete  vibrator  operator  -.  ...  125 

Flagman LOO 

Jackhammer  operator  1.26 

Laborer     1.00 

Motor  grader  operator L85 

OUer  power  shovels  or  cranes  1.25 

Operator    of    power   shovel    or 

other  excavating  equipmoit, 

shovel   type   controls    (up   to 

and     Including      one      cubic 

yard)     L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.00 

Pile   driver   man 1.86 

Reinforcing  steel  worker  1.50 

Roller    operator L65 

Tractor    driver 1,70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)    L6625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)    1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)    L375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any     classification     omitted 

herein   not   less   than   LOO 

Overtime     one     and    one-half     (1^) 

times  the  above   rates. 
Sunday  and  holidays  (except  watch- 
men,    guards    and     flagman)     one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Simday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  of  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer. 
Public  Works  Building.  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Faranclsco, 
at  the  office  of  the  District  Engineer 
of  the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the  As- 
aodsted  General  Contractors  In  San 
Francisco- 

No  bid  will  be  considered  unless 
tt  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditiona.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State   Highway   Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24.  1946) 
Dated:  May  10.  1»46l 


Hlgliway    Improvement*— Shasta  Co. 

STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) L4S75 

Truck    driver    (8   cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity)    L376 

Truck    driver    (4    cubic    yards  ■ 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  L0625 
Any     classification     omitted 

herein    not    less    than LOO 

Overtime     one     and    one-half     dH) 

times  the  above   rates. 
Sunday  and  holidays  (except  watch- 
men,   guards    and    flagman)     one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
tlme,  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  or- 
ders of  the  President  or  any  other 
authorized  Federal  officer  or  agency. 
insofar  as  the  same  may  be  applic- 
able to  this  contracL  In  cases  of 
Inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  controL 

Pls^s  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Elngl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Sah 
Francisco,  at  the  offices  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Cjreneral 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and    Conditions). 

The  Department  of  Public  Worfcs 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(DaUy  Pacific  Builder) 
(May  10-17-24,  1»46) 
Dated:  May  10.  1946. 

Highway    Improvements — 
San  Joaquin  Co. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHW>9irS 


STATE    OF    CALIFORNIA 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
SInglneer.  Room  373.  Public  Works 
Building,  Sacramento,  C^alifomla,  un- 
til 2  o'clock  P.  M.,  on  June  5,  1»46, 
at  which  time  they  will  be  publicly 
opaiMd  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Shasta  County,  at  Redding  (llSha- 
ii-C),  a  ttoel  plate  girdor  bridgo 
aoroaa  the  Sacramento  RIvor  to  bo 
oenstruetad. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlaion 
of  Section  1770,  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  guieral  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Ctaaotfloatlon  RaU  par  hour 
Oaipaatar jl50 


NOTICE  TO  CONTRACTORS 
Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  Clallfomia,  un- 
til 2  o'clock  P.  M.,  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Joaquin  County,  between  Cal- 
averas River  and  Lodi  (X-SLj-4-C). 
about  eight  and  two  -  tenths  (8.2) 
miles  In  length  to  be  graded  and 
paved  with  Portland  cement  con- 
crete and  three  (3)  bridges  to  be  con- 
structed. 

Bids  are  required  for  the  oitire 
work   described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  generc  1  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rats    per    hour 

Skilled  Labor 
Asphalt    Plant     dryerman-   or 

fireman     41.40 

Asphalt   plant  mixer  opexator  L45 
Asphalt      spreading     machine 

operator     1.76 

Carpenter     ^ 1.876 

Cement  finisher  1.75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  L45   , 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     _ L70 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)     ™  L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   2.00 

Motor  grader  operator 1.86 

Reinforcing  steel  worker  1.50 

Roller    operator    _ 1.66 

Tractor    driver  — L70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     1.5675 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubi-c  yards 

water  level  capacity)  L375 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  —  1.% 

Headerboard  man L875 

Jackhammer    operator L26 

Oil    distributor   bootman 1.125 

Oiler  power  shovels  or  cranes....  1.26 
Truck    driver    (4  cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)    J-1875 

Truck  driver  (less  than  4  cubic 
yards    water   level  capacity)  L0625 
Unskilled   Labor 

Flagman L0625 

Laborer L0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  which  appear  in  the 
special  provisions,  as  interpreted  in 
the  light  of  this  classification. 
Tile    minimum  wage    paid    to    all 


skilled  labor,  for  which  rates  aro  not 
shown  above,  shall  be  not  leas  than 
|L25  per  hour. 

The  mnlmum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leaa 
than  $1.00  per  hour. 

The  mlnimimi  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leas 
than  $1.00  per  hour. 

Overtime— one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  dVi)  times  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorlxed  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  woiic  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore,  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provlaiona 
of  Section  7,  arUcle  (a),  subarUcle 
(8),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  article  (a)  and  (b),  of 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  SUte  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  sewi 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  (^neral  Con- 
tractors  In    San   Francisco. 

No  bid  will  be  considered  imlesa  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is -made  in  accordance  with  the  pro- 
visions of  the  proposal  requirements 
and  Conditions  set  forth  xmder  Sec- 
tion 2  of  the  Standard  Specifications. 
E^ach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and   Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Eng^eer. 
(Dally  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:  May  10.  1946 

Highway    Improvements— 
Mendocino  County 


water  level  capacity) 


L875 


STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


t  ftnlaher 


LTS 


Oonerata  mixer  operator   (one 

cubic  yard  capacity  or  leaa)  \M 
Cmicrete  mixer  operator  (over 

<Hie  cubjc  yard  capacity)  L70 

CoBcrata  vibrator  operator  L25 

Dankit   operator    2.00 

LOO 

LOO 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  878,  Public  Woxlu 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M,  on  June  S,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
whlcb  special  reference  is  made,  as 
follows : 

Mendocino  County,  at  Rock  Creek 
about  25  miles  south  of  Garborville 
(l-Men-l-J),  a  distance  of  about  aix- 
tenths  (0.6)  mllo,  a  reinforced  con- 
crete arch  bridge  to  be  constructed 
and  roadway  approaches  to  bo  graded 
and  surfaced. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provlaiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claseification  Rate   per    hour 

SkUled  Labor 
Asphalt     plant    dryerman     or 

fireman  „ |L40 

Asphalt   plant  mixer  operator  L45 
Asphalt  spreading  machine  op- 
erator     L75 

Carpenter     L125 

Cement  finisher L75 

Concrete  mixer  operator  (one 
cubic      yard      capacity      or 

less)     L46 

Concrete  mixer  operator  (over 

one  cubic  yard   capacity) L70 

Derrick   operator   2.00 

Motor  grader  operator  L8R 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      including     one     cubic 

yard)    L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    tyi)e    controls     (over 

one   cubic    yard)    2.00 

Pile  driver  holstman  or  op- 
erator      L85 

Pile   driver    man ___»__.  L86 

Reinforcing  steel  worker  LSO 

Roller    operator   . L88 

Tractor     driver     L70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     LSS25 

Truck  driver   (14  cubic  yards 

and     leaa     than     18     cubic 

yards   water  level  capacity)  L4S7S 

Truck    driver   (8    cubic    yards 

and  leaa  than  14  cubic  yarda 


Intermediate  Grade  Labor 

Concrete  vibrator  operator L25 

Oil    distributor    bootman L125 

Oiler  power  shovels  or  cranea  L2S 
Truck   driver    (4    cubic    yarda 
light  of  thla  clasaificaticm. 

and  less  than  8  cubic  yards 

water    level    capacity)    L1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)    L0e25 
UnakiUed  Labor 

Flagman _  LOO 

Laborer     __  LOO 

Poaitlons  not  listed  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisiona,    MA    interpreted    in    the 

The  minliTiiim  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown,  shall  be  not  leaa  than 
|L25  ner  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  ratea  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  im- 
akilled  labor,  for  which  ratea  are  not 
shown  above,  shall  be  not  less  than 
|L00   per   hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidaya  (except 
watchmen,  guards  and  flagman) — 
one  and  one-half  (1V4)  times  the 
above  ratea. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may 
be  applicable  to  this  contract.  In 
case  of  any  inconsistency,  the  rates 
fixed  by  any  such  applicable  Federal 
order,  whether  higher  or  lower,  shall 
control 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applic- 
able Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  provisions  of 
Section  7,  article  (a),  .subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding •the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Btaglneer, 
Public  Works  Building,  Sacramento, 
C^alifomla.  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  oft  ice  of  the  District 
Ehigineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors  in   San   Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  nukde  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Bach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:  May  10.  1946 


and     Induding 
yard)     _. 


P 


one     cubic 


A  L 


■4ilAAAAAi*4 A 4ii 14444*4*^ 


L85 


Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel    type    controla    (over 

one  cubic   yard)    . 2.00 

Roller    operator   ,  L66 

Tractor  driver . L70 

Truck  driver  (18  cubic  yarda 
water      level      capacity      or 

more) L5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  L4375 

Truck  driver  (8  cubic  yarda 
and  less  than  14  cubic  yards 

water  level  capacity) 1.875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level   capacity) L1875 

Truck  driver  (leaa  than  4  cubic 

yards  wafcr  level  capadty)  1.062fi 
Any      classification       omitted 

herin  not  less  than LOO 

Overtime — one     and    one-half     (IH) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   giiards    and    flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  CSeneral 
Contractors   In   San   Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Eng^eer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2,  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and  al- 
so prequalifled  as  required  by  law. 
(See  said  I'roposal  Requirements 
Conditiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24  1946) 
Dated:  May  10,  1946 

Two  Ward  Buildings,  Pacifle  Colony, 
Spadra,   Calif. 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


COMET  SAWS 


V2   to   10   H.  P. 


Electric  Table  Saws  •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  .•  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  Street     "^^^^^^  Ph.  MArket  1651 


CONTRACTORS— Save  Money  and  Time 

^1  I  BY   USING 

QUANTITY  SURVEYS 

16S  JESSIE  STREET         •         SUtter  8361  SAN   FRANCISCO 

PREPARED  BY  LcROY    SERVICt 


NOTICE  TO  CONTRACTORS 


Highway  Improvements — Merced  Co. 
bet.  San  Joaquin  river  k.  Madera  Co. 
Line. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Oiler  power  ahovela  or  cranea  L2S 

Operator   of   power   ahovd   or 

other  excavating  equipment, 

ahovel  type  controla   (up  to 

and     including     one     cubic 

yard)     L88 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
ahovel    type    controla    (over 

one  cubic  yard)   1.00 

Painter   (bruah)   \xn 

Painter   (apray)  1.75 

Pile  driver  holatman  or  op- 
erator   — _ 1-8B 

Pile  driver  man  1.86 

Reinforcing  ataal  woikar  1J» 

Roller  opar&tor  •  1-<B 

Structural  ateal  woikv  LTK 

Tractor  driver   1-70 

Track  driver  (18  cubic  yarda 
water     laral     capacity     or 


New  Master  Gasoliiie  Backfill  Tamper 


COMPACTS  EARTH  FILL 

COMPACTS  A  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WORKS  IN  NARROW  IMTCHES 


KERR  EQUIPMENT  COMPANY 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  nn- 
tll  2  o'clock  P.  M..  on  May  29,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  foe-  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  mAde,  as 
follows : 

Merced  County,  between  San  Joa- 
quin River  and  Madera  County  Line 
(X-Mer-32-C),  ..about  ..three  ..(3.0) 
miles  in  length  to  be  repaired  with 
untreated  rock  base  and  plant-mixed 
surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 
In  accordance  with  the  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woric 
to  be  done  to  b<.  as  follows :  - 

Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     „ L40 

Asphalt   plant  mixer  operator  \M 
Asphalt  spreading  machine  op- 
erator     1.75 

Flagman 1.00 

Laborer    _ LOO 

Motor    grader   operator 1.85 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranea    L25 
Operator   of    power    ahovel    or 
other  excavating   equipmoit, 
ahovel  type  controls    (up  to 


Sealed  proposals  will  be  received 
at  the  office  of  the  Division  of  Archi- 
tecture, Public  Works  Building,  12th 
and  "N"  Streets,  Sacramento,  Cali- 
fornia, up  to  3:30  P.  M.,  Wednesday, 
June  5,  1946,  said  bids  thereafter  on 
said  day  to  be  publicly  opened  and 
read  for  the  erection  and  completion 
of  Two  Ward  Buildings,  Pacific 
Colony,  Spadra,  California,  in  accord- 
ance with  plans  and  specifications 
therefor. 

The  Two  Ward  Buildings  consist 
of  a  one  story  reinforced  concrete 
buildings  having  a  combined  floor 
area  of  approximately  28,000  square 
feet  with  hollow  tile  partitions,  steel 
sash,  and  clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  followmg  segre^ted 
parts  of  the  work. 

1.  General    Work 

2.  Heating  and  Ventilating  Work 

3.  Plumbing  Work 

4.  Electrical    Work 
Separate    bids    for    each    Ward 

Building  and  combined  bids  for  both 
will  be  required  for  each  segregation 
of  work. 

Alternate  bids  will  be  required  for 
the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  ac- 
cordance with  the  provisions  of  Sec- 
tion 1770  of  the  Labor  Code,  the  De- 
partment of  Public  'Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 

Hourly  Rate 

Asbestos  Workers  |1.75 

Bricklayers 1.86 

Cari>enters  1.50 

Cement  Finishers 162% 

Electric    Workers    L70 

Glass     Workers    .._ 1.36 

Iron  Workers  Architectural  1.60 

Iron       Workers       Reinforcing 

Steel     1.62% 

Iron  Workers  Structural 1-62  V4 

Laborers    Building    1.00 

Lathers     1.75 

Masons  Tenders  1,26 

Mixer      (Concrete)      Operator, 

Skip    Type    — 

Mixer       (Concrete) 

Paving  or  Mobile 
Painters    (brush) 

Plasterers    

Plaaterers  Tendera 

Plumbers    

Roofers     _ 


Haven  Saw  &  Tool  Co, 

NORTHGRN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

1/2  to  15  H.P. 

WOOD    •    METAL    •    STONE 

• 
SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    *    Drills    *    Sanders 
STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  DrHls,  Screwdrivers,  Metal  Shears 
BOICE- CRANE  &  DURO 

Woodworking  Power  Tools 
LCt>GAN  METAL  LATHES 


SALES    •    RENTALS    •    REPAIRS 

SERVICE  HEADQUARTERS   FOR  PORTABLE  TOOLS 


SAN  FRANCISCO 
1072-1076   Howard   Street 

HEmlock  6)12 


OAKLAND 
990  East  14th  Street 

GLancourf  3742 


\ 


Sheet  Metal  Workera  » 
Steam  Flttera 
Tile    Setter 


7conT!nued"3nT^^T3T 


fw 

STUCCO 


USi  TENTH  ST. 


•i 


SAM  PKAMcnoo       Pt>.  MAdut  1651 


THE 


IMPROVED 


^fi  -U-'LaUi. 


STUCCO   CEMENT 


Mor»T«nisP»rSock  •  Spreorff  fosler  •  1ms  Sfcri«l(09« 
PACIFIC   PORTLAND  CEMENT  COMPANY 


a  COMPRESSOR 


FROM  BACON! 

The  right  size  compressor— the 
air  toote  you  need— in  first  class 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 


i 


I 
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DAILY    PACIFIC     BUILDER 


FRIDAY.  MAY  17.  1946 


OFFICIAL      PROPOSALS 


(Continued  From  Page  Nine) 

TUe  Setters  Helper  1^ 

Universal  Equipment  Operator 
(shovels,  Draglines,  Der- 
ricks, Derrick  Barge.  Clam- 
shell,   or   Crane) L75 

Tractor    Driver i^ 

Truck  driver  over  16  cu.  yds. 

water    level    capacity    1-42^ 

Truck  driver  12  to  16  cu.  yds. 

water  level  capacity 1^% 

Truok  Driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

la    cu.    yds.)     .._ 1.16 

Truck  Driver  (4  cu.  yds.  and 
less    than    8   cu.   yds.   water 

level    capacity) Lio 

Truck  Driver   (less  than  4  cu. 

yds.  water  level  capacity)....  L07% 
Any       classification       omitted 

herein  not  less  than _ LOO 

Overtime — One    and    one-half    times 
the   above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifi- 
cation thereof  and  to  any  and  all 
lawful  orders  of  the  President  or  any 
other  authorized  Federal  Officer  or 
agency,  In  so  far  as  the  same  may 
be  applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  Or- 
der, whether  higher  or  lower  shall 
cuiiir«^i 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured  to 
the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Of  ice 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  wno  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  herinafter  stat- 
ed by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento, 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($25.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guaranty  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Div- 
ision of  Architecture  within  30  days 
after  the  date  set^  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to  the 
State. 

Prequallflcatlons:  Plans,  specifi- 
cations and  proposal  forms  will  only 
be  Issued  to  those  contractors  who 
are  prequallfled  with  the  Depart- 
ment of  Public  Works  by  having 
filed  a  statement  of  experience  and 
financial  condition  on  a  standard 
questionnaire  form  In  accordance 
with  the  provisions  of  the  State 
Contract  Act.  Such  a  statement  must 
have  been  filled  and  approved  not 
more  than  one  (1)  year  and  not  less 
than  five  (f.)  days  previous  to  the 
date  set  for  receiving  and  opening 
bids.  Contractors  may  obtain  stand- 
ard questionnaire  forms  from  the 
Division  of  Architecture. 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
in  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  is- 
sued by  the  Department  of  Public 
Works. 

No  bid  will  be  considered  unless 
It  Is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  certi- 
fied check  made  payable  to  the  Di- 
rector of  Public  Works  in  the  sura 
of  at  least  ten  pen  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality 
In    any    bid    received. 

No  bidder  may  withdraw  his  bid  for 

a    period    of    thirty    (30)    days   after 

the  time  set  for  opening  thereof 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITETCURE 

Anson  Boyd 

State  Architect 

(Daily  Pacific  Builder) 
(May  10-17-24-31) 
Highway      Improvements — Calaveras 
Co.   (X-Cal-66-B) 


than     one 
paclty) 


cubic    yard    ca- 


Concrete   vibrator   operator 
Flagman 


Jackhammer  Operator 
Laborer 


1.46 
IM 
UOO 
L25 
LOO 

Oiler  power  shovels  or  cranes  L25 

Operator   of   power  shovel   or 

other  excavation  equipment, 

shovel   type  controls    (up  to 

and     including     one     cubic 

yard) L88 

Operator  of  power  shovel  or 
other  excavating  eqiiipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Reinforcing  steel  worker  L50 

Tractor   driver L70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)    ; L5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  

Truck  driver  (8  cubic  yards 
and  less  tlian  14  cubic  yards 

water    level    capacity)    1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.1876 

Truck  driver  (less  than  4  cubic 

yards   water   level   capacity)  1.0625 
Any       classification       omitted 

herein    not   less  than    LOO 

Overtime    one     and    one-half     (.1%) 

times  the  above  rates. 
Sundays       and       holidays        (except 
watchmen,    guards    and    flagman) 
one   and   one-half    (1^)    times    the 
above  rates. 
State  Highway    Engineer's    Estimate 
Item  1.        Removing  cattle  pass. 
Item    2.        30    lineal    feet    removing 

and    resetting    railing. 
Item    3.      200   cubic   yards    structure 

excavation. 
Item  4.        70  cubic  yards  Class  "A" 

Portland    cement   concrete. 
Item  5.    6,000  pounds  placing  bar  re- 
inforcing steel. 
Item   6.         5   each,   portable  timber 

barricades. 
Item  7.        26  lineal  meet  temporary 

railing. 
Item    8.        Miscellaneous     items     of 
work. 
The  State  will  furnish  bar  reinforc- 
ing steel  required  in  connection  with 
Item  5  as  more  explicitly  set  forth 
In  the  special  provisions. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY, 
State   Highway   Engineer. 
By   P.    O.    Harding, 
District  Engineer,   District  X 
(DaUy  Pacific  Builder) 
(May  10-17, 1946) 
Dated  May  6,  1946 


times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and     flagman)— one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  end  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
troL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications   may    be   obtained   at    the 


1.4375  I  trff ice  of  the  State  JdU^way  Engi- 
neer, Public  Works  Bulging,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  tjt>«  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless  it 
Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements 
and    Condltiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION    OF   HIGHWAYS 
G.  T.  McCOY, 
State  Highway   Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:   May   10.   1946 


Ward  for  Infirm  Men,  Norwalk  State 
Hospital,  Norwalk,  Calif. 


Highway  Improvements — Merced  Co. 
bet.  3  &  4.3  miles  northeast  of  Gus- 
tine. 


STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
by  the  Department  of  Public  Works, 
Division  of  Highways,  at  the  office 
of  the  District  Elnghieer,  1200  North 
Center  Street,  Stockton.  California, 
unUl  2:00  o'clock  P.  M.  on  May  21, 
1946,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performing  work  as  follows: 

Calaveras  County,  about  nine  miles 
north  of  Angels  Camp  (X-Cal-G5-B) 
*  *■**'•  P*»»  *o  be  constructed. 

Plans  and  specifications,  and  forms 
of  proposals,  bonds,  and  contract 
may  be  obtained  at  the  above  address. 

No  bid  win  be  considered  unless  it 
is  made  on  a  proposal  form  furnish- 
ed by  the  District  Engineer,  and  is 
made  in  accordance  with  the  provis- 
ions set  forth  under  Section  2,  "Pro- 
posal Requirements  and  Conditions" 
of  the  Standard  Specifications.  Each 
bid  must  be  accompanied  by  a  pro- 
posal guaranty  in  accordance  with 
the  requirements  of  article  (f)  of 
the  said  SecUon  2  of  the  Standard 
Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

The  quanUties  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter sUted,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  express- 
ly or  by  implication,  agree  that  the 
actual  amount  of  work  will  corres- 
pond therewith,  but  reserves  the  right 
to  increase  or  decrease  the  amount 
of  any  class  or  portion  of  the  work, 
or  to  omit  portions  of  the  work,  as 
may  be  deemed  by  the  Engineer  to 
be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates,  here- 
in specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive 
orders  of  the  President  of  the  United 
States  and  to  any  modlf  icaUon  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ised Federal  officer  or  agency,  in- 
sofar as  the  same  may  be  applicable 
to  this  contract  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  doneto  be  as  follows: 
Ciaealfloatlen  Rate  per  hour 

CarpMiter  (L8.7n 

Cement    finisher    L75 

Concret*  Mixer  opera^Dr  (less 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Merced  County,  between  3  and  4.3 
miles  northeast  of  Gustine  (X-Mer- 
122-A),  a  bridge  across  Mud  Slough 
and  a  culvert  at  Garzas  Creek  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate   per   hour 

Asphalt    plant    cryerman     or 

fireman  _ |i,4o 

Asphalt    plant    mixer  operator  1.45 
Asphalt      spreading      machine 

operator    1.75 

Carpenter    L826 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  Office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacra- 
mento, California,  up  to  3:30  P.M., 
Wednesday,  June  5,  1946,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  the  erection  and 
completion  of  the  Ward  for  Infirm 
Men,  Norwalk  State  Hospital,  Nor- 
walk, California,  in  accordance  with 
plans  and  specifications  therefor. 

The  Ward  for  Infirm  Men  consists 
of  a  one-story  reinforced  concrete 
building  having  a  combined  floor  area 
of  approximately  12,000  square  feet, 
with  hollow  tile  partitions  and  clay 
tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work: 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 

3.  Plumbing  Work. 

4.  Electrical  Work. 
Alternate  bids  will  be  required  for 

the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
nent  of  Publlo  Works  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 


as  the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
appUcable  Federal  Order,  whether 
higher  or  lower,  shall  control 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777 Jl 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture  Pub- 
lic Works  Building,  Sacramento  and 
Room  803  SUte  Office  Building'  Loe 
Angeles,  and  at  the  principal  Call 
fomia  Cities  Builders'  :Schanee 
Offices.  ^ange 

Contractors  who  are  desirous  of 
securing  plans,  epeciflcaUons  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
mento. Such  request  shall  be  accom- 
panied by  a  deposit  of  Twenty  Five 
(125.00)  dollars.  Check  shaU  be  made 
payable  to  the  Division  of  Architec- 
ture. Such  deposit  is  required  to 
guarantee  the  safe  return  in  good 
condition  of  the  plans  and  specifica- 
tions to  the  Division  of  Architecture 
within  30  days  after  the  date  set  for 
opening  bids.  Failure  to  so  return  the 
plans  will  cause  forfeiture  of  the 
Deposit  to  the  State. 

Prequallficatlon:  Plans,  specifica- 
tions and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequallfled  with  the  Department 
of  P»ublic  Works  by  having  filed  a 
statement  of  experience  and  finan- 
cial condition  on  a  standard  question- 
naire form  in  accordance  with  the 
provision  sof  the  State  Contract  AcL 
Such  statement  must  have  been  filled 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  in 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  Issued  by 
the  Dej)artment  of  Public  Works. 

No  bid  will  be  considered  unless 
it  Is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  in  the  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informal- 
ity in  any  bid  received. 

No   bidder  may   withdraw   his   bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 
State  ArchitecL 
(Daily  Pacific  Builder) 
(May  10-17.24-31,  1946) 


shovel    type    controls 

one   cubic    yard    

Reinforcing  steel  worker 

Roller    operator    

Tractor    driver 


(over 


2JB 

LSO 

urn 

1.70 


Truck    driver    (8    cubic    yards 
water      level      capacity      or 

more)    ^726 

Truck    driver    (6   cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) L575 

Truck    driver    (4    cubic    yards 
and    less  than    6   cubic   yards 

water  level  capacity) 1.2«20 

Truck  driver  (less  than  4  cubic 

yards   water  level   capacity)  L15 
Any      classification       ontiitted 

herein  not   less   than  1.0625 

Overtime — one     and     one-half     (1%) 
times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men,    guards,    and    flagman) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Simday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorised  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  »tate  Highway  SSngineer, 
I*ublic  Works  Building,  Sacramento, 
Califomla,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Ehigineer 
of  the  District  in  which  the  work  is 
situated  and  at  the  office  of  the  As- 
sociated (^neral  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished  by 
the  State  Highway  Engineer  and  is 
made  in  accordance  with  the  pro- 
visions of  the  Pr^osal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Elach  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Ehigineer. 
(Daily  Pacific  Builder) 
_  (May  10-17-24,  1946) 

Dated:  May  10,  1946 


water   levea    capacity) L8TR 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) L187S 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)   _.  L063S 
Any      classification      omitted 

herein  not  less  than  LOO 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and     flagman) — one 
and  (ne-haif  (1V4)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holi<)ay  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  at  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  in  case 
of  any  incontlistency.  the  rates  fixed 
by  any  such  appUcable  Federal  or- 
der, whether  higher  or  lower,  shall 
controL 

Plans  nuiy  be  seen,  and  forms  of 
pn^>osal.  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 


fice of  the  State  Highway  Engiaer, 
Public  Works  Building,  Sacramenta, 
California,  and  they  may  be  m«b  mt 
the  offices  of  the  District  Snt^eers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Engineer 
of  the  District  in  which  the  work  is 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  In  San 
Francisco. 

No  bid  will  be  considered  imleaa  tt 
is  made  on  a  blank  form  fumis2»4B 
by  the  State  Highway  Snglneer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  RequiremenU 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specificatioaa. 
fiSach  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requlremwits  and 
Condltiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
aU  bids. 

DEPARTMEl^TT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY. 
State  Highway  Sngineer. 
(Daily  Pacific  Builder) 
(May  10-17-24.  1946) 
Dated:  May  10,  1946 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For   Maintenance-Free  Service 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Fdl 
FarticuUrs 


7»AD|E    MARK 


DURANT  INSULATED  PIPE  COMPANY 


RUNN^MfDE    ST 


r  A  I.  0    A  L. 


I  0MrtbwH4  ly 

NEIL  H.  PETERSON  COMPANY 

1129  FOISOM  STREET  SAN  MANaSCO  3.  CAUP. 

fftose  UNderMII  tOM 

Southern  Califemla: 


Washington,  Oregon  and  Tarrltory 

of  Alaska: 

E.   H.  LANQOON   COMPANY 

966  Dexter  Herton  BulMlog 

Seattle  4,  Washington 

F^hene  ELIIett  0830 


Highway      Improvements— Calaveras 
County 


Highway    Improvements —    Alameda 
County 


Cement  finisher  _ 1.75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.48 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type   „ 1.70 

Concrete  vibrator  operator  1.26 

Flagman     1.00 

Jackhammer  operator  1^ 

Laborer     1.0Q 

Motor  grader  operator 1.85 

Oil    distributor   bootman    1.125 

Oiler  power  shovels  or  cranes  1.25 

Operator    of    power    shovel  or 

other     excavating     equipment. 

shovel   type   controls    (up   to 

and      inqludlng      one     cubic 

yard)     „ 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard) 2.00 

Pile  driver  hoistman  or  op- 
erator     1.85 

Pile  driver  man  L86 

Reinforcing    steel    worker 1.60 

Roller   operator 1.65 

Tractor   driver    1.70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)  i.5e25 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    1.437fi 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   .'„ „  1.375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards   water   level    capacity)  1.0625 
Any      classification      omitted 

herein   not    less   than    1.00 

Overtime — one     and     one-half     (l^^) 


Hourly  Rate 

Asbestos  Workers fl.7f, 

Bricklayers   1.85 

Carpenters  ^  1.60 

Cement  Finishers  ...  1.62^ 

Electric  Workers  ^ 1.70 

Glass  Workers  1.36 

Iron  Workers,  Architectural  ....  1.60 
Iron  Workers.  Reinforcing 

Steel  _ 1.62% 

Iron  Workers,  Structural 1.62  H 

Laborers.  Building „ i.oo 

Lathers  1.75 

Masons'  Tenders 1.25 

Mixer  (Concrete)  Operator, 

skip  type 1.42% 

Mixer  (Concrete)  Operator, 

paving  or  mobile 1.65 

Painters  (brush)  1.6O 

Plasterers  i.85 

Plasterers'  Tenders  1,56 

Plumbers    1.75 

Roofers  1.43 

Sheet  Metal  Workers  1,75 

Steam  Fitters  1.75 

Tile  Setter  1.62% 

Tile  Setter's  Helper  „« L25 

Universal  Equipment  Operator 
(shovels,  draglines,  derricks, 
derrick    barge,    clamshell    or 

crane)    _ 1.75 

Tractor  Driver  „ i,5f, 

Truck  Driver  (over  16  cu.  yds. 

water  level  capacity)  ...„ 1.42% 

Truck  Driver  (12  to  16  cu.  yds. 

water  level  capacity)  ...„ 1.22% 

Truck  Driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12  cubic  yards)  1.15 

Truck  Driver  (4  cu.  yds.  and 
less    than    8   cu.    yds.    water 

level  capacity)  l.lO 

Truck  Driver   (less  than  4  cu. 

yds.  water  level  capacity)  ....  1.07% 
Any  classification  omitted 

herein  not  less  than..„ 1.00 

Overtime — One    and    one-half    times 
the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  in  so  far 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  378,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  May  29,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Alameda  County,  between  Dublin 
and  Mission  San  Jose  and  between 
Alvarado  and  San  Leandro  (IV-Ala- 
5,  69- B,  C.  B)  about  seven  and  eix- 
tenths  (7,6)  mllee  In  length  to  be  re- 
paired with  crusher  run  base  and 
plant-mixed   surfacing. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  theLabor  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate   per  hour 

Asphalt     plant     dryerman     or 

fireman   _ |1.40 

Asphalt*  plant   mixer   operator  1.45 
Asphalt  spreading  machine  op- 
erator      „ 175 

Carpenter    „ ..  £75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    1.70 

Concrete    vibrator  operator  1JJ5 

Flagman     1.Q625 

Jackhammer  operator 1,25 

Laborer     1.062f. 

Motor  grader  operator  1.85 

Oil  distributor  bootman  L126 

Oiler  power  shovels   or  cranes  1.40 

Operator    of    power   shovel    or 

other  excavatlong  equipment, 

shovel   type   controls    (up   to 

and     including     one      cubic 

yard)    2.OO 

Operator    of   power   shovel    or 
other  excavating  equipment. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  873,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  5,  1946. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reierence  is  made,  as 
follows : 

Calaveras  County,  in  the  City  of 
Angels,  acroes  Angels  Creek  (X-Cal- 
24-Ang),  a  concrete  bridge  and  ap- 
proaches  to    be   constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  mixer  operator  (1.45 
Asphalt     plant    dryerman     or 

fireman    1.40 

Asphalt      spreading      machine 

operator 1.75 

Carpenter 1.375 

Cement  finisher 1.76 

Concrete  mixer  operator  (less 
than  one  cubic  yard  ca- 
pacity)      1.46 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  more)  1.70 

Flagman LOO 

Jackhammer  operator 1.25 

Laborer    LOO 

Motor  grader  operator 1.86 

Oil  distributor  bootman  1.126 

Oiler  power  shovels  or  cranes  1.26 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel     type     controls  (     (up 

and      including     one     cubic 

I     yard)    — L85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Reinforcing  steel  worker 1.50 

Roller    operator ,._  L66 

Tractor   driver    L70 

Truck  driver  (18  cubic  yards 
water      level     capacity      or 

more)     L5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water    level    capacity)    L4S75 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 


A.   R.  JOHNSON 
2322  Linden  Avenue 

i.ong  Beach  6,  California 
Phone  4M-2S 


GEORGE  M.  PHILPOTT  CO 

BRYANT  bet.  9th   and   10th 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    -    QAOS 

V-BELT8 
WIRE  ROPE   AND  PITTINQt 
BALL  A  ROLLER  BEARINQK 


C.  p.  Concrete  Eqajpnieiit 

COMPANY 

FORM  CLAMPt  .  SNAP  TIU  -  tCIIBBO 

SUPPORTS  •   COLUMN  CLAM^ 

SHORES  -  RAWL  PLUQS  -  STAH  DRILLt 

ELECTRIC    KAMMCRS   •    KLBCTRIC 

DRILLS    -   CURINO   COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE  VIBflATOftS 

1385  W.  leth  SL,  ObUukI,  COf. 
TEmplsbw  1405 

a«-HOUR  PHONE  SCRVICB 


ACME     SWING     S AW  ...  Jumor  Sfie 


PORTABLE  CONTRACTORS  SAW 

Skid  Saws  Without  WheeU 

Dealer  .  .  .  EDWARD  R.  BACON  CO^  17th  at  FOLSOM  STS. 


SAN  FRANCISCO 


Bay  Equipment  Company 

3254  East  Shore  Highway  .  .  .  Jurt  NoHh  of  Albany  HOI 
Richmond,  California  Tdephone  Landscape  5-2190 

DISTRIBUTORS    FOR 

Wooldridge  Manafactariiig  Gmipaiqr 

EARTH  MOVING  EQUIPMENT 

Schramm,  Inc. 

AIR  COMPRESSORS  AND  AIR  TOOLS 

White  Manafadnriiig  Company 

ROAD  AND  STREET  MACHINERY 

Pettibone  MnDiken  Corporation 

CLAMSHELL-DRAGUNE  BUCKETS  AND  DIPPERS 

SALES  .  RENTALS  -  REPAIRS 


S^OOP  MOBILE 

#  Opens  new  channels  for  Mechanized  Ma- 
t^^rial  handling. 

O  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  mter- 
changeable. 

O  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
■♦moving  and  replacing  two  pins. 

MIXERMOBILE  ^"t^^fj^ 

iUOGYMOilLE 
fswjwaJ  Csacr»t«  ••««y 

S^OOPMOIILE 
Scoops.  UfH.  M«vM  mU  Uods 

WOR  COMPLETE  INFORMATION  CALL 

RHOIR  &  JAMIESON,  LM. 

BUILDING  MATERIALS    •    READY  MIXED  CONCRITS 
Foot  of  23rd  Avmm  OAKLAND 


■Tfrr? 


«...«;;i,  Mn.i»4.,..>iiBi'  :i|i(i<|||f,|||ii|t>>f|||iq|i)^ 


iiHjiiiiiiiiiiiiiii!iii"»iiii>iiiti»#i^^ 


^^^Ofiii]^ 


PLANS  and 
Speculations 


A,^?f  ^i"f  •  ^^«  ^o  form  a  wat- 
II  ^i^?  to  provide  cheaper  wat- 
er supphea  to  industries  in  this 
area,  have  been  announced  by  Fred 
I'arr,  chaimah  of  the  temporary 
^mittee  for  formation  of  the  dis- 

oOo 
The    State    Reclamation    Board 
•y^pproved  acquisition  of  ri^ht 

JlT*^  '4°L*^^  ^  Creek  flood  cSn- 
tool  project  m  Fregno  County.   Ac 

&.  Army  Engineers,  and  wiU  cost 
m  txce»s  of  oiie  million  dollars. 
__  ©Oo 

thf'S^'  '^  ^"*'  alignment  of 
fW.Jn**l*  Dam  power  line  from 
OrovUle  to  the  Yuha  county  line 
nj»  been  amiounced  by  engineers 
o«tt«  Bureau  of  Reclamation  here. 
oOo 
MarytTille:  The  city  council  will 
attempt  tomght  to  find  a  solution 
to  the  sewage  problem  here.  It  is 
now  disposed  off  on  land  in  the 
west  section  of  the  city,  but  over- 
ffmt  of  the  Feather  river  some 
"ine«  cover  the  area. 

w  ^  oOo 

VMlera:  The  State  Highway  com- 
mission has  allocated  $120,000  for 
an  undenjass  to  be  built  on  the 
Madera-Yosemite  highway  at  the 
mnu  iQ  crossing  two  miles  east 

FiS"^'''^^-  ,f««^'din»  to  Engineer 
Earl  T.  Scott,  of  the  highway  di- 
vision, work  should  get  undemay 
in  the  next  few  months. 

STRUCTURAL  ENGINEERS 
ASSIST  CODE  PLANNING 

The  Structural  Engineers  As- 
sociation of  Northern  California 
haj  been  invited  by  H.  C.  Ven- 
sano  Director  of  Public  Works, 
the  City  and  County  of  S.  F  to 
co-operate  with  the  S.  F.  Sec'tion, 
American  Society  of  Civil  Engi- 
neers, m  assisting  the  City  of  San 
Francisco  in  the  preparation  of 
the  proposed  new  building  code  in 
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(Reprint— Architectural  Record) 
"And  I  want  it  wrapped  as  a  gift!" 


Did  You  Know  That  .  .  . 


Butler  ComptroBer 
H  Cdmnhia  Steel  Co. 

J.  E.  Butler  has  been  elected 
Comptroller  of  Columbia  Steel  com- 
pany, U.  S.  Steel  subsidiary  it  i> 
announced  by  William  A  jJoa^ 
President.  He  succeeds  C.  T  RbA 
mond,  resigned.  *  ^^" 

Prior  to  taking  up  his  new  du- 
ties with  Co  rnnbia  Steel,  Butler 
was  Comptroller  of  Geneva  Steel 
company,  the  Government  -  ow^ 
steel  plant  near  Ptovo,  Utah,  which 
is  operated  by  U.  S.  Steel. 

He  was  associated  with  the  Ge- 
neva Steel  project  through  both 
the  construction  and  operating 
phases.  During  construction  he 
was  m  charge  of  accounting  for 
Columbia  Steel  company,  Defense 
Plant  division.  Before  his  Geneva 
assignment,  Butler  was  Assistant 
Comptroller  of  Columbia  Steel  Co 
He  joined  the  company  in  193?  af ' 
ter  having  served  a.s  Comptroller 
of  St.  Mary's  College,  Moraga 

Butler  is  a  member  of  the  Cer- 
tified Public  Accountants  Associa- 
tion of  California.  He  resides  at 
900  Chestnut  street,  San  Francisco 


PRICE  15  CENTS  PER  COPY 


abra^ch^offi^pL^-Ziry*-'  ^^^J^^JS'  °^  ^51  Post  street,  has  opened 
a  branch  office  at  1045  Main  street,  Fortuna.  Telephone,  Fortuna  340W. 

The  firm  of  J.  di  Criatina  &  Son  has  moved  offices,  yard  and 
8111  ^^allf'^f  °''^i?°''.f^  ^^^  '^^^^^  ^^^""^-    Telephone  is  HEmlock   ^hapter  of  the  Associated  General 
at  ifitlf  «nS  Wo'®'^''^''*Jy  opposite  the  Pacific  Coast  Aggregates  plant  I  g^^^^^f^tors  from  WAB  Executive 
at  ibth  and  Harrison  streets.  =.«.    e,         ^  Secretary  Robert  C.  Moore. 

—0—  I     Application    for   the    rates   was 

carl  IN.  Swenson  Co.,  has  moved  into  new  offices  at  1095  Stockton  worked  out  through  the  union  rep- 


Tne    section    dealine    with    ]atPr«iL.n  ^  r  --.—   — *-  «■  •-'""  "«o 

forces.  ^  ^*^^^**   ^'il  to^a  new  location  at  350  Treat  avenue 

Various  business  and  profes- 
sjonal  organisations  of  San  Fran- 
cisco were  invited  to  comment  on 
^®  1'"^,.  draft  of  the  proposed 
new  buildmg  code,  and  their  rec- 
ommendations were  sent  to  the 
Dept.  of  Public  Works  last  month. 
Ihe  proposed  building  code  is 
now  being  revised  with  these  rec- 
ommendations as  a  guide  for  fur- 
ther study  before  final  adoption 
by  the  Board  of  Supervisors.  I 


O.K.  WAGE  SCALE  FOR 
BUILDING  LABORERS 

The  Wage  Adjustment  Board. 
Washington,  D.  C,  has  agreed  up- 
on a  scale  of  wages  for  members 
of  the  International  Hod  Carriers 
Building  and  Common  Laborers  of 
America,  according  to  a  telegram 
received  by  the  Central  California 
Chapter  of  the  Associated  General 


fJ^J^t'^l       ^^^\  ^^"^  *"**  warehouse  facilities   are  located  at  the 
same  address.    Telephone  number  is  Ballard  2602 

— O— 

1^.\J^%   fr.l^\\F^'^'''^''^^^  ^°/'"'*  ^*?  announced   the   examination   on 
Juiy   Id   for  the   position   of   associate    architectural    designer     The 

SinS  V*„!     oo™**^?*?'^'  ^^^  applications  must  be  filed  with  the  board 
h^f°//d?/.,,23:.Z^^/^"«  get  preference.    Blanks  can  be  obtained  at 


board  headquarters,  1015  L  street,  Sacramento 


resentatives  and  the  AGC,  and 
submitted  to  WAB  for  considera- 
tion. 

The  rates  are  authorized  to  ap- 
ply on  Federal  and  non-Federal 
building,  heavy  and  highway  con- 
struction work. 


CPA  Ampfifies  "Begnn  Work''  With  List 
Of  Six  Exafflples  of  ConstnctioB  Underway 

A  aappiement  to  veieniBs'  hoasiiig  procnm  order  number  1,  lie- 
fining  '^eginrinf  •#  •onstnictittn"  and  anplifyinff  tW  tcMi  by  lictnig 
examples  of  "kesui  worf  was  i88ii«d  last  week  hj  CPA.| 

The  supplement  adds  two  quali-  — L 

fications  to  the  deHoition  of  **be- 
|run  work"  as  it  was  carried  in 
VHP  order  1.  These  are: 

1— Materials  which  are  to  be 
an  integral  part  of  a  structure 
are  considered  to  have  been  incor- 
porated in  the  structure  on  the 
site  only  when  they  are  placed 
in  the  position  in  which  they  are 
to  remain  permanently  as  a  part 
of  the  structure. 

2 — Materials  are  considered  to 
be  an  integral  part  of  a  proposed 
structure  only  if  they  will  be 
physically  attached  to  the  build- 
ing and  will  be  permanently  lo- 
cated within  the  boundary  line  of 
its  walls. 

To  be  exempted  from  the  limi- 
tation order  and  permitted  to  go 
ahead,  non-residential  BTrojects 
must  meet  these  added  qualifica- 
tions, CPA  said. 

The  agency  gave  the  following 
examples  of  kinds  of  work  which 
constitutes  the  start  of  construc- 
tion and  which  would  exempt  a 
project  from  the  limitation  order 
if  the  work  had  started  before 
March  26: 

1— Pouring    concrete    footings    or 
other  foundations. 

2 — Placing  reinforcing  rods  or 
mats    in    place    in    an    excavation 


der  only  it  tne  work  Went  on  con- 
tinuously after  it  was  started. 

If  any  work  of  thirs  kind  was 
begun  before  the  issuance  of  the 
limitaUon  order  Matth  26,  but 
was  abandoned  or  discontinued 
either  before  or  after  that  date,  it 
is  not  exempt  from  the  restric- 
tions of  the  order,  CPA  said. 

The  supplement  is  further  ex- 
plained in  this  way,  "This  does 
not  mean  that  work  must  be  car- 
ried on  every  day.  If  construc- 
tion was,  or  is,  suspended  for  less 
than  three  months  for  reasons  be- 
yond the  builder's  contrcd,  such  as 
inability  to  get  mateirials  or  la- 
bor, a  strike  or  unfavt>rable 
weather  condition,  the  construc- 
tion job  is  consideriHl  to  have 
been  carried  on  normally  within 
the  definition  of  VHP'-l. 

"Authorization  must  be  obtain- 
ed to  proceed  with  any  construc- 
tion on  which  work  his  been  sus- 
pended for  more  than  three 
months." 

Also,  the  "begun  w<)rk"  exemp- 
tion phrase  applies  only  to  build- 


Coal  Strike  May 

StiUFoolUpNew 
CoBsbnctioB 


The  coal  strike  could  have  tied 
up  the  home  building  program 
completely  had  it  continued,  ob- 
servers said  here  today.  An  em- 
bargo against  rail  shipments  of 
sand  and  gravel  was  imposed  by 
the  Office  of  IMense  Transporta- 
tion to  save  railroad  coal,  but  af- 
ter being  in  effect  three  days  it 
was  lifted. 

Without  sand  and  gravel,  hous^ 
ing  would  have  ground  to  a  stand- 
still, for  these  two  commodities 
are  essential  in  the  construction 
of  foundations. 

While  ther^  is  hope  that  a  full 
settlement  of  the  coal  strike  may 
be  attained  before  the  present 
two  weeks'  truce  expires,  builder^ 
should  keep  in  mind  that  if  there 
is  another  work  stoppage  at  the 
mines,  sand  and  gravel  again  may 
be  the  first  of  the  bulky  commodi- 
ties to  be  rule -J  off  the  rails. 

Complete  setlement  of  the  eoal 
dispute,   of  course,   is   required   if 


lfS,.Tr       v*^  '^J^.^  '^^^'^  ^«"-   Prodiiction  of  many  other  building 
M?i^h  Sij"^**^"  ^"^'^  ^*'  issued   materials  is  to  be  brought  out  of 


March  26. 

For  example,  if  a  builder  had 
started  a  three-story,   100  feet  bv 


SUMMERBELl  ROOF  STRUGTURES 

t746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

ENterprise  10930  TWinoaks  3672 


[ 


BURKE  FORM  CLAMPS 


Vttl   ^'"^  TIMBER    RINGS 

EXPANSION  JOINT     COLUMN   CLAMPS 
THREADED    RODS 


9Miii|ipHMfc: 


CURING    COMPOUND 
8C9EED    SUPPORTS 
REINFORCED    PAPER 


All  Types  of  Concrete   Construction  Specialties 
^  •'•  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      San  Francisco      •      Phone  GArfleld  8768 


BUILDING  INFLATION 

The  value  of  the  dollar  spent 
for  construction  is  changing  rap- 
idly, a  CPA  spokesman  said.  It 
takes  $1.60  now  to  buy  what  $1.00 
would  purchase  in  the  line  of  con- 
struction back  in  1941 

FORJALE 

TIMBERS,  wallboards,  plumbing, 
pipe,  milhrerk,  and  other  boilding 
materials.  SALE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,   write,   or  'phone 

CLEVELAND  WRECKING  CO. 

2900_  Third  St.     -     VAIencia  4977 


According  to  existing  rules  and 
regulations,  the  new  wage  cannot 

jbe  paid  on  old  work  without  ap- 

iproval  of  the  WAB.  Clarification 
of  this  point  is  being  sought  by 
AGC  and   Union  representatives. 

Complete  text  of  the  agreement 
and  scale  listings  can  be  obtained 
rom  the  AGC,  Sharon  building,  San 
Francisco. 


0te<Ule% 


FLUORESCENT 

^  m  tmvof  if»m  ^l«Mt  (vi  a  4a€Mti{ec  (i^Aaif  U4fHtl 

WALNUT  8900 


FLUORESCENT  PRODUCTS  CO. 

!MS  tOlDU  fidTI   *¥£,.  SAN   FRANeiSCO 


Architectural  Drafting 

-  plans  -  elevations  -  details  - 

Measured  Drawings  for 

alterations 

Technical  Drafting  Service 

320  Market  St.       San   Francisco  11 
DOuglas  8t74 


he  could  complete  it  without  auth- 
orization, but  he  could  not  re-de- 
sign the  building  and  put  up  a 
five-story  100  feet  by  500  feet 
structure  without  securing  per- 
mission. 


preparatory    to    pouring    concrete.    100  feet  building  beforte  that  date 

.  «* — Unvmg    permanent    bearing  *^  • '  -        .       l  . 

piles  or  caissons. 

4 — Installing  pipes,  conduits  or 
Wires  in  the  place  where  they  will 
remain  permanently  as  part  of 
the  building,  if  located  within  the 
boundary  lines  of  the  walls  of  the 
proposed  *  structure. 

S— Euilding  foundation  walls; 
whether  laid  dry  or  with  mortar. 

6 — Incorporating  permanently  in 
place  additional  building  mate- 
rials in  a  building  which  is  be- 
ing remodelled,  whether  the  in- 
corporation is  for  the  purpose  of 
repairing  the  parts  of  the  build- 
ing left  standing  or  as  part  of 
the  new  alterations. 

These  six  descriptions  of  "work 
begun"  permit  a  project  to  be 
exempted  from  the  limitation  or- 


the  woods.  If  there  should  be  a 
new  tieup  in  coal  production,  it 
might  be  quickly  reflected  in  still 
iurther  reduction  in  steel  output, 
tlready  heavily  hit  last  week  by 
lack  of  coal,  and  this  in  tnm 
would  in  less  pig  iron,  hence  re- 
duced production  of  cast  iron 
radiation,  cast  iron  soil  pipe,  hot 
air  furnaces  and  bath  tubs. 


For  REINFORCING 


iRUJin  pniHT  compRnv 


FinE  pninr 

4th  &  Addison  it;,  •  Serkeiey  2.  Ca!if, 
Phone:  BErkeiey  3440 


HOHt 


souU 


<#*j* 


^'Sjis.-'f- 


too 


SM^ 


4141 


m 


StM 


>M<t 


Si^» 


'SSo*^*^' 


Wit-"*" 


FOR  RENT 


Combination  %-yd.  HOC,  DRAG- 
LINE. CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
365  Ocean  Avenue,  San  Francisco 


^ 


FULLER 

SHOWER 

DOORS 


EXPANSION 
lOINT  FILLERS 

Flexcell  Bituminous  Fiber 
and  Jobns-ManviH« 
Asphah  Felt-Sided 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7—3,000  Watt  "Onan"  single  phase 
AC  Gasoline  Driven  Light  Plants- 
Canopy  Housed-Mounted  on  skids. 

43  Tons  3-S-inch  Steel  Plates. 

Call 

THE  BROOKMAN 
COMPANY 

DOuglas  4657 


STEEL  COMPANY 

1750  ARMY  ST.,  SAN  FRANCISCO 


COASTWIDE     F  A  C  I L 1 1  IE  S 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  ava-lable- 
•fi«  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJPFULLCR  €•  CO- 


901  Mission  Street 
259  Tenth  Strati 


SMFrendsco      •      EXbrook  7151 
OakUnd       •       GUncoiirl  0167 


McLaren  CEBIENT 
ASBESTOa^  BOARD 


4-ft.  X  8-lL  X  l^^S-in.  or 

3'^16-ia.  and  V4-<b*  Corro. 

3Kt.  o-m.  X  S-rt- 


LD.ReederCo.,Sf. 


dobxIm  sese 

lOe  Sacrament*  Street 


New  Master  Gasoline  BackfOl  Tamper 


COMPACTS  EARTH  FILL 

COMPACTS  &  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 

COMPACTS  AND  LEVELS  SODS 

WORKS  IN  NARROW  DITCHES 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


SAN  FKAMCuco        Ph.  MArlcct  1631 


I 


The  ORIGIN Al  Pre-sealeii  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


PsrtiatLu-s 


TtAOi    MAU 


Mor*  rants  P»r  ScKfc  • 


PACIFIC  PORTLAND  CEMENT  COMPANY 


DURANT  INSULATED  PIPE  COMPANY 


NEIL  H.  tHrSSoftcoyiPAHY 

1 1 2f  FOLSOM  STIEE7  SAN  MAMOSCO  1.  CAUP. 

fkoae  UNdmlrfl  MM 


Washington,  Orftt  mmi 
•f  AlMka: 
E.   H.  LANOOOM  COMPANY 
96«  Dexter 
8— ttl»  4»  Wi 


8*iftte«rn  CaHfomla: 

A.   R.  JOHNSON 
2322  LJnd*n  Av«nu« 

uong  Beach  6,  Califemia 
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PROCESSING  pkg  store  and  living 
qtrs,  freezing  fruit,  clothing  store, 
$30,000;  ld56  High  St.  Sehna;  own- 
er, John  C  Chaffin,  1956  High  St, 
SelnuL 

BX/Ki  and  upholstery  cleaning  plant, 
17700;  Napa  Junction;  owner,  J  J 
Latalien,  212  Del  Mar  Ave,  Yal- 
lejo. 

AJL.TEF*  and  addn  to  retail  lumber 
business,    $12,500;    99    Highway   at 


Other  bidders  were: 

Transwestem  Construction  Co.,  Sac- 
ramento, $6750. 

Empire  Construction  Co.,  San  Fran- 
cisco, $9900. 

Engineer's  estimate,  $4360. 


6/20/46      *  ••   < 

BIDS  WANTED— 
TO    BE   OPENED   JUNE   4.  S   P.    M 
RECONSTRUCT   STORE 
Anderson ;     owner,     The    Diamond  j  MOCCASIN,  Tuolumne  Co.,  Calif. 
Match  So,  16th  and  Orange,  Chlco. 
HOTEL    and     restaurant    mfg    and 
whse    distrlb,    $19,000;    117    6th    St. 
Oakland;   owner,   Leonard  E   May, 
646  16th  St,  Oakland. 

ADDN  to  fruit  and  vegetable  pack-  

ing  shed,  $5500 ;  Cromir,  Fresno  Co ;  j  from   cashier's    office,   6th   floor,   425 


The  Board  of  Education  has  au- 
thorized the  purchase  of  property  as 
a  site  for  the  new  elementary  school 
and  plan  to  present  a  school  build- 
ing t>ond  issue  to  the  voters  during 
the   falL 


5/20/46  0 

BOND    ELECTION 
SCHOOL  IMPROVBMTNTS 
TULARE  COUNTY,   Calif. 
Additions    and   alterations    to   school 
Reconstruction    of    storage  and    cot- 1     buildings. 

tage    23;    Hetchy    Hetchy    Water  Owner— Pleasant   View    School    Diet. 

Supply  Contract  No.  197.  of  Tulare  County. 

Owner— Public  Utilities   Commission,  i     The  school  district  will  vote  June 

Room  287,  City  Hall,  S.  F.  '5   on   a   proposal    to   Issue   bonds    in 

Plans  and  specifications  obtainable  ,  the  amount  of  $50,000  to  finance  con- 


'.  Mason 
$10.00 


CPA  PERMITS  GRANTED 


SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  E.  F. 
Halloran,  regional  director,  1355  Mar- 
ket Street,  ha^  announced  the  fol- 
lowing permits  granted  May  16  for 
construction  of  commercial  and  in- 
dustrial buildings  in  the  ban  Fran- 
cisco area: 

STORAGE  bidg,  $65,000;  San  Mateo; 
owner.  Reliable  Van  &  Storage  Co, 
1737  El  Camlno  Real. 
MEDICAL  bldg,  $15,000;  E  Van  Ness 
bet  Bremmer  and  Elizabeth,  Fres- 
no; owner,  R  V  E  Hyde,  626  Ter- 
race,  Fresno. 
SCHOOL  Bldg.  $8,500;  Tettam  Road 
Tulare  County,  Orosl;  owner,  Stone 
Corral  Elem  School  Dist,  Box  1314 
Orosi,  Tulare  County. 
MEDICAL  Bldg.  $17,000;  Farrely  Dr 
and  £  14th  St,  San  Leandro;  owner 
Dr  John   R  StelnneU.  21123  Mont- 
gomery Ave,  Hay  ward. 
RESTAURANT,    Cor    Auzerius    and 
Hannah,   San  Jose,   $10,000;   owner, 
Anthony  Dmapoli,   250  Grand  Ave, 
San  Jose. 
STORE    Bidg,    $60,210,    948    £    Santa 
Clara   St,   San   Jose;    owner.   May- 
fair  Dept  Store,  948  E  Santa  Clara 
St,  San  Jose. 
REMODEL  office,  $50,000;  San  Fran- 
cisco;   owner,   Kerr  Steamship  Co. 
PIPE   LINE,    emergency,    $8,000;    5a5 
Railroad    Ave,     South     San    Fran- 
cisco;  owner,   Telford  L  Smith.  48 
Atlantic  Ave,  San  Bruno. 
GENERATOR  plant  (steam -electric) 
for   medical   school,   $150,328,    U    of 
C   Medical   School,   San    Francisco; 
owner,  The  Regents  of  the  U  of  C, 
2nd  and  Parnassus  Ave.  San  Fran- 
cisco. 
FACTORY    water    well,    casing    and 
furnaces,   $15,000;    Central   Avenue, 
Centerville;  owner,  F  &  E  Mfg  Co 
and  J  &  F  Metal  Products  Co,  Box 
D,  Centerville. 
REPAIR  wharf,  $20,000;  foot  of  Ade- 
line St,  Oakland ;  owner,  El  Dorado 
Termmal  Co,  premises. 
REPAIR    fire    damage    in    apt    bldg, 
$2700;    29   £    Santa   Clara   St,    San 
Jose;  owner,  J  A  Chargln,  507  1st 
National  Bldg,  San  Jose. 
GARAGE,    machine    and    blacksmith 
shop,  $7000;  1400  St  Helena  High- 
way,   Napa;    owner,    F    E    Goetze, 
2149  Oak  St,  Napa. 
ADDN   to  home  for  use  as  contrac- 
tor's  office,   $1500;    1433   Wiren   St, 
Salinas;  owner,  Cha3  T  Burke,  1433 
Wiren  St,  Salinas. 
AUTO  paint  and  repair  shop,  $1500; 
216   Broadway,   King   City;    owner, 
Walter    L    Paine.    215    Broadway. 
King  City. 
STORE  Bldg,  $20,000;  SW  Cor  Santa 
Clara    and    Montgomery    Sts,    San 
Jose;  owner.  Jack  and  Harry  Pol- 
lack. 1171  Roycott  Way,  San  Jose. 
DRY  Cleaning  establishment,   $6,000; 
bet  S  and  T  Sts  and  15th  and  16th 
Sts,  Sacramento;  owner.  Malos  An- 
gelos,  l(.5tt  W  St,  Sacramento. 
REMODEL    stores    and    medical    of- 
fice, $4705;  403  25th  Ave.  San  Ma- 
teo; owner,  Jos  and  Russell  Varsi, 
403  25th  Ave,  San  Mateo. 
AUTO    SALES    and    service    garage, 
$15,000;    415    5th    St,    Santa    Rosa; 
owner,    Dan    Tocchini,    155   9th    St, 
Santa  Rosa. 
DRIVE-IN  Theatre,  $13,500;  SW  Cor 
Oakland  Highway  and  Glsh  Road, 
San  Jose;  owner.  Western  Drive-In 
Theatres,    Inc,    Saint   Claire   Hotel, 
ban  Juo<.. 

ADDN  to  fruit  and  produce  dept,  $1,- 
800,  726  San  Pablo  Ave.  Richmond; 
owner,  Oscar  and  Thelma  Soder- 
blom,   premises. 

DRY  Cleaning  Store.  $20,000;  Paralso 
Park.  Menlo  Park ;  owner,  Mr  and 
Mrs  Geo  Martin,  125  E  Camlno  Real 
Menio  Park. 

REMODEL  general  offices  of  acci- 
dent insurance  co,  $9500;  7th  floor 
Lumberman's  Bldg.  110  Market  St, 
San  Francisco ;  owners.  M  L  Na- 
than Welnsteln,  Coldwell  Banker 
&  Co.  Gertrude  Anlxter  Ivan,  57 
Sutter  St,  San  Francisco. 

OFFICE  and  storage  space.  $5000; 
East  Salinas :  ov/ner.  Coast  Coun- 
ties  Constr  Co.   Salinas. 


owner,  H  B  Murphy  Co,  First  Na 
tional  Bank,  Ftesno. 
'REMODEL    barracks    to    cabins    for 
{     seasonal    workers,   $1200;    Mineral; 
I     owner.  National  Park  Service,  U  S 
Dept  of   the  Interior,   Lassen   Vol- 
canic National  Park,  Mineral. 
RESTAUPLA-NT  and  store,  $9500;  5th  , 
and  W   Main   Sts,   Benlcia ;    owner,  1 7/20/46 
Rev  E  A  Coughran,  3009  Irwin  St,    •/*""" 
Vallejo. 
KELAL    ESTATE    offices    and    retail 
store,  $3000;  1218  Monterey  Street, 
Vallejo;    owner,    H   E   Bamford   dc 
Co.   1046  Tennessee  St,   Vallejo. 
i  REPAIR  church,  $2000 ;  Sonoma  and 
!      Virgmia  Sts,  Vallejo;   owner,  First 
Methodist  Church,  516  Virgmia  St, 
Vallejo. 


St.,    S.    F.,    upon    deposit  of 


9-ia— EDUCATIONAL 
BUILDINGS 


St  ruction. 


south  of  Redding. 


Owner  A  Buildei^-Madden  &   Lewis 


Construction     of  "quonset     Venetian'     Shipbulkilng  Co..   %  J.  H.  Madden.  I  p^^y  ^^,  j^^'l.Jf.  ^^^ 
rlne  nlant  <140k40)  I     Humboldt.  SausaUto.  I  ^-^"~^^-     '^^^^^^^^^^ 


blind  manufeu;turlng  plant  (140ac40)       Humboldt,  SausaUto. 
and   spur   railroad  track.  Filling    will    begin    as    soon    aa    a 

Ownere-Oal-Wood  Products  Com-  dredger  is  available.  Constniction 
pany.  %  H.  H.  Crandall.  1515  E.  I  ^'iH  start  after  the  fill  has  been  al- 
7th,   Los   Angeles,   Earl  F.   Brown,  \  lowed  to  settle  for  at  leaat  a  year. 

3055  Cudahy,  Los  Angeles  A  Joseph  1  — — ^— • 

A^  McCoRi.   Huntmgton    Park.  22-26 RESIDENTIAL 

The  f  oimdaUon  is  now  being  laid.  '  ^"^-w**^*-!^  a  mt^m^ 


5/20/46 

TO   PREPARE   PLANS 

REDONDO  BEACH  L  A.  Co 


13 


BUILDINGS 


9 


5/20/46 

BIDS    WANTED— 

TO   BE  OPENED  MAY  28.  8  P.  M. 

FIRE  EXIT      Est  Cost  under  $1,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 

Construction  of  a  fire  exit  from  the 

auditorium  of  the  McKlnley  School 
Owner— Burlin game  Elementary  Sch. 

Dist.,   Lester   D.    Henderson,    Supt, 

El    Camino    Real    and    Oak   Grove, 

Burllngame. 
Architect— Jas.  H.  Mitchell,  869  Ptae 

St.,  San  Francisco. 

As   previously  reported,   plans  and 
specifications  are  on   file  for  exam 


BIDS  WANTED—  I 

TO  BE  OPENED  MAY  28,  8  P.  M. 

CLASSROOM    BLDG. 
Near  YETTEM.  Tulare  County.  Calif.  1 
Stone    Corral    Elementary     School 
site 

Erection  and  construction  of  a  manu-        _  _     

factured    classroom    bulkling    and  ;[naUon  ln'the~ofnce*  oV'the  superin- 
,^„„,„  toilet  facUltieB  |tendent  of  schools  and  In  the  office 

ADDN    for   storehouse   and    butcher  !  Owner   —    Stone    Corral  ElemenUiyiof  the  architect 
^£>p  at  vetemns'  ?aSlity.  2595  Mid-       School  District.  ED.  Shipley  Clerk 
dlefield    Road.    South    Palo    Alto;!     o"*c«s    of    the    Stone   Corral   Ele- 

owners,    Henry    R    Campondonlco.  j     "^e^t^^  o^^      xf„«.t„»,  117  Nn    POSTPONED  INDEFINITELY 
Raymond  W  Crosby,  2599  Middle-    ^^^  by  Robert  C.  Kaestner.  117  No.    gCHOOL  ADDITION 
field  Road,  Palo  Alto.  I     Church.  Visall^ 

WAREHOUSE  and  retail  paint  and  ,     Plans  and  specifications  may  be  ob- 
decorating  store.  $6000;  Lafayette;  :  tained  from  Mr.   Kaestner  upon  de- 
owners,  Rudolph  S  Pflug  and  Robt  jposit  of   $15.00  returnable. 
E  Bawden,   Box  227.  Lafayette.        i     Each  bid  must  be  accompanied  by 


5/20/46 


YUBA  COUNTY,  Calif.   Yuba  Junior 

College. 
Construction  of  an  addition  to  wood 
frame   and    concrete   cafeteria   and 

^  M-^T,^^^, — , ., ,       ^._    -  wt  _.      I.     1  wij  k^~.4       student  union  building. 

SERVICE  Station,  $12,000;  Danville;  ; certified,  cashier's  check  or  bid  |K)nd  owner-Yuba  County  Junior  College 
owner,  P  E  Markey,  Box  137.  Dan-  ,^  amount  of  10%  of  bid  payable  to  District  of  Yuba  County.  Leonard 
vlUe  ^be  Board  of  Trustees,  Stone  Corral!     boo^  clerk. 

WAREHOUSE,  $8800;  925  Hotel  Ave.  .Elementary  School  District.  I  Architect— Chas.  F.  Dean,  1407  Cali- 

Hayward ;   owner,   David  D   Block,  j      ,  '  ;     fomla  State  Life  Bldg.,  Sacramento. 

1166   Russell  Way,   Hayward.  "5/20/46  **  [     A  call  for  bids  on  the  above  project 

REMODEL   fur    storage   and    repair  1  BIDS  OPENED  (scheduled  to  have  been  opened  May 

store,    $1000;    1129    9th    St,    Sacra-    SYNCHROTRON  BUILDING  23  has  been  postponed  Indefinitely. 

mento ;   owner,  Ernest  K  Dunlsch,  1  BERKELEY.  Alameda  County.  Calif,  j  

premises.  i     Campus   of    University   of   Calif  or-  }  5/20/46 


5/20/46  •     •     S  4 

Calif.    CONTRACT  AWARDED 
—Stone     and     Webster     Engineering   RESIDENCE  Kat  Coat,   $11,500 

Corp.,  601  W  6th  St,  ZxM  AagOm,  WALNUT  CREEK,  Contra  Costa  Co. 
has  been  authorized  to  proceed  wiin  1  Construction  of  one-story  L-shaped 
the  design  and  conatructioa  plana  frame  and  stucco  residence ;  shake 
for  a  new  steam  plant  to  be  built  I  "*of,  alteel  sash,  central  heating 
on  the  site  of  the  old  plant  near  the  system,  attached  garage. 
ocean  at  Redondo  Beach  for  the  lO^^-ner— Mr.  and  Mrs.  Shawan.  c/o 
Southern  California  Edison  Co.  i     Archlteict 

The  total  capacity  of  the  new  steam  ,  Architect  —Guy   L    Brown.    Bank   of 
station  will  be  120,000  kilowatts  and       Commerce  Bldg.,   Oakland. 
the     estimated    cost    for    immediate  i  Contractor— Chas.  Maurer.  3062  Kan- 
construction    is   $15,000,000.  I     ^as  St,  Oakland. 

General  Electric  Co.,  and  the  West-  ,  ^ /««/.««  " 

inghouse    Corp    have    been    awarded  i  ^  tc      e^  ••26 

contracts    for    one    60,000  kw    ateam  1  |*!^^J|So^SJ^'^ 

electric  generator  each.  It  is  expected    ^  .  5    iXJU 

that  one  of  these  generators  wUl  be  ;  ^^^  JOSE,   Santa  Clara  Ca,  Calif. 

in     operation     by    the   fall    of    next  j     ^^  Acres  S.  E.  side  of  Curtner  Ava 

year.    Specifications    for    the    ateam  '     *°<^  ^^  °'  Plummer  Ava 

electric  generators  provide  that  they  ,  Construction  of  103-home  subdivision. 

be  designed  for  860  pounds,  900  d^;.  ^^T"®*"  *  Builder— George  S,  Kocher. 

F.   throttle    condition,    to    operate    at ,     *  ^o-  ^^'  Street,  San  Joae. 

3,600  rpm.  and  at  13,800  volts.   The  le«vi.-,  * 

maximum  capacitv  is  66.000  kw  each,  i  5/20/«6  ••  j^ 

Tba    generatora    will    be    hydrogen  IS^J^T  WORK 

cooled*  jPRTVATB  HOUSING  PROJECT 

C.  C.  Moore  and  Co.,  agenta,  Bab-  j^ZUSA,  Los  Angeles  Co..  Calif.,  Glad- 
cock  and  Wilcox  Co.,  555  S.  Flower  I     «tone   and  Vernon    Avea. 
St.,   Los   Angeles,  have  been   award-    Construction  of  120  l-story  frame  and 
ed    a    contract    for    furnishing    four ,     stucco  dwellings.  5  A  6  rooms  each. 


Construction    by 
under  owner's  su;^ 
Foundation  work  underway, 

S/90/4«  •22 

BIDS  WANTED— TO  BE  OPENED 
JUNE  4,  11  A.  M. 
SPRINKLER  SYSTBM 
CORONA,    Riverskle    County.    Calif. 

U.  &  Naval  HoapitaL 
Sprinkler  system  for  each  of  46  ward 
buildings  and  connecting  corridors 
and  constructing  seven  reinforced 
brick  firewalls  in  connecting  corri- 
dors; Spec.  17777,  NOy  13650. 
O^-ner— U.  S.  Navy,  Public  Works 
Office,  U.  S.  Naval  Base,  Terminal 
Island. 

SpecificaticHis  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  money  order  for  $15,  pay- 
able to  the  Chief  of  Bureau  of  Yards 
and  Docks. 


400.000  pounds  per  hour  boilers,  which 
produce  steam  pressure  of  850  psi, 
with  a  temperature  of  900  deg.  F. 
The    boilers    will    be    equipped    for 


composition  shingle  roofing,  oak 
floors,  linoleum  covering,  tile  wood 
sash,  dual  floor  furnaces,  attach- 
ed  garages. 


5/20/46  2  « 

OWNER  TAKING   SEGREGATED 

BIOS 

RESIDENCES 

LOS  ANGELES,  Calif.  Montebello 
and  El  Monte  dlstricta 

Construction  of  324  two-  and  three- 
bedroom  residences. 

Owner — E.  C.  Harvey,  c/o  Harvey 
Construction  Co.,  1147  El  Garvey 
Ave.,  El  Monta 

Plans  by  owner. 

Owner    la   taking  segregated    bids 
for  all  sub-contracts  and  materiala 


•• 


1  S 


„,^^,^^  ••     9 

ADDN   to  hardware   store  and   car-  ;     nia.  Cyclotron  Area. 

penter    shop.     $3600;     Elk    Grove;  I  one-story    synchrotron    building    of 

owner,  J  M  Derr  Lbr  Co,  Box  C.  ,     steel  and  wood  frame  construction 

Elk  Grove.  I     and  corrugated  transite  and  cement 

SERVICE  Station,  $1800;   SE  Comer,     piaster. 

Country    Club    and    Mission    Road,  |  Owner— Regents  of  the  University  of 

Stockton ;     owner,    CJeo    H    Oliver,  i      California,  Berkeley. 

2329  W   Flora,   Stockton.  i  Architect— J.  S.  Gould.  Sheldon  Bldg.. 

I  PEST  CONTROL,  $2312 ;  NW  Comer  j     san  Francisco. 

I     Yosemlte  and  Fremont  Sts,  Stock-  ,     This    project    has    been    given    an  ,     National  Bank  Bldg,  San  Jose. 
;     ton;    owner,    Wright    Pest    Control  ,  m-M  priority  rattog,  WPB  542    Serial ;      pians  and  specifications  obtainable 
i     Service,    620    N   Commerce    Street  ,  No.  2333644,  by  the  War  Production  ^  ^^^^  ^^^^  architect's  office  upon  de- 
Stockton.  •  Board.  The  owner  has  available  for         ..  ^  -j.    -et„-nable 
OFFICE  bldg,  $15,000;  Fresno  Coun-  ^ia    job    all    structural    ateel     ^ost  j  P  5,^^^^  ^J^ '^^^^  ^,^  ^^'^^  .^^ 

ty;   owner.   Pollard   Bros,   Ltd.  Rte  ,  lumber    required,    and    some    miscel-  ^j^,^    ^j.    cashier's    check    or    bid 


BIDS  WANTED— TO   BE   OPENED 
JUNE  7,  8  P.  M. 
SCHOOL  ADDITION 
SARATOGA,   Santa  Clara  Co.,  Calif. 

Saratoga  Elementary  School. 
Constniction  of  additions  to  school. 
Owner — Saratoga  School  District,  Jo- 
seph Caldwell,  clerk. 
i  Architect — Chas.  E.  Butner.  602  First 


4,  Box  134,  Fresno. 

j  OFFICE  bldg,  $7500;  418  17th  Street 
Sacramento;   owner,  E   D   Weyand 

1  Co,  Sacramento  Roofing  and  Insu- 
lation.  1619  E   St   Sacramento. 


Building  Section 


laneous  materials. 

General  Work 

John  E.  Branagh,  105  Sheridan  Ava,  ■ 
Piedmont  $55,477.  I 

Barrett  &  HUp.  San  Francisco,  $58,-  1 

665.  j 

Electrical  Work 


bond  In  amount  of  5%  of  bid. 
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5/20/46 

BOND   ELECTION 

SCHOOL  BUILDING 

Approximate  Cost  $500,000 
I  Manning"*  "Whitkker,"  375  9th  St.  i  SAN  ANSELMO,  Marin  County,  Calif 
'  San  BYanclsco,  $5575.  . 

Charles  A.  Langlais.  San  Francisco,  i 
' $6490.  ! 

Scott-Buttner  Electric  Co..  $6512.      j 
Del    Monte  Electric    Co..    Oakland, 
$6797 


Construction  of  a  new  elementary 
school  building  on  Butteriield  Rd. ; 
restoration  and  additions  to  Main 
Elementary  School,  Redhlll  Ele- 
mentary School  and  Yolandales 
Elementary  School. 


Abiaett  Electric  Co..  San  Francisco.  I  O^vner-San  Anselmo  School  District 
$6826.  I     Wade  Thomas,  superintendent,  San 

Atlas   Electric    &  Engineering   Co.,  |     Anselmo.  .    „,     ^       ^  ^  ^ 

qnn  Francisco   $8130.  !  Architects— J.  Francis  Ward  and  John 

V  G  Electric  CoVRichmond,  $8600.       S    Bolles.  369  Pine  St,  San  Fran- 

'  ;     Cisco. 

The  school  district  will  vote  June 
11  on  a  proposal  to  Issue  bonds  in 
the  amount  of  $267,000.  proceeds  of 
which  will  be  used  to  aid  In  financ- 
ing above  construction. 


••  9 


5/20/46 

TO   ASK   BIDS 

PAINT   SCHOOLS,   Etc 

MENLO   PARK,  San   Mateo   County. 

,     CaUf.  .,       ^ 

Interior  painthig  of  the  Fremont  and 
Schools,    and    the    mstall- 


""S**" 


5/20/46  i    *  ••     9 

BIOS  WANTED-<-TO  BE  OPENED 

M. 
SCHOOL  IMPROVEMENTS 


Central    

,  l-S-COMMEROAL  BLDG3. !    t^  „°L'""coSd»  *  J'-'S^lo^  i<:iti^J>  «..". 

l^i^'J.ii^J'^.o'U?^^''  '     5i  °'f\  ®''^,'- =Jv,^u    h».    bMD       present  Went  End  School. 

I  OFFICE  &  LAB.   BLDG.  The    Supt.     of     Schools     nas     oeen  '      »-  o„«„ai  xj^o-^  ^<>  ■b'a,.,,^ 

■  EL  SEGUNDO,   L  A.  Co.,   Calif.  ,  authorized  to  take  bids  for  the  above  1  ^^7'l''-^.f:^.I^^^tl.^^J',^  °A  .^^."*^: 


both  gas  and  oil  fuel  and  Lunstrom  ,  Owners  A  Bldra— Dike,  Driggera.  A 
air    pre-heaters.    Temperature    con-        ]^^^®*v    ^c..     Room    310,     406    S 


trol   will   be    provided   by   means   of 
outside  attemperators. 


12 


Spring  !j>t.,  Los  Angeles. 
Architect— Clarence  N.  Aldrich.   1834 
Dawson  Ava,  Long  Beach. 
Work   will   start  next  week. 


; 5/20/46 
-9R«   WORK   UNDER  WAY 
^^^   SUBDIVISION 


2  6 


5/20/46 

CONTRACT   AWARDED 
FACTORY    &    OFFICE    BLDG. 
LOS    ANGELES    County,  CaUf 

(75.000  sq.  ft)   and  office  building,  :     Bascom    Streets  *^v«  onv 

5000  sq.  ft)   ri^d  steel  frame  and   constructlbn    of    first    units    of    173 
rigid    remforced    concrete,    compo-       frame  ^    "".".    ui    xio 

sltion     roofing,     steel     sash,     con    ' 


and    stucco    residences 
eventual  000-unit  subdivision. 


of 


Crete  floor    with  wphalt  tUe   cov-   o^^r_j^^^        Community    Homes, 
ering  in  offices,  plaster  parUtlons,  j     875-894  Subway  Terminarsidg.  417 


5/20/46 

CONTRACT   AWARDED 

ALTERATIONS  Coat  $15,000 

SAN  FRANCISCO.  1549-1555  Webster 
Street 

Alterations  to  flats  involving  con- 
struction of  store  on  first  floor  and 
apariments  and  rooms  on  second 
and  third  floora. 

Owner— Withheld. 

Architect  —  Frederick  B.  Baraa,  268 
Market  St 

Contractor— EM  Gough,  1117  Turk  St, 
San  Francisco. 

27— TRANSPORTATION 
BUILDINGS 


5/20/46  ••27 

TO   START   WORK 
BUS    DEPOT  Est.    Cost    $60,000 

STOCKTON,  San  Joaquin  Co..  CaUf.. 
SE.    comer  of  Miner  A   California 


acoustical  ceilings.  j 1^^:::^.^: :■-■'         — :ii^i S: 

Owner  —  Refrigeration   Engineering  , 

Co.,  Los  Angeles.  i 

Architect— Jack  H.   MacDonald.  1013 

E.   8th   St..  Los  Angeles.  j  ;gsg^g»gag:;g^gsg«g«g^g^g^ag»gqgagg;gsgaggsgtf^ 

Contractor  —  Buttress  &  McClellan,  ,  General  ootitraotors  deairinf  eub-blds  00  any  Job  are  Invited  to  make  known 


SUB  •  BIDS  WANTED 


1013  E.  8th  St.  Los  Angeles. 


I  their  requirements   In   thia  column.    There  Is   no   charge   for  this  aarvlce. 


1  2 


5/20/46 

BIDS  OPENED 

CONVERSION  OF  BUILDING 

SAN  FRANCISCO.   Naval  Shipyard. 

Conversion  of  building  No.  270  to 
paint  shop,  involving  construction 
and  alteration  of  a  two-story  frame 


Converaioii    Bldg.  270^  San    Franoisce    Naval    Shipyard;    NOy    13425;    Spec. 
17974;    BIda   open    May   17.   11    A.   M. 
Jamea  L  Bamea  Conatr.  Co..  »41  Ruas  Bldg.,  8.  F.  (BXbrook  6006  or  7064) 
Erbentraut  A  Summers,  696  Pexmsylvania  St,  S.  F.  (ATwater  2420) 
Barrett  A  Hllp,  918  Harrison  St,  San  Francisco   (DOuglaa  0700). 

building   which    shall    be    used    for  i  Synchrotren   Bldg. 
an    industrial   shop   and   Including      '  "^ 


U.  0.  Campus    Berkeley;   Bids  open   May  17,  2  P.  M. 
Barrett  A  Hllp,  918  Harrison   St.   San   Franclaco    (DOuglaa   0700). 


28. 


tion,  Oliver  R.  Hartzell,   secretary. 

Mission  St., 

San  Rafael 

Architect— Carl    F.    Gromme,    1010   B 

St.,  San  Rafael. 
Engineer— Harold  M.  Engle.  110  Sut- 
ter St..  San  Francisco. 

-rtrt  -cv C5*     T      A  1  • '^" I     Plans  and  specifications  obtainable 

500  F^ueroa   St.  L.   A.  „„„!TWO   SCHOOLS  from  the  architect's  office;  a  deposit 

Bids  must  be  m  the  mall  by  May  ;  ^ENLO  PARK,   San  Mateo  County, !  j^  ^p^,,,^^ 


I  Construction  of  two-story  and  base-    improvements  and  to  Investigate  the  ;      "on,  uiiver  k.   riai 
i     ment    relnf.     concrete     office    and    classroom    ligthing    m    the    Central  <     "»g»   iNcnooi  tJiag.,  u. 
j     laboratory  building  containing  ap-  !  School    and    make    other    Incidental 
I      prox.  50,000  sq.  ft.  of  floor  space.        repairs  in  the  building. 

I  Owner — StaJidard    Oil    Co.,    of    Call-  ^  • — 

(      fomia,  225  Bush  St,  S.  F.  '  5/20/46  **    * 

I  Engineers— Donald    R.    Warren    Co., :  .j.^^^    INCREASE    EtECTION 


I 


Calif. 


is  required. 


!  ;  Construction  of  a  new   school  build-  j  5/20/46  ••     9 

t  5/20/46  ••  4       ing  on  the  comer  of  Middlefleld  Rd.    gj^jg  WANTED— TO  BE  OPENED 

'  BIDS  WANTED—  j      and    Encinal   Ave.,    and    construe- j  j y  ^^ ^  3 

!  TO    BE    OPENED    MAY   23,   3   P.    M.       tion  of  a  second  new  school  ^"^1^"  j  SCHOOL  ADDITION 
)  PUBLIC  ADDRESS  SYSTEM  !     ing   on  an    undetermined    site.  Estimated  Cost  $98,000 

SAN   MATEO,   Co..  Calif.   San   Fran-  ,  Owner— Menlo   Park  School   District ,  REDWOOD    CITY,    San    Mateo    Co.. 

Cisco  Airport.  i      o.   H.    Olson,  Supt   of   Schools.  ;      ^g^iij     Whipple    Ave.    and   Oakdale. 

I  Install  public  address  system  In  Ad-  -.     The  school  district  will  vote  June  1  ^.ddltlon    of    five    classrooms,    toilet 

ministration    Bldg.,    Airport.    Con- j  is    on    a    proposal    to    Increase    the  |     facilities  and  storeroom  to  Lincoln 

tract  No.  83.  j  tax  limit  from  90  cents  to  two  dollars 

Owner — Public    Utilities   Commission,  I  to   finance  above   construction. 

j      Rm.  287,  City  Hall.  S.  F.  •  « 

j        Specifications      obtainable      from  1 5/20/46  **  ^® 

.Cashier's  office,  6th  floor,  425  Mason  ;  qiqs  WANTED 


St.,  S.  F.,  upon  deposit  of  $10.00 


!  TO   BE    OPENED    MAY  27,   11    A.   M. 

!  DORMITORIES  &  STADIUM  ADDN. 
2  !  TUSCON,    Ariz.,    University    of    Ari- 
!     zona. 
'Construction    of    2    dormitory    build- 


j      Elementary  School. 

Owner  —  Redwood  City  Elementary 
I  School  District,  Andrew  Spinas, 
j     superintendent.  Redwood  City. 

Architect — Ernest  J.  Kump  Co.,  251 
I     Kearny  St..  San  Francisco. 
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BIDS  WANTED— TO  BE  OPENED 
MAY  29,  8  P.  M. 


earthwork,  concrete   work,   carpen 
try,    steel    tanks,    roofing,    glazing 
and  mechanical  and  electrical  utili- 
ties;  Spec.  17574.  NOy  13425. 

Owner — Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Office,  Room 
2110  Administration  Bldg.,  San 
Francisco  Naval  Shipyard,  San 
Francisco. 

Low  Bidder— Barrett  A  Hllp,  018  Har- 
rison St.,  San  Francisco. 

Complete  bids  were:  

Barrett  A  Hllp.  San  Francisco,  (1)    County  J«ll  Addn.,  Oreviile;    Bids  open   May  31,  2:00  P.  M. 

$68,813,    (2)     $67,248,    (3)    $66,678,    (4)  ;     MacDonald,  Young  A  Nelson.  127  Montgomery  St   ,S.  F.   (SUtter  8296) 

$66,196.  ' . 

Erbentraut  &  Summers.  San  Ftan-    q^^^  Storm,  J.  C.  Penney  Co,  Waahlngton  and  Ward  Sts.,  San   Leandro; 

^°'rJ}\S?^'  ^^  *^'^^'  <'^  *^'-  .  Bids  open   June  4,  2:00  P    M. 

^'amesL  Barnes  Construction  go..  !     MacDonald.  Young  A  Nelson.  127  Montgomery  St   .8.  F.   (SUtter  8296) 

f^^,^^^Vi°s'*^Jl^'*^'  ^^^  ^^'^^'   Dormitory.  Notre  Dame  College,  Belmont;   Bids  open   May  28,  2:30  P.  M. 


Richmon-Sunset  Sewage  Treatment  Plant,  8.  F.;  BMs  open  June  12,  2:30  PM 
Barrett  *  Hllp,  918  Harrison  St,  San  Francisco  (DOuglaa  0700). 
Erbentraut  A  Summers,  696  Penne y4vania  St,  S.  F.  (ATwater  2420) 
S.  J.  Amoroso  Constr.  Co..  2100  Oakdale  Ave..  S.  F.    (Mission   1490). 
M  &  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7634) 

Medical  Btldg.,  Powell  A  Jackson  Sts.,  S.  F.;  Bids  open  May  28,  2  P.  M. 
A.  J.   Hopper  Co.,  243    Langton    St..    San   Francisco    (MArket   7070). 
Central  California  Conjtr.  Co..  116  Erie  St.  San  Francisco  (HEmlock  7926) 


(3)  $68,900.  (4)  $69,200. 
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BIDS  WANTED— TO   BE  OPENED 

MAY  28,  2   P.   M. 

EXTEND  SUBSTATIONS 

SANTA  CLARA  VALLEY,  Calif. 

Extension  to  Mountain  View  substa- 
tion, foundations  for  structures  at 
Ames  substation  and  buildings  and 
foundations  for  Monte  Vista  sub- 
station. 

Owner— Pacific    Gas    &   Electric    Co., 
245  Market  St,  San  Francisco. 
The  following  contractors  are  fig- 
uring plans : 

MacDonald.   Young    &    Nelson.    127 

Montgomery  St,  San  Francisco. 

M.    &    K.    Corp.,    Financial    Center 

Bldg.,  San  Francisco. 

H.   H.   Larsen   Co.,  64   South  Park, 

San  Francisco. 
Haas  Construction   Co.,  Merchants' 

Exchange  Bldg.,  San  Francisco. 
Barrett  A   Hllp,   918   Harrison    St., 

San  FYanclsco.  ! 


N.   H.   SlJoberg  A  Son,   6604  B   16th   St,   Oakland    (ANdover  9772) 
Central  California  Constr.  Co..  116  Erie  St,  San  Francisco  (HEmlock  7026) 

School  BIdlg.,  All  Saint's  Parish  Church.  Hayvi^ard;  Bids  open  May  20,  9  AM 

Willis   F   Lynn,   7040   Fclger   Ave.,    Berkeley    (BErkeley   6044). 


ASSESSMENT  DISTRICT  — 

WARRANTS 

1"                  '                        — 

BONDS 

See   Us  regarding   Improvement   E>i9tnct  jobs. 
tions;i  buy  Warrants  or  Bonds  on  all   1915  or 

We  handle  collec- 
1911  Act  Distncta 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET      -      SAN  FRANCISCO  4 

14-17— PUBUC  BLDGS. 


5/20/46 

CONTRACT   AWARDED 

GARAGE-DISPLAY  ROOM  _ 

Cost  $48,000  I     ings  and   additions  and  extensions    SCHOOL 

SALINAS,    Monterey    County,    Calif.  I     to  stadium.  MARTINEZ.    Contra    Costa    County, 

I      Soledad  and  Gabilan  Sts.  '  Owner— Board   of   Regents.  Universl-  !     Callf.  Vine  Hill  School. 

'  Construction   of  one-story   reinforced  j     ty  of  Arizona,  Administration  Bldg.  '■  Construction   of   two   classrooms  and 
I      concrete  garage  and  display   room  !     Tuscon.  Ariz.  septic  tank  at  Vine  Hill  School. 

(100x130)  for  Nash  automobiles.        ;  Architects— Place  and  Place,  205  Pen- ;  owner  — Vine    Hill    School    District 

Owner — E.  J.  C^my.  I     ntagton    Street,   Tucson,    Ariz.  |     Martinez. 

Architect— Charles  E.  Butner,  7  Win-  I      plans    and    specifications    may    be  i  Architect— Ernest  J.   Kump    Co..    251 


WAREHOUSE  for  petroleum  prod- 
ucts. $19,464;  foot  of  Broadway, 
Sacramento;  owner.  Tide  Water 
Associated  OH  Co.  79  New  Mont- 
gomer>'    St.    San    Francisco. 

AUTO  TO  Pand  upholstering  shop. 
$3000;  Cor  Francisco  Blvd  and  Tlb- 
uron  St,  San  Rafael ;  owner.  Beiesh 
Auto  Top  Shop,  1116  4th  Street,  San 
Rafael. 

BEMODEL  Insurance  office,  $20,000; 
216  Pine  St.  San  Francisco;  owner. 
Liberty  Mutual  Insurance  Co,  703 
Market   St,   San   Francisco. 

DRIVE-IN  Market,  $8500;  near  7th 
and  Tensen  Ave.  Hanford;  owner. 
Louie  Costanzo  and  Pete  Brugettl. 
525  Tuolumne  St,  Fresno. 

ALTER  and  repair  auto  sales  and 
service  bldg,  $19,000.  Broadway  at 
A  St.  Turlock;  owner,  Leduc  Mo- 
tor Co,  premises. 


TIMBERS 

Prefabricated 


I     ham  St..  Salinas. 

I  Contractor— Pacific   Builders,    312 

j     Alisal,  Salinas. 

I      Construction  starts  May  20. 


obtained    from   the    architects    office 
E.  j  upon  deposit  of   $75  per  set 


5/20/46  ••    9 

I  I  BIDS   WANTED— 

!  5/20/46  S    TO    BE    OPENED    MAY   2S,   8   P.   M. 

[SUB-CONTRACTS  AWARDED  IMPROVE  YARD 

1  WAREHOUSE  Cost  Approx.  $500,000  ;  SAN    MATEO,     San    Mateo    County. 

iSAN   FRANCISCO.    7th   and   Irwin,    j     Calif.   Baywood  School  site 

\  Construction   of   one-   and  part  two-    Improvement  of  school  yard. 

story  reinforced  concrete  and  struc  ■  Owner    —     San    Mateo     Ellementary 


Kearny  St.  San  Francisco. 

Plans  and  specifications  obtainable 
from  the  architect's  office  upon  de- 
posit of  $25. 


12-1 3— INDUSTRIAL 
BUILDINGS 


steel  warehouse  building   (240x300) 
'  Owner — Standard  Oil  Co.  of  Callfor- 
I     nia,  225  Bush  St. 
'  Plans  by  Austin  Co.,  618  Grand  Ave.. 
I     Oakland. 
!  Contractor — Clinton    Constr.    Co..   923 

Folsom  Street  15/20/46 

■  Roof  Ing— Alta    Roofing    Co.,    976   In- j  BIDS  WANTED— 


School     District     Philip     S.     Pope. 


5/20/46 

TO   START   WORK 

MANUFACTURING    PLANT 


••  12 


Clerk     120   N.    Ellsworth    Avenue,  I  g^j^^  ^^j^^g,.  Santa  Cruz  Co.,  Callf 
San  Mateo. 


Plans    and    specifications    on 
with  the  Clerk  of  the  Board. 


file 


A    Rowe,    2501 


dlana  Street 
•  Plumbing — Anderson 
!     Harrison   Street 
'  Electric    Wiring — ^American    Electric 

Constr.  Co.,  933  Howard  Street, 
t  Heating — Scott  Co..  243  Minna   St 
Sheet   Metal— Fire   Protection   Prod- 
ucts. 1101  16th  Street 
Tile   Work— Thos.   H.    Price   Co..   198 

Mississippi  St 
Glass— Habenlcht    and    Hewlett.    380 
Mission    Street 


Furnished  and  Framed 
to  Yoar   Requirements 

CmtIomI  Lots  Only 


TO    BE    OPENED    JUNE    10 

HEATING  FACILITIES 

WALNUT  CREEK.  Contra  Costa 
County,  Cahf .  Walnut  Creek  Gram- 
mar SchooL 

Installation  of  new  heating  facilities. 

Owner  —    Walnut    Creek    Grammer 
School.     Board.     Sheldon .  Rankin. 
Principal 
Specifications  call  for  a  plant  that 


Park  and  Center  Streets 
Construction  of  manufacturing  build- 
ing (80x100)  to  contain  2800  sq.  ft 
of  floor  space,  metal  and  stucco 
construction,  to  Include  chapel, 
restrooms. 
Owner  —  Goodwill  Industries,  Mlsa 
Mollie  S.  Vetra.  manager,  26  Water 
SL,  Santa  Cruz. 
Work    will   start   shortly. 


••  12 


i  will    heat    both    the    existing   school  I 

„.  ,  ,    _,.  -or^-i,    j-L ~,-   TKT    bulldmgs  and  the  contemplated  new 

Brick    and    Stone   Work— George    W.    -Edition  whoi   built. 
Reed,  1390  S.  Van  Ness  Ave.  .aaaiuon  wnen    Duut. 

Grading — Devmcoisl  A  Hasklns.  440 
Anza  Street 

Mill  Work— Herrtng-Nuttlng-Le  Page 
750  Kansas  Street. 

Painting— J.  H.  Mohr.  Inc..  1685  Kan- 
sas  Street 

Steel  RoUmg  Doors — ^Klnnear  Manu- 
facturing Co.,   1742  Yoeemlte   St. 


5/20/46 

WORK   UNDER  WAV 

MANUFACTURING  PLANT 

Est    Coct    $40,000 
REDDING.  Shasta  Co..  CaUf.,  on  com- 
pany's    two-acre     site    two     miles 


8/20/46  1  * 

CONTRACT    NEGOTIATED 
ALTER   BUILDING 
SAN  FRANCISCO.    60  Fell  Street. 
Alterations    to   building;    NOy   13068; 

Spec.    17246.  ' 

Owner — Bureau  of  Yards  and  Docks,  ji 

Navy   Dept,    Washington,    D.    C.      i 
Contractor--James  L  Barnes  Constr. : 

Co.,  Russ  Bldg.,  San  Francisco.  j 


Stonewall  Cement  Asbestos  Board 

Kimsul  Insulation  Blankets 

• 

540*  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.   OF  CAUFORNL\ 


16-19— REUGIOUS  BLDGS. 

5/20/46  ••     1  9| 

PREPARING    PRELIMINARY 
PLANS  < 

CHURCH  CENTER    Est.  Cost  $20,000  ! 
SAN   MATEO,   San  Mateo  Co..  Calif,  j 
Construction   of  frame  Chinese  Bap- 
tist Church  center.  ! 
Owner — Chinese  Baptist  Church,   c/o  . 
architect                                                     j 
Architect  —  Worley    Wong.    101    Post 
St..    San    Francisco,    and   associate 


20-21— SOCIAL  AND 

RECREATIONAL  BLDGS. 

____^^— _— ^^— ^— .^^— ^— ^^— ^—  I 

6/a0/46  20 

PLANNED 

YACHT  HARBOR  ! 

SAUSALITO,  Marin  Co..  CaUf.,  to  ex-  i 
tend    southward    from   Johnson    St 
to  point  OKwalte  the  town  park  to ; 
include  penmsula.  J 

Construction  of  yacht  harbor  to  In-  I 
elude  low  rambling  type  clubhouse  , 
with  restaurant  and  bar  on  pen-  ^ 
msula,  and  other  facilities.  ' 

John  Garden.  CampbeU. 


GALROCK  ASPHALT  BLOCKS 

M0Bafacfararf  Uadtr  22^0  lbs.  ^r—$Brm  par  Sqaor*  fse* 
I        Stoadord  Six*  1**x4V4x9V3>^a  Rad  oad  lloefc 

A  ftif My  WMr^ratitfaaf  dm9fl»ts  «oar.  warai  aadmr  foot,  for  wmro- 
komtt.  focforlo*,  foadlag  aad  dacfts.  Wfdafy  asad  for  rootog  dacks. 

Polder  oad  SpMMcatioM  oa  Re^vMt 

GUNN     CARLE     AND     CO. 

20  PotTM^  Av*.         UNderliill  5480         Soa  Francisco 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,      Berkdey  2,  Cdtf. 


5/20/46 

BIDS  OPENED 


•• 


ASSOCIATEir- 

CONTRACTORS  3ERV1CE 
INC. 

Phono  PR  40Oa   Mr.  RJchardaon 


•  CORPS  STORAGE  WAREHOUSE 

RIO  VISTA.  Solano  County,  Calif. 
U.  S.  Engineer  Yard. 

Construction  of  corps  storage  ware- 
house for  the  storage  of  miscellane- 
ous materiala 

Owner— U.  S.  Engineer  Office.  WMght 
Bldg..  Sacramenta 

Plana  by  owner. 

Low  Blddei^H.  W.  Robertson,  2917 
T  St..  Sacramento.  $5887. 


5/20/46  9 

BOND    ELECTION 

SCHOOL    IMPTS. 

YOLO  COUNTY,  Calif. 

Alterations    and   additions   to   school 
buildings. 

Owner — ^Woodland    Prairie     Elemen- 
tary School  Dist,  Yolo  Covmty 
The  school  district  will  vote  June 
1 7  on  a  proposal  to  issue  bonds  In  the 

amount  of  147.000   to  finance  above ' 

conatructkm. 


Jack- 


5/20/46 

ACQUIRING    8ITE 

NEW   SCHOOL 

ALBANY,  Alameda  Co..  CaUf 

aon  and  Castro  Streeta 
Conatruction   of   a   new    elementary 

school. 
Owner— The  Albany  Board  oT  Bduca- 

tloa. 


EAGLE  ROCK  WOOL 


INSULATION 


•ATTS  .  BLANIIT  A  BLOWN  TYPES 

SUPPURS  ft  APPUCATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

lmmlMor$  fo,  the  fmiftc  Comst  T«l«pkM*  KBI09  2-3400 

100  MacARTHUR  OAKIAND  I,  CALIF. 


MMEISTM  &  filEEN  LIMBEI 

WkolMle  and  JobluAi  Yardt 
LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
I  PONDEROSA  .  SUGAR  PINE 


fi»r   Franelsee 
!£00  ARMY    STREET 
ATwater  11 


OaklanU 
2001    LIVINGSTON    STREET 
KEIIes  4-iat4 


m 


eaiNETE  eiTTIH   .   eiMPIESSM  lEITftLS 

PeHabl«  W«ldM^.-Air  Toob 

CUBMENTINA  CO..-2277  JiRROLD  AVL 
MhtioB  UM  .  078S 


^ 


^,*fil 


I  , 


MONDAY  MAY  20.  1946 


DAILY    PACIFIC    BtliLBirp 
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Sts. 

Construction  of  bus  depot  to  face  40 
feet  on  Miner  and  100  feet  on  Cali- 
fornia, concrete  driveway  (60x100) 
for  entrance,  and  20-foot-wide  exit 
driveway,  waiting  room  with  tile 
floor,  ticket  office  and  baggage 
room,  24  stool  restaurant  and  rest 
rooms. 

Owner — Santa  Fe  Trallways,  44  4th 
St.,  San  Francisco. 

Contractor— William  P.  Neil  Co.,  Ltd., 
4814  Loma  Vista  Ave.,  Ix>8  Angeles. 
Work  will  start  in  about  15  days. 

5/20/46  ••24 

PREPARING   PLANS 

RESIDENCE         Est.  Cost,  $12-15,000 
EAST  OAKLAND.  Alameda  Co.,  CaL 

82nd  Ave.  and  MacArthur  Blvd. 
Construction  of  1»^ -story  frame  and 

stucco  residence;  shake  roof,  steel 

i&sb,  central  heating  system  ,large 

basement  and  garage. 
Owner— Withheld- 
Architect — Guy   L.    Brown,    Bank   of 

Commerce   BIdg.,   Oakland. 


HOVANCE  COMSTRPCTIOM  RlPdRfS' 


EngiMeraig  Section 


labor  and  material  and  performing  asphaltlc  concrete  at  the  station  rail- 
all  work  necessary  to  extend  the  ex-  |  road  spur  tracks.  Marine  Corps  Base, 
isting  stone  Jetties   on  the  shoreline    San    Diego. 

of   Santa  Monica  Bay  at  the  outlet  I  

of   the   Ballona   Creek  flood   control!  

channel  in  the  Venice  district,  ap- 
proximately 3%  miles  northwest  of 
El  Segundo  and  2%  miles  south- 
east of  Santa  Monica;  a  cash  con- 
tract 

The  work  involves: 
(1)  47,600  tons   class  A  stone; 

;  (2)  18,260  soUd  cu.  yds.  class  B  stone; 

!  (3)  2700    cu.    yds.    cla«s    F    concrete. 

I     The  total  bids  were: 

(A)  M.    S.   Ross,    $3888,908; 

(B)  Haddock  -  Engineers,     Lt,    S428.- 
557.50 ; 

(C)  Case  Construction  Co.,  $467,168; 

(D)  Guy  F.  Atkinson  Co.,  $529,360; 

(E)  Morrison-Knudsen,    $555,260; 

(F)  Ansco  Constr.  Co.,  $733,205.40; 

205.40; 

(G)  Engineer's     estimate,    $484,145. 
The  unit  bids  were: 

(A)    (B)    (C)    (D)    (B)    (F)    (G) 

1  $4.97  $4.60  $5.54  $7.00  $5.80  $9.35  $6.50 

2  6.10    8.75   8.90   8.5012.0012.79   8.00 

3  15.00  18.26 15.00  15.00  22.00  20.00  10.50 
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39~SEWERS 
MATERIALS 

5/20/46  39 

TOTAL  BIDS 

LOS    ANGELES,    Calif.    —   Martin 
Construction  Co.,  1529  Olympic  Blvd., 
Montebello.    at   $214,798.73    submitted 
the  low  bid  to  the  Los  Angeles  Board 
iof  Public  Works,  153  City  Hall,  Los 
j  Angeles,    May    15,    for  the   construc- 
ition  of  a  storm  drain  and  appurten- 
jant  work  and  performing  all  related 
I  work  in  Santa  Barbara  Ava,  between 
j  Normandle  Ave.,  and  Van  Ness  Ave. 
The    remodeling    of    pavement    and 
otherwise  improving  the  north  road- 
way of  Santa  Barbara  Ave.,  between 
Brighton  Ave.  and  Denker  Ave. 
The  total  bids  were: 
Martin  Construction  Co.,  $214,798.73 
R  A  Wattson  Co.,  $242,136.61. 
Bebeck  &   Brkich,   $251,188.70 
Pete    Artukovlch,    $252,441.83 
Artukovich    Bros.,   $253,619.24 
Steve  P.  Rados,  $256,871.13 
Edward  Green,  $277,781.17 
Charles  H.  Johnston,  $280,000. 


NEWS  INDEX 

Water  Supply  and  Sewage 
DIspoMi     Planto -81 -32 


Bridges 
Dams    Reservoirs    and 

Dredging    

Docks,  Piers  A  Harbors  _.. 
Parks,  Airports  and 

Playgrounds    ,„ 

Railroads,  Subways  and 

Tunnels .,... 


Electric    Lighting    and 
Transmission    Lines 
Sewers 


Streets  and    Highways   

Gas,   Water   and   Oil    Pips 

Lines  _., 


33 

84 
35 

36 

37 

38 

88 
40 

41 
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1 4/20/46  • 

;BIDS  OPENED 

•     COLORADO -Big  Thompson  ProJ., 

I  Colo.— The   following   submitted   bids 

I  to  the  U.  S.  Bureau  of  Reclamation,  |  — 

Denver,   Colo.,   under   Spec.   1275   for  5/20/46 

construction  of  Horsetooth  Reservoir,  j  BIDS  WANTED 
.  Colorado-Big  Thompson    ProJ.,   Colo.  |     SOUTH    SAN    FRANCISCO,     Siin 
!  The  work  is  situated  within  a  nar-  '  Mateo    Co.,    Calif  .—Until    May   28,    8 

row  area  extending  approx.  5  miles  I P-   M,  bids  will  be  received  by  the 

south  from  a  point  four  miles  west !  City   of    South    San    Francisco,    City 
I  of  Fort  Collins,  Colo. :  j  Hall,    South    San    Francisco,    for   In- 

I     Brown   &  Roote,   Inc.,  and   Martin  j  stalling  an  outfalL    Est  cost,  $66,500. 

Wunderllch,    (1)    $2,825,549;    (2)    $3,- j     Work   involves: 

(1)  555  Lf.  furnish   and  install  18-in. 


898,597;  (3)  $2,913,500;  (4)  $2,548,520; 
(5)  $2,237,349;  (6)  $2,925,347;  (7)  $2,- 
360,930;    (8)   $1,918,380. 

Utah  Constr.  Co.  and  Winston  Bros, 
and  Vinnell  Co.,  (1)  $2,300,550;  (2) 
$3,700,058;  (3)  $2,849,700;  (4)  $2,529,- 
590;  (5)  $1,814,585;  (6)  $2,758,138;  (7) 
$2,164,120;    (8)    $1,904,200. 

Grafe  Callahan,  Gunther  &  Shir- 
ley, and  W.  K.  Mcllvyar,   (1)   $2,106, 


vit.   clay  tile  sanitary  sewer; 

(2)  2409  l.f.   21-inch  do; 

(3)  2416  Lf.  24-inch  do; 

(4)  2168   Lf.   27-inch  do; 

(5)  30  each  brick  manholes  with 
cast  iron  frames  and  covers  com- 
plete. 

Specifications  are  obtainable   from 
office  of  Chas.  T.  Broughton,  works 


31-32— WATER  SUPPLY  & 
PLANTS 


32 


5/20/46 
BIDS  WANTED 

PORTLAND,  Oregon,  —Until  Jvme 
12.  2  p.  m.,  bids  will  be  received  by 
the  city  purchasing  agent.  Room,  208, 
City  Hall,  Portland,  Oregon,  for  the 
construction  of  the  Columbia  Slough 
section  of  the  proposed  sewer  line 
and  sewage  treatment  systems.  The 
work  involves  the  construction  of  a 
sanitary  sewer  line  and  6  laterals 
along  Columbia  Ave.,  from  NE  13th 
and  Lombard  to  N.  Deleware  and 
construction  of  11,600  ft.  of  inter- 
ceptor sewer  line  paralleling  the  U. 
P.  Railroad  between  the  same  points. 
Concrete  and  vit.  clay  pipe  in  6  and 
8-ln.  sizes  are  to  be  used  for  the 
saintary  sewer  and  monolithic  or 
reinforced  concrete  pipe,  36,  42,  and 
48-in.  diameters  for  the  interceptor 
sewer.  This  project  is  the  first  unit 
of  a  $12,000,000  sewage  system  the 
city  is  planning  on  constructing. 
Plans  and  specifications  were  pre- 
pared by  the  Portland  Sewage  Proj- 
ect Engineers,  composed  of  Stevens 
and  Koon,  and  John  W.  Cunningham, 
and  Associates,  along  with  William 
A.  Bowes,  City  Engineer.  The  plans 
may  be  obtained  from  the  office  of 
the  city  purchasing  agent  upon  de- 
posit of  ii25.  A  guarantee  in  5  per 
cent  of  amount  to  accompany   bids. 

The  principal  items  of  work  are: 
<1)  2140  lln.  ft  48-ln.   concrete  pipe 

tunnel,   or  equivalent  monolithic 

tunnel ; 

(2)  1570   lln.    ft.    48-ln.    concrete   pipe 

in    trench ; 

(3)  3190   lin.    ft.    42-in.  concrete    pipe 

in  trench; 

(4)  4560  lin.    ft.    36-in.    concrete    pipe 

m    trench ; 

(5)  10.800  lin.   ft.   12-in.   concrete  pipe 

In   trench; 
<6)  5330    lin.    ft.    8-in.    concrete    pipe 
in   trench ; 

(7)  58,100  cu.  yds.  of  backfill  and  ex- 

cavation ; 

(8)  94  manholes  of  various  types. 


802;    (2)   $3,500,075;    (3)   $2,555,000;    (4)    engineer,  425  Grand  Ave.,  South  San 
i  $2,088,630;    (5)    $1,672,877;    (6)    $2,372,- ,  Francisco,   upon  deposit   of  $10.00. 

1200;   (7)   $2,088,070;   (8)  $1,593,415.  |  

J.  A.  Tertellng  &  Sons,  Inc.,  Boise,  j  5/20/46  3  9 

Idaho,  (3)  $3,165,585;   (4)  $2,635,487.50;    BIDS  WANTED 

'  (7)  $2,366,345 ;    (8)   $1,853,953.50.  )     SANTA  ANA  Orange  Co.,  Calif.— 

Condon     Cunningham     Co.,     Peter ,  Until  May  29,  11  A  M.,  bids  will  be 

Klewit  Sons  Co.,  E.  H.  Honnen,  Mor-  I  received    by    the    U.    S.    Navy,    11th 

rison-Knudsen   Co.,    Inc.,    (1)    $3,400.-  j  Naval    District,    Public    Works    De- 

139;   (2)  $4,417,718;   (3)   $3,282,750;   (4)  j  partment,  1220  Pacific  Highway,  San 

$2,744,323;    (5)    $1,065,874.50;    (6)    $3,- !  Diego,    for    the    furnishing    of    labor 

322,518;    (7)    $2,585,800;    (8)    $2,032,832.  |  and  material  and  equipment  for  the 
C.  F.  Lytic  Co.,  Green  Constr.  Co.,  i  construction    of    a    10-ton    cast   iron 
lAmis    Constr.    Co.,    (1)    $2,056,426.50 ;,  sewage    force    main,    together    with  I 

(2)     $3,230,993.50;     (3)    $3,051,025;     (4)  |  miscellaneous    related    work,    at    the  i  5/20/46  ••40 

$2,658,051.50;  (5)  $1,605,874.50;   (6)  $2,- i  Naval  Air  Station,  Santa  Ana;  Spec.  I  CONTRACT  AWARDED 

498,058.50;    (7)    $2,441,185;    (8)    $2,022,- 117766;  90  days  for  completion.   Plans!      SACRAMENTO,  CaL—  McGillivray 

807.50.  I  and  specifications  are  available  from  { Constr.   Co.,  Box  873,  Sacramento,  at 

John    F.   Bloomer   Co.,   Taylor  and  '  the  above  office  upon  deposit  of  $10.  ;  $13,683.93   awarded   contract    by   City 

Wheeler,  (1)  $2,586,291;  (2)  $4,465,918.-  |  . |  of  Sacramento,  city  clerk,  City  Hall, 


(26)  1  12-inch  corrougated  galvan- 
ized sheet  metal  culvert  pipe  el- 
bow (asphalt  dipped); 

(27)  3  24-inch  corrougated  galvaniz- 
ed sheel  metal  culvert  pipe  el- 
bows; 

(28)  70  lin.  ft.  removing,  cleaning  and 
stock  piling  salvaged  culvert 
pipe; 

(29)  20  lin.  ft  removing,  cleaning  and 
relaying  salvaged  culvert  pipe; 

(30)  340  cu.  yds.  derrick  placed  rock 
retaining  wall; 

(31)  6  drop  inlets,  24-inch  size  (type 
1); 

(32)  4  embankment  spillway  inlet  as- 
semblies (type  A.)  (asplialt  dip- 
ped); 

(33)  2  concrete  maintenance  mariner 
posts; 

(34)  16  timber  culvert  markers. 

Proposal  C 

(35)  27  acres  clearing  and  grubbing- 

(36)  297.00  cu.  yds.  unclassified  ex- 
cav. ; 

(37)  2600  cu.  yds.  unclassified  ex- 
cav.  for  struc.; 

(38)  263,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 

(39)  2J.11  miles  finished  earth  graded 
roads; 

(40)  10  cu.  yds.  concrete  class  A; 

(41)  100  lbs.  reinforing  steel; 

(42j  192  lin.  ft  12-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe   (.asphalt  dipped) ; 

(43)  2386  lin.  ft  24-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe; 

(44)  596  lin.  ft  36-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe,  12  gauge; 

(45)  88  lin.  ft  36-inch  corrugated  gal- 
vanized sheet  metal  culvert  pipe, 
10  gauge ; 

(46)  1  12-inch  corrugated  galvanized 
sheet   metal  culvert  pipe  elbow 

(asphalt    dipped) ; 

(47)  4  24-inch  corrugated  galvanized 
sheet  metal  culvert  pipe  elbows; 

(48)  70  lin.  ft  removing,  cleaning  and 
stock  piling  salvaged  culvert  pipe; 

(49>  20  Im.  ft.  removing,  cleaning  and 
relaying  salvaged   culvert  pipe; 

(50)  910  cu.  yds.  derrick  placed  rock 
retaining  wall; 

(51)  12  drop  inlets,  24-inch  size  (type 

1); 

(52)  12  steel  inlet  covers; 

(53)  8  embankment  spillway  inlet  as- 
semblies   (asphalt    dipped) ; 

(54)  4  concrete  malntainenace  mark- 
er posts; 

(55)  27   timber  culvert   markers. 
Specifications  obtainable  from  the 

above  office  upon  deposit  of  $10. 


(10) 


seii'c^t  ^Tia^  '°'  "^  ^  i    YGNAdO  CANAL  AND  CLAYTON  JUMPING  PLANTS 

be^*fuSj:i"^th'Tisj'°"  '^^•L^'^T^  ^^^^^  ^'^°-'^- 

M  ^  "^***  y^  pians.  California-- Walsh  A.  Busetti,  Walnut 

Morrison-Knudsen  Co..  810  Title  i  Creek,  at  (Sch.  1)  $20,704.60,  (Sch.  2) 
GuartnteeBldg.,  L  A  and  111  Sutter  1  $34,528.50,  submitted  low  bi<S  to  U.  S. 
St,  San  Francisco.  !»  -  ^     .  . 

o         ™     ..,7  Bureau  of  ReclamaUon,  AnUoch.  un- 

Guy  F.  Atkinson  Co.,  22,283  Sender  Spec.  1241  for  ooostructioD  of 
Santa  Fe  Ave.,  Long  Beach  and ;  Ygnacio  Canal  pum^tog  ttlant  and 
OraJige  A  Railroad  Ave,  South  San  i  Clayton  pumping  plant  Delta  Dlvi- 
^^^^ciaco.  .gion,    Central   Valley  Project,   Calif- 

T.  E.  Connolly  Inc.,  461  Market  St,  j  nia.  The  woiic  is  situated  near  Coa- 


S.  F. 


N.  M.  Ball  Sons.  Box,  430,  Berkeley. 


cord,  Calif. 
The  principal   items   of  work  and 


Clayton  Pumping  Plant 
(24)  6600  cu.  yds.  excavation; 

(26)  unwaterlng  foundations; 
(M)  4190  cu.  yds.  backfUl; 

(27)  070  ctL  yds.  compacting  backfill; 

(28)  45  cu.  yds.  crmrel  backfill; 

(29)  150  cu.  yds.  gravel  surfaetaig; 
(90)  175   cu.   yds.    concrete  in   stroo- 

"^fUrea,  except  concrete  In  awltch* 


Herbert  H.  Everist  604  Mission  SW^^f^^t'"^  qu^Utle.  involved  wt. 
San    Francisco.  ;  "schedule  Ne.  1 

Vgnacle  Canal  Pumping  Plant 

(1)  3200  cu.  yds.  excavation; 

(2)  unwaterlng  foundations; 
(S)  1480  cu.  yds.  backfUl; 

(4)  500  cu.  yds.  oompactiing  back- 
fUl; 

(5)  30  cu.  yds.  gravel  backfill; 

(6)  120  cu.  yds.  gravel  surfacing; 

(7)  lOS  cu.  yds.  concrete  In  struc- 
tures, except  concrete  in  swlt^- 
yard  slabs; 

(8)  15  cu.  yds.  concrete  in  switch- 
yard slabs; 

(9)  furnishing  and  placl&f  19,100  lbs. 
reinforcement  bars; 

(10)  laying  565  Ihi.  ft  80-in.  diameter 
precast  concrete  pipe; 

(11)  furnishing  and  erecting  S80  lln. 
ft  fence; 

(12)  Installing  ISOO  lbs.  tnurittnicks; 
(IS)  installing  800  lbs.  flap  ^tes; 

(14)  installing  1900  lbs.  gate  valves; 

(15)  installing    2000    Iba    steel    dis- 
charge wye  connectloos; 

(16)  erecthig    10,100    lbs.    Structural 


Harms  Bros.,  Box  2220  Sacramento. 

J.  R.  Reeves,  Box  1072,  Sacramenta 

A  Teichert  &  Son,  Box  1133,  Sac- 
ramento. 

Frederickson     &     Watson     Constr. 
Co.,  878  8l8t  Ave.,  Oakland. 

Guerm  Bros.,  208  So.  Linden  Ave., 
South  San  Francisco. 

<Jeo.  F.  French  Jr.,  Box  307,  Stock- 
ton. 

Louis    Biasotti.    40    W.    Clay    St, 
Stockton. 

Frederickson    Bros.,    1239    65th    St, 
Emeryville. 

Al  Johnson  Constr.  Co.,  604  Mission 
St     S     F 

M.J.B.  Constr.  Co.,  322  Elk's  Bldg.. 
Stockton. 

A  J.  Raisch,  900  W.  San  (Darlos  St, 
San  Jose. 

Milo  Brown,  644  Scofield.  Palo  Alto. 

Eaton    &  Smith.    715    Ocean    Ave., 
S.   F. 

Marshall    S.    Hanrahan,    Box    429. 
Redwood  City. 

Chas.    L.  Harney,    625   Market    St, 
S.  F.  ( 

Lee    J.    Immel,    Box    65,    Stn..    A, 
Berkeley. 

L.  G.  Lentz.  1620  11th  Ave..  Sacra- 
mento. 

A.    R.    MeEwen,  Box    1017,    Sacra- 
mento. 

S.     M.     McGraw, 
Stockton. 


steel  "A"  frame  and  trolley  beam 

(17)  installing  trolley  hoist; 

(18)  installing  800  Iba  mlscellaneoas 
metal  work; 

(19)  histalllng    24,200    lbs.    pumplnf 
units; 

(20)  installing  200  lbs.  grounding  sys- 
tem; 

Co.    Elks    Bldg., '^'^^  installing   350    lin.    ft    electrical 

metal   conduits  1-in.   or  less  la 


McGillivray    Constr 
Sacramento. 
Parish  Bros.,  Box  6,  Benicia. 
Piazza    &.   Huntley,    175   So.    Mont- 


gomery St.,  San  Jose, 
M.  J.  Ruddy,  922  J.  St,  Modesto. 


Co.,   Box    873.  i  diameter; 

(22)  installing  150  lin.  ft  electrical 
metal  conduits  more  than  1-ln. 
and  not  larger  than  i%-tn.  In 
diameter ; 


Paving 

F. 


Co..    212    Babcock 


Union 
Bldg..  S.   X.  , 

Mark  C.  Walker  &  Son,  Co.,  412  1st  i 
National  Bank  Bldg.,  Santa  Ana. 


(23)  installing  8000  lbs.  electrical  con- 
ductors, equipment  and  appa- 
ratus. 

Schedule  No.  2 


yard  slabs; 

(31)  ao  cu.  yda  concrete  In  switch- 
yard slabs: 

(32)  furnishing  and  placing  29.000  Ite 
reinforcement  bars; 

(53)  laying  1200  Un.  ft  86-tn.  pracast 
concrete  pipe; 

(54)  furnishing  and  erecting  890  Un. 
ft  fence ; 

(35)  installing  1500  Iba  trashracks; 
(86)  installing  1000  lbs.  flap  gates; 

(37)  installing  2800  lbs.  gate  valves; 

(38)  Installing  2250  lbs.  steel  dis- 
charge wye  connections ; 

(39)  erecting  15.000  Iba  structural 
steel  "A"  frame  and  trolley  beam 

(40)  installing  trolley  hoist ; 

(41)  installing  1200  lbs.  miscellaneous 
metal  wortc; 

(42)  installing  36,300  Iba  pumping 
units; 

(43)  installing  280  Iba.  grounding  sys- 
tem ; 

(44)  installing  470  lln.  ft  electrical 
metal  conduiU  1-in.  or  lm»  in 
diameter ; 

(45)  installing  200  lln.  ft  electrical 
metal  conduits  more  than  1-ln. 

-  and   not  larger  than   2H-ln.   In 
diameter ; 

(46)  installing  10.000  Iba  slsctrioal 
conductors,  equipment  and  appa- 
ratus. 

Total  bids  foUow: 

(A)  Walsh  A  Busetti,  Walnut  Creek, 

(1)  $20,704.00,  (2)  $34,528.50.  all  or 
nona 

(B)  Central  California  Construction 
Co.,    San    Francisco,     (1)    $24,498. 

(2)  $44,747. 

(C)  R  E.  Ziebarth.  Long  Beach.  (1) 
$29,14650,  (2)  $50,062,  all  or  nona 

(D)  Guy  F.  Atkinson  Co.,  South  San 
Francisco,  (1)  $32,683.50,  (2)  |86»- 
313.90.  all  or  none. 

(E)  Parish  Bros.,  Benicia,  (1)  $80.- 
421.25,  (2)  $73,254.25. 

(F)  Houston  A  Rosendall,  Ina,  Los 
Angeles,  (1)  $47,122.  (2)*  $81,991. 

Unit  prices  follow: 


50;    (5)    $1,960,551;    (6)    $3,117,678.50.       5/20/46 

Hindman  Bros.  Constr.  Co..  Rhodes    BIDS  OPENED 


3  9  {  Sacramento,      for     Improvement      of 
streets,  avenues,  and  ways,  Swanston 


Park  Unit  No.  3. 


4  0 


Bros.  &  Shofner,  (1)  $1,938,785.75;  (2)  j  FRESNO,  Fresno  Co.,  Calif.- Pa- 
$3,153,889;  (3)  $2,635,670;  (4)  $1,994.- icific  Pipeline  Constr.  Co..  2268  Fire- 
557;  (5)  $1,504,680;  (6)  $2,248,690;  (7)  'stone  Blvd.,  Los  Angeles,  at  $71,287.18 
$1,860,330;  (8)  $1,422,221.  !  submitted     low    bid    to    the    City    of  j  5/20/46 

McLaughlin,  Inc.,  S.  Birch  &  SonSjFresno,  D.  E.  Roughton,  city  clerk,  I  BIDS  WANTED 
and  C.  &  F.  Trucking  &  Constr.  Co.",  [city  Hall,  for  sewering  of  Fresno  i  VALLEJO,  Solano  Co.,  Calif.— Un- 
(1)  $2,626,722.50;  (2)  $4,577,961;  (3);  Portals,  Fresno  Portals  No.  2,  Clin-  '  til  May  29,  9:30  A.  M.,  bids  will  be 
$3,369,050;  (4)  $2,865,273;  (5)  $2,296,-  ton  Park,  Stadium  Heights,  Stadium  i  received  by  the  City  of  Vallejo,  city 
667.50;  (6)  $3,580,577;  (7)  $3,172,720;  JTract,  Wilshire  Gardens,  Nelson  Man-  [  clerk.  City  Hall,  Vallejo,  for  Improve- 
(8)   $2,406,898.  {or   and    Irwin    Manor.     Plans    by   A.  j  ment  of   Kentucky   St.   from   Water- 

■ iSegel,  city  engineer.  front  to  Trinity  Sts. 

5/20/46  *     *     3  *       '^'^^  work  involves :  The  work  involves : 

BID  OPENED  ■  ^^^  5'^'^^   ^^^-   ^*-    15-in.    concrete   pipe  j  (1)  311  cu.  yds.  excavation; 

MOSS    LANDING,    Monterey    Co.,'         sewer  in  place;  i  (2)  275  tons  4-in.  crusher  run  rock; 

Calif  —San  Francisco  Bridge  Co..  503  j  (2)  1818    lln.    ft    10-in.   concrete  pipe    (3)  10,965  sq.  ft  2-in.  asphaltic  con- 
Market    St.,    San    Francisco,    submit-;         sewer  in  place;  j         crete  top; 

ted    only   bid    to    the   Moss   Landing ;  (3)  8351  lin.  ft.  8-in,  vitrified  clay  pipe  j  (4)  36.3  cu.  yds.  concrete  curbs  and 
Harbor  District  M.  L.  Griffin,  P»re3 ,  i  sewer  in  place;  j  gutters. 

Monterey    County    Bank   Bldg.,    Cas- |  (4)  14,968   lin.    ft   6-in.   vitrified    clay  j      Specifications  prepared  by  City  En- 
troville.  for  50.000  ay.  of  dredging  at;         pipe  sewer  in  place;  glneer  T.  D.    Kilkenny   and   may    be 

Moss   Landing  Harbor.  '  (5)  60   masonry   manholes   with   cast  j  obtained    from    office    of    city    clerk. 


Plans  by  hT  J.  Brunnler,  structural ;         iron  frames  and  covers ; 
enelneer.  608  Sharon  Hldg..  San  Fran-  ;  (6)  6  4xl5-in.  Y  branches  in  place; 
Cisco  !<''^  *^  4x8-in.  Y  branches  In  place; 

i  (8)  738  4x6-ln.  Y  branches  In  place. 

's/20/46  ••     3  4  r     Total  bids  were :  [  5/20/46 

BIDS  WANTED  i  ^-^^  Pacific  Pipe  line  Constr.  Co.,  Los  1  BIDS  WANTED 

OAKLAND     Alameda   Co.,   Calif.—       Angeles,  $71,287.18.  |      STOCKTON,  San  Joaquin  Co.,  Calif. 

Until   May   28,   1   P.   M.,   bids  will   be    (B)    B.    D.    Zalch    &    Son,    Glendale,  (—Until  May  27,  5  P.  M.,  bids  will  be 
received     by    the    City '  of     Oakland,       $74,160.50. 

Charles    Don,    city    clerk,    Cnty    Hall,  i  (C>  Kovlch  Bros.  Constr.  Co.,  Fresno, 
Oakland,    for  drilling    test    holes    for       $74,832.04. 
12th  St.  dam. 


,  City   Hall,    Vallejo,    upon   deposit    of 
,  $10.00. 

I  ^ 

4  0 


received  by  the  City  of  Stockton,  city 
clerk.   City   Hall,  for  paving   streets, 
sidewalks,    etc..    In    the    Arbor   Park 
(D)   Bosko  Bros,   and  N.  M.  Chutuk  '  emergency   veterans'  housing  project 


pipe 


S^ciflcations  obtainable  from   the       Conatr.  Co.^  Los  Angeles,  $82,647.80.    tract 


office    of    city    engineer 
Oakland. 


City    Hall, ;  (E)    A    E 
I     995.10. 


Downer,    Stockton, 


3  1 


$88,-  I      The  work  Involves: 

;  (1)  5590  sq.  yds.  grading; 
i(F)    Barrett  &   Hilp,    San   Francisco,  ■  (2)  43,350  sq.  ft.  5-in.  thick  pavement ; 


5/20/46 

BIDS  WANTED 

FRESNO  COUNTY,  Calif .  — Until 
June  11,  2  P.  M.,  bids  will  be  received 
by  Fresno  County  Board  of  Super- 
visors. Courthouse.  Fresno,  for  con- 
struction of  a  pumping  and  settling 
system  drawing  water  from  the  San 
Joaquin  River  for  use  in  the  Wlsh-I- 
Ah  Sanatorium.  Project  involves  the 
in.'^taliaiion  of  a  turbine  pump  with 
a  100-gallon  a  minute  capacity  to  lift 
the  water  from  the  river.  The  work 
involves  approximately  4000  ft.  of  4- 
in.  steel  pipe.  Estimated  cost  $15,000. 


35—      DOCKS,  PIERS  & 
HARBORS 


:      $99,952.08 

i      Unit  bids  were: 
(A)        IB) 


I 


!(1)... 
(2).... 


•  • 


5/20/46  "     3  '  j  (3 

BIDS   WANTED  „„  \)*' 

SAN  FRANCISCO.— XTntil  May  28.  (5). 
2  P  M..  bids  will  be  received  by  the;  (6). 
U  S.  Engineer  Office,  74  New  Mont-  ,  (7). 
Komery  St,  San  Francisco,  under  |  (8). 
Serial  No.  04-203-46-9  for  removal  and  i 

di.sposal  of  wreck  of  the  tug  U.  3.  S.      1  $  5.06 

Tamaroa  in  San  Francisco  Bay.  3  1.92 

Specifications  obtainable   from   the   (5) 234.00 

above  office. 


I  (3)  1400  lin.  ft.  redwood  curbing,  2x12; 
'  (4)  5200  sq.   yds.   4-ln.  thick  concrete 
(C)        (D)       (E)    J  sidewalk. 

$3.38  $3.25  $4.50  .  Specifications  obtainable  from  the 
3.10  3.00  2.45  I  office  of  City  Engineer  Lyle  Payton, 
1.80  2.00  2.20  ;  City  Hall,  Stockton,  upon  a  deposit 
1.60      1.75       1.70    of  $5.00. 

140.00  130.00  130.00  100.00  184.80  . 

5.00       8.00       5.00       6.00       5.00 

3.00       3.00       1.40    5/20/46  4  O 

2.00       2.85       1.30  i  CONTRACT   AWARDED 


$4,296  $4.70 

2.541  2.50 

1.428  1.50 

1.24  1.30 


3.00 
2.10 


2.50 
2.00 

(F) 


(7). 


6.24 


(2) 

(4) . 

(6) ...... „-. 

(8)..._ 


34— DAMS,  RESERVOIRS  & 

5/20/46  34 

BIDS   OPENED 

LOS  ANGELES  HARBOR  Calif — 
Standard  Dredging  Corporation,  800 
Central  Bldg.,  Los  Angeles,  at  $0,935 
per  cu.  yd.  submitted  the  low  bid  to 
the  Board  of  Harbor  Commissioners, 
189  City  Hall,  Los  Angeles,  May  15, 
for  the  bucket  dredging  of  approxi- 
mately 178,000  cu.  yds.  of  material 
from  areas  in  front  of  wharves  in 
the  Inner  Harbor  and  from  the  Fish 
Harbor  entrance  channel;  Spec.  1059. 

The  bids  were  taken  as  follows: 

(1)  123,000  cu.  yds.  from  in  front  of 

wharves  in   Inner  Fish   Harbor; 

(2)  55,000  cu.   yds.   from  entrance   of 

Fish     Harbor    channel. 

The  bids   were: 

Standard  Dredging  Corp.,  (1)  $.936, 
(2)  $.935. 

Case  Construction  Co.,  (1)  $.98,  (2) 
$.98. 

The  bids  include  the  disposal  of 
material  at  sea  or  in  other  areas  out- 
side the  limits  of  the  Los  Angeles 
Harbor. 


5/20/46  ••     3  5:40_ 

BIDS  OPENED  ,   ,  | 

SAN     FRANCISCO.  —  Commercial . 

Iron  Works.  Portland    Ore.    at  $172.- 

253.  submitted  low  total  bid  May  16  j^^^^  , 


STREErS  AND 
HIGHWAYS 


REPAIR  ROADWAY 
$  3.96  '  SAN   FRANCISCO.    Balboa   Park. 
,    1.80  \  Repairs  to  roadway  mvolvlng  a  total 
19.661     area   wearing  surfatee   of   approxl- 
4.68  I      mately    27,    600    sq.    ft.,    which    in- 

I     eludes   roadway  and  auto   parking. 

Owner — Board  of  Park  Commission- 
I  ers,  McLaren  Lodge,  Golden  Gate 
i     Park. 

Contractor — Charles    L.    Harney,    625 
Market  Street 


•  '40  I 
-'-^-   """;""'-- ^.„^^.  nffloe    74  New  i  ^IDS  WANTED  i      Contract  awarded  at  $0,106  per  .sq 

to  the  U.  S.  ^ngineer  unice.  «*  i         1     j^g  ^jjGELES  County,  Calif.— As  '  ft.  total  amount  not  to  exceed  $3,000. 
Montgomery  St.  ""<*?^„™*;/°„r:.  j  previously   reported,   until   May  21.  2 
203-4619    for    dr>'-docklng   and    over-,j,    ^     ^y^^  ^^^^   ^^  received   by   the 
hauling  the   U.   S.   areage  K.01.   ir.      .  j  p^^^^^^  Roads  Administration.  Charles 
Mlchle.  I  Morris,  division  engineer.  720  Phelan 

Complete  bids  were :  Tj*rflnnd     Bldg..  San  Francisco,  for  2.111  miles 

Commercial  J^on  Works    t-erxianu,  ^  constructing  Project  Calif.   FH-63-C, 


Ore.,  (1)  hull,  $60,161;   (2)  machinery,        ^^^^^^^^^^^^^     National     Forest 
$68,574;  total  bid,  $172,253,  with  credit ,     ^^^  ^^^^  involves: 
of  $210.  -Works  '     '^^^  project  Is  divled  into  two  proj- 

Northwest  Marine  iron  yzy'.\ects  of  approximate  equal  sizes,  and 
Portland,  Ore.,  (1)  ♦J?.705:  U)  ^o^^"^.  :  ^ids  may  be  submitted  for  either  unit 
(3)  $115,700:  total  bid.  $250,785.  w»"»  q^  on  the  complete  project 
credit  of  $138. 


The  bids  will  be  taken  as  follows: 

Proposal    A 
(1»  14  acres  clearing  and  grubbmg; 

(2)  154,000  cu.   yds.   unclassified   ex- 
cav. ; 

(3)  1300    cu.    yds.    unclassified    ex- 
cav.,  for  struc; 

(4)  148,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 


5/20/46  3*  I 

BIDS  OPENED  ! 

LOS  ANGELES,  Calif.— M.  S.  Ross, 
4011  Goodwin  Ave.,  Lios  Angeles,  at  | 
$38,908  submitted  the  low  bid  to  the  ' 
Loa  Angeles  Board  of  Public  Works,  1 
143  City  Hall,  Los  Angeles,  May  15  1 
for   furnishing   all    plant    equipment 


ed  roads 

(6)  6  cu.   yds.  concrete,  class  A ; 

(7)  70   lbs.   reinforcing  steel; 

(8)  174  lin.  ft  12-lnch  corrugated 
galvanized  sheel  metal  culvert 
pipe    (asphalt   dipped); 

(9)  570  cu.  yds.  derrick  placed  rock 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 


LUMIER  CAtRIERS 

CONCim  MIXEI 

MIXERMOIILE.  SCOOPMOIILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VliRATORS 

GENERATORS 


H.     STECKER 

PMONft 

BEHELEY  2752 


37—    RAILROADS,  SUB- 

WAYS  &  TUNNELS     : 

5/20/46  ^\ 

CONTRACT     AWARDED  _.  ,  .^  ' 

SAN  DIECK),  Calif.-  T.  A  Kvale, , 
La  Luna  Ave.,  OJai  at  $42.W5  award-  [ 
ed  contract  by  the  U.  S.  Navy.  11th  ; 
Na^a"  District.  Public  Works  De- , 
^rl^ment,  120  Pacific  Hig»|^»y'  ^an 
Dleeo  May  15.  for  furnishing  aU 
necessary  materials,  labor  and  equip-  | 

ment    for   removing   «^»»*^"5,,^™*^JS:  retaining  wall; 

ties,    pavement  and    excavaung    lor  inlets,  24-inch  size  (type 

ballkst.    furnishing  and    placing   bal-  j, .      »*  '  '"^ 

last,    furnishing   and    i^s^j""/ JJJ^' |  (u  6  steel  inlet  covers ; 

(12)  4  embankment  spillway  Inlet 
assemblies  (type  A)  (asphalt 
dipped) ; 

(13)  2  concrete  manitenance  marker 
posts; 

(14)  12  timber  culvert  ma^era 
Proposal  B 

(iS)  13  acres   clearing  and  grubbing; 
(16)  143,000  cu.    yds.   unclassified  ex- 

cav; 
I  (17)  1300    cu.    yds.    unclassified    ex- 

cav.   for   struc.; 

(18)  115.000  sta.  yds.  overhaul  (600  ft 
free  haul) ; 

(19)  1.04  miles  finished  earth  graded 
roads; 

(20)  4  cu.  yda  concrete,  class  A; 

(21)  30    lbs.    reinforcing   steel; 

(22)  618  lin.  ft.  12-inch  corrugated 
galvanised  sheet  metal  culvert 
pipe    (asphalt   dipped) ; 

(23)  1094  lin.  ft.  24- inch  corrougated 
galTanixed  sheet  metal  culvert 
pipe; 

(24)  596  lin.  ft  S6-inch  corrugated 
garlvanised  sheet  metal  culvert 
pipe,  12  gauge; 

(26)  88  lln.  ft  36-in<^  corrugated  gal- 
vanised sheet  metal  culvert 
pipe,  10  gauge; 


4  0 


5/20/46 

CONTRACT  AWARDED 

KERN  COUNTY.  Calif .— Griff  1th 
Co.,  1060  S.  Broadway,  Los  Angeles, 
at  $19,980.  awarded  contract  by  State 
Director  of  Public  Works  C.  H.  Pur- 
cell,  Public  Works  Bldg..  Sacramento, 
for  furnishing  emd  installing  a  traffic 
deflector  l>etween  1.6  miles  and  1.25 
miles  south  of  Grapevine  Station, 
Kern  County. 


40 


5/20/46 

PROSPECTIVE   BIDDERS 

NEIAR  ANTIOCH,  Contra  Costa 
Co.,  Calif.— As  previously  reported, 
until  May  21,  3 :00  P.  M,  bids  will  be 
received  by  the  U.  S.  Engineer  Of- 
fice, Wright  Bldg.,  Sacramento,  xm- 
(6)  i'071   miles' finished  earth  grad-    der  Spec  1224  for  the  construction  of 


iSa'ving    tracks   imd__repaving_wlA 

FABRICATED 

PALLETS  -  CRATES 
SPECIALTIES 


STRUCTURBS 


I    N    C    O    R 


P    O    R   A    T    C    D 


220  MotflSOBMry  St 

Sao  FVwKMco  4,  Cafif  • 

YUkoii04a7 

«ACRAMENTO  OFFICE 
1fl4  am  •L-'Phane  Sac  3»« 


access    road    and    parking    area    at 
Mayberry  Slough  near  Antfoch 
Work    involves : 

(1)  8.200  sq.  yds.  grading ; 

(2)  85  roller  hours  compaction 
rolling,  one  tractor  with  one  8-ft 
width   tamping   roller; 

(3)  15  roller  hours  compaction  roll- 
ing, each  addl.  8-foot  width 
tamping  roller ; 

(4)  35  roller  hours,  compaction 
rolling,  one  power  roller; 

(5)  270  M  gala  water  for  compac- 
tion applied  as  directed; 

(6)  945  tons  type  I  base  course 
graded    agg.    in   place; 

(7)  3.445  tons  type  2  base  course 
pit  or  bank  run  mtl.  m  place; 

(8)  12  tons  liq.  asph.  type  SC-2  for 
prime   coat   in   place; 

(9)  6  tons  pav.  asph.  200-300  poie. 
for  type  C  seal  coat  in  place: 


5/20/46  ••40 

BIDS  WANTED 

SOUTH  SAN  FRANCISCO,  S«in 
Mateo  Co.,  Calif.— Until  May  28,  8 
P.  M.,  bids  will  be  received  by  the 
City  of  South  San  Francisco,  City 
Hall,  South  San  Francisco,  for  con- 
struction of  streets,  sewers,  etc.,  in 
Rancho  Buri-Buri  subdivision.  Est 
cost  $285,000. 

Work  involves : 

(1)  64,800  c.y.  of  grading  m  place, 
complete ; 

(2)  492^525  s.f.  5-inch  waterbound 
macadam  base  pave,  with  2*^- 
in.  asph.  concrete  wearing  sur- 
facing incL  preparation  of  sub- 
grade  and  finish  grading  com- 
plete ; 

(3)  3,937  l.f.  standard  stype  curb, 
gutter  and  4-ft.  wide  sidewalk 
incl.  preparation  of  subgrade 
and  finish  grading  complete; 

(4)  23.114    Lf.    suburban    type    curb, 
•    gutter  and   4-ft   wide   sidewalk 

incl.     preparation     of     subgrade 
and  finish  grading  complete; 

(5)  681  l.f.  standard  type  curb  and 
gutter  only  incl.  preparation  of 
subgrade  and  finish  grading, 
complete ; 

(6)  2,0^     l.f.     12-ln.     concrete 
storm   sewer,   complete ; 

(7)  1,620   l.f.    15-inch  do; 

(8)  606   Lf.   18-inch  do; 

(9)  30   brick    catchbasins   with    cast  i 
iron  cover  and  throat  complete ;  I 

(10)  6,096  Lf.  4-in.  vitrified  clay  san-  \ 
itarv    sewers    complete;  j 

(11)  11,400  l.f.  6-inch  do; 

(12)  3,087  Lf.   8-lnch  do; 

(13)  2,928  Lf.  12-inch  do; 

(14)  2,183  Lf.  18-inch  do;  ! 

(15)  77  each  brick  manholes  with  j 
cast  iron  frames  and  covers,  j 
complete ;  j 

(16)  160  Lf.  18-in.  steel  casing  for 
sanitary  sewer  highway  and 
railwav    crossing    complete; 

(17)  211  each  4-  and  6-ln.  vitrified 
clay  Y-branches ; 

(18)  34  each  4-  and  8-inch      do ; 

(20)  263  each  4-in.  %-  vit.  clay  bends; 

(21)  1  each  vitrified  clay  lamp  hole 
with   concrete   collar  complete; 

(22)  12,460  l.f.  duplex  trench  lay  ca- 
ble in  place  complete; 

(23)  1,230  l.f.  duplex  trench  lay  ca- 
blie  in  conduit  in  place  comp. : 

(24)  44  each  electric  street  lighting 
standards    in    place    complete: 

(26)  18,000  l.f.  2-ln.  telephone  con- 
duit  complete   in   place; 

(26)  127  each  telephone  pull  boxe.s 
complete  in  place; 

(27)  21,735  If.  3-in.  power  conduit 
complete  in  place; 

(28)  2.680  l.f.  4-in.  power  conduit 
complete   in   place; 

(29)  2  each  2x4x2-ft  concrete  hand- 
holes  complete  in  place: 

(30)  60  each  2x3x2-ft  do; 
(81)  103  each  No.  38  pull  bixes  com- 
plete in  place; 

(32)  14  each  ex7x7-ft.  concrete  pow- 
er manholes  complete  in   place; 

(33)  600  tons  crusher  rock  sewer  pipe 
support  in  place. 

Specifications  obtainable  from  the 
office  of  C^harles  T.  Broughton,  works 
engineer,  425  Grand  Ave.,  South  San 
Francisco,    upon   deposit   of   $10.00. 


(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) „. 

(10) 

(11) 

(12) 

(13) — 

(14)_.. 

(16) 

(16) 

(17)™ 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 


Schedule  No.  1 


(24). 
(26). 
(26). 
(27). 

(28) 

(29)..„ 

(30)-_ 

(31) 

(32) 

(38) 

(34) 

(35). 

(36) 

(37)„ 

(38) 

(39) 

(40) 

(41) 

(42) 

(43) 

(44) 

(45) 

(46) 


(A) 
$         .68 

750.00 

.27 

2.66 

5.00 

6.00 

38JiO 

23.20 

.08 

4.26 

2.90 

.23 

.80 

.15 

.80 

.06 

100.00 

.35 

.08 

.35 

.80  I 

.86 

■18 


750.00 

.27 

2.65 

5.00 

6.00 

38.50 

23.25 

.08 

4.75 

2.42 

.28 

.80 

.15 

.30 

.08 

100.00 

.36 

.06 

.35 

.30 

.35 

.18 


(B) 

$       1.20 

75.00 

.96 

2.76 

&00 

7.00 

50.00 

40.00 

.09 

.05 

3.00 

.09 

.15 

.15 

.15 

.08 

30.00 

.08 

.07 

.70 

.50 

70 

.23 


(C) 

$       1.50 

1600.00 

.85 

8.00 

5.00 

8.00 

61.00 

38.00 

.18 

3.50 

3.00 

.25 

.85 

.15 

.25 

.08 

ioo!oo 

.50 

.06 

1.50 

1.00 

2.00 

.25 


Schedule  No.  2 


1.20 

525.00 

.95 

3.00 

aoo 

7.00 
50.00 
49.00 
.09 
5.50 
3.00 
.09 
.15 
.15 
.25 
.08 
30.00 
.08 
.08 
.70 
.90 
.70 
.28 


1.32 

3900.00 

.30 

2.80 

5.00 

8.00 

6L00 

35.00 

.13 

iJO 

2.80 

.25 

.35 

,16 

.88 

.07 

100.00 

.50 

.00 

1.40 

.90 

2.00 

.85 


(D) 

$         .87 

500.00 

.96 

5.10 

&00 

9.00 

60.50 

81.00 

.14 

2.70 

3.90 

.22 

.80 

.22 

.18 

.12 

150.00 

.75 

JS2 

.45 

.67 

.92 

.40 

.87 

2000.00 

.95 

5.10 

8.00 

9.00 

67.60 

31.00 

.14 

8.20 

3.90 

.22 

.30 

.22 

.18 

.12 

150.00 

.75 

.22 

.45 

.67 

.92 

.40 


(B) 

$      2.85 

500.00 

2.00 

8.75 

4.86 

4.35 

78.00 

35.00 

.12 

6.46 

3.50 

.60 

.66 

.65 

.86 

.20 

250.00 

.55 

.08 

.80 

.40 

.85 

.86 

2.86 

2800.00 

1.86 

3.55 

4.35 

4.35 

76.00 

34.00 

.12 

6.80 

3.50 

.60 

.85 

.86 

Ji6 

.20 

375.00 

.66 

M 

M 

M 

.85 

.85 


(F) 

$      2.75 

5000.00 

2.00 

ZM 

15.00 

15.00 

90.00 

60.00 

.08 

7.00 

2.80 

JJ5 

OS 

.15 

.40 

.06 

100.00 

.50 

.12 

LOO 

LOO 

1.60 

.50 

2.75 

5000.00 

2.00 

3.50 

15.00 

15.00 

90.00 

60.00 

.08 

9.00 

2.50 

.15 

.15 

.15 

.40 

.06 

100.00 

.50 

.12 

LOO 

LOO 

LSO 

.60 


BUY  the  B$ST 


BUY  MONARCH 


TILTING  ARBOR  SAW  BENCH 


((Continued  on  Page  Four) 


John  D.  McLanghyn 

AND   ASSOCIATES 

CONSULTING   ELECTRICAL 
ENGINEERS 

1641    RUS8   BLDQ.— EXbrook  5712 
920  Junipers  Serra  —  DE  10197 


Also  distributors 

for  DISSTON  SAW 

BLADES 

• 

75    Market   St,   Oakland 

Phone  GLencourt  8420 

4700  District  Blvd. 

Los  Angeles 


Accurote  -  Sturdy 
Convenient 

Exclusive  patemed  cradle  arbor 
titlting  mechaniam  plus  many 
other  modem  (estures  make  this 
ssw  bench  the  outstanding  nuH 
chine  of  its  capscity  on  ths 
market  today. 


Ball  Bearing  Motor  mounted  on  Arbor 


AtteitioR  Coitraet9r$! 


Drilling  Specialists  in  cable-tool   and 
diamond  drilling. 

For  test  borings,  blast-holes,  wdls  and 
grout  IkJcs. 

W'uh  SpecidUed  EQUIPMENT 
PERSONNEL 
FACILrnES 

PACIFIC  DRILLING  CORP. 

127  Mootgomery  St.,  San  Francisco  4 
Phone  SUtter  6512 


Cement  Gun  ConstructioD  Company 


GUNITE;  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

rmt^^»^  a  A  *  *  a  ^^^* 

Phone  GArficld  7663    -    24  CalifornM  St.,  Sm  Fmefeeo 


iS'^i  •^'^^^  ^^      ~i  i_iiiH_ 


NATIONAL  EXPANSION  JOINT  CO. 

^''^a^^'fCTtJUM  MUD  DISTKIBUTOK 

FIBER  BOARD-^TELT-SIDED  ASPHALT  AND 
REX)  WOOD  EXPANSION  JOINT  FILLERS 

MARVEL-KOTE — Concrete  Curing  Compound 

SCALZ — Expansion  Joint  Sealing  Compound 

^    ,  CovpUes  With 

Fedend  SpedfieatioiM  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

333SeTeirthSt    UNdcrUB  7172    Su  FnuKMCO  3,  COI. 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 


FOOT  OF  ADELINE  STREET 
OAKLAND   4, 


HiKate  8f  If 
CALIFORNIA 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEBJORM  CONTRACTING  CO. 

St  D05M3  SmFi 
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DAILY    PACIFIC    BUILDER 


MONDAY,  MAY  20.  1 946 


Building  Permilts,  Contracts RecorJeJ  Motices^ 


BUILDING  PERMITS 

ApfiUcattont 


8AN   FRA^CfSCO 


ALtER  store,  apU,  off  fee.  $40,000; 
901-3-7  Stockton  St;  owner,  UMUCf 
Gagriardo,  1587  35th  Ave;  contract 
not.  let;  architect,  T  Edwaxds  and 
O  Welmeydf,  704  Market  St 

FLOATS,  l-Btory  frame,  |10,000;  N 
Irving  Ite  W  15th  Ave;  owner, 
James  Farrell,  1616  9th  Ave;  arch- 
itect, U  J  CouUer,  1991  9th  Ave. 

DWELLING,  2-itory  fr,  MOOO;  N 
20lh  S(  25  W  Connecticut;  owner, 
John  Bitfto,  420  San  Mateo  Ave, 
San  Bruho;  contractor,  Richard 
P6TU(ichi  ft  Co, 

ALTBR  offftea,  |8D00;  885  Sutter  St; 
owner  and  cohtractor,  Dr  Francis 
Quinn,  premises. 

DWKLLJNGS,  three  I -story  fr,  15600 
*ach;  NW  Nueva  550,  575,  600  N 
Blanken;  owner  and  builder,  Roy 
A  Jones,  18M  Turk  St 

ALTER  ice  plant,  $3000;  448  8th  St; 
owner,   Consumers   Ice  Co,   prem. 

STORE,  1-story  frame,  |2000;  North 
Taraval  82.6  E  44th  Ave;  owner, 
Harlan  Hanson,  1239  Vicente;  con- 
tractor, L  Huffaker,  1269  7th  Ave. 

ALTBR  garage,  »1800;  8620  19tn  St; 
owner.  Raven -Wagar  Motors  Co, 
prem;  contractor,  Wm  F  Lee,  676 
7th   Ave. 

ALTER  office,  $1000;  733  Treat  Ave; 
owner  and  builder.  H  L  Petersen 
Constr  Co,  premises. 

RETAINING  Wall,  $1000;  230  Turk; 
owner,  Mrs  Laura  Temps  and  Mrs 
Conrad  Temps,  Santa  Paula;  con- 
tractor, D  E  Sanderson. 

ALTER  apts,  $500;  1231  11th  Ave; 
owner,  F  C  Werner,  premises. 


HILLSBOROUGH 


GARAGE  (addl  pmt)  $1500;  1221 
Marlborough;  owner,  H  C  Patter- 
son, premises;  contractor,  Fiaciflc 
contractors. 

ALTBR  residence,  $1000;  949  Clhllton 
Road;  owner,  Dr  Wm  C  Layton; 
contractor,  Wixxlot  Bros,  982  Fifth 
Ave,  9!an  Macteo. 

ALTBR  stable,  $9000;  FkA  Blvd 
formerly  Tobln  Circle  Stable ;  own- 
er, Mrs  Dorothy  P  Barrett;  con- 
tractor, J  E  Von  Terscta,  4147  2Srd 
St  San   Francisco. 


8AN  MATEO  COUNTY 


TIS,  R3W.    Lois  Stone  as  to  im- 
provements on  property. 


Recorded  Accepted 

May  13,  1946— LOT  22-A  BLOCK  5, 
White    Oaks    No    3.     Herbert   D 

Murphy  to  P  J  Murj^y 

May  9,  1»«6 

Hay  13.  1946— SW  ^  Lot  12  Blk 
II,  Menlo  Oaks.  Nicholas  D 
Vlasoff,  et  al  to  Frank  A  Poirier 


Electrical  Permib 


8AN  FRANCISCO 


&ALY  CfTY 


RESIDENCES,    two    5- room    frame, 

S.OOp  each;  Lots  13  and  14  Blk 
,  Tract  Vista  Grande  No  1;  own- 
er and  builder,  Huber  C(Mistr  Co, 
5998  Mission  St.  Daly  City;  plads 
by  B  k  Dobkowtt2.  425  Monterey 
Blvd,  San  Francisco. 


May  13,  1946— LOT  13  Blk  14.  Stan 
ford  Park.    Joe  A  Myera  to  Cecil 
Li  Bali May  10,  1946 

May  13,  1946— LOT  8,  Devereaux, 
San  Mateo.  A  R  Sbhmidt  to  whom 
It  may  concern. _...May  9,  1946 

May  13,  194»-LOT  13  Blk  4,  San 
Mateo  Knolls.  Qualiity  Home 
Builders  to  Peninsula  Home  Bkirs 

»,  1946 


Mav  4.  10M  '     ^**^  ^525  Mission  St;  owner,  Herbst 

m^/  ^Ji.     I  ^^^i  contractor,  O  J  Ftorrera ;  — _— 

2443      250    Williams;    owner,    Puc- 


80UTH    SAN    Ff<ANcr8CO 


DRIVE  poles  for  warehouse  founda- 
tion, $9000;  Victory  Ave;  owner, 
United  Air  Lines,  Bayshore  High- 
way. ... 


cini;  contractor,  O  J  Ferrera;  motors. 

2444  8!^  BrusseUs ;  owner,  Carraro ; 
contractor,  o  J  Ferrera;  19  outlets; 
10  switches;  9  plugs. 

2445  Various  locations  and  owners ; 
contractor.  Apex  Electric;  signa 

2474  376  3rd  St;  owner,  Joe's  Res- 
taurant ;  contractor.  Central  SUectric ; 
1  plug. 

2475  630  Treat  Ave ;  owner,  Pacific 
Foundry  Co;  contractor,  Kuchel  & 
Sievers  Electric;  

3476  57  Tehama  St;  owner,  Ball 
Welding   Co;    contractor,    Kachel    & 


BURLlNGAME 


REPAIRS,  $500;  1401  Bellevue;  own- 
er, Mrs  Thompmon.  prem;  contrac- 
tor, Terminlx  of  Calif.  918  Harri- 
son St  San  Framcisco. 

RESIDENCE,  $9000;  Lot  7  Blk  4, 
Bloomquist    Rd ;     owner,    T    Kuly : 


May  13.  1946— PTN  LOT  7  BLK  1, 

Blosaom  Heath  Manor.    San  Ma- 
teo  Inv   Co   to  Peninsula  Home 

Builders -May  8,  1946 

iMay    13,    1946— LOT    9    BLOCK    10, 

San     Mateo     Knolls.      Dewitt    F       .,.  -,, 

Sampson     to     Peninsula     Home      ^'^Yl"  J^'®<=tnc ;   motors. 

Builder. May    10,    1946^     ''"    '^ -«-«.« 

May  13,  1946— LOT  11  Blk  12,  Oak 

Park;  Ptn  Lots  5  and  6  Blk  31, 

White    Oaks    (2).     Chris    D    Mc- 

Keon  to  McKeon  Constr  Co 

Jlay  9,   1946 

May  14,  1946— LOTS  35  and  36  Blk 

11,    Central    Park.     N    F   Nelson 

to  whom  it  may  concern 


outlets ;  switches ;  fixtures ;  pluga 

37686  9430  E  14th  St;  owner,  Hoff- 
man ;  contractor,  Paramount  Electric ; 
fixtures;  alterations. 

37687  8416  E  Uth  St ;  owner.  Schul- 
er ;  contractor,  James  Anderson ;  out- 
lets; switches;  fixtures;  plugs. 

37688  429  Harrison;  owner.  Shale 
Ortzow ;  contractor,  C  A  Langlais ; 
outlets ;  switches ;  fixtures ;  plugs. 

37689  7515  B  14th  St ;  owner.  Shale 
Ortzow;  contractor,  C  A  Langlais; 
outlets;  switches;  plugs. 

876S0  4009  Moraga;  owner,  Dixon; 
contractor.  Piedmont  Electric  Co;  6 

plugs. 

37691  8900  MacArthur  Blvd ;  owner, 
Carlson  ;  contractor,  L  R  Wallace  Jr; 
3  fixtures. 

37692  2412  Webster ;  owner,  Maher ; 
contractor,  L  R  Wallace  Jr;  altera- 
tions. 

37683  1001  71st  Are;  owner,  Joim- 
son ;  contractor,  special  owner ;  4  out- 
lets; 4  switches;  4  fixtures. 


at  Emmett  Idaho,  four  vertical-shaft  5/39/46 
aMKvolt  S-phaae,  altornating  cur- |  BIDS  WANTED 
rent,  unity -power  factor  synchronous 
motors  with  direct-oou&ected  excit- 
ers, each  rated  1590  hp.  at  400  r.pLm., 
and  99  eveiea;  complete  with  motor- 
field  ooMtrol  eubidae,  for  the  "C" 
line  canal  pumping  plant  Payette 
Division,  Boise  Project  Idaha  The 
apparatufi  wlU  be  tnstelled  by  the 
(joverniOTt  Ne  eharys  for  copies  of 
to  proepecttve  bona  fide 
^  sAhers,  $1.25,  not  retvim- 
able 
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2477  Geary  and  Powell  Sts ;  owner, 
St  Francis  Hotel;  contractor,  Ets- 
Hokin  ic  Galvan;  motors. 

2478  98  Rockway  Ave ;  owner,  R  H 
Hanson;     contractor,    G    Vaccarino; 


2479  442  Post  St;  owner,  A  H 
Parsons'  Laboratories ;  contractor. 
Decker  Elec  Const  Co;  6  plugs, 


Engiiieering  Section 


40—        STREETS  AND 
HIGHWAYS 


.Jfay  13,  1946 


925   Bayswater. 


2480  375  Valencia;  owner,  Frank 
Servetti;  contractor,  MacCabe  Elec- 
tric ^  service. 

2481  W  Wisconsin  125  S  Mariposa; 
owner.  George;  contractor,  Strom  A 
Smith ;   service. 

2482  174    Turk    St;    owner,    Metz; 
'  contractor,  W  H  Klrsten ;  „. 


SAN   CARL^ 


BUILDING  PERMITS 

.  Granted 


May  14,  1946— LOT  29.  Blk  22,  Ara 
gon  Sub  No  &    Sdward  A  H«n- 

wood  to  Dean  H  Pratt— 

„ May  14,  1946 

contractor.  Custom  Bllt  Homes,  Inc    j^j^y  14    194$— LOT  34  Blk  35,   Lot 
.-_  ^^  ^^  ^^  Belle  Haven  Sub  No  2. 

H    V    Cowan    to    whom    It    may      , 

concern May   13,   1946!     2483     1525    Vermont;    OMrner,    San 

May  14,  1946— LOTS  51  and  52  Blk      J  Francisco    Housing    Authority;    con- 

DENTAL    Clinic     $7000-    574    Chest--     20,  Huntington  Park  No  2.  Wei-      'tractor,   Central   Electric;    11   outlets, 
nut    St-    owner,   Dr   Johnson;    con- i     don  C  Bowen,  et  al  to  Elllngson      !     2484     1095  Connecticut;  owner,  San 

fractnr.'     D   O'Connor   Constr  Co.    |     &  Mitchell - April  30,  1946    Francisco    Housing   Authority;    con- 

SHEDS     temporarv.    $2000;    Block    4   May  14,  1946— LOT  11  Blk  2,  Knapp      |  tractor.  Central  Electric;  12  outlets 
Sunset  Highlands ;  owner  and  con-  |     Resub,  Beresford  Park  Tract  W 
tractor,  Gould  Constr  Co.  j     C  Rocquin  to  whom  it  may  con- 

CANAPE,  steel,   for  service  sta,  $1.- i     cem „ - May   12,  i»46  ,  altemtions  , 

100     1200  El  Camfno  Real:   owner.  1  May  14,  194^LOT  20,  Blk  45,  White      ;     2486     689  3rd    St;    o-wner    Larry  s 
1     Mohawk  Oil  Co:  contractor,  Doug- !     Oaks   Tract   Sub    No   4.     Russell       Coffee  Shop ;  contractor,  Central  Elec - 
la.<»  *  Woodhou.se  i     H  Felt  to  wliom  it  may  concern.,      jtrlc;   5  outlets;  2  switches;  4   plugs. 

! DWELLING.    $8000-    1440   Oakhurst;  I     — May    10,    1946 1     2487      306    Arguello    Blvd:     owner. 

I     owner    James  Hansen;   contractor.  I  May  14,  1946— LOT  7,  Wooded  Man-      j  Louis  K  Shostak;  contractor,  Ameri- 


1     2485     95  5th   St;    owner,   Pickwick 
'Hotel;    contractor.    Central    Electric; 


Jack  Dunlap. 


SAN  FRANCISCO 


MAY  16,  1946 


SAN    MATEO 


WAREHOUSE,  Quonset  40.  40xl00-ft  j 
$6000 ;  South  Linden  Ave ;  owner  1 
and  builder,  H  H  Larsen  Co,  prem. 

ADDITION  (workroom  to  rear  of 
home).  $1450;  2035  46th  Ave;  owner, 
John  Finn  ;  contractor,  Chet  DoUase 
Co.  1579  i2nd  Ave;  architect,  Fran- 
cisco Joseph  McCarthy. 

SIGN   (install  metal  block   letters  to 


or.    C  A  Gilmore  to  F  J   Murphy      'can  Elec  Const  Co;  

May  14,  1946  1      2488     532  Valencia  St ;   owner,  G  G 

May  15,  1946— PTN  LOT  8  Blk  23,      iGuU;  contractor.  Casey  Electric;  

Oak  Park,   San  Carlos.    Herman      i     2489-93    Various  locations  and  own- 

WAREHOUSE    $800  •   2632    South    El  [     Spaht  et  al  to  Lesb  &  Spath |  ers ;    contractor,    Brumfield    Electric 

Camino;    ow^er   and    builder,    Sam  j —.May   6,   1946  1  Sign  Co ;  signs. 

Levin.  2624  S  El  Camino  Real.  jMay  15,  1946— LOT  11  Blk  15,  San      I     2494    Civic  Auditorium;  owner , 

STORE -STUDIO.  $950:  279  Baldwin;  I      Bruno    Park.     Margaret    Kab    to      ^  ^^^yF^^^^J'S  J  ,T^      a      '  :::Z"':: 

owner  and   builder.   San   Mateo  Co  j     Richard  Delucchi  &  Co..May  13,  1946  1      2495      699    Columbus    Ave;    owner, 
Broadcasting   Co.  iMay  15,   1946— LOT   13  Ptn   Lot   12 


5/20/46  •40 

BIDS  REJECTED 

HUMBOLDT  COUNTY,  Nev.— The 
Nevada  Department  of  Highways, 
Robert  A.  Allen,  state  highway  engi- 
neer, Heroes'  Memorial  BIdg.,  Carson 
City,  Nev.,  rejected  bids  May  13  that 
were    submitted    for   construction    of 

I  approximately    14.941    miles   of    state 

j  highway  from  a  Junction  with  U.  S. 
95,   approximately   31  miles   north   of 

I  Winnemucca,  to  Sod  House,  Route  8A, 

i  Section  A,  Humboldt  County. 

I     Bids   opened  April  10  were  as  fol- 
lows: 

Silver  State  Construction  Co.,  S. 
Main  St,  Fallon,  Nev..  $172,565.53. 

;     Stolte.  Inc.,  Oakland,  $178,399.96. 

I     Dodge    Construction,     Inc.,    Fallon. 

jNev.,  $178,910.43. 

Carl   E.    Nelson   Co.,  Logan,   Utah, 

I  $179,375.67. 

Gibbons  &  Reed  Co.,  Salt  Lake  City, 

iutah,   and   J.   C.   Compton,   McMlnn- 

Iville.  Ore.,  $179,723.08. 

j     Isbell  Construction  Co.,  Reno,  Nev., 

'  $182,039.73. 

I     W.  C.  RaiUng,  Redwood  City,  $188,- 
181.52. 
J.  A.  Terteling  &  Sons,  Inc.,  Boise, 

i  Idaho,  $220,936.98. 


5/20/46 

•1D»  WANTED 

SACJRAldENTO,    Calif .  — BUs    will 
be  reeetved  by  the  State  PurchasiBg 
AtfSBt,  SaaraoMDto,  for  materiais  and 
equipment  as  follows: 
R9ay  S 
QUO.  54344.  RBQi  767&1: 

300  tons  liqidd  asphalt  SC-3;  one- 
nuB  spreader,  U.   S.  99^  6  and  StaU 
Route  138< 
<^0.  54M3.  RBQ.  76780: 

16  tons  liqukl  asphalt   SC-S;   two- 
man  spreSder.  Highway  6,  Laacaster 
and  Kem  County. 
QUO.  54354.  REQ.  111527: 

828    tons,   approximately    44    truck 
and  trailer  loads,  liquid  asphalt  SC-3, 
vendor's  spreading  equipooent  vicinity 
of  Brawley. 
QUO.  64740.  REQ.  22112: 

88  tons  liquid  asphalt  type  SC-IA, 
storage  9  miles  west  of  Chester. 
QUO.  5391d,  REQ.  91995: 

200  tons  liquid  asphalt  SC-2,  stock- 
piled various  locations  in  District  IX. 
vicinity  of  Bishop. 

May  23 
QUO.  53898,  RBQ.  E48177: 

100  tons  emulsified  asphalt,  storage 
tangs  San   Jose,   Gilroy,  Santa  Crux 
and  Pacheco  Psiss. 
QUO.  54341,  REQ.  76778: 

200  tons   liquid  asphalt  SC-2,  flush 
coat  and  remix ;  vendor's  spreader  in 
District  VII,  vicinity  Pomona. 
QUO.  54342,  REQ.  76779: 

6  tons  etaaulsltied  asphalt,  mix  type 
emulsion.  District  VII.  Base  Line  Rd., 
San  Bernardino  County. 
QUO.  5434$.  REQ.  76782: 

lUU  tons  liquid  asphalt  SCA-2;  one- 
man  spreader,   Angeles   Crest   High- 
way. I 
QUO.  54346.  REQ.  76783. 

3:^4  tuns  liquid  asphalt  SC-2  or  3; 
District  Vlll,  ciciuity  of  Oxnard. 
QbO.  5434  K  KEQ.  76/84: 
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SAN  FRANCISCO.— UntU  June  3, 
3  P.  M.,  bids  will  be  received  by  the 
Purchaser  of  SuppUes,  270  City  Hall, 
under  Bid  No.  3565  for  furnishing 
and  delivering  from  10,000  to  23,000 
tons  of  rip- rap  material  for  Yacht 
HariMr. 

Specifications  obtainable  from  the 
above  office. 


43 


6/IO/4t 

BIDS   WANTED 

OAKLAND,  Alameda  Co.,  Caiif.- 
Until  May  28»  1  P.  M..  bids  wtu  be 
received  by  the  City  oi  Oaklaad. 
Ckarlee  M.  Don,  city  de^  City  Ball, 
for  fitmishing  25  electricailly  opssated 
vehicle  eircas. 
"Specif icatione  obtaiaable  from  the 
above  office. 


Official  Preinsak 


Pro.   No.  173S— Ford  Station   Wagene 
NOTICE  TO  CONTRACTORft 


i  Standard   Stations ;   contractor.  Atlas 

DEMOLISH   bldg,    $500:    17   Baldwin       fiik   19,   Woodland   Place.    Percy     i^'®^  *  ^^°«^°' ""T"Torv,  o^»n« 

Da  Mont  et  al  to  Self  ...May  13,  1946    „2496    630  Geary ;  owner  Tom  Owens 

U    Drive;    contractor.    Atlas    Elec   & 


Ave;  owner,  H  Mandsley   &  Asso- 
ciates;     contractor,      H      Pearson,   May    15,    1946— LOT    89,    The    Wil- 
Brookdale.  i     lows.    Harley   E   Seymore,- et   al     !*^"?„5^°i,,"?°7"-    _  „  _     .  ^„„.  „,^ 

DWELLING.     $9000 :     8(y7    N    Clare-  i     to  J  R  Simon _ May  10,  1946  I     2497    47th  Ave  15  S  Pacheco .  own- 

mont:  owner,  Fred  Reich;  contrac- 'May   15,   1946-LOT   7  Blk  31,   Mil-      |  er,.;  contractor,  Associated  Elec 
tor,  Pratt  &  Mitchell.  j     brae  Highlajids.    Milton  J  Regby      1&  Mech  Co; 


Sealed  proposals  will  be  received 
at  Room  206  (MT  the  office  of  the  Bast 
Bay  Municipal  UtiMty  District  512— 
16th  Street,  Oakland,  California,  ua- 
Ul  5:30  P.M.,  Wednesday,  May  49, 
1946,  and  will  at  that  hour  be  opened, 
for  furnishing  two  (2)  1946  FORD 
SUPER  DeLUXE  STATION  WAQ- 
ONS,  or  equal,  as  per  specificatloBs. 
Proposal  No.  1738  covering  same 
may  be  obtained  upon  application  at 
Purchasing  Department,  Roooa  312, 
of  the  office  of  the  District 

DANIEL  READ, 

Secretary. 
OflJLland,  California, 
May  17,  1946. 

(Daily  Pacific  Builder) 
(May  iO,  194«) 

Spec.  No.  LS-36it— Cleaning  and 
Lining  Water  Mains 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  East  Bay  Munici- 
pal Utility  District,  Room  206,  512 
Sixteenth  Street  Oaklcoid,  Califomta. 
unUI  5:30  P.M..  Wednesday,  May  2i, 
...  .         .        _,         ^        ^^  ,     ,„  11946,  and  will  at  that  hour  be  opened, 

52  tons  liquid  ^Phalt  SC-1;  10  tons    for  cleaning  and   lining  with   cement 


1 5/20/46  •40 

CONTRACT  AWARDED 
•      BUTTE  COUNTY,  Calif.— Lester  R. 
j  Rice,  605  14th  St,  Marysvllle.  at  $104,- 
'  971.25.    awarded     contract    by    State  j 
Director  of  Public  Works  C.  H.  Pur- 
cell,  I*ubllc  Works  Bldg.,  Sacramento, 
jfor  about  11.8  miles   (net  length)   re- 
I  pairing  existing  surfacing  with  plant 
I  mix  surfacing  and  crusher  run  base 
and  constructing  borders  and  shoul 


store),  $940;  3545  Geary  St;  owner,  ,  ^         dwelling.  $17,000;  69-71  29th        et  al  to  John  M  Johnson..., !     2498     1321  Mission ;  owner.  General 

American  Appliance  Co,  prem;  con-  ^^g.     ^^            Sigfrid     Mortenson  ;  !            ..  .„ May  14,  1946    Floor  Covering  Co;  contractor   Asso- 

tractor,  Brumfield  Electric  Sign  Co,  contractor,   B    L  Lewis,    1466  Wal-  j  M^y  15.  1946— PTN  LOT  27,  Brew-      i  dated  Eleo  &  Mech  Co ;  alterations  ^  .         _,   , 

966  Folsom  St  ^^^^^    San    Francisco.                          i  er  Ppty.    Ragnar  Undlin  to  Und-      \     2499    S  Lobos  300  E(^pitol;  owner,  ^  ders  of  crusher  run  base  and  imported 

'"'^S^eJ^'i^ri'!^  i^-^^Stpllm^^^^  dwelling     $800:    348    Seville  ,  Un  Store  Fixture  Co....May  14,  1946  j  ....;;;^;  contracto     B  j  ^o^^^^^^^ 

grocery   store),    $800.    i/»»    jt-acuic  i  y^g^^.  o^ner.  J  Russell;  contractor 
Ave;     owner,     Mrs    Tobby    Cooper, 


^x.   *  T^  11-   «   iKTQ  I      J  Harri.q.  315  Ranelasrh   Road, 
prem;  contractor,  Chet  Dollase.  1579  '     ^^,^^^  ^ING.   $10,000:   2606  Alameda; 
42nd   Ave.  j      owner,    Douglass    Dvson ;    contrac- 

ALTER    (underpinning    rear   wall   of  |      ^^^    ^^^  Rlpbv,  124  Mt  Diablo  Ave. 
garage),  $2000;  S  line  Post  St  137.6  .  jj^^^^j^j^jj^^,    $8800;  710  N  Delaware; 
W  Jones  St ;  owner.  Louis  T  Sam-  |      owner.   Lvle  Flfleld  :    contractor,   R  i 
uels;     contractor.     ^     J     Sullivan ;  '      ^^^^    ^24    Mt    Diablo    Ave.  I 

architect.  G  Heiman.  605  Market,      j  ^p,j.     530  qoo  ;    129-131     South    Blvd ; 

DWELLING  (2-story,  frame),  $10.-  own»r  Peter  Jettas :  contractor.! 
500;  NE  comer  19th  Ave  and  Pa- I  Hardiman  Con.str  Co,  Inc.  1537 1 
checo   St;   owners.   Edward   T   and,     u^ake   Ave.   Burllngame. 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

May  14,   1946— Ptn  Lots  17  and  18, 

M    &  M    Taaffee    Subdivision    of 

Lot  4  of  Taaffe  Partition  I,  Maps 

72  and  73,  with  exception.  Floyd  E 


2500  2270  3rd  St;  owner,  Jensen; 
contractor,  Bertrand  Electric  ;  motors. 

2501  747  Market  St;  owner,  Dletz 
Bros;  contractor,  Neon  Maintenance 
Corp;  sign. 

2502  E  8th  Ave  175  N  Anza ;  own- 
er. United;  contractor,  Richmond 
Electric ;   

2503  348  Cumberland ;  owner,  Block ; 
contractor.     Richmond     Electric;     10 


j  borrow    between    Orovllle    Wye    and 
I  Nelson,     between     Durham     railroad 
crossing  and  Chico,  and  between  Big    QUO.  5451 1,  REQ.  87281 


liquid    asjbnalt    Sc-ti;    District    VII, 
vicinity  uknard.  Las  Flores. 
QUO.  0450(1,  Hi!}Q.  b/274: 

l;:0  tons  liquia  asphalt  type  SC-4; 
Distrit:t    Vlli,    Cajon    Pass   and    Big 
Bear  Valley. 
QUO.  545,  itEQ.  87276: 

TZ    tons    liquid   aspnalt    SC-4;    ven- 
dor's   spreladmg  equipment,   43    miles 
east  of  Barstow. 
QUO.  5400Y,  REQ.  87277: 

75    tons    liquid    asphalt    SC-4;  ven- 
dor's equi|l>ment,  vicinity  Victorville. 
QUO.  545lk  REQ.  87280: 

52  tons  liquid  asphalt  SC-4;  ven- 
dor's spreauing  equipment,  Redlands- 
Camp  Angelus  Rd 


!  Chico  Creek   and 
I  Butte  County. 

I  . — 

I 


6th    St.    in    Chico, 


••4  0 


1 5/20/46 
BIDS   POSTPONED 
ANTIOCH,  Contra  Costa  Co.,  Calif. 


and  Ema  G  Wilder,  Robleda  Ave, 

Los  Altos,  to  Ralph  Knight I  outlets;  8  plugs 

_  _  May   3,   1946  j     2504     243    Noriega;    owner.   Engle- 

Dorot;iy  E  J   Mancuso;   contractor,  |  _.^^£^j^^g     27     $7  000    each;    107, ! May  15,  1946— Lot  2.  Block  2,  Tract      ihart;  contractor.  Richmond  Electric; 

Pacific  Coast  Construction  Co.  1500  |      jqj,    .j^g    ^^^    ^^j    ^^g    |23,   124,  127,  t     No    52,    Woodland    Park,    1    Maps 


— Until   May  22,  2   P.   M.    (postponed 


40   tons   liquid   asphalt   SC-4;    ven- 
dor's spreliding  equipment,  Banning- 
Indio  Rd. 
QUO.  4541i2.  REQ.  87283 : 

150  tons  liquid  asphalt  SC-4;  ven- 
dor's spreading  equipment,  U.  S.  396 
in  Adelanr.o.  -v 

QUO.  54518,  REQ.  87285 :     ^ 

74   tons   liquid   asphalt,    type  SC-4; 


Judah  St;  plans  by  contractor 
OFFICE  (1-story,  frame).  $2000;  S 
Harrison  St  26  W  20th  St;  owner, 
A  E  Jarkleh;  contractor,  De  Luca 
&  Son,  1745  Filbert  St;  architect. 
Ward  Thomas.  Ill  New  Montgom- 


lOfl    i«    ^'^i    ^^^    ISR    li'i    144    147  i     pages  52  and  53.  Paul  R  and  Edith  2505     1705  Ellis  St;    owner,   ; 

]ia    1^7    i^i'   1^'   1W    IM    164*   Ifr:'  M  Leigh,    12   California    St.    Red-       j  contractor.  Byt^Kton  Electric;  1  plug. 

lS'  m  Poinsetta     oVner    HaVs  A       wood  City,  to  Dulleck  Bros I     2506     1122   McAllister;    owner,   Bu- 

M^Llllan   19  nl^aT  conVmcton  i --.■••:  rvr   -..■■•■■:    ••v;:^'^.^^^^.?**  \  c^^^nan ; .  contractor,    Byington  Elec- 


from  May  21),  bids  will  be  received  by 

the    U.    S.    Engineer    Office.    Wright 

Bldg.,   Sacramento,   under   Spec.   1224  i  vendor's  spreading  equipment,  Baker. 

for    access    road    and    parking    area,  I  QUO.  54514,  REQ.  87286 : 

Mayberry  Slough,  near  Antioch.  [      125  tons  liquid  asphalt,  type  SC-4; 

-  j  vendor's     equipment,     Perrls 
^ [Highway.- 

41 GAS,  WATER  AND  OIL  Quo.  54516.  req  87312: 


mortar  approximately  27.800  linear 
feet  of  6-inch.  8-inch  and  12-inch  cast 
iron  water  mains  in  Alameda  County, 
California. 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  in  which 
the  work  is  to  be  performed,  for 
laborers  and  each  craft  or  type  of 
workman  and  mechanic  needed  to 
execute  the  contract  and  the  general 
prevailing  rate  for  legal  holiday  and 
overtime  work,  specifically  set  forth 
in  the  plans  and  specifications  on  file 
with  the  Secretary'  of  the  District,  are 
referred   to   and   incorporated   herein. 

Specifications  No.  LS  363  may  be 
obtained  at  Room  406  of  the  office  of 
the  District. 

DANIEL  READ, 

Secretary. 
Oakland.  California, 
May  16,  1946. 

(Daily  Pacific  Bulkier) 
(May  20,  1946) 

Spec.  No.  L8- 364— Construction  of 
Richmond  Office  Building 


Geo^ Arthur  *   Son.,,   941    S   Clare-    May   ».^m6-(.enterline^C^^^^^ 

DWELLINGS,  eight.  $7000  each ;  3703  Cottle  Aye  on  Curtner  NB  90  ft 

,      3709.    3715    3721,    3833    Edison;    164  {  NW  159.37  ft  SW  60  f t  SE  158.57 

$8500 ;  SE  cor  Quesada  and  Hawes ;  |      ^^^^  j^^^ .  753^  153  38th  Ave ;  owner  ft     to     point     of    beginning.     Joe 

owners,  C  and  Adeline  M  Riekanan ;  :      ^^^  builder.  H  H  MacDonald.  2281  i  Romani,  one  of  the  owners,  80  S 
contractor,  L  J  McDermott,  27  Hoi-  j     gouth  El  Camino  Real.                         ! 

lywood  Court ;   plans  by  Marvin   P  j | 


ery  St 
DWELLING  and  FACTORY  (2-story) 


Holloway,  16  30th  St 

SIGN  (neon  sign  to  garage),  $975; 
367  O'Farrell  St;  owner,  Lambert  & 
Greer;  contractor,  Brumfield  Elec- 
tric Sign  Co,  965  Folsom  St 

SIGN  (neon  sign  to  cafe),  $700;  1600 
Sutter  St;  owner,  G  Jovick;  con- 
tractor. QRS  Neon  Co.  690  Potrero. 

DWELLING  (1 -story,  frame).  $7000; 
E  36th  Ave  125  N  Ortega;  owner 
and  builder.  Rude  &  Upman,  2 
Wlllard  St. 

DWELLING     (1 -story    frame),    $11, 


SAN    LEANORO 


DWELLINGS.  13  l-story  6- room,  I 
$5600  each ;  805,  846.  881  Evergreen  j 
Ave;  824.  830.  858.  905.  879,  871,  865,  j 
843.  827,  821  Emerald  Ave ;  owner , 
and  builder.  Valley  &  Lincoln,  1901  j 
Foothill  Blvd.  I 

DWELLINGS,  seven  1 -story  6-room.  | 
$5200  each;  821.  840,  872  Evergreen 


Morrison  St  San  Jose,  to  whom 

it  may  concern..... May  14,  1946 

May  15,  1946— E  Jackson  St  N  350 
ft  N  California  Ave  on  Jackson, 
N  50  ft  E  pari  California  115  ft 
S  pari  Jackson  50  x  115  f  tto  point 
of  beginning;  E  110  ft  of  Lot  8 
and  W  5  ft  of  Lot  23,  Block  5, 
Sunnyvale  Homes  Co  Tract  City 
of  Sunnyvale.  Prince  H  and  Lilly 
Miller,  311  Orchard  Ave,  Sunny- 
vale, to  whom  it  may  concern 


trie;  1  plug. 

2507  1555  California ;  owner, ; 

contractor,  Byington  Electric;  

2508  4907  Mission;  owner.  Bosnos; 
contractor,  Bemal  Electric ;  10  out- 
lets ;  2  switches ;  2  plugs. 

2509  N  Brannan  100  E  9th  St ;  own- 
er and  contractor,  Western  Pacific 
Railroad;  1  outlet;  1  plug. 


PIPE  LINES 


OAKLAND 


j  37658  1617  Market  St ;  owner,  Green ; 
•  contractor.  Conrad  Electric;  2  out- 
j  lets ;  2  switches ;  2  fixtures ;  2  plugs ; 
service. 


15/20/46  ••  41 

1  BIDS  WANTED 

j      SAN    JOAQUIN    Co..    Calif.— Until 
(June  6,  2  p.  m..  bids  will  be  received 
by    Engineer    L.     B.     Raab,    109    E. 
!  Weber  Ave.,   Stockton,  for  construc- 
[tion  of  concrete  pipe  line  and  acces- 
sories   along    the    west   side    of    the 
Tracy  Crossing   Levee   on   the    upper 
division  of  Union  Island  for  the  Board 
of  Directors  of  Union  Island  Mutual 
Water    Co.,     Inc.,     Marco     Marchinl, 
president 

Specifications   obtainable   from   of- 
fice" of  the  Engineer. 


20  tons   liquid    asphalt   SC-4;    ven- 
dor's equipment,  Redlands. 
QUO.  54819,  REQ.  76813: 

2000  ton*  plant  mix  surfacing  mate 


NOTICE  TO  CONTRACTORS 
Sealed  proposals  will  be  received 
Hemet  |at  the  office  of  the  East  Bay  Munici- 
pal Utility  District,  512  Sixteenth 
Street  Room  205.  Oaikland.  California, 
until  5:30  P.M..  Wednesday  May  ft, 
1946,  and  will  at  that  hour  be  opened, 
for  performing  the  work  of  construc- 
tion of  the  Richmond  Office  Building, 


000; 


.„ ^   -■   ^  ,~^         ,  A*=,.    14     ioA«'     37659    940  Brockhurst;  owner,  Con- 

Ave;  835.  846,  866.  876  Emerald  Ave;  j ^^>    ^*'   ^'^^  i sumers  Ice;  contractor.  Conrad  Elec- 

owner  and   builder.   Valley   &  Un- -  — 1^^^^.   jj^^^rs 

coin,  1901  Foothill  Blvd.  .- ;     sT'fifiO     2400   Union   St;   owner,   Na- 


'I 


NW   Dewey    Blvd    137   W  Pa- j  DWELLING.   1-story   5-room,   $7,000; 


checo ;   owner  and  builder.  Fred  S 
Spencer;  architect.  C  O  Clausen.  746  I 
46th  Ave.  ,  I 

ADD  (room  with  bath  to  rear  of  ; 
house).  $800;  400  Sussex  St;  owner,  \ 
Joseph  M  Ulrich;  day  work.  j 

SIGN  (install  sign  to  tavern),  $1000;  j 
72    Ellis    St;    owner.    Mr  Rosener;  ' 


CONTRA  COSTA  COUNTY 


1633     Bancroft     Ave;     owner     and 

builder.  E  H  Mellencamp.  393  Cher-  [Recorded 


rywood  Ave. 


BUILDING   CONTRACTS 

SAN    FRANCISCO 


May  13,  1946— PTN  LOTS  7  and  8, 
I  R  N  Burgess  Go's  Map  No  1, 
■  Del  Hambre  Terr.  Walnut  Creek. 
!  Phyllis  Scheley  to  whom  it  may 
i     concern 


iWRFCKINC    OPERATIONS  l^^V  ^3.  1946— PARCEL  of  land  adj 

contractor,  Brumfield  Electric  Sign   TJ  NINTH  St   (jSlconad^^  ^ot  6,  Walnut  Creek  Acres,   Unit 

CO.  965  Folsom  St  'ovSe^Wester^i^rc^^naSl%^rt.       ^-^' I^^'  Yl'Tta  whom  ifma^ 

'fZ    ''^l^irirZ  3ner"  i'^e  i  Contractor-Cleveland   Wrec^ng  Ca      yon^e^S^l^.^.'"...".FerrS.^  T.%.. 

b  P^tJerrAVT ^°^-  ^"'  "^^"^  '^'  j     specifications  Ti-lS^^rySo^^iS^r  --  i'  -Vo7S  fJ  Jf   ^cSl 

ALTER  (remove  wall  in  store),  $975;  '  -         -    -       _       .- '     Laguna   de   los   PalosColorados. 

2362    Mission    St;     owner.    Siegel's  ' 


tional  Manufacturing  Co;  contractor. 

Accented  [Conrad  Electric;  plugs;  motors. 
Accepiea       ^^^^     ^^^g  center  St ;  owner,  Wll- 

jllams;  contractor,  T  C  Moody;  1  flx- 

jture;  1  plug, 
•m  .L  „i^v  37662     1510   8th    St;   owner.    Adllte 

Mky   3    me   Neon    Co;    contractor,    T    C    Moody; 


15/20/46  •• 

1  BIOS   WANTED 

OAKLAND.   Alameda   Co.,    Calif.— 

j  Until   May   29,   5:30  P.   M.,    bids   will 

i  be  received  by  the  East  Bay  Munici- 
pal   Utility    District.    Room    406,    512  j  chasing  Agent.  Sacramento,  for  ma- 
16th    St.    Oakland,    under  LS-363    f or  I  teriels  as  follows: 

'cleaning  and  lining  6-inch,  8- inch  and 'quo.   5355^;   Req.    104582: 

!  12-inch    water     mains     in     Alameda  '     Brightori  Sand  &  Gravel  Co.,  $5.30, 


rial,  %-in.  maximum  aggregate,  SC-4  1  including  the  furnishing  of  all  labor 
liquid  asphalt,  delivereo  stockpiles  in  j  and  materials. 

District  VtL  I      The  general   prevailing  rate  of  per 

[QUO.  54818.  REQ.  76757:  jdiem   wages  in  the  locality  in  which 

1400  tons  plant  mix  surfacing,   %-    the    work    is    to    be  performed,    for 

in.   maximum  aggregate,   SC-4   liquid    laborers   and    each    craft   or   type   of 

asphalt,  Diistrict  VII,  Weldon  Canyon,^  |  workman  and  mechanic  employed  to 

Castaic  anid  Lancaster.  j  execute  the  contract  and  the  f«Deral 

May  24  {prevailing  rate  for  legal  holiday  and 

QUO.  54754.  REQ.  87284:  •  overtime   work   specifically  set  forth 

100  tone  liquid  asphalt,  type  SC-4, '  In    the    plans    and    specif IcaUons    on 

vendor's   elpreading  equipment,   U.   S.  I  f *>«  with    the    Secretary   of   the  Dls- 

466.  near  Kramer.  trlct,  are  referred  to  and  incorporated 

[herein. 

j  I     Specifications  (No.  LS  382)  may  be 

'  !  obtained  at  Room  406  of  the  office  of 

5/20/46  •     4  2  ,  the  District. 

BIDS  OPENED  !  DANIEL  READ. 

SACRAMENTO.    Calif .— Following  Secretary. 

(Submitted    bids    to    the    State    Pur- j  Oakland.  California. 

May  16,  1946. 


Men's  Clothing  Co ;  contractor,  J  A 
Gordon.  252  Chattanooga  St 
ALTER  (partition  bathroom  in  flat), 
$675;  133-137  Baker  St;  owner.  Jack 
Sudlkow ;  day  work. 


Plumbing  Pemits 


Lafayette.     Nell    G    Warren 
whom  it  may   concern 


to 


1     37663    523  Adeline  St ;  owner,  Ford ; 
[contractor.  T  C  Moody;  8  outlets;   4 
switches;  8  fixtures. 

37664     618  23rd  St;    owner.   Baker; 
[contractor,   Spott  Electrical;   service. 
!      37665    SE  24th  and  Grove  Sts ;  own- 
er. J  J  Moore;  contractor,  California 
I  Electric ;  temporary  service. 

37666    7134  E  14th  St ;  owner,  Stand- 


I  County. 

I      The  work  involves: 
i  (1)  12,100  lin.  ft  clean  and  line  6-in. 
■         water  mains ; 

I  (2)  9000  lin.   ft.   clean   and   line  8-In, 
water  mains; 


$4.80.  $4.45.  $4.70;  total.  $4800,  plus 
$.06  p^r  ton   mile  beyond   Waites 
Sta. ;  disc.  10c  ton  10th.  Awarded. 
A.  Telchert  &  Son.  Inc.,  bid  same. 


(Dally  Pacific  Bulkier) 
(May  20,  1»46> 


McGillivlray    Constr. 
but  no  discount. 


Co.,   bid  same 


Oassified  Adyertising 


(3)  6700  lin.  ft  clean  and   line  12-ln.   QUO.  5353$: 


OAKLAND 


OAKLAND 


_  I 


6212  Estates   Drive;    owner,   Holm; 

^^      «*«    o_j    C3*.    ^-^nttr    plumber.   R  A   Roeber;    12   pi   fix;   3 
ALTER.    $2000;    360    3rd    St;    owner,    L^         • 

Walter  Renner  Co.  prem ;  contrac-  ^^^  Redwood  Rd ;  owner.  Rein- 
tor,  Monson  Bros.  475  6th  bt,  ban  i^^^^.  plumber,  J  A  Freitas;  6  pi  fix; 
Francisco.  .    1  gas  op. 

DWELLING,    l-story   4-room.    $«W    j      ^^^    Oakwood;     owner.     R     Rust; 
ivenue ;    owner,    L^wis  1 
Soares,  1766  83rd  Ave;  cont 
Q  V  Perel^ra.  3301  Cohimbian  Dr  ^^^  ^^^^   ^^       ^  ^   ^^^^^ 

DUPLEX.  ^2-story    10-room     *^^'  \ plumber.  R  Roeber;  5  pi  fix ;  3  gas  op 
2628-30    8th    Ave;     owner,    Domar   «-     .         •  «-         .      e         «- 


I 


Linsniecl 


17T4    83rd    Avenue;    own«r.,  ":"~  •  plumber.    ^   ^   Roeber;    5   pi   fix;    3 
83rd  Ave ;  contractor,  .  ^^         •  .        k  . 

2045  98th   Ave;    owner.   E   Blabon; 


April    25,    1945' ard    Oil    Co;     contractor,    Electrical 
.  ,  I  Products  Corp;  sign. 

;     25,   Richmond   Annex.   Richmond.      I      37667      580   17th    St;    owrner    Down 
'     Scott  W  Bonds  to  whom  it  may       Town    Merchants;    contractor,    iSiiec 
'     concern _ May   14.   1946  i  trical  Products  Corp ;  sign. 

37668  1362  53rd  Ave;  owner,  West, 
contractor,  California  Electric ;  alter- 
ations. 

37669  1140  E  11th  St;  owner.  Clapp; 
contractor.   California   Electric;    out- 

lets;  switches;  fixtures;  plugs;  alter- 

;  ~~~  7  ".  j  ations.  _, 

Recorded  Amount  [     g^g,^^    ^gjg  Broadway ;  owner,  Ris- 

May  ....  1946-LOT  6  "Tract  566.  Al-      j  ^j^n  ;   contractor.  Parkhurst  Electric; 
ameda  County.    H  J  De^^e^er       outlets;  switches;  fixtures;  plugs. 
vs  Chas  and  Mary  Morrls..$2,163.l4  ,     37571    22O8  8th  Ave ;  owner.  Schien- 

man;  contractor.  Carl  Monio;  2  out- 


561   Capell ;    owner,   A   Macheitelll ; 
plumber,  R  A  Roeber;  2  pi  fix. 
5625  Colton  Blvd;  owner.  R  Rust; 


Inv  Co,  3625  MacArthur  Blvd;  con- 
tractor. 3625  MacArthur  Blvd. 

DUPLEX.    2-8tory    ^-room.    $10.500 ;      ^^^^       ^  Roeber;  5  pi  fix. 
2632-34  8th  ^ve.  owner  l^mar  Inv  .i'  ^^  Jeikins;  plumb- 

Co.  3626  I^<^^"^«?»^i:  2?ti^„V  Ur.  Hufschmldt;  pi  fix. 
^^^'   ^^'^  J^*"^^^. 'S^in^^  ^Oi         i«l»  Aueeon;   o^er,   J   Tofflmere; 

ALTER,    $800;    V^<>    ^eimnary    A>^ ,  ,  ^^^^    ^^  Campbell;   1   pi  fix. 

owner  and  contractor,  D  E  Turner.  ^     ^^is  caatro  St;  owner,  C  Warner; 
909  5Srd  Are.  .a„^.    «afMi  ««io  !  Plumber.    J   Tancredy;    6    pi    fix. 

ALTER    and    Addn.    $6000;    3808*3810  ;  H  ^^^     ^^^     ^        owner.     Lebnelr ; 

Quigley    St;    o^«%^,^^,."*,;i^Jv    plumber,   A   McKown;    10   pi   fix;    6 

tor.  R  L  Donance.  3810  Q"lK»«y,S.    i  gas  op. 
DWELLING,    l-story    6-">om.   *»»?•  j*  1250   2«th   Ave;    owner.    Little  81s- 

6250  Chilton  Dr;  owner,  C  W  Dort-  ^  ^^^  ^^  ^^  p^^    plumber,  L  J  Mad- 
<     meier,  HayWard ;    contractor,   C   A    ^^^ .  4  pi  fix. 

Reinhard  Constr  Co   8^25  BancroU.  .     ^  ^^  q^     ^^^^^    plumber, 

DWELLINGS,   four    l-story   6-room.    J  ^^  ^     ,  j^^.  ^  "^ 

$6000  each;   206,  212,  218,  222  Mar-  -^         „ 

low    Dr ;    owner.    Robert    K    Smith.  I  ----- 

5277   Harbord    Dr;    contractor,    Jas 

Thomas.  414  Webster  St 


ALAMEDA  COUNTY 


water  mains ; 

(4)  514    each    install    corp.    cocks    in 
mains; 

(5)  16  sq.  yds.  pave  over  excavated  j 
concrete :  j 

(6)  312  sq.  yds.  pave  over  excavated 
I  concrete  with  asphaltic  concrete 
I         surfacing ; 

I  (7)  926  sq.  yds.  pave  over  excavation 
I  with  penetration  type  macadam. 
i  Specifications  obtainable  from  the 
I  above  office. 


HELP  WANTED 


GENERAL  SUPERINTENDENT, 
exp>erienced  In  reinforced  c^imcrete 
construction.  Reply  GArfieki  8679.    tf 
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CONTRA  COSTA  COUNTY 


leU ;  4  switches ;  5  fixtures. 
^»    .        37672    4248  MacArthur  Blvd ;  owner, 
^^°"*®f..-    r..T>n.^^     ,  ,    ^^'^^P*®**' Shearer;  contractor,  Parkhurst  Elec- 
May  15,  194*-PARCEL  of  land  des-       ^^.^ .   temporary  service. 

37678      747    Rosemount  Rd ;    owiier. 


ignated  as  P  O  Box  79.  Castle 
Hill  Road,  Walnut  Creek.  Thomp- 
son Electric  Co  ts  G  A  E^mslie, 
et  al  H7*-W 


*'»■■  ■ 


SACRAMENTO   CITY 


CoidiiletieB  N 


8AN    FRANCISCO 


[Recorded 


Accepted 


GARAGEl,  frame  and  comp  roof,  $500 
932    McClatchv    Way;    owner    and 

builder,   Fred  » /*'"»^^*^P'^ .  iMay   17,   1946-E   VAN   NESB   Ave 
OARAGE.   Ule  and  comp   roof.  $W)0,  ,      ^^^^^    ^^   ^   ^^^    g^      Nicholas 

and    Bessie    Crowley    to    Roy    A 


3062  8th  Ave;  owner  and  builder, 
Carl   Hanson,   premises. 

REMODEL  store  bldg.  $500;  2719 
Riverside  Bird ;  owner.  W  H  John- 
son;   contractor.    J   H   McMahon. 

Qj^jlAGE.  steel  and   corru  iron,   $4. 


Helgesson May  17.   1946 


ALAMEDA  COUNTY 


Recorded 


"^[^^  i^s:-  r"»r. '  s^ ""  m^uoTs .« anrrr 


Dykes  A  Dykes 
DwiULiJNGS,  five  5-room  frame, 
stucco,  wood  shingle.  $5500  each; 
2«01.  209.  MOO  P&tton  Way;  2607, 
2C38  12th  St;  owner  and  builder, 
John  Fbmandes.  1716  26th   St 


Country    Club    Manor,     Oakland. 
Caroline  E  McCord  to  J  F  Perry 

Jlay  15,  1946 

May  17,  1946— LOTS  14  and  14-A, 
Ardmore,  San  Leandro.  Jasaes  L 
and  Cora  L  Adaaos  to  Adams  and 
Carison mkf  15,  1946 


Non-Responsibility 


SAN    FRANCISCO 


Carter ;  contractor,  Aarvaks  Heating 

transformer. 
37674     5eth  and  Telegraph;  owner, 

St  Mark's  Church ;  contractor  Aarvaks 

Heating;  transformer. 
!     37675      2686    Peralta ;     owner,     Joe 

Stem;    contractor,    T    L   Roeenberg; 

outlets;    switches;    fixtures;    plugs; 
I  service.  ^  ^    _^ 

'     37676     SW    10th   and   Washington; 


5/20/46 

BIOS  WANTED 

STOCKTON.  San  Jotiquin  Co..  Calif. 
—Until  May  27.  6  P.  M..  bids  will  be 
received  by  the  City  of  Stockton,  city 
clerk.  City  Hall,  for  construction  of  ' 
sanitary  sewers,  gas  and  water  mains 
In   Arbor  Park   emergency  veterans' 

I  housing  project  tract 

!     The  work  Involves: 

I  (1)  868  lin.  ft  8-in.  vitrified  clay  pipe 

I        sewer  * 

!  (2)  4  each  4-f t  brick  manholes ; 

;  (3)  600  lin.  ft  3-In.  diameter  pressure 


Heln  Bnos.  Basalt  Rock  Co.,  Req. 
48170,  |$4.50  per  ton.  total  $4276; 
Req.  48167.  $5.00  per  ton,  total 
$18,000;  disc  10c  ton  10th. 

John  C.  Spoletta.  Req.  48167  only, 
$4  peit  ton.  total.  $14,400;  disc. 
10c  toili  10th. 

Sheldon   Oil    Co.,    Req.    48170,    $4.30  ! _ . 

per  toll,  total  $4085 ;  Req.  48168,  CONSTRUCTION  8UPT.  or  CIVIL 
$3.85  |>er  ton.  total  $4235 ;  Req.  ENGINEER  to  expedite  roofing  job 
48160.   $4.05   per   ton.   total   $2227 ;  '  at  Inyokem,  Calif.  Apply  N.  V.  Hea- 

Req.  48167,  $4  35  per  ton.  total  $15.-  '  thorn  Roofing  Co.,  515  29th  Ave..  Oak- 
660;  Req.  48166,  $4.10  per  ton,  to-  1  land.  Phone  ANdover  8843. 
tal,  $3i80.  No  disc.  i  5/17-20-21-22-23/46 

Basalt   Rock   Co..   Req    48170,   $3.90  1 

per  toh.  total  $3705;  Req.  48168,  BUILDING  CONSTR  8UPT.  Reply 
$3.45    |>er   ton.    total    $3795;    Req.  ;  ORdway   360a  '  (tf) 

48169,  $3.55  per  ton.  total.  $1952.50 ;  I '  — 

Req.    48167,    $395    per    ton.    total.    ■       "■  "  '- "'  ■   ■■■i"  ■  ■*  '  ■■■      ■ 

$14,220;   Req.  48166.  $3.70  per  ton.  [  POSITION    WANTED 

otal,  $2960;  disc.  10c  per  ton  10th.  ■     -■■■—■    ■■  ■■iii^,ia«     » 

Awanied.  {     GRADING     FOREMAN,     coneret* 

!         ■  supervision    and    estlmatlAg;     Refer- 

ences.   Fred  M.  Hamilton.  phecM  Alf- 
4  2  Idover  0685.  (S/19-16-17-S9-ai/60) 


i  5/20/46        i 

I  BIDS   WANTED 

OAKLAND,    Alameda 


Co..   Calif.— 


eas  mains;  As  previously  reported,  until  May  28. , 

^  "    -  •      -•       1  p   M.,  bids  will  be  received  by  the!- 


FOR  RENT 


(4)  150  lin.  ft.  4-in.  diameter  pressure 
gas  mains; 


City 


of    Oakland.    Charles    M.    Don.  !  .J£ipER     HAOTLDfO     ■QDIP- 

'^"-^'^       CARRnCRS,      BTAC^BM, 


(5)  2'each  fire  hydrants :  city  clerk.  City  Hall,  fo"-  '"™''\^f  iJSg^  dkll  Mac  i*,Ltm^6^X;Z 

(6)  600  lin.  ft   6-in.   diameter  water :  the    foltovt^tng    materials   during    the  TRU^B.  ^^Mj^^  Pacific  C»rrt*f«. 


'  owner.  Blllak ;  contractor,  T  L  Rosen - 

I  berg ;  5  fixtures.  ,  „      „ .  _ 

'     37677     SW  10th  and  Franklin   Sts . 


May    16,    1946—2734   ARMY    Street. 

Monroe   A   and   Henry   J    Bloom 

as  to  improvements  on   property. 
May    14.    1946-419    MARKET     ST.  ^ .   ,    t-   i    Rns- 

Pour  Seventeen  Market  Bldg  as  [owner,  Samer;  contractor,  i   l.  rw» 

to  Improvements  on   property.  ,'enberg;  outlets.  __,  ^ 

May   16,    1946—259   GEARY    Street  ]     37678     889   7th    St;    owner.   Chmn. 

Union    Square   Realty   Co    as    to  |  contractor,    Conrad   Electric;    4  oui- 

Improvements    on    property.  lets ;  2  plugs. 

May   16,    1946—291   GEARY    Street  !     37679    2434  MacArthur  Blvd  ;_owner 


ft   4-in.  diameter  water 


mains 
it)  150  Un 
mains. 
Specifications  bbtainable   from  the 
office  of  City  Engineer  Lyle  Payton. 
City  Hall.  Stockton,   upon   a  deposit 
!of  $5.00. 

i 


Machinery  &  Material 


(fiscal  yea*  1946-1947: 

(1)  broom  refill  nmterial; 

(2)  portlailid  cement; 

(3)  dry  concrete  mix; 

(4)  ready- mixed  Portland  cement  con 

Crete;' 
<e)  aiu>d; 
(6)  white  traffic  line  lacquer. 

Speclfiolitions  obtainable   from  tl» 
at>ove  office 


FOR  SALE 


4  2 


Park  Square  Bldg  Co  as  to  im- 
provements on  property. 
May  14.  1946— E  28rd  AVE  75  S 
Lawton  St  Veterans  Welfare  Bd 
State  of  California  as  to  im- 
provements on  property. 

ALAMEDA  COUNTY 


May  17.  1946  —  773  UNIVERSITY 
Ave.  Berkeley.  P  D  and  F  Mar- 
jorie  Wilson  as  to  improvements 
on  property. 


CONTRA  COSTA  COUNTY 


May  14,  194&-^>TN  LOT  O,  Lafa- 
yette Heights,  Lafayette  Amer- 
ican Trust  Co  as  to  improrre- 
ments  on  property. 

May  13,  IM^-FTN  LOT  2.  Sec  8. 


Moody  Bros;  contractor,  QRS  Neon 
!Corp;   sign.  , 

37680    716  Webster  St;  owner.  Oii- 
nese  Social  &  Recreation ;  contractor, 
Clifford  Electric;  fixtures. 
I     37681    9429  MacArthur  Blvod ;  own- 
ler,    Vlahandreas;    contractor.    Spott 
Electrical;   outlets;   switches;   plugs; 
!  tubing. 

37682      8000    Crest;    owner.   Cosca; 
contractor.    Johnston    Electric ;    out- 
lets; switches;  fixtures;  plugs;   saw 
;  motors. 

i  37683  2926  Barrett;  owner.  Galic; 
I  contractor.  Johnston  Electric;  out- 
lets ;  8wit<*es ;  fixtures ;  plugs. 
I  3T684  7001  E  14th  St;  owner.  lA 
jVoure;  contractor,  Deidrick  Electric; 
il  switch. 

j     37686     3125   Carlsen;    owner,    May- 
.  hard;   contractor,    James    ABd< 


NEWS  INDEX 

Miee.  Supplies  4  MateHale 
Machinery  and  Equipment 


40. 
43 


(1)  1918  WHTTX  FLAT  BH>  LUM- 
I         BER    TRUCK.    5     tea,     inipetis 

tractor-t]rpe  tires.  browaUpe.  ov- 
erload springs,  fishplate  frame, 
double  redaction  dttfermtlal,  IMt 
Super  Motor.  Priced  less  than 
60%  of  ortfinaJ  eoe«-  „  f2jP0t 

(2)  HT8TER  TOWING  WIHCH  for 
9-6  Caterpillar;  reoonditloaed  A 
guaranteed.    Price 


1 5/20/46 

BIOS    POSTPONED 

MISSOLtRI  BASIN  PROJ..  Wyo  — 
lUnUl  June  20.  2  P.  M.  (postponed 
ifrom   Jun*   3)    bids   will   be   received  _  , 

by  the  U.  8.  Bureau  of  Reciamatlao.  '  Peninsula    Pacific    ConstrucUen    Co 
;  Customhouse,     Denver,    Colo.,    under  j  Spring   and    Cheetnwt   Sta, 


3)  1930  KLKBBR  FLAT  WSED  Truck 
good    tirsa.     PMoe. 


Spec.  12M  for  turbines,  govemore 
and  generators  for  Kortes  power 
plant  Kortes  Unit  Missouri  Basin 
Project   Wyo. 
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MISC.  SUPPLIES  AND 
j MATERIALS 

1 5/20/46  *  3 

BIOS  WANTED 

BOISE    PROJECT.    Idaha  — Until 
1  July  10,  2  P.  M.  bids  will  be  received  i24.993-A-l    for 

by  the  U.  S.  Bureau  of  Reclamation,  .heavy  duty,  fob  shlp^ng  point  and/or 

Denver,    Colo.,    imder   Spec.    1336  for   Yuma,  Ar^x 

furnishing  and  delivering  tcb.   cars  |     Specifications   obtainable  from   tJhe 

at  the  shipping  point  or  f.o.b.   cars  f  above  afflce. 


5/20/46 

BIDS  WANTED 

YUMA,  Arix.— UnUl  May  27.  2  P. 
M-,  bids  ^11  be  received  by  the  U. 
S.  Bureau  of  ReclMttatlOD.  Custom- 
house, Denver  2,  Cela,  imder  Inv. 
12   carry -all  scrapers. 


City.    Phone  Redwood   17tL 

(5/17-18-20-21-23/46) 


NEW  MERCHANDISE 
IMMEDIATE  DELIVERY 

(1)  Air  Compreseor.  210  CFM  Worth- 
incton  "Bhie  Brute."  gas  engine- 
driven,  skid  mounted. 

(2)  New  Improved  Plow  Steri  Cable, 
%-lnch  and  \-iBch  in  1000-foot 
lengths. 

(3)  Wire  Rope  BU>cks,  "Skookuai.'* 
Dtenoad,  etc. 

H.   Krieger  it  Co.,   724   Braanaa   St 
Phone  MArket  §4061 

6/a0-21-22-23-24/4t 


PLANS  and 
Speculations 


Niels  Schultz,  president  of  Pe- 
ninsala  General  Contractors  and 
Bmilders  association,  just  return- 
ed from  a  conference  between  gov- 
ernment housinr  authorities  in 
Washington  and  home  builders, 
ijnuTied  that  the  veterans*  emer- 
gency housing  progrram  is  bogging 
down  and  will  produce  mostly 
"ghost  houses",  tnless  a  large  vol- 
ume of  building  materials  is  forth- 
coming immediately.  "The  fault 
lies  directly  on  the  doorstep  ol 
government  price  and  material  con- 
trol policies  that  are  obstructing 
the  production  of  house  building 
materials.  Thow  policies  must  be 
changed  if  the  houses  we  need  are 
to  be  produced",  said  Schultz.  He 
pointed  out  that  approximately 
two-thirds  of  all  houses  under  con- 
struction cannot  be  finished  now 
because  some  essential  material  or 
equipment  canot  be  obtained. 
oOo 

Las  Vegas:  To  curb  construction 
here  the  city  has  decreed  that  all 
building  permits  must  be  approved 
by  both  the  building  inspector  and 
the  planning  engineer.  The  ruling 
is  expected  t  ostop  the  growth  of 
small  and  flimsly  constructed 
structures  which  have  commenced 
to  appear  here. 

oOo 

Sacramento:  The  State  Highway 
commission  has  ordered  Highway 
Engineer  George  T.  MeCk)y  and  his 
staff  to  make  an  immediate  study 
of  possibilities  open  to  the  com- 
mission to  improve  road  conditions 
in  forest  areas.  Better  roads,  it  is 
hoped,  will  speed  shipments  of 
lumber  from  logging  areas. 
oOo 

Carmel:  A  major  community 
project  to  be  undertaken  at  once 
in  Carmel  is  the  formation  of  plans 
for  a  street  improvement  program 
to  cost  in  the  neighborhood  of  |40,- 
000  and  which  will  probably  in- 
clude a  complete  system  of  storm 
drains.  Mayor  Fred  Godwin  said 
recently.  Details  of  the  program 
are  yet  to  be  decided  on  but  im- 
provement of  Junipero  street  to 
create  a  main  thoroughfare  be- 
tween Highway  1  and  the  Carmel 
Mission  area  and  the  business  sec- 
tion of  Carmel  will  definitely  be 
included. 

oOo 

Hay  ward:  A  new  and  ultra  mod- 
em business  center  was  in  pros- 
pect for  Hayward  as  school  trus- 
tees of  the  elementary  school  dis- 
trict prepared  their  formal  accept- 
ance of  the  $365,000  bid  for  Mark- 
ham  school  property  submitted  last 
week  t)y  F.  Bruce  Maiden,  Oak- 
land real  estate  agent.  Maiden 
said  the  owner  contemplates  four 
or  five  stores  on  the  B  ntreet  side, 
and  probably  not  more  than  two 
on  C  street.  The  center  area  will 
be   used   for  parking. 
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PRICE  15  CENTS  PER  COPY 


WAB  i^proTes 
New  Wage  Scale 
For  Laborers 


Rites  Held  For 
Clias.  H.  Biggar 


I  IKl 


Under  the  terms  of  the  recently 
approved  agreement  between  the 
Cfentral  California  Chapter  of  the 
Associated  General  Contractors  and 
the  International  Hod  Carriers, 
Building  and  Common  Laborers  of 
America,  the  following  laborers 
wage  rates  are  authorized  by  the 
Wage  Adjustment  6o£u:d  to  apply 
on  Federal  and  non-Federal  build- 
ing, heavy  and  highway  construc- 
tion work,  bid  or  contracted  for 
on  or  after  May  20,  1946,  in  the 
46  counties  of  Northern  California: 
GROUP   I 

Header  Board;  Cribbers;  Lagging; 
Blasters-Powdermen ;  Drillers;  High 
Scalers;  Form  Raisers  (dam  work 
only);  Sand  Blasters;  Pipe  Layers, 
Caulkers.  Banders  (1);  Wagon  Drill; 
Combination  Jackhammer  -  Powder- 
men — $1.50  per  hour  for  all  46  coun- 
ties in  Northern  California  area. 
GROUP    II 

Concreet  Pan  Work ;  Magnesite  and 
Mastic  Workers  (wet  or  dry) ;  Sloper; 
Mucker,  underground ;  Pavement 
Breakers  ;  Jackhammer- Vibrator  and 
All  Air,  Gas  and  Electric  Tools; 
Loading  and  unloading,  carrying  and 
handling  of  all  rods  and  material  for 
use  in  reinforcing  concrete  construc- 
tion; Asphalt  Ironers  and  Rakers 
(2) ;  Concrete  and  Magnesite  Mix- 
ers, under  V^-yd.  (2)  (3)— $1.3714  per 
hour  for  all  46  counties  in  Northern 
California  area. 

GROUP   III 

General  Labor  ;  Gardeners  and 
Landscape  Laborers;  Bridge  Labor- 
ers; Construction  Laborers;  All  clean 
up  work  of  debris,  grounds  and  build- 
ings; Watchmen,  Flagmen  &  Guards; 
Wrecking  Laborers ;  Maintenance  & 
Repair  Trackmen ;  Streetcar  and 
Railroad  construction  track  labor- 
ers; Asphalt  Shovelers;  Concrete 
Laborers  (wet  or  dry)— $1.25  per  hour 
to  apply  to  Alameda,  Contra  Costa, 
San  PYancisco.  Sacramento,  Yolo  and 
San  Joaquin  Counties ;  $1.15  per  hour 
to  apply  to  the  remaining  40  North - 

Nevada:  Placerville  Lumber  Co. 
has  purchased  3,400  acres  of  Lake 
Valley  timber  land  along  the 
Kingsbury  grade,  just  across  the 
Nevada  state  line.  The  area  will 
be  logged  of  merchantable  timber 
and  Sien  sub-divided  for  summer 
home  sites,  according  to  H.  E. 
West,  general  partner  in  the  com- 
pany. The  purchase  price  was  re- 
ported as  exceedinc  $100,000. 


Funeral  services  for  Charles 
Howatt  Biggar,  64,  Bakersfield 
architect,  who  designed  many  of 
the  city*B  largest  buildings,  were 
held  last  SatimUy. 

Biggar,  who  died  last  Thursday 
in  a  local  hospital,  came  to  Bakers- 
field  soon  after  his  release  from 
the  U.  S.  Army  following  World 
War  I.  Among  the  buildings  he 
designed  are  the  Haberfelde  Build- 
ing, probably  the  largest  office 
building  in  Bakersfield,  the  Kern 
General  Hospital,  Bakersfield  High 
School,  The  Bakersfield  Californian 
office,  the  Pirst  Baptist  Church, 
the  Anglo-American  Bank  and  the 
Standard  School  auditorium. 


suMMERBELL  mi  m\mi\ 

17A6  Thirtfrnth  *^t.,    )^i<hnd.  Calif 


em   California  Counties. 

(1)  Except  Contra  Costa  County. 
(Refer  to  Wage  Adjustment  Board 
Case  No.  52-5496  (111-12766D). 

(2)  The  wage  rates  for  Asphalt 
Ironers  and  Rakers,  Concrete  «tnd 
Magnesite  Mixer,  under  %-yd.  in 
Contra  Costa  County  are  set  out  In 
the  Wage  Adjustment  Board  Case 
No.  52-9237. 

(8)  All  men  employed  in  this  class- 
ification (except  for  Contra  Costa 
County,  which  Is  covered  elsewhere) 
shall  "receive  a  differential  of  7% 
cents  per  hour  additional,  or  a  rate 
of    $1.45   per   hour 

Wm.  E.  Hague,  Manager,  Cen- 
tral California  Chapter,  AGC,  has 
announced  the  terms  of  the  Agree- 
ment provide  under  Section  7  that 
time  and  one-half  will  be  the  rate 
for  overtime  work  throughout  the 
Northern  California  area  until  the 
question  of  overtime  rates  and  cer- 
tain other  terms  may  be  negoti- 
ated further  as  herein  provided, 
except  that  in  Sacramento,  Yolo, 
Fresno,  and  Contra  Costa  coun- 
ties, double  time  shall  be  paid. 
This  temporary  3  months'  agree- 
ment providing  for  modification 
jof  the  existing  Master  Agreement 
'also  provided  under  Section  8  that 
'  certain  provisions  of  the  agree- 
ment should  be  left  open  for  ne- 
i  gotiation  during  the  90-day  period. 
According  to  existing  rules  and 
regulations  the  new  wage  cannot 
be  paid  on  old  work  without  ap- 
proval of  the  WAB.  Clarification 
of  this  point  is  being  sought  by 
AGC  and  Union  representatives. 


TIMBERS 

Prefabricated 


From  San  Francisco 
ENterprise  10930 


-'•oTi  other  ?Xlhan9^. 
TWinoaks  36;2 


Subsidy  Pattern 
For  Prodactkm 
Aid  Revealed 

The  pattern  of  how  the  $400,- 
000,000  of  subsidies  nrovided  by 
Congress  to  aid  the  veterans'  hous- 
ing program  are  to  be  as«d,  was 
slowly  unfurled  in  Washington  last 

First,  and  foremost,  it  is  indi- 
cated that  there  will  be  direct  pay- 
ments to  individual  producers  of 
scarce  building  materials  who  are 
willing  to  lengthen  their  work 
weeks  or  out  on  extra  shifts  ex- 
cept that  they  feel  tnev  are  not  in 
a  position  to  absorb  the  higher 
unit  production  costs  which  would 
result.  The  direct  subsidy  pay- 
ments would  compensate  them  for 
the  increased  unit  production  costs 
resulting  from  additional  over- 
time or  night  shift  differentials 
paid  to  expand  operations. 

Second,  the  subsidies  will  be 
used  to  open  building  materials 
plants  which  closed  down  during 
the  war,  or  which  after  the  war 
have  resumed  operations  but  which 
have  not  resumed  production  of  the 
!  building  materials  they  manufac- 
tured before  the  war. 

Third,  the  subsidies  may  be  used 
to  bring  back  into  operations  a 
number  of  marg^inal  producers, 
such  as  makers  of  high  cost  blast 
furnaces,  which  were  subsidized 
during  the  war  because  their  pro- 
duction was  needed  in  the  war  ef- 
fort, but  which  have  since  closed 
down  because  they  made  high-cost 
I  plants  unable  to  compete  with 
more  efficient  blast  furnaces. 

Fourth,  the  subsidies  may  be 
used  in  any  other  war  the  Housing 
Expediter  may  deem  necessary  to 
help  stimulate  production  of  ma- 
terials needed  in  the  housing  pro- 
gram whose  production  is  running 
behind  demand.  For  instance,  a 
payment  is  scheduled  to  be  made 
to  the  Department  of  Agriculture's 
Forest  Service  to  pay  for  the  cost 
of  new  access  roads  the  Service 
is  to  provide  to  facilitate  logging 
in  some  government  forest  lands. 


Smnmary  of  Cinrreiit 
Prodoctioii  F  idwe 


McKeon  Appointed 
Qiief  Engineer 
Of  Smnmerben 


Thumbnail  sketch  of  production  | 
status  of  key  building   materials  i 

is  as  follows*  '  ^*  McKeon  has  recently  been 

i  appointed  Chief  Engineer  of  Smn- 

*  ^^^^tS^^^'^v^'-^'iS?  "liJS'imerbell  Roof  Structures  of  North- 
totaled  334,000,000  bricks,  exceed-  . .  ^<  in  r 
ing  all  forec^ts,  CPA  reports.  «™  ^o™»\«Pl^'«  Henry  J. 
Februaiy  production  was  281,000,-  Degenkolb.  who  resifriej  to  be- 
000  bricks,  and  January  production  ;coMe.  associated  with  John  Gould, 
272,000,000  bricks.  Despite  these  |  P"*™^^®"*^  San  Francisco  stnictur- 
increases,    however,    first    quarter  \  *^  engineer. 

out  put  was  about  15  per  cent  be- !     McKeon  has  had  many  t«a"*  en- 
low  calculated  requirements.  jgineering  experience  in  bay  area, 

land  has  been  with  Summ**rbell  for 
Clay  Sewer  Pipe  — March  pro- 1  the  past  year.  Assisting  McKeon 
duction  of  clay  sewer  pipe  was! in  the  en^neering  department  of 
approximately  62,000  tons,  com- iSummerbell,  are  Fred  A.  Nichol- 
pared  with  56,000  in  February,  son,  and  Cedric  Andersen,  who  is 
and  84,000  toms  in  January.  Re- 1  also  a  licensed  engineer,  both  with 
duction  of  production  in  February  j  many  years  in  local  enigineering 
and  March,  compared  with  Janu- ;  offices, 
ary,  wae  due  to  strikes  in  the  Ohio 


producing   region. 

(Concrete    Blocks — Production    is 


In  announcing  the  appointment 
of  McKeon,  MacGregor  Graham 
said:    "We  are  the   oldesr.  concern 


running  at  less  than  two-thirds  of  !p  t^e  truss  fabrication  business 
requirements  arising  from  con-  ^"  Northern  California,  starting  in 
struction,  maintenance  and  repair. 


CPA  is  helping  manufacturers  get 
needed  machinery. 

Cast  Iron  Soil  Pipe — March  pro- 


1930.  We  have  dealt  elcclusively 
wood  wood  roof  structures  and 
structural  frames,  specializing  on 
Summerbell  Bowstring  trusses,  La- 
mella roofs,  and  Glued  Laminated 


duction  of  cast  iron  soil  pipe  was  ;  arches.    We   maintain   a   plant   at 
28,000  tons,  compared  with  25,600  i  Springfeld  for  the  procurement  of 


our  lumber,  and   prefabrlcation  of 
certain  types  of  work." 

Summerbell   Roof   Strulctures  of 

Northern   California   is  located  at 


in  February.  April  output,  it  is 
believed,  slightly  exceeded  the  28,- 
000  tons  produced  in  March.  Lack 
of  coal,  coke,  scrap  iron  and  pipe 
iron    could    hurt    production    this  1 1746 — 13th  street  in  Oakland. 

month  if  the  coal  strike  continues.  | i 

Gypsum  Board  and  Lath — March  1 
production  of  _gypsum   board   and  cent    of    estimated    1946i    require 


lath  exceeded  February  by  15  per 
cent. 

Structural  Insulation  Board  — 


ments  of  1,350,000  tube. 

First  quarter  production  of  lav- 
atories   is    estimated    at    400,00p 


Fivnisfaed  and  Frunod 
to  Your  RequiiCMieuto 

Carload  Lota  Only 


iRiuin  PRinTs 

arf:    Inbnrntory    Controlled 
\o    Protesiional    Painters' 

HiqH    Ston  dords 

iRUiin  pnini  compnnv 

i  fhrne,  BE^plry  3440 


Daily  rate  of  production  is  report-  units,  including  175,000  cast  iron, 

ed  improving.  1 10,000   steel    and   215,000   vitreous 

Roofing  Materials  —  Supply  is  j  clay  units.    Production  for  the  full 

around  10  per  cent  below  require-  Pf'  ^^t^^'^^^^P^*^  ^l  ^Z^  ^"^ 
j^gjj^g  ^  ^  {total    1,670,000    units,    of    79    per 

Plumbing  Supplies  — Production  ;<^ent  °^  fiHTfif.?,  ^^f  .require- 
of  bath  tubs  in  the  first  1946  quar-  iments  of  2,115,000  Javatones 
ter  is  estimated  at  205,000  units,  L  Production  of  sinks  and  sink  and 
including  165,000  cast  iron  tubs,  1 1^*^  combinations  in  the  first  1946 
35,000  steel  tubs,  and  5,000  vit- iq^arte*-  is  estimated  to  have  ^>- 
reous  clay  tubs.  CPA  bor^asts  to-  jtajed  310,000  unit^  includmg  165,- 
tal  production  for  the  full  year  000  cast  iron,  75,00  steel'  and  70, - 
1946  at  1,075.000  tubs,  or  78  per 'OO^^^treous  ^lay  umts.  Total  1946 
'       '  *^       production  is  expected  by  CPA  to 

— i  aggregate    1,400,000    unijts,    or    60 

per  cent  of  the  2,30,000  units  need- 
ed in  1946  to  meet  reauirements. 


di  Cristina  New 
Home  b  Modem 
Production  Plant      ^- 

One  of  the  West  Coast's  most 
modem  woodworking  plants  and 
yuxis  has  just  been  completed  at 
850  Treat  aTenue  by  J.  di  CrlsUna 
&  Son,  and  is  now  the  home  plant 
and  office  of  that  firm. 

Specializing  in  constructing  wood 
staircaseSt  the  concern  has  built 
an  enviable  reputation  for  quality 
workmanship  and  service.  It  was 
sUrted  in  1931  by  John  di  Cris- 
tina, who  has  since  joined  in  part- 
nership with  his  two  sons,  GhArles 
and  George. 

The  elder  Cristina  worked  with 
the  firm  of  J.  K.  Stuart,  father  of 
San  Francisco's  stair  builders,  for 
many  years,  and  succeeded  him 
as  owner  of  the  firm  bearing  the 
Stuart  name.  Many  of  Stuart's 
employees  are  still  Avith  the  Cris- 
tina firm. 

Alfred  P.  Fisher  was  the  engi- 
neer of  the  new  building.  The 
structure  is  built  of  frame  and 
stucco,  and  was  constructed  by  the 
Cristina  company.  It  covers  12,000 
square  feet  and  with  yard  facili- 
ties, is  valued  at  more  than  $90,000. 

Ground  floors  are  of  concrete.  A 
truss  roof  is  covered  with  aM>es- 
tos  mineral  roofing  for  all-weatiier 
protection. 

Office  space  and  a  specialty 
woodworking  shop  are  built  on  a 
balcony  in  the  front  of  the  shop. 
Office  floors  are  covered  with  as- 
phalt tile,  and  walls  and  furniture 
are  covered  with  a  striated  welded 
plywood  which  is  stained  an  at- 
tractive and  glare-proof  light  gray. 

Flourescent  lights  are  used  in 
the  office,  and  a  full  sprinkler  sys- 
tem has  been  installed  throughout 
the  plant  and  office. 

Twenty-four  persons  are  employ- 
ed by  the  concern.  Mrs.  Bvelyn 
Hertzberg,  the  only  woman  em- 
ployee, is  office  manager. 

At  present  the  bulk  of  produc- 
tion is  ^ing  into  the  veterans 
home  building  program  but  the 
firm  is  also  equipped  to  do  custom 
sanding,  detailed  moldings  and 
wood  turning,  in  addition  to  its 
specialty   of   stair  building. 

George  di  Cristina  was  recently 
released  from  the  Air  Corps  after 
j  many  months  in  Italy  and  African 
I  campaigns.  . 


s9.n!^^^-i 
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SNAP   TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPfeR 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street      •      Saty  Fri^cisco  Phone  GArfield  8768 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC. 

Ph«n«    PR   45M,    Mr.    Richardson 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotez  Hmrdboards 

Harbor  Plywood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Francisco 


John  Cassaretto  Co. 

Since   1886  •    -   and   Still   Active 

BUILDING    MATERIALS 

READY-MIX    CONCRETE 

ROCK-SAND-GRAVEL- LI  ME 

CEMENT  -  PLASTER  -  MORTAR 

METAL  LATH-WOOD   LATH 

8TUCC0-Wi  RE-NETTING 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:   GArfield   3758 

0th  and   Berry,  San  Francisoo 

rir  r  r  »^— 


CLAY  PRODUCTS 

Specify  QUAUTY  Materials 

N.  CLARK  &  SONS 

lOth  ft  Division  Streets  -  SAN  FRANCISCO   -   KLondike  2-0462 
{Main  Office  &  Factory,  401  Pacific  Ave.,  Alameda  -  LAkehnrst  2-S877!, 

^m — ■ I         ■  ■  — ^ 


CONFIDENCE 

WELL     PLACED 


Wicl«-FUing«  and  Stcindard  l-Beams, 
Chonnels/  Angks,  Tees,  etc 

BETHLEHEM  PACIFIC 


COAST 


STEEL         CORPORATI 
••jMrol  OAms:  San  FrmMisc* 


O    N 


Oicfrkf  OMmj  .  SMttlc,  Portland,  Lm  AngvUt,  S«lt  Lok*  CHy 

SfW  Monts .-  S«ottU,  SMth  Son  Proneiaco,  Lm  AngvlM 

Fobricoflnf  Warica :  S*uth  Son  FrandKo,  AI«m>do,  Lm  Ang*Us 

A4i(f  OfioU :  ScottU,  Portlaitd,  Son  Francite*,  Los  Anyolot 
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FURNACES 
SKYLIGHTS 
PATENT  FLUES 
SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  £FnCmNT  SERVICE  IS 

ATLAS  HEATING 

AND 

VBNTILATmC  CO.,  Ltd 

^  SAN  VRAIIC1SC#  OtAHLAML 


OVERHEAD  GARAGE  DOORS 

HIS.DlM:t.   and    ^O^MU'C'A!. 


OVtRHlAD  DOOR  CO. 

84M  San   FaMo  Av«^  OAKLAND 
PhMie  JUai9«r  4*7tf7 


low  Thermol  Conductivity 
Permonent  -  Firesof  e 
Not  Harmed  by  Moisture 


OrM£ff 

flBfAGlAS 

USfS: 

SNIP  INSULATION 

FIITEI  ClOTNS 

MAT  MStfUTION 

tOUN*  MANNING 

ILEaRKAllNSNUTION 

nnSAFI  FAItlCS 

tvsT  STOP  ritnis 

UMMATE  RfiNFORCmC 


NOWJAVAflABlff  AT  rOUR 

IHivikllOH  SUPPLY  HOUSE 

...  OR  CALL  .  .  . 


■  d3r 


CORN    BROOMS 

FOR  EVERY  PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 

M<mey  Bade  Guarantee 
Direct  or  Throu^  Your 
Jobber 


» SAFETY 
•STRENGTH 
•PERMANENCE 


WESTERN  FIBERGLAS  SUPPLY,  LTD 

fNGINEERS     •      C  r 
7:;c    Bryant   «freet  ■   SUltcr   5967  •  San    Froncico    7,  Colitorm 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HBbIocIc  ^300 


In 


Michel  A  PfefFer 
METAL  HAND  RAILS 


n 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317         1335  SIXTH  ST.,      Berkelej  2,  OJIf . 


MMEIITOI  &  SKEI  LIMBEI  Me 


LUMBER  .  rmtEM  •  TIES  -  Pm  .  REDWOOD 
PONteROSA  -  5UGAA  Plttt 


UOO  ARMY   8TPICKT| 
ATwat«r  «MI 


0«ft1ana 

2001  LiviNorroN  tTReeT 
KCiioe  «• 
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Jit9ISTON 


Michel  &  Pffefffer 
Iron  Works,  Inc. 


oKocurr^ 


TMflfi  ond  Horrison  •  Son  l^oiicisco,  CaHfaraki 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 

SEND  IN  YOim  INQUIRIES,  MENTION  THEM  DI 
YGKJR  SPECIFICATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

SANISTEEL  MADE  IN  SAN  HtAliaSOO 
CakcrtSL  U|Li»l 


LBUYS 
35Gakcr 
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DAILY    PACIFIC    lUILDER 


JLDVJIIffCg  COIiSTRPCTIOBI  REPORTS 


TUESDAY,  MAY  21.  1946 


DAILY 
PACIFIC   BUILDER 

(■■tabUsbed  In  lMp> 

Pttfellshad   every   morning,  except 
•afturdeys,   Sundays,   and   Legml 
Helidaye      \ 

8ub«crlptl«n    Ratee^      ) 
»30.00  per  year      ^-^ 
9  3.00  per  month 
9    •IS  per  copy 
(Payable  In  Advance) 

Advertleing  J^au*  on  Reqceet 

Pabllehed  by 
8tar1(-Rath  Printing  <^^> 

A  Publishing  Co.  ^^^ 

Under  a  Management  Agreement 
with 
W.  W.  Dodge  Corporation 
466  Tenth  St.,  San  Francisco  8 
Telephone  MArket  7110 

Q.  E.  McGavran,  Managing  Editor 
J.  E.  Odgera,  Advertleing  Manager 

(Batered  aa  Second  Claaa  Matter. 
July  25,  1907.  at  the  post  office  In 
San  FranoiBco.  Calif.,  uader  the 
^ot  of  March  8.  1897.) 


St..  San  Joee^ 
Architects — Binder   ft   Curtla.    35    W. 

San  Carlos  St,  San  Jose. 

CPA  approval  has  recently  been 
granted  and  work  will  start  upon 
completion  of  plana. 


8 


CPA  PERMITS  GRANTED 


5/21/46 

SUB  CONTRACTS  AWARDED 

APPAREL    CENTER    BUILDINOS 
E^atimated    Cost,    $450,000 

SAN  FRANCISCO,  Area  bounded  by 
Industrial.    Bayshore   and   Oakdale  i 
Avea. 

Construction  of  building  No.  3  and  | 
building  No.  4,  both  one-story  claaa  j 
C  Industrial  type  buildings  and  | 
containing  jointly  120,000  sq.  ft.  of  | 
floor  area. 

Owner  —  Apparel  City,  Inc.,  Fred  j 
Pruter,  manager,  116  New  Mont-  i 
gomery  St,  San  Francisco. 

Architects — ^J.  Francis  Ward  A  John 
S.    Holies,   369  Pine   St 

Contractor — Barrett  &  Hllp,  Indus- 
trial Ave.  and  Bameveld  Ave. 

Roofing— Alta  Roofing  Co.,  976  Indi- 
ana St 

Plumbing  &  Heating — ^Macnsona.  151- 
161  Tehama  St 

inectric  Wiring — Associated  Elec- 
trical and  Mechanical  Co..  223  Clara 
St 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion St 

Pile  Driving  —  Healy  Tibbitta  Con- 
Co.,  1100  Evans  St. 

Steel 


k.i4Min<r  o«/i  ^..i».«<»«*  #«-  ««*^.  I^*^®  Paao  Robles  War  Memorial 
m^t^f  «^l.i^^^S^  J^.nStl  ?**«P***'  ^i«trtct  voted  on  May  16  to 
mediate  school,  ^000;  adminiatiu-  hwue  bonds  in  the  amount  of  |200.- 
Uon  building  and  furnishings,  |54.-  OOO.  proceeds  of  which  wiU  be  Wl 
020;  additional  claaaroom  for  pri-  to  finance  construction  of  hospital. 
J^-nlS  M;.h*.K?ii  L,°£^  "j^t-  deluding  acquisition  of  site  and  all 
fOT  junior  high  school  »43.600;bal-  furniture.  apUratua  and  equipment 
cony  in  auditorium  of  junior  high  ri--'-  -^    r- 

school.  123,000;  addition  of  seven 
classrooms,  furnishings  euid  labora- 
tory facilities  at  Junior  high  school, 
$105,700;  gymnasium  building,  in- 
cluding sho^trers,  lockers,  etc.,  at 
junior  high  school,  $81,000;  addition 
of  six  classrooms  and  furnishings 
at  senior  high  school.  $78,600;  cafe 


12-13— INDUSTRIAL 
BUILDINGS 
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5/21/46 

BIDS  WANTE 
,  _.       ..,  ^         ,  TO  BE  OPENED  MAY  29,  S  P.  M. 

terla,  kitchen,   lunchroom  building, !  SOUND  INSULATION 
including  furnishings  at  the  senior  ■■  MOFFETT  FIELD    Santa  Clara  Oow, 
high     school,     $61,000 ;     gymnasium  i      Calif. 

Sound  insulation  for  balance  diam 


20-21-^SOCIAL  AND 
RECREATIONAL  BLDGS. 


SUB .  BIDS  WANTED 


2  0 


•«»«^  eentraetora  daclrinf  MibMds  en  any  job  are  InvltMl  to  maka  known 
M»^r  requlrementa  in  tMa  oelumn.    There  la  no  cluir«e  for  thia  earvloe. 


her  wind  tunnel,  40x80  ft  in  area. 
Owner— The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field. 


building,  including  showers,  lockers, 
etc,  at  senior  high  school,  $108,500; 
earthquake-proofing  present  aca- 
demic building  at  senior  high  school, 
$14,000. 

Owner— Pittsburg  Unified  School  Dis- 
trict,   BYed    S.    Ramsdell,    su|>erin- 1 5/21/46  •  ij 

tendent;  Armand  Stow,  clerk.  Senior  j  BIOS  WANTED 

High    School,    .School    St,    opposite  |  ALTER  LAB.   &  WIND  TUNNEL 
Norton  St    Pittsburg.  {MOFFETT  FIELD.  Santa  Clara  Co., 

Architect— Charles  F.  Dean,  Califor-  i     Calif.    Ames   Aeronautical   Labora- 


nia  State  Life  Bldg..  Sacramento. 

The  school  district  voted  bonds  on 
May  17  in  the  amount  of  $850,000, 
proceeds  of  which  will  be  used  to 
finance  above  construction. 


5/21/46 

I  BONDS  VOTED 
Sash— Detroit    Steel    Producta  i  SCHOOL  BUILDINGS 


SAN  FRANCISCO.  —  The  Civilian 
Production  Administration.  E.  F.  Hal- 
loran,  regional  director.  1355  Market 
Street,  has  announced  the  following 
permita  granted  May  17  for  con- 
atruction  of  commercial  and  indus- 
trial buildings  in  the  San  Francisco 
area: 

GARAGE    sales    and    repair,    service 
station,   $33,000;   311   Merchant   St, 
Vacaville;     owner,    D    A    Mowers, 
319  West  St,  Vacaville. 
COOLING    System,     $1487;     Whitley 
Ave,  Corcoran;  owner,  J  C  Penney 
Co,    Inc;    c/o    Adrain    Joseph,    292 
Willow  Road,  Palo  Alto. 
ADDN  to  repair  shop,  $15,000;  620  E 
Mt  Diablo  Blvd,  Lafayette;  owner, 
Mlboum   Motor  Sales.   Rte  1.  Box 
181,   Lafayette. 
FURNITURE     Storehouse.     Quonaet 
type,  $2000;  Salinas;  owner,  L  Lion 
ft   Bona,   Inc.    835    S    Main    St,   Sa- 
linaa. 
MFG  SALES  and  service  autos,  $7000 
125  Main  St,  Port  Chicago;   owner. 
W  S  Van  Winkle  Highway  Garage, 
premises. 
FOOD,  milk  and  milk  products  plant 
$25,000;    Willow    Glen.    San     Jose; 
owner.   Jos  Fomi.  81  Pleasant   St, 
San  Jose. 
PLANING  Mill,  $10,000;  2712  E  Fre- 
mont St,  Stockton;   owner,  Service 
Mill  &  Supply  Co,  premises. 
MFG  and  repair  farm  mchy,  $16,000; 
125    Old    County    Road,     Belmont; 
owner,   Milo   J   North,   1506  Escon- 
dido,   Belmont. 
ADDN  to  mattress  and  innersprlngs 
factory,  $45,000;  1113  67th  St  Oak- 
land; owner,  Sealy  Mattress  Co  of 
Northern  Calif,  6699  San  Pablo  Ave, 
Oakland. 
ADDN  to  fire  escapes  in  school  bldg, 
$1500;   San  Francisco;   owner,  City 
and  County  of  San  Francisco  (Far- 
ragut  School). 
CHILLING    and    refining    plant    for 
fish    oil,    $32,000;    Del    Monte    Ave, 
Seaside;    owner.    San    Carlos    Can- 
ning Co,  Monterey. 
WAREHOUSE,  retail,  and  mfg  plant 
for  plastic   products,  $8000;  El  Ca- 
mlno  Real  bet  Laurel  amd  Willow. 
Redwood  City;   owner,  A  B   Schlr- 
mer.   1274   El   Camino   Real,    Menlo 
Park. 
MILL  and  cabinet  shop  and  storage, 
$6000;    Richmond    Junction    Tr,    El 
Cerrito ;  owner,  R  F  Johnson  &  Son 
2036  San  PaWo  Ave,  El  Cerrito. 
ALTER  and  addn  to  hospital,  $100,- 
000;    15400   Foothill   Blvd,    San   Le- 
andro;  owner,  Alameda  County  Bd 
of   Supervisors,   1225  Fallon   Street, 
Oakland. 
TER-MINAL,   Merced   Municipal   Air- 
port,   $45,000;     ov/ner.     United    Air 
Lines,  Box  3000.  South  San  Fran- 
cisco. 
TERMINAL,  Modesto  Municipal  Air- 
port;   $45,000;     owner.     United    air 
Lines,   Box  3000.   South   San  Fran- 
cisco. 
PLANT   for   tile   cement    etc.    -$4500; 
Eden  Twp,  Alameda  County;  own- 
er, Frank  E  Johnston.  428  Mitchell 
Ave,   San    Leandro. 
ADDITION    to    medical    offices    and 
dwelling.   $8000;   345  W   5th   Street 
Chico;     owner,    Karl    J    Chiapella, 
346  Mansion  Ave,  Chico. 
BURIAL    vaults,     $120,000;     Cypress 
Lawn,  Colma;  owner.  Cypress  Ab- 
bey Co,  593  Market  St,  San  Fran- 
cisco. 
MAINTENANCE   machine   shop  and 
can  plant  $40,000;   37th  and  E  8th 
St,  Oakland;  owner,  American  Can 
Co,   111   Sutter   St.    San    Francisco. 
REPAIR  and  add  grocery  store  and 
apt  $3000;  1201  Hollister  Ave.  San 
Francisco;    owner,    N    Barsi,    1274 
Hollister  Ave,  San  Francisco. 


Co.,  1310  63rd  St.  Emeryville; 
Painting  —  D.  Zelinaky  ft  Sons,  166 

Grove  St. 
Lathing  &  Plastering— Smith  ft  Da- 

neri 
Sprinkler    System — Herman    Lawaon 

Co.,   465   Tehama   St 
Reinf.    ft    Structural    Steel — Judaon- 

Paclflc  Murphy  Co.,  1200  17th  St 

All  of  San  Francisco  unless  other- 
wise noted. 


tory. 

Alterations  to  the  third  floor  labora- 
tory and  floor  extenaion  to  wind 
tunnel  40x80  ft  in  area. 

Owner— The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  PlebL 


5/21/46 

OWNER   TAKING 

SEGREGATED    BIDS 


1  2 


5/21/46 

TO  START  WORK 

REMODEL  OFFICE 


Cost,  $50,000  1  Architects 


Estimated  Cost  $290,000 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 

Construction    of    concrete    five-room  j  TANNERY  BLDG    Est  Cost  $40,000 
El  Crystal  School,  with  triangular '  NAPA.  Napa  County,  Calif, 
playground,   cottage  effect,   to   ex-  j  Construction    of    prefabrtcated    tan- 
tend  from   San   Felipe  to   the  f irst  j     nery  building  (80x100  ft) 
street  in  El  Crystal  tract;  improve-   Owner— Cal  Nap  Tannery  Co.,  Napa, 
ments    on    North    Brae    School    to   Architects — Barovetto    and    Thomas, 
include    construction    of    cafeteria.       620H  I  St.,  Sacramento, 
classroom  and  additional  toilet  fa-       The  owner  is  now  taking  aegrega- 
cilitiea.    and    completion    of    Ekige-  |ted  bids, 
wood  School.  i  

Owner   —   San     Bruno     Elementary  j  5/21/46  • 

School  District    Sail  Bruno  iyo  START  WORK 

Masten  ft  Hurd.  369  Pine  ,  plant 


SAN  FRANCISCO.   350  California  St  '"stT  San"  F^^'iscor  IC^^SPtm     tlt-hJ"**^  ^°*'  ^'^ 

Remodel  interior  of  office.  !     The  school  district  voted  bonds  o„  (LARKSPUR    Marin 


County.    Calif 

Owner— Kerr  Steamship  Co.,  324  San-    U^v'l7''\n'the'^ou^t'lt~t2mooo    0^*^°*.*  ^^  f-^^.^^^^.^l^.,  .u^^. 

anmA  «?trppt  <       '     1    ^^^\^^°^}-   <>i    ♦'^w>wu,  |  Construction  of  initial  unit   ($12,500) 

some  »ireei-^      .     „,     ^    — «  ™        I  proceeds    of    which    will  be    used    to  :     of  an  eventnul  l.nnlt  nrefiihrica.ted 
Architect-^.  Francis  Ward.  369  Pine.  !  finance  the  above  construction  eventual  3-unlt  prerabncatea 

Contractor — R.   A.   Cullen,   478  Jack-  i  . 

son    Street  ' 

CPA    approval    has    recently    been  i  ^''^^{i^ 
granted  and  work  will  start  shortly    "'^'■"^ 


6/21/46 

WORK   UNDER  WAV 

STORAGE    BLDG. 


CONTRACT   AWARDED 
I  CAFETERIA  BUILDING 
!  Contract   Price.   $99,693 

8  I PORTERVILLE,    Tulare    Co.,    Calif. 
High  School  site  on  Olive  St 


Cost,    $65,000  I  Construction  of  cafeteria  building, 


Owner   —  PorterviUe 


District.     I. 


SAN  MATEO,  San  Mateo  Co.,  Calif 

1745  El  Camino  Real.  i 

Construction    of    two-story-    Class    A  . 

concrete  storage  bldg.    (70x100).        j 
Owner— Reliable  Van  ft  Storage  Co.,  .     Bldg.,  Fresno. 

1737  El  Camino  Real,   San   Mateo.    .  Contractor— Harris  Construction  Co., 
Architect— E.    Jay   Miller.   255   Third  \     P.  O.  Box  109,  Fresno. 


School 
clerk. 
Architect — W. 


steel  manufacturing  plant  to  coat 
$35,000;  fireproof  storage  and  sales- 
room   facilities    of    orthodox    type 
modem  industrial  plant 
Owner — Goss  Van   ft  Storage  Co.,  28 

Monte  Vista  Ave.,  Larkspur. 
Contractor  —  Anderson    ft    Co.,    c/o 
owner. 

Work  will  begin  this  week  on  the 
Union  High  |  initial  unit  The  other  two  may  not 
H.     Althouse,  ]  be  started  until  the  first  of  the  year. 


Coates,    704    Helm   5/21/46 

BIDS    WANTED— 


13 


M. 


Ave..   San   Mateo. 
Contractor — George  Arthur  and  Sons 
941  S.  Claremont  St.,  San  Mateo. 
Work  has  Just  started. 


Complete  bids  were: 
Harris  Construction  Co.,  $99,693. 
J.  W.  Jolly,  Fresno,  $100,149. 
Lairsen  ft  Ratt,  Fresno,  $108,968. 
R.  Pedersen  &  Son,  Fresno,  $109,036. 


8 


j         TO  BE  OPENED  MAY  31,  3  P. 
I  JET    ENGINE  FUEL   SYS. 
MOFFETT  FIELD.  Santa  Clara  Co.. 
\     Calif.    Ames    Aeronautical  Labora- 
tory. 
j  Jet  engine  fuel  supply  system  for  a 
I     wind  tunnel,  40x80-ft.  in  area. 
'Owner — The  National  Advisory  Com- 
!     mittee  for  Aeronautics,  Ames  Aero- 
!     nautical  Laboratory,  Moffett  Field. 


5/21/46 


••12 


5/21/46  • 

PREPARING    PLANS  15/21/46 

DEFT.   STORE         Est  Cost  $100,000  ;  B I DS  POSTPONED   UNTIL 

VALLEJO,    Solano    Co.,    Calif.     Vir- :  MAY  24.  4  P.  M. 
ginia  and  Sacramento  Streets.  i  REVISE  ELECTRICAL  WORK 

Construction  of  two-story  reinf orced  I  STOCKTON,  San  Joaquin  Co.,  Calif .  j  ;^'J^p'^  UNDER  WAY 
concrete    and    steel    frame    depart-  !  Revision   of   existing  electrical   work  1  PROCESSING  PLANT 
ment  store  and  office  building  (lOOx  .     for  the  Victory  Grammar  SchooL  Estimated  Total  Cost  $500,000 

130),  stucco  and  glass  combination  !Owner--Stockton  Unified  School  Dis-  ;  p^gQ  rqBLES.  San  Luis  Obispo  Co., 
for  front,  two  stores  for  Virginia  ,  trict.  324  N.  San  Joaquin  St.,  Stock-  ,  ^alif.  Site  just  south  of  American 
St  front,  four  1-st  floor  stores  on  ,     ton.  1     Lg^jon  jjall 

Sacramento   St.   front,  with   21   of-  \  Consulting  Engineer — A  A.  Codding-  '  * 

ficed  on  2nd  floor;  building  en-  \  ton.  251  Kearny  St,  San  Francisco, 
trance  on  each  street,  and  ware-  \  Plans  and  specifications  may  be 
house  to  occupy  Sacramento  alley  '  obtained  at  the  office  of  the  Stockton 
comer  of  building.  Unified  School  District  upon  deposit 

Owner— Sam    Abouaf .    c/o    Abouafs  ,  of  $25.  returnable. 
Penny  Profit  Grocery,  cor  Virgfinia  ,     Each  bid  must  be  accompanied  by 

,^I'^.^^^.1^T^°  ^'^J™K   ^^^a'*"*^^'  certified  check,  cashier^s  check  |  g^;^!  p^'^^fj^^^i^^  ^^  Construction- 

InduBtrial  Designer-Bob  Dillon,  4236  ,  or  surety  bond  in  amount  of  10%  of  ,     Herrick  Iron  Works.  18th  and  Camp- 
Grove  St.,  Oakland.  1  bid.  \     ^en  gts.,  Oakland. 

..     «  •     ^^  opening   date    postponed    from   ^arth  Moving  Kquipment— Harold  E. 

5/21/46  ••    8 ;  May  17.  ,     Bennett      *  ^^    *^ 

CONTRACT  AWARDED  „„^!     The     following     contractors     have,     Work  has  just  started  and  another 

WAREHOUSE  Cost  $135,000  ,  taken  out  plans :  ,  building  will  be  constructed  as  soon 

BERKELEY,  Alameda  Covmty,  Calif.  ^     Hild  Electric  ft  Manufacturing  Co., :  ^^  materials  are  available 
7th  St  €Uid  Folger  Ave.  j  125  W.  Main  St,  Stockton.  j  . 

Construction  of  two-story  steel  frame,       Ets-Hokln   ft   Galvan.   551    Mission 

concrete  and  corrugated  iron  ware-  i  St.  San  Francisco. 

house    (136x225    ft),    with    mezza-  ,     Collins  Electrical  Co..  P.  O.  Box  879, 

nines  on  each  end;  concrete  floors,  , Stockton.  i 

two  elevators.  !     Eddy  Electric  ft  Mechanical  Co.,  516  [  %^^^'^ 

''sr'o'akTa^nf  "''''■"''•  '"''  ^  '''*^'  \  ^^  ^'  ""^''^  St^^toc_kton.  .  ^i^V^LlTING  FANS 

Architect-J.   E.   Kraftt  ft  Sons.   760  i  5/21/48  .    •'^'^^^^f^^f^^'.Sf^..^. 

Market  St.  ban  Francisco.  ,  bqnOS  VOTED 


i  Construction  of  three-story  steel  amd 

(     concrete    processing   plant    (80x22). 

Owner — California  Almond  Orchards, 

j     Inc..  c/o  Lou  Slate,  president,  Ade- 

laid  Rd.,  Paao  Robles. 
I  Contractor — C.  E.  Pumphrey,  Box  416, 

Paso  Robles. 


Binlding  Section 
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Contractor— Will  F.  Lynn,  1040  Folger  I  gcHOOL  BLDG 

Ave.,  Berkeley^ j  ALAMEDA  COUNTY,  Calif.  South  of 

'  '      Hayward,    between    Mt.    Eden  and 

•    •    4 !     Valle  Vista. 


5/21/46 

APPROVAL    GRANTED  'Alterations   and   additions    to    school 

REMODEL  OFFICE         Cost,  $53,466 1     building. 

SAN  FRANCISCO.   222  Stockton  St    ;  0%vner— Tennyson    School  District  of 
Remodeling   and   redesigning  office,    j     Alameda  County,  Alameda. 
Owners— Pan-American  Airways.  Inc.,  I     The  school  district  voted  bonds  on 


S.     Post 
Office    (new)    and   Courthouse. 
_  eiflnnAi  Ventilating     fans. 

^n^^^?^l^:^^^Z  Owner-Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  888  U.  S. 
Appraiser's  Bldg..  San  Francisco. 
Only  Bidder— O'Keefe  The  Fan  Man, 
55-llth  St,  S.  F,  $6,215. 


16 


5/21/46 

135 "e   42nd   St.,   New   York,'  N.    Y.,'  '  May  17  in  the  amount  of  $18,000.  pro-  ,  paintiNG    ETC 
c/o  Mr.  Rogers,  222  Stockton  St        ceeds  of  which  will  be  used  to  finance  ;  inGLEWOOD    Los  Aneeles  Co     Cal 
Architecta— W.     Steward     Thompson  I  above  construction.  i     u.  s.  Post  Office.  " 

and  Phelps  Bamum,  250  Park  Ave.,  ' 
New   York  City.  '5/21/46 


CPA    approval    has    recently    been  i  BONDS  VOTED 
granted   emd   construction   will   start  i  SCHOOL  BUILDING       Cost  $199,628 
upon  completion  of  plans  and  selec-    ALTO,  Marin  County,  Calif 


!  Exterior    and    interior   painting    aad 
•'  I     miscellaneous  repairs, 


tion  of  a  contractor. 


9-10— EDUCATIONAL 
BUILDINGS 


'Construct   new   school   building   con- 


Owner— Federal  Works  Agency,  Pub- 
lic Bldgs.,  Admin.,  Office  of  the 
District  Engineer,  838  U.  S.  Ap- 
praiser's Bldg..  San   Francisco 


^°,'°«  ?«V',.';'"r°""„V,r'°'.''JX  I  K"  J'l'i'rr^^y'"  E»Kln_e.ring  CO.. 
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roof,      administration      office     and 

teachers'  room,  and  pave  recreation  i 

areas.  *  1 

Owner — Mill   Valley    School    District,  | 
360  E.  Blithedale  Ave.,  Mill  Valley,  j 

Architect  —  Alfred    W.    Johnson,    681  j 
Market  St.,  San  Francisco. 


2728  E.   Florence  Ave.,  Huntington 
Park  $3,550. 
Other  bidders  were: 
Klaas  Bros..  L.  A,  $3,796 
Risk-Sutton.  Southgate,  $4,438 
R   A.    Newman.   McMlnnville,   Ore., 
$4,755. 


5/21/46  •• 

PLANNED 

SCHOOL  est.  cost  $50,000  j  Structural    Engineer— Carl    W.   Zoll- 

LODI,  San  Joaquin  Co.,  Calif.,  Mission  |     ner.  Box  167,  Ross. 

&  Garfield.  The  school  district  voted  bonds  on 

Construction     of     8-room     L-shaped  1  May   17    in    the    amount  of    $240,000,  \  5/21/46  ~ 

elementary    school    building.  [proceeds    of    which    will    be    used    to    BIDS  OPENED 

Owner— Lodi    Seventh    Day    Advent-  [finance  above  construction  and  alter-  1  PAINTINP     FTP 

Ists,,    %  Sam    Salas.   226   S   School  •  ations    aiid    additions    to    Old    Mill.  ^  COMPTON.' iSs  Angeles  Co.,  Calif., 


I     Van  Daele  &  Van  Daele,  Montebel- 
lo,   $5,096. 


••  18 


St,   Lodi. 

A  $350,000  building  expansion  pro- 
gram by  the  Seventh  Day  Advent- 
iats  is  now  being  discussed  in  the 
Washington    conference. 


1-8— COMMERCIAL  BLDGS. 

"         '  —  • 

5/21/46  "  ••8 

SITE   SELECTED 

RETAIL  STORE 

Est  Cost  incl.  site.  $150-175.000 
SACRAMENTO.  Sacramento  Co.,  Cal. 

Alhambra  Boulevard  &  L.   Street 
Construction   of    modem    retail    seed 

store    and    nursery. 
Owner— F.  Lagomarsino  &  Sons,  721- 

723  J  Street   Sacramento. 

Completion  of  building  is  expected 

by  fall. 

5/21  46  ••     g 

PREPARING  WORKING 

DRAWINGS 

STORE  BUILDING  Est  Cost  $60,210 

SAN  JOSE,   SanU   CTara   Co.,  Calif. 

948  E.    Santa   Clara    St,    San  Jose. 
Construction  of  store  building. 
Owner  — Ma >'f air   Department    Store, 

c/o  Mr.  Everett,  848  EI.  Santa  Clara 


Homestead  I     u.  S.   Post  Office. 

Interior   and    exterior   painting,  r«i- 


5/21/46 

BIDS  WANTED— TO   BE  OPENED 

JUNE  3.  8  P.   M. 

SCHOOL  ADDITION 

Estimated  Coat  $98,000 


Tamalpais      Park     and 
schools  in  Mill  Valley 

-,«-/^  •     •     Q    ^°v»**°8;  lawn  and  misc.  repairs. 

Bowrfc   \/riTPn  Owner— Federal  Works  Agency,  Pub. 

IcHC^^Bm^ING      cost  $167,000  j      DtstSct^^^En^'^ef  sS"'^'   l'  A^' 
9  i  I^AYETTE   Contn.  Coirta  Co    CaL        ^^^^^  mf^^'iin'^nc^o.  ^"^ 
Proposed  site  near  junction  o^  Up- jlo^.   Bidder-Kikas   Broa.    2012   Hy- 
per Happy  Valley  and  Tunnel  Rda  j     j^rton  Ave.  iTa.,  ^,308. 


I  Construction  of  additional  school  fa- 
I     ciilUes. 


REDWOOD    CITY,    San   Mateo    Co.,   Owner  —  Lafayette  School  District 

Calif.    Whipple   Ave.   and   Oakdale.  j     Lafayette. 
Addition    of    five    clasarooma,    toilet   Architects — Dragon  A  Schmidta,  2068 

facilities  and  storeroom  to  Lincoln       Allston  Way.  Berkeley. 

Elementarv  School.  I     The    school    district    voted    bonds 


Other  bidders  were: 
Gaytan   Engineering  Co.,  Hunting- 
Park.  $2,500. 

Van  Daele  &  Van  Daele,  Montebel- 
lo,  $2,600 
Risk-Sutton.    Southgate.    $3,133 
Owner— Redwood    City    Elementary  May  17  in  the  amount  of  $157,000  to   ^^^    Newman,  McMlnnvIUe.  Ore., 
School     District,     Andrew     Spinas,   finance  the  above  construction, 
superintendent  Redwood  City. 
Architect— Ernest    J.    Kump   Co.,    261 
Kearny  St,  San  Francisco. 
As  previously  reported,   plans  and 
specifications  are  obtainable  from  the 
architect's  office  upon  deposit  of  $25. 
E^ach  bid  must  be  accompanied  by 
a   certified   or  cashier's    check   or  a 
bid  bond  for  not  less  than  10  per  cent 
payable  to  the  clerk. 


5/21/46  ••     9 

BONDS  VOTED 

SCHOOL  BUILDINGS     Cost  $850,000 

PITTSBURG.  Contra  Costa  Co..  Calif. 

New  10-classroom  elementary  school, 
$131,000;  cafeteria  and  equipment 
for  joint  use  of  primary  and  inter- 
mediate schools,   $54,000;    assembly 


5/2V46 

APPROVAL    GRANTED 

CLUBHOUSE  Kst  Coat  $20,000  ,  ^ 

NAPA  COUNTY.  Calif.  On  17-a!cre  '  Riohmen-abnMt  Smmh*  Tp^*«.a»»  bi.««  •  m — 177" 
site  facing  Montecito  Ava  in  Alta  Srr^tt  *  S^  V^S  I«  ^  Z**^Il^  '**  *'*** 
Heights  adjoining  Tulocay  C^e-  ***'^"  *  «"»•  ««  BMrriman  St.  a^  Vr^mtm^  .ry 
tery  on  the  north. 

Construction  of  clubhouse. 

Ownet^Napa  Valley  Horsemen's  As- 
sociation,  c/o   Robert   P 


„  open  June  12,  t:10  PM 

Hiip,  818  BarriaoQ  3t,  Saa  Fraaeiaoe  (Dougias  (noO). 
Brbentraut  &  Summera,  686  PennsTtvania  St,  S.  F,  (ATwater  2429) 
S.  J.  AmoroM  Constr.  Co.,  2100  Oakdale  Ava.  a  F.   (MlMto  14t0). 
M.  *  K.  Corp..  200  Financial  Center  Bld|r-,  San  Frandaco  (MZbrook  7«M) 


president.  115  S.  Montgomery.  Napa.  '  *««<"c*l  Bldg.,  Pom^  4  JaekMn  fits..  &  F.;  BIdt  epan  May  2B,  f  P.  M. 
The    Napa   County  Planning  Com-  1     ^  J-   Hqpper   Co,  MS   Lanffton    SL,    San   Tnadmoo    (MArket    TXmy 

c^t^rScSrr"^  ^^^^^  ^^^  '°1    ?en^C^^^".  ^ST*"^^     ^'^^^  «^'  *  ^^OAn^^^^^. 

The  type  of  structure  wlU  depend  CMtfomia  Oo«utr.  Co.  U«  Srie  fft.  San  Frandaco  (HEmlock  IVm 

upon  materials  available. 


22-26 — RESIDENTIAL 
BUILDINGS 


^JlacDonaJd.  Youi%  ft  Nelson.  127  Montgomery  St  .8.  F.  (SUtter  8»6) 

i  °*'^.5*"*''  •*•  ^  »*«»»»V  Ca^  Waahlngton  and  Ward  Wk,  San   Leandre; 
Bide  open   June  4,  2:00  P    M. 

MacDonaJd.  Youn«  A  Nalaon,  127  Montgomery  8t  .&  F.  (Smtar 


5/5/21/46 

PLANS   BEING    FIGURED—  ~"  ' 

NO    BID   OPENING    DATE   SET  ' 
RESIDENCE  I 

EsUmated  Coat  $9.500-$10,000  > 
ORINDA,  Contra  Coata  County,  Caiii.  ; 
Construction   of   one-atory  five-room  i 


•  24  .  Dormitory,  Notre  Oama  Collega^  Belmont;  Bid*  apM  May  21;  2:20  P.  M. 
N.  H.   Sjoberg  &  Son.  6004  10   leth   St.   Oakkuid    (ANdorer  »n2) 
Central  California  Constr.  Ca,  118  Erie  St,  San  Franclaoo  (HEmlo<dc  7926) 
Moore  &  Roberta,  093  Miasion  St     San  Francisco  (GArlield  8579). 
^^Tett  Ik  Hllp,  918  Harrison  Street  San   Francisco   (DOuglaa  0700). 
G.  W.  Williams  Co.,  10  California   Dr.,   Burlingame    (BurL  4-1790) 


frame  and  stucco  reaidence.  ahake    c^.k.,.^1  ai^       ....  ^  ■ 

roof,  ateel    sash,    concrete   founda-       «r^.l_  If*l  ^"  8«<nt'a  Parieh  Chureh,  Hayward;  Bide  open  May  20,  •  AM 
tion,     Bendlx    washer,    oak    floors,  1 


full  automatic  heating  system,  fan  ! 

blower. 
Owner— Withheld.  I 

Architect— Guy    L.    Brown,   Bank    of  i 

Commerce  Bldg..  Oakland.  ' 


Willis  F.  Lynn,  7040  Folder  Ava.   Berkeley    (BEikeley  0044). 
Moore  A  Roberta,  093  Mission  St.,   San   Francisco    (GArfleld  8570). 
G.  W   Wmiams  Co.,  10  California  Drive,   BurUngame   (Burt  4-1790) 


5/21/46  ••  24  ' 

WORK  UNDER  WAY 

RESIDENCE        Est  cost  |12-|14,000 

OAKLAND,  Alameda.  Co.,  CaL  Rock-  ; 
ridge. 

Construction    of    frame    and    atucco  \ 
2-8tory    residence,    large    playroom,  j 
double  garage  under  house,  comp.,  I 
shingle,    steel    sash,  plaater    exter- 
ior, uak  floor,  blower  heating  ays.  i 

Owner    &.    Builder — Peraeo     Lavezzi, 
4964  Desmond,  Oakland. 

Architect — Guy    L.    Brown,    Bank  of  ■■ 
Commerce,    Bldg.,    Oakland.  i 


5/21/46  '26 

PROCEED  ORDER 

DWELLING  UNITS 

Contract  Price  $72,096 

WINSLOW,  Ariz. 

Construction  of  48  family  dwelling 
units;  Ariz.  V-2398. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Shumaker  Sc.  Evans  Con- 
struction Co.,  4007  W.  6th  St,  Los 
Angeles. 
Completion  date  August  5. 


Announcemeni 

PITTSBURGH 
TESTING    LABORATORY 

I  HAS  TAKEN  OVER 

SMITH.     EMERY    AND    CO. 

MORE  COMPLETE  SERVICE  THAN  EVER 

l*tflmq  Olid  tmtpmcfiti^  ingliieTt 
Chemhfs  and  Attayn 


651  HOWARD  STREET 

I  eXbrook  1747 


SAN  FRANCISCO 


5/21/46  '26 

PRIORITIES  SOUGHT 
HOUSING  UNITS  ; 

U.   of  C.  CAMPUSES.  j 

Construction  of  126  family-type  hous-  | 
ing  units  for  veterans  on  the  Gill  ; 
Tract,  Albany,  near  Codomices  Vil- 
lage,  210  for  Los   Angeles,   and   60  , 
for  Davis  Cajnpus.  | 

Owner — Regents  of  the  University  of  , 
California,  Berkeley.  j 

Application  will  be  filed  with  the  i 
FPHA  for  priorities  to  construct  the  1 
396  housing  units  and  if  approved,  ! 
will  be  followed  by  requests  for  Fed-  i 
oral  r'.nd   State  financial  aid.  : 

5/21/46  ••     2  6  j 


CONTRACTORS— Save  Money  and  Time       • 

I  BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET 


SUtter  8361 


SAN   FRANCISCO 


J|L     PREPARED    BY 


LeROY   SERVICE 


WORK  UNDER  WAY 

SUBDIVISION     Est.  Cost  |7950-$9500 

HAYWARD,  Alameda  County,   Calif. 

Construction  of  200-250-home  subdivi- 
sion (1200x1600  each),  to  include 
rumpus  rooms. 

Owner — J.    H.    Tarman,    1440    Broad- 
way, Oakland. 
Worli  has  just  started. 


27— TRANSPORTATION        i 

BUILDINGS 

■.  I 

•  •     2  7i 


5/21/46 

PREPARING    WORKING  ; 

DRAWINGS  ! 

PUMP  HOUSE  I 

BOISE,  Idaho.  '  j 

Construction  of  concrete  block  pump 
house  (15x32)  and  water  protection 
system,  concrete  foundations,  wood 
roof,  built-up  roofing  to  contain  a 
deep  well  pump,  two  fire  pumps,  ', 
three  water  storage  tanks.  ^ 

Owner — Aircraft    Service  Co.,    Boise, 
Idaho. 

Architect — John  Barney  Rodgers,  319 
Grant  Ave.,  San  Francisco.  i 

Contractor — Martin  Construction  Co.,  \ 
Boise,  Idaho.  ! 

Contract   awarded   on   a  cost   plus  , 


The  architect  is  interested  in  ob- 
taining a  6- inch  water  pipe  of  ap- 
proximately 14,000  feet  in  length. 


^  ^  BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cobliet  Silks 

Wall   Cabinets 

Roor  Cobinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 


PIONEER  APPLIANCE 

COMPANY 
|1355  MARKET  •   SAN  FRANCISCO 

UNderhili  2727 


II 


11— HOSPITALS 


RUSTIC  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCnON 

Rooldontial   and  Commarciai 
—FREE    ESTIMATES— 

Eas7  0¥wh— d  Door  Co. 

Phana  THomwall  Slit 
28M  Su  Pablo  At«^  Berkeley 


5/21/46  '11 

BONOS  VOTED 
MEMORIAL  HOSPITAL, 

Approximate  Cost  $150,000 
PASO  ROBLES.  San  Luis  Obispo  Co.. 

Calif.    Paso   Robles   War  Memorial 

Hospital. 
Construction    of    memorial    hospital 

building  with  capacity  of  23  b«ds. 
Owner — City    of    Paao    Hobiea.    City 

Hall,  Paao  Robles. 
Architect  —  Robert    Stanton,    Pebble 

BeadL 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 

it 

LUMIEt  CARtlERS 

CONCtETE  MIXER 

MiXERMOIILE,  SCOOPMOIILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VltRATORS 

GENERATORS 


h;.  stecker 

PHONli 

BERKELEY  2752 


EAGLE  ROCK  WOOL 


INSULATION 


RATTS  .  ILANKET  ft  RLOWN  TYPES 

SUPPUERS  i  APPUCATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

InsuUt&n  for  the  Pacific  CoaH  Te/«pfcojie  KEIiog  2-3M8 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


FORJALE 

TIMBERS,  wftllbMurds,  plumbing, 
pipe,  aillwsrk,  and  other  bwldint 
Materials.  SALE  PRICES.  Larf* 
stocks  of  '^ard  to  ^**  iteas. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

It— mrd  St     .    VAlMda  4R77 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Ti^  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  STREET 

Fbtmt:  DBk 


SAN  FRANCISCO,  12 
7313 


f^ 


-■■g*-mi«iii 
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31-32— WATER  SUPPLY  A 
PLANTS 

••  82 


,  Francisco,  David  G.  Gorden,  Den- 
ver, W.  C.  Kler  Conatruction  Com- 
I  pany,  Los  Angelea,  and  Bresai  & 
<  Bevanda  ConstructorB,  Los  Aneeles, 
.  $1,588,700. 

Following  are  bids  submitted  under 
Schedule  2  for  building  the  1,000-foot 
'  Bacon  Siphon  and  driving  the  10,000- 
I  foot  Bacon  Tunnel : 

J.  A.  Terteling  &  Sons.  f4,646,020; 
Henry  J.   Kaiser  Company,  Kaiaer 
i  Company  Inc.,  and  Walsh  Construc- 
tion  Company,  $3,454,209; 
I      General      Construction      Company, 
Shea    Company,    Utah    Construction 
Company,     Winston     Brothers,     and 
'  Morriaon-Knudsen,   $4,088,744.30; 

S.  S.  Magoffin  Company  and  S.  S. 
I  Magoffin,  Englewood,  Colo.,  $5,292,- 
i350; 

1     Guy  F.   Atkinaon   Company,  David 
•  G.  Gordon,   W.   C.   Kier  Construction 
I  Company,     and     Bresai    &    Bevanda 
;  Constructors,    $4,873,815 ; 
T.    E.   Connolly,  $3,494,420. 
Following    are    bids    tmder    Sched- 
ule  3  for  building  the  Main  Canal  be- 
I  tween   the  Bacon   Tunnel   outlet  and 
I  Long   Lake : 

J.  A.  Terteling  &  Sons,  $576,070; 
James   Construction   Company,    Se- 
attle,   $916,755; 

Henry  J.  Kaiaer  Company,  Kaiaer 
Company,  Inc.,  and  Walsh  Construc- 
tion   Compainy,    $2,111,520; 
Gk>odfellow     Brothers,     Wenatchee, 


at    $435,412.82,    awarded    contract    by  i  (24)  105   cu.    yds.    class    A    Portland 
the     Northern    Electric    CooperaUve,  cement  concrete  structures ; 

Inc.,  Box  56,  Ophelm,  for  construcUon    (25)  155  cu.    yds.    clasa    A    portland 
of  348  miles   of   transmission   line   In!  cement  concrete  curbs ; 

Valley.  Roosevelt  and  Dtmiela  Coun 


ties,  Montana 

Plans  by  EIngineer  Tovio  Kartcainen, 
Armory  Bldg.,  Helena. 

3d-^EWERS  " 

MATERIALS 


5/21/46  ••  39 

BIDS    WANTED 

NEWARK,  Alameda  Co..  Calif.— 
Until  June  5,  8  p.  m.  bids  will  be  re- 
ceived by  the  Union  Sanitary  Dla- 
trict,  Geo.  Colt,  chairman,  Newark, 
for   installation    of   booster   aystem. 


40—        STREETS  AND 
FHGHWAYS 


4  0 


County, 


5/21/46 

BIDS  OPENED 

PAVE  PLAY  AREA 

STOCKTON,    San    Joaquin 
Calif. 

Repaving  and  surfacing  play  area  at 
Weber  SchooL 

Owner — Stockton  Unified  School  Dis- 
trict, Thomas  H.  McCandless,  pur- 
chasing agent,  Administration  Bldg., 
324  N.  San  Joaquin  St,  Stockton. 

Low  Bidder— S.  M.  McGaw  Co.,  Elks' 
Bldg.,  Stockton,  $.094  aq.  ft. 
A.  Teichert  8c  Co.,  Sacramento,  at 


}  (26)  8900  lbs.  bar  reinforcing  steel; 
i  (27)  16  each  monuments; 
I  (28)  780  lin.  ft.  move  and  reconatruct  , 
existing  guard  rail;  i 

(29)  45    each    culvert    markera    and  I 
guide  posta;  < 

(30)  0.4  mile  new  property  fence; 

(31)  2  each  drive  gatea;  | 

(32)  0.42  mile  remove  and  reconatruct 
existing  property  fences ;  ! 

(33)  226  lin.   ft   18-in.,   16-gage,  CMP  '■ 
culverts ;  ' 

(34)  980  lin.  ft  24-ln.,  14.gage,  CMP 
culverts ;  | 

i  (35)     4each  spillway  assemblies;  ' 

(36)  122   lin.   ft   8-in.,   16-gage,   CMP  ■ 
downdrains ; 

(37)  4  each  downdrain  pipe  anchors;  ' 

(38)  6   each    cast   ateel   frames   and 
covers  for  drop  inlets;  i 

(39)  24  each  ruby  reflectors;  I 

(40)  59,200  each  me8embr>anthemum  | 
edule  cuttings  ice  plants; 


(5)  16,500  tona   min.   agg.   plant  mis 

aurf  acing ; 

(6)  1,236   tona   pave.   aph.    plant   mix 
surfacing. 

Specific&tiona  obtainable  from  the 
above  office. 


Machinery  &  Material 


NEWS  INDEX 


Misc.  Supplies  A  Material* 
Machinery  and  Equipment 


48 
43 


MISC  SUPPLIES  AND 
MATERIALS 

••4  3 


8/21/46 

BOND    ELECTION 

SEWER  SYSTEM  Coat.  $1,000,000  , 

SACRAMENTO.  COUNTY,  California  j  ^I?'^ :  _,,      .„,  „  ,„^ 
South  of  Sacramento.  j     N.   Fiorito,  $819,560; 

Construction     of     aewer    pipe    lin«.  L.^r  On'  J;°"'\7,^\^%„i;°°?,^^^^ 

pumping  plant  and  treatment  worka  i  Shea    Company,    Utah    Construction  'bid  contract  by  c.  «^  x-urceii,  aiaie  ui 

Owner— Sanitation  District  No.  1,  %  i  Company.     Winston     Brothers,     and  j  ^ 

Sacramento   County   Board   of   Su- !  Morrison-Knudsen,  $973,290;  | 

pervlaora.  Courthouse,  Sacramento.  I     Guy  F.   Atkinaon  Company,  David  .  5/21/45 
ConaulUng    Engr.— Harry    N.    Jenks.  IG.   Gordon,  W.  C.  Kler  Construction  |  3,05  WANTED 


(41)  14      each      transplanting      palm '5/21/46 
trees;  ;  BIDS  WANTED 

(42)  preparatory  traffic  sign  inatalla-  :     SAN    FRANCISCO.— Bida    will    be 
tion.  •  j  received    by    the   U.   S.   Treasury  De- 

Specificationa  obtainable  fros  the  partment,  821  Market  St,  San  Fran- 
above  office.  jciaco,  for  materiala  as  follows: 

May  29,  2  P.  M. 

5/21/46  ••    40;     Inv.  SF-2995-46:  power  cable,  f.o.b. 

CONTRACT   AWARDED  ISan  Franciaco. 

MENDOCINO     COUNTY,     Calif .— '     Inv.  SF- 2994-46 :  mlacellaneoua  hard - 
Piombo   Bros.   &    Co.,    1571   Turk    St,  '  ware,  f.o.b.  San  Franciaco. 
San    Franciaco,   at   $121,695   awarded'     Inv.  SF-2996-46:  plumbing  auppliea, 

f.o.b.  Arlington. 


rector  of  Public  Works.  Public  Worka 
Bldg.,     Sacramento,    for    about    one 


June  4,  2  P.  M. 
Inv.    SF-3001-46:    galvanized    wire 


4  A 'mile  of  grading  and  placing  import-   cloth,  f.o.b.  San  Franciaco. 
ed  base  material  at  Slick  Rock  Creek  ■  


345  Mandrono  Ave.,   Palo  Alto. 
District    will    vote    Jime    11    on 
proposal  to  issue  bonds  in  the  amount  i 


I  Company     and     Bressi    S'    Bevanda, 
I  $952,030. 


of    $1,000,000 
struction. 


to    finance    above  con-   .'5/21/46 


3  4 


8/21/46 

BIOS  OPENED 


i  BIDS  WANTED 

I     HUNGRY  HORSE  PROJECTT,  Mon- 
8  1  i  tana.— Until  June  10,   10  A.   M.,   bids 
i  will  be  received  by  the  U.  S.  Bureau 


about  5.6  miles  south  of  Point  Arena,  6/21/46 

Mendocino  County.  INC  BIOS  RECEIVED 

I     SAN   FRANCISCO.— No   bida   were 

••  40  I  received  May  20  by  the  U.  S.  Indian 
I  Irrigation  Service,  647  Phelan  Bldg., 


SAN  FRANCISCO.— Barrett  &  Hllp  :of  Reclamation.  Kalispell,  Mont.,  un-  'in  Kern  County. 


918  Harrison  Street,  at  $14,444  sub-  der  Spec.  1344  for  the  construction  of 
mltted  low  bid  to  the  Board  of  Park  earthwork,  structurea  and  aurfacing 
Commiaaionera,  McLaren  Lodge,  access  road,  station  (X+OO  to  station 
Golden  Fate  P&rk,  for  installation  204+30,  Hungry  Horse  Dam,  Hungry 
of  pumping  plant  at  Lake  Merced.  ;  Horse  Project.  Montana.  The  work 
Other  bids  were:  ;  is    situated    approximately    20    miles 

Central  California  Conatr.  Co..  $15,-  !  northeast  of  Kalispell,  Mont. 
•6*.00.  I     The   principal   Items   of   work   and 


Arthur  Walgren.   $22,200. 
CMara  &  Stewart.  $29,333. 


KERN  COUNTY,   CaL— UntU  June   -"""•^  "-^  "'"'^°  "  '  ^ —  -*»«*». ,  — 

12,  2  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy,  State  Highway  Engineer. 
Public  Works  Bldg.,  Sacramento,  for 
about  6.7  miles  repairing  with  road 

"^'^  1resand^2Smi^e?U^of''w^8c^'^^^^^^^  Wgrks  Bldg..  Sacramento,  re- !  Reservation,   located  at  Clear  Lake. 
lies  ana  ^.u  mues  west  or  wasco     ^^^^^   ^.^^    submitted    for    about    3  approx.  four  miles  southeaat  of  Lake- 
miles    repairing    highway    with    un-  Port,  Lake  County. 


5/21/46 

BIDS  REJECTED 

MERCED  Co..  Calif  .—State  Direc-  '  under  Bid    No.   9-46  for   water  pipe 
tor  of  Public  Worka.  C.  H.  Purcell,   and    fittings    fob    Big  Valley   Indian 


8.7  mi 


agg.    road    mix 


3  1 


5/21/46  ♦ 

BID  OPENED  f 

SACRAMENTO.  Calif.  —  Holdener  I 
Conatr.  Co.,  2608  F  St.,  Saramento,  t 
at  $6147  submitted  only  bid  to  Sacra-  i 
mento  City  Council,  City  Hall,  for  j 
construction,  of  reinforced  concrete ! 
chlorine  building  at  filtration  plant  I 
(30xl3-ft.)  I 


33 — BRIDGES 


the  estimated  quantities  involved  are 
aa  followa: 

(1)  clearing    16    acres    of    right-of- 
way  :  i  — 

(2)  77,600  cu.  yds.  excavation,  com-  I 
mon,  for  roadway;  j 5/21/46 

(3)  297,600  cu.  yds.  excavation,  rock,  JBIDS  WANTED 
for  roadway ; 

(4)  204,000  sta.  cu.  yds.  overhaul; 

(5)  1000  M  gallons  watering; 

(6)  300  roller  hours  rolling  embank- 
ments ; 

(7)  800    cu.     yds.    excavation,    com- 
mon, for  structurea ; 

(8)  700    cu.    yds.    excavation,    rock, 


Work   involvea : 

(1)  9,600    tons    min 
aurfacing ; 

(2)  475  tona  llq.  asph.  &C-4  do; 

(3)  87,000  a.y.  mix  and  compact  road  j  ty 
mix  surfacing; 

(4)  110    tons    asph.    emulalon    paint 
binder  and  seal  coat; 

(5)  865  tona  acreeninga  aeal  coat. 
Specificationa  obtainable  from  the 

above  office. 


treated  rock  base  and  plant  mix  aur- 

i  facing   bet.    San   Joaquin    River   and 

Madera  County  line  In  Merced  Coun- 


Frank  B.  Marks  &  Sons.  203  Ber- 
vedor  St..  Tracy,  at  $80,226.50  aub- 
mitted    low    bid. 


4  S 


5/21/46 

BIDS   OPENED 

SAN  FRANCISCO.— The   following 
submitted   bids    to  the   Purchaser   of 

SuppUea,    270   City   Hall,    under   Bid  '  qu^VsSOM;  Req.  £48127 : 
^^"    3550  for  fumiahing  and  deliver    '^  -         ^^ 


Oilfields     Trucking     Co..     $652Sl40; 

$4.50. 

Tri   State  Oil   Co..   $649380;   $4.50— 

Plalonaax,     $6449.56;     $4.60;     18-toa. 

minimum. 

Empuire  Tranap.   $6509.60;   $4JM). 
QUO.  53113:  Req.  91983: 

Oilfields    Truclting    Ca,    total.    $«,- 

615;   $4.50  for  spreading. 

Tri   State   Oil.    $6410.25;   $4.50. 

Kri^er  OU,  $7577.50;   $4.50. 

Palomar  Refrig.,  $6620.50;  $4.60. 

Empire  Transp.,  $6509.60;   $4.50. 
QUO.   53214;   Req.   87282: 
;     Krieger  Oil,  $12.25 ;  K50  for  spread- 
ing.— Awarded. 

Square  Oil.  $15.30 ;  $4.5a 

Newhall   Refrig.,  $13.40;   $>.00 

C^eneral  Pet  Co.,  $16.50;  $4-50. 

Richfield    Oil.    $13.90;    $4.50. 

McCleain  Trucking  Co.,  $13.56;  $6. 

Petrol  Corp.,  $12.25;  K5a 
QUO.  51992;  Req.  E4d096: 

Close  Bldg.  Supply  Co.,  $21.50;  $30; 

$23.50;     $24.50;     $30;     $27.90,     total. 

$10,112.50. 

Independent   Asph.   Co..    (1)    $13.30; 

(3)   $13.30;    (4)   $13.30.  1 

Blomquist  Oil,   (3)  $25.         | 

Pacific   Truck   Service,    $19.75;   $15; 

$15.75;     $15.    $15.75;     15.    t<»tal.    $4,- 

657.50.— Awarded. 
QUO.  52835;  Req.  91982: 

Richfield   Oil,    total,   $127&40;    $5.00 

for  spreading. 

Empire  Tranap.  Co.,  $1111.60;  $4.50. 

Palomar,  $1105.68;  $4.50;  18-ton  min. 

Tri  State  Oil  Co..  $103904,  $4  50.— 

Awarded.  | 

Oilflelda  Trucking.  $1122.2^;   |4.S0. 

Road   Oil   Sales,   $1122.20;   $4.50 
QUO.  52499;   Req.  91979: 

Richfield  Oil,  $20.50;  $5  for  spread- 
ing. 

Road  Oil  Sales,  $1820:  K90. 

Oilfields   Trucking,   $1^20;    $4.50. 

Tri    State    Oil    Co.,    $16.40,    ♦4JW.— 

Palomar  Ref.,  $17.11;  H50;  18-toQ 
minimum. 

Empire  Transp.,  $17.22;  $4,210. 
QUO.  53217;  Req.  111511: 

Richfield  Oil,  $17.30;  $16.80;   $6.00. 

Newhall   Refrig.,  $14.40;   $13.90;   $& 

Roberts  Tank,  $15.90;  $15.50;  $5.00. 

Krieger  Oil,  $ft.50;  $15.26;  $4.60. 

McClain   Truck   Co.,   $16.15;    $15.80; 

$5.00. 
Petrol  Corp.,  $15.50;  $15.50;;  $4.6a 


6/21/46  ••48 

BIOS  WANTED 

COLORADO -BIG  THOMPSON 
PROJECT,  Colorado.— Until  June  24, 
2  P.  M..  bid*  wiU  be  received  by  tb« 
U.  S.  Bureau  of  Reclamation,  Denver. 
Colo.,  under  Si>ec.  1347  for  furnishing 
and  dalivering  f.o.b.  can  at  the  ship- 
ping point  or  f.o.b.  cars  at  Loveland. 
C^la,  one  96- inch  diameter  wekled 
steel  plate  penstock  for  the  Marya 
Lake  power  plant  and  three  78-ln(^ 
diameter  welded  steel  plate  penatCK^ca 
for  the  Estes  power  plant  Colorado- 
Big  Thompaon  Project,  Colorado.  The 
penstocks  will  be  installed  by  the 
government.  No  charge  for  copies  of 
the  qMclficatlona  to  proapectlve  bona 
fide  bidders;  to  others,  $1.50,  not  re- 
turnable. 


.No. 


;ing  1000  trolley  splicers  for  the  Mu- 
5/21/46  ••  40'***cipal  Railway: 

CONTRACT  AWARDED  I     ^^^^  Politeo,  (1)  $1.19  each;  30  daya 

SAN  BERNARDINO  County,  Calif.  n«t,  90  day  delivery. 
— Denni  Investment  Corporation,  736      Westinghouse    Electric    Corp..     (1) 
,N  Avalon  Blvd.,  Wilmington  at  $652,-M100«>  Per  hundred;  $150.90  maximum 
via  9ft    Awarded    contract    bv    C     ILPrice;     (2)     $107.60;     $161.40;    net    30 
MONTEREY  COUNTY.  Calif.-Un-    gJ^ZO  ^^aw^arded^^contra^^^^^^^      ^orka.daya;  120  day  deUvery. 

Public  Works  Bldg..  Sacramento  May      Ohio  Brass  Co.,  (1)  $1,006;  (2)  $1.- 


Close  Bldg.  Supply  Co.,  $16190;  only 
bidder.  — Awarded. 


4  0 


i  til  June  19,  2  P.  M.,  bida  will  be  re- 


4  2 


ceived  by  the  Sta^e  Divla^on  «'.  High^  ig";-^^  Mghwa^Tmprovement  inSsi  i065;  net  30  daya;  90  day  delivery 


I  ways,   G.    T 

(engineer.  Public  Worka  Bldg.,  Sacra 
t  mento.  for  about  3  miles  grading  and 
j  paving  with  class  B  portland  cement 
'  concrete  between  Del  Monte  Junction 


33 


5/21/46 

CONTRACT    AWARDED  i 

TRINITY  COUNTY,  Calif—  C.  C.  1 
Giidersleeve.  Willows,  at  $7573  award-  j 
ed  contract  by  C^i  H.  Purcell,  State 
Director  of  Public  Works,  Public! 
Works  Bldg.,  Sacramento,  for  con-  j 
structing  a  bridge  across  Hayfork  j 
Creek,  about  58  miles  west  of  Red  1 
Bluff    In  Trinity   County. 

The   work   involvea : 

(1)  removing    existing   bridge; 

(2)  40  cu.   yds.   structure  excav. ; 
<3)  10    M.     ft    bd.    measure    placing 


timber; 
<4)  1.2    M.    ft.    bd.    measure    douglaa  j  (ig)  340  cu.  yds.  concrete  in  culverts; 


for  structures  ;  j  and    Seaside 

(9)  2000  cu.  yds.  backfill;  j  County. 

(10)  2000   cu.   yds.  compacting   back- 1     The  work  involves : 
fUl; 

(11)  500  cu.  yds.  riprap; 

(12)  1200  sq.  yds.  dry-rock  paving; 

(13)  laying  880  lin.  ft  24-ln.  diameter 
corrugated  metal  pipe; 

(14)  laying  240  lin.  ft  30-in.  diameter 
corrugated  metal  pipe; 

i  (15)  laying  120  lin.  ft  36-in.  diameter 
1  corrugated  metal  pipe  ; 

j(16)  laying  80  lin.  ft  42-in.  diameter 
I  corrugated  metal  pipe; 

'  (17)  laying  40  lin.  ft.  48-in.  diameter 
corrugated  metal  pipe; 


Junction    in    Monterey 


(1)  400  cu.  yds.  remove  concrete; 

(2)  158  sta.  clearing  and  grubbing; 

(3)  93.000  cu.  yds.  roadway  excava- 
tion; 

(4)  7600  cu.  yds.  imported  borrow; 

(5)  4250  cu.  yds.  structural  excava- 
tion; 

(6)  950  cu.    yds.   ditch    and   channel 


Bernardino    County,    between    High-' 

land  Avenue  and  City  Creek  bridge,   5/'^l/« 

(VII-SBd-207-A),   about   3.2    miles  in    ?}Rf„  TARY  FOTTTPMFNT 

leneth     to    be    graded   and    surfaced   ^^^SJilf'^^^  EQUIPMENT 

with    plant    mixed    surfacing    and    a 

bridge  to  be  constructed  across  City 

Creek.    Bids   were    received    May  9. 


5/21/46 

BIDS  WANTED 

GRAND     COULEE     PROJECT, 
Washington.— Until  May  29,  2  P.  M.. 

bids    will    be    received   by   the    U.    S. 

Bureau  of  Reclamation,  Denver,  Colo., 

I  under   Inv.    G-38,018-A-l  for   type   B 

•  reinforcing    bars    for   concrette,    f.o.b. 

*  2  ■  shipping  point  and/or  Odair,  Wash. 

j      Specifications   obtainable   from  the 


5/21/46  4  0 

|BIDS  OPENED  i 

I     COCONINO  COUNTY.  Ariz.— W,  R.  ' 
i  Skousen.  Box  71,  Mesa,  Ariz.,  at  $229,- 

295,  submitted  low  bid  to  the  Public  ■ 
!  Roads  Administration.  303  W.  Jeffer- 


,  above  office. 

MOFFETT  FIELD,  Santa  Clara  Co.,  

Calif.   Ames    Aeronautical   Labora-    _»^  ,,„ 
torv  o/^i/4o 

Furnishing    of    auxiliary    equipment  I  ^'^^  ''^•'^^"''^^ 
for  the  supersonic  wind  tunnel,  in-  i 
eluding    air    compressors,    vacuum  I 


4  2 


son   St.,  Phoenix,  Ariz.,   for  approxi- 


(7)  r6S.'oS5'a?a.  yds.  overhaul ;  \  ^,t'7riz'  ra-T-S-GTH^Tags^tl^: 

III  4?Z)'e.c"h' mS^r^Ln'th^emui;  \cLtTeU^o!oIL?\j^L^rY^est, 
(9)  47.000  each   mesembryanthemum  ,  ^^^^^j^^  County,  Arizona. 


pumpo,  air  driers,  flow  and  indi- 
cating equipment,  cooling  water 
pump,  piping,  valves,  concrete  and 
electrical  work. 

Owner — The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field. 

Low  Bidder— Western  Piping  &  En- 


FORT  BRAGG.  Mendocino  Co., 
Calif.— The  City  of  Fort  Bragg,  Elsie 
M.  J.  Thorstrom,  city  clerk,  rejected 
bids  submitted  May  13  for  (1)  3500  ft. 
8-lnch  asbestos  cement  plpei  and  (2) 
3500  ft.  14- inch  asbestos  cemient  pipe. 


4  2 


subgrade    treat- 


(19)  placing  34,000  lbs.  reinforcement 
'  bars ; 


!  (20)  placing    260    lin.    ft    half-round 


corrugated  metal  spillways;  1  (12)  7200  M  gallons  apply  water; 

((21)  constructing   10.000   lin.    ft    wire    (13)  158  sta.  finish  roadway ; 

(14)  1300  cu.  yds.  place  salvage  sur 
facing ; 


lir    timber; 

(6)  630   lin.   ft.   douglas  fir.   logs; 
(6>     650  lbs.  hardware; 

(7)  1.?  cu.  yds.  Portland  cement  con 

ci tte ; 

(8)  14.500     lbs.      erecting    structural  j  cable  guard  fence ; 

steel;  '(22)  16,100  tons  crusher  run  base;  - 

(9)  800    lbs.    furnishing   and    erecting  i  (23)  4700  tons  gravel  or  crushed  stone 

structural  steel.  |  for  bituminous  surfacing; 

(10)  600   lbs.    placing   bar   reinforcing  |  (24)  500    tons    stone    chips    for    seal 
steel.  coat ; 

Total  bids  were:  (25)  applying  280  tons  liquid  asphalt 

<A)    C   C.   Giidersleeve.   $7573.  for  bituminous  surfacing; 

(B)  O'Connor  Bros.,  Red  Bluff,  $7260  j  (26)  applying  60   tons   liquid   asphalt 

(C)  Evans  Construction    Co.,    Berke- ;  for  seal  coat ; 
ley.  $9833.                                               !  (27)  finishing  204  stations   of   100  ft. 


edule  cuttings ; 

(10)  79,000   sq.    yds. 
ment; 

(11)  develop   water   supply   and    fur- 
nish water  equipment; 


Other  bids  were: 

j     Bowen-McLaughlin  &  L  G.  Lynch,  

Phoenix.  Ariz..  $233,055.  \,o^yAi^ 

Kolob    Construction    Co.,    Phoenix.,  ^/ft/*^ 
Ariz..  $235,565  ^IDS  POSTPONED 


5/21/46 

BIDS  WANTED 
^       ..«  .0..    T^  o*    .      SACRAMENTO.   Calif.— Uhtil   May 

gineering    Co..   119-125    Kansas    St,  ^  23  bids  will  be  received  by  ithe  State 
San  Firancisco,  $161,573.  ,  purchasing    Agent    Sacramento,    un- 

A    J.   Peters   &  Son.   San   Jose,   a,t  I  ^j^^  ^^^    j^gjg   ^^      E48205.  for  1580 
$181,249.  submitted  the  only  other  bid.    ^0^3  open  graded  type  plant  mix  sur- 
facing for  jobsite  on  U.  S.   iHlghway 


4  3 


5/21/46  • 

BIDS  OPENED 

TUOLUMNE  AND  MARIPOSA 
COUNTIES.  Calif.— Roy  Q.  Pierce, 
445  W.  Flora  St,  Stockton,  at  $ft.40 
per  hour,  submitted  low  bid  to  the 
State  Division  of  Highways,  P.  O. 
Harding,  diatrict  engineer,  1200  N. 
Center  St,  Stockton,  for  rental  of 
one  extra  heavy  pneumatic  -  tired 
diesel  motor  grader,  tandem  drive, 
equipped  with  mechanically  controlled 
scarifier  and  12-ft  blade.  (Caterpillar 
No.  12  or  equal,  for  intermittent  work 
in  Tuolumne  and  Mariposa  Counties. 

Beerman  A  Jones.  Sonora,  at  $9  per 
hour,  submitted  only  other  bid. 


4  3 


6/21/46  ' 

PROSPECTIVE  BIDDERS 
BRIDGE  CRANES 
HUNTERS      POINT.      Calif.      Naval 

Shipyard. 
Eight    anti-friction    bearing    electric 

overhead    traveling    cranea;    Spec. 

17301. 
Owner— Bureau  of  Yards  and  Docks, 

Navy  Department.  Waahlngton  25. 

D.  C. 

Aa  previously  reported,  bida  will  be 
opened  May  29,  11  A.  M. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  money  order  for  $10,  pay- 
able to  Chief  of  Bureau  of  Tarda 
and  Docks. 

The  following  contractors  have 
taken  out  plana: 

Star  Iron  A  Steel  Co.,  435  E. 
St.,  Tacoma  2,  Wash. 

Cyclops    Iron   Works.    837-847 
aom  St,  San  Franciaco  7. 

Victor    R.    Browning    A    Ca, 
Wllloughby.  Ohio. 


nth 

Pol- 
Inc., 


4  3 


5/21/46  • 

BIDS  WANTED 

SAN  FRANCISCO.— UnUl  May  27, 
3  P.  M.,  bids  win  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3566  for  furnishing 
and  delivering  one  complete  loud 
speaker  system  for  San  Franciaco 
police  pistol  range. 

Specifications  obtainable  from  the 
above  office. 


4  3 


••  42 


The  unit  bids  submitted  were: 
(1)    $1113.62     $1200.00     $1875.00 


(2>    .  6.00 

(3)    150.00 

(4)   300.00 


(5) 

(6)  . 

(7)  . 

(8)  . 
(9) 
(10) 


2.50 
.60 

60.00 

.05 

1.00 

.15 


7.00 

150.00 

300.00 

3.00 

.60 

75.00 

.10- 

.20 

.20 


10.00 

170.00 

250.00 

6.425 

.30 

80.00 

.10 

.20 

.06 


3  3 


roadway. 
Specifications    from    office   of    Bu- 
reau  of   Reclamation;    no   charge   to 
prospective   bidders;  to   others,   $1.75, 
not  returnable. 


3  4 


Board  of  Park  Commission-    (27)  850  lbs.  steel  angles,  frames  and  '^ourtnouse,  XMapa 


5/21/46 

BIDS  WANTED 

UTAH.— Until  May  31.  2  P.  M..  bids 
will  be  received  by  the  Utah  State 
Road  Commission.  Salt  Lake  City, 
Utah,  for  the  construction  of  a  2-lnch 
bituminous  road-mixed  aurfacing  and 
a  concrete  bridge  in  Emery  County, 
being  that  section  of  S.  H.  31.  be- 
tween Huntington  and  Forest  Boun- 
dary;  FAS  Project  S-101  (2).  about 
3.481  miles  in  length.  Plans  and  speci- 
fications may  be  obtained  from  the 
above  office  upon  deposit  of  $2,  which 
will  be  refunded. 


5/21/46 

BIDS   OPENED 

FENCING 

SAN  FRANCISCO.  Golden  Gate  Park 

Fencing  of  buffalo  paddock 

Owner- 

ers,    McLaren    Lodge,    CSolden    Gate 

Park. 
Low  Bidder — Cyclone  Fence  Co.  Dlv.. 

440    Bav    Shore    Blvd..    $13.30,    total. 

$4514.70" 
Anchor  Post  Fence  Co.,  at  $14,34,  to- 
tal,   $4754   submitted   only   other  bid. 


34— DAMS,  RESERVOIRS  A 


5/21/46  ••34 

BIDS   POSTPONED 

SACRAMENTO.   Calif.— Until  June 
4  ,2  P.  M.  (postponed  from  May  21), 
bids   will    be  received    by    the    U.    S. 
Engineer  Office,  Wright  Bldg,  Sacra- 
mento, under  Spec  1221-A   (formerly  j 
Spec.  1221 )  for  levee  conatruction  on  | 
left  bank  of  Sacramento  River  from  j 
Isletor  to  Walnut  Grove.  j 

Revised    specifications    and    draw-  ! 
Ings  will  be  issued  on  or  about  May  20.  I 


4  0 


i  5/21/46 

jBIDS  WANTED 

!      NAPA  COUNTY,  Calif.— Until  May 

1 31.  10  A.  M..  bida  will  be  received  by 

j  the  Napa  County  Board  of  Supervia- 

jors.   R.    A.    Dollarhlde,   clerk.   Court- 

coat; 
(19)  11,700   tons   minimum   aggregate 

(20.  SS"t'o™s%quid*as'^5;it  (SC-5*ri:Wooden    Valley    by     surfacing   with 
«n-A^  r.ianf  r«iv  «,,rf«Mn^-  asphaltic   Wearing  surface. 

The  work  involves : 


(15)  8100  tons  crusher  run  base; 

(16)  145    tons   liquid    asphalt    (SC-2) 
prime  coat; 

(17)  210  tons  screenings  seal  coat; 


;  miles  of  road  In  Conn  and  Chiles 
j  Canyon,  3  miles  of  road  on  Howell 
I  Mountain    and    3.5    miles    of    road    in 


BLAIR,  Okla.— Until  May  24,  2  p. 
m.,  (postponed  from  May  20>  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Inv.  A-39,930-A  for  screw  lift  verti- 
cal gatea.  angles,  bolts,  f.o.b.  ship- 
ping point  and/or  Blair,  Okla. 

Specifications  obtainable  from  the 
above   office. 


101  in  City  of  Gilroy. 


43—    MACHINERY  AND 
EQUIPMENT 


5/21/46 

NEW   BIDS  WANTED 


SC-6)  plant  mix  surf  acing ; 

(21)  5100  sq.  ft.  place  plant  mix  sur-  j 
facing  ditches  and  slope  drains;  | 

(22)  6500  lin.  ft  raised  bars;  j 

(23)  18.000   cu.   yds.   portland   cement 
concrete  pavement ;  j 

(24)  12.000  each  tie  bolt  assemblies ; 

(25)  440    cu.    yds.    class    A    portland  ; 
cement  concrete  structures :  1 

(26)  220  cu.  yds.  portland  cement  con-  j 
Crete  curbs  and  gutters ; 


and 


(1)  7.1    miles    prepare    roadway 
shoulders ; 

(2)  100  tons  SC-1  prime  coat; 

(3)  253  tons  17-6  asphalt; 

(4)  4210    tons   of    crushed    rock 
screenings ; 

(5)  120  each  site  or  guide  posts. 
Specifications   obtainable  from   the 

office  of  County  Engineer  E.  P.  Ball, 


and 


5/21/46  f     •     4  3 

BIDS   WANTED 

COLUMBIA      BASIN      PROJECT, 

Wash.,— Until  June  21,  2   p.   m.,  bida 

42    will  be  received  by  the  U.  S4  Bureau 

of    Reclamation,    Denver.    C^lo.,    un- 

FRESNO,    Calif.   —   Until   May   31,  '  der    Spec.    1346    for    fumishjing    and 

'  10 :30  a.  m.,  new  bids  will  be  received    delivering  f.o.b.  cars  at  the  shipping 

by  the  City  of  Fresno.  D.  E.  Rough-  '  point  or    f.o.b.    cars    at    Coulee    City, 

ton.  city  clerk,  City  Hall,  for  furnish-  .  Washington,     one     18-inch     diameter 

i  ing  the  following  materials :  i  steel    pipe,    support    and    percolation 

j  (i)  1600  ft.  4-in.  water  pipe,  cast  iron  '  rings,  expansion  Joint,  insulaiion.  and 

bell  and  spigot,  class  150 ;  :  steel    support    towers   for   thie   aewer 

i  {2)  28,000    ft.    6in-    water    pipe,    caat    pipe   crossing  at  Main  Canal   atation 

iron  bell  and  spigot  class  150;  &+30.    South   Coulee   Dam,    (Columbia 

{3)  500  ft.  8-m.  water  pipe,  cast  iron    Basin   Project,  Washington.  The  ma- 

'       Gov- 


5/21/46 

BIDS  POSTPONED 

YAKIMA  PROJECT,  Waahington. 
—Until  June  3.  2  P.  M.  (poatponed 
from  Jtme  1).  bida  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Custom  House,  Denver,  Colo.,  under 
Spec.  1283  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Sunnyside,  Wash., 
22  motor-driven,  horizontal-shaft  cen- 
trifugal type  pumping  units,  each 
complete  with  pump,  motor,  flexible 
coupling,  base  plate  and  all  acces- 
■orlea  required  for  a  complete  op- 
erating unit  for  nine  pumping  plants 
for  pump  areas  Nos.  5,  6,  7.  9,  9A,  10, 
12,  14  and  17,  Roza  Division,  Yakima 
Project.  Washington.  The  pumping 
units  will  l>e  installed  by  the  gov- 
ernment No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide    bidders ;    to    others,    $1,    not    re- 


4  3 


grates  for  curb  inlets ;  1 

(28)  2    each    frame   sand    covers  ^0T\^^2i/iS 

.^     drop  inlets;  -BIDS  WANTED 

(29)  70  each  monuments;  j      lAsSEN    COUNTY, 


markers    and 


4  0 


Calif.  —  Until  • 


June  5.  2  P.  M.,  bids  will  be  received  ' 


5/21/46 

TOTAL    BIDS 
COLUMBIA 
Washington. — J 


34 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

5/21/46  ••36 

BIDS    WANTED— 

TO  BE  OPENED  JUNE  3,  2  P.  M. 

REPAIR  SURFACES 

SAN  FRANCISCO. 

Repairs  to  surface  and  misc.  facili- 
ties of:  Argone  Playground,  18th 
Ave.  bet  Geary  Blvd.  and  Anza); 
Bay  View  Playground  (3rd  St  and 
Carroll  Ave.) ;  Margaret  S.  Hay- 
ward  (girls')  Playground  (Laguna 
and  Turk  Sts.);  Potrero  Hill  Play- 
ground (Arkansas  bet.  22nd  and 
23rd  Streest) ;  Bemal  Playgrround 
(Moultrie  and  Jarboe  Sts.) ;  Michel- 
angelo Playground  (Greenwich  St 
bet  Jones  and  Leavenworth  Sts.) ; 
Angelo  J.  Rossi  Plaground  (Ar- 
guello  Blvd.  ahd  Anza  St) ;  Sunset 
Playground  (Lawton  St  .bet  28th 
and  29th  Aves.) 

Owner — Recreation   Commission,  Rm. 
370.  City  Hall. 
Plans  and  specifications  obtainable 


(30)  80    each    culvert 
i           guide  posts;  -  j^     ^j^^   g^j^^g   Division   of  Hlghwavs, . 

(31)  1.5  miles  remove  and  reconstruct  j/  .^  Haselwood,  district  engineer,  ' 
,  existing  property  fences ;  .  Rgddlne  for  furnishing  and  stockpll-  I 
{(32)  0.7  mile  new  property  fence;  ,,         piant-mlxed    surfacing    between' 

I    !?^  tt^^^  **r)^L^f^*^\   ,         ^  Litchfield   and  Ravendale  in  Lassen  i 

(34)  1560  lin.  ft.  24-in.  remforced  con-    bounty  ' 

Crete  pipe,  standard  strength;        !     The  work  involves:  ! 

^^«!  IVn'^-  ",f  "i«  -^^iLco 'f«^*=        '  <1>  "00  tons  mineral  aggregate;  i 

(36)  1440  hn.  ft  18-xn.  CMP,  16-gage:  •  ^g)  joq  tons  liquid  asphalt  SC-3. 
i(37)  1   each  spillway  assemblies;  I     specifications  obtainable  from   the, 


bell  and  spigot,  class  150; 
(4;  6700    ft    10-in.    water   pipe,    cast 

iron  bell  and  spigot,  class  150; 
(5>  3    4x4-in.    cast   iron    tees   all    bell 

for  caat  Iron  pipe,  class  D; 

7  6x6x4- in.  cast  iron  teea  all  bell 

for  east  iron  pipe,  class  D; 

20  6x6x6-in.  cast  Iron  tees  all  bell    5/21/46  4     •     4  3 

for  cast  iron  pipe,  class  D;  BIDS    WANTED 

25  8x8x6-in.  cast  iron  tees  all  bell  >      SAN    FRANCISCO.— Until    June    3, 

for  cast  iron  pipe,  clasa  D;  !  3  p.  m..  bids  will  be  receive^  by  the 


terial   will   be   installed   by    th< 
emment 

No  charge  for  copiea  of  the  speci- 
fications to  prospective  bqna  fide 
bidders;  to  others  $1.00,  not  return- 
able. 


5/20/46 

BIDS  OPENED 

MARIN  and  SONOMA  COUNTIES, 
Calif. — The  following  submitted  bida 
to  the  State  Division  of  Highwaya, 
J.  H.  Skegga,  diatrict  engineer,  2001 
Van  Neaa  Ave.,  San  Frcmclaco,  for 
rental  of  one  U,  cubic  yard  capacity 
gasoline  engine-powered  truck  crane 
equipped  with  interchangeable  clam> 
shell  bucket  and  shovel  bucket  with 
dipper  sticks  for  approxinuitely  60O 
hours  of  work  for  use  at  varioua 
locations  in  Marin  and  Sonoma  Coun- 
ties: 

A.  J.  McCosker,  $3.15  per  hour; 
$5.25  per  hour  operation  and  mainte- 
nance; $7.12  overtime;  $8.99  overtime 
Sundays  and  holidays;  $8.40  trans- 
portation. 

Peter  Sorensen.  $10  per  hour  fully 
operated;  $11.70  overtime;  $13.40  Sim- 
davs  and  holidays ;  $13.40  tranaporta- 
tto'n. 


5/21/46 


4  3 


BIDS   OPENED 

2  8x8x8-in.  cast" iron  tees  all  bell    Purchased  of  Supplies.  270  cUyHall.  1      SAN   FRANCISCO— The  following 

under  Bid  No.  3562  for  f umislhing  and  I  submitted    bida   to   the    Purchaaer   of 


I  (38)  3  each  pipe  anchors ;  ;  _Kove  office 

I  (39)  90  lin.  ft  salvage  existing  con- ig/gj/^g 

Crete  pipe  culverts ; 
I  (40)  50  lin.  ft  relay  salvage  concrete 
I  pipe  culverts; 

1(41)  80,000  lbs.  bar  reinforcing  steel; 
j  (42)  54  each  ruby  reflectors; 

(43)  260  lin.  ft.   remove  and   salvage 
I  existing  guard  railing. 

j      Specifications   obtainable   from   the 

above  office. 


4  0 


delivering  100  --inch  brass  lawn  hy 
drants  and  100  1  inch  brass  Iftwn  box 
hydrants  for  the  Park  Department. 

Specs,    obtainable  from   above    of- 
fice. I 


4  3 


4  0 


BASIN       PROJECT. . 

A.  Terteling  &  Sons,  j 
Inc..  Boise.  Idaho,  at   (Sch.   1)   $971.-  '  ..         .    ^     „ 

990.  (Sch.  3)  $574,070.  and  T.  E.  Con-  from  the  above  office  of  the  Recrea 
noUy,  Inc..  461  Market  St.,  San  Fran-  !tlon  Commission  upon  deposit  of  $5.00 
Cisco,  at  (Sch.  2)  $3,494,420,  submitted  j  foi"  each  set  of  plans  and  speclflca- 
low  bids  to  the  U.  S.  Bureau  of  Rec-  ,  tlons. 

lamation,   Coulee,   Dam.   Washington,  i  

under  Spec.   1236  for  construction  of   5/21/46  3  6 

earthwork,   canal    lining,    tunnel   andi^'^S   WANTED — 

structures,     mahi    canal,    station     24 'TO  BE  OPENED  JUNE  5,  2  P.  M. 

plus  00  to  station  430  plus  00,  Colum-  t  IRRIGATION  ^STEM 

bla  Basin   Project.   Waahington.   The   SAN  FRANCISCO.    Golden  Gate  Pk. 

work    is    situated    near   Coulee    City,  i  InstallaUon   of   an    IrrigaUon   system 

Wash.  ;     at   John    McLaren    Memorial    Rho- 

A  Itmer  bid  of  $3,454,209  was  sub-  '     dodendron  Dell. 
mltted  by  Henry  J.  Kaiser  Company.   Owner— Board  of  Park  Commlasion- 
Kaiaer    Company.    Inc.    and    Walsh       «"•   McLaren   Lodge.   Golden  Gate 
ConatruUion   Company,    all   of    Oak- 1     ^**-       _,  .,,     ^.  .^  .     ., 

land,  for  driving  the  Bacon  Tunnel  '  Pl&ns  and  specifications  obtainable 
and  building  the  Bacon  Siphon  but  '">™  *^^  above  office  upon  deposit 
their  offer  stipulated  that  thia  bWjO^  ^■^'  returnable. 
was  to  be  conaidered  only  If  the  three 


5/21/46 

BIDS  WANTED 

SANTA  BARBARA  COUNTY,  Cal 
—Until  June  19.  2  P.  M.,  bids  will  be  i 

received   by    the    State    Divlaion    of  •  

Highways.  G.  T.  McCoy,  state  *»iK**- '15/21/46 

way    engineer,    Public    Works    Bldg.,  ;^'p^g  ^^j^^gp 

Sacramento,  for  about  0.9  mile  grad-  :     qraNGE    COUNTY.    Calif 


BIDS  WANTED  1 

LASSEN  COUNTY,  Calif.  —  Until  , 
June  5.  2  P.  M.,  bids  will  be  received  . 
bv  the  State  Division  of  Highways,  i 
F.  W.  Haselwood.  district  engineer,  ■ 
Redding,  for  furnishing  and  stockpil-  j 
ing  plant-mixed  surfacing  at  Doyle 
maintenance  yard  and  at  Long  Valley  j 
maintenance  yard,  Lassen  County.  | 
The  work  involves : 

(1)  762  tona  mineral  aggregate; 

(2)  38  tons  liquid  asphalt.  SC-3. 
Specifications   obtainable   from  the ' 

above  office.  ' 


for  cast  iron  pipe,  class  D ; 
24   10xl0x6-in.   cast   iron   teea  all 
bell  for  cast  iron  pipe,  claaa  D; 
3    10xl0x8-in.    caat    iron    teea   all 
bell  for  caat  iron  pipe,  claaa  D; 
1    10x10x8- in.    cast    iron    tee.    all 
bell  for  caat  iron  pipe,  claaa  D;    ' 

3  12xl2x6-in.    cast    iron    teea    all   5/21/46 
bell  for  caat  iron  pipe,  claaa  D;    I  BIDS  WANTED  | 

1  12xl2x8-in.  cast  iron  tee  all  bell  :      OAKLAND,    Alameda    Co..    Calif.— 
for  cast  iron  pipe,  class  D ;  ,  Until  May  29,  5 :30  p.  m.,  bida  will  be 

2  12xl2xl2-in.   cast   iron   teea   all  ;  received  by  the  Eaat  Bay  Municipal 
bell  for  cast  Iron  pipe,  claaa  D ;    ;  utility  Diatrict  Rm.  312,  612  16th  St. 

4  8x8x6x6-in.  crosses  for  caat  iron  1  Oakland    for    two   1946   Ford    atation 
pipe,  class  D,  all  bell ;  1  wagona. 

5  10xl0x6x6-in.    crosaes   for   caat  i      Speca.    obtainable    from    al|>ove    of 


iron  pipe,  claaa  D,  all  bell ;  i  f  ice. 

1  10x10x10x10- in.  crosses  for  cast  i 

iron  pipe,  claaa  D.  all  l>eil;  5/21/46 

4    6-ln    22»4-<ieg.   bends    bell  a^d  ■  CONTRACT  AWARDED 


4 


4  3 


Oakland  flrma  were  granted  the  con 
tract  for  all  three  schedules.  Their 
offers  under  Schedules  1  and  5,  how- 
ever, were  $3,299,135  and  $2,111,520, 
respectively. 

Following  are  all  bida  aubmitted 
iinder  Schedule  1  for  buikling  6,900 
feet  of  the  Main  (^anal  near  Coulee 
aty. 

J.  A.  Terteling  &  Sona,  Inc.,  Boise. 
$971,990; 

Henry  J.  Kaiser  Co.,  Kaiaer  Com- 
pany. Inc..  and  Waah  Conatruction 
Company,  Oakland,  $3.299,135 ;  N.  Fio- 
rito Co.,  Seattle,  $1,331,275; 

General  Conatruetion  Company, 
Seattle.  Shea  Company,  Loa  Anfeiea, 
Utah  Conatruction  Comptoiy,  Baa 
Francisco,  Winston  Brother^  L<oe 
Angelee,  and  Morrlson-KnudMB  Oom> 
pany,  Seattle,  $1,702.67&50 : 

Guy    F.    Atkinson    Co.,    South    Baa 


5/21/46  •     •     3  « 

BIDS  WANTED— 

TO  BE  OPENED  MAY  22,  7:30  P.M. 

COMFORT   STA.   ADDN. 
I  MODESTO,  Stanislaua  Ca,  CaL   Ena- 
!     len  Park. 

!  Construction  of  an  addition  to  com- 
'     fort  atation  and  tool  shed. 

Owner— City  of  Modesto,  R.  E.  Gall- 
,      fua.   City    Clerk.   717   10th    St,    Mo- 

deato. 
I  City  Engineer — Frank  Roasi,  Modesto 
I      Specifications  obtainable   from   the 
i  office  of  the  city  «iglneer. 


ELECTRIC   LIGHTING 
BUILDINGS 


tumablei 

5/21/4«  8  8 

OPHEIM.  Mont — The  Northwestern 

Engineering  Co.,   Rapid  City.  S.   D.. 


S.  F.. 


spigot  for  caat  iron  pipe,  claaa  D ;  i      OAKLAND,    Alameda   Co.,    Calif 

7  6-ln.  45-deg.  ells  bell  and  spigot  |  Peterson    Tractor   &    Equipment    Co.. 

!         for  cast  iron   pipe,  claaa  D ;  923  Harriaon    St.    S.    F..    at    $1,591.10 

4  0'         2  8-ln.  45-deg.  ella  bell  and  apigot  I  piua    tax   awarded   contract   by  Eaat 

I         for  caat  iron  pipe,  clasa  D .  1  Bay  Municipal  Utility  Diatri*t,  Room 

v.,x^^x,.,- Until   3   10-ln.    45-deg.  ella    bell   and   apigot  j  312.    512     16th     St.     Oakland,     under 

ing    and     aurfacing    with     plant-mix '"""^g''2"p   jiT  bids  will  be  received  '  for  cast  iron  pipe,  claaa  D.  j  Spec    1733    for    one  portable   service 

surfacing  at  Holllster  Wye.  between  |        the  State   Division  of  Highways.'     Bids    submitted    May    9    were    re-    station. 

Santa    Barbara   and    Goleta,     Santa  ^^  .j.  j^^^^^  g^^^^e  highway  engineer,   jected. 

Barbara  County.  1  g*-*^    Bide.,    Los    Angeles,    for    net  ,     Bids  were : 

The  work  involves :  !  jigtance  of  about  8.3  miles  widening  1      U.   S.   Pipe   &   Foundry   Co 

(1)  750  cu.  yda  remove  concrete;        , -voulders    with     bituminous    surf  ace   $48,702.51 ;  „    „ 

(2>  46  sta.  clearing  and  grubbing;      ■  treatment  and  resurfacing  a  portion  1     American  Cast  Iron  Pipe  Co.,  S.  F. 

(3)  70.000  cu.  yds.  roadway  excava-j^^   ^^   project  with   plant   mix   sur-   $50,272.16. 
ti<»;  ^        .       .       ,  'facing  between  1.4  miles  north  of  Eli  .     .     ^  - 

(4)  1480  cu.  yds.  atructural  excava- j  ,j.jj^  *j^     ^^   south    city    limits    of   5/21/46  •     •    42 
tion;                                                           iTustin   Orange  County.                               .BIDS   OPENED                        _  ,.  _. 

(5)770    cu.    yds.    ditch    and    channel  ^  "^^ -^.^rk  involves :  :     SACRAMENTO,    Calif  —  Following 

excavaUon;  I  ,j)  13000  tons  Imported  borrow;  ! submitted  bids  to  the  State  Purchaa- 

(6)  62,600  sta.  yds.  overhaul ;  j  r2)  820    tona    Uquid   asphalt     (8C-3)    ing    Agent    Sacramento,    for    mate- 

(7)  15,900  aq.    yda.    compact   original 


Supplies,  270  City  Hall,  under  Bid 
No.  3551  for  fumiahing  and  deliver- 
ing one  portable  gasoline  wigine- 
drlven  210-CFM  air  compreaaor  for 
Hetch   Hetchy   Bureau: 

Rix  Co.,  Inc..  $3825;  net  30  daya; 
4  day  delivery. 

Bay  Equipment  C^o.,  $3950;  2%  10 
days';  2  day  delivery. 

Western  Machinery  Co..  $896094; 
net  30  daya;  120  day  delivery. 

Geo.  M.  Philpotta  Co..  $3820;  net; 
deUvery  7  montha. 

Coaat  Equipment  Co..  $4106;  net 
30  daya;  90  day  delivery. 

Moore  E>)uipment  Co.,  $3844.34;  30 
day  deliver^". 


FOR  RENT 

Combination  H*yri.  HOC  DIAa- 
LINE,  CLAMSHELL  and  SHOV* 
EL,  dteeel  powered.        

CARRICO-GAUTIER 

Phone  JV.  4-«0t1 
36S  Ocean  Avenue,  Ban  Franciaco 


ground; 

(8)  14,250  cu.  yds.  imported  borrow; 

(9)  20.700    sq.    yds.    prepare    slopes, 
slope  erosion  protection ; 

(10)  4  tons  straw  slope  erosion   pro- 
tection ; 

(11)  140  lbs.  western  rye  graas  seed 


slope  erosion  protection ;  I  (6)  90  tona  rock  duat ; 

(12)  develop   water   supply   and  fur- |  ^^^  ^  ^Q^g  asphaltic  paint  binder. 


(2)  620 -,-  .    -        — -       -  ^  ,, 

bituminous  surface  treatment ;        '  rials  and  equipment  as  f oUowa : 

(3)  75.000   sq.    yds.   prepare,   mix   and  '  QUO.  53207 ;   Req.  *fl**; 
shape  surface  bituminous  surface '      ~  "        '"   ^~ 
treatment : 

(4)  12.000  tone    plant   mix   aurfacing, 
baiae  course : 

(5)  3800    tona    plant    mix    aurfacing, 
aurface  course; 


niah  water  equipmoit; 

(13)  2310  M  gallons  apply  water; 

(14)  46  ata.  finish  roadway; 

(15)  9100  tona  untreated  rock  aurfac- 
ing; 

(16)  73    tona    Ik^uid    asphalt    (SC-2) 
prime  coat ; 


•     Specifications   obtainable  from  the  ; 
office    of    State    Highway    Engineer,  i 
Public  Works  Bldg..  Sacramento. 
5/21/46  ••40! 

BIDS  WANTED 

MONO  COUNTY,  CaL— Until  June  j 
12,  2  P.  M..  bids  will  be  received  by  t 


(17)  5800    tona    minimum    aggregate   y^^  State  Division   of   Highways.   G. 
plant  mix  surfacing;  1^.   McCoy.   State  Highway  Engineer. 

(18)  315    tona    paving    asphalt    plant  I  pubuc  Works  Bldg.,  Sacramento,  for  I 
mix  surfacing ;  ( net    length    of    about    9.2    miles    re- 

(19)  5     tona    Uqtdd    asphalt     (SC-3)  1  pairing    with    imported    borrow   and ! 
stockpiled  plant  mix  aurfacing;    1  plant  mix  aurfacing  bet  Conray  Sum-  I 

(20)  760  lin.  ft  raised  bars  and  fine  !  g^it  and  Bridgeport  in  Mono  County  ' 


plant  mix  aurfacing; 

(21)  3100  sq.  ft  place  plant  mix  aur- 
facing slope  drains  and  ditchea; 

(22)  29   tons   asphaltic  emulsion   seal 
coat; 

(23)  296  tona  acreeninga  (clasa  C)  fine 
coat; 


Work  involvee 

(1)  38,2<X)  c.y.  Import  borrow; 

(2)  develop  water  supply  and  fumiah 
water  equl^wnent; 

(3)  1.400  M.   gala,  apply  water; 

(4)  110   tona    Uq.   aai^    SC-2  prime 
coat; 


Central    Supply   Ca.    total.   $16,520; 

diac.  10c  ton   10th   prox.— Awarde<i. 
Granite  Rock  Co.   bid  aame. 

QUO.   53547;    Req.    76758:        _^    ^ 
Saticoy  Rock  Co.  item  1,  $3.62,  to- 
tal, $9774 ;  disc.  20c  ton  26th. 
El  Reio  Rock  Co^  item  2,  $3.50,  to- 
tal, $2093.— Awarded.    Item  3,  $34S0, 
total  $7070;   disc.   20c  ton   25th. 
Santa   Paula  Rock  Co.,   item   two, 
$3.76,    total,    $2550.     Item    3,    $3J0. 
total.     $««6«.— Awarded ;     diac.     20c 
ton   29th. 

Southwest  Paving  Co.,  item  three, 
$3.25,    total,    $6665.     Standing    time 
of  deL  at  $2  per  hour  net 
Schroder    *    Ca.     (3)     $3J0,    total, 
$64«4;  net 

QUO.   52500;    Req.  91980: 
Richfield  OU  Co.,  $20.20;  spreading 
$5.00. 

Road  Oil  Sales,  $18.10;  HM. 
Oilflelda  Trucking  Ca,  $1&.10;  $4.5a 
Tri  State  Oil,  »16;  f4.50— Awarded. 
Palomar.  $17.91;   $4Jn.   18-ton  min. 
Empire  Tranap.  Ca.  $17.93;  94JS0. 

QUO.  S2501;   Req.  91981: 
Road  Oil  Salea,  total  bid.  16625.40; 
apreading  $4,A>. 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL   BUILDING8 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRBD 

it       it       ir 


Esticaates  gladly  suoniitted  to  Ceneral  Omtractora  on 
any  t3rpe  new  C«iMtrvction 

DONNELLY  ROOFING  CO. 
Cit  FULTON  ST«  SAN  FRANCISCO  PImm  WAlaot  S8M 


eOieiETE  eiTTIIfi  -  mhnesmi  ieitals 

Portabl«  W*lderf^-Air  Tools 

CLEMENTINA  CC^-^OT?  JERROLD  AVE. 
PIMM  MUtioa  1*34  -  0756 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGINC  SCAFFOLOB 

STEBLFORM  CONTRACTING  CO. 

MOHaniMBSL  DO  SSSS  S— Pi 


i 


DAILY    PACIFIC    BUILDER 


TUESDAY,  MAY  21.  1 946 


^EACfc^^  s  ^ DAILY    PACIFIC    BUILDER . |  ^TUESDAY.  MAY  21.  1946 

Buildiin^  Permits},  Contracts Recorded  Moticc^s; 


BUILDING  PERMTTS 

AppikatioBs 


ALTER  CONVJBNT,  |SO,000:  NE  cor- 
ner Stockton  and  Clay ;  owner,  Ro- 
man Catholic  Archbishop  of  San 
FranciBco.  1100  Franklin  St;  build- 
er. R  8  Silverberg.  T63  Larch  St; 
architect,  V  Buckley,  UO  Sutter  St 

DWELLINCHS  (l-story,  frame)  (2), 
16600  each;  E  Prague  260,  276  S 
Persia;  owner  and  builder,  A  Nel- 
son, 242  Ocean  Ave. 

DWELLINGS  (l-story,  frame)  (2), 
15600  each ;  Kw  Moscow  73,  99  8W 
Excelsior;  owner  and  builder,  Berg- 
strom  &  Larvick,  306  Prospect  Ave. 

DWKLLIN08  (l-story,  frame)  (2), 
$5400  each;  N  Ortega  100  W  20th 
Ave;  W  20th  Ave  76  N  Ortega; 
owner  and  builder,  Christian  An- 
dersen, Hi  Granville  Way. 

DWELLINGS  (l-story,  frame)  (2), 
$4000  each;  NE  comer  45th  and 
UUoa;  E  4eth  Ave  41.6  N  Ulloa; 
owner  and  builder,  McArthur  Build- 
ing Co,  S224  Judah  St. 

ALTER  RESTAURANT,  $2000;  376 
Geary  St;  owner.  Bob  Campbell, 
c/o  contractor;  builder,  W  C  Tait 
Co,  461  Market  St 

ALTER  FURNITURE  STORE,  $1800 ; 
NW  Sutter  and  Claude  Lane;  own- 
er, Estate  of  H  Rose,  Mills  Bldg; 
builder,  Phoenix-Slmpton  Co,  620 
6th  St. 

ALTER  FACTORY.  $1500;  815  Ten- 
nessee St;  owner,  A  B  Chance, 
prem;  builder,  Phoenix-Simpton  Co, 
520  6th  St. 

ALTER  STORE,  $800 ;  1653A  Post  St ; 
owner,  Toshiko  Katovka,  1627  Post 
St ;  day  work. 

ALTER  APARTMENT  HOUSE,  $750; 
2945  Pacific  Ave ;  owner,  B  V  Baird, 
189  Lumado;  builder,  H  Muser,  2516 
California  St 

ALTER  FLATS,  $650;  2128  Post  St; 
owner,  Mrs  Malot.  1828  Post  St; 
builder,  George  Kerr,  1325  27th  Ave. 

ALTER  HOTEL,  $600;    699   Post  St; 
owner,  F  G  Llonetti,  prem;  builder,. 
W  C  Savage,  2358  Fillmore. 

ALTER  DWELLING,  $500;  NW  cor 
ner  26th  Ave  and  Santiago;  owner 


Grand  Ave;  owner,  Parker  &  Scott  j DWELLING,  $4000;  Lot  U,  S  3rd  St  'May  16,  1946-6225  ROCKWELL  St 
636  Lake  Park  Ave;  contractor,  J  San  Jose;  owner  and  builder,  Victor  Oakland.  Claude  Y  and  Dolores 
W  Scammell,  424  Bceoic  Avenue,  Rivera,  2614  E  10th  St  Oakland.  I  K  Shlpman  to  whom  It  may  con- 
Piedmont;    plans    by   L  C   Mauser,  j  DWELLING,    $8500;    Lot    20,    Monte  I     ce™    - -         


2666  Rampart  St 

BUNKERS,  steel,  $20,000;  steel  sand 
bin,  $14,000;  steel  batching  plant 
$15,000;  steel  hopper,  $1000;  9315 
San  Leandro  St;  owner  and  con- 
tractor. Pacific  Coast  Aggregates. 
iBc,  86  2nd  St  Ban  Francisco. 

REPAIRS.  $600;  8»  Tth  St;  owner 
and  contractor.  Hop  Wo  Jane,  $88 
Tth  St 

ADDN,  $700;  2431  Cburch  St;  owner 
and  builder,  H  B  Trtppy,  prem. 

DWELLING,  l-story,  6-room,  $5600; 
9710  Thermal  St;  owner  and  build- 
er,  T  J  Walker,   1288   15th   Ave. 

DWELLING,  l-story  6-room,  KIOOO; 
8716  Thermal  St;  owner,  C  H  Still. 


Vista  Dr;  owner  and  builder.  H  N  iMay  18,  194<^— LOTS  1,  8  Blk  2;  Lots 


McCellan,  1701  Tacoma  Ave,  Barke- 
ley  & 


14,  15,  18,  19  Blk  4 ;  Lots  4,  5.  16^ 
17  and  18  Blk  5;  Lots  14.  15.  18 


DWEIXINO,   $3000;   211T   Shortrldge      »nd  19  Blk  7 ;  LoU  S.  6  Blk  8 ;  Lots 
-  -  -  7.  U  Blk  10;  Lots  7.  13  Blk  12; 


St.  San  Jose;  owner  and  builder, 
Robert  Cimino. 

ALTERATIONS,  $1000;  1480  W  San 
Carlos.  San  Jose ;  owner  and  build- 
er, R  W  Combs,  premises. 

DWELLING,  $6000 ;  Paso  Robles,  Los 
Altos;  owner  and  builder.  William 
Amdt  1166  I>ana,  Mt  View. 

DWELLING,  $5000 ;  Rlgevlsta ;  owner 
and  builder,  A  T  Friend. 

PACKING  PLANT,  $23,000;  P  O  Box 
116,  Gilroy;  owner  and  builder,  Jos 


premises;  contractor,  Walker  Const  \ sTOKAGK^T^iK^ ^^S^^'S^.nt.r.. 
Co,   1239  15th   Ave.  1    ^^      2S      ^^  $24,000     Monterey 

SIGN,  electric,  $950;  4609  PoothiU  5f  J«**T?*';  ^^^^"^"^L*^*^^'^ 
Blvd;  owner.  H  L  Van  Allen.  4609  2  i?;h^f«r  iSf/^S^i^^'T  J?'I'-®^' 
Foothill  Blvd;  contractor.  Ace  Blec  ly^^^T  r^J^'  **1.^  ^^'^  Angeles 


Sign  Co,  1219  15th  Ave. 


SANTA  claha  county 

DWELLING,  $8000;  Bldora  Dr,  Mtn 
View;  owner  and  builder,  Stanley 
W  Smith. 

DWELLING.  $6500 ;  Portola  Ave.,  Los 
Altos;  owner  and  builder,  Orie  L. 


•  DWELLING,  $5000;  Psnnsylvaala 
Ave,  Los  Gatos;  owner,  Louis  L 
Ghiotti,  1911  17th  Ave,  San  Fran- 
cisco; buUder,  A  M  Jensen,  800 
Santa  Cruz  Ave,  Los  Gatos. 
SERVICE  STATION,  $8500;  north- 
west    comer    Moorpark    and    San 


Lots  13,  14  Blk  14;  Lots  6,  9  Blk 
16,  Ptns  Lots  7,  «,  5,  16  and  IT 
BUS  1,  Tract  704.  Ed«i  Twp  (45 
dwellings).  Chas  A  Russell  to 
Beckett  &  Federighi- -May  13,  1946 

May  15,  1846—17041  SANTA  FE  Ave 
El  Portal  Tract,  Hayward.  Wig- 
gins A  Marsh  to  whom  it  may 
concern .May  7,  1846 

May  15,  194*-1787  ANITA  El  Por- 
tal Tract  Hayward.  Wiggins  ft 
Marsh  to  whom  it  may  concern.. 
May  10,  1846 


SAN  FRANCISCO  COUNTY 

Recorded  Accepted 

May  17,  1946— N  Ulloa  57.6  80th  Ave. 
A  Nelson  to  whom  it  may  con- 

cem.„ May  16,  1946 

Ma/ 20,  1846—2851  Fillmore  St  An- 
thony J  Curro  to  whom  It  may 
concern „ May  20,  1946 


Jose.    Los    Gatos;    oVner.    Lewlson    ^^  2,  1M6-SE  16th  and  Alabama^ 


2925  3830  flllmore  St;  owner,  Gar- 
ris  &  Wooster;  contractor,  Charles  A 
Langlais  Co;  2  outlets;  1  switch;  1 
plug. 

2i>28  2523  Ocean  Ave;  owner,  Jen- 
sen; contractor,  Grandi  Elec;  21  out- 
lets ;  10  switches ;  8  plugs. 

2527  2525  Ocean  Ave;  owner.  Jan- 
aen;  contractor,  Grandi  Elec;  40  out- 
lets; 12  switches;  12  plugs. 

2528  8340  18th  St;  owner,  Cappo- 
lotti;  contractor,  Grandi  Elec;  8  out- 
lets; 6  switches;  16  plugs. 

2928  8838  18th  St;  owner,  Cappa- 
lotti;   contractor,  Grandi  Elec;  

2590  466  87th  Ave;  owner.  Turner; 
c<»iti«ctor,  Grandi  Elec;  1  outlet;  i 
switch;   16  plugs. 

2531  2521  Ocean  Ave;  owner,  Jflb- 
•en ;  contractor,  Grand!  Elec ;  18  out- 
lets; 8  switches;  16  plugs. 

2532  150  PoweU  St;  o\(-ner.  Back 
Stage;  contractor.  C  J  HolxmueUer; 


Service  Station ;  builder,  Stolte,  Inc. 

_  ^       8451  San  Leandro  St,  Oakland  18. 

Meridith.'321  CalTforalT  A'va,"palo  DWELLING,    $10.000 ;    Campbell  and 


Alto. 

CHURCH,  $3000;  No.  Monterey  High- 
way; owner  and  builder,  Pente- 
costal Church  of  God.  P.  O.  Box  384 
Gilroy. 

ADDITION,  $200;  Box  37,  Monterey 
Rd.,  Madrone ;  owner  and  builder, 
Ernest  Magincelda, 


Fremont ;  owner,  Albert  Papoconi, 
644  Parkway,  San  Jose ;  builder,  Ed- 
ward Papozoni. 


BUILDING   CONTRACT^ 

AtAMEDA  COUNTY 


Lyons-Manus,  Inc.  to   O'Mara  A 

Stewart,  Ltd Matj'  17,  1946 

May  20,  1946— W  35th  Ave  175  S 
Rivera.  John  J  and  Marie  M  Ward 
to  G  E  Carlson - May  20,  1946 


SAN  MATEO  COUNTY 


DWELLING.  $8000 ;  Wendell  Dr.,  Lot  MOVING  and  relocating  Olrton  Hall.  __ 

13,    Campbell;    owner   and    builder.   UNIVERSITY   of   California,    Berke- j  j^^^-jg'^^^'^f^T^s' BLOCK*  «T, 


Recorded  Accepted 

May  16,  1946— LOT  11,  Shore  View 
Tract  E  K  Nelson  to  whom  it 
may  concern May  14,  1846 


W.  W.  Wickner.  *       ,     ley  Campus 

DWELLING,  $7000 ;  Casey  Road,  Lot   Owner— Regents  of  U.  of  C. 
7.   Blk.    1 ;   owner   and   builder.    Ira  Architect— R  S   Evans. 
Brotzman,    1189   Crescent   Dr.,   San  i  Contractor— Thomas  Rigging  Co,  1505 
Jose.  I     ®"d  St,  Emeryville. 

DWELLING,   $8000;    SE   Cor  Halsey  '  Recorded,  May  18,  1946.    Signed 

&   Scott ;   owner  and   builder.  Hay-  i     Upon   completion   75% 

den  &  Thompson,  83  Empey  Way, !     Usual  35  days  after .25%  i 


MiUbrae  Highlands.    Daniel  Scott 

Farmer.  Sr  to  A  R  Johnson 

„ _ May   16.   1846 

May  18,  184^— LOT  3  Blk  6,  Sunny- 
brae  No  2.  American  Homes  to 
G  W  Williams  Co Jflay  15,  1946 

,May  18,  1946— PTN  LOT  3  BLK  1, 
San  Mateo  Villa  Terr.    Leo  Pow- 


Campbell.  <  TOTAL  COST^.lOO  j     y^k  to  whom  it  may  concern 

GROCERY    STORE;     $45,000;.    N/E  i ^o"**'  ^3200.    Sureties.  Pacific  Indem- |  _  _   ^ay  15.   1946 

com.  Meridian  Rd.  &  Hamilton  Ave.  .^^V  ^o;   forfeit,   $10  per  day;    limit   May  is'iWcP^LOT  13  Blk  7,  Par- 
owner  and  builder,  Albert  J.  Glan- !»  ^^V^'  plans  and  sped,  filed.  |     ^ott  Park.    Maurice  Abend,  et  al 

otti,    570   Santa    Cruz   Ave.,    Menlo  '    __  _„  ^  "     ^  I     to  whom  it  may  concern - 

Park.  (WORK   on   above  project  i     '    May   18,   1946 


and  builder,  McArthur  Building  Co,  I  DWELLING,  $7000;  922  No.  8th,  San  |  Contractor- Herbert  G  Johnson,  5620 ;  j^"  jg  7^4gZ£x)T"7  BLK  B,  Pecks 


3224  Judah  St. 

ALTER  OFFICE  and  TAILOR  SHOP, 
40  fi^rst  St ;  owner.  Prudence  Sys- 
ter,  prem;  not  let;  architect,  W  H 
Rowe.  214  Front  St. 

ALTER  dwelling,  $500;  145  Granada; 
owner  and  contractor,  Oscar  Gal- 
ten,   premises. 

ALTER  grocery  store,  $500;  298  3rd 
St;    owner,   Andrew  Peters,   prem. 

ALTER  machine  shop  $500;  937  How- 
rd  St;  owner.  Mane  Navor,  prem; 
contractor,  A  Pardini. 

ALTER  dwelling  to  flat  $1250;  100 
Gaven ;   owner,   S  Roscelll,  prem. 

DWELLINGS,  three  l-story  frame, 
$4500  each ;  E  47th  Ave  225,  250,  275 
N  UUoa;  owner  and  builder,  Mc- 
Arthur  Bldg   Co,    3224   Judah    St. 

ALTER    restaurant    $2000;    63    Ellis 
St ;    owner,   John's  Gi-riil,   premises ; 
contractor,    Mangrum,   Holbrook   &  > 
Elkus,   Fell    and    Gough    Sts.  j 

DWELLING,    l-story    frame.    $7000;  , 
E   Loher  72   N   Visitacion ;    owner, 
Angelo    Micallef,    1225   Goettingen; 
contractor,    State   Bldg  Corp,    1435 
Paloma  Ave,  Burlingame. 


BUILDING  PERMITS 

Granted 

8AN  FRANCISCO 


and    builder,    James!     ^*"  ^°^^  ^^^'  Richmond. 


Subdiv   No   1,   South    San    Fran- 


Jose;    owner ^^,,    „,.„..^„ ,  ,  ouuvaiv    i.iv»   *    tj^uv"    ..j«"    - .-.. 

A.    Murray.  .Recorded.  May  18.  1946.    Signed j  ^isco.    Henry 'p  Carrey  to  whom 

DWELLING,  $3500;   Burk  &  Sunset  I     Upon  completion  75%  |  ^^  ^^^y  concern May  16,  1946 

Los    Altos;    owner,    S.    S.    Tucker;.:     ^^"*'  *^  <**5^_^^  ^^-- "    -- 

builder,     Douglas     &     Stevens,    910  ;„      ,    ,..„     ^^^ft^   i?jT;*      f"2:      *  Subdiv   No   1,    South    San    Fran- 
Cambridge,  Menlo  Park.                        j  Bond.  $2800^  Sureties,  Fidelity  &  De-  ;  ^isco.  Henry  P  Carrey  to  whom 


DWELLING.    $5500;     Chemalus    Dr., '  P*'^*^,  ^^    «'    Maryland.     Forfeit. 
Palo   Alto ;    owner,    Mr.    and    Mrs.  \  ^^^  ^^^^    ^**"*t  ^^  ^^V^- 
Francis  Todd,  391   Fernando  Road,  |    -   -,  -     _       ...  -  r   - 

Palo    Alto;    builder,    Rowe    &   Wil 
liams. 


$10 


it  may  concern May  17,   1946 


DWELLING.  $8500 ;  S/W  com.  Bland 
&  Latimer ;   owner.  Evelyn  &  Har-  i 
old    Shumway,    60    Rincon,    Camp- ' 
bell ;  builder,  J.  Dahl,  99  E.  Camp-  • 
bell   Ave.,   Campbell.  ! 

UNLOADING     PLATFORM ;     $2000 ;  j 
Monterey   Highway   &   W.   P.   R/R 


Furnace  Permits 


.May  18,  1946— LOTS  10  and  13  Blk 
.^.^  i     12,  Newbridge  Park  No  2.   Arthur 
i     Greenbach  to  Self May  16,  1946 


CONTRA  COSTA  COUNTY 


OAKLAND 


Recorded  Accepted 

May  16,  1946— Lot  9,  La  Colina  Sub- 

r77~ir~  !     division,      near     Richmond.     San 

_„ ^.    ...e,..„„.    ^    „     .     .„^.,     2*^  Union    St;    owner,   W   H  Pol- 1     pablo   Land   Co.    to  C  R  Adams, 

Crossing;    owner.    Western    Pacific  ii*|;jii„^^'^'  '^^***<^*"    Heating  Corp;  i      et  al May  It  1946 

"""  —      ••  -May  16,  1946— Parcel  of  land  con- 

taining one  acre,   intersection   of 


MAY  20,  1946 


R.  R. ;  San  Jose;  builder,  J.  C. 
Bateman,  590  Stockton  Ave.,  SaA 
Jose.  ' 

DWELLING,  $7000 ;  Rutland  &  Moor  j 
Park.  Lot  22 ;  owner,  John  W.  Cou- 
pens,     1046    Vine     St.,     San     Jose ; 
builder,    C.   E.    Jorgensen.  I 

AUTO  COURT  (10  Apts.)  $20,000;! 
Bayshore  Sc  Wiseman,  Mt.  View ;  I 
owner,  Len  Brandenburg  &  Russell  I 
Henkel,  Rt.  1.  Box  468  A.  Mt.  View ;  \ 
builder,  Ruth  Henkel 


central  furnace. 

1357  63rd  Ave;  owner,  J  Sanks; 
dealer,  R  Centoni;  floor  furnace. 

1510  40th  Ave;  owner,  Cartana; 
dealer,   O   H  Hanson ;    floor  furnace. 

3486  39th  Ave ;  owner,  Johnson ; 
dealer,  R  A  Roeber;  floor  furnace. 

3609    E    12th   St;    owner,    E    Vorse; 


2533  777  SutUr  St;  owhar.  Mei 
Ling  House;   contractor,  Chas  Tick; 

2  outlets;  2  plugs. 

2534  629  Green  St;  owner,  Green 
St   Theatre;    contractor,    Chas   Yick; 

2535  2099  Lombard;  ou-ner,  Her- 
bert Sherbert;  contractor,  Columbia 
BUec;    signs. 

2536  553  Bay  St;  owner.  La  Fiesta; 
contractor,  Columbia  Elec;  sign. 

2537  4G5  ItOh  St;  owner,  Stark- 
Rath  Prtg  Co;  contractor,  Columbia 
Elec ;    3  outlets. 

2538  2126  Union  St;  owner,  Ran- 
dall Florist;  contractor,  Colimibia 
Elec;   3   outlets;   2  switches. 

2539  1707  Buchanan  St;  owner, 
Marcie;    contractor,    Columbia   Elec; 

3  outlets;   1  switch;  2  plugs. 

2540  386  2nd  Ave ;  owner.  Bell  Mu- 
sic Co;  contractor,  Columbia  Elec  Co 
3  outlets;  1  switch;  1  plug. 

2541  Golden  Gate  Ave  and  Taylor 
St;  owner.  Golden  Gate  Theatre;  con- 
tractor, Galvin  Bros;  1  switch;  2 
plugs. 

2542  151  Mission  St;  owner,  Calif 
Wool  Growers;  contractor,  Galvin 
Bros;  94  outlets;  23  switches;  44  pi; 
service. 

2543  1632  Mission;  owner.  Stand- 
ard;   contractor.    Mercury    Elec    Co; 

2544  4429  Cabrillo;  owner,  Rich- 
mond Ldry;  contactor,  Pacific  Elec 
Constr  Co; . 

2545  50  Saul  St;  owner,  Van  Dore; 
contractor,  Mohrdick  Elec ;   1  plug. 

2546  154  Sutter  St;  owner.  Pacific 
Cloaic ;  contractor,  Mohrdick  Electric ; 
2  outlets. 

3547  2355  Market  St;  owner,  Kres- 
teller  Motors;  contractor,  Mohrdick 
Elec;  4  Dlugs. 

2548  550  MaRceT^t:  owner.  King 
Cole;  contractor,  Mohrdick  Electric; 
6  outlets. 

2549  7  Market  St;  owner.  National 
Liquors ;  contractor,  Mohrdick  Elec ; 
1  switch. 

2550  1048  Folsom  St;  owner,  Bru- 
con ;  contractor,  Mohrdick  Elec ;  mo- 
tors. 

2561  Kearny  and  Washington  Sts; 
owner.  Hall  of  Justice;  contractor. 
Mohrdick  Elec;  5  outlets;  3  switches. 


Las    Juntas    and    MayheM'    Rds, 
near    Concord.    O    T    Walters    to 

L  Movell  Day May  16.  1946 

May  17,  1946— Ptn  Lot  1,  Block  3, 
Town  of  Lafayette.  Louis  SiUi- 
neri  to  Orinda  Construction  Co. 


&    C    Heating    Co;    floors     May   15,   1946 


dealer,    A 

^^I^M^%  ^  „.„         ^     .       (May  17,  1946— Lot  14  and  ptn  Lot  2, 

4101  Porter;   owner.  Miller;   dealer,  I     Block  4,  Park  Hills,  near  El  Cer- 

77^™Mn;        °/  f""^*«e-  ,     ,       ;     rito.  Donald  W  Morris  to  Thomas 

,  _  7790  Hillmont ;  owner,  Finn  ;  dealer.  I     Young  May  11,  1946 


iC  Mllehan;  floor  furnace. 


SACRAMENTO    CITY 


ALTER  (five  dormitory  buildings, 
l-story  frame  construction,  general 
repairs  and  new  plumbing,  installa- 
tion of  heating  facilities  for  each 
building),  $3000;  2130  Fulton  St; 
owner,  University  of  San  Fran- 
cisco ;  day  work. 

DWELLINGS  (2-story,  frame)  (4), 
$8200  each ;  NE  comer  84th  Ave  j 
and  Judah  St ;  E  line  of  34th  Ave  j 
25,  50,  75  N  Judah  St;  owner.  Atlas 
Realty  Co.  1500  Judah  St ;  contrac- 
tor. Pacific  Coast  Construction  Co, 
1500  Judah;  plans  by  Atlas  Realty.  I 

DWELLINGS  (l-story,  frame)  (2),  j 
$4000  each ;  N  line  of  Lakeview  Ave 
125,  150  W  of  Faxon  Ave ;  owner,  ] 
Atlas  Realty  Co,  1500  Judah;  con-  | 
tractor.  Pacific  Coast  Construction  i 
Co,     1500    Judah ;     plans     by    Atlas  I 


DWELLINGS,  five  5-room  frame.  ! 
stucco  and  wood  shingle,  $6000  ea ;  | 
2980  Kroy  Way,  owner,  John  E 
Daley ;  2971  64th  St,  owner,  David  I 
Foot ;  2981  64th  St  owner,  Wm  C  i 
Gibson ;  2988  64th  St,  owner,  Jas  D  ; 
Gilpstrom,  2980  64th  St,  owner,  M  j 
Rountree,  Elk  Grove ;  contractor  j 
on  all,  Louis  Jansen,  775  Eldorado  ; 
Way. 

REMODEL   garage   for    living   quar 
ters,    JIOOO ;    5501    7th    Ave ;    owner ; 
and  contractor,  R  L  Avis.  I 

REPAIR  dwelling,  $398;  3460  1st  St;i 
owner,    Wall    Realty    Co,    760    46th 
St ;    contractor,   Termite   and    Pest  I 
Control,  904  Q  bt 

DWELLING,    5-room    frame,    stucco, 
comp  roof,  $5000;  180  41st  St;  own-  , 
er  and  builder,  John  Cecchettini.     j 

Apr  Bldg,  frame,  stucco,  wood  roof, 
6-family,     $15,000;     1421     22nd     St; 
owner    and    builder,    Frank    Mead, ; 
Jr,   4452   Francis   Court.  ' 

REMODEL  basement  for  apt.  $1000; 
2009    D    St;    owner    and    builder.    J  ' 
Vandermattre,    2009    D    St 


Plombii^  Pemits 


I  May  18,   1946— Lots   5  and   6,   Block 
I     36,  Nlchol  Macdonald  Civic  Cen- 
ter,   Richmond.    R    J    Stempel    to 

I      same May  17.   1946 

!  May  18,  1946— Lot  9  and  ptn  Lot  7, 
1     Crestview  Subdivision,    near  La- 
j     fayette.    Sewall    Smith    to    E    Mc- 
I     Daniels — April  9,  1946 


BERKEtEY 


I     2100  Woolsey;  owner,  R  E  Perrott; 
'  dealer,  Sevendermann ;   2  water  clos- 
ets ;  2  wash  basins ;  sink ;  wash  tub. 


Liens  Filed 


ALAMEDA  COUNTY 


2323     Fifth ; 


Mary     Ellen 


owner,     ^      , 

Jams;   dealer,   Sevendermann;   water  i May  18.  1946—6141   SNAKE  ROAD, 

closet;  wash  basin.  Oakland.     Lincoln    Lbr  Co  vs    A 

j     3006  College;    owner.    B    C    Jones;!     Boyrt    Markle,    Helen    B    Markle 

dealer,  L  J  Kruse;  sink.  ;     and  J  Paul  S^llins  $514.12 

2641    Matthews ;    owner.    Raymond 
Lopez ;     dealer,     Wallace     McMillan ; 
;  water  closet ;    bath  tub ;   wash   tub. 


CONTRA  COSTA  COUNTY 


I. 


1432  Grove ;  owner  and  dealer,  C  G   Recorded  Amount 
Schuldt ;   sink.                                               |  May   18.   194fr-Ptn   of  Rancho   San 
i     Ramon,     containing    3.116    acres, 


OAKLAND 


I 

2900   57th   Ave ;    owner,   Alexander ;  ' 
dealer,  P  J  Walsh ;  2  fixtures.  ' 


near  Walnut  Creek.  John  Glimme, 
doing  business  as  Glimme  Con- 
struction Co  vs  Gordon  A  Emslie, 
et  al  $7,154.54 


Realty  Co. 
ALTER  (install  fire  escape  and  con- 
struct   hallway    to    fire    escape    in 


DWELLING,    5-room.    frame,    stucco,!      269  3rd  St;   owner  and  dealer,  L  jJMay   18.   1946— Lots  6  and  7. 


Block 


rooming  house),  $500;  117  Geary  St;  ^  ___.„  _  _.,-,_ 
owner,   Sarah   Goodman,   premises;  i  •L'WiiiL.i.aiNLxs>, 


wood   shingle,  $6000;   1100  48th   St; 'Kruse;   5  fixttires. 

owner,   O    F   Stephens  ;    contractor,  •     512  39th  St ;  owner,  Gandell ;  dealer. 

Chas  E  Decuir.  2739  Marshall  Way.  ,  F  J  Lynch ;  3  gas  outlets. 


14,  Sunnyside  Tract  San  Pablo. 
F  V  Plummer  vs  Louis  B  De- 
matleis,  et  al _.  $322.00 


two     5-room     frame, ;     2503  25th  Ave;  owner,  Silvera;  deal- 


day  woxk. 

DWELLINGS  (l-story  frame)  (12), 
14000  each ;  NE  corner  Lakeview 
Ave  and  Jules  Ave;  N  line  Lake- 
view  Ave  25  E  Jules  Ave;  W  line 
of  Ramsell  St  100  N  Shields ;  N  line  ! 


stucco,    wood    shingle,    $6000    each ;  :  er,  O  Hanson ;   1  fixture. 

600  and  601  51  St;  owner  and  con-  {      SE  comer  8th  Ave  and  E  24th  St; 

tractor,  Chas  C  BelL  i owner.  General  Petroleum;  dealer,  O 

I  Hanson ;  1  fixture. 

2629  Wallace  St; 


Non-Responsibility 


RICHMOND 


owner,  E  Wilson ; 


ALAMEDA  COUNTY 


of  Shields  25,  50.  75  W  Ramsell  St ;  ,  COTTAGE.    4-room    masonry.    $5000 ; 

S  line  of  Arch  St  100.   12d,  150,  175        5523   Sierra ;    owner   and    builder,    I 

N   Shields   St ;   W   line  of  Arch   St  ,     J  Smith,  347  &  5th  St. 

125    N    of    Shields    St;    N    line    of  { BEDROOM    addn,    $1000;    2718    Mc- 

Shiekls    St    25   E    Arch    St;    owner,;      Bryde;  owner  and  builder,  John  M 

Atlas  Realty  Co,  1500  Judah;   con- i     Pate,    premises. 

tractor.  Pacific  Coast  Construction 


dealer,   E  Wilson;    6  fixtures;   4  gaslj^^^  „    194&-5321   68th  AVE.  2140 

:°"iif,Vr   ^A-K       Di   ^  I     Vicksburg  Ave,  5833  Chabot  Court 

7383  MacArthur  Blvd;  owner, ;  \     g^^^  g^^^^  .^^;^a  j^^^^  2948  Call 


,  dealer,  Aladdin  Heating ;   3  gas  out 
jleta. 

1131  6th  Ave;  owner, ;  dealer, 

;  L  V  Keller ;  3  gas  outlets. 

316    14th    St;    owner,    Leon    and    E 


plans    by    Atlas 


Co,    1500    Judah ; 
Realty  Co. 
ALTER  (stucco  front  and  build  con 


WASH  Rack,  masonry,  $15,660;  No  6  mfv^TJ^o^  'tt   fC^^'^,      17    «   ♦ 
i.sth  .Qt     own«r   r-iti^f  n.^K "^    Silva;   dealer.  F  Lynch;    17   fixtures 


(finish  only). 
1007  Ashmont; 


owner,  C  Chasman ; 


13th  St;  owner.  City  of  Richmond, 
2555    Nevin;    contractor,    Carl    Ov- 
uiJLCixv  vs«.u«.^v;u  xiuui.  c»»A«  uuiiu  vww-        eraa  &  Co.  2105  Roosevelt.  «<a-i--    a   \m  t\  n     o  *•   ♦ 

Crete  steps  to  dwelling  and  replace  ;  COTTAGE,  5-room  stucco.  $7000;  2500  '^^fJf.^Vh-^h^r^'ffr   Ulni^  'i^^^^ 

'  San  Mateo;  owner  and  builder.  A  i^^^^SS.^f"  ^5=°'^°®'^' ^*^^*"'^«' 
D  Lahti.  1433  Clay  St  San  Frkn- '  f  ^^*'''  **°"*"'  «  f**tures;  3  gas  out- 
Cisco  lets. 

COTTAGE,  5-room  stucco.  $5000;  864 'u*^^*^^  ^^^li  '^,^'l   Children's 
32nd    St;    owner   and    bu^/ Lb  ^^'^\^''l;  ^^^^f^' ^^JJ^^l' *  ^^^""^^     ! 
M  Lepp,  615  Florida  Ave.  L  *«P^   MacArthur  Blvd ;    owner.   Geo 

COTTAGE.  6-room  stucco.  $8000:  648 '*^"**'";. *l^°^'''  Momll;  2  fixtures;  1 


and  build  rear  steps).  $500;  1405-07 
Steiner  St ;  owners.  Courtney  and 
Jennie  Fleming,  prem ;  day  work. 

ALTER  (extend  store  back  10  ft  and 
put  new  concrete  floors).  $600;  1457 
i8th  St ;  owner,  D  Petroni ;  contrac- 
tor. Joe  Yrigoyen,  31  Thornton  Ave. 

DWELLINGS  vl-story,  frame)  (3). 
$4000  each;  W  line  Vernon  St  429, 
454.  404  S  of  Randolph  St;  owner, 
Atlas  Realty  Co,  1500  Judah;  con- 
tractor, Pacific  Coast  Construction 
Co.  1500  Judah ;  plans  by  Atlas 
Realty  Ca 

DWELLINGS  (l-story,  fraine)  (9), 
$6400  each;  NW  comer  28th  Ave 


fomia  St  2659  66th  Ave,  3648 
Victor  Ave,  Oakland,  416  El  Cer- 
rito  Ave,  Piedmont,  825  Glen  Dr 
San  Leandro.  657  Nelson  St  and 
1244  Peralta  Ave.  Berkeley,  871 
Pear'  St  Alameda.  Veterans  Wel- 
fare Board  of  the  State  of  Calif 
as  to  improvements  on  property. 
May  16,  1846—389  7th  ST,  Oak- 
land. Lawrence  K  and  Dolores 
Tambllng  as  to  improvements  on 
property. 


Kern;    owner   and    builder,    Henry 
A   Morse,    1312    Delaware    St,    Ber- 
keley. 
MOVE    and    remodel    cottage, 


gas  outlet 

I     Comer     Whittle    and     Tiffin    Rd; 

i  owner,  Netherby ;    dealer,    Morrill ;   8 
__„__-  ^        $1000  •  I  '**'^"'** ;  3  gas  outlets. 
2128   Floridai ;    owneV^^^d"  contrac-  i     Comer     Whittle    and     Tlf fin     Rd ; 
tor,  H  E  Russell.  327  «th  St  .owner.    Netherby;   dealer,    MorriU;    8 
I  fixtures;  3  gas  outlets. 

(9534     Sunnyside;      o'\^'ner,      Tisher; 
dealer.  Morrill ;  6  fixtures ;  3  gas  out- 


CONTRA  COSTA  COUNTY 


May  17,  1946— Lots  26  and  27,  Block 
14,  Fay  Andrade  Tract,  Richmond. 
Catherine  C  Hinman  as  to  im- 
provements on  property. 


DALY  CITY 


and  Ortega;  W  28th  Ave  25,  50.  75,    RESIDENCES,   two  five-room.  $6000 1*«^ 


100.  125.  i50,  175,  200  N  of  Ortega ; 
owner  and  contractor,  Supwrior 
Building  Co,  1426  Noriega  St ;  archi- 
tect B  K  I>obkowitz,  425  Monterey 
Blvd. 


each;    Ptn    Lot    88,    Blk    8.    School  I  ^  »^    .^""^^K'^^V,   ,*'^«''l     Tisher; 
House    Exten    Tract;    owner    and  j «*«*1«*''  Morrill;  6  fixtures;  3  gas  out- 
builder.    Francis    H    Kappeler.    128  :*«^-,  ^      „  ^.      .  „  . 
Moltke  St                                                        ^^^*  '^*°   Pablo  Ave;  owner,  Holt- 
DWULLINO.  e-it)om.  $T900;  Ptn  Lot  i**^:  ^'f*'**''  ^^runt;  2  fixtures. 
59  Blk  8.   School  House  Exten  Tr;  I     3120  Adeline  St;  owner,             ;  deal- 


Bectricai  Permits 


8AN  FKANCItCO 


SAN   FRANCISCO 


2610-13  Various  locations  and  own- 
ADD  TO  BUILDING,  $1500;  1648  3rd  I      ^^'*^  ''„^^f^*  "2!i!®  f''^^"S^r"TB^derrftxtu«'''i  «a^  ouu'^    «":  contractor,  QRS  Neon  Co;  signs. 
St;    owner.    Levy    A   Lentner    Co;}     owner  and  buijder,  Francis  H  Kap-  |  ^r.  N  Bendet ,  1  fixture ,  4  gas  ouUets.  ,     ^514    2417  Harrison  St ;  ou-ner.  Al- 
lied Textile;  cotractor.  Malm  Welter; 


engineers.  Ellison  St  King,  600  San-  | 

some     St ;     contractor,     Barrett    &  1 

Hilp,  918  Harrison  St 
ALTKR  (salesroom).  $4000;  48  S  Van 

Neee  Ave ;  owner,  Ansel  J  Schloss ; 

day  work. 
BUILDING  (barber  shop  and  garage) 

$500;  2541  San  Bruno  Ave;  owner. 

Louis  Cohen ;   contractor.   C  Groth, 

801  Santiago  St 
ALTER    (frame   basement  and   alter 

two  bedrooms  and  stairway),  $600; 

74    Paulding    St;    owner.    Nick    H 

Daher,  prem;  day  woiic 

OAKLAND 

DWELLING,  l-«tory  4-room,  $5600, 
garage,  $500;  1544  99th  Ave;  own- 
er and  builder,  Fred  Lackstrom, 
888  Pershing  Dnve,  San  Leandro. 

ALTER  and  addn,  $2300;  4061  Tele^ 
graph  Ave;  owner,  Michael  Ken- 
nedy; contractor.  Jas  Patt  33  Day 
St   Sod  Francisco. 

DWELLINGS,  three,  l-story  5-room. 
15000  each;  1048-54  76th  Ave,  1157 
Seminary  Ave;  owner  and  btillder. 
H  S  Pulliam.  6900  E  14tb  St 

OFFICE     bldg,     l-story     ,$6000;     427 


peler.  US  Moltke  St 

SOUTH   SAN   FRANCISCO 


DWELLING,  $6600;  Park  Way;  own- 
er and  builder,  J  A  Johansen,  1388 
Valencia  St,  San  Francisco. 


CompkHoB  Nstioes 


SAN   JOSE 


BUILDING    (l-story,    frame,    double 
garage),    $7615;     Decker    Way     off 
Alum  Rock  Ave;  owner,  Everett  K 
Roseveare,    Decker    Way ;    builder,  i     -- 
W  O  Furtwengler.  288  S  2Srd  8t 


service;  motors. 

j  2515  5801  Geary  St;  owner,  Gua- 
Isasco;  contractor.  Malm  A  Welter; 
!  motors. 

I     2516     N  Br>-ant  40  E  Main  ;  owner, 
j  Public  Scalee;   contractor,  S^mta  Fe 
!Ry  Co;  1  outlet;  1  switch;  1  plug. 

Recorded  Accepted'     **"    ^^  Minna  St;  owrier.  „ 

May  17,   184^—24688  O'NEIL  AVE,       contractor  Golden  Gate  Elec:__... 
Hayward.      Adeline     Bunting     to     I     ^^®      ^*®    2nd    St; 


ALAMEDA  COUNTY 


2518      149    2nd    St;    owner,    Bloch: 

whom  It  may~ concern *  .„'"     'contractor.  Golden  Gate  Elec;  4  out- 


— May  16,  1846 


lets. 


SANTA   CLARA  COUNTY 


May  17.  1846  —  IOI68  FOOTHILL     !     2518     148    2nd    St;    owner.    Bloch; 
Blvd.   Oakland.     Jessie   and    Wm      !  contractor.  Golden  Gate  Elec;  3  out- 

Rodgers  to  R  W  Delguidice t  ^^^L^  --,  ^^ 

_      _       May   16,  1846'     ^^^      ^*^    2nd    St;    owner.    Bloch; 

May  20,   I946^l3th   and  JACKSON     i  contractor.  Golden  Gate  Blec ;  1  out- 
D WELLING.    $4000;    Gilroy;    owner!     Sta,   Oakland.     Union    OU   Co    of     |  **;„-      ,,„    ^,    ^,      ^,^.,     wi/vh- 

and  builder,  Pentecostal  Church  of'     Ca»«   to  C  N   Peterson !     2521      149    2nd    St:    f^^-  .«^<><*' 

God.   Gilroy.  I     -J«ay  7,   1846!*^°"^™^*°^-  GoM«i  Gate  Blec . 

ACCESSORY  BUILDING,  $1500;  OU-  !**»y  20,  1846— LOTS  82  and  63  Blk        _ -^^Z      640    Garfield; 
roy ;     owner    and     builder,     Poite-  i     ^.   Amd   Map   C3iristiania   Tract 

Berkeley.    J   M  Walker  to  whom  ^ 

it  may  concern Jlay  16^  1846  •^'^c^ 

May  18.  1846— CHAPIN  ST  178.68 
ft  from  Pacific  Ave,  Alameda. 
August  H  and  Louis  G  RaM^^ea 
to  A  H  and  W  H  Rahlvea... 


owner,     Calif 


costal  Church  of  God,  Gilroy. 

ACCESSORY  BUILDING,  $2000 ;  Gil- 
roy; o\^•ner  and  builder,  Pente- 
costal Church  of  God.  Gilroy. 

DWELLING,  $5080;  Lot  14.  Marco 
Ave;  owner  and  kiiilder.  Bref<»<l  M 
Eaves.  8707  N  3at  St  San  Josa 


Constr  Co;  contractor,  Adams  Elec 
Co ;  10  outlets ;  10  switches :  10  i^ugs ; 
service 

2523  74  Langton  St;  owner.  Vla- 
voa  Co;  contractor.  Chas  A  Lang- 
lais Co;   service.  ._    ^ 

2524  125  Beale  St:  owner,  W  P 
iCiLv  ia  Ti*.'^*"  *  Co;  contractor,  caiarlea  A 
Jiay  la,  i»m  Langlais  Co;  motors. 


OAKLAND 

37694  NW  Telegraph  Ave  and  62nd 
St;  owner  and  contractor,  Foster  & 
Kleiser  Co;    outlets;   fixtures. 

37685  NE  14th  St  103  West  of  High 
St;  owner  and  contractor,  Foster  ft 
Kleiser  Co;  6  outlets;  6  fixtures. 

37606  1330  Peralta;  owner,  Foster; 
contractor,  T  O  Moody;  5  outlets; 
1  switch ;  1  fixtures ;  2  plugs ;  serv. 

37697  Foot  of  Ferro  St;  owner. 
Western  Ship  Service;  contractor, 
California  Electric  Co;  alterations. 

87698  1820  .  Webster  St ;  owner, 
Cormier;  contractor,  Fluoro  Blec  Co; 

■  fixtures. 

I     37699     328    13th    St;    owner,    Hoff; 
contractor,  Paramount  Elec  Co;  out- 

j  lets ;  switches ;   fixtures ;  plugs. 

;     37700     6115  Buena  Ventura;  owner, 

I  Hunter;  contractor,  Collins  Elec  Co; 

:  outlets;     switches;    fixtures;    plugs; 

I  temp,   motors. 

j      37701     470,  470a,   472  Stow  Avenue; 
owner,  Draysdale;  contractor,  Johns- 

[ton  Elec  Co;   outlets;   switches;   fix- 
tures ;  plugs. 

I     37702    9928  E  14th  St ;  owner,  Flen- 
ner;    contractor,    Johnston    Elec    Co; 

'outlets;   switches;   fixtures;   plugs. 

I     37703    3689  Lilly;  owner,  Ulin;  con- 

j  tractor,  P  K  Jones ;  outlets ;  switch- 

'es;  fixtures;  plugs. 

377G4  1925  Dennison  Street ;  owner, 
Feustermather ;  contractor,  T  L  Ro- 
senberg Co;  motors. 

I     37705    2880  MacArthur ;  owner,  Las- 

larus;  contractor,  Monzo  Elec  Co;  10 

;  outlets ;    8    switches ;    7    fixtures ;    13 

I  plugs :    alterations. 

37706    1916  E  14th  St ;  owner.  Base- 

'  hit   Tavern ;    contractor,    Monzo   Elec 

:  Co ;    repairs. 

I     37707    2708  E  14th  St ;  owner,  Hmi- 

I ricks;  contractor,  Haynesh  Elec  Co; 

; outlets;  alterations. 

■  37708  1425  73rd  Ave;  owner,  Pow- 
der; contractor,  Haynes  Elec  Co;  plugs 
'  range. 

'      37709      3307    Alameda;    owner,    Geo 
Fisher;    contractor.    Special    Owner; 
I 

I  37710  3102  Ashbrook  Court;  own- 
ler.  Joe  Raiberg;  contractor,  Spott 
iElec  Co;   range. 

I  37711  1601  Cypress;  owner,  Tip 
'ciub;  contractor,  Spott  Electric  Co; 
'  s^rvicG- 

37712     352   14th   St;   owner,   Berry's 

Buffet;    contractor,    Spott    Elec    Co; 

alterations. 

I  37713  510  17th  St;  owner,  Curtola 
j  Co ;  contractor.  Ets,  Hokin  ft  (^Ivan ; 
I  alterations. 


BERKELEY 

102  San  Pablo  and  Virginia;  own- 
er and  contractor,  Foster  ft  Kleiser; 
1  sign. 

103  San  Pablo  and  Jones;  owner 
and  contractor,  Foster  ft  Kleiser;  1 
sign. 

104  2984  College ;  owner, con- 
tractor, Conrad  Electric;  t  motors. 

105  1205  S«tn  Pablo;  owner,  Dr  R 
P  Cape;  contractor.  Conrad;  5  out- 
lets ;  8  switches ;  5  fixtures ;  9  plugs ; 
3  circuits. 

106  2113  Durant;  owner.  Veterans' 
Cleaners;  c<Hitractor.  Conrad  Elec- 
tric;  1  motor. 

107  2040  Hearst ;  owner,  F  Oaaper- 
dane;  contractor.  El  Cerrtto  Electric: 
62  outlets ;  30  switches ;  88  plugs ;  20 
circuits. 

108  3218  Adeline:  owner.  Blue  Fox 
Fountain ;  contractor,  Scott  Sign  Co ; 
1  sign. 

108  1274  Hearst ;  owner.  J  M  Walk- 
er; c<Hitractor,  El  Cerrito  Blectrlc;  10 
outlets;  10  switches;  14  plugs;  8  cir- 
cuits. 

110  1709  Calif omia;  owner,  F  C 
Scott ;  contractor.  El  Cerrito  Electric ; 
12  outlets;  10  switches;  13  pltxga;  t 
circuits. 

111  1708  Solano;  owner.  Harry  Sil- 
ver; contractor,  El  Cerrito  Electric; 
3  outlets  :  20  fixtures. 

112  1224  Burnett;  owner.  J  Plm- 
entel ;  contractor,  Bi  Cerrtto  Electric ; 
12  fixtures. 

113  1348  Nellsen ;  owner,  J  M  Walk- 
er; contractor.  El  Cerrito  Electric;  8 
flxturea. 

114  1408  Eighth  ;  owner,  J  M  Walk- 
er; contractor.  El  Cerrito  Electric;  8 
outlets;  8  switches;  13  plugs;  S  cir- 
cuita. 

115  1021  Dana;  owner,  AUce  M 
Begley:  contractor,  EH  Cerrtto  Elec- 
tric;  90  fixtures. 

116  1454  Bancroft:  owner,  J  M 
Walker;  contractor,  EU  Cerrtto  Elec- 
tric; 10  flxturea. 


117  942  cirlton  ;  owner,  G  H  benny ; 
contractor.  El  Cerrito  Electric ;  16  fix- 
tures. 

118  1256  Hopkins;  owner,  Beaver; 
contractor.  El  Cerrtto  Blectrtc;  ^14 
outlets;  10  switches;  21  plugs;  4  cir- 
cuits. 

118  815  Colusa ;  owner,  Paul  Ham- 
marberg;  contractor.  El  Orrtle  Blec- 
trtc; 34  outlets;  11  switches;  6  plugs; 
8  circuits. 

120  1156  Arch ;  owner,  Etcheverry ; 
contractor.  El  Cerrito  Electric ;  3  out- 
lets; 3  switches;  3  fixtures;  8  plugs; 
2  circuits. 

121  1S25  Sacramento:  owner,  Bhrer- 
att  A  Marton ;  contractor.  El  Cerrito 
Electric:  4^  outlets;  S6  switches;  45 
plugs;  11  dirculta 

122  IMS  University;  owner,  U 
Lameraux;  contractor,  El  Cerrtto 
Electric;  «2  outlets;  5  swltchea;  18 
plugs:  1  motor. 

123  1204  Ninth  ;  owner,  H  W  Force ; 
contractor,  Payne-Buiite:  IS  outlets; 

4  switches .  6  plugfs ;  6  circuits. 

124  1603  Parker;  owner,  A  Stone; 
contractor  Payne  ft  Burke;  10  out- 
lets; 11  s^lb'itches;  18  plugs.  4  cir- 
cuits. H 

125  3113I  Harper;  owner,  V  Var- 
quez;  contiractor,  Pajrne  ft  Burke;  7 
outlets:  5  switches ;  17  plugs:  4  cir- 
cuits. 

126  Yacht  Harbor,  end  of  Univer- 
sity; owner.  Ed  Welton .  contractor. 
Th'os  Griffiths ;  2  outlets ;  2  fixtures ; 
1  plug:  new  service. 

127  1806  Calif  omia;  owner,  _; 

contractor.  Paramount  Electric;  3 
outlets;  1  switch;  3  fixtures:  1  cir- 
cuit 

128  2241  Rose;  owner,  Andena; 
contractor,  Paramount  Electric;  2 
outlets;    1  switch:   1  plug;   1   circuit. 

129  1943  Prince ;  owner.  Bumham  ; 
contractor.  Paramount  Electric;  1 
outlet;  1  fixture;  3  plugs. 

180  1827  San  Pablo;  owner.  Chas 
G  Miller:  contractor.  Paramount 
Electric:  111  outlets:  6  switches:  10 
fixtures:  9  plugs;  2  circuits. 

131  Aniador  and  Sutter;  o^Tier, 
Key  Systeiti ;  contractor.  Key  Sysfcem ; 
new  service. 

132  212(>  Haste:  owner,  Morgan - 
Peacock:  contractor.  California  Elec- 
tric ;  7  outlets :  5  switches ;  7  fixtures  : 
17  plugs;  rtew  service. 

133  801  Delaware;  owner,  Gillians; 
contractor,  California  Electric;  2  mo- 
tors. 

134  19421  Los  Angeles ;  owner,  John 
Pickett;  cc)ntractor,  Clifford  Electric; 

5  outlets;  4  switches;  7  plugs;  3  cir- 
cuits. 

135  2938  Avalon ;  owner,  Margaret 
Feelner ;  contractor,  Clifford  Electric  ; 
1  outlet ;  1  switch ;  1  fixtures. 

136  195<>  Shattuck;  owner,  Good- 
rich Tire  ,  Co;  contractor,  Clifford 
Electric:  60  fixtures, 

137  2669  Shasta  Rd;  owner,  Frank 
Tucker;  cdntractor,  Roberts  Lighting 
Fixture  Co;  1  outlet;  1  fixture. 

138  2514  Grove ;  owner ;  con- 
tractor, Miiitson  Electric;  5  outlets;  5 
fixtures:  2  motors. 

139  2255  San  Pablo;  owner,  Dan  C 
Wood;  contractor,  Marelco,  Ino;  6 
outlets ;  4  switches ;  6  fixtures ;  4 
plugs ;  new:  service ;  3  motors ;  heater. 

140  Adeline  and  Stuart ;  owner  and 
contractor.  Foster  ft  Kleiser:  1  sign. 

141  IOI2I  Pardee;  owner.  O  Seven- 
dermann ;  contractor,  Thos  Griffith ; 
8  outlets :  8  fixtures ;  2  circuits. 

142  20^9-61  University;  owner, 
Drucqwer  &  Son;  contractor,  Scott 
Sign  Service ;  1  sign. 

143  24361  Prospect :  owner,  Jensen  ; 
contractor,  Parkhurst  Electric:  5  fix- 
tures. 

144  327i  Adeline:  owner,  Ashby 
Furniture  Co;  contractor,  Conrad 
Electric;  4  transformers. 

145  1822  Second:  owner.  Pacific 
Guano;  co«tractor.  Pacific  Electric 
Motor  Co ;  circuit  lamp. 

146  2800  Fifth ;  owner.  Wesco  Wa- 
ter Paint :  contractor.  Pacific  Elec- 
tric Motor ;  Co ;  heater. 


147  2036  Blake;  owner.  Union  Ice; 
contractor.  Pacific  Electric  Motor;  1 
motor. 

148  2S30  Seventh;  owner,  Califor- 
nia Corrugated  Culvert  Co;  contrac- 
tor. Pad/tc  Electric  Motor  Co;  4 
transformers. 

148  1408  Second;  owner,  Berkeley 
Steel  Construction;  contractor,  Pa- 
cific E^ectr^  Motor  Co ;  2  wekler*. 


Classified  Adveitisiiig 


HELP  WANTED 


GENERAL  SUPERINTENDBNT, 
experienced  in  reinforced  ooocrete 
ConstrucUon.  R^ly  GArfield  8OTB1    tf 

CONSTRUCTION  SITPT.  or  CIVIL 
BINGINEBR  to  expedite  roofing  Jok 
at  Inyokem.  Calif.  Apply  N.  V.  Hea- 
thora  Roofing  Co.,  515  28th  Ave.,  Oak- 
land. Phone  ANdover  8843. 

SA7-20-21-22-23/48 


TURBINE  PUMP  Sales  Engineer. 
exper  and  references  required.  Write 
for  appointment  Luppen  ft  Hawley, 
Inc.,  3126  "J"  St,  Sacramento  18. 

(5/21-22-2S/46) 


TURBINE  PUMP  SALES  MAN- 
AGER, experience  and  references  re- 
quired. Write  for  appointment.  Lup- 
pen  ft  Hawley.  Inc.,  3126  J  St  Sacra- 
mento 16,  Calif.  May  21-22-23/40 


BUILDING  CONSTR.  SUPT.  Reply 
ORdway  300a  (tf) 


POSITION   WANTED 


GRADING  FOREMAN,  concrete 
sup«r\'ision  and  estimating.  Refer- 
ences. Fred  M.  Hamilton,  phone  AN- 
dover 0685.  (5/15-16-17-20-21/48) 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS, 
TRUCKS.  Call  Mac,  Pacific  Carriers. 
Oakland.    KB  4-lKl. 


FOR  SALE 


CATERPILLAR  "SO"  LA  Plante 
Choate  ANGLEDOZER,  ^-y.  general 
gas  shovel;  Fordson  Tractor  with 
bucket  loader  attachments.  27B 
multlfoote  paver.  Owner,  Hfgate 
7810,  Oakland.    Fresno,  4-5576 

(•/21-22-23-24-27/48) 

(1)  1838  WHITE  FLAT  BED  LUM- 
BER TRUCK,  5  ton,  overslse 
tractor-type  tires,  brownUpe.  ov- 
erload springs,  fishplate  frame, 
double  reduction  differential,  1843 
Super  Motor.  Priced  lees  than 
50%  of  original  cost $3,600 

(2)  HYSTER  TOWING  WINCH  for 
D-6  Caterpillar;  recondiUoaed  ft 
guaranteed.    Price  4882.58 

3)  1830  KLEIBER  FLAT  BCD  Truck 

good    tires.     Price ....JB08 

Peninsula  Pacific  Construction  Co., 
Spring  and  Chestnut  Sts.,  Redwood 
City.    Phone   Redwood   1722. 

(5/17-18-28-21-12/46) 

NEW  MERCHANDISE 
IMMEDIATE  DELIVERY 

(1)  Air  Compressor,  210  CFM  Worth- 
Ington  "Blue  Brute,"  gas  engine- 
driven,  skid  mounted. 

(2)  New  Improved  Plow  Steel  Cable, 
%-inch  and  9i-inch  in  1000-foot 
lengths. 

(3>  Wire    Rope    Blocks,    "Skookum." 

Diamond,  etc 
H.    Krieger   ft   Co..    724    Brannaa    St 
Phone  MArket  5409. 

5/20-21-22-88-24/46 


When  your  hot  water  faucets  run  cold  it  if  t 
sure  sign  your  home  has  outgrown  your  old 
water  heater. 

I  Remember  this'-that  as  familie*  grow  up, 
hot  water  usage  increases.  There  is  mo'rc 
Itundering,  more  dishwashing,  more  fata 
ftjbout  personal  appearance,  more  bathing. 

I  Avoid  annoyance  of  waiting  for  water  to 
heat  by  having  at  least  30  galloof  of  hot 
water  stored  for  instant  use. 

*'SIZE-UP"  YOUR  WATER  HEATER 
FOR  MODERN  HOME  USE 


bjii 


Be  sure  the  new  automatic  water  heater  jron 
J  is  "uKed-up"  to  your  funily  needs. 

til    TOVt    •lAilt    Ot 


S4« 


,v 


PLANS  and 
Speculations 


San  Mateo  County :  Proposal 
made  last  week  by  two  members  of 
the  San  Mateo  County  board  of 
supervisors  to  use  Dibble  General 
Hospital  as  a  San  Mateo  County 
health  center  was  called  not  only 
impracticable  but  also  impossible, 
if  the  Federal  Public  Housing  Au- 
thority's promise  is  kept  to  turn 
some  of  the  buildings  over  to  Stan- 
ford for  veteran-student  housing. 
Col.  Paul  H.  Streit,  commanding 
officer  at  the  army  installation, 
which  is  expected  to  be  closed  June 
30,  stated  there  would  not  be  room 
for  the  two  projects  to  operate 
simultaneously.  FPHA  plans  to 
convert  enough  buildings  to  pro- 
vide housing  for  Stanford  use  next 
fall  are  now  in  the  hands  of  the 
architects  and  only  formal  notice 
from  army  engineers  that  Dibble 
is  released  is  needed,  according  to 
Alf  M.  Brandin,  Stanford  business 
manager. 

oOo 

Burlingame:  Assurance  of  Bur- 
lingame'a  light  industrial  facili- 
ties along  |)ermanent  lines  and  rig- 
id supervision  of  all  new  con- 
struction has  been  given  by  the 
Burlingame  Planning  Commission. 
Recently,  the  Industrial  Realty  Co., 
Inc.,  announced  it  would  shortly 
start  a  program  of  constructing 
buildings  for  light  industrial  plants 
and  distribution  centers  on  a  site 
at  Rollins  Road  and  Broadway. 
Architect  William  Glynn  has  been 
engaged  to  draw  plans  for  the 
project  to  adhere  to  all  building 
regulations. 

oOo 

San  Mateo  County:  The  San  Ma- 
teo County  Planning  Commission 
IS  expected  to  act  June  7  on  a  plan 
to  construct  a  $2,000,000  county 
airport  to  be  located  on  filled 
marsh  land  east  of  Bayshore  High- 
way, east  of  Belmont,  together 
with  a  plan  to  ask  federal  aid  to 
finance  the  field.  San  Francisco 
has  expressed  willingness  to  share 
part  of  the  financial  responsibil- 
it  yand  has  been  included  in  the 
general  financial  program.  The 
planning  staff  made  this  recom- 
mendation for  the  acquisition  and 
development  of  a  county  airport: 

From  CAA  (Federal  Airport 
Bill),  $750,000.  From  City  and 
County  of  San  Francisco,  $750,000. 
From  San  Mateo  County  (cost  of 
land — 400  to  600  acres),  plus  an 
estimated  $100,000  to  $500,000. 
oOo 

Hay  ward:  A  protest  hearing  on 
the  proposed  annexation  of  the 
Hillcrest  Knolls  and  Boulevard 
Acres  district  to  the  Oro  Loma 
Sanitary  Sewer  District  has  been 
set  for  June  11  in  the  Ashland 
Grammar  School.  Residents  of  the 
two  districts  are  seeking  annexa- 
tion as  a  means  of  obtaining  san- 
itary sewers.  Cost  of  installing 
sewer  lines  for  the  140  homes  in 
tije  districts  is  expected  to  total 
190,000,  which  will  be  raised 
through  a  bond  issue. 
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Stockton  Sorphis 
Sale  Continaes 


War  Assets  Administration  offi- 
cials have  announced  that  sale  of 
millions  of  dollars  worth  of  sur- 
plus government  property  will  con- 
tinue without  interruption  at  the 
Stockton  Naval  Supply  Annex, 
while  procedures  are  changed  to 
conform  with  the  newly  amended 
Surplus  Property  Act  Under  the 
amended  law,  veterans  of  World 
War  II  are  given  priority  second 
only  to  that  of  federal  government 
agencies  buying  for  their  own  use. 

All  merchandise  remaining  from 
the  first  two  weeks'  sale  will  be 
offered  to  eligible  buyers  this  week 
and  next,  from  9  a.  m.  to  3  p.  m., 
Monday  through  Friday.  More 
than  11,000,000  worth  of  surplus 
was  sold  during  the  first  two  weeks 
of  the  sale,  and  groods  with  a  de- 
clared value  of  more  than  $9,000,- 
000  will  be  offered  during  the  next 
30  days.  There  is  no  retail  selling 
at  Stockton,  although  wholesale 
quantities  are  kept  low  to  aid  buy- 
ers for  small  businesses. 

According  to  J.  J.  Jaeger,  admin- 
istrator of  th^^.sale  at  Stockton 
Naval  Annex,  here  is  how  it  will 
be  conducted: 

Starting  May  20  all  items  from 
the  first  two  weeks'  sales  will  be 
offered  to  any  eligible  buyer  on  a 
first  come,  first  served  basis.  Be- 
ginnings June  3,  $7,000,000  worth 
of  additional  surplus  will  be  of- 
fered, with  federal  agencies  only 
buying  on  June  3.  Then,  starting 
June  4  only  certified  veterans  may 
make  purchases.  During  the  vet- 
eran purchase  period  however,  all 
eligible  buyers  will  be  admitted  to 
the  salesrooms  to  inspect  samples 
and  make  out  their  orders,  subject  j 
to  availability  of  marchandise  af- 
ter sales  to  priority  groups,  I 

Small  business,  certified  by  Re- 
construction Finance  Corporation, 
will  make  purchases  on  June  19. 
Orders  from  state  and  local  gov- 
ernments will  be  filled  in  the  se- 
quence of  their  filing  on  June  20, 
with  non-profit  institutions  bussing 
on  June  21.  June  24  and  the  fol- 
lowing days  will  be  for  commercial 
buyers. 

On  sale  this  week  will  be  thou- 
sands of  shovels,  a  variety  of  hand 
tools,  eight  300-KW  electric  gener- 
ators,  electrical    equipment,    hard 


Hoasing  Needs  Less 
Than  ¥HA  Estimate, 
Say  Real  Estaters 


Urban  housing  needs  of  the  na- 
tion are  between  1,500,000  and  1,- 
800,000  units,  the  National  Asso- 
ciation of  Real  Estate  Boards  es- 
timated this  week. 

These  fgrures  are  based  on  a 
survey  just  completed  in  which 
local  boards  reported  findings  from 
276  localities. 

The  NAREB  estimates  are  con- 
siderably below  those  of  the  Na- 
tional Housing  Agency,  which  is 
shooting  at  a  goal  of  2,700,000 
housing  starts  by  the  end  of  1947. 
NHA  believes  there  is  an  imme- 
diate shortage  of  2,457,00  units 
and  arrives  at  the  figure  this  way: 

Married  veterans  in  immediate 
need  of  homes,  NHA  says,  num- 
ber 1,450,00.  There  are  an  addi- 
tional 280,000  non-veterans  who 
are  seeking  dwellings. 

Besides  this,  according  to  NHA, 
1,200,000  families  are  living  doub- 
led up  with  other  family  groups 
and  are  seeking  separate  shelter. 

These  NHA  figures  add  up  to  2,- 
930,00.  Deducting  existing  vacan- 
cies, estimated  to  number  473,000, 
the  government  agency  assumes  an 
immediate  need  for  2,457,000  hous- 
ing units. 

On  the  other  hand,  the  real  es- 
tate board  survey  found  that  14 
single  family  houses  and  eight 
apartment  units  are  needed  cur- 
rently for  each  1,000  of  urban  pop- 
ulation. The  overall  estimate  was 
stated  between  the  1,500,000  and 
1,800,000  range  to  allow  for  un- 
determined factors,  the  national 
association  said. 

Data  coming  in  from  the  276 
centers  surveyed  by  NAREB  in- 
dicate that  in  91  per  cent  of  the 
[cities  reporting,  present  rent  lev- 
!  els  are  insufficient  to  justify  in- 
vestment in  rental  housing  at  cur- 
rent construction   costs.    This  ap- 


Engineer  Die 
Suddenly  In 
Berkeley 


Willianf  Van  Bokkelen,  60,  well- 
known  consulting  engineer  of  San 
Francisco  and  the  Eastbay,  died 
sxiddenly  Monday  morning  in  Ber- 
keley. 

Mr.  Van  Bokkelen,  who  was 
bom  in  Oakland,  was  graduated 
from  the  University  of  California 
in  1906  and  for  ntany  years  was 
in  charge  of  the  Coast  Counties 
Gas  and  Electric  ^Company.  For 
several  years  he  has  maintained 
oflSces  in  the  Russ  Building  as  con- 
sulting engineer. 

Surviving    him    are   his    widow^, 
Clothilde,  and  two  ^aons.  Dr.  Robt 
W.,  and  William  X. 

Services  are  in  diarge  of  Albert 
Brown  Undertakin|r  Parlors,  Oak- 
land. 

#- 

CPA  Appoints 
Plumbing  Expert 


;^ 


ware,  machinery,  cafeteria  equip- 
in 


ment,    drinking    fountains,    flas.. 
lights,    rope   and   scores   of   other 
items,  many  of  which  are  in  short 
supply. 


SUMMERBELL  ROOF  JHUCT'JRE 

1746  Thirteenth  St.,  OakJanri,  Calif. 


From  San  Francisco 
Enterprise  10930 
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BURKE  FORM  CLAMPS 


I 


SNAP   TIES  TIMBER    R.NQ8  CURING    COMPOUNQ 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrfte   Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
7H0  Bryant  Street  Sai\  Francisco  Phone  GArfield  87<>8 


plied  in  all  cities  of  more  than 
'500,000  population  reporting. 

Further,  NAREB  said  the  re- 
port shows  insufficient  rente  for 
normal  maintenance  and  repair  in 
80  per  cent  of  the  localities. 

As  expected,  no  oversupply  of 
single-family  dwellings  was  re- 
ported and  only  one  city  regfis- 
tered  "normal  supply"  of  this  type 
of  housing. 

NAREB  listed  four  factors  as  in- 
fluencing the  lag  between  build- 
ers' applications  for  new  houses 
and  actual  house  production. 

These  are: 

1 — Lack  of  materials.   This  goes 


Appointment  of  Frederick  T. 
Ketchum,  plumbing  and  heating 
expert,  as  assistant  director  of 
I  the  building  mateyals  division  of 
the  Civilian  Prodtction  Adminis- 
tration, was  annowiced  last  week. 

He  will  work  pri«cipally  with  the 
problems  of  the  pltmbing,  heating 
and  metal  building  materials  sec- 
tions of  the  divisidn. 

A  native  of  Bingfiampton,  N.  Y., 
Ketchum  was  formerly  with  the 
War  Production  Board,  returning 
to  private  industry  in  December, 
1944.  With  WPB  ^le  was  chief  of 
the  plumbing  and  heating  section 
of  the  division  of  purchases,  and 
later  of  the  procurement  policy  di- 
vision. 

Before  entering  the  government 
service,  with  the  War  Production 
Board  in  1941,  Ketchum  was  En- 
gineering Supervisor  of  new  build- 
ing construction  for  Columbia  Gas 
and  Electric  Corporation  at  Bing- 
hampton,  New  Yorit,  for  12  years. 

for  practically  every  city  reporting. 

2 — Apprehension  and  uncertain- 
ty as  to  what  changing  government 
regulations  will  require. 

3 — Shortage  of  labor.  This  is  fre- 
quently reported,  but  is  by  no 
means  universal. 

4 — Rigid  rent  ceilings.  The 
freeze  of  rents  at  near-depression 
levels  in  many  cities  inevitably 
acts  as  a  deterrent  for  rental  hous- 
ing investment. 


Urge  Architects  and 
I  Urban  Planners  to 
xchange  New  Ideas 

Jean  Labatut,  Princeton,  N.  J. 
architect,  thinks  that  architects 
and  urban  planners  ought  to  sched- 
lue  their  meetings  so  that  ^ey 
can  get  together  to  exchange  views, 
now  that  the  postwar  boom  in 
building  construction  is  just  around 
the  comer. 

In  a  letter  to  the  Journal  of  the 
American  Institute  of  Architects, 
Labatut  said: 

"In  1941,  while  the  American 
Institute  of  Architects  convention 
was  Uking  place  in  California,  the 
Urban  Planners  were  meeting  in 
Philadelphia. 

"Individuals  interested  in  space 
composition  for  the  purpose  of 
improving  man's  environment  were 
hoping  that  such  organizations  as 
the  A.I.A.,  the  A.S.P.O.,  and  oth- 
ers would  some  day  plan  their 
meetings  at  sufficient  intervals  or 
together. 

"But  in  this  year,  1946  A.  D., 
the  A.I.A.  Convention  took  place  in 
Miami,  and  the  Planners  meet  the 
same  week  in  New  York." 

The  needs  and  demands  for  ur- 
ban planning  are  still  overlooked 
by  the  great  majority  of  archi- 
tects, Labatut  said.  Meanwhile, 
urban  planners  cannot  expect  much 
progress  as  long  as  they  are  un- 
able to  recogniize  the  importance  of 
landscape  architecture  and  archi- 
tecture generally  as  factors  in  ur- 
ban  planning  programs. 

"There  are  good  reasons  for  the 
urban  planners,  who  struggle  to 
find  the  factors  of  the  urban  plan- 
ning program,  and  for  the  archi- 
tects who  are  supposed  to  know 
something  about  space,  to  get  to- 
gether and  stop  that  game  of 
"hide  and  seek"  so  well  expressed 
by  these  meetings  planned  thou- 
sands of  miles  from  each  other, 
and  at  the  same  time,"  Labatut 
declared. 

# 


Price  Stabilization 
I  Financial  UnseL  I 


A  bif  qaestion  debated  in  Waahington  imiiitoii  last  week  is  wh^i 
the  coiuMqaenoe«  would  be  of  a  break  in  the  price  etiWIintieM  procraai 
at  this  time. 

From  the  viewpoint  of  some 
residential  builders,  any  radical 
loosening  of  the  price  control 
program  could  set  off  a  spiral  of 
prices    of    materials     and     labor 
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Funeral  services  for  Charles  N. 

i  Dutton,    76,    San    Francisco    sheet 

j  metal  contractor,  who  died  at  his 
home  last  Friday,  following  a  long 

'illness,  were  held   yesterday. 

Mr.  Dutton  founded  the  business 
bearing  his  name  over  37  years 
ago  and  was  a  member  of  Burlin- 
game Lodge  No^  400,  California 
Bodies  of  Scottish  Rite  Masons, 
and  Islam  Temple,  Mystic  Shrine. 

(      Surviving  are  his  widow,  Annie, 

iand  a  son,  George. 
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Heating  and  Ventilating  Equipment 
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Tans    •    Blowers    -    Ideating    and 

Cooling   Coils 
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323   l©th    ST.,   SAN   PRANCISCO 


wages,  and  competition  for  labor 
and  materials  that  might  throw 
the  veterans'  housing  program 
seriously  out  of  whack. 

A  number  of  private  business 
analysts  think  any  sudden  relax- 
ing of  economic  controls  could 
result  in  a  vicious  upspurt  in 
prices  of  both  capital  and  con- 
sumer goods  generally,  with  an- 
other round  of  wage  demands 
from  workers  in  major  industries 
following  in  the  wake  of  the  claim 
of  rising  living  costs. 

But,  say  these  privatte  econo- 
mists, a  sacking  of  price  control 
would  cause  a  less-prolonged  in- 
flation of  prices  than  ivould  ob- 
tain if  controls  were  continued, 
and  maybe  the  country  would  be 
better  off  to  have  its  romnd  of  in- 
flation and  get  it  over  wtith. 

The  opposite  view,  of  course,  is 
that  everyone,  including  builders, 
would  be  better  off  if  |)rice  con- 
trols are  kept  on  until  supply  of 
scarce  items,  including  building 
materials,  are  in  better  balance 
with  demand. 

In  connection  with  tl^e  debate 
ovek-  whether  price  con'trols 
should  be  continued  or  relaxed. 
Housing  Expediter  Wilson  Wyatt, 
who  is  a  firm  believer  in  price 
control,  last  week  gave  the  Sen- 
ate Banking  and  Currency  Com- 
mittee some  angles  on  the  mat- 
ter which  have  been  overlooked  in 
the   general   run  of  the  news. 

"A  break  in  the  price  stabiliza- 
tion program  would  not  only  seri- 
ously jeopardize  the  Veterans' 
Emergency  Housing  Progrram, 
but  would  also  have  dangerous 
consequences  in  the  entire  mort- 
gage and  real  estate  field,"  said 
the  Housing  Elxpediter.  "Housing 
would  have  to  be  purchased  and 
financed  at  clearly  temporary 
high  cost  levels. 

"We  might  regain  stability 
when  price  excesses  hjfcve  been 
washed  out  by  a  costly  deflation. 
But  financial  difficuities,  fore- 
closures, forced  sales,  and  loss  of 
sawings  invested  in  mortgages 
would  be  unavoidable  in  the  pro- 
cess. 

"This  would  involve  many  home 
purchasers,  particularly  veterans. 
It    would    involve    not    only    our 


Central  Valley 
Chapter^  AJJu 
To  Hold  Meeting 


;*> 


The  Central  VaUear  Chapter, 
A.I.A.,  will  hold  its  first  meting 
of  the  year  on  Friday  May  24,  at 
the  Califomian  Hotel  in  Fresno. 
A  dinner  and  business  meeting 
Friday  night  w^ill  be  preceded  by 
a  golf  game  during  the  afternoon. 

Officers  and  board  members  of 
the  Central  Valley  Chapter  are: 
Herbert  E.  Goodpastor,  President; 
James  A.  Gillem,  Vice-President; 
Frank  V.  Mayo,  Secretary;  Victor 
Galbraith,  Treasurer,  and  Gordon 
Stafford,  Chairman  Public  Rela- 
tions Committee.  Board  of  Direc- 
tors includes  Charles  F.  Dean,  Wm. 
Koblik  and   Mfred  Eichler. 

mortgage  financing  institutions 
but  also  the  Government,  because 
of  its  guarantee  and  insurance 
commitments  under  the  Service- 
men's Readjustment  Act  and  the 
National  Housing  Act. 

"Whenever  the  spiral  of  fore- 
closures and  decline  in  property 
values  starts  on  any  large  scale, 
even  sound  investments  are  plac- 
ed in  jeopardy.  We  should  strive 
to  avoid  instability,  even  though 
of  short  duration,  *  if  we  wish  to 
keep  our  financial  system  in  good 
condition." 

The  Housing  Expediter  said 
that  any  inflationary  upsweep  in 
housing  costs  could  price  homes 
out  of  the  veteran's  reach,  and 
thus  put  a  crimp  in  the  veterans 
housing  program,  but  he  saw  an 
even  greater  threat  to  a  sustained 
high  level  of  construction  activity 
if  price  control  generally  is  re- 
laxed. This  greater  threat  would 
be  the  competition  home  builders 
would  be  up  against  in  trying  to 
get  and  hold  men  and  materials. 

"We  cannot  hold  the  line  in 
housing  unless  we  hold  the  line 
substantially  for  the  rest  of  the 
economy,"  the  Housing  Stabilizer 
said.  "We  cannot  produce  2,700,- 
000  houses  by  the  end  of  1947  if 
industries  which  are  freed  from 
any  price  restraints  are  able  to 
drain  off  labor,  :-aw  materials  and 
other  resources  now  employed  or: 
to  be  employed  in  house  construc- 
tion." 
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PITTSBURGH 
TESTING   LABORATORY 

HAS  TAKEN  OVER 

SMITH.     EMERY    AND    CO. 

MORE  COMPLETE  SERVICE  THAN  EVER 

Cfc«infsfs  a«d  ilssoyers 

651  HOWARD  STREET  SAN  FRANCISCO 

EXbreok  1747 
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CONTRACTORS:  S££  us  BEfOBf  vna  bid/ 

We  iwill  finance  sound 
Improwement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  ol  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Art  and  1915  Act 

BONDS  and  WARRANTS  •  bouglii  •  quoted  •  sold 

Phon.o>iiecx  STONE  &  VOUiMGBERe 

SlUter5460     -     <50   JtOS^   MUtLDlMC    '    SAN    *iiAJttl>iCO  4 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  fcM*  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Abo  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
ihopa,  bakeries,  dairies  and  many  other  types 
of  structures. 


(UfM  Typical  Sliifl«  Swbw 
0—r  •  W«H  D«ritn«d, 


DETROIT 


STOCK  TYFfS  . .  Sizes  range  from  I'B"  to 
7'V  width  and  &r  to  TV  height— provid- 
ing  variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 

J  EEL     PRODUCTS   
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I  5/22/46 
Owner— Board  of  Regents  of  the  Unl-    TO  START  work 
venity    of    Calif omla,    Robert    G.j  addition 
Sproul,  president,  Beilceley. 
Architect— Donald  P.  Smith,  68  Sut- 
ter St.,  San  Francisco. 
Preliminary    plans   have    been   ap- 
proved. 


1  3 

^OCKTOM     Estimated  Coat  $285,000  I  2S!Je^f_^arT4'  W.'  ci^u^^''^ 

mo'  ^*°  Joaquin   Co..  Calif.  I      47th   a«-    «-,,  n^^^t "«*uo.  *mv» 

W-  San  Joaquin  and  Lindsay  Sts. 


Construction  of  three-story  and  base- 
ment steel  and  concrete  addlUon 
(*8x77>  to  telephone  building. 

owner— Pacific  Telephone  A  Tele- 
Kyaph  Co.,  140  New  Montgomery 
SL,  San  Francisco. 

Plans  by  engineering  department  of 
owner. 

General  Contractor— Haas  Construe-  ' 

Uon  Co.,  320  Merchants'  Exchange 

Bldg.,  San  Francisco. 
Structural    Steel  —  Judson  -  Pacific  - 

Murphy     Co.,     1200     17th     St.,    San 

Francisco. 

Work  will  start  this  week. 


1-3 — COMMERCIAL  BLDGS. 


8 


CPA  PERMTTS  GRANTED 


5/22/46  I 

I  CONTRACT   AWARDED 

'  ^HS"^^'^^^^  STORE         Coat  |65.000 

REDWOOD    CITT.    San    Mateo    Co., 

Calir. 
Construction   of   one-story  and   mez- 
zanine  reinforced  concrete  furniture 
I     store  building. 

( Owner — Currie  Manufacturing  Co. 
I !  Architect— Mario  Ciampl,  333  Kearny 
' !     St.,  San  Francisco. 
!  Contractor— Peter   Sorensen,   927  Ar- 
j     guello  St;  Redwood  City. 
Wffrk  will  start  immediately. 


6 
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PROSPECTIVE   BIDDERS 
SCHOOL  BUILDINGS      Cost,  $90,000 
SELMA,  Fresno  Co.,  Calif.    Jefferson 

School,  Thompson  Ave.   bet.   Sylvia 

and  Young. 
Six-classroom  school  building;  frame, 

stucco,  steel  reinf.  construction. 
Owner  —  Selma  Elementary   School 

Dist.,   Charles   Edgecomb,    Supt.   of 

Schools,  P.  O.  Box  330,  Selma. 
Architect — W.  D.  Coates,  Helm  Bldg.,  

Fresno.  ^  j 

The  school  district  voted  bonds  re-  1 14.17 PI  mi  lf^    Dim  rkfM/^G 

cently  in  the  amoimt  of  $65,000  to  aid  !  *^^*  * ^f  UBLIC    DUULLlUNisO 

in   financing  construction.  I % 

Specifications  obtainable  from  the  '  o^^''*^  •  •  14 

above  office  of  Supt.  of  School*.  i„'°^  OPENED 

As  previously  reported,  bids  will  be  I  *^-^INT     BUILDNGS 
opened  June  4,  8  P.   M  ,NEAR   FERNDALE,   Humboldt.   Co., 

Following   contractors    have    taken  i     ^^^^-      Humboldt      County      Fair- 
out  plans:  I     grounds. 

Harris  Constr.   Co.,  P.   O.  Box  100  !^*^t    buildings. 
Fresno.  '  i  Owner— County   of    Humboldt,    Fred 

J.  W.   Jolly,  1028  Princeton  Street,       "^-   Moore.  Jr.,  county  clerk,  Court- 
Fresno,  house.   Eureka. 

Larsen    -    Ratto    Constr.    Co.,    1901       ^****  were  as  follows: 
Hedges,   Fresno.  _^**"ol<*    T.    Toroni.    3532    Colorado 


47th  Ave,,  San  Fraoclsco. 
Plans  are  completed  and  a  contrac- 
tor is  now  being  chosen. 


SUB  -  BIDS  WANTED 
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TO  START  WORK 

SUBDIVISION 

Estimated  Cost  Under  |10,000  Elach 
REDWOOD  CITY,    San    Mateo    Co..  i 

Calif.   Land  adjoining  Atherton  at  i 

Eighth  Ave.  and  Middlefield  Rd.        | 
Construction   of   60-home   subdivision  a 

to  be  called  Garfield  Village,  ranch  ;  Medical  Bltfa^  Powell  a    i^^o.^^  .>^     ^    - — Z7^ : ^ 

tyle  and  Monterey  style.  A.   J.   Scwr   cT  2«    lSJL^  ^      '  ^  .*'*•"   ^^^^  »•  «  P-  *• 

Owner— Harry  H.  Weincr.  731  El  Ca-  •     g.  P  ^    T-«Lr^  1™  _^?*^.^^'. -®^   Frandaco    (MArket    7070). 


& 
M. 


Sununei%  eM  Pennsylvania  St.,  S.  F.  (ATwater  a«M\ 
*  K.  Corp..  200  Financial  Center  BUlg.,  San  Frmnd-co  (KXbrt>ok  7624) 


n    T>  ikr    T  -         *  «      LMftoo   ffL.   San  Frandaco 
_^:  .  _''^*!"^°  *  Sons,  Inc,  320      Market  St,   S. 


mino  Real,  Redwood  City.  |     n^n'r^^irvTiTT""".  -  o»^u»,  xnc,  am     Market  St,  S.  F.   (GArfield  2444) 

The    San    Mateo   County    Planning  I     C^°"^  CaUfomla  Conatr.  Co..  IM  ICrle  St.  San  Francisco  (SmlodTJiMl) 

Commission  recently  approved  plans.    c-,,„*„    j.ii   a^ "^ 7. • ■ 

Work  will  start  as  soon  as  neces-        Mr!.?vl*,^    *?.:i_  T^X!.''?'    ^'***  0P«n    May  31.  2:00  P.   M.  ' 


-—  "5/22/46 


R.  Pedersen  &  Son,  466  Claik  St., 
Fresno. 

Liewis  C.  Nelson,  2345  Keith  St, 
Selma. 

P.  Andy  Neilsen,  2829  "B"  Street. 
Selma 


SAN    FRANCISCO.  —  The    Civilian  i  BIDS  POSTPONED   UNTIL 
Production  Administration,  E.  F.  Hal-  I  JUNE  11,  3  P.  M. 

loran,   regional  director,  1355  Market  '  RECONSTRUCT  STORE  

St,  has  announced  the  following  per-  I  MOCCASIN,  Tuolumne  Co.,  Calif         ' 

raits  granted  May  20  for  construction  '  Reconstruction  of  store  and   cottage  i  5/22/46  •     •     9 

of    commercial  and   industrial   build]     23;    Hetchy   Hetchy   Water   SuMly!  PLANS  COMPLETED 

ings  in  the  San  Francisco  area:  Contract  No.  197.  SCHOOL  ADDN.       Est  Cost  »45  000 

REMODEL,  (retail  shoe  store),  ^6000;    Owner— Public   UUlities    Commission  I  EL,  DORADO  COUNTY,  Calif.    Pol- 


510  Main  St,  Woodland ;  owner,  Ray 
E  King,  1949  Montgomery  St,  Oro- 
viUe. 

HOUSING  (transient  housing,  quon- 
set),  $2000;  Colfax;  owner,  I  H 
Cupps,  2529  94th  Ave,  Oakland. 

REPAIR  (old  medical  office  of  pedia- 
trics), $6500;  1746  The  Alameda, 
San  Jose;  owner,  Dr  Alvin  B  Wil- 


Room  287,  City  Hall,  San  Francisco.  '     ^°^^  Pines  Elementary  School 
Postponed  from  June  4.  |  Addition  of  2  classrooms  and  health 

Plans  and  specifications  obtainable  I     room  and  kitchen, 
from   cashier's   office,    6th    floor,   425   Owner — Pollock    Pines    Elementary 


Emc.  R,  grandstand,  $3,882;  pavil- 
ion, 11.070;  other  work  at  the 
grounds.     $2,978;     total    ITJMUi 

Harry  Dinsmore.  grandstand,  $4,- 
407.15;  pavilion.  $2,788;  other  work. 
$7,470.45;    total,    $14,665.60. 

A.  Verne  Turner,  grandstand,  $5,- 
495.45;  pavilion,  $903.75;  other  work, 
$8,329.80;    total.    $14,729. 

Donald  Flynn,  grandstand,  $7,- 
473.75;  pavilion,  $2,506.50;  other 
work.    $10,761.45;    total.    $20,831.70. 


sary  utilities  and  street  improvements 
are  completed. 


MacDohald.  Young  A  Nelson.  127  Montgomery'  St^S.  F   (SUtter 


) 


DepL  atcira.  J.  C.   Pfnney  Co., 


5/22/46 

PRELIMINARY   PLANS 

COMPLETED 

VOCATIONAL.  TRAINING  BLDG 


2  2 


ai^. .  ^        -  ■   Waahlngton  and  Ward   Sts-   San   Leandra* 

BMe  open  June  4.  2:00  P    M.  «    «  •,   •«n    ueanaro. 


MacDohald.  Young  A  Netoon.  127  Montgomery  St  .8.  P.  (SUtter 


8896) 


Estimated  Cost  $200.()00  j  ^^^^'^t'  '^®*^  °«'"«  College^  Belmont;   Bids  opMi  May  2S.  i-m  p    m 
,  Contra  Costa  County.       iL"-   ^Jofjerg  4  Son.   5604  E   16th   St!   O^llTil^L^r^r 

IZ'^^'^^:^  ^-  ^  4«  ='*•  St.  San  Fnu^claoo  (HiJSJk 


G    w    irm.?^^'^^®  Harrison  Street.   San   Francisco   (DOugUs   OTOO) 
G.  W.  Williams  Ca.  10  Caiifomia  Dr.,  Burtlngame   (BurL  f-1796) 


Mason  St,  San  Francisco,  upon  de 
posit  of  $10. 


School  Dist..  clerk.  Box  481,  Ca- 
mino.  El  Dorado  County. 

Architect  —  (Gordon  Stafford,  Insur- 
ance Bldg.,  806  K  St,  Sacramento. 
Plans    are    awaiting    approval    at 

the  State  Division   of   Architecture. 
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APPROVAL    GRANTED 

liams.  1010  Pohlemus   St,  San  Jose.  [SHOPPING  CENTER 
REPAIR  (fire  damage),  $6000;  Em-  i  Est  Cost.  $450,000 

eryville;  owner,  S  M  Gardner,  4227 'STRAWBERRY    POINT,    Marin   Co 

Hollis  St  Emeryville.  j     Calif.     East    side    of    Highway   101  !®^^^^^®  • 

GARAGE.  $45,000;  280  ft  south  of  city  i     bet.    Richardson    Bay    Brtdee    and  I  BONDS  VOTED 

limits,    Santa    Rosa ;    owner,    Niles  1     Alto  wye.  1  GYMNASIUM  Cost  $90,000 

Automobile  Co.   10  Main   St,   Santa    Construction   of   45-lot    business   dis-  i  EARLIER,  Fresno  Coimty,  Calif. 

Rosa.  j     trict   to   include   eventually   80-KX)-  ■  Construction  of  gymnasium  building 

BUILDING     (lunchroom     and     soda       room    motel    and     restaurant     the  ■     ^^  Parlier  High  School. 

fountain),  $85,000;  Mt  Diablo  Blvd.  i     latter  to   cost   $350,000.  '  j  Owner— Parlier   Union    High    School 

between     Lafayette     and     Walnut   Owner— Oliver  M.  Rousseau,  785  Te-  !     District,  Parlier. 

Creek;    owner,    Mt    Diablo    Sports:     hama  St,  San  Francisco.  1  Architects— Fred  L.  Swartz  and  Wm- 

Center,  Ralph   L  Harris,   P  O  Box  i     CPA    approval    has    recently    been  '     ^-  Hyberg,  Rowell  Bldg.,  Fresno. 

979,  Concord.  granted    and    work    is    scheduled    to 

REPAIR    (garage),    $4810;    Road    20,   start  immediately. 


5/22/1"  ••15 

BIDS  WANTED— TO  BE  OPENED 

JUNE   19,  8  P.   M. 

FIREHOUSE  ADDITION 

WEST  SACRAMENTO,  Sacramento 
County,  Calif.  15th  and  Alabama 
Sts. 

Construction  of  an  addition  to  the 
present  firehouse. 

Owner — Board    of    Fire    Commission- 
ers, Westgate  Fire  Protection  Dis- 
trict, E.  C.  Hughes,  chairman. 
Plans    and    specifications    can    be 

obtained  from    the   fire  chief   at   the 

fire    department    headquarters    upon 

deposit  of  $5. 


EL  CERRITO 

Calif. 
Construction  of  two-story  reinforced 

concrete     vocational     training   and 

recreational  building  to  include  dor- 
mitories,   gymnasium,    recreational 

plant  and  service  building. 
Owner — Chung  Mei  Home,  c/o  archi-  j  School  BUa    All  &•!•.*«.  b.-i.i.  *»•>       ..    .. 

tect  wnii-  S   ri-   ^!!^^*'^**'  C***"***'  Hayward;  Bids  open  May  n,  t 

Architect-Donald  Powers   Smith,  58'     Mrw^  a  w^l  ^-^"•^  ^''^'   ^^^teley    (Berkeley  •044). 

Sutter  St,  San  Francisco.  "  ^  «„f!f     "^^  *'  Mission  St.  San   Francisco   (GArfield  8579). 

U.   W    Williams  Co..   10  California  Drive,   Burtlngame   (BurL   4-1796) 

5/22/46  ••     25' 

WORK  UNDER  WAV  |  * " 

RESIDENCES 

Estimated  Cost  $5000  Each 
MILL.  VAIJ.EY,  Marin  County,  Calif. 
Construction  of  two  frame  residences 

with  garages. 
Owner   and    Builder— William   Kittel, 

Mill  Valley. 
Architect— Charles  W.  Claudius,  2443 
47th  Ave.,  San  Francisco. 


79M) 
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NOTICE   OF   SALE 
SAN  FRANCISCO.  —  The   Director 
The    district    voted    on    May    17    to  ;  of    Property    Joseph    J.    Phillips   will 
issue  bonds  in  the  amount  of  $90,000  1  sell   on   the  premises  at  public   auc 


Rollingwood,  San  Pablo;  owner,  Jo-  '     Grading  and  excavation  is  now  un-  !*°  finance  the  above  construction. 

seph   F  Duran.  2906  Arundel  Way,   derway.  <  ■ 

Rollingwood,  San  Pablo,  15/21/46 

REMODEL   (auto  agency  and   repair   5/22/46  gj  BONDS  VOTED  i  

garage).  $13,000;  100  Branciforte  St    SUB-CONTRACTS    AWARDED  !  SCHOOL  Cost  $122,000 1 5/22/46 

Vallejo;    owner,    Raymond    Sancts,   APPAREL,  CENTER  BUILDINGS         SANGER,  Fresno  County,  Calif.  i  CONTRACT   AWARDED 

1515  Sonoma  St,  Vallejo.  i  Estimated  Cost,  $450,000  ]  Construction  of  two  new  school  build-  |  RESTORE  BUILDING 


jtion    May    27,    10    A.    M.,    that    city- 
owned  building  located  at  4658  Army 
9  .'street,    near   Portola    Drive. 


1  4 


Cost  $2395 

REMODEL   (gas   station).  $4000;   5th  1  SAN  FRANCISCO.    Area  bounded  by  i      ings.  one  in  South  Sanger  and  the  :  SAN    FRANCISCO.    North    point    St. 
St  at  W  M  St,  Benicia;  owner.  Rev  |     Industrial,    Bayshore   and    Oakdale  '     other  on  Webster  Ave.  !     and  Van  Ness  Ave. 

E  A  Coughran,  3009  Irwin  St,  Val- i     Avenues.  :  Owner  —  Sanger    Elementary    School  !  Removal  of  government  improvements 

lejo.  j  Construction    of    BIdgs.    No.    lA,    IB  i     District,  Dr.  Arthur  Walter.  Sanger.  ,'     and   restoration   of  Fontana  Bldg. ; 

REMODEL    (book  s-or<»>     S6255-    156'     *"<i  2;  all  one-story  Class  C  Indus-    Architect— Not  given.  •     Serial  No.  04-203-46-18. 

Powell    St     San    Trr«nH'<,on-    nwnpr  '     trial  type  buildings  and  containing'     The   district    on   May    17   voted    to   Owner— U.  S.  Engineer  Off  ice,  74  New 

Mlddleton- Harper   1001  Lombard  St  '     Jointly  120.000  sq.  ft.  of  floor  area,    issue  bonds  in  the  amount  of  $122,000  1      Montgomery  St. 

San  Fr.^npiarn       '  '  j  Owner   —    Apparel    City,    Inc..    Fred  i  to  finance  the  above  construction.        j  Plans   by  engineering  department  of 


5/22/46  • 

PREPARING    WORKING 

DRAWINGS 

APT.  HOUSE  Est  Cost,  $80,000 

VALLEJO,  Solano  County,  Calif. 

Construction    of    two-story    concrete 

and  frame  10- unit  apt  house  bldg. ; 

wall  beds. 
Owner— Withheld. 
Architect — Chas.   E.   J.   Rogers,   Phe- 

lan  Bldg.,  San  Francisco. 

The  architect  Is  interested  in  ob- 
taining information  regarding  wall 
beds. 


ASSESSMENT  DISTRICT  —  WARRANTS 
I  —  BONDS 

See   iIm   r^ardtng   Improvement   District  jobs.   We  handle   collec- 
tions; buy  Warrants  or  Bonds  on  all  I9I5  or  1911  Act  Districta 

j  Telephone  GArfield  8000 

HANNAFORD    &     TALIOT 

519  CALIFORNIA  STREET      -     SAN  FRANCISCO  4 


Manager,    116    New    Mont- 


San  Francisco.  ,     pj.„ter 

BUILD    (service    station    and   store).;     „omer^  Street  '<5/21/4fl 

Sed^TD?eW"M"¥t\Ytwee';"4th^  ^-"^  &  John  ■  BONDS  VOTED 

fni^th  ^t?  RpAiH^       ^^^^^^"^  ^^^  i     S.  BoUes,  369  Pine  Street.  SCHOOL  BUILDING 

BUlLDING(rebSding  and  servicing  ;^°"^S'^^^^^  S>«»^'y°"   C«""t>''  C*"^"   "^^ 

of  used  cars)    S270O-  fU-s  N  HnntPr  '     *^""°'  Oakdale  and  Bameveld  Aves.       Street. 

St."lSc^toT;'  f^ne'r.'^i.n    S  Trt- ^l^eTamll?''"""    "^"'"^    ''^ '    '^    C^^^-^^'""    ^^ 
man,  715  N  Hunter  St.  Stockton.  '     ^*'"'^"'^  ''^^ 

BUILDING     (electrical     contractor) 

Ch^lW  L  Bra^t  ^22  MercerXv^^  Plastering-Smith    and    Owner  -  Yreka    Elementary     Union 

Mode^o  *       •  ^^^  Mercea  Ave,  i      Daneri,   375   Bayshore   Blvd. 

BUILDING    (sales    and    service    for! _ZZZZZ 

automobiles),     $30,000;    Green     and    q  « 
Las   Juanitas,    Martinez;    owner,   K    ""* 
&    H    Motors,    2508    Pacheco    Blvd.  ' 
Martinez.  • 


I  Electric  Wiring— Central  Electric  Co., 
610  Third  Street 


EDUCATIONAL 
BUILDINGS 


9 


street. 

a    grammar  school 
building  to  contain  six  classrooms,  j 
auditorium,     administrative     office,  i 
teachers'  room  and  dressing  rooms. 


owner. 

Contractor — James   J.    O'Connor, 
Valencia  St,  San  Francisco. 


485 


5/22/46  ••     2  6 

PROCEED  ORDER  ^ 

DWELLING    UNITS  ! 

Contract  Price  $24,032  j 

RED  BLUFF.  Tehama  County,  Calif. 

Construction  of  16  family  dwelling 
units;   Calif.  V-4430. 

Owner — Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— M.  &  K.  Corp..  200  Finan- 
cial Center  Bldg.,  San  Francisco. 
Completion  date  July  19. 


5/22/46  •*     2  2  I 

BIDS  WANTED— TO    BE   OPENED    1 


20-21-nSOCIAL  AND 
RECREATIONAL  BLDGS. 


REPAIRS  (add  and  alter  restaurant),  5/22/46 

$5800;  4000  San  Pablo,   Emeryville;  BONDS   VOTED 

owner,  Wm  H  Farris.  1622  Harrison  SCHOOL    BUILDINGS 

St,  Oakland.  '  Estimated     Cost,    $250,000 1  ^owi^^rHnn 

QUONSET  BUILDING  (for  mosquito  REDDING.    Shasta   County.    Calif.       i  Construction 

abatement    in    the  district),    $6500 ;  Construction   of    lO-classroom    school! 


5/22/46  ••   20 

FUNDS   SOUGHT 
School      District,      Ernest      CooVey^  i  SWIMMING     POOL         Cost     $50,000 
i     president  of  the  school  board.  DINUBA    Tulare  County,  Calif. 

•     The  school  district   voted  on   May  j  Construction  of  a  swimming  pool. 
il7   to   issue   bonds  in   the   amount    of  i  O^;;"^;-^!""^^  Jo'^t  Un.   High   Sch. 

;  $95,000  to  finance  construction.  ;  .  "if.*   "'  ^  ^^   r 

I  *  i  Architect — Fred    L 

Bldg.,   Fresno. 


Swartz,     Rowell 


9 


Lodi;  owner.  Mosquito  Abatement 
District.  Northern  San  Joaquin  Co., 
Box  318,  Lodi. 
REMODEL  (for  medical  building), 
$2275;  San  Mateo;  owners,  Joseph 
and  Russell  Varsi,  403  25th  Ave,  San 
Mateo. 


to  include  cafeteria, 
and  auditorium  at  Kutrus  Tract;  I 
addition  of  four  classrooms,  dress-  ! 
ing  room,  and  shower  to  Magnolia  ; 
School;  addition  of  four  class-! 
rooms,  cafeteria,  auditorium  and  I 
gymnasium   to  Cypress  School 


REPAIR  (office  building),  $1560;  369   Owner— Redding    Elementary    School 
A  St,  Dixon ;  owner.  Pacific  Gas  &       District,    Siebert    Stephens,    district 
Electric    Co,    245    -market    St,    San  ;     superintendent.    Redding. 
Francisco.  .Architect    —    J.    Clarence    Felciano, 

REMODEL     (bank    building),    $8162;'     4010    Montecito   Ave.    Santa    Rosa. 
San  Francisco;   owner.  Anglo  Call-  ,      The     school     district     voted     bonds 
fomia    National    Bank.    1    Sansome    May    17    in    the    amount    of    $250,000 
St.  San  Francisco.  proceeds    of    which    will    be    used    to  i 

BUILDING  (for  manufacture  of  lum-   finance  above  construction. 

ber   and    saw    mill  equipment    and  '  

food),    $29,000;    17th   and    18th    Sts,! 

Sacramento;     owner.    Capital    Ma-  ^/^^^^^  •*  9 

chine  &  Welding,  1606  D  St,  Sacra- 


mento, 

BUILDING    (for   manufacture   metal 
shelves  and  machinery),  $22,000;  475 


'5/22/46 

PLANS     C0Mh»4_ETED 
SCHOOL    BLDG. 
SACRAMENTO        COUNTY, 
Kenneth   Avenue. 


-  i 5/22/46 
B  jBIDS  OPENED 
:  SCHOOL  BUILDING        Cost  $200,000 
'FIREBAUGH,   Fresno  County,   Calif, 
of    frame    and    stucco 
school  building  to  contain  12  class- 
rooms, auditorium  and  cafeteria. 
Sy^^^f^^™  ;  Owner  — Firebaugh    School    District, 
A.  B.  Wells,  clerk,  Firebaugh. 
Architect  —  David    H.    Horn,    Rowell 
Bldg.,  Fresno. 

General  Work 
Larsen  -  Ratto,    1901    Hedges    Ave., 
Fresno,  $96,848. 

J.  W.  Jolly.  1028  Princeton,  Fresno, 
$113,630. 

Electric  Work 
Electric  Construction  Co.,  P.  O.  Box 
1351,    Fresno,   $12,625. 

Plumbing  Work 
Richard    Gardner,    503    I 
Bancs,   $11,810.50. 

Heating  Work 
Richard    Gardner.    503    I 
Bancs,  $4180. 

R    D.    Knowles,    2812    Wishon 
Fresno,  $6190. 


The   city   council   is    considering   a 
proposal   for   the   city    to    contribute 
the    final    $20,000    toward    financing 
construction. 
A  site  is  now  being  selected. 


2  1 


St,.     Los 


Calif. 


St..    Los 


St, 


5/22/46 

TO   ASK   BIDS 

THEATER 

FAIR  OAKS,   Sacramento  Co.,  Calif. 

Junction  of  Entrance  and   Howard 

Sts.,  Just  off  Fair  Oaks  Blvd. 
Construction    of    reinforced    concrete 

motion  picture  theater  to  $eat  5^0, 

stage     for    public    assemblies     and 

four  store   buildings. 
Owner— W.  F.  Hood,  Fair  Oaks  Blvd., 

Fair  Oaks. 
Plans  by  George  B.  Hauserman,  Fair 

Oaks. 

Plans    have    been    completed    and 
bids  will  be  sought  this  week. 


JUNE   3,   10   A.   M. 

SALE  OF  BUILDINGS 

SAN  FRANCISCO.  Columbia  Square 
Park. 

F ale  and  removal  of  certain  buildings 
and  improvements. 

Owner — Division  Engineer,  South  Pa- 
cific Division,  350  Caiifomia  St 
Additional    information    obtainable 

from  the  above  office. 


5/22/46  ••     2  2 

BIDS  WANTED— TO    BE   OPENED 
MAY  29,  10  A.  M.  \ 

SALE  OF  BUILDINGS  j 

SAN    FRANCISCO.   Father    Crowley  j 

Park.  i 

Sale  and  removal  of  certain  buildings  ^ 

and  improvements.  j 

Owner — Division  Engineer.  South  Pa-  ! 

cific  Division,  350  Caiifomia  St.  1 

Additional    information    obtainable 
from  the  above  office.  1 


2  4 


2  0 


High    St,    Oakland;    owner!    Slater  ,  ^^".^^^<^V°"      °^       '°"*"      classroom 


Shelving  System,  2945  Elmwood 
Ave,  Oakland. 

ALTER  (office  partitions),  $1500;  580 
Market  St,  San  Francisco ;  owner. 
Viking  Automatic  Sprmkler  Co,  216 
Pine  St,  San  Francisco. 

ALTER  (manufacturing  opticians), 
$7000;  234-36-38  Park  Rd,  Burlin- 
game ;  owner,  Jenkel-Davidson  Op- 
tical Co,  366  Post  St,  San  Francisco. 


wing   of   an    eventual    eight   class- 

1     room    elementary    school    building. 

Owner    —     Carmichael     Elementary 

School   District,   L   C.   Ruff.    Supt., 

Route     5,     Box     6063,     Sacramento 

;  Architect— Charles     F.     Dean,     Cali- 

;      fomia     State     Life     Bldg.,     Sacra- 

i     mento. 

[     Plans    have    been    completed    and 
are  being  checked  by  the  State  Di 


11— 


HOSPITALS 


BUILDING  (whole  aiid  manufacture  i y!^*""  °*  Architecture.  CPA  approv- 
of  poultry  feeds),  $1365;  2420  First  1*'  °^  ^^®  project  has  been  received. 
St   Napa;   owner,   W  A   Stoddard,  !«,««..«  „  „ 

601  Monroe  St,  Napa  iaOND    election 

REPAIRS  (farm  service  store),  $7000;    orvtr^nr     r^vt^^c 

949  N  State  St,  Ukiah;  owner,  P  F   aVtttraq     m^T^    n^  «*       ^  u, 
Mazzoni.   1009  W  PePrkins.  Ukiah.  .  ti'^j;?;^   '  n^^^  J;?"   *^;   ^^'v"   . 

BUILDING  (garage  and  work  shop),  ^  ^^^**^°iS^_,»"^  alterations  to  school 
^1660;  McHenr>- Aye  2  miles  north  lo^^^Jli^^^g  Elementary  School 
of    Courthouse,    Modesto ,     owners,  ;     District  •3^«>"v» 

?'''*  Mr^*;Jo^  ^""^  "**•  ^*'"^°'^'  ;     The  school  district  will  vote  June 

a^^Vti^   1*^  ^»„»,,»  ^««^^    .oonA.;^    °°   *   proposal    to  Issue   bonds    In 

^?*w'^^5  ir^?«»    M^n    .       •  '^^^=^he   amount   of    $139,000   proceeds    of 

l^.*"i  ^^  PV  «°"'«*^'':  °^",3!::  which   will   be   used   to   finance  the 

Villa  Pace  Hotel,  A  Boscaccio,  202  ^^o^^   constniction. 

Fourth   St  HoUister.  |  

ALTER    (Storage     room     to     office),  !  5/22/46  "10 

$4000:  101  S  First  St  San  Jose;  ^q  sTART  WORKING  DRAWINGS 
owner.  AmericanTrust  Co,  464  Call-  POULTRY  SCIENCE  LABORATORY 
fomia  St,  San  Francisco.  .  Cost  $300  000 

ALTER  (shipping  rooms),  $1600:  San!  DAVIS,    yolo    County,    Calif.    Davis 

!!*^°*i*!*^^i  i^tl:^  Y?  ff _  ^*f*  '  campus  of  University  of  California. 
^_.wi        /-._  _        *  _      (;.Q,jgtj.y(;^iQjj  q£  two-Story  reinforced 

concrete  poultry  science  laboratory 
building. 


5/22/46  ••    11 

PLANS     BEING     FIGURED- 
BIDS  CLOSE  MAY  29 

HOSPITAL    ADDN.        Cost,    $550,000 

ABERDEEN,      Wash.;      St.      Joseph 
Hospital.   5th   and  H   Sts. 

Construction    of    6-story    reinf.    con- 
crete   Class    A    hospital     addition  j 
(43x265  ft)   of   125  bed  capacity.      1 5/22/46 

Owner- St    Joseph    Hospital,    Sisters  1  PUNDS   DONATED 


5/22/46  • 

|BIDS   OPENED 

WADING   POOL 

STOCKTON,   San  Joaquin  Co.,  Calif. 

Construction  of  shallow  pool  for  wad- 
ing and  swimming  in  the  recrea- 
tional area  of  the  Lottie  Grunsky 
School  grounds. 

Owner— City  of  Stockton,  B.  L  Tra- 
hem>  City  Clerk.  City  Hall. 

Low  Bidder— Stockton  Constr.  Co.,  40 
W  Clay  St.,  Stockton,  $7,677. 
Other  bidders  were: 
Don   Clark,   $7,823. 
S.   M.  McGaw  Co.,  $8,450. 


5/22/46 

NO  BIDS  RECEIVED 

SAN  FRANCISCO.— No  bids  were  j 
received  May  21  by  the  Public  Utili-  { 
ties  Commission,  Room  287,  City  Hall.  ' 
under  Hetch  Hetchy  Contract  No.  195  [ 
for  construction  of  cottage  at  Lake 
Eleanor. 


TIMBERS 

Prefabricated 


2 1 


of  St.  Dominic   %   Architect 
Architect — ^John    W.    Maloney.    Cen- 
tral   Bldg.,    Seattle. 
Plans  are   being  figured   by   a  se- 
lected list  of  contractors. 


12-1 


INDUSTRIAL 
BUILDINGS 


THEATER  IMPROVEMENTS 

Cost,  $400,000 
BERKELEY.  Alameda  Co.,  Cal.    Uni- 
versity of  Caiifomia  Campus. 
Improvements    and    enlargement    of 
Hearst    Greek   Theater,    to   include 
renovation      and      expansion      and 
modernization   of   appurtenant   fa- 
cilities. 
Owner — University  of  Caiifomia,  c/o 
Dr.  Robert  Sproul,  President,  Ber- 
keley. 

The    Hearst    Foundation    has    do- 
nated $400,000  for  the  improvements. 


FurnUhed  and  Framed 
to  Your   Reqinremento 

Carload  Lots  Only 


Rubber  Co,  300  2nd  St,  San  Fran 
Cisco. 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMifR  CARRIERS 

CONCRETE  MIXER 

MfXERMOIILE.  SCOOPMORILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIIRATORS 

GENERATORS 

it 

H.    STECKER 

PMONIt 


BERKELEY  2752 


Jl 


MdJVREN  CEMENT 

ASBESTOS  BOARD 

• 

4-ft.  z  84t  s  l^frin.  or 

3'16-m.  aacl  V*-in.  Comi. 

3-(t  Sin.  z  Ml 

• 

LRReederCo^Sf. 

DOairlsfl  HM 
!••  SaersMeattt  Street 
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UNTIL   JUNE   4  10   a.   m. 
BIDS     POSTPONED— 
LABORATORY 

MISSOURI     BASIN     Project,     Wyo- 
ming.   Boysen    Government    Camp.    22-26 RESIDENTIAL 

Construction      of      concrete     testing!  mtntJZwZtl^^^ 

laboratory.    Spec.    1301.                         j                       BUILDINGS 
Owner — U.    S.    Bureau    of    Reclama-  [ — 

tion.     Thermopolis.     Wyoming.  j  5/22/46  ••     2  4 

Postponed    from    May    24.  BIDS  WANTED— NO   BIO 

Specifications       obUinable       from   OPENING  DATE  SET 
above  office;   no  charge   to  prospec-  p^SIDENCE 

tive  bidders ;  to  others  $2.25  not  re-  I  Estimated  Cost  Under  $10,000 

turaable.  '  SAN  FRANCISCO.  34th  Ave.  between 

Ulloa  and  Vicente. 

5/22/46  •     12!  Construction    of    frame    and    stucco 

CONTRACT  AWARDED  I     residence 

i  REMOVE  BUILDING 
I  OAKLAND,    Alameda   County,  Calif 

32nd  and  Cypress  Sts. 
Removal    government    improvements. 

International  Harvester  Bldg. ;  Job    f 

No.  2539.  L 

Owner— U.  S.  Engineer  Office,  74  New  1 

Montgomery  St.,  San  Francisco. 
Plans  by  Migineering  department  of 

owner.  j 

Contractor — Symon  Bros.,    22nd    Ave.  ' 

and  E.  14th  St,  Oakland. 

The  contractor  will  pay  $1176.25. 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 

Phone   PR   4600,   Mr.   Richardson 


FOR  RENT 

Combination  S-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, disset  powerad. 

CARRICO-GAUTIER 

Phons  JU.  4-«0t1 
3^  Ocean  Avsnua,  San  Francisco 


Architectimd  Draftmg 

-  plana  -  deTationa  -  details  - 

Measured  Drawings  for 

alterations 

Technical  Draftmg  Service 

320  Market  St.      San  Francisco  11 
DOuglas  8874 


FOR    SALE 


TIMBERS,  wallboards,  plumbing, 
pipe^  millwork,  and  other  boilding 
materials.  SALE  PRICES.  Large 
stocks  of  **hard  to  get"  items. 

Wiie,   write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St.     -    VAleada  4977 


FLUORESCENT 

^  1*  iirx^  iftmit  ^Itua  (ft  »  4eUia(ile  UftUm^  Ufmtf 

WAlivt  8900 


FLUORESCENT  PRODUCTS  CO 

'525    S  0  L  Q 1 1    C  S  '  £    J  V  i . .   S  : »    f  M  t  [  i  S  C  :^ 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDL\TE  DELIVERY 

PATFERSON  &  ELVIN  IRON  WORKS 
280— ijSth  STREET,  SAN  FRANCISCO         -         MA.ket   3647 


UNTTto  MATERIALS  &  RICHMOND  BRICK  CO.,  Ud. 

Manufactur<E'r8  of 
Wire  Cut,   Repressed   pav-     DDiri^       Hollow    Build-  TTI  T 
"?«•   Add   Resisting,   Face,     £)|\|I,IV       ing.     Partition    lILt 
tue  Clay,  and  Fire     .     .     .     '^"^V*^       and  Quarrj  .  .    ***^*^ 

I    Office  and  Plant—POINT  RIClmOND 

I  Phone  Richnond  226 


COIORETE  CITTIRG    -    COMPRESSOR  REHTALS 
Portoble  Welders— Air  Tools 

CLEMENTINA  CO._2277  JERROLD  AVE. 
Phone  Mission  1636  -  0755 


8AMERST0N  &  OREEN  LIMBER  €0. 

Wholesale  and  Jobbing  Yards 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDF.ROSA  -  SUGAR  PINE 

??ar    Francisco 
1S00  ArtMY    STREET  2001 

ATWatar  1300 


OaklanJ 
LIVINGSTON    STREET 
KEMOQ  4-1884 


A 


ssociated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

B«-keley  8317  1335  SIXTH  ST.,       Berkeley  2,  Cidif. 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  ILANKFT  ft  ILOWN  TYPES 

SUPPLIERS  ft  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

lusulators  for  the  Pacific  Coast  Tefephoao  KEIIoq  2-3688 

1650  MacARTHUR  OAKLAND  I,  CAUF. 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7—3,000  Watt  ''Onan"  single  phase 
AC  Gasoline  Driven  L^ht  Plants 
Canopy  Hoosed-Moonted  on  sldds. 

43  Tons  3-8-inch  Steel  Plates. 

Call 

The  brookman 

COMPANY 

DOuglas  4657 


«MMMli^ 


ms^'t  '^jf/ .fj)>.  5M  jifijjjIjNi 


WEDNESDAY.  MAY  22.  1 946 


I 


DAILY    PACIFIC    BUiLPRK 


Ei^iieeriiig  Section 


A1>VE1ICZ 


FACE  3 


k'  I 
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Water  Supply  and  Sewage 


Dispo««4    Plants 

Bridges    

Dams    Reservoirs    and 

Dredging 
Docks,  RJers  &  Harbors  ... 
Parks,  Airports  and 
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Railroads,  Subways  and 

Tunnels    
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33 
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35 

36 

37 


Streets  and   Highways  

Gas,   Water   and   Oil    Pipe 
Lines  „, 


38 

at 

41 


41 


j  (10)  2000  ft  b.m.  furnish  and  Install 
redwood  lumber; 
(11)  4200  lbs.  furnish  and  install  steel 
!  pipe    hand    railing   and   miscel- 

j  laneous  steel  work. 

I  Speoiflcatlons  obtainable  from  the 
I  cashier's  office,  6th  floor.  425  Mason 
,  St.,  San  Francisco,  upon  deposit  of  |10. 

- 

' 5/21/46  •84 

BIOS    POSTPONED 

I  MISSOURI  BASIN  PROJ.  — UnUI 
May  28,  10  A.  M.  (postponed  from 
May  22),  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Hot  Springs,  S.  D..  under  Spec.  1300 
for  construction  of  Anglostura  Dam, 
Angostura  Unit,  Missouri  Basin  Proj., 
South  Dakota.  The  work  is  located 
on    Cheyenne    River,    about    9    miles 

.south  of  Hot  Springs,  S.  D 


cover  stone  In  stockpile,  18,590  cu.  yds. 
crushed  mineral  aggregates  in  stock- 
pile, and  other  items. 

Callam  County — Revising  existing 
portalB  on  six  existing  bridges  on 
primary   state  highways   Nos.   9  and 


msssenov  ssporti 


,  (16)  143,000  cu.  yds.  unclassified 


cav; 
(17)  1300    cu.    yds.    unclassified 
cav.    for   struc. ; 


ex- 


celVed  by  the  SUte  of  Nevada  Dept  .for  which  bids  are  to  be  received  in 
4  0   of  Highways,  Robert  A.  Allen.  State    Los  Angeles  on  June  6,  1946, 
Highway  Biigineer,  Heroesf  MemortaJ 

(18)  115.000  sta.  yds.  overhaul  (500  ft  fwa^Rn'^^^^V^^'lS!!^"*"^^*  *"*^^"    ?«^'  ^"on  Cl^y.  Nev.,  Hor  approx. 
/«*•  h*un  :  "    louurt  j  way  Bngineer  G.  T.  McCoy  announces    10.325  mUes  of  highway  cOnstrucUon 


5/22/46 

BLUE  PRINTS  AVAILABLE 


free  haul) ; 


14  and  secondary  state^  highway  No.  j  (19)  1.04  miles  finished  earth  graded    wo^Vr  whfST  hl^°  wiu't^^il 'f:^  ''J^"  f-.^^^.  W^I 


5-E,  a  state  project  in  Clallam,  Grays 
Harbor,  Jefferson,  lllason  and  Pierce 
Counties,  Involving  about  13,150  lbs. 
of  structural  steel  and  removing  por- 
tions of  existing  bridges,  lump  sum. 

Specifications   obtainable   from  the 
above  office  upon  payment  of  $2. 


roads; 
(20)  4  cu.  yds.  concrete,  class  A; 
(21>  30    lbs.    reinforcing    steel; 
(22)  618    lin.    ft    12-lnch    corrugated 


SACRAMENTO^ CaUf.— State  High- 

I    10.325  miles  of  highway  c 

— ^"  'from  a  point  9.3  miles  eas<  of  Battle 

worn  for  which  bids  will  be  opened    Mountain    to    0.8    mile    wdst    of    the 
In  Sacramento  on  June  5  and  Jvme  12    Lander-Eureka    covmty   lltfe. 
and  in   Los  Angeles  on   June  6  and       Specifications  obtainable  from  the 
Jime  13:  .above   office   upon    deposit   of   |10.0C, 


rV'-C.C-75-A,B,   between   Brotuiway 


of  which  15.00  is  returnable. 


4  0 


5/22/46 

BIDS  OPENED 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
— L.  C.  Smith,  First  and  RaUroad,  San 
Mateo,   at   |270,168.56,    submitted    low- 
Specif  ication  a,  obtainable   from  the  ,  bid  to  the  City  of  San  Mateo,  William 


4  0 


5/22/46 
NOTICE 

SACRAMENTO   COUNTIT,   CaUf.— 
A  representative  of  the  district  office 


office  of  the  Bureau  of  Reclamation ;  I  J.  O'Farrell,  city  clerk.  City  Hall,  for 
no  charge  to  prospective  bidders;   to  j  improvement  of  streets  in  San  Mateo 


others,   13-75,   not   returnable. 


31-32— WATER  SUPPLY  A 
PLANTS 


35—      DOCKS,  PIERS  & 
HARBORS 

5/22/46  * 


«/22/46 
PLANNED 


, 3  5 

CONTRACT   AWARDED 
—  I     SAN     FRANCISCO.  —  Commercial 
3  2  j  Iron  Works,  Portland,  Ore.,  at  |175,- 

'774.50,  awarded  contract  by  the  U.  S. 


38— ELECTRIC  UGKTING 
BUILDINGS 


MONTEREY  COUNTY    Calif The  '  Engineer  Office,  74  New  Montgomery 

proposed  formation  of  a  Seaside  Sanl-  ;  ^*-  ""d^r  Serial  No.  04-203-46-19  for 
tary  District  will  be  the  subject  of  a  i '^'^*^°*^^^8^  *"<^  overhauling  the  U.  S. 
public  hearing  on  June  10,  at  which  ,  dredge  Col.  P.  S.  Michie. 

time -the   Monterey  County  Board   of  I  

Supervisors  will  consider  property-  ! 
owner  protests,  etc.  County  Surveyor  j 
Howard  Cozzens  has  completed  a  < 
survey    for    the    construction    of    the ' 

Installation    of    a    sewage    collecting  | 

system    and  disposal    plant    in    East  i  5/22/46 

Monterey,  which  is  estimated  to  cost  I  bids  xa/amtph 

^2,439.    including   $305,659   for    "col-  j     eL  TOrS    0?ajige  Co.,  Callf.-Un- 

and  $246,780  for  disposal  plant  jceived  by  the  U.  S.  Navy,  11th  Naval  1 

j  District,   Public   Works   Department,  1 

3  1  1 1220  Pacific  Highway,  San  Diego,  for  ( 

the  furnishing  of  equipment  and  ma-  ) 

teriala    (except    for    certain    lighting  i 


Knolls  No.  2;  Job  No.  46-5 
Work   involves: 

(1)  60.829  c.y.  grading,  all  classes 
of  material  includ.  removal  of 
trees,  etc. ; 

(2)  2,140  s.f.  6- in.  concrete  pavement 
in  place,  complete; 

(3)  183.232  8.f.  6- inch 

(4)  385,603  s.f.  5-lnch 

(5)  35,910   s.f.    4-inch 

(6)  24,660    s.f.    2-in.    asph. 
resurfacing    in 


galvanized    sheet   metal    culvert 'T',r«V»^^r"^'.,T.  xjroaaway 

r24i  ^*'iin     ft     36.inrh     r.«.^ ♦j'     V-SBt.2-A.  between  Prunedale  Jet  _     __ 

SS    U  gauge;                    culvert  ^  tion  sheet  only;  no  other  plans  avail-  i  will  meet  prospective  bidders  for  the 

(25)  88  lin  ft  36- inch  corrueated  mi      *  nr  or  «  «  ,,     ^  proposed  project  in  Sacramento  Coun - 

V^Sed      sheet      meSl     Sl?Srt  :  rJ:®^;^;^'    ^^f^***^    S^^  Maria  ty    (X-Sac-ll-C)   for  which   bids  are 

v«ai>«»                        cii*i     culvert  I  River  and  1.5  miles  south  of  Nipomo ;  to     be     received     in    Sacramento    oi 

|locatk)n   sheet  only;   no   other  plans  June  5,  194A 

ized  sheet  metal  culvert:  pipJ^."  '  *''x"w^  i  n   v.^*            *    *      w  w  ..  ^^"^  representative  will  meet  pros 
bow   (asphalt  dipped) ; 


Said  representative  will  meet  proa- 
pectlve  bidder  at  Victorville  I^Mlt 
Office  oa  Wednesdav,  May  29,  1946, 
at  2  P.  M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  district  office  and 
arrange  to  make  their  field  inspec- 
tion on  the  above  date. 


pipe,  10  gauge; 
(26)  1    12-incto    corrougated 


on 


X-Sac-ll-C,  between  Antioch  bridge  Ipective  bidders  at  Sacrameqto  County 
(27)  3  24-inch  corrougated  icalvaniz    '  ""^^   Emmaton ;    location   sheet  only;  lend   of  Antioch    bridge   on   Tuesday, 
edsheel   metal  culv^*^  )^^S    i  "°  °^*'*''  P^'^^  available.  May  28.  1946.  at  11  A  M. 

ed  sheel   metal  culvert   pipe   el-  |      i-Lan-g^-D,  across  Kelsey  Creek  at        Prospective    bidders    are    urged    to 

;  Kelseyville :     Plans    (including    sales  'cooperate  with  the  district  office  and 

inspection 


41— ^GAS»  WATER  AND  OIL 
PIPE  UNCS 


4  1 


bows; 


(28)  70  lin.  ft  removing,  cleaning  and    t^rVi  iw    ««.  unciuamg    saies    cooperate  wiin  ine  distrtct 

!  stock     Diline     salvatred     "f,rtS  I  ^>'    »1»;  ?ro«-«ection8    (mcludmg    arrange  to  make  their  field 


stock 
pipe; 


piling     salvaged     culvert  j «!:?««  taxT '3r^;rt^rcos\  l^nT^I 


(29)  20  lin.  ft  removmg,  cleaning  and    $3  54 
relaying  salvaged  culvert  pipe ;         t  *  •     • 


do; 

Jo!  (30r'3^"^u.Tdr'*rerrick'';i;c*S'^ckjciVk'''^^^^^^  ^\^    ^^.^ 

concrete  retaining  waU;  i,,^,    "      ^***    (Including   sales    tax). 

place    complete    (31^  s  drop  inlets.  24.inch  size  (type  I  fJ, , '«  o^**:Jfr,^*°"   (including  sales 
including  tack  coat;  1)  ^••J'*^  itax),  fl.23;  total  cost  plans  and  crosa- 

6'steel  inlet  covers;  ^  ^^fi?"!! J 'ii'^n  "^i^^Tr^'f  ^''  ^IL^ 

(^1\  4,  «»mhjLnkment  snillwnv  ir,i*f  --  '  IV-Ala-69-Oak,  East  Shore  Free- 
se^^  UvSe  A)  (aJoha It  d?^"  i  ^'""^  *"  Oakland  over  Southern  Pacific 
sembUes    (t>pe  A)    (asphalt  dip-  .Railroad   and   Western    Pacific   Rail- 

(32a)  1    embankment   spillway    inlet'™***   ^^  ^^^  ^^* 


on  the  above  date. 


4  0 


3  8 


5/22/46 
PLANNED 

YREKA,    Siskiyou    Co..  Calif.— City 
Engineer  Arthur  O'Connor  has  been 


(7)  616  l.f.  type  A  curb,  8-ft  gutter   (gj^)  6  steel  inlet  covers; 
in  place  complete; 

(8)  7.971  Lf.  type  A  curb.  6- ft.  gutter 
in  place  complete; 

(9)  8,574  Lf.  type  A  curb  3-ft  gutter 
in  place  complete; 

(10)  324  If.  type  A  curb,  18-in.  gutter 
in  place  complete; 

(11)  18.502  l.f.  type  B  curb,  3-ft  gut- 
ter In  place  complete; 

(12)  116,380    s.f.    concrete    sidewalks, 
4-in.  thick  in  place  complete; 

(13)  1,300  l.f.  type  curb  only  in  place 

r^^.^^^^W     «.  ...  .       1(36)  297.000  c.y.  unclass 

(14)  20,595    l.f.     6- in.    vlt.    clay    pipe 


cross -sections    (iacluding   sales   tax), 

5/22/46 
NOTICE 

SAN  LUIS  OBISPO  COUINTY.  Cal. 
—A  representative  of  the  district 
o^ice  of  the  State  Division  of  High- 
ways will  meet  prospective  bidders 
for  the  proposed  project  in  San  Luis 
Obispo  County  <V-SLO-i-F),  for 
which  bids  are  to  be  receivM  in  Sac- 
Plans    (including  |  ramento  on  June  5,  1946w 

Said  representative  will  meet  pros- 
pective bidders  at   beginning  of  proj- 
nnmiM'  '     * » -'^•'"-"o-ooi- ,  in  ouum  iaan  r  ra.u-  j  ect  at  Santa  Maria  River  on  Wednes- 

<34,  STtinlber  cu.v«t_,^ruer..  j  f^^'  ^^.TJSrj::?^^^^^'^^:  I  '^''  "'^  "■  '1^111'  ^  ^ 

(35,  27  ac^e.  Clearing  and  grubbing :!  ^^"i"'' L^"  ^<',  c;j«|-»««ion.  (in- 
(36,  2*7.000  c.y.  unC.s.  „c.v.  ■  .  ""vm^^jll^    b.^ee„  VlctorvM. 


5/22/46 

BIDS   WANTED 

OAKLAND,  Alameda  Co..  Calif  — 
Until  June  5,  1  P.  M..  bids  will  be 
received  by  the  Oakland  City  Coun- 
cil, City  Hall,  for  placing  82-inch 
diameter  corrugated  pipe  lining  in 
existing  7 -ft  9-in.  x  9-in.  x  9- ft  9-ln. 
concrete  arch  culvert  south  of  29th  St 
and  east  of  Broadway. 

The  work  involves : 

(1)  100  lin.  ft.  82-in.  corrugated  iron 

pipe; 

(2)  72  cu.  yds.  concrete  grout; 

(3)  I  taper  section. 
Specifications   obtainable  from  the 

office    of    city    engineer,    City    Hall, 
upon  deposit  of  $5. 


NachiBery  &  Material 


,33,  2  concrete  maintenance  'n^'^r  f'^^^l^^'sf^X'totm  San  Fran- 


sewer 


I.I.     o-in.     Vlt.     ciay     pipe    /07  V   ofiOO      cu     vds     imcIaimiflAH    av  » iix-oou-oi-u,   ociween    viciorvuie 

complete  in  place  includ!  ^^^^  ™  for  stma     ""'^^*"**<*  «"  !  and  Oro  Grande:  location  sheet  only; 


«..,v,^^i.,^^    K      *u      ^.*      ^         ..  materials  which  will  be  furnished  by  | 

Sri^rTtii^/  *.^"^,  9°"°*^*^^°    t*»«    government),    and    for   the   per- 
S5S^«non     ™^.f     T'  ^°'  ^^•'  i  forming  of  all  labor  for  the  installa- 
i??:f    o    k/  f      »ir   °'    concrete    or  j  uon  of  a  permanent  taxiway  lighting 
R.!f^hlr    h!..  T^r*    '",  '■J^J^''^    on    system  at  the  Marine  Corps  Air  Sta- I 
Butcher   Hill.    Just    east    of    the    city  juon.  El  Toro.  Calif. :  Spec.  17781.  Plans  . 
limits.  g^^^  specifications  are  available  from  1 

the  above  address  upon  deposit  of  $10.  i 

39— SEWERS  i 

MATERIALS  I 


wve   branches; 
(15)  3.476  Lf.  4-ln.  vit  clay  pipe  lat 
erals  complete  in  place; 


1  cav.  for  struc.;  ,„„     •  •,  •  , 


4  0 


5/22/46 
NOTICE 

SAN  BENITO  COUNTY,  Calif.— A 
representative  of  the  district  office 
of  the  State  Division  of  Highways 
will  meet  prospective  bidders  for  the 
proposed  project  in  San  Benito  Coun- 


NEWS  INDEX 


Misc.  Supjplies  4  Materials 
Machinery  and  Equlpmant 


42 
49 


(39)  2.111  miles  finished  earth  graded 


(41)  100  lbs.  relnforing  ateel; 

(42)  792    lin.    ft.    12-inch    corrugated 


«/22/46  ••3  2 

TOTAL   BIDS 

REDDING,  Shasta  Co..  Calif.— Joe 
P.  Brennan,  1343  Butte  St.  Redding. 
at  $205,062.28,  submitted  low  bid  to 
the  City  of  Redding,  Doris  L.  Hol- 
land, city  clerk.  City  Hall,  Redding, 
for  construction  of  a  sewage  disposal 
plant  and  30-inch  outfall  sewer.  Plans 
by  City  Engineer  H.  A.  Ross. 

Other  bids  were: 


(16)  1,100    l.f.     24-ln.     concrete     pipe  j  roads- 

/IT.  SiS"^/*"?,*"!  ^^^^^  complete;  1(40     jq  cu.'yds.  concrete  class  A; 

(17)  560    Lf.    21-lnch    concrete    pipe  j  _     .  • 
storm  sewer  in   place  complete; 

(18)  870  Lf.  18-lnch  concrete  pipe 
storm  sewer  in  place  complete; 

(19)  2,743  Lf.  12 -inch  concrete  pipe 
storm  sewer  in  place  complete; 

(20)  90  each  manholes  for  sanitary 
and  storm  sewers  capped  with 
east  Iron  frame  and  covers  in 
place  complete; 

(21)  45    each    catch    basins    in    place 


I  way  at  1st  St :  Plans  (including  sales  I  ty  (V-SBt-2-A),  for  which  bids  are 
tax>,  $1.85;  total  cost  plans  (includ-  J  to  be  received  in  Sacrament«|>  on  June 
ing  sales  tax),  $1.85.  I  5,  1946. 

VIII-SBd-190-D,  across  Mill  Creek:  j     Said  representative  will  n^eet  pros- 
Plans  (including  sales  tax),  $1.53;  to-    pective  bidders  at  Junction  <lif  Routes 


galvanized  sheet  metal  culvert  '  it'j'*^'  "^''"^  (including  sa^es  tax  K  2  and  67  near  San  Benito  RiVer  bridge 
Dine  (asDhalt  dinned)-  ^^^-  °"  Friday.  May  31,  1946,  at  11  A.  M. 
?,S«     ,*  "^^r  Q^Fn^^K^: ^♦^^        XI-S.D-77-S.D,  Balboa  Parkway  at  


5/22/46  •     39!  complete   with    cast   iron   frame 

BIDS  WANTED  J  *"<i   covers; 

SACRAMENTO    COUNTY,    Calif.—    <^^  *     **^**      special     storm     water 
Until  June  17,  10  A.  M.,  bids  will  be  catch  basins  In  place  complete; 

received   by    the    County    of    Sacra-    ^^^^  ^   ^^^^   electrolier  stand,   com- i 
Freethy-Fogelberg   Co.,   El   Cefrlto,  ]  mento,  county  clerk.  Courthouse,  Sac-  P^®*^    '^^^^    concrete    base 

$242,926.6a  ,  1  ramento,  for  14.000  lin.  ft.  42-in.  rein-  glassware; 

Wonderly    Construction    Co.,    Long    forced  concrete  sewer  pipe  for  outfall    ^^^^  ^'^^^    '  ^-    1%-*°-    electrical    con- 
sewer  along  Fruitridge  Rd.  to  Sacra-  !  ^"'*^    *"    place    complete ; 
mento    River    in    County    Sanitation  !  <25)  10,650    l.f.    single    conductor    ca- 
Dlstrlct  No.  1.          ,                                     '           ^^^  *"  place  complete; 

'  (26)  120  c.y.  reinf .  concrete  retaining 


(43)  2386  lin.  ft  24-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe; 

(44)  596  lin.  ft  36-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe,  12  gauge; 

(45)  88  lin.  ft.  36-inch  corrugated  gal- 
vanized sheet  metal  culvert  pipe, 
10  gauge ; 


ay 
University     Ave.:     Plans     (including 
sales  tax),  $2.15;  total  cost  plans  (in- 
cluding sales  tax),  $2.15. 

XI-S.D— 77-S.D,  at  Route  77  and 
Mission  Valley  Rd. :  Plans  (including 
sales  tax),  $4;  total  cost  plans  (in- 
cluding sales  tax),  $4. 


I  5/22/45  4  0 

i  NOTICE 

I  CONTRA  COSTA  COUNlfY,  Calif. 
j  —A  representative  of  the  district 
i  office  of  the  State  Division  of  High- 
ways will  meet  prospective  bidders 
!  for  the  proposed  project  iti  Contra 
i  Costa    County     (fV-C.C-75-A,B),    for 


Beach,  $252,130. 

Central  California  Construction  Co., 
San  Francisco,  $315,698. 

Fred  J.  Early  Jr.  Co.,  San  Fran- 
cisco, $316,032.30. 

Bids  tsUten  under  advisement 

Unit  prices  will  be  published 
shortly. 


33 — BRIDGES 


Specifications   obtainable  from   the 
above  office. 


3  3 


5/22/46 

BIDS  WANTED 

INDIAN  ISLAND,  Wash.  —  Until 
June  4.  11  A.  M.,  bids  will  he  received 
by    the    U.    S.    Navy,    Public    Works 


40-^        STREETS  AND 
HIGHWAYS 

5/22/46  ••40 

BIDS    WANTED 

HUMBOLDT  CO.,  Nevada.  —  Until 
June  4.  3:15  P.  M.,  bids  will  be  re- 
ceived by  the  State  of  Nevada  Dept 
of  Highways,  Robert  A.  Allen,  State 


VII-L.A.Ora-168.60-B.Slb.  traffic 

^^*^  ih^Hltrf ';^fv^l^  r.^ni'''^?***  ■ ''^^^^^^^^  should    beiwhichbidsaretobereceivejilnSac 

foL^u    nfn^r.  ^^     ^^^^^imade  payable  to  the  Department  of  ;  ramento  on  June  5,  1946.     ^ 

»°<*l    ._^    .   A7^.?"t„«^,^i;i   .^1, -«.-- ^  (Public  Wortts,  Division  of  Highways,  I      Said  representative  will  mieet  pros- 

•^*^^  ^!l;^^t«?^5?iti^r,r    ***   ^^"d  should   accompany  the  order  to  1  pective  bidders  at  northerif  end   of 

.^p.  ^A^f    ?.  TJf      ^1^    f'^°^«j  .this  office.  I  Broadway    Tunnel    on    Monaay.    May 

''lloli  ^pllii'g  "XaTel"  ci^rt  ^Pl^el  !  ,.  «-»--^«  T  ^'^  ^^7f^  ^'^"^-  '""^t  i '''  '''''  ^'  '  "^  ""  I 

/,io^  on  iTr,    *r  .!ltv,,.,,i,,,^  r^JLZil.     iTJ    fications  and  proposal  form  must  be  I  

'     '  reliving  saWagi^'ct^fvert^pi^^    addressed   to   the  office  of   the  State  ';  5/22/46  t"—*  0 

(50)  910  cu    vds    derrick  TacediS^  Engineer,    P    O.    Box    1499,  i  NOTICE 

^^^  „r_f_"..I't!u,,?'^'^*'^  P^*°®**  *^**  (  Sacramento,  Calif.  I     SAN    MATEO   COUNTY,   Calif.-A 


retaining  wall; 
(51)  12  drop  mlets,  24-inch  size  (type 

1); 


wall  in  place  complete; 

(27)  78    c.y.    concrete    for    Jacket    on 
storm  sewer  in   place  complete; 

(28)  6,760  l.f.  2x6-in.  Redwood  head- 
ers   in    place   complete;  !  (52)  12  steel  inlet  covers; 

(29)  760  c.y.  imported  borrow  for  !< 53 >  8  embankment  spillway  inlet  as 
subgrade  under  highway  pave-;  semblies,  type  A  (asph.  dipped) 
ment    and    curb    and    gutter    In  i  (53a)  1  each  do,  type  B ; 


Blue    prints    of    plans   are    sold    at  j  representative    of    the   district  office 
i  cost  and    are   not    returnable   for   re-  |  of    the    State    Division    of    ijlighways 


place  complete. 

Total  bids  follow: 
((A)   L    C.    Smith,    San    Mateo,    $270,- 
I  168.56. 

j(B)  Union  Paving  Co..  $270,388.23. 


(54)  4  concrete  maintainenace  mark- 


|fund. 

' 5/22/46 
BIDS    WANTED 
&AUSALTO,     Marin 
I  Until    June    5,    8    p.    m. 
( received    by    the    City 
i  Amelie 


Office,   Bldg.  78.   Puget   Sound   Naval    Highway  Engineer,  Heroes'  Memorial 
Shipyard,    Bremerton.    Wash.,    under   B,(jg.,    Carsoh    City.   Nev.,    for   14.941 
Spec     16255  for  construction    of  rail-lmiles   of   highway  construction   from  ^ 
road    transfer    bridge   and    unloading! a    junction    with    U.    S.    95,    31    miles; 
platform,     Naval     Magazine,     Indian    north    of   Winnemucca   in   Humboldt 
Island,  Wash.  j  County. 

Specifications   obtainable   from  the  1     Specifications   obtainable  from  the  | 
above  office   upon   deposit   of  $20.        j  above   office   upon   deposit   of   $10.00,  ' 

• of  which  $5.00  is  returnable.  I 

5/22/46  3,3  ! 

PROPOSED  5/22/4C  ••40 

CONTRA   COSTA   COUNTY,   Calif.    BIDS    WANTED 
—A  proposed  10-year  program  calling  j     WHITE  PINE  CO.,  Nevada.— Until 
for    an    expenditure   of    $5,540,500    of    June   4,   2:15   P.    M.,   bids   will   be   re- 
county    funds    for    road    and    bridge  j  ceived  by  the  State  of  Nevada  Dept 
improvements  is  being  studied  by  the  j  of  Highways,  Robert  A.  Allen,   State 
Contra  Costa  County  Board  of  Super-  j  Highway  Engineer,  Heroes'  Memorial 
visors.  Hall  of  Records,  Martinez.  The  |  Bldg.,  Carson  City,  Nev.,  for  approx. 
survey  was  made  by  County  Surveyor  j  17.667  nniles  of  highway  construction  j  J"' 
Joseph  Barkley  and  includes  the  fol- jfrom    a    point    in    McGill    to    Magnu-  ■  ^l** 
lowing  bridge  jobs:  I  son's  Ranch  in  White  Pine  County. 

(1)  replace  existing  structures  of  the       Specifications  obtainable  from   the 

Pacheco   Slough    bridge   on   Water-    above   office   upon   deposit   of  $10.00, 
front   Rd.    with   a   new    swinging  I  of  which  $5.00  is  returnable. 


'     er  posts; 

•(55»  27    timber   culvert    markers. 

'(A?Macco'constT'co     Clearwater  '  «*"'  ^^"^  improvement   of   Napa  St, 
i(A)    Macco    <-onstr.    Co.,  Clearwater,  ^^.^^  Caledonia  St,  to  Bonita  St 


(C)  California    Paving   Co.,  San  Ma-    ,'.'"•  Jr„*/^^r;rao„  iur^^„r.    /p^^  •     ^^^ns    prepared    by    City   Engineer 
♦»^   mo^■i  r,-?-,  Ao       "  <A^>  A.  F.  Hemze.  San  Manno,   (Pro.,,     o     nJ^^^n^    «K*oin«Ki<:    frr>,^    of. 


;Will  meet  prospective  bidders  for  the 

{proposed  project  in  San  Mateo  County 

•    40  ;  (rV-S.M-68-SSF),   for  which  bids  are 

j  to  be  received  in  Sacramentc^  on  June 

Co.,     Calif.—  j  12,  1946. 

bids   will   be  ,      Said  representative  will  mieet  pros- 

of    Sausalito,  '  pective   bidders  at   the   south   end   of 

L.    Smith,    Cny    Clerk,    City  |  the   South   San   Francisco   vjnderpass 

on  the  Bayshore  Freeway  oni  Monday, 
June  3,  1946,  at  2  P.  M. 


teo,  $311,077.43 
(D)  Charles    L.    Harney,    San 
Cisco.  $371,721.14. 
Unit  prices  follow : 


C)    $249,428.35. 


(1). 

(2) 

(3». 

(4). 

(5). 

(61 

(7). 

(8). 

(9» 
(10). 
(11). 
(12) 
(13) 


(151. 
(16) 

(17>. 
(18). 


bridge,  $164,000; 
(2>  Orward  bridge,  $42,000; 
(3»  Jersey  Island  bridge,  $40,000; 
(4  1  Tavlor   Slough    to   Bethel   Island, 

$100,000 ; 
(5)  Bancroft  bridge.  $16,000 ; 
(6t  Pine  Creek  bridge,  $15,000. 


'  (19) 


(A( 

$    .35    : 
.29 
.155 
.13 
.115 
.0575 

2.75 

2.13 

1.20 

1.06 

1.17 
.1925 
.95 

1.31 

1.27 

5.00 

4.40 

3.95 

2.00 


4  0  !  (20) 126.00 

;(21) 110.00 


34— DAMS.  RESERVOIRS  & 


5/22/46  3  4 

BIDS   WANTED 

SAN  MATEO  COUNTY,  Calif.— 
Until  June  11,  3  P.  M.  (postponed 
from  June  4>,  bids  will  be  received 
by  the  Public  Utilities  Commission, 
Room  287,  City  Hall,  San  Francisco, 
under  Water  Dept.  Contract  No.  423 
for  replacing  diversion  flume,  San 
Mateo  dam  No.  2. 

The  work  involijrea: 

(1)  lump  sum,  remove  existing  tim- 
ber structures; 

(2)  440  cu.  yds.  unclassified  excava- 
tion; 

(3)  180  cu.  yds.  place  earth  fill; 


5/22/46 

BIDS    WANTED  „  _-^ 

ELKO    COUNTY,    Nevada.  —  Until    <22)  j['^r2 

June  4,   4:00  P.    M.,   bids  will   be   re-  ,  <23)  ^'"'^^ 

ceived  by  the  State  of  Nevada  Dept  1  <24) 625 

of  Highways.  Robert  A.  Allen.  State  ■  <25)  .21 

Highway  Engineer,  Heroes'  Memorial  :  ^26) 18.10 

Bldg.,    Carson    City,    Nev.,    for    11.934  M27) 12.50 

miles   of   highway  construction   from  i  <28) .225 

Elko   to   approx.    12    miles    southeast  |  ^29)  1.66 

toward   Lamoille   in   Elko  County.        !  ~ 

Specifications   obtainable  from   the    5/22/46 
above   office   upon   deposit   of   $10.00,  1  B'DS   OPENED 
of  which  $5.00  is  returnable.  I      I>OS  ANGELES  CO.,  Calif.-Macco 

;  Constr.    Co.,    815    Paramount    Blvd., 

4  0  '•  Clear\vater,  at  $233,921  submitted  low 

jbi  dunder  Proposal   "C"   to  the  Pub- 

Un-  '  lie     Roads     Administration,     Charles 


(B) 

.43 

.24 

.17 

.14 

.12 

.06 

2.70 

2.10 

L20 

1.00 

1.10 

.19 

.75 

1.25 

1.00 

4.25 

3.75 

2.50 

1.60 

100.00 

100.00 

175.00 

230.00 

.55 

.135 

25.00 

10.00 

.20 

2.50 


(C) 

$     .51 

.30 

.20 

.18 

.145 

.115 

2.65 

2.05 

1.15 

1.00 

1.10 

.185 

.90 

1.30 

1.16 

5.25 

4.50 

2.75 

2.00 

115.00 


(D) 


4  0 


$     .56 

.30 

.238 

.19 

.16 

.075 

3.30 

2.50 

1.43 

1.25 

1.35 

.23 

1.10 

1.65 

1.40 

9.50 

8.00 

4.80 

3.10 

185.10 


5/22/46  I 

NOTICE 

SAN       BERNARDINO       (l^OUNTY, 

Calif. — A    representative   of    the   dis- 

i  trict  office  of  the   State   Division  of 


I  J.    C.    Oglesby    obtainable    from    of 

Fran-  |  ,C)  l^t^^^r^F^rey  &  Son,  (Fro.  C)  ^  "*=«  «'   ^^^^^  <^^^'-^- 
'  $253  020.95.  t 

;'(D)   vinneli  Co.,  Alharobra,   (Pro.  C)  '5/22/46  ••40 

I         $261,436.95.  |  BIDS   OPENED 

(E)  Nathan  A.  More,  Alhambra,  (Pro.  1     OAKLAND,   Alameda   Co.,   Calif. —  1  Highways  will  meet  prospedtive  bld- 
!         c),   $271,299.         '  '  I  Following  submitted  bids  to  the  Oak-  i  ders  for  the  proposed  project  in  San 

(F)  L.'  A.  and  R.   S.   Crow.  Los  An-  !  land  City  Council,  City  Hall,  for  re-    Bernardino  County  (VIII-SSld-31-D), 

I     geles,    (Pro.  C)   $284,679.  '  iPa>r  of  asphalt  and  bituminous  pave-  j    

;  (G)     Mike    Radlch    &    Co.,    Burbank  ■  nient :  .'  — ( 

(Pro.  C)    $287,017.40.  |     Independent  Constr.  Co.,    (1)   $0.35; 


MISC.  SUPPLIES  AND 
MATERIALS 

6/22/46  ••  42 

BIDS   WANTED 

ODAIR,  Wash— Until  May  29,  2  p. 
m..  bids  will  be  received  by  the  U. 
SL  Bureau  of  Reclamation.  Denver. 
Colo.,  under  Inv.  G-S8,012-A-2  for 
deformed  relnf.  bars  for  concrete, 
grade  2,  f.o.b.  shipping  point  and/or 
Odair,   Wash. 

Specs,  obtainable  from  above  of- 
fice. 


B/22/46  ••     4  2 

BIDS  WANTED 

SAN  FRANCISCO.— Until  June  5, 
S  P.  M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall, 
under  Bid  No.  3568  for  furnishing  and 
delivering  approximately  85,000  lbs. 
cast  iron  fittings  from  city  patterns 
for  the  San  Francisco  Water  De- 
partment. 

Specifications  obtainable  from  the 
above  office. 


5/22/46  '42 

BIDS  OPENED 

OAKLAND.  Alameda  Co..  Calif  — 
The  following  submitted  bids  to  the 
Oakland  City  Council,  City  Hall,  for 
sulphur-silica  Joint  compound: 

California  Pottery  Co.,  $80  per  ton. 

Atlas  Mineral   Products  Co.,   $93.13. 


4  2 


5/22/46 

BIDS  OPENED 

OAKLAND.  Alameda  Co.,  Calif. - 
The  following  submitted  bids  to  the 
Oakland  City  Council,  City  Hall,  for 
iron  castings : 

Empire  Foundry.  Inc.,  $0.07. 

Phoenix  Iron  Works,  $0.0725. 


(Continued  on  Page  Four) 


:  (H)  Westbrook  &  Pope,  Sacramento,  ;  (2)    $0.17;    (3)    $0.90;    (4)    $10.25;     (5> 


(Pro.  C)  $313,169. 
(I)    Geo.    E.    Muray,    Stockton,    (I-ro. 


I  $5.95;   (6)   $3.75. 
Ransome  Co., 


(1)    $0.34;    (2)    $1.75; 


f         A),  $168,126.25;    (Pro.   B)   $158,289.  ;<3.  $1;  -4)  $10.50;   (5)  $6.15;   (6)  $3.75. 
!  ( t   Bonadiman-McCain,  Inc.,  Los  An-  '  


geles,  (Pro.  B)  $164,652.22. 

Unit  prices  will  be  given  shortly. 


4  0  : 


■5/22/46  •     4  0 

[LOW    BIDDERS 

I      OREGON.    —   Following   submitted 
'  low  bids  to  the  Oregon   State  High 


:  way    Commission,    Public    Sen-ice 


j  5/22/46 

PROPOSED  I  Bldg.,    oPrlland,    for    construction    as 

I      CONTRA  COSTA   COUNTY,   Calif,    follows :  | 

—A  proposed  10-year  program  calling  :      Baker    County:    Mill    Gulch  -  SaMs  -  j 

I  for   an    expenditure    of    $5,540,500    of  |  bury     Section     of     the     Baker-Unity  j 

125.00    155.00   ;  county  funds  for  improvements  and  '  Highway.    State    Project    13.9    miles  ' 

250.00    550.00     cjnstruction  work  on  county  roadways  '■  of  grade  widening.  Requires  approxi-  | 

290.00    I  and   bridges   is  being  .studied   by   the    mately    302,000    cu.    yds.    of    excava-  : 

•"^S      Contra    Costa    County   Board    of   Su-  !  tion.  ! 

.15    I  pel  visors.  Hall  of  Records,  Martinez,  i     lo^    Bidder— J.    C.    Papin,    Sandy,  j 

48.00    j  The  survey  was  made  by  County  Sur-    Oregon,  $137,580. 

25.00    jveyor  Joseph  Barkley.  )     Jackson    County:    Ashland    -    State 


-H 


260.00 

.60 

.15 

50.00 

25.00 

.24 

2.28 


5/21/46 

BIOS   WANTED 

STATE    OF   WASHINGTON.— un- ,  "-     ^^^^^^ I'^^X;:"-,""! 

til  June  4,  10  A.  M.,  bids  will  be  re-    Morris,  division  engineer,  720  Phelan . 

ceived   by    the    State   of   Washington,    Bldg.,  San  Francisco,  for  2.111  miles  1    ^6)  El  Tayonal  Road,  $40,000. 

Clarence   B.   Shain.   director  of  high-  !  constructing   Project  Calif.    FH-63-C, '      -  -    .o«/^~^ 


.30 
1.30    !  road  jobs : 

j  District  No.  1 

4  0;    (1,  San  Pablo   Arch   Road,   $200,000. 
j  District  No.  2 

(1)  Crockett  streets.  $35,000. 

(2)  Briones  Road,  $75,000. 

(3)  Camino  Tassajara,  $150,000. 

(4)  Crow  Canyon  Road,  $80,000. 

(5)  Lafayette   -    Moraga     Highway, 
$30,000 


ways,  Olympla,  Wash., 

tion  as  follows : 

Cowlitz    County  —  Constructing    25.38 

miles     of    light    bituminous     surface 

treatment    and    27.48    miles    of    non- 


(4)  56'cu7  yds7  concrete  for  elevated  I  s»t»d    single    seal    treatment.    District 
conduit-  ^o-  *  oiling,  on  state  highways  Nos. 


concrete  for  other 


conduit; 

(5)  120  cu.  yds 
structures ; 

(6)  21,000  lbs.  reinforcing  ste^ 
(7>  505  lin.  ft.  furnish  and  lay  30-ln 

centrifugally      spun 

concrete  pipe; 
(8)  30  lbs.  furnish  and  Install  30  lbs. 

copper  water  stops   and  bronze 

bolts; 
<9)  3300  lbs.  furnish  and  install  gal- 


/^ 


5,  12,  1-Q.  5-K  and  12-F,  a  state  proj-  j 
ect  in  Cowlitz,  Lewis,  Pacific  and 
Kahkiakum  counties,  involving  about 
.„  ^  ....  "^^"^  *ons  of  bituminous  cement  MC-2. 
reinforced  !  ^^  *°ns  of  bituminous  cement  RC-5, 
6100  cu.  yds.  of  placing  crushed  cover 
stone  from  stockpiles  and  5660  cu. 
yds.  mineral  aggregates  from  stock- 
piles and  other  items. 

Pacific  County  —  Surfacing  and 
vanlzed  corrugated  nipple  cul- i  stockpiling  crushed  stone  surfacing 
vert  pipe;  land    mineral   aggregates   on   primary 

-«»__«__________ [state  highway  No.  12,  Deep  River  to 

!  Johnson's  Landing  and  Middle  Nemah 
I  to  Johnson's  Landing,  and  on  second- 
|ary  state  highway  No.  12-B,  Naselle 
!  Junction  South,  a  state  project  in 
I  Pacific  and  Wahkiakum  Coimties,  In- 
\  volvlng  about  3870  cu.  yds.  of  ballast 
;  on  roadway,  1810  cu.  yds.  of  crushed 
,  stone  surfacing  on  roadway,  3310  cu. 
yds.  of  ballast  in  stockpile.  7220  cu. 
!  yds.  of  crushed  stone  surfacing  in 
,  stockpile,    4660    cu.    yds.    of    crushed 


for  construe-    Swart  out- Angelus     National     Forest 
Los   Angeles  County. 
The  work  involves: 
The  project  is  divided  into  2  proj- 
ects of  approximate  equal  sizes,  and 
bids  may  be  submitted  for  either  imlt 
or  on  the  complete  project 
The  bids  will  be  taken  as  follows: 
Proposal   A 
(lA)  extra  and    misc.    force   account 
work; 

(1)  14  acres  clearing  and  grubbing; 

(2)  164,000  cu.  yds.  unclassified  ex- 


Johns-Monville 

CORRUGATED  TRANSITE 

...the  permanent,  fireproof 
roofing  and  siding  moteriol 


I 


WESTERN 
ASBESTOS 


I  ?'■:', DO" 


.d  St.,  Suit  Fro..t 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


STRUCTURES 

INCOKPOBATCD 

220  Montgomery  St 

San  Frandsco  4,  Calif. 

YUkon  0407 

tACRAMENTO  OFFICE 
1§14  ath  at^-'Phene  Sac  aaft43 


cav." 


ex- 


(3)  1300    cu.    yds.    unclassified 
cav.,   for   struc. ; 

(4)  148,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 

(5)  1.071  miles  finished  earth  grad- 
ed roads: 

(6)  6  cu.   yds.   concrete,  class  A; 
(T)  70   lbs.   reinforcing   steel; 


(7)  Acalanes  Road,  $20,(X)0. 

(8)  South  Bollinger  Road,  |125,000. 

District  No.  3 

(1)  Construction  and  resurfacing 
work  to  Pleasant  Hill  Road, 
1120.000. 

(2)  Pacheco  Blvd..  $50,000. 

(3)  Mountain  View  streets,  |50,000. 

(4)  Concord  streets,  |20,000.       _ 

(5)  East  Concord  streets,  $30,000. 

(6)  Bailey  Road,  $20,000. 

(7)  Ignacio  Valley  Road,  $38,000. 

(8)  Concord  Blvd.,  $23,000. 
^9)  Pacheco  streets,  $15,000. 

(10)  Hookston  Road,  $11,000. 

(11)  Treat  Lane,  $16,000. 

(12)  Ayers  Ranch  roads,  $20,000. 

(13)  Mt  Diablo  Blvd.,  $15,000. 

(14)  Valley  roads,  $20,000. 

(15)  Castle  Hill  Road,  $20,000. 
(16»  Walnut  Heights  Road,  $50,000. 

Ul7)   Saranap  streets,  $25,000. 
1(18)  Waterfront  Road,  $40,000. 


(8)  174  lin.  ft.  12-inch  corrugated 
galvanized  sheel  metal  culvert 
pipe    (asphalt   dipped) ; 

(8a)  1.299  Lf.  24-ln.  corru.  galv.  sheet 

metal  culvert  pipe; 
(8b)  1   each  24-ln.  corru.   galv.   sheet  i    (4,  Marsh  Creek  Road,  $100,000. 

metal   culvert  pipe  elbow;  i    (5,  shell  Point  Road,  $45,000. 

(9)  570  cu.  yds.  derrick  placed  rock  !    (g)  port  Chicago  streets,  $30,000. 


nstaining  wall; 
(10)  6  drop  Inlets.  24-inch  siae  (type! 

1);  i 

(11  6  steel  Inlet  covers ;  I 

(12)  4  embankment  spillway  Inlet  j 
assemblies  (type  A)  (asphalt  | 
dipped) ;  i 

(13)  2  concrete  manitenance  marker  j 
posts; 


(14)  12  timber  culvert  maritcrs. 

Proposal  B  5/22/46 

(15)  13  acres  clearing  and  grubbing; !  LOW  BIDDERS 

CALAVERAS     COUNTY, 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilitiea  for  pipa  bendinK 
and  manifolds 

Write  for  Prices 

Pacific  PipcCOe 

164)  Spear  SU  San  Francisco 


The  program  includes  the  following  i  une  Rock  Production  on  the  Pacific 

Highway.  State  Project  Requires  ap- 
proximately 10,600  cu.  yds.  crushed 
rock   in   stockpiles. 

Low  Bidder— M.  C.  Lininger  &  Sons 
Medford,    $24,610. 

Josephine  C<njnty:  Robertson 
Bridge-Hayes  Hill-Shattuck  Comer 
Oiling  and  Rock  Production  Project 
on  the  Rogue  River  Loop  and  Red- 
wood Highways.  State  Project  Re- 
quires approximately  3,100  cu.  yds. 
mineral  aggregates,  294  tons  asphal- 
tic  materials,  and  8,700  cu.  yds.  crush- 
ed gravel  in  stockpiles. 
No  bids  received. 

Klamath  County:  <Ik>nstruct  two 
concrete  bridges  on  the  Dalle8-(^11- 
fomia  Highway  near  Chiloquln.  Fed- 
eral Project  No.  F-320  (2).  Requires 
approximately  275  cu.  yds.  structural 
excavation,  630  cu.  yds.  concrete, 
134.4(X)  lbs.  reinforcing  and  550  lin. 
ft.  metal  railing. 

Low  Bidder — Angelo  Doveri,  Kiam- 
Falls,  $48,960.50. 

Lane  County:  Judklns  -  Polnt- 
Springfleld  Junction  section  of  the 
Pacific  Highway.  Federal  Project 
No.  U-161  (12).  0.68  miles  grading 
and  paving;  also,  construct  0.6  mile 
concrete  median  strip.  Requires  ap- 
proximately 7,000  cu.  yds.  excavation, 
750  cu.  yds.  topsoil,  840  cu.  yds.  con- 
crete In  curbs,  walks,  median  stripe, 
etc.,  8.a00  cu.  yds.  gravel  base  ma- 
terial, 1,7(X)  cu.  yds.  crushed  material 
in  base  and  shoulders;  and  7.000 
tona  asphaltic  concrete  pavement 

Low  Bidder— Porter  W.  Yett,  Port- 
land, $117,970. 

Multnomah  County:  Oneonta  Bor- 
row Pit  excavating  and  shaping  proj- 
ect on  the  Colimibia  River  Highway. 
State  Project  Requires  excavating 
and  stockpiling  of  approximately 
130,000  cu.  yds.  k>oae  rock  materiaL 
Low  Bidder— White  Bros.  Co.,  Wal- 
a  Walla,  Wash.,  $93,600. 

Multnomah  County:  Construct 
concrete  bridge  over  O.W.RRJkN.C. 
tracks  Bridal  Veil  on  Columbia  Riv«r 
Highway  FederalProject  No.  FGI-248 
(12).  Requires  approximately  8t0  cu. 
yds.  structural  excavation,  3,300  cu. 
yda.  concrete.  682,000  lbs.  reinforcing 
and  2.000  lin.  ft  metal  ralUng. 
No  bids  received. 

Wasco  County:  <3onstract  300"  steel 
arch  span  bridge  with  120*  steel  via- 
duct approach  at  each  end  over  Mill 
Creek  on  Warm  Springs  Highway. 
Federal  Project  No.  F-309  (2).  Re- 
quires approxinMitely  400  cu.  jrda. 
structural  excavation,  700  cu.  yds. 
concrete,  128,000  Ibe.  retoforcement 
1,260,000  llw.  structural  steel  and  1,- 
100  Hn.  ft  metal  handralL 

Low  Bidder— Kern  A  Kibbe.  Port- 
land, 9274,767. 

5/n/i9  ••40 

BIOS    WANTED 

LANDER  COUNTY,  Nev. —  Until 
une  4.  1:30  P.   M..  Mds  wlU  be  re- 


MONARCH 
SWING  SAW 

The  Last  Word  in 
Cuf.04F  SAWS 

This  motor  head  swi|ng  saw  is  con- 
venient, sturdy  and  efficient,  operat- 
ing with  a  minimum  of  effort.  Tl» 
motor,  with  saw  molunted  directly 
on  the  arbor,  delivers  maximtmi 
power  for  heavy  duty  work. 


IianioQnain 


'   ^1    L 

75  Market  Street        .     .     .     Oakland 
Telephone  GLencourt  8420 

4700  District  Blvd.    .     .     Los  Angeles 


New  Master  Gasoline  Backfi  Tamper 


District   No.  4 

(1)  Clayton  to  Coal  Mines,  $50,000. 

(2)  Kirker  Pass,  $30,000. 

(3)  ArnoW  Industrial  Highway,  $16,- 
000. 


(7)  Morgan  Territory  roads,  $50,000. 
District  No.  16 

(1)  Diablo  VaUey  Road,  $55,800. 

(2)  Jersey  Island  roads,  $50,000. 

(3)  Marsh  Creek  Road,  $100,000. 
(4»  Camino  Vaquero,  $170,000. 
(5)  Bethel  Island  Road,  $40,000. 
C6)  Brentwood  streets,  $25,000. 


4  0 


Calif.— 
;  Bati  Rocca.  2124  Sunset  Ave.,  at  $4827, 
i  submitted  low  bid  to  the  State  Dtvi- 
.  sion  of  Highways,  P.  O.  Harding,  dis- 
i  trict  engineer,  1200  N.  (Tenter  8t, 
'  Stockton,  for  ctmstruction  of  a  cattle 

pass  about  nine  miles  north  of  Angels 
(Camp,  (Calaveras  County. 

C.  C.  GUderaleeve,  Willows,  at  |7,- 

446l11,  submitted  second  low  bid. 


Jdhn  D.  McLaBgUni 

AND   ASSOCIATES 

CONSULTING   ELBCTRICAL 
ENGINSBKS 

1C41   RUS8  BLOO.^-eXkr«ok  fTia 
120  Juaipera  Serra  —  DE  1«tf7 


EASY  TO 
OPERATE! 


compacts  earth  fill 
compacts  &  bonds  asphalt 

and  black  top  patches 
compacts  and  levels  sods 
Works  in  narrow  ditches 


KERR  EQUIPMENT  COMPANY 


160  TENTH  ST. 


Cora«r  •<  Nm««m 
SAN   PKANCISCO 


Ph.  MArket  1651 


Boflers— High  Presinre  and  Heating 

NEMf      AND      REBUILT 
AU  Sates  Md  Tjpm  oi  SImI  Tanks 

OCEAN  SHORE  IRON  WORKS 

^SQ  E  ghth  St.  -  Phone  UNdcriuD  4310  -  Su  Frmadt< 


^ .  ■ 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEBJORM  CONTRACTING  CO. 

^     eMHwrmonSL  DO  8BB3  Sm  Fi 

'tf^  '    '  e,  t  ^      , —       ,1  t 


J  / 
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DAILY     PACIFIC    BUILDER 


WEDNESDAY.  MAY  22.  1946 


Building  PermMs,  Contracts — -RecorJeJ  Motices 


■I 


BUILDING  PERMITS 

Applications 


FLATS  (2-8tory,  frame)  $8000;  S  Bos- 
worth  31  W  Rotteck;  owner  and 
builder,  A  Berwick.  235  Brentwood 
Ave. 

DWSLLJNGS  (l-«tory,  frame)  (6>, 
16600  each;  E  Vernon  175,  200,  225 
S  Sargent;  S  Randolph  25,  50,  75 
E  Victoria ;  owners,  C  T  Buiice  and 
A  Infusino.  708  14th  St;  builder, 
Francia  O'Reilly,  1127  Hearst  Bldg. 

ALTER  APARTMENTS,  ^2800;  840 
4lBt  Ave;  owner,  Bruce  McMuUen, 
prem;  builder,  E  J  Lehman,  51 
Sharon. 

ALTERATIONS  (restaurant  and  bar) 
12000 ;  361  Broadway ;  owner,  Helen 
K  Francis,  1904  Rusa  Bldg;  not  let. 

ALTERATIONS  (office  and  ware- 
house), 1850;  2833  3rd  St;  owner, 
J  A  Mancini.  San  Mateo;  builder, 
Brookman  Co,  55  Main  St 

ALTER  DWELLING.  |800;  2131 
Diviaadero  St;  owner,  James  F 
Egan,  2975  Jackson;  day  work. 

AI4TER  FLATS,  1600;  1456  Kearny 
St;  owner,  Mr  Bianco,  prem;  build- 
er, O  PoUdoro  Co,  1360  Green  St 

ALTERATIONS  (flats  and  store), 
$500 ;  1373-77  Haight  St ;  owner  and 
builder,  Milton  Steuer,  premises. 

ALTERATIONS  (paper  converting 
plant),  1500;  555  Howard  St;  owner, 
Sharon  Converting  Co,  premises; 
builder,  Elvin  C  Stendell,  2278  Mar- 
ket St. 

ALTER  DWELLING  »500;  242  Prague 
St;  owner,  K  Phenicie,  premises; 
builder,  Rite-Way  Building  Co,  162 
Briglit    St 


BUILDING  PERMITS 

Granted 


ALAMEDA 


DWELLING  (1-story,  3-room),  $2500; 
1508A  Alameda  Ave ;  owner,  Laicille 
DlVichio,  1506  Alameda  Ave ;  bulki- 
er, Dan  Dana,  2040^  Clinton  Ave. 

ALTERATIONS,  fl950 ;  2265C  Clinton 
Ave;  owner  and  builder,  W  Neece, 
1514  Bay  St. 

ADD  PERMIT  TO  PERMIT  No  511, 
132,000;  1619  Webster  St;  owner, 
Helma  Jorgensen;  builder,  H  L 
Risdon  &  Sons,  5977  Majestic  Ave, 
Oakland. 

ALTERATIONS,  |1D00;  1617  WlUow 
St;  owner.  L  Price,  1617  Willow; 
builder.  Rasmussen  k.  Reilly,  1285 
35th  Ave. 

ALTERATIONS,  |500;  1343  Fernside 
Blvd;   owner,  V  Grant,  1343  Fern- 


Ace  L  Helmhout  one  of  the  own-       Co.,  20  outlets,  20  switches,  20  plugs, 
ers,  to  self May  14,  1946       2587    28     Maynaitl ;      owner,     Ale- 
May  16,  1946— Lot  342  as  laid  down,      [many  Constr;   contractor,   Arc  Blec; 
Tract  No  228,  Bradley  Manor,  Unit       10  outlets,   10  switches,   12   plugs. 
No  3,  7  of  Maps  62  and  63.  Daniel     I     2588-89    337-333   Silver   Ave,    own 
P  Tresaden.  one  of  the  owners,  to     i  er,    AJemany    Const    Co. ;    contract 

self Jiay  14.  1946|or,    Arc.    Elect    Co.,    10    ouUeta, 

I  switches.  12  plugs. 

2890    24     Maynard;      owner. 


8AN  MATEO  COUNTY 


Recorded  Accepted 

May  16,  1946— Lot  16,  Devereaux 
Manor.  A  J  Blackstone.  et  aU  to 
A  R  Schmidt „.May  10.  1946 

May  17.  1946—1501  "B"  Street.  L-8, 
B-"Q",  Hayward  Park.  Neil  Otto 
Scalf  to  El  Steobit  ...May  16,  1946 

May  17,  1946— Lot  6,  Sunnybrae  No. 
2.  Harold  Lansdell  to  G.  W.  Wll 


liams,   Co - May    15.    1946 

side  Blvd ;  builder,  Harold  E  Jones,   May    17,    1946   —    516    Burlingame 

....  _.  '  A v^ «A ^  T  A«  A*«.k        1#  A  wm 


3337  64th  Ave  Place. 
DWELLING  (2-story,  5-room),  (4500; 
998A  Park  St;   owner  and  builder, 
Wallace  F  Fern,  998  Park  St 


SANTA   CLARA   COUNTY 


Ave.   Burlingame,  Joseph   M.   Am- 
able  to  Custom  Bilt  Homes,  Inc. 
May  18,   1946 

May  17,  1946— Lot  14.  Block  1, 
Purrott  Park.  Norman  Sullivan 
to  J.  Henry  Delaney  May  10,  1946 

May  17,  1946— Port  Lot  18.  Block 
28,  Oak  I>ark.  Edward  C.  Kal- 
man  to  McKeon  Construction 
Ca     ^_. — -     May     16.1946 

May  17,  194»— Lots  6,  7.  8.  13,  14. 
15,  Un- recorded  Abbey  Tract 
James  E.  Donahue,  to  Lyal  In- 
gersoll Oct   31,    1946 

May  17,  1946— Lot  7,  Block  65, 
Belle    Haven    Sub.    No.    2.    Syd- 


ney    Lawrence 
Parrlsh „.. 


ADD  room,  flOOO;  Chemeketa  Park; 

owner    and    contractor,    Frank    W 

Hart,   premises. 
ALTER,  11000;   N  Sterlin  Rd,  Monte 

Vista;   owner,  W  Kemper,  prem. 
ALTER,  12000;  Arastradero  and  Oak 

Hill;    owner   and   contractor,    L    J  , 

and  J  B  Owler,  230  College  Avenu.e  I 

Palo  Alto.  j 

LABORATORY,  $7500 ;   Loma  Verde ;  | 

owner  and  builder,  Walter  B  Snook.  • 

Rte  1,  Box  754-A,  Monterey. 
DWELLING,  1-family.  $4000;  200  W 

Independence,    Mtn    View ;     owner '. 

and    builder,    Nels    L    Allison,    325 

Lytton  Ave,  Palo  Alto. 
DWELLING,   $5000;  2291  Cottle,   San 

Jose :  owner  and  builder,  R  W  Stor-  ;  , 

er,  2333  Cottle  Ave,   San  Jose.  May  16,  194^—2121-3  TARAVAL  St 

DWELLING,  $5500 ;  Orange  and  Her-  j     Anthony  M  Tadwick  as  to  Imp- 

mosa,  Monte  Vista ;  owner  and  «;on-       provements  on  property. 

tractor.  E  F  Dorlarque,  Rte  1,  Box    May    16,    1946— S    JACKSON    137-6 


10 


Ale- 


Eogineerii^  Section 
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nuuiy    Const    Co.;    contractor,    Ara 

Elect     10    ouUeti.     10    switches.     B   

plugs.  5/22/46 

2591    70  14th  St  owner,  Chatham;  I  BIDS  WANTED 
conViitctor.    S«ill     IClect     service.]     SAN   FRANCISCO.-Until   June   5. 
2592    315      Washington ;       owner,  i  3  P.  M.,  bkis  will  be  received  by  the 
Calif    Poultry  Co. ;   contractor,   Bu«-  j  Purchaser  of  SuppUes,  270  City  Hal^ 
zell    Elect    service,    motors. 


2593  920  Natoma;  owner,  Carrie 
&  Thiesen;  contractor.  Altas  Eleva- 
tor ;    motors. 

2994  1198  Evans;  owner,  Union 
Products  Co.;  contractor,  Altas  Bie- 
vator;   1   outlet   motors. 

2595-97  Various  locaUons  and  own- 
ers; contractor,  WonderUte  Neon 
Products;   signs. 

2598  925  Goettingen ;  owner,  Clasta ; 
contractor.  Star  Electric;  4  outlets; 
4  switches;  3  plugs;  service. 

2599  1232  28th  Ave;  owner,  Seat- 
ing; contractor.  Star  Electric;  6  out- 
lets ;  6  switches ;  7  plugs ;  senrice. 

2600  2812  Mission;  owner,  Mcis.ee, 
contractor,  Luna  Electric ;  sign. 

26017  797  22nd  St;  owner,  P  <^hen; 
I  contractor,  John  Philis;  2  outlets;  2 
I  switches;  motors. 


and     Joseph     S.      j     2602    2801  3rd  St;  owner,  Thompson 

„. May    15,    4196  Motor  Co ;  contractor,  G  H  Armstrong 

I  Electric 


under  Bid  No.  569  for  furnishing  and 
delivering  approximately  16,000  Iba 
cast  iron  fittings  from  supplier's  pat- 
terns for  the  San  Francisco  Watpr 
Department 

Specifications  obtainable  from  the 
above  office. 

5/22/46  ••4  2 

BIDS  WANTED 

PANAMA  CANAL.— Bids  will  be 
received  by  the  CJeneral  Purchasing 
Officer,  The  Panama  Canal.  Wash- 
ington 25,  D.  C,  for  miscellaneous 
supplies  as  follows: 

One  heavy  duty  concrete  mixer, 
portable,  capacity  14  cu.  ft ;  Sch.  8300, 
quotations  May  27. 

12  steel  sectional  office  cabinets, 
card  size,  and  36  do,  letter  size;  125 
sanitary  T-brainches;  300  lbs.  water- 
resistant  and  weatherproof  cement 
base  paint,  and  20  changeable  letter 
signs;  Sch.  8302,  quotations  May  27. 


sta.  1596  plus  64.34  to  sta.  1828  plus 
79,  Friamt-Keitn  Canal.  Central  Val- 
ley Project  California.  The  motor- 
control  equipment  the  rubber  seals 
for  cylinder  gate  and  the  pipe  rail- 
ing will  be  fVimished  by  the  Gov- 
ernment The  installation  of  the 
cylinder  gate,  cylinder  gate  hoist 
and  cylinder  gate  position  indica- 
tor will  be  made  by  the  Govemm«it 
No  charge  flor  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others  $1.00  not  rstum- 
abla 


••  43 


5/22/46 

BIDS  WANTED 

CENTRAL.  VALLSY  PROJECT, 
Wash.  —Until  June  19,  2  p.  m.. 
bids  will  be  receive^  by  the  U.  S. 
Bureau  of  Reclamation,  Custom- 
house, Denver,  under  Spec  1S64  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  can 
at  Coram,  California  one  6-degree, 
one  40-degree  and  one  25-degree 
pipe  bend ;  one  25-degree  pipe  bend 
with  flange;  and  one  42-inch  dia- 
meter and  one  36- inch  diameter 
pipe  section ;  required  for  the  com- 
pletion of  the  station  service  pan- 
stocks  at  the  Shasta  Power  Plant, 
Central  Valley  Project.  CaiUfomla. 
The  pipe  bends  and  sections  will  be 
installed    by    the   Government. 

No  charge  tor  copies  of  the  speci- 
fications to  prospective  bona  fide 
bNders;  to  others  $1.00,  not  return- 
able. 


spected  at  the  Divimon  of  High- 
ways' ard  at  1046  Derby  Avenue, 
Fruitvale,  Oakland,  California,  on 
any  worliing  day  between  the  hours 
of  8:30  A.  M.,  and  4:30  P.  M.  Th« 
two  trucks  are  at  the  Highway's 
Maintenance  Station  at  Jenner.  So- 
noma County. 


4  S 


Non-Responsibility 


SAN    FRANCISCO 


5/22/46  I 

2«)S  1(538  Webster  St ;  owner,  Chris' j     Qne    heavy    duty    sewing    machine    BIOS  OPENED 
Place ;   contractor,   W  H   Kirsten ;    »  j  f or  sewing  canvas,  with  stand  motor  .     COLUMBIA     BASIN      PROJECT. 
outlets;  6  switches;  7  plugs;  service.  Ljj,i  puUeys;  2  bobbins;  4  doz.  needles;  !  Washington.— The  following  submlt- 


5/22/46  ••  48 

NOTICE    OF    SALE 

EUREKA.  Humboldt  Co..  Calif. 
—Until  May  27.  3  p.  m.,  bids  will  b« 
received  by  the  State  Div.  of  High* 
ways.  W.  H.  Pierce,  Supt  of  Equip- 
ment Shop  1.  1650  Albee  St,  Box 
1012,  Eureka  for  sale  of  the  follow- 
ing equipment 

CHC  74  Scraper;  LeToumea* 
Carryall.  Model  J-12,  12  cu.  yd.  cap. 
pneumatic  tires,  OP  A  celUnt 
$2206.06. 

cue  90  Mixer:  Jaeger  Concrete 
one-sack.  Type  7I2.&,  6  H.  P.  LeRol 
Engine,   OPA   ceiling  $866.71. 

CHC  337  DrtU  for  rock;  Cochise 
Model  24B.  Jackhammer  type,  OPA 
ceiling,  $102.09. 

CHC  400  Drill,  Barco  gasoline. 
Model    J -2,    OPA    ceiling,    $202.95. 

1  only  ^4-in.  Black  A  Decker  elec- 
tric drill.  Serial  No.  A12286.  OPA 
ceiling  $17.77. 

1  only  %  Inch.  Black  8c  Decker 
electric  drill,  serial  No.  G 10338,  OPA 
celling,    $34.50. 

2  only  14.00-20  used  16-ply  Elarth- 
mover  Tires,  OPA  celling,  $13.33  ea. 

2  onlyl4.00-20  used  16-ply  Earth- 
mover  Tires,  OPA  ceiling,  $63.80  ea. 

2  only  14.00-20  used  tubes.  OPA 
ceiling  $12.30  each. 


2604-06  Various  locations  and  own- 
'ers;  contractor.  Neon  Maintenance 
(Corp;   signs. 

!      2607     379  Athens;  owner,   Schrang; 
contractor,  Richmond  Electric ;  8  out- 
i  lets ;  8  switches ;  8  plugs ;  service. 
2608     McLea  Court    (near  9th   and 


8  lock  trim  push  plates;   32  wrought 


bronze  kick  plates;  4  pair  spring 
hinges;  4  sets  automatic  exit  hard- 
ware; 2  thresholds;  290  pieces  clear 
wire  glass ;  Sch.  8301,  Quo.  May  28. 


ted  bids  to  the  U.  S.  Bureau  of  Rec- 


5/22/46 


lamation.     Custom     House,     I^d'^«i'>  '  BIDS  WANTED 
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5/22/46 


983,    Cupertino 


BUILDING  CONTRACarS 

SAN    FRANCISCO 


W  Fillmore  W  55  x  S  127-8%. 
Rose  Frowenfeld  as  to  improve- 
ments on  property. 


Harrison  Sts)  ;  owner,  E  B  and  O  C  |biDS   OPENED 


Colo.,  under  $pec.  1291  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping   point    or    f.o.b.    cars    at    Odair. 

(Wash.,  1188  tit-ashracks  only  to  be  in-  ^ ^ ^ 

2  j  stalled    in   the   main    unit   trashrack  j  furnishing  one 'completed  ire-f  Ightlng 
*  *  I  structures  fof  the  right  power  house    uq^    consisting    of    a    high-pressure 
I  at     Grand     Cfoulee     Dam.     Columbia    pump  with  a  350-gallon  tank. 


COALINGA.  Fresno  Co.,  Calif.— 
Until  June  3,  7:30  P.  M.,  bids  will  be 
received  by  the  City  of  Coalinga.  W. 
C.  Wallace,  city  clerk.  City  Hall,  for 


SAN    FRANCISCO 


I  — . 

I  RESTAURANT 
1370-72-74   BUSH   STREET. 


Liens  Ffled 


!  Smith ;  contractor.  Manning  &  Whit-       OAKLAND,   Alameda   Co.,    Calif.—  \  B^sin   Project : 

laker;    27    outlets;    20    switches;    24  Heafey- Moore  Co.,  344   High    Street,  |     joshua  Hertdy  Iron  Works,  Sunny- 
plugs;  service.  ^ ,     ^    ^^    [Oakland,  at  $3.65  jBubmitted  J°^^^'J  j  vale,  Calif.,  $286,300:  ship  250,  400,  500, 

.^      ^  ,.,__j    /-.«♦„      «..,«^  V    ^^  days;  5.2(16,600  lbs.;  f.o.b.  Stmny- 


—  i     2609     Aptos  Ave  and   Upland   Dr;  j^q    the    Oakland    City   Council,    City 
1  owner,    Aptos    Junior    High    School ;  .jj^n   for  medium  curing  asphalt  pav- 
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MAY  21,  1946 


j  Owner — Frank    Seput    &.   Sons,    with 

j     the    following     contractors     under 

"^       ^— .— — -  j     oug  afirreement  * 
REMOVE   partitions  at   back   of  bar  j  Palntlng-Giampollni  &  Co.  $1510. 
to   make   room   longer  and   remove  '  piumbing-F  W  Spencer  &  Son,  $3600 
.nH  .n.t.n  n«^  f^„.    ^^ .  ,1c;  ^._    ^j^^^^j^^^  Work-Strom  &  Smith.  $2,- 

985. 
Heating  &  Ventilating— Atlas  Heat- 
ing and  Ventilating  Co,  $2526. 
Specifications   filed  May  .....  1946. 


and  install  new  front,  $800;  315  O 
Farrell  St;  owner,  Chas  Pierre; 
contractor,  R  Allison,  640  30th  Ave. 
ALTER  front  of  pool  room  and 
restaurant,  moving  partitions  and 
constructing  back  room  into  new 
kitchen,  $1200;  1323-1327  Polk  St; 
owner.  King's  Hamburger;  con- 
tractor, R  Allison,  540  30th  Ave. 

REMOVE  rear  partitions  and  ustall 
new  booths,  Install  new  bar,  and 
construct  new  partition  in  front 
part  of  dining  room,  $2800;  2834 
Mission  St;  owner,  Mission  Grill; 
contractor,  R  Allison,  540  30th  Ave. 

CONSTRUCT  dressing  rooms,  work 
room  and  office  in  hotel  for  use 
as  portrait  studio,  $aOO;  520  Geary; 
owner,     St    Francis    Arms    Hotel; 


contractor.  Manning  &  Whitaker ;  18  I  jjjg  mixtures 
i outlets;  8  switches;  8  plugs.  {     other  bids  were 

i     2610    S  18th  St  75  W  Potrero ;  own- 
er,  Lewis  Construction  Co;  contrac- 

!tor.  Manning  &  Whitaker;  ■ 

i     2611-27    Various  locations  and  own-  i 

Recorded  Amount  |        .  contractor,  Apex  Electric ;  signs,  j  5/22/46 

May  21.  1946— 1038A  34th  Ave,  Oak-      ,     2628      1127    Market;    owner,    Star- t  BID  OPENED 


ALAMEDA  COUNTY 


Independent  Constr.  Co.,  $3.75. 
Ransome  Co.,  $3.75. 


4  2 


vale;  terms  ttet. 

Bethlehem     Steel     Co.,    Bethlehem, 
Pa.,    $293,700;    ship   250.   400,    500,   600 


days ;  2660  torts ;  f.o.b.  Alameda ;  terms  i  -  Signal  Depot 


net. 


5/22/46  • 

BIDS  WANTED— 

TO   BE   OPENED  JUNE  3,  2  P. 

TRASH    BURNER 

SACRAMENTO,    Calif.      Sacramento 


M. 


Southwest  Welding  &  Manufactur- 
ing   Co.,    Alhambra,    Calif.,    $297,000; 
ishlp  250,  400,  500,  600  days;   5.300,000 

land,  Calif.  Carter  Glass  Co  vs  i ,itrRoom"conTrac'tor,'  Weber  &  Con- j  OAKLAND,  Alameda  Co..  Calif.- | lbs.;  '.-O-^-  ^^J'^^^'^/^^'Mnf Sn ^f 
Charies  Ruocco  and  J  R  C  Tray-  ! "o^  12  Sitlets  10  sw  tches ;  10  plugs.  Heafey-Moore  Co.,  344  High  Street,  .cent  IQ  Wife  reports  reduction  of 
lor  M0.54  ; '°y^,f  1^23  il  •  rj^^^^^^^  at   (1)   $0.85;   (2)   $1.15;    (3)    total  bid  by  4  per  cent 


2629 


Plumbii^  Pemits 


OAKLAND 


293  Mather  St;  owner,  L  Knox; 
plumber.  A  McKown;  3  pi  fix;  3  gas 
op. 

2219  108th  Avenue;  owner,  William 

contractor,  R  AlUson,  540  30th  Ave.  I  Telnstein ;     plumber,     H     Taylor ;     2 

ALTER  jewelry  store,  construct  new  i  pj  fix 


8tairway  to  mezzanine  floor  and 
construct  rooms  and  office,  $3,000; 
1015  Market  St;  owner,  Sanford; 
contractor,  R  Allison,  540  30th  Ave. 

DWELLING,  l-story  frame,  $4800; 
E  45th  Ave  75  N  Ulloa;  owner  and 
builder,  MacArthur  Bldg  Co,  3224 
Judah  St 

ERECT  foundations  only  for  indus- 
trial bldg,  $2000;  50  E  Mississippi; 
owner,  Mayf air  Inv  Co ;  contrac- 
tor, Mariposa  Constr  Co,  Inc,  1106 
Mariposa  St. 

dwellings;  two  l-story  fr,  $5500 
each;  W  Rotteck  St  33,  59  S  Bos- 
worth  St;  owner  and  builder,  A 
Berwick.  235  Brentwood   Ave. 

DWELLING,  2-story  frame,  $10,000; 
S  Bosworth  75  W  Rotteck;  owner 
and  builder,  A  Berwick,  235  Brent- 
wood  Ave. 


Release  of  Liens 


SAN    FRANCISCO 


Restaurant;  contractor  Weber  &  Con-  ;$1.15;  (4)  $0.70  «"!i"^^^!,*!,n°f/^cuv 
I  roy ;  12  outlets;  10  switches;  10  plugs.  !  to  the  Oakland  City  Council,  City 
'  2630  359  12th  St;  owner.  Bo8e;;Hall,  for  crusher  run  base  coarse 
I  contractor,  Weber  &  Conroy;  service;  ^  material. 

{motors.  „  ,        I 

;     2631     3200  Mission;   owner.   Haley; 

I  contractor,  Weber  &  Conroy;  - Jti^KAtAKiTFn 

2632    Market  and  New  oMntgomery  ;  ^ '  ^f , j(:^ft      ir 


Recorded 


Amount  : 


Kelley  Steel  Works,  Chicago,  111.. 
$308,326;  ship  250.  400,  500,  600  days; 
5,375,000  lbs.;  f.o.b.  Chicago;  terms 
net 

Independent  Iron  Works,  Oakland, 

Calif.,  $315,267 ;   ship  240.  400.  500.  600 

days ;  2688  tohs ;  f.o.b.  Oakland ;  terms 

net 

jJKi2    '»»'«','"«' ";,""""'f"-rr;;  i  "central     valley     PPOJECT,  I     CiIiton.l«  *teel  Products  Co..  Rlch- 


4  2 


5122  Foothill  Blvd;  owner,  Lazer; 
plumber,  E  J  Hoerst;  8  water. 

149  Franklin  St;  owner,  Fruit  and 
Produce  Co;  plumber,  Durant;  2 
gas  op. 

2620  College  Ave;  owner,  O'Hara; 
plumber,  P  Bounno;  3  pi  fix. 

3024  Seminary  Ave ;  owner,  Po- 
tesU;  plumber,  W  Ruf;  1  pi  fix. 

1906  Foothill  Blvd ;  owner,  D  Tred- 
hia;  plumber,  J  A  Freltas;  2  pi  fix. 

5320   Harbord   Dr;    owner,    ; 

plumber,  Flnzel ;  5  pi  fix ;  finish  only. 

6759  Longwalk;  owner.  Doty  and 
Lockwood ;  plumber,  Finzel ;  9  pi  fix ; 
4  gas  op. 

5124  Miles  Ave;  owner,  Ungerretti; 
plumber,  Finzel;   2  pi   fix.  i 

426  40th  St ;  owner.  Doty  &  Lock-  ! 
iwood;   plumber,  Finzel;  4  pi  fix.         I 

476  Grand   Avenue ;    owner.    Mum ; 


April  29,  194ft— W  COSTA  and  Bay 
Shore  Blvd  NW  225.364  SW  78  49 
SE  125.60  SE  92  NE  99.049  Lots 
18  to  22  Incl  and  ptn  Lots  4  to  7 
incl  Blk  C,  Welch  &  Cosgrove  Tr. 
Donald  E  Manning  and  Grant 
Whitaker  to  whom  it  may  con- 
cern .— 

April  18,  1946—17.46  W  COSTA  and 
I     Bay  Shore  Blvd  NW  200.364  SW 


ilO  switches. 


2633 


California.— Until    May   — .    -             „  .-  ,„.„-««    iw         *     v 

'bids    will   be    received  by    the    U.    S.  500,    600    days;     5.349.680    lbs.;     f.o.b. 

'  Bureau  of  Reclamation,  Denver,  Colo.,  Richmond ;  terms  net 

11R1  Market  •  owner    Lucllle's  !  under  Inv.  A-48,763-A-2  for  deformed  Worden  Allen  Co.,  Milwaukee.  Wis., 

iDa^e    Studi^  conirartor.    Malm    &  I  rnteLediate   grkde  billet  steel  rein-  $342,765;  ship  250,  400,  500    600  days : 

'WeUer-                                                         !  forcement    bars    for    concrete,   f.o.b.  2674    tons;    t.o.b.    Milwaukee;    terms 

^     'r  't^J^^rn'r^Uer^l^'St^  !i?>:^s'^'°^  ""*"'  """'"  ^"°''  "  '°''  "omaha  St0el  Works,  Omaha,  Neb., 

'°2«T;258  vSencir  owner, °^^^^^^                        lbs.  base  (%-in.  or  larger)  ,349,862;  ship  250,  400,  500,  600  days 

RuS     contractor    AthU  Elec  &  Eng           round  or  square  deformed  bars;  5,349,564  lbs.;  fob.  Omaha;  terms  net 

ro    motors                                                   '  (2)  100,000  lbs.  %-ln.  round  deformed  Consolidated   Steel  Corp.,   I^  An- 

-.    .263?    259   9th   Sf    owner,   Lenhurt !         bars;  Keles,  $349,900;  ship  250,  400    500,  600 

80.94    SE    100.48   NE   99.049,    Lots       Eiec/nc  Co;  contractor.  Atlas  Elec  *  j  (3)  75,000  lbs.    %-in.   round  deformed  days;    5,330.000    lbs.;    f.o.b.    Los    An- 


Fumlsh    and    install    tra.«:h    burner; 

Spec.  1222. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,    Sacramento. 

Plans    obtainable    from   the    above 
office. 


Official  Proposals 


Board  of  Fire  Commiseionert.  W««t> 

gate  Fire  Protection  DistHct, 

West  Sacramento,  Calif. 


19  to  22  incl  and  ptn  Lots  4  to 
7  incl  Blk  C,  Welch  &  Cosgrave 
Tract  Carl  H  Wellnltz  and 
Caesar  De  Narde  to  whom  it 
may  concern  — 


Electrical  Pendts 


SAN    FRANCISCO 


'  Ene  Co  *  I         bars. 

i     2638    37'"stevenaon ;  owner.  Grey's ;  |     Specifications  obUinable  from  the 

I  contractor,    O'Keef f e   the   Fan   Man ;  j  above  office. 


geles ;  terms  net. 

American  Bridge  Co.,  Denver,  $357,- 
078;  ship  250,  400,  500,  600  days;  5,372,- 
000  lbs.;  f.o.b.  Ambridge,  Pa.;  terms 


net. 


I  A 1  toT*ci  t ion n  I  I 

'  A  '^trou?"  cJStri^cTok  ^O-K^iffl"  tS  1 5/21/46  *  2  |  -Steams-Rdger.  Manufacturing  Co^, 

Fan  mS-   2^1Ugs;    service;    motors.    BIDS  WANTED  ,  |  Denver.  Colo.   $874,165:   ship  250.  400, 

i     2640  "i02    Maiket;    owner,    Shaw       CASPER,    Wyo.-Until    May    31     2  1 500.  600  days    5.191,560  lbs. ;  f.o.b.  Den- 
'  Hotel    contractor,  O'Keeffe  the  Fan  ;  P.   M.,   bids  will  be   received   by  thej^g      ^erms  n«t. 
,  Hotel ,  coniracior,   kj  xvcc  ^   ^   Bureau  of  Reclamation,  Denver, 


STUCCO   front   of   hotel   and    stores,  \  plumber,   Gus  Burman ;   4  pi  fix 

$1000;  2766  Mission  St;  owner,  Mrs  ~ 

P   A   Bigotta;    contractor,   O    PoU- 
doro Co,  1360  Green  St 

REPAIR  fire  damage  to  flats,  >1000; 
1527  10th  Ave;  owner,  J  Foley;  con- 
tractor, Ira  W  Cobum,  2048  Mar- 
ket  St 

NEON  sign,  $996;  117  EWdy  St;  own-  j  Recorded 


Completion  Notices 


SAN    FRANCISCO 


2552      593    Market;    owner,    Balboa 

I  Bldg;  contractor,  Mohrdick  Elec;  

i     2553    317   Third   St.;   owner,   Resfl. 
•Contractor,    Mohrdick   Elect.    3    out- 
'  lets,    motors. 
I     2554     5615      Geary;      owner,      Nat 


Man ;  motors 
2641 


v««,      I42fl''"4th   Ave-    owner,   Dr  M !  Colo.,  under  Inv.  G-22,356-A-l  for  lag' 
Omey    co^racTorTk  He^r^og  Elec- ,  screws,  galvanized  high-strength  stc^l 
trie!  3  outlets ;  4  ;witches ;  8  plugs.      '  strand  for  overhead  ground  wire,  etc. 


OAKLAND 


strand  for  overhead  ground 

f.o.b.   shipping   point  and/or   Casper, 

Wyo. 

Specifications   obtainable  from  the 
above  office. 


Vulcan  St«el  Products  Co.,  Brook- 
lyn. N.  Y..  $433,620;  ship  250.  400,  500, 
600  davs;  5,583.600  lbs.;  f.o.b.  Brook- 
lyn; terms  1/10  of  1%  10  days. 

Treadwell  Construction  Co.,  Mid- 
land, Pa.,  $445,000 :  ship  285,  435,  585. 
635  days;  5(330,000  lbs.;  fob.  Mid- 
land; terms  het. 

Telegraphic    bids    were    submitted 

by 


BIDS  WANTED  — To  be  opened 
Wednesday.  June  19.  1946,  at  8  P.  M. 
Sealed  bids  will  be  received  for  the 
construction  of  an  addition  to  the 
present  Fire  House  located  at  16th 
and  Alabama  Sts.,  West  Sacramento, 
up  to  and  including  June  19,  1944. 
Plans  and  Specifications  can  be  se- 
cured from  the  Fire  Chief  at  the  Fire 
Dept  Headquarters.  A  $5.00  deposit 
will  be  required  on  plans  and  speci- 
fications. The  Board  reserves  the 
right  to  reject  anv  or  all  bids 
BOARD  of  FIRE  COMMISSIONERS 
Westgate  Fire  Protection  District 
B.  C.  HUGHES. 

Chairman. 
(Daily  Pacific  Builder) 
(May  22-23-24-27,  1946> 


Classified  Advertising 


37714     7001  E  14th  St;  owner,  Pat- 


*  ^  !    "^Emsco   Derrick    &   Ekjulpment   Co. 
Los  Angeles,   $333,760;   fob.   Los  An 


er.  Ambassador  Hotel  Coffee  Shop ;  \  ^ay  20,"  1946— NW  VIENNA  50  SW 


I  5/22/46 

Ibid  opened  _      __   

rick;  contractor.   Broadmoor  Electric!     OAKLAND,    Alameda   Co..    Calif .— I  tl',gg""/i^'"^alT"8pecial    delivery 
Co;  5  outlets;  motors.  Heafey-Moore    Co.,   344    High    Street,    ^    -    '  - 

37715    2953  McClure ;  owner.  Green-    Oakland,  at   (1)   $1.60;    (2)   $1.60;    (3) 

i     2555    136   Ulloa;    owner,    Compton ;  j ^qq^ .  contractor.  Piedmont  Electric ;' ji.go ;    (4)   $1.85;    (5)   $1.85,   submitted 

Accented  '  <=o°^™<^*°^'   Q"al*ty   Elect    7   outlets,  ■  jq  fixtures.  ohly  bid  to  the  Oakland  City  Coun 


Liquors. ;    contractor,  Mohrdick  Elec. 
alterations 


bid 


contractor.    Neon    Mtce    Corp,    755 
Davis  St 

NEW  ROOF  to  warehouse,  $800;  198 
Mississippi  St ;  owner,  Mayfair  Inv  < 
Co :     contractor,     Mariposa     Constr  i 
Co,  1106  Mariposa  St  | 

REPAIR    fire    damage    to    dwelling. 


Russia  Ave.  Phillip  and  Lucille 
Harris  to  Padilla  &  Lacey.  Harry 
Slatt,  Arc  Elec  Co,  New  Mission 
Sheet  Metal  Co,  Loop  Lumber  Co, 
Acme  Mfg  Co,  Eniar  Johnson,  B 
Vanelli  and  West  Coast  Linoleum 
Company May  17.  1946 


13   switches,    8   plugs,   service.  !     37715    sW  E  14th  St  and  52nd  Ave;  Jell,' City   Hall,    for   penetraUon    type 

2556    E.    9th    St.,    100    N.    Mission ;  j  ^.^yner,   Mohawk  Petroleum  Co;   con-    mineral  aggregates. 

owner,     C.     C.     Brecon;     contractor,  ^^j^^j^q^    j^gler  Electric;  alterations.)  __ 

Malm    &   Welter;    motors.  i      37717     2023   Magellan;    owner,  Pat- ; 


following. 

Associated  Pipe  &  Engineering  Co 


HELP  WANTED 


Colo.    — No    bids    were 

contractor,     Cs^lif  omia  { received  by  the  Bureau  of  Reclama- 


f.o.b.  Tacoma. 


$900 ;   130  Bartlett  St ;   owner,  R  N  j  May  26,   1946—1925  23rd  AVENUE 


Campbell;   contractor,  A  L  Thulln, 

63  Brady  St 
ADDN    to    bldg  and    tar   and    gravel 

roof  of  market,  $750 ;  736  Divisadero 

St ;   owner,   Geo  Glass ;    contractor, 

John  H  Merz,  1880  Ellis  St. 
STUCCO    front    of    apt    house,    $500; 

1231  11th  Ave;  owner,  F  C  Werner. 
REAL   Estate  office,    l-story   frame.  !  Recorded 


Solomon  and   Sylvia  H   Bineman 

to  McKeon   Constr  Co 

May  26,   1946 

May  20,  1946—108  D  WIGHT.    MO-      , 

Connor  to  L  Lenze        May  10.  Ig^jt^^tor.    Pac.    EleC 

outlets;  4  plugs 


ALAMEDA  COUNTY 


2555    819      Ellis;      owner.      Allrite , ^g^g^ .  contractor,  Clifford  Electric;    5/21/46 
Fix.    Co.;    contractor,    Malm    &   Wei- iQ^tigta*.  switches;  fixtures;  plugs.        !  NO  BIDS  RECEIVED 
ter,  1  outlet  1     377ig'  gE  13th  and  Broadway ;  own-  I      DENVER, 

1     2568     2478A      Bush;      owner,      Ra- !  ^^^     Murray;     contractor,     California! 

Ivare;    contractor.    Malm    &  , Welter,   giectric  Const;  alterations.  tlon,  Denver,  Colo.,  May  13,  for  fum- 

;  4  outlets,   3   switches,   3   plugs.  |     37719      1134    Norwood     St ;     owner,  1  ishing   electrical    equipment    for    the 

;     2559    419  Market ;  contractor,  Pac.  i  M^chon    contractor,  L  R  Wallace  Jr ;  '  Shasta    and    Keswick    power    plants. 
Elect.     &     Mech.     Co.     4     outlets,     9   ^  fixture.  '  delivered  f.o.b.  shipping  point  or  f.o.b. 

;  plugs.  I     37720    3371  Lakeshore;  owner,  Bor- ;  Coram,  Calif.,  on  items  1,  3,  4^  and  6 

2660    63  Ellis   owner,   GiraVd ;   con-^^^    Creamery       contractor,    Vincent    and  f.o.b.    Redding,    Calif.,    on    items !  H»K."^*y" 

^°'    ^  i  Electric  Motor ;  10  outlets ;  6  switches.  .  2,  5,  and  7 ;  Invit  E-33,005-A. 
'     37721     455   17th   St ;    owner,    Layne  ;  


GENERAL  SUPERINTENDENT. 
Los  Angelea.  $366,400.  delivered ;  5,-  |  experienced  in  reinforced  concrete 
583.600    lbs.:    f.o.o.    Compton;    terms   construction.  Reply  GArfield  8679     tf 

%  iser  cent  10  days.  ■ — 

George  R.  Marvin  Co.,  Tacoma.  ,  CONSTRUCTION  SUPT.  or  CIVIL 
Wash.  $410.f)i0  each,  bidding  on  1188  ENGINEER  to  expedite  roofing  Job 
trashracks;  $502  each  for  9  trash-  |  ^t  Inyokem,  Calif.  Apply  N.  V.  Hea- 
racks  •  delivelred  within  Hme  required :  1  thorn  Roofing  Co.,  515  29th  Ave..  Oak- 


&    Mech. 


4  8 


land.  Phone  ANdover  8843. 

6/17-20-21-22-23/49 


$2000;  N  Taraval  82.6  E  44th  Ave; 
owner,  Harlow  Hanson ;  contractor 
Huffaker. 


Accepted 


S^    Z^.  ^™T°";.r?f/;   '*^,':!^;   optical  Co;  contractor,  Haynes  Elec- 


fine    Co.;     contractor,    Pac.    Elect 


OAKLAND 


May  21,  1946—2808  108th  Ave,  Oak- 
land, Calif.  Ulisse  and  Thomas 
Bevilacqua  to  Bevllacqua  Bros 


DWELLING,    l-story    5-room,    $7500; 
1016  Alvarado  Rd;  owner,  W  Rob- 
erts,    premises ;     contractor,    H    P I 
Dobkowitz,   1077  Douglas  Ave,   San 
Leandro. 

DWELLING,  l-story  5-room,  $8000; 
1025  Alvarado  Road;  owner,  M  P 
Bigham.  374  Burlingame  Avenue, 
Burlingame;  contractor,  Hans  P 
Dobkowitz,  1077  Douglas  Ave,  San 
Leandro. 

DWELLING,  l-story  5-room,  $8000; 
1033  Alvarado  Dd;  owner,  W  B 
Greggaln,  premises;  contractor,  H 
B  Dobkowitz,  1077  Douglas  Ave. 
San  Leandro. 

ADDITION,  $15,000;  3212  San  Pablo; 
owner,  Kronke  Co,  pr«n;  contrac- 


&  Mech.  Co.,  136  outlets,  18  switch-- 
es,  29  plugs. 
U.I  xjrua  2562    501     Filbert;     owner.     Grant 

May  18,  1946"'^^®-  Garage;  contractor,  Pac.  Elect 
^ay  21,    194ft-Lot   81,   Block    1975,      1  *  aJlf^'s  E  °  coVVoUi     &     Market 
^May  Calaveras  Terrace   O^lan^      ''ow^r,   If nk 'o^  America*   c^t'^t' 
Calif.   Frank   A   and  Florence   M       "      'L^'       „,.  ^^     .    M^rh    Co     IS  out- 
SKinner  to  who™  it  "^  o™-^^,  {"^  ?4%wSea*  e^p.ug.''"  '  " 

May    21,    1946- 
Ralph  M  and 


tnc;  sign. 

I     37722    4000  Penniman ;  owner,  Carl- 
son; contractor,  Haynes  Electric  Co; 


43—     MACHINERY  AND 
,  EQUIPMENT 


'6/22/46 


43 


service. 

37723  7912  E  14th  St;  owner,  Mes    ;„.___    q-   g.,  p 
sery ;  contractor,  Clifford  Electric  Co;  ,  NOTICE^^OF    SALE  

*  ^724°^  F  12th  St  •  owner,  Hutley;    "1  May  27,  3  p.  m.,  bids  will  be  re- 

37724  840  E  12th  St^  owner.  nuii«y.^  ^^   g^^^   ^^^    ^^   ^ 

contractor,  C  If  ford  E  ectric,  outleU,  y^    Hamlin,  Supt  of  Equip- 

switches ;  fixtures ;  plugs.  ■'  '  -  •       *^  -  »*- 


T"^*in    T^ot   Wr    i     2564     NE.   cor  5th  ;&  Maricet  own- ^^^^J^^^'^^^^^'^''^^''^^^^.  owner,   »ent;  P.  O.  Box  221,  San  Luis  Obis- 
■^^^^^'  ^"^L    t       er    Lincoln    Realty    Co.,     contractor,       37725    »»15  MacArthur  Biva    ovmer^  ^^^  ^^^   ^^   ^^   following  equip- 

BarbaraKKeele    o      :|.^^_    Elect    Sc   M^h.    Co.  ,,..,, --- J  J^^.^Vi.^r i':^fr«^ 'fi^^^^^^  i«  .^o^^.^-*   ^'   «>  »'«- 


TURBINE  PUMP  Sales  Engineer, 
exper.  and  references  required.  Write 
for  appointment  Luppen  &  Hawley, 
Inc.,  3126  "J"  St.,  Sacramento  16. 

(5/21 -22-23/46) 


5/22/46 

BIDS   WANTED  ^       „   ,., 

ST0CKT0!N.  San  Joaquin  Co..  Caitr. 
-Until  May  24.  10:30  A.  M..  bids  will 
be  received  by  the  State  I>«viBioh  of 
Hlehwavs,  P.  O.  Harding,  district 
"nfrn^er';  12^  N.  Center  St,  Stock- 
ton 9,  for  rental  of  one  or  more  ap- 
proved tvpe  [pressure  spraying  oil  dis- 
tributors for  use  in  Solano,  Nape  and 
Sacramento  Counties. 

Specificatilons  obtainable  from  the 
above  officei 

••4  8 

5/22/46  •  • 

^'cPAT^AK^nRTSPO     Calif— Until    MENT:      CARRIERS, 
vr^^   2^^M     wSwlll  S  received    TRUCKS.   CklTMac.  P 
May  23,  2  P,  «*-  °|*7  »    "*  wio-hwavs  'Oakland.    KE  4-166L 
bv   the   Static  Division   of  ^'^"^^^J-    '-'~»-'»""-    "^  '  *'»'*- 


BUILDING  CONSTR  SUPT.  Reply 
ORdway   3600.  (tf> 


FOR  RENl 


LUMBER 


HANDLING      BQUIP- 

STACKKR8. 

Pacific  earners. 


L.    H.    Gibson,    district    engineer. 


50 


R  R  Rust May  10,  1946 

Mav    21,    1946—1050    Norwood    Ave, 

Oakland,  Calif.  E  S  Griffin  to  R  R 

Rust May  3,  1946 

May  21,  1946— Rear  1332  H  Park  St, 

Alameda,  Calif.  Greta  Postel  to  D 

W  Nicholson May  6,  1946 

May    21,    1946—915   Ramona    Way, 

San  Leandro,  Calif.  Wm  P  Har- 

wood  to  whomitmay^ncera^^^.^^^^^^^^    Tunnnel    Elect    4    plugs. 

— ^       '  motors. 

2569    2124 


,  McKenrte-;Co:  <>""e^:«^>tc?l«;1^4"3^*' P;^^^  St,  San  Luis  Obispo; 


Sr  Co    motors  'Colder;  contractor.  Clifford  Electric,  ^  ^  solid    for  use  in   Santa  Ba"^*^^;,?*"   ^"*'' 

55S    5T5  Jo^es;  owner,  wake  HO-    outleu;  awuches;  fUtures^.^^^^^^^  ^^,,^^^    ^^^^.    Obispo  and  Monterey  Counties. 

tel;   contractor.    F.    I.    Kllmm   ...- !     ^7^ ,  ^^*l,^^   ^iVi^tric    Shoo' i     CHC    615      Grader,      GaUon      8-ft 

2667    6th   &  Mission;   owner,  pick- !  contractor,    Oakland   Electnc    Shop.,^^^^^    ^^^^   ^^^    ^^^^^    ^^^^   ^^^^ 

wick  Hotel;  ocntractor.  F.  I*  Klimra  | «^t«^tion8. ^^    ^ ^^     ^^^^     Ala- .O^-*-  celling  $645.81; 


1 4    outlets,    6   plugs. 

12568    4643   Mission;    owner,   Thomas; 


37728     7331    Spencer;    owner. 


CHC    74    Roller:    Austin    6- ton,    3-5/22/46 


blspo  ana  pau.«i«:»«^j  -'---- 
Specifications  obtainable  from  the 

above  office  _ 

"  4  S 


SACRAMENTO  COUNTY 


Fillmore ;    owner, 
ber's   Cameras;    centractor,    P. 

Elect     —     • 

-   .  ^ ,  ^  _,  Ao^.«t->^       2570    291    Poet;    owner,    Marshall; 

tor.  The  Austin  Co,  618  Grand  Ave.    Recorded  ^    «   ^   t>,T,F,        contractor,  P  A  J  Elect  3  outlets.  1 

ALTER.  -1500;  2611  Praxler  Avenue;    May  3,   1946— Lot  %,   Sub   Blocic   13.       ^.^itch.  6  plugs. 

owner   and    builder,    Antonio   Gon-        East  Del   Paso  Heights   Addition      ,     jg^    j^     17^^^     gt.     A     Stanyan ; 


Loe- 
A   J. 


California.- UnUl    May  „31.    2    P.    M. 


WANTED 

General  contractor  desires  to  RENT 
or  LEASE  YARD  &  OFFICE  BLDG., 
approx.  10  M  sq.  ft  Phone  ORdway 
4624.  or  reply  Box  622,  c/o  Daily  Pa- 
cific Builder.  (6/22-28-24-27-S8/46> 


FOR  SALE 


KOEHRING  CONCRETE  MDCER, 
Model  10  S.  mounted  on  steel  frame 
with  solid  rubber  times,  loading  skip 


sales,  8110  Ney  Ave.  ; 

STORE,  one-story  concrete,  $60,000; 
2334  Grove  St;  owner,  Eugenia  T 
Duke^  120  Waldo  Ave,  Piedmont: 
contractor.  Maxwell  Reid,  959  33rd 
St;  engineer,  R  H  Cooley,  959  S3rd. 

DWELLING,  l-story  5-room.  $6000; 
2968  107th  Ave;  owner  and  build- 
er, T  M  Churchwell.  928  Myrtle  St 


East  Del   Paso  Heights   Addition 

No  1.  Harold  V  and  Elsa  S  I^«7'.  i  owner,     Doelger;     contractor. 

ux  owners,  to  selves May  3.  1946  mo„^    Elect 

May  3,  1946— Lot  7,   Sub  Block   IS. 

Blast  Del   Paso   Heights   Addition      I  Doelger 

No  1.  Harold  V  and  Elsa  S  Klser.      ijjiect    service 


meda    Homes ;    contractor,    J«j»^"°°  |  wheeled    Buda    4    cyL    engine.    OPA 
Electric  Co;   ouUets;   switches.   '*»- jc^mng^   $1116.61; 

tures;  plugs.  I     chC    84    RoUer:    Huber    6-ton,    3- 

37729     7325   Spencer ;    owner    Ala- ^  ^^^^j^    ^^^    ^^^    engine,    OPA 

meda    Homes;    contractor,    "JfJ*°«:^°  ; ceiling,   $1540.00; 

Electric;  ouUete;  switches;  fixtures,  ^     ^^^^    ^^      Tractor:      McCormick- 

Pluga  'Deering,     Model     1-30,     wheel     type. 

3V730    2767-69  Barry  P»»c«  -   °^*f'  j  power    take-off.     tire    pump,     pneu- 

Scherman ;  contractor,  Johnston  js-iec-    ^g^^^^  y,^    jj^j,  j^  r^ar,  OPA  ceil- 

tric  Co;  outleU;  switches;  'l*****^**'   ing.  $1207.84;  ,^ , -  ,  v  n 

^d'EiXcT-" ":■.."-.   ^'S?r31      86    Weybridge    Ct ;     owner,  j  ^^^^    On-^^.^eniati^^^  ^ 

STO^17to"st,ft  cole;  owner,  j  Butler .   contractor.  Paramount  Bl^- i  s^owel  parte  for  P  A  H  Model  700 ;;  stalled  and  field  ^^^^  ^^^J^'^l^^^^^'^^^^r'^^BlS^ 
SSer:         contractor,         Richmond   trie  Co;   outlets;   switches;  fixture..      ^^    3  1%    inch.    6-^7    Strand    ernm«t   No  ch«ge  f  or  coplejrf  ^^«   SJi^'^^unT  iK— S:^.»76.       "^ 


Rl<^- 


^Tt^n"^    from  May   24),   bids   will   and    automatic     timing    dcvloe.    etc 
l^^l^rjS  bv  the  U.  S.  Bureau  of  por  further  information  call    LOVK 
^l^Sktion      Denver,     Colo.,     under  j*   haUN   at    Mission   SSe2   or   SBa- 
^f^J^B4  for  furnishing  and  deliver-   bridge  4661,  San  Fn^cisco^ 
toT^.o.h   cars  at   the   »»»»PP^K  P^jjM (6/22-28-24.27-«/4i) 

SJ  t^^'lSTto^t   .^"^b^^ ay    for  I     CATERPILLAR    "^     LA 
\^-l^?:  ^   Cent^Valley  Project  I Choate  ANGLSa>OZER.%.y, 

g" 


Ipluga 


plow     steel,    each     60    ft     long,     list 


ux  owners,  to  selves May  3.  1946  1     2573    i«26  22nd   Ave ;   owner,   Uni-  |     W712     4280   Foothill  Blvd ;    owner,  ^,^^u,^ie  at  shop  total  value  $23934. 

April   28.    1946— Ptn   Lot    106,   Car-     j^^.     contractor,     Richmond     Elect   Bagle  OU  Co ;  contractor.  Paramount  |  

mlchael  Colony.  L  B  and  Nora  B     jg  outleU,  8  switches,  8  plugs,  serv-  'Electric;  1  motor.  _     ,.._  «j.  ! 5/22/46  ••43 


Matthews  to  L  E  Matthewa. 


!ice. 


specif icaUons  to  prospecUve  ^ona 
bidders;  to  others,  $1.  not  returnable. 

5/22/46  *'     *  '  ; 

BIDS  WANTED  Calif—! 

1-storv.  J730;   382  CUrton;!      — «».f»"  ~i  --■ — (     2374     xfoa   ureal    MJgnway;    owner,  j  uwucr,     wi    o    aii».n>-'^-^    ^ ^,i„^  '■      x\ji^j*j^^u     v^-t     x^— ..     ~-~-     rT"'  I      ***^^^^''*^     -^Sa   t>    if      MAn   will 

and    bSder     S    B    Madsen     May   3.    1946-N    57.61   ft   of   south      juajted;   contractor.  Richmond  Elect  I  contractor,   Abbett   Electric;   ««Tjce^   27,  8  p.  m.,  bid.  will  be  received  by    until   May   a.   l^  ^tt^^  X^A^ 
ton  a.  Maasen.j     1(5.24  ft  of  Lot  28  and  westn  ft     jg  outlet*,  8  switches,  8  pluga  serv- j     37734    1817  San  Pabloj^5.T?rv?,^^  the    Springyille    Union  _S^ool_I)^ 


(•/21-22-2t-24-S7/«t» 


LUM- 


^  3T733  'l6th  St  M*d<ll«  Harbor  R^^JbiOS   WANTED 

GARAGE. 'l-8toiTrn»'*~3«ciif ton';  I  _ -,.;:..    ,i--iii:,-;^^  Maritime    Commission  ,  ,     tui^^RB     Co..     Calif.— UntU     May  I 

owner 

362  Clifton  St 
ALTER,    $1000;    2146-7    51.t    Avenue; 

owner  and  contractor,  D  M  Toombs 

2146  51st  Ava 


CHURCH,  l-story  concrete,  $13,500; 
529  Market  St;  owner.  Church  of 
God  In  Christ  prem;  contractor,  J 
A  Dupree.   1616  13th   St 

ALTER.  $900;  29  Grand  Ave;  owner, 
Fred  Reed,  493  Merritt  Ave;  con- 
tractor, C  H  Thrams,  1100  6th  Ave 

APTS,  2-story  28-room,  $36,000;  5902- 

-     28   Broadway;    owner  and   builder, 

Albert  C  Kamlan,  5961  Canning  St 

SIGN,  two  electric.  $1491.  $500.  3330 
Telegraph  Ave;  owner,  General 
Appliance  Co,  prem;  contractor. 
Electric   Prod  Corp,  950  SOth   St 

SIGN,  electric,  $800;  2229  Broadway; 
owner,  Torch  Club,  prem ;  contrac- 
tor, Scott  Sign  Service,  P  O  Box 
183,  Vallejo. 

SIGNS,  three,  electric,  two  $600  eac, 
one  $400;  9801  B  14th  Street;  own- 
er. Tambo's.  premises;  contractor. 
General  Neon  Lite  Co,  911-A  SSrd. 


ice.  1 B  Arcade ;   contractor,   Matson   Elec-  ;  ^^^^^    ^     g     Lyman,    Clerit,    Tulare 

j     2575    393     Sutter;     owner.     B.     K.  j  trical  Equipment;  alterations.      ^^ \qo^    for    one    school    bus    ot    56-ele- 

;Pedler  A  Co.,  contractor,  Dowd,  Seid 


of  north  57.71  ft  of  south  116.24  ft 

Lot  27,  Brighton  Ct  al«>  known 

as   27S1  6l8t   St   A.   B.    Atkinson      

to  self .May  S,  1M6;^^^    2   outlets. 

May   1,    194»— Lot   57.   Brighton   Ct      12576    570   Green:    owner,    G.    Pacini; 

A  B  Atkinson  to  self      May  1.  IW  contractor,    G.    H.    Armstrong   Elect  ' 

— ' jCo. ;    alterations. 

MARIN  COUNTY  f     2577    375  Athens;   owner   Schrang 


37735    3737  Broadway ;  owner,  Mur-  1  „entary   pui^l.   capacity, 
phy  Motors ;  contractor.  Matson  Elec-  , 


St  Modesto,  for  furnishing  a  ste^ 
duinp  body  with  hydraulic  hoirt  and 
InstalUng  It  on  a  tru<*  wippUed  by 


trical  Ekiuipment;  service. 


'6/22/4« 


-,     37746     1126  4th   Ave;  owner.   Hay- j g , Qg    WANTED 

ards ;  contractor,  Flagler  Electric  Co ;       CENTRAL     VALLEY 
;  '  alteraUons.  „        I  C^Oif .— Until    June   28,    2 


••   43  ;  the  City  of  Modesto. 


PROJECT,  :  5/22/46 
p.    m.,   bid.    NOTICE    OF    SALE 


••   43 


!  contractor,       Richiiond       Elect     ^8       87747     SB  Grand  and  Webster  St.;    ,^  j^  received    by   the  U:    8.   Bur-  |     SAN   ^^^^'^'^^^J^J  Si 

Recorded  Accepted  -  outlets.  8  switches.  8  plugs,   service. '  owner.    AU  Baba   Dance  Hall;    con-l^„    of    ReclamaUon,    Denver.    Colo     8  P-  «h^  "^  SlLwa^J   W  Grace 

May    16,     1946-Lot    28,    Sycamore      i     2578        Clement    near    42nd    Ave ;>  tractor,    Scotl-Buttner    Electric    Co,   ^^^^  spec.   1355  for  furnishing  and    state  Div.  0*  m^wa>sj_wv,™«B 

Village,    Mill  Valley    (2    houses).      I  owner.     United;      contractor.     Rich- :  fixtures.  _.    „.      'delivering  f.o.b.  cars  at  the  shipping    supt    of    "^"^P^'^V     for   the  Se 

Marin  Capital  Co  to  Goheen  Con-       ^nond    Elect - .!     37738     SW    18th    and    FUbert    Sts;    point    or    f.o.b.     cars     at    OakhurstjVan    Ness    Ave    S^F.   for   ine   «*e 

struction  Co May  15.  1946  1      2579    W.     Rotteck     40     Bosworth ;    owner,    Pelletier;    contractor,    Scott- ; California    one    7-foot   cylinder   gate, of   the  f on<.wtng jiquipmeni . 

Berwick;      contractor,      Arc   Buttner   Electric;   outlets;    switches ;  1  jj^,n,pi^e   with    discharge  pipe    piat- 


8ANTA  CLARA  COUNTY 


owner, 
'Elect 


CHC     165     Mowing    machme     wa- 


. '  fixtures ;  plugs ;  service 


!     2580    418  Banks;  owner,  C.  Rtaao;i     37739    1806  9th  Ave;  owner.  Black ;  i  fifame,    gate    guide 


l^ST^Lttform    ring  .^d-step,   gate  1  tional    Po^er.    Model   40.   vo^"op^ 
.    fr*«e    «te    guide    nut    stem,    and  j  erated      and      pw>P«»»^u«^*!'i!^" 


(1)  mS  WHTTB  FLAT 
BBIR  TRUCK,  6  ton, 
tractor- type  tlree,  brownttpa.  ov- 
•rioAd  .prlngs.  ttehplat*  frame, 
doable  reduetiom  dtff erenOal.  l»tt 
Super  Motor.  PHoed  leM  thaa 
50%  of  original  eoet — tMJtm 

(2)  HYSTKR  TOWDfO  WDfCH  for 
D-6  Caterpillar;  recoodttloaed  A 
guaranteed.    Price 9&KL9IB 

t)  Mt9  KLKIBKR  FLAT  BSD  Trgck 

good   Orea    Prlee JMt 

P«tin*ul«  Paeiflo  Conetruetlon  Ca, 
Spring  and  Cheetnut  Sts,  ffledwaetf 
City.    Phen*  Redeweod  1722. 

(5/17-lft-20-21-n'M> 


NEW  MERCHAKPl 
niMBDIATE  DKLJVERT 
(1)  Air  Compressor,  210  CFM  Wortlio 
tngton  "Blue  Brute," 
driven,  .kid  mounted. 


!     2680    418  Banks;  owner,  <j.  Kuao;       37739    1806  9th  Ave;  ownw,  «•---•    rrame,    m«m»    gu.^^^^-v    -"^"^-T--    «=■»•—      ~-f.    '_*-..     oPA    ceiling,  j  (2)  New  Improved  Plow  Bieel  Gable. 

Accepted,  contractor.    Art.    Elect    4    outlet..   4  !  contractor,  Creecent  Electric ;  altera-   ,tem  guide ;  one  cyltoder  gate  hota^  AS   engine.,   OfA   c     "*' !  «>  "tJcrS^  %.taSJ  toJooSSS 


Recorded 

May  16,  1946— Lots  24a  250.  251  and  '  switches,  4  plugs.  1  tions.  _, 

252,  Tract  No  228,  Bradley  Manor,  i     2581-85      1860  -  64-68-72-76  Alemany  ,      37740    8008  Wisconsin;  owner.  Men 

Unit  No  3,  7  Maps  52  and  53.  A  A  I  Blvd.,   owner,   Elkington ;   contractor,    ger ;  contractor.  Crescent  Electric  Co 

Zolezsi,    one    of    the    owners,    to  JArc.    Elect    12   outlets.    12   swltchee.   s  fixtures;  1  plug 


Victor  Building  Co JUay  13,  1946  j  10   pluga 

May  16.  1946— Lot  S,  Block  2,  Maps     |     2S86    1762-4.  Skn  Jose  Ava;  own- 


37741     1415  78th  Ave;  owner.  Walk- 
er; contractor.  Collins  Electric;  out- 


of  La  Vista   Linda  W   Mape  S7.       er,   Berwick ;    contractor.  Arc   Ktoet   lets ;  switches ;  fixture. ;  pl«g»- 


normal   hol8t   capacity   8,000   pounds.  11125 J«;  ^.,^,^    ,  vd     Power; 

complete     with      gear     nsotor,      gate;     CHC     7719   Chevrolet    1-yd.    ^J^r 

rtem    ba«e  cover,   coupling,  and  ac-Dump     T^^-^^*^^  ^^    ^^TJ 
cesMriee;  and  one  cylinder  gate  po-  jriwwn;       CHC    »••    G.    M.  ^    ij* 
•ition  indicator  complete  with  .tand    yd.    Power   Dump   TruCk.    — BuTned. 
bkx^    indicator,    rtem,    cap    «:rewa  no   cciUng  riiown. 
and  wrench  for  Kings  River  elphoo.  I     The    power    mower    may    be    m- 


%- 

length.. 
(S)  Wire    Rope    Bkteks,    "Skookuau*' 

Diamond,  ete. 
H.   Krteger  A  Co..  734  BimBaaa  St 
Phone  MArket  540t. 

B/a»-21-2S-n-S4/4(| 


5 


i^ 


PLANS  and 
Speculations 


Pittsburg:  The  Board  of  Super- 
visors have  under  consideration 
two  tentative  proposals  for  de- 
velopment of  Buchanan  Field  sub- 
mitted by  County  Planning  Tech- 
nician Thomas  G.  Heaton.  Plans 
call  for  two  major  recreation  areas, 
a  four- lane  access  parkway,  a  new 
administration  building,  offices, 
rettaixrant  and  bar,  new  control 
tower,  stores,  shops,  hotel,  and  new 
hangars.  Also  included  are  plans 
for  construction  of  service  roads 
in  and  about  the  600-acre  field. 

oOo 
Redwood  City:  Organization  of 
the  Sequoia  hospital  district  ap- 
pears iminent  on  the  basis  of  an 
agreement  reached  this  week  be- 
fore the  county  supervisors  at  the 
final  poblic  hearing  on  the  peti- 
tion for  such  organization.  With 
the  exclusion  of  the  city  of  Menlo 
Park  and  North  and  EastPalo  Alto, 
plans  must  undoubtedly  be  revised 
downward  to  meet  the  smaller  dis- 
trict. Redwood  City  Cotmcllman 
Chester  T.  Armstrong,  acting  as 
spokesman  for  advocates  of  the 
hospital  district,  would  not  hazard 
a  guess  on  the  size  of  a  bond  issue, 
but  said  plans  would  probably  be 
scaled  down  to  a  75-bed  hospital 
with  central  facilities  suitable  for 
expansion.  A  meeting  is  set  for 
8  P.  M.  Thursday  in  the  council 
chambers  to  determine  new  boun- 
daries. 

oOo 

Alameda  and  Mare  Island:  Con- 
struction of  a  seadrome  control 
tower  to  cost  $80,000  at  Alameda 
Naval  Air  Station;  alterations  and 
additions  to  paint  shop  to  cost 
$33,000,  and  improvements  to  wa- 
terfront service  outlets  to  cost 
$65,000  at  the  Naval  shipyard  at 
Mare  Island,  are  included  in  a  $35,- 
966,300  Navy  public  works  program 
during  12  months  beginning  July  1. 
oOo 

Siskiyou  County :  Construction 
of  the  new  all-California  highway 
between  Dorris  tind  Tulelake  Is  a 
step  nearer  with  the  county  win- 
ning a  condemnation  suit  against 
landowners.  The  highway  would 
eliminate  the  present  necessity  of 
California  crops  having  to  be 
trucked  into  Oregon  and  out  again 
en  route  to  Sacramento  and  the 
bay  area. 

oOo 

The  Bethlehem  -  Alameda  Ship- 
yard and  the  Kaiser  yards  in  Rich- 
mond were  named  this  week  by 
the  United  States  Maritime  Com- 
mission to  be  retained  permanent- 
ly for  the  construction  and  repafr 
of  merchant  vessels.  Two  other 
yards- -the  Kaiser  Corp.  yard  at 
Vancouver,  Wash.,  and  the  North 
Carolina  Shipbuilding  Co.  at  Wil- 
mington, N.  C.,  were  also  retained. 
All  other  yards  operated  by  the 
commission  during  the  war  will  be 
declared  surplus  and  sold  as  rap- 
idly as  possible. 

oOo 


^mlt)  Pacific  ^tmt 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Complete 

Building  and 

Engineering 

Newt  Servios 
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NAREB  Survey  Indicates  Steady  Business 
Fntnre  When  Material  Bottleneck  Cleared 

Contractors  and  sub-eontractors  are  aasored  of  a  steady  run  of 
Easiness  into  the  indeterminable  future,  once  materiab  scarcity  bot- 
lenecks  get  out  of  the  way,  according  to  the  46th  semi-annoal  survey 

of  the  real  estate  market  by  the 
National  Association  of  Real  Es- 
tate Boards. 

The  two  major  factors  in  ap- 
praising the  real  estate  outlook 
are  prospective  industrial  activity 
and  anticipated  population  trends. 

Both  of  these  major  factors, 
over  the  long-term,  are  favorable. 

At  the  moment,  strikes  continue 
to  harass  key  industries,  and  there 
are  sporadic  and  recurring  short- 
ages of  materials  and  supplies  to 
hold  back  general  industrial  pro- 
duction. 

The  belief  is  prevalent  in  indus- 
trial circles,  however,  that  such 
difficulties  will  not  continue  long, 
and  that  a  gradual  upswing  in  in- 
dustrial out-turn  of  both  heavy 
'durable  and  consumer  goods  is  in- 
evitable, and  not  too  far  in  the 
future. 

With  regard  to  population  trends 
the  new  survey  of  the  Real  Estate 
Boards  shows: 

1 — An  increase  in  population  is 
anticipated  in  79  per  cent  of  276 
major  United  States  cities  sur- 
veyed. Another  19  per  cent  of  the 
cities  expect  to  hold  their  present 
populations.  Only  two  per  cent 
forecast  a  loss. 

Half  of  the  cities  expecting  a 
decrease  in  population  are  ship- 
building centers,  hard  hit  by  ces- 
sation of  building  of  naval  craft 
and  freighters  at  the  close  of  the 
war. 

2 — The  larger  cities  are  the  least 
optimistic  about  holding  their  pop- 
ulations. However,  of  cities  of 
more  than  500,000  population, 
around  one  -  half  expect  further 
population  increases.  The  rest  of 
the  big  cities  anticipate  static, 
unchanged   populations. 

Among  cities  of  under  500,000 
population,  87  per  cent  anticipate 
additional  growth. 

A  clue  as  to  what  industrial 
leaders  think  of  the  future,  the 
Real  Estate  Boards  said,  is  indi- 
cated in  the  survey's  disclosure  that 
factory  buildings  of  the  modem 
one-story  type  have  advanced  76 
per  cent  in  selling  price  in  the  276 
cities  studied. 

The  prices  of  modem  one-story 
factory  buildings  in  23  per  cent 
of  the  surveyed  cities  are  selling 
at  last  year's  levels.    Only  in  one 
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Summary  of  permit  valuations  reported  to  DAILY  PACIFIC 
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ments of  seven  Western  sUtes.  For  detailed  report  turn  to  Page  Foar. 
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SUMMERBELL  ROOF  STRUCTORES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprisc  10930 


From  other  exchanges 
TWinoaks  3622 


per  cent  of  the  cities  are  prices 
of  these  buildings  selling  below  the 
levels  of  a  year  agro. 

Loft  buildings  are  selling  at  high- 
er prices  in  nearly  two-tiiirds  of 
the  276  cities.  They  remain  un- 
changed from  last  year  in  32  per 
cent  of  the  cities.  They  are  priced 
below  a  year  ago  in  only  two  per 
cent  of  the  cities. 

With  regard  to  housing,  the 
Boards  said  these  following  de- 
velopments are  definitely  favorable 
to  the  trend  toward  home  owner- 
ship: 

1 — New  subdivision  development 
is  under  way  in  most  cities,  and 
the  present  outlook  is  for  a  con- 
tinuing ample  supply  of  homesites. 

2 — Mortgage  money  continues  to 
be  readily  available  on  favorable 
terms. 

3 — Home  mortgage  interest 
rates  are  beginning  to  be  influ- 
enced by  the  new  low  rate  of  four 
per  cent  established  for  G.  I.  loans. 

4 — New  residential  developments 
are  in  progress  in  about  three- 
fourths  of  Uie  276  cities  surveyed, 
and  in  more  than  four  out  of  every 
five  with  a  population  of  over  50,- 
000.  Only  in  some  of  the  smaller 
cities  are  plans  for  new  sub-divi- 
sions getting  under  way  slowly. 

The  boards  indicated  that  more 
work  for  contractors  and  sub-con- 
tractors lies  in  major  public  im- 
provements which  are  being  pro- 
grammed in  virtually  every  city 
surveyed.  These  improvements  in- 
clude school  buildings,  libraries, 
hospitals,  sewers,  airports,  repairs 
and  construction  of  municipal  build- 
ingrs,  new  paving  and  resurfacing 
of  streets  and  other  projects  de- 
ferred during  the  war  years. 

Many  of  these  projects,  such  as 
needed  school  buildings,  hospitals., 
and  sewers  have  the  green  light 
to  be  begun  at  any  time,  regard- 
less of  the  construction  limitation 
order  issued  March  26  to  stimulate 
construction  of  new  homes  for  re- 
turning servicemen  under  the  vet- 
erans' housing  program. 


P'mta         Value 

Jan.    ..  10,284  |  18,669,081 

Feb.   ..  10,162  28,046,436 

Mar.  ..  12,813  23,640,600 

Apr.   -  11,960  21,768398 

May  ..  12,980  19,228,606 

June  ..  11,396  16,978,078 

July  -  13,643  19,967,114 

Aug.  -  12,209  18,573,766 

Sept.  ..  10,687  12,120,661 

Oct,    -  11,971  13,924318 

Nov.  ..  11,090  11,727,604 

Dec.    ..    9,374  11^47,828 


P'mts  Value 
11,698  $  13,998303 

10,206  13,776,233 

12,080  18,116,289 

18,289  21,108,984 

13,712  26,713,458 

14,639  29361,429 

18,409  30,421310 

13,764  30,110,630 

14301  37,662326 

18318  46367363 

17,719  54,908361 

16,479  65,775,859 


Fmta  Valoe 

19,150  I  8«304,443 

19,766  74.784,712 

22,283  140,000,989 

22,916  83,602,474 


Total..l38368  1210378,389  169.609  1388396,039 


Expert  City  Planning  Is  Important 
Factor  to  Veterans'  Housing  Program 

still  considering  supply  of  critical  building  materials  as  the 
number  one  problem  in  the  vetwans'  housing  program.  Expediter 
(Wilson    W.   Wyatt   over   the   week-end   called   attention    to   another 

phase  of  the  plan  which  he  called 


"equally  important"  —  expert  city 
planning. 

It  is  one  thing  to  set  a  goal  for 
the  production  of  a  certain  number 
of  new  homes  in  a  certain  length 
of  time,  he  said,  but  it  is  quite 
another  to  see  that  these  homes 
are  built  on  good  sites  with  good 
living  facilities  available  to  them. 

"The  quantity  aspect  of  the 
emergency  progrram  has  thus  far 
reached  the  most  attention',,  Wyatt 
said,  "but  its  provision  for  qual- 
ity should  not  be  overlooked.  Thus 
far  we  have  been  fighting  to  break 
the  building  materials  bottleneck 
as  step  number  one  in  the  program 
since  with  or  without  planning 
you  can't  build  houses  without 
wood,  brick,  concrete  and  pipe." 

The  planning  for  the  erection  of 
2,700,000  new  dwellings  for  vet- 
erans by  the  end  of  next  year, 
however,  is  up  to  the  communities 
in  which  these  structures  will  be 
built. 

**The  emergencjr  program  calls 
for  this  planning  to  be  done 
promptly,"  the  expediter  said.  "It 
is  one  which  must  be  done  in  and 
by  the  community.    Federal  hous- 


ing agencies  want  good  planning 
and  will  offer  every  assistance  to 
get  it"         V. 

Wyatt  believes  the  community 
should  look  well  to  its  planning  for 
veterans'  homes  simply  because  it 
is  going  to  have  to  live  with  these 
homes  after  they  are  built. 

In  his  opinion  the  separate  com- 
munities can  do  either  of  two 
things  in  planning  for  their  vet- 
erans' homes — the  right  thing,  or 
the  wrong  thing. 

First,  they  can  jam  their  hous*»s 
together  on  crowded  gridiron 
streets  without  proper  arrange- 
ments for  light  and  air  and  with- 
out providing  adequate  health  fa- 
cilities or,  second,  they  can  plan 
intelligently  and  reap  the  benefits 
of  having  neighborhoods  that  will 
be  good  places  to  live  in. 

If  they  follow  the  more  intel- 
ligent course,  these  communities 
will  benefit  permanently  while 
meeting  the  emergency  needs  at 
the  same  time,  the  expediter  said. 

"The  veterans'  emergency  hous- 
ing program  means  two  years  of 
accelerated  building  that  will  set 


Price  hcrease 
Allowed  For 
Asphalt  Sheathmg 

j  A  price  increase  to  eiieourage 
.needed  production  of  asphalt  coat- 
led  insulating  sheathing  for  the  vet- 
'erans'  housing  progrram  has  been 
granted  by  the  Office  of  Price  Ad- 
ministration. 

The  action  permits  an  advance 
over  current  maximum  prices  for 
26/32-inch  sheathing  of  $4.00  per 
thousand  square  feet  of  surface 
area.  Resellers  not  subject  to  area 
pricing  orders  are  permitted  to 
pass  the  actual  dollar-and<<:ent  in- 
crease to  consumers.  Resellers  sub- 
ject to  area  pricing  orders  will 
have  their  ability  to  absorb  the  in- 
crease considered  by  appropriate 
OPA  district  offices. 

Studies  made  by  OPA  of  the 
manufacturers'  earning  position 
showed  most  were  not  covering 
total  costs  to  manufacture  and  sell 
this  sheathing  although  their  total 
line  of  insulation  board  products 
was  returning  better  than  the  av- 
erage earnings  of  the  1936-1939 
base  period.  Because  of  unfavor- 
able profits  in  making  the  asphalt 
coated  sheathing,  the  producers 
have  diverted  materials  and  fa- 
cilities to  the  production  of  ^-in. 
insulation  board  which  is  made  on 
the  same  machines.  As  a  result, 
with  several  plants  discontinuing 
production  of  sheathing,  volume 
has   been   declining. 

Consideration  also  was  given  by 
OPA  to  individual  price  adjust- 
ments, but  the  agency  found  that 
this  would  disrupt  the  industry's 
pricing  system  and  result  in  dif- 
ferent prices  at  any  one  location 
for  a  standardized  product.  The 
industry  -  wide  increase,  however, 
assures  uniform  prices  at  delivery 
points. 
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BURKE  FORM  CLAMPS 
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TIMBER    RINGS 


CURING    COMPOUND 
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EXPANSION   JOINT     COLUMN   CLAMPS  SiCgEtD   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San  Francisco  Phonf  GArfifld  8T68 


Central  Surety 

CONTRAa  BONDS 

Assure  the  Complete  Perform^ 
ance  of  Contracts  According 
to  Plans  and  Specifications 

Skilled  contractors  with  good  records 
for  perionnonce  merit  the  confidence 
of  otrchitects  and  engineers.  Protec- 
tion agaiast  the  unioreaeen  oad 
unpredictable  is  of  equal  importance. 
The  cost  of  a  Central  Surety  giunr- 
antee  of  complete  Performance  and 
Price  is  nominal — new  rates  are 
lower  than  ever. 

Central  Surety  agents,  active  in  all 
states,  promptly  furnish  "Perform  or 
Pay"  contract  bonds  on  all  types  of 
construction. 


COMCRETE  CBTTIHB    -    COMPRESSOR  RENTALS 
Portable  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE. 
Phone  Mission  1636-0755 


FULLER 

SHOWER 

DOORS 
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CbNTBAL  Surety  akd  Iksurance  (Skporatiok 

Pacific   Coast   Department 

A.  DOUGUS  MENNIE,  Vic*  PrMidMit 
114    SANSOME    STREET  SAN    FRANCISCO,    CALIFORNIA 


Tfela  advmrH. 
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MiM*  IM  i»ittim^makm 


Alt  slass  used  is  a  Full  7/32  inch  thick.  Doors  are 
e<iui|>ped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  sive  Fuller 
shower  doors  extra  strensth  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Asl<  for  folder  showing  all 
dbtails. 

UJ-PFULLCR  C  CO* 


301  Mi«kMSlra«l 
S99  Tentfi  Street 


Sen  FruictKO 
Oeklend       • 


EXbfOok  7151 
GL«iicowt0167 


MATERIALS  HANDLING 
SYSTEMS  and  EOUIPMENT 


The  perfect  Materials 
Handling  installation 
is  the  one  which  is  ab- 
solutely correct  from 
an  engineering  view- 
point-the  right  eq|uip- 
ment  for  the  specified 
job.  Our  27  years  ex- 
perience aualify  us  CO 
assist  you  in  your  next 
planned  construction. 


SPENCER    &    MORRIS.    Inc. 
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the  pace  for  10  years  of  rapid  home 
constniction,"  he  added. 

"If  a  good  job  of  plainning  is 
done  on  the  emergency  program, 
we  will  have  well  plannedT  housing 
from  now  on  out.  If  we  fail  to 
plan,  and  plan  well,  on  the  emer- 
gency program,  we  will  have  a 
decade  of  housing  chaos.' 

The  National  Housing  Agency 
stressed  again  the  fact  that  com- 
mercial construction  essential  to 
the  home  building  program  will  go 
forward.  This  will  include  new 
schools,  hospitals,  stores,  and  even 
some  factories,   NHA   said. 

The  agency  has  urged  all  com- 
munities to  start  their  planning 
iobs  as  soon  as  possible,  and  many 
localtiee  have  silready  made  good 
progress  in  this  early  phase  of 
their    housing    programs., 


CPA  Admbiktrator 
Suggests  Sb  Month 
Strike  Hdiday 

Civilian  Production  Administra- 
tor John  Small  is  convinced  that 
the  only  way  to  get  out  production 
and  get  it  oat  fast  is  to  have  a 
holiday  from  strikes  for  at  least 
six  months. 

In  the  strongest  statment  yet 
issued  by  any  Govenunent  oAoal 
on  the  coal  strike,  Small  said: 

"I,  for  one,  am  convinced  that 
coal  miners  need  and  should  have 
[relief,  better  living  and  working 
'conditions.  But  until  a  few  days 
ago,  in  spite  of  the  dami^re  beine 
inflicted  on  our  country  by  the 
strike,  Mr.  Lewis  had  disclosed 
none  of  the  miners'  demands.  He 
had  tried  to  esUblish  a  patter  of 
discussing  no  terms,  of  consider- 
ing no  compromises,  until  the  coal 
operators  would  agree  to  submit  to 
his  will — sight  unseen.  -* 

"By  so  doing,  in  my  opinion,  he 
ignored  the  public  welfare,  and 
brought  the  economy  of  the  coun- 
try to  a  virtual  stop.  He  pulled 
the  switch  on  American  inaustry 
and  threw  it  into  chaos.  By  re- 
fusing to  disclose  the  terms  de- 
manded by  the  workers  and  to  dis- 
cuss the  merits  of  those  terms,  he 
has  made  a  travesty  of  collective 
bargaining,  and,  in  my  opinion, 
has  done  the  cause  of  ^thor  the 
greatest  disservice  of  a  generation. 

"It  must  not  happen  again.  That 
is  my  point.  It  is  time  that  John 
L.  Lewis  realizes  that  he  is  not 
bigger  than  140,000,000  other  peo- 
ple. It  is  time  that  he  and  any 
others  like  him,  whether  in  man- 
agement or  in  labor,  face  the  fact 
that  the  rights  of  the  public  must 
come  first." 

# • 

SPEED  UP  FOR 
ELECTRICAL  DEVICE 
PRODUCTION  SEEN 


Some  action  to  stimulate  produc- 
tion of  electrical  wiring  devices 
and  accessories  for  the  housing 
program  can  be  expected  soon. 

Civilian  Production  Administra- 
tion, in  a  recent  check  of  the  wir- 
ing devices  and  accessory  indus- 
try, found  a  sizeable  gap  between 
mpply  and  requirements.  As  a  re- 
sult, CPA  has  sent  a  ouestionnaire 
o  all  manufacturers  of  these  prod- 
acts  to  gather  information  of  pro- 
luction  plants,  plant  capacity  and 
factors  limiting  production. 

On  the  basis  of  replies,  action 
will  be  taken  to  speed  up  the  out- 
put of  these  products  in  an  effort 
to  bring  their  supply  nearer  to  the 
requirements  of  the  housing  pro- 
gram and  other  essential  needs. 
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Cabots  Gloss  Collopakes 

Differ  from  ordinary  paints  in  that  the  pigment»  are 
broken  down  to  microscopic  fineness  and  colloidally 
dispersed  in  treated  oils — no  fillers  are  used — just  pure 
pigments  and  oilsi.  Colors  stay  bright  and  fresh  for 
many  years  even  under  most  severe  weather  conditions. 
Fine  for  sash  and  trim. 

GUNN  CARLE  AND  COMPANY 

20  POTRBRO  AVKNUE  SAN  FRANCISCO,  CAUF. 

UNderhill  54M 
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PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTWCnON 


PACIFIC  PORTLAND  CEMENT  COMPANY 

;:■.;:;;:,.;"   COASTWIOE SERVicf    ^Vl--':' 


NATIONAL  EXPANSION  JOINT  CO. 

MdNVFJiCrVMMM  dND  DltTBUUTOM 

FIBER  BOARD— FtLT-SIDEX)  ASPHALT  AND 
REX) WOOD  EXPANSION  JOINT  FILLERS 

Dt  ST  MtBVr  O  • 

MARVEL>KOnrEr — Concrete  Caring  Compound 

SEALZ — Elxpansion  Joint  Sealing  Compound 

Complies  With 

Federal  SpedficatioM  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

333  SercBlh  St.    UNderUa  7172    Sm  FraMMOO  3, 
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N.  H.  SJoberg  &  Son,  5004  E  16th 
St,  Oakland. 

Central  California  Constr.  Co.,  116 
Erie   St.,   San   Francisco. 

Moore  &  Roberts,  603  Mission  St., 
San   Francisco. 

Barrett  &  Hilp,  918  Harrison  St., 
San  Francisco. 

G.  W.  WUllams  Co.,  10  California 
Drive,  Burlingame. 


Owner— NUea  Automobile  Co..  10  Main 

St,  Santa  Rosa. 
Architect — Clarence  Caulkins,  Rosen - 

berif  Bldg.,  Santa  Rosa. 
CPA    approval    has    recently    been 
granted. 
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(Entered  as  Second  Class  Matter, 
July  25,  1007.  at  the  post  office  In 
Scui  Francisco,  Calif.,  under  the 
Act  of  March  3,  1S07.) 
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BIOS  WANTED— TO  BE  OPENED 

JUNE  5.8  P.  M. 

PAINT  SCHOOLS 

RICHMOND,  Contra  Costa  Co..  Calif. 

Paint  the  exteriors  of  school  build- 
ings as  follows:  Nystrom  School, 
Harbor  Gate  School  and  addition, 
Stege   School   and  Pullman   School. 

Owner — Richmond  Union  School  Dis- 
trict, Walter  F.  Helms,  superin- 
tendent of  schools,  1108  Blssell  Ave., 
Richmond. 

Architects  —  Dragon,     Schimdts     & 
Hardman,  2068  AUston  Way,  Berk- 
eley. 
Specifications  obtainable  from  the 

above    office    of    the    superintendent 

of  schools. 


15/23/46  ••     9 

iBIDS  WANTED— TO  BE  OPENED 

I  JUNE  5,  2:30  P.  M. 

I  FIRE  ESCAPE  ADDITION 

tSAN  FRANCISCO.  Farragut  School, 

I     Holloway  Ave.  between  Capital  and 

!      Saxon    Aves. 

j  Construction  of  addition  to  steel  fire 

-  —  I     escape. 

OREGON.— The  following  non-res-  }  Owner— Department  of  Public  Works, 

idential   buildings   were    included       Room  282  City  Hall. 

Among  projects  granted  construction  1  City  Architect— Dodge  A.  RIedy,  City 


CPA  PERMITS  GRANTED 


permits  by  the  Civilian  Production 
Administration  in  the  State  of  Ore- 
gon: 

FOSTER:  lumber  mill,  $400,000,  hi- 
eluding  equipment.  Project  to  in- 
clude sawmUl,  shingle  mill,  power 
plant,  mill  pond,  misc.  buildings.  AH 
heavy  wood  construction  except  the 
power  plant  of  steel  and  sheet  iron. 


Hall. 

Specifications  obtainable  from  the 
office  of  city  architect  upon  deposit 
of  |5. 


5/23/46  ••    • 

BIDS  WANTED— TO  BE   OPENED 

Owner,  Willamette  National  Lumber  iSAN 


FRANCISCO.      Galileo      High 


5/23/46 

PROSPECTIVE  BIDDERS 

JEJT  ENGINE  FUEL  SYSTEM 

MOFFETT  FIELD,  Santa  Clara  Co., 
Calif.  Ames  Aeronautical  Labora- 
tory. 

Jet  engine  fuel  supply  system  for  a 
wind  tunnel,  40x80  ft  in  area. 

Owner — The  National  Advisory  Com- 


SAN  FRANCISCO.  Gk)lden  Gate  Park. 
Construction    of    fireplace   at   model 

yacht  clubhouse. 
Owner  —  Parte     Commissioners,     Mc- 
Laren   Lodge,    Golden    Gatb    Park, 

Fell  and  Stanyan  Sts. 
Plans  by  engineering  department  of 

owner.' 
Low  Bidder — Antone  Petersen  A.  Sons, 

2758  San  Bruno  Ave.,  San  Francisco, 

$060. 

William    Martin    &    Son,    at    $1187, 
submitted  the  only  other  bid. 


5/23/46 

BIDS  OPENED 


2  0 


mittee  for  Aeronautics,  Ames  Aero-    BACKSTOP 

nautical  Laboratory,  Moffett  Field.    SAN  FRANCISCO.  Golden  Gate  Park. 

As  previously  reported,  bids  will  be  i  Construction    of   one  standard   base- 
opened  May  31,  3  P.  M  *>»"  backstop  for  use  at  recreation 

The     following     contractors     have       field, 
taken  out  plans :  '  0^»^er  —  Park    Commissioners,    Mc- 

A.  J.  Peters  ft  Son,  410  N.  10th  St, '     Laren    Lodge,    Golden    Gate    Park, 
San  Jose.  ■     ^«"  »nd  Stanyan   Sts. 

Pittsburgh-Des    Moines    Steel    Co., !  Plans  by  engineering  department  of 
629  Rialto  Bldg.,  San  Francisco.  owner. 

Campbell    Construction    &    Equip-  i  Low  Bidder— Cyclone  Fence  Co.,  440 
ment  Co.,  465  10th  St,  San  Francisco.  !     Bayshore     Blvd.,     San     Francisco, 


4  0 


mitted     the     apparent     low     bid     on 
Schedule  1,  at  $2,106,802  and  Schedule  ;  5/a/4« 

2  at  $3,005,075,  and  Hhiman  Bros.  Con-  1  °'9®  ^^75Jr  ^^,r^r^„  ^  ,.,  ^ 
stnicUon  Co..  and  Rhoades  Bros,  ft!  MENDCXJINO  COUNTY.  CaUf.-C. 
Shofner.  3869  Medford  St.  Los  An- ^  M.  Sy»r,  Box  1431.  VaUgJo.  at  ^764 
geles  submitted  the  low  bid  on  Sched-  submitted  low  bid  to  State  DJy.  of 
ule  3.  at  $2,365,670  and  Schedule  4.  Highways,  G  T.  McCoy  State  H^- 
at  $1,994,557  to  the  Bureau  of  Recla-  ^^X  Engmeer  Public  Works  Bldg.. 
matlon,  Denver,  Colo..  May  16,  for  the  S*fi«^*«*f •  f^'  »^"V  ^  °»'1«  j;*: 
construction  of  the  Horsetooth  Res-  .Pailng  with  imported  base  natertal 

ervoir,  Colorado-Big  Thompson  Pro-   ^^^  I'^^J^JiYl'ft^E  ^'"^^IJ** 
Ject,   Spec   1275. 
The  total  bids  submitted  were 


Hill  and  <»«  mile  north,  in  Mendo- 
cino County. 
Wortc    involves : 

(1)  develop   water   supply   and   fur- 
nish   water    equipment ; 

(2)  185  M.  gals,  apply  water; 

(3)  54  sta.  liicarlfyliDg  and  reshaping 
existing   roadbed; 

(4)  SJOO  cy.  import  base  material: 

(5)  22   tons    llq.    asph.    SC-2,    prime 
coat; 

(7)  20    tons    asph.    emulsion,    paint 
binder  and  seal  coat; 

(8)  170  tons   screening,    seal   coat; 


Petroleum  Equipment  Co.,  Los  An- 
geles. 

Southwest  Welding  6c  Manufactur- 
ing   Co.,    3201    W.    Mission    Rd.,    Los ;  other  bid 
Angeles 


$1033. 
Anchor  Post  Fence  Co.,  San  Fran- 
cisco,   at    $1200.    submitted    the    only 


•• 


1  3 


5/23/46 

PROSPECTIVE    BIDDERS 

ALTER  LABORATORY  AND 

WIND  TUNNEL 
MOFFETT  FIELD,  Santa  Clara  Co., 
Calif.   Ames  Aeronautical   Labora- 
tory. 
Alterations  to  the  third  floor  labora- 
tory   and    floor  extension    to    wind 
tunnef,  40x80  ft.  in  area. 
Owner — ^The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field. 
As   previously    reported,    bids    will 
be  opened  May  29,  3  P.  M. 

The     following    contractors    have 
taken  out  plans: 

Erbentraut  A  Summers,  696  Penn- 
sylvania St,  San  Francisco. 


22.26— RESIDENTIAL 
BUILDINGS 


5/22/46 

TAKING    SEGRATED    BIDS 

HOUSING   PROJECT 

Total    est.     cost     $1,750,000. 

TORRANCE,  Los  Angeles  County, 
Calif.  Cabrillo  Ave.,  and  Sepul- 
veda    Blvd.,    Kettler    Knolls. 

Construction  of  206  three-bedroom 
dwellings;  frame  and  stucco, 
wood  shingle  roofs,  wood  sash, 
hardwood  and  linoleum  floors, 
gas  floor  furnace  heating,  tile 
work,  gas  water  heater,  2-car  ga- 
rages. 

Owners  &  Bldrs —  J.  K.   Thomas   & 


Sch.    6,    $2,498,058.50;    Sch 
185;   Sch.   8,   $2,022,807.50. 

Utah     Construction     Co..     Winston 

Bros.  Co..  and  Vinnell  Co.,  Salt  Lake 

City,  and  Los  Angeles,  Sch.  1,  $2,300.- 

26    550;  Sch.  2.  $3,700,058;  Sch.  3.  $2,849.-  j 


Co..  Mr.  Swindell,  executive  vice- 
president,  212  Pacific  Bldg.,  Portland. 
KLAMATH  FALLS :  hotel  addition, 
$1M),000;  1111  Main  St..  4th  story  to 
be  added  to  existing  3-story  hotel, 
112x98,  30  or  more  rooms,  baths,  ma 


School,  Van  Ness  Ave.  between  Bay 

and  Francisco  Sts. 
Interior  painting  of  Van   Ness   Ave. 

wing  of  high  school  building. 
Owner — Department  of  Public  Works, 

Room  282  City  Hall. 


sonry' extorter  walls,  frame  interior.  City  Architect-Dodge  A.  Riedy,  City 
fireproof   construction,   built-up   roof.       ^*^^v,.       ,  ,..   ,      w.      #„       *v- 

Owner.  Wlnema  Hotel  Corp.,  Klam-       Specifications  obtainable  from  the 

office  of  city  architect  upon  deposit 

of  $5. 


ath  Falls. 


Bu3ding  Section 


11— 


HOSPITALS 


11 
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- ; 5/22/46 

BIDS      WANTE 

TO   BE   OPENED   JUNE   3,  11    A.   M. 

SPRINKLER    SYSTEMS',    etc. 

OCEANSIDE,  San  Diego  Co.,  Calif. 
Naval  Hospital,  Slanta  Margarita 
Ranch. 

Construction  of  automatic  wet  pipe 
sprinkler  sys.  and  fire  retarding 
partitions  in  existing  l-story  frame 
ward  building  and  hospital  de- 
pendents faciliUes  Bldg.,  Spec. 
17778. 

Owner— U.  S.  Navy,  Public  Works 
Dept.,  11th  Naval  District.  1220 
Pacific    Highway.    San    Diego. 

I     Specs,    obtainable  from    Officer   in 

Charge      of       Construction,       Public 

1-8 COMMERCIAL  BLDGS.  Works   Dept.,   1200  Pacific   Highway, 

San  Diego  30  upon  deposit  of  check 


I.    M.   Sommer  &   Co.,   580  Market  j 
St.,  San  Francisco.  i 

Peter   Sorensen,    927    Arguello    St.,  I 
Redwood  City.  j 

De   Luca   4   Son,   1745   Filbert   St,  ! 
San  Francisco. 

Carl  N.  Swenson  Co.,  355  Stockton 
Ave.,  San  Jose. 

Wells  P.  Goodenou^i,  49  Wells  Ave., 
Palo  Alto. 

James  I.   Barnes  Construction   Co., 
941  Russ  Bldg.,  San  Francisco. 

M.   J.   King.   Inc.,  231   Franklin   St., 
San  Francisco. 

Peter  Klewlt  Sons  Co.,  442  Post  St.,  i 
SsA  Francisco. 

A.  J.  Peter  &  Son,  410  N.  10th  St, 
San  Jose. 

San  Jose  Steel  Co.,  Inc.,  1344  The 
Alameda,  San  Jose. 

Pittsburgh -Des    Moines    Steel    Co., 

629  Rialto  Bldg.,  San  Francisco. 


Beyer     Construction     Co.,      611 

Chamber    of    Commerce    Bldg.,    L. 

A. 
Architect— Hugh  Glbbs,  441  E  Pirst 

Street,    Long    Beach. 

Segregated  bids  will  be  taken  by 
the  owners  for  the  next  week  for 
all   sub-contracts   and   materials. 


5/23/40  •26 

TO  START  WORK 

RESIDENCES 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
St  Francis  Dr.  in  St  Francis  Ter- 
race. 

Construction  of  32  residences ;  29  to 
cost  $7500  each  and  three  $8000  each. 

Owner  and  Builder— Barrett  8c  HUp, 
918  Harrison  St,  San  Francisco. 

Architect  —  Angus  McSweeney,  514 
Mission  St.,  San  Francisco. 


Grafe-Callahan  Construction  Ca, 
Gunther  A  Shirley  Co.,  and  W.  K.  I 
Mcllyar,  Schedule  1,  $2,106,802;  Sched-  ! 
ule  2.  $3.005,075 ;  Schedule  3.  $2,550,000 ;  1 
Schedule  4,  $2,088,630;  Schedule  5,1 
$1,672,877;  Schedule  6,  $2,372,200;  j 
Schedule  7,  $2,088,070;  Schedule  8,' 
$1,598,415. 

Hlnman  Bros.  Construction  Co.,  and 
Rhoades  Bros.  &  Shofner,  L.  A-,  Sch. 

1,  $1,983.785.75 ;  Sch.  2.  $3.153,889 ;  Sch.  \ 

3.  $2,365,670;  Sch.  4  $1,994,557;  Sch.  t 
5,  $1,504,680;  Sch.  6.  $2,24$.8»0;  Sch.  7, } 
$1360,330;    Sch.   8,   $1,422,221. 

Amis   Construction    Co.,   Oklahoma 

City,  Okla.,  Green  Construction  Co., 

Des  Moines,  Iowa,  and  F.  Lytle,  Sioux    ^^^^^^^^fi!fi!^f!^^^^^f»fi»atCta:i:^!i»rsssa!ass-.a:giStg^^ 

City,  Iowa.  Sch.  1,  $2,056,426.50 ;  Sch.  '  General  oontraotere  deeHing  eub-Mde  en  any  Job  are  Invited  to  make  known 

2,  $3,230,933.50 ;  Sch.  3,  $3.(01,025 ;  Sch.  >  thohr  requlr«monta  In  thto  ooiumn.    Thmrm  la  no  oharae  for  thla  oorvloe. 

4,  $2,658,051.50;    Sch.    5.    11.606.874.50 ;  I  

7,    $2,441.- 


(9)  1,460  tons   min.   agg.    plant   mix 
suMadng; 

(10)  74  tona  Uq.  mmjih.  ROMC-S,  plant 
mix  surf. ; 

(11)  6  each  move  and  reset  maiicer 
poets. 

Total  bids  follow: 

(A)  C.  M  Syar,  Vallejo,  $33,764. 

(B)  Louis  Biaaottl  St  Sons.  Stockton, 
$37,593.50. 

Unit  prices  follow: 

(A)  (B) 

(1) $7oaoo         fiooo.oo 

(2) 2M  tm 

(8)...- KtOS  »M 

(4) L    uo  i.n 

(5) „...  aaoo  8S.00 

(•) &aO  8.50 

(T)...„ SB40  SMO 

(8) MO  8J9 

(f) &tO  9M 

(10) 22.09  30.00 

(U) 6.00  6.00 


SUB .  BIDS  WANTED 


RiohMon-tuhool  SewaQe  Trwrtment  Plant,  8.  F.;  BMs  open  June  12,  2:30  PM 
BarreU  *  HUp.  910  Harrtoon  St.  San  Francisco  (DOugias  0700). 
Brbaatrant  it  Summera.  606  Pennsylvania  St,  S.  F.  (ATwater  M20) 
S.  J.  Amoroeo  Constr.  Ca,  2100  Oakdale  Ave.,  a  F.   (MXaaion  1490). 
M.  A  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (SKbrook  7624) 


700;  Sch.  4,  $2,529,590;  Sch.  5,  $1,814,-   ^-  .....  

585;  Sch.  6,  $2,758,138;  Sch.  7.  $2,164,-  Hodloal  SMg,,  Powoll  A  Jaotoon  Sts..  &  F.;  Bids  open  May  fl^  2  P.  M. 

120;  S<A.  8,  $1,904,200.  A.  J.  Hop|»er  Co.,  Stt   Langton    St,    San    Francisco    (MArket    7070). 

John   F.   Bloomer   Co.,    and  Taylor  o.  P.  W.  Jensen  A  Sons,  Inc.  SSO     Market   St,   a  F.    (OArfleld  2444) 


Central  California  C^onstr.  Co..  IW  Erie  St,  San  Prandsco  (HEmlock  TWO) 
Carrtco  A  OauUer,  366  Ocean  Ave.,  San  Francisco  (JUnlper  4-0061). 


Wheeler  Co.,  Appleton.  Wis.,  Sch.  1.  ' 
$2,588,291;   Sch.    2,    $4,565,91^50;    Sch.  I 

3,  no  bid ;  Sch.  4.  no  bid ;  Sch.  5,  $1.-  I 

960.551;   Sch.   6.   $3,117.67&50 ;    Sch.   7.    County  Jail  Addn^  Oroville;    Bids  open   May  01,  2:00  P.  M. 

""s.^'fiirfh  A  son.  McLaughlin.  Inc..       M>cl>«^d>  YotmS  *  Nelson.  127  Montgomery  St  .&  F.  (SUtter  «»6> 

^°**  SJ^/vJ.'^ia^f  ti°?^*2S^  °*P*-  «*•'*•  ^'  C-  '••""•y  Co-  WMhIngton  and  Ward  tU„  ten  Loandro; 

SeoiSo;  Sch.  4,^;865!?73;  Sch.  5.  E-  ;     MacDonaM.  Young  A  Nelson.  127  Montgomery  St  ,8.  F.   (SUtter  8296) 

S^?f72o'  Sch    8^  12406898^'    ^^^'   ^' j  Dormitcry,  hietre  Dame  College.  Belmont;    Bids  open  June  4,  2:00  P.  M. 

Brown  A  Root  Houston,  Tex.,  and  '      N.  H.   SJoberg  A  Son.  6604  B   16th   St.   Oakland    ( ANdover  OTTO) 
Martin    Wunderllch.  Jefferson    City,  I    Central  California  Oonstr.  Ca,  116  Erie  St,  San  Ffemncisco  (HXndodc  TIM) 


I 

i 


27— TRANSPORTATION 
BUILDINGS 


I, 


2  7 


••     8   or  postal   money   order  for  $10  pay 
able  to  Chief  of  Bureau  of  Yards  & 


5/23/46 

CONTRACT    AWARDED  \ 

DRUG  STORE     Approx.  Cost  $50,000   Docks. 
FALL    RIVER    MILLS.    Shasta    Co.,  , 

Calif.  i 

Construction  of  two-story  and  base-    12-1 

ment  wood  frame  drug  store  build-  , 

Ing   (40x80  ft.).  i 

Owner— Withheld.  i  „   ,_ 

Architects— Thomson    &    Evans,    1308  ,  5/23/46  13 

E.  38th  St.,  Oaklnad.  ;  P  L A  N  S  O  N    F I  LE 

Contractor— Herbert  Strahle,  Bumey,  ,  WARD  WINGS 

Calif  IIMOLA,    Napa    County,    Calif.    Napa 

!     State  Hospital 

5/23/46  *     4  '  Construction   of   units   one  and   four 


INDUSTRIAL 
BUILDINGS 


BIDS  WANTED— TO   BE  OPENED    ! 
JUNE  11,  3  P.  M.  I 

OFFICE  BUILDING  • 

SAN    MATEO  COUNTY,    Calif.    San 

Francisco  Airport 
Construction  of  field  office  building ;  I 

Airport  Contract  No.  84. 


of  South  Ward  Group,  each  unit 
consisting  of  a  group  of  connected 
one-story,  reinf.  concrete  wings  of 
relnf.  concrete  and  steel  construc- 
tion with  hollow  tile  partitions, 
ateel  sash,  tile  roof,  with  a  com- 
bined floor  area  of  72,000  sq.  ft 
each    unit. 


Owner — Public    Utilities    Commission, 

Room  287  City  Hall,  San  Francisco.   Owner— State  of   California.  Division 
Specifications   obtainable  from   the  i     of  Architecture.  Anson  Boyd,  State 

cashier's  office.  6th  floor,  425  Mason  1     Architect,    Public  Works    Building, 


5/23/46  ••12 

BIDS  WANTED— TO   BE   OPENED 

MAY  29,  1:45  P.  M. 

PAINTING.  ETC. 

SAN  FRANCISCO.  15/23/46 

Asphalt    plant   (1>    apply    steel    coat  i  p^^NS  BEING   FIGURED 
rust  killer  No.  75;  wire  brush  and   .p^jj^j^j^^^      Estimated  Cost  $45,000 
remove  scale  and  rust  from  dust- 1  MERGED,  Merced  Co.,  Calif.  Merced 
removing    cupola,    leads    to    cupola,  j     Municipal  Airport, 
two    stacks    above   drier    and    one  1  construction  of  terminal  building  for 
stack  over  boiler  room;    (2)    patat  ^     Merced  Municipal  Airport 
the    above    items    with    one    prime  .  Q^,j^gr_united   ^ir   Unes,   Box  3000, 
coat    of    chromate    and     red     lead  ,     g^^^j^  g^^^  Francisco, 
same ;   (3)  apply  final  coat  of  Ful-  I  Architect— Ernest  J.   Kump   Co.,   251 
ler's  best  grade  Hl-Heat  aluminum  1     Kearny  St.,  San  Francisco, 
metal  paint  or  its  equal  quality  to  |     ^-.p^    approval    has    recently    been 
all  surfaces  of  above  items.  (Work  •  granted    and    plans   are    now    being 
to  be  done  on  Saturdays.)  Lfigured  by  a  selected  list  of  contrac- 

Owner— Department  of  Public  Works,  (^0% 

Room  282  City  Hall.  j  

Specifications    obtainable    from    P.  i  5/23/45  ••     2  7 

W.    King,    general    superintendent    of  i  plans  BEING  FIGURED 

bureau  of  streets.  [TERMINAL      Estimated  Cost  $45,000 

'MODESTO,  Stanislaus  Co.,  Calif.  Mo- 

14-17 ^PUBUC    BUILDINGS ;  (,Qjjg^j.^^.^i(,n  of  air  terminal  building. 

""  i  Owner — United   Air   Lines,  Box    3000, 

5/23/46  *     16,     South  San  Francisco. 

BIDS  WANTED— TO   BE  OPENED    j  Architect— Ernest   J.    Kump   Co.,   251 
JUNE  26,  2  P.  M.  Kearny  St.  San  Francisco. 

EXTERIOR  PAINTING  ^PA    approval    has    recently    been 

SAN  FRANCISCO.  U.  S.  Post  Office,  ,  granted    and    plans    are    now    being 

Rincon  Annex.                                            'figured  by  a  selected  list  of  contrac- 
Exterlor  painting.                                        ^^ 
Owner — Federal  Works  Agency,  Pub-  j         '  

He  Buildings  Administration,  office  t 

of   the   district  engineer,   838  U.   S.    ^^^i^^g^g^^^^^g^g^g^^^gif^^gig^ 

Appraiser's  Bldg.,  San  Francisco. 

Specifications   obtainable  from   the 
above  office  of  the  district  engineer,  j 


Mo.,  Sch.  1,  $2,825,549;  Sch.  2.  $3,898. 

507;  Sch.  3.  $2,913,500;  Sch.  4,  $2,548.- 

520;  Sch.  5,  $2,237,349;  Sch.  6,  $2,925,- 

347;  Sch.  7,  $2,360,930;  Sch.  8,  $2,918,- 

S80. 

E.  H.  Honnen  Construction  Co., 
Morrison-Knudsen  Co.,  Conden-Cun- 
nlngham  Co.,  and  Peter  Klewlt  Sons 
Co.,  Omaha,  Neb.,  Sch.  1,  $3,004,139; 
Sch.  2,  $4,417,718;  Sch.  3.  $3,282,750; 
Sch.  4,  $2,744,323;  Sch.  5.  $2,273,589; 
Sch.  6,  $3,322,518;  Sch.  7.  $2,585,800; 
Sch.   8,    $2,032,832. 

J.  A.  Terteling  Sons,  Boise,  Idaho, 


Moore  A  Robsrts,  693  Mission  St.    San  Franeiaoo   (GArfield  8679). 
Barrett  A  Hilp,  918  Harrison  Street   San   Franctaeo    (DOugias   0700). 
G.  W.  Williama  Ca,  10  California  Dr.,  Burlingame   (Burt.  4-1796) 
C.  L.  Wold  Constr.  Co.,  4412  Fulton  St.  San  Francisco  tSKyUne  4368). 

School  BldQn  All  Salnfs  Fartoh  Church,  Hayward;  Bids  opw^  May  Sib  •  AM 
WillU  F.  Lynn,  7040  Folfar  Ave.,   Berkeley    (BSrkalcy   6044). 
Moor«  A  RoberU,  698  Mission   St.   San   Francisco    (GArfield   8679). 

i     O.  W   WilUama  Ca,  10  California  Drive,  Burlingame   (BurL  4-1796) 


Napa  StaU  Hospital,   Units  1   and  4.  South  Ward   Gr«u|i;    BMs  opMi  June 
11,  2:00   P.    M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905,  or  7064) 
Sch.  1,  and  2,  no  bid;  Sch.  3,  $3,165,-  ;  Alter  0«ntal  Offices,  Chestnut  St.  and  Van  Nsse  Ave.,  San  Francisco;  Bids 
585;  Sch.  4,  $2,635,487.50;  Sch.  5  and  6.  ■         ©pen   May  29,  2:00  P.   M. 

no  bid;  Sch.  7,  $2,366,345;  Sch.  8,  $1,-:     peter  Sartlorio,    262  Clementina   St.,    San    Francisco    (GArfield    8317) 
853,593.50.  ; , , 


3  4 


St.,  upon  deposit  of  $10. 

5/23/46  •• 

PtANS    BEING    FIGURED— BIDS 

OPEN    MAY  28,  2  P.   M. 

ALTER  OFFICES 

SAN  FRANCISCO.  Chestnut  and  Van 

Ness  Ave.  | 

Alterations  to  dental  offices.  I 


Sacramento. 
{Plans  by  owner. 

I  Segregated  bids  will  be  taken  June 
ill,  2  p.  m.,  as  follows:  (1)  General 
(Work  (22)  Heating  and  Ventilating 
work;  (3)  Plumbing  work;  (4)  Elec- 
i  trical    work; 

Separate    bids    for    each    unit    and 
1  combined  bids  for  both  units  will  be 
accepted. 

Plans    and    specifications    may    be 


Owner — Withheld.  ^ 

Architects— Thomas  M.  Edwards  and  [ q, '^^j^g^j  Yr~m~ the   State  Division   of 
George   Wiemeyer,   704    Market   St,    Architecture    upon    deposit    of    $25.00 


San  Francisco. 


6/23/46 

AWARDING   SEGREGATED 

CONTRACTS 

ALTERATIONS         Est.   Cost  $79,000    ^"n^is^' 

OAKLAND,  Alameda   Co.,   Calif.    125  , ' '^""«^°- 

12th  St  I 

Alterations  to  Western   Union  Tele-  1 5/23/46 


returnable. 

;     A  set  of  plans  and  copy  of  specl- 
'  f icatlons   is   now   on   file   for   examl- 
I  nation  at   the   office   of  DAILY  PA- 
CIFIC   BUILDER,   465    10th    St,    San 


1  2 


graph   Co.   building  involving  mas-    plans    BEING    FIGURED — 

tic    flooring,    acoustical    treatment,  :  bids  OPEN    MAY  24 

partition,  lighting  system,  Installa-    TIN   MILL  Cost,   $25,000,000 

tlon   of   ventilating   facilities,    Inte-  1  piTTSBURG,  Contra  Costa  Co.,  Cal. 

rlor  painting.  ;  Construction  of  administration  build- 


Owner —  Western  Union  Telegraph 
Co..  722  Market  St.,  San  Francisco. 
CPA   approval    has    recently    been 

granted    and    the    owners    are    now  1 


awarding  segregated  contracts. 


9-10—      EDUCATIONAL 
BUILDINGS 

•   •   1  ol 


ings.  Industrial  relation  building, 
hospital  building  and  sanitary  bldg. 
in  connection  ■^Vith  the  ultimate 
construction    of   complete    cold    re- 

*     ductlon  sheet  and  tin  plate  mill. 

'Owner — Columbia    Steel    Co.,    Indus- 

I     trial    Road,    Pittsburg,    and    Russ 
Bldg.    San    BYanclsco    (subsidiary, 
U.     S.     Steel     Corp..    Benjamin     F. 
Fairless.   president ) . 
Plans  by  Eng^rg.  Dept.   of  Owner. 
Plans  for  the  above  buildlngrs  are 

'now  being  figured  by  a  selected  list 

of  contractors. 

As  reported  on  May  17.  J.  H.  Pom 


6/23/46  • 

BID    OPENING    POSTPONED 

UNTIL  JUNE   4.   2.30  P.    M. 

DORMITORY  BUILDING 

BELMONT.  San  Mateo  CountJ^CaL  ,^  ^  ^  ^  333  Montgomery  St. 
College  of  Notre  Dame.  Ralston  >^^^  pranclsco.  were  awarded  a  con- 
Boulevard.         .^.^,.„^,  K..n^4«„       'tract   for  the   preliminary  phases   of 

ConstnicUon  of  doiTOltonr  building      ^^^^  esUmated   to   cost    over 

Owner-Sisters  of  Notre  Dame^el-  ^^Q(^^    ^^    involving    laying    of 

T'^^'tfrJ.^nicHnVl^?^"^  concrete    foundations,    paving,    grad- 
clsco.  1100  Franklin  St.,  San  Fran-  j^^^  pipe-laying,    rail    relocation    and 

«ff"*      -1— .  ,^»*,^r,^    **«»,    TUov'trac^t    Installation    and    construction 
Bid   openlrtg  postponed    from   May  ,  ^^  ^  eoo-f oot  dock. 

2& 


The  following  contractors  are  fig- 
uring plans: 


TIMBERS 

Prefabricated 


1 5/23/46  •• 

I  APPROVAL    GRANTED 
SERVICE  BLDG.       Est.  Cost  $46,000 
SANTA    ROSA.    Sonoma    Co..    C^alif. 

280  ft»  south  of  city  limits. 
Construction  of  garage  service  build- 
ing. 


Engineering  Section 


5/23/46 

BIDS  WANTED 

GRASS  VALLEY,  Nevada  Co.. 
Calif.— Until  May  28.  7 :30  P.  M..  bids 
will  be  received  by  the  Grass  Valley 
City  Council.  Lois  LeDuc.  clerk,  City 
Hall,  for  excavating  by  power  ma- 
chinery at  the  Grass  Valley  city  res- 
ervoir, transporting  by  truck  and 
spreading  to  a  uniform  depth  of  12 
inches  of  3000  yards  of  top  soil. 

Specifications  obtainable  from  City 
Superintendent  John  Fontz,  Grass 
Valley. 


38— ELECTRIC  UGHTING 
BUILDINGS 


5/23/46  •     8  8! 

BIDS   WANTED  ; 

PORTLAND,    Ore.  —  Until    June    7, 
10:30   A-    M.,    bids    will    be    received  1 
by  the  Bonneville  Power  Administra 
tlon.  Box  3537,  Portland  8,  Ore.,  under } 
Inv.  3697  for  the  construction  of  the 
19-mlle  Ephrata-Moses  Lake  115.000- 
volt    wood-pole   transmission    line    In 
Grant  County. 

Specifications   obtainable   from   the 
above  office  upon  deposit  of  $25. 


3  8 


5/23/46  ••     1  6j 

BIOS  OPENED 

INTERIOR  PAINTING  i 

LAKEVIEW.   Ore.  U.  S.  Post  Office.  I 
Interior   painting    and    miscellaneous  , 

work.  ! 

Owner — Federal  Works  Agency.  Pub-  : 

lie  Buildings  Administration,  office 

of   the   district  Pioneer,   838   U.    S. 

Appraiser's  Bldg..  San  Francisco.      ' 
Low    Bidder — R.    A.    Newman,    Mc- 

Minnville,  Ore.,  $4631. 

Grohne,  Inc.,  Decatur,  111.,  at  $5239, 
submitted  the  only  other  bid.  1 


1  6 


5/23/46 
BIDS  OPENED 

ELEVATOR  CABLES  i 

PASADENA,   Los  Angeles  Co.,  Calif.  ' 

U.  S.   Post  Office  I 


P\imlsh  and  install  new  elevator 
cables. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.  San  Francisco. 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal     Plants -31-32 
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Dams    Reservoirs    and 

Dredging    

Docks,  Piers  A.  Harbors 
Parks,  Airports  and 

Playgrounds 

Railroads,  Subways  and 
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Transmission     Lines    - 
Sewers    - 


33 

34 
35 

36 

37 


Streets  and  Highways  — 
Gas,  Water  and  OH  Pipe 
Lines 


41 


5/23/46 

BIDS   WANTED 

REPUBLIC,  Wash.— Until  May  28. 
bids  will  be  received  by  the  Public 
Utility  District  No.  1.  Ferry  County, 
for  190  miles  electric  power  line,  Proj. 
460-46-A-l. 

Specifications  obtainable  from  Con- 
sulting Engineer  H.  T.  Sewell,  Tele- 
phone Bldg.,  Newport,  Wash. 

3d— SEWERS 

MATERIALS 


3  9 


33— BRIDGES 


3  3 


Low    Bidder  —  Elevator   Malnteziance  ;  5/23/46 
Co.,   Ltd.,   1316  Glendale   Ave..    Los;  BIDS   WANTED 
Angeles,  $191.62.  '     EUREKA,   Humboldt    Co.,    Calif.— 

Otis  Elevator  Co.,  Los  Angeles,  at ,  unUl  June  1,  11  A.  M.,  bids  wUl  be 

$215,  submitted  the  only  other  bid.      ;  received    by    the    Humboldt    County 
i  Board  of  Supervisors,  Fred  J.  Moore 

5/23/46  •     •     17 'Jr.,    clerk.    Courthouse,    Eureka,    for 


i 


BIOS    OPENED 

RE-ROOFING 

SAN    FRANCISCO. 

Rerooflng  annex  roof  facing  Otis  St  [above  office. 

at  Juvenile  Detention  Home. 
Owner — Department  of  Public  Works 

Room  282,  City  Hall.  j  3, 

City  Architect— Dodge  A.  Rledy.  Rm. 

266,   City   HaM. 
Low  Bidder— Empire  Roofing  Co.,  261 

Silver  Ave.,  $346. 

Other  bids   were: 

J.  S.  Bender  Roofing  ft  Paving  Co.. 

Alta  Roofing  Co.,  $461. 
Robert  F.  Smith  Co.,  $498. 
Malott  ft  Peterson,  $751. 


reconstruction    of    Salt   River   bridge 
on  Waddington  Rd. 
Specifications  obtainable  from  the 


DAMS,  RESERVOIRS  & 


34 


5/23/46  • 

BIDS    OPENED 

SAN  FRANCISCO.— J.  N.  Pitcher. 
.70  Moltke  St,  Daly  City,  at  $9217.50 
submitted  low  bid  to  the  Department 
>f  Public  Works,  282  City  Hall,  under 
Spec.  20,088  for  test  borings  at  North 
Point  sludge  treatment  plant  site 
near  Islais  Creek. 

Woik  Involves: 

(1)  1450  l.f.  test  borings; 
'2)  200  each  shear  tests; 

(3)  150  each  friction  tests; 

(4)  6  each   consolidation   tests. 
Complete  bids,  follow : 

J.  N.  Pitcher,  (1)  $8.95;  (2)  $11;  (3) 
$7;  (4)  $40;  total,  $9217.50. 

Pacific    Drilling    Corp.,     (1)    $6.50; 

(2)  $11;  (3)  $7;  (4)  $40;  total,  $12,915. 


40—        STREETS  AND 
tflGHWAYS     _ 

5/23/46  «  0, 

PLANNED  I 

SACRAMENTO,  Calif  .—The  City  of 
Sacramento    plans    the    improvement  j 
of   streets   in    East   Sacramento   Ter- 
race and  In  Fifth  Ave.  Terrace.  Hear-  ' 
ing  of  protests  Is  scheduled  for  June  ' 
7,  8  P.  M.,  In  the  City  HalL  I 


^^^P^^'^Jpj^HHR^;,",^        ■  ^^^pp^wf^^Mp^^"^^  ^,,„,  _  i^  ,,  '^^G 

l^Jfl^^^HliHBrn  'i  'r'^^^^H 

4  0 


5/23/46 
TOTAL   BIDS 

COLORADO-BIG  THOMPSON  pro 
ject    Colorado— Grafe-Callahan    Con-    land  cement  concrete  sidewalks,  curbs 


5/23/46 

BIOS  WANTED 

ALAMEDA  Alameda  Co.,  Calif. —  ' 
Until  June  4,  8:06  P.  M.,  bids  will  be  , 
received  by  the  City  of  Alameda,  city  > 
clerk.   City  Hall,  for  repair  of   port- 


struction  Co.,  Gunther  ft  Shirley  Co., 
714  W.  Olympic  Blvd.,  Los  Angeles 
and  W.  K.  Mcllyar,  Dallas,  Tex.,  sub- 


and  gutters  for  the  fiscal  year. 

Specifications  obtainable  from   the 
above  office. 


20.21-- SOCIAL  AND 
RECREATIONAL  BLDGS. 


5/23/46 

BIDS  OPENED 

FIREPLACE 


2  0 


Famuhed  and  Framed 
to  Yoor   Requiremenis 

Carload  LoCt  Okdy 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 


^hana  PR 


Mr.   Riohardaen 


EAGLE  ROCK  WOOL 


INSULATION 


•Am  .  ILANKir  ft  ILOWN  TVffS 

SUfFUItS  ft  APfUCATOftS 

FOR  GOOD  INSULATION  GALL  US 

L.  H.  CLAWSON  CO. 

ImmUum  for  the  P^fic  Comt  7el*p*M«  MMsf  2-3itt 

OAKLAND  1,  CALff. 


1650  MacARTHUR 


GLASS  aHd  GLAZING 

Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

Sir  Fraiciseo  Glass  Co. 


3234  AfiS^ON  STREET 


SAN  FRANCISCO,  12 


Heme:  DBUware  7Jt3 


COMPOSITION    FLOORING 

MANUIPACTUIID      IT      LOIALITI      COtPOIATION 
2207    MAIKET    STREIT.    OAKLAND    10.   TWINOAKS    3011 

LORALITE  Composftion  Rooring  ...  a  proven  durable 
material  ...  a  strong,  lightweight,  sanitary,  fire-fesistant 
flodr  syrface. 

LORAUTE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  and  border.  Various  tile  designs  can  be  scored 
permanently  into  the  materiaL 

LOAALtTE  can  be  instaHed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooms, 
factory  and  office  lockers  and  toilet  spaces,  and  interior 
son  and  rumpus  rooms. 

LOtAliTE  is  easv-to-maintain  because  of  its  smooth,  seam- 
IlKsl  surface,  nigMy  resistant  to  indentation.  Compared 
fo  other  types  of  resilient  floors,  tf»e  cost  is  extremely 
moderate. 

AIITHk>RIZ»  AmiCATOIlS 

OAKLAND:  LORENTZ^I  COMPANY 

2345  BROADWAY   •  TEmpUbar  5613 

Um  HkAMC9SC0i  MMumm  f%OOtS  CO. 

M  HAWTHORNS  •  YUlnn  0916 
ffPimiTOIlL  ALUBb  RUOOtS  COi 

27  NORTH  GRANT  STREET 


KRM.^'^ 


fc"ttii«ii«iiiSfci!sr;; 
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ADVANCE  CanrSHKUCTION  REPORTS 


a/23/46  ••     4  0 

BIDS  OPENED 

SACRAMENTO  and  YOLO  COUN- 
TUSS,  C&llf.— Harms  Bros.,  Route  4, 
Box  2220,  Sacramento,  at  $38,405,  sub- 
mitted low  bid  to  the  State  Division 
of  Highways,  G.  T.  McCoy,  state 
highway  engineer,  Public  Works 
Bldg.,  Sacramento,  for  net  length  of 
about  &1  miles  repairing  with  plant 
mix  surfacing  between  Sacramento 
city  limits  and  0.5  mile  east  and  be- 
tween 0.04  mile  and  9.6  miles  north 
of  Solano  County,  Sacramento  and 
Yolo  coimtiaa. 

The  work  involves : 

Leoatlon  No.  1 

(1)  develop    water    supply    and    fur- 
nish water  equipment ; 

(2)  80  M  gallons  apply  water; 

(3)  700  tons  plant  mix  surfacing,  open 
graded; 

<4>  2  tons  asphalt  i>aint  binder. 
Location  No.  2 

(5)  5400    tons    plant    mix    surfacing, 
dense  graded; 

(6)  14  tons  asphalt  paint  binder. 
Total  bids  follow: 

(A)  Harms   Bros.,  Sacramento,   |38,- 
405. 

(B)  Folsom  &  Drollinger,  Sacramen- 
to, 138367. 

<C>  McOllUvray      Construction      Co., 

Sacramento,  138,907.50. 
<D)  A.   Teichert   &  Son.   Sacramento, 

$39,291. 
<E)  E.  A.   Forde,  San  Anselmo,  f41,- 
076. 
Unit  prices  follow: 
(A)       (B)         (C) 
$100.00  $50.00  $250.00 
2.25 


(31) 
(32) 
(33) 
(34) 
(35) 
(38) 


(4-in.) ; 

440  c.y.  mortared  rubble  wall; 

lump  sum,  storm  water  inlet; 

1150  l.f.  l»4-in.  conduit; 

320  Lf.  2-inch  conduit; 

700  l.f.  street  Ughting  cable; 


lump    sum,    removal    of    llgting  I 
standard; 

(37)  lump  siun.  traffic  safety  light; 

(38)  lump  sum,  La  Place  Canyon  em- 
bankment drainage ; 

(39)  lump   sum,   traffic   routing  and 
control  work. 

Total  bids  follow: 

(A)  Eaton  A  Smith,   $182,232.75. 

(B)  Fay  Improvement  Co.,  $207,512.90. 

(C)  Chas.  L.  Harney,  $248342. 

(D)  M  &  K.  Corp.,  $298,818. 
Unit   prices  follow: 


of  northerly  one-half  of  Velasco  Ave. 
jfrom  westerly  line  of  Castillo  St. 
j  extended  and  a  line  40  ft  easterly. 

Specifications  obtainable  from  the 
]  office  of  City  Engineer  Ralph  Wads- 
I  worth,  City  Hall ;  no  deposit  required. 


1 5/28/46 
BIDS  WANTED 
SAN   FRANCISCJO.— Until 


••4  0 


May 


<1) 

<2) 
<3) 
(4) 
(5> 
(6) 


2.00 
5.25 

60.00 
6.25 

50.00 


2.00 
4.85 

40.00 
&43 

40.00 


5.00 
45.00 

6.35 
55.00 


(D) 

(E) 

oo.oo 

$200.00 

2.00 

1.00 

4.33 

5.75 

50.00 

40.00 

6.55 

6.70 

50.00 

40.00 

4  0 


5/23/46 

BIDS  OPENED 

YUBA  COUNTY,  Calif.— Lester  L. 
Rice.  605  14th  St,  Marysville,  at  (1) 
$1000,  (2)  $3.  (3>  $7.15,  (4)  $60,  total 
$29,230.  submitted  only  bid  to  the 
State  Division  of  Highways.  G.  T. 
McCoy,  state  highway  engineer.  Pub- 
lic Works  Bldg.,  Sacramento,  for 
about  9.6  miles  repairing  with  plant 
mix  surfaving  between  Marysville 
and  0.4  mile  south  of  Butte  County 
line  in  Yuba  County. 

WOric    Involves : 
<1)  develop    water    supply    «uid    fur- 
nish water  equipment; 
360  M.  gals,  apply  water; 
3,600  tons   plant   mix  surf.,   open 
graded ; 
24  tons  asph.  paint  binder. 


(1) — 
(2) — 
(3) — 
(4) — 
(5) — 
(6)-... 
(7) — 
(8) — 

(9) 

(10) — 
(11) — 
(12) — 
(13) — 

(14) 

(16) 

(16) 

(17) 

(18) 

(19) — 

(20) 

(21) 

(22)...... 

(23) 

(24) 

(25) 

(26) 

(27) 

(28) 

(2t) — 
(80) — 

(81) 

(82) — 

(33) 

(84) 

(88) 

(36) 

(37) 


(A) 

$4.00 

.67 

2.50 

3.50 

6.50 

11.00 

5.00 

6.00 

5.00 

7.00 

2.50 

40.00 

2.00 

2.75 

3.50 

5.00 

200.00 

190.00 

50.00 

150.00 

1.00 

1.00 

1.10 

.36 

.32 

.36 

.16 

8.00 

.24 

.12 

40.00 

800.00 

.75 

.80 

.40 

75.00 

500.00 


(38) 3000.00 

(39) 1200.00 


(B) 

$2.50 

.71 

2.37 

2.87 

13.40 

17.40 

4.00 

5.00 

3.00 

3.00 

2.59 

25.00 

3.00 

3.00 

6w50 

&eo 

200.00 

185.00 

40.00 

150.00 

2.05 

1.15 

1.00 

.36 

.38 

.383 

.14 

6.0O 

.22 

.07 

33.00 

276.00 

.83 

.83 

.40 

58.00 

485.00 

6500.00 

600.00 


(C) 

$5.60 

1.20 

4.00 

3.00 

7.50 

8.00 

4.00 

5.00 

3.70 

4.2S 

3.50 

15.00 

LOO 

2.00 

3.00 

4.00 

220.00 

180.00 

60.00 

220.00 

1.00 

.50 

.90 

.37 

.30 

.376 

.125 

5.50 

.24 

.085 

26.50 

280.00 

.80 

.90 

.48 

80.00 

600.00 

3600.00 

830.00 


29, 
1 1 :45  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282  City  Hall,  under  Spec  20,- 
jl04  for  removal  of  slide  material  at 
i  easterly  side  of  Bayshore  Blvd.,  be- 
;  tween  Hester  Ave  and  3rd  St. 
i  Specifications  obtainable  from  the 
(office  of  City  Engineer  Ralph  Wads- 
I  worth.  City  Hall ;  no  deposit  required. 

(D)  

$10.00  1 5/21/46  ••  40 

1.28!  BIDS  OPENED 

5.00  i  BUTTE,  COLUSA,  GLENN,  SAC- 
6.00 !  RAMENTO,  Sutter  and  Yolo  Coa., 
7.00  1  Calif  .—J.  P.  Breen,  Box  183,  Sacra- 
8.00'inento,  at  $29,295  submitted  low  bid 
5.00;  to  State  Divisiim  of  Highways,  G.  T. 
7.00  I  McCoy,  state  highway  engineer,  for 
6.00  I  net  distance  of  about  84.9  miles  ap- 
7.00  I  plying  seal  coat  at  various  locations 
3.00  I  In  District  III  in  Butte,  Colusa,  Sac- 
20.00  i  nunento,  Glenn,  Sutter  and  Yolo  Coa 


6.00 

7.00  i 

10.00 

14.00 

250.00. 

300.00; 

150.00  i 

500.00 

2.00 

1.50 

1.75 

.41 

.41 

.62 

.21 

8.00 

.40 

.10 

40.00 

300.00 

1.00 

2.00 

1.00 

200.00 

700.00 

3700.00 

1500.00 


I 


(2) 
<3) 


(4) 


4  0 


5/23/46 

BIOS  OPENED 

MERCED    COUNTY,    Calif.— Gun- 
nar  Corp.,  5575  Valley  Blvd.,  Los  An- 
geles, at    $62,350,    submitted    low    bid 
to   the   State   Division   of    Highways,  } 
G.   T.    McCoy,   State   Highway   Engi- 
neer,   Public    Works     Bldg.,     Sacra-  I 
mento,  for  about  3.2  miles  repairing  1 
existing    surfacing    with    plant    mix  j 
surfacing     and     repairing     shoulders  i 
w^ith   imported   borrow  and   bitumln-  j 
ous    surface   treatment   between   At-  ; 
water   and    two    miles    northerly    in 
Merced    County. 
Work    involves : 
(1)  7,000  c.y.  Import  borrow; 

develop   water  supply   and   fur- 
nish   water    equipment ; 
400  M.  gals,  apply  water; 
86  tons  iiq.  asph.  SC-2  bit.  surf, 
treatment 


5/28/46  ••40 

BIDS   OPENED 

KERN  COUNTY,  Calif .  — Griffith 
Co.,  1060  S.  Broadway,  Los  Angeles, 
at  $90,532.00  submitted  the  low  bid 
to  the  State  Division  of  Highways, 
G.  T.  McCoy,  State  Highway  Engi- 
neer, Public  Works  Bldg.,  Sacra- 
mento, for  about  10.4  miles  repair- 
ing with  plant  mix  surfacing  bet. 
Famoso  and  Cecil  Ave.  In  Delano, 
Kern   County. 

Work    involves : 
(1)  984,000  sq.   ft.   heating  and  plan- 
ing  existing   surface; 
72   tons   asph.   paint  binder; 
15,950  tons  min.    agg.   plant  mix 
surfacing ; 

800  tons  Iiq.  asph.  SC-4  plant  mix 
surfacing. 
Total  bids  follow : 

(A)  Griffith  Co..  Los  Angeles,  $90,532. 

(B)  Gunnar  Corp.,  Pasadena,  $102,650 


The  woric  InTOhrea: 

(1)  125  tons  asphaltlc 
catloa  ▲; 

(2)  1246  tons  acreealnga,  looatloo  A; 
(8)  11  tons  asphaltic  emulsion,  loca- 

Uon  B; 

(4)  110  tons  screenings,  location  B; 

(5)  18  tons  asphaltlo  emulsloii,  loea- 
UoB  C; 

(6)  186  tons  acreenings,  location  O; 

(7)  11  tons  asphaltlo  emulsion,  looa- 
tlon  D; 

(8)  186  tons  screenings,  locatloo  D; 

(9)  30  tons  asphaltlc  emulsion,  loca- 
tion ■  : 

(10)  876  tons  acreeolngs,  looatlOD  W, 

(11)  9  tons  asphaltlc  emulelon,  looa- 
Uon  F; 

(12)  lOe  tons  screenings,  location  F; 

(13)  86  tons  liquid  as^alt.  BORC-B, 
location  G; 

(14)  870  tons  screenings,  location  #; 
(16)  27  tons  asphaltlc  emulsion,  loca- 

UoB  H; 

(16)  270  tons  screenings,  location  H; 

(17)  10  tons  liquid  asi^ialt,  RCUEIC-S. 
location  I; 

(18)  100  tons  screenings,  location  X; 
(19) 


McClain  Trucking  Co..  $13.15-  $5 

Road  Oil  Sales,  $13.15;  $4.50. 

Roberts  Tank  Line,  $13 ;  $5. 

Tri  State  Oil,  $12.80;  $4.50. 

Oilfields  Trucking  Co.,  $13.15  •  $4  50 

Richfield  OU  Co.,  $13.90 ;  $4.50. 

Newhall  Refining  Co.,  $11.40;  $5; 
awarded. 

Empire  Ref toing  Co.,  $13.07 ;  $4.50 

Krieger  OU  Co.,  $13.25;  $4.50. 
QUO.  53549,  REQ.  76761 : 

Seaside  Oil  Co.,  total  $468;  $4.50  for 
spreading;  awarded. 

Lamb  Transportation,  $635 ;  $5.50; 
tax  included. 

Richfield  OU  Co.,  $635 ;  $6.60. 

Newhall  Refining  Co.,  $687.50 ;  $5.50 
QUO.  53548,  REQ.  76759: 

Seaside  Oil  Co.,  $14.10;  $13.20;  $4.50; 
awarded. . 

Lamb  Transportation  Co.,  $21.67; 
$15.17;  $5.50;  tax  included. 

Richfield     Oil    Co..     $22.75;     $16w75; 
$5.50. 
QUO.  53580,  REQ.  76762: 

Seaside  Oil  Co..  total  $4069.70;  $4.50 
for  one-man;  $4.50  for  two-man; 
awarded. 

Krieger  Oil  Co.,  $4814.70 ;  $4.50 ;  $5.50. 

Bell  Oil  Co.,  $6006;  $5  for  one-man. 
QUO.  53541,  REQ.  51306: 

Bell  Oil  Co.,  total  $1192 ;  $5.50. 


I     Western    Asphalt    &   Refining   Co., 
emulsion,  lo-  $1143 ;  $5 ;  awarded. 

I  QUO.  53556,  REQ.  104546: 
i     Blomquist     Oil     Co.,     total     $2432; 
I  awarded. 

!     American   Bitumuls   Co.,  $.0525  per 
gallon,  f.o.b.  Oakland  in  tank  cars. 

Sheldon  Oil  Co.,  total  $3216;  20-ton 
minimum. 

Western  Oil  *  Burner  Co.,  $2616; 
18-ton  minimum;  2  hours  free;  bal- 
ance $6. 

Independent  Asphalt  Co.,  f.o.b.  San- 
ta Maria,   $1589.60;  delivered  storage 
at  lone,  $281& 
Bell  Oil  Co.,  $1696,  Santa  Maria. 
Union  Oil  Co.,  $2016,  f.o.b.  Oleum. 
QUO.  54340,  REQ.  76777: 

Graham  Bros.,  Item  2.  $2.19;  Item 
1 3,  $2.44 ;  awarded  Item  3  net. 

Asphalt  Pavtag  Materials  Co.,  Item 
1,  $2.30  net 
Griffith  Co.,  Item  2,  $2.68  net. 
Pacific  Rock  Co.,  Item  2,  $2.33 ;  dis- 
count 20  cents  per  ton  20th ;  awarded 
Item  2. 

QUO.  54348,  REQ.  76786: 
11   ♦/«-  n«„M  .«.h.it    TtnitniLi     Griffith    Co.,    Item    1    only,   $2.68; 
?i.?^«  H^        asphalt,  RORC-M^^^^j  ^^53. 

loeauon  j,  ^^.^    «  i     Southwest  Paving  Co.,  total  $7862. 

120   tons  screenings,   locattafa   J.;     schroeder  &  Co.    $72U6;  awarded. 

QUO.  49584,  REQ.  51241 :  No  bids  re- 
ceived. 
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BIDS  WANTED  1  (81) 

BERKELEY.  Alameda  Co.,  Calif.— 
Until  May  29.  10  A.  M.  bids  wUl  be    <**> 
received  by  the  City  of  Berkeley,  City  |  (**) 
Hall,  for  furnishing  1000  feet  wekled  i  ^**^ 
steel  pipe  as  follows:  (*^> 

(1)  300  ft.  8-in.  welded  steel  pipe;  <ff^ 

(2)  li»  ft  10-ln.  wekled  steel  pipe;  <°?^ 
(8)  200  ft  12-in.  welded  steel  pipe;  ^^^ 
(4)  400  ft  16-in.  welded  steel  pipe.  ^^' 

Specifications   obtainable  from  the 
above  office. 
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BIDS  WANTED 

ALAMEDA,  Alameda  Co..  <:::alif.— 
UnUl  June  4.  8:06  P.  M..  bids  will  be 
received  by  the  City  of  Alameda,  city 
clerk.  City  Hall,  for  furnishing  me- 
dium curing  plant  mix  paving  mix- 
tures and  penetration  type  asphaltlc 
emulsions  for  the  fiscal  year. 

Specifications  obtainable  from  the 
above  office. 
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BIDS  WANTED 

ALAMEDA.  Alameda  Co.,  Calif.— 
Until  June  4,  8:06  P.  M,  bids  will  be 
received  by  the  City  of  Alameda,  city 
cleric.  City  Hall,  for  furnishing  quarry 
waste  and  earth  fill  for  the  fiscal 
year. 

SpecificaUons  obtainable  from  the 
above  office. 


4^—    MACHINERY  AND 
EQUIPMENT 
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BIDS  WANTED 

JACKSON.  Amador  Co.,  Calif.- Un- 
til June  8,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Amador  County  Board 
of  Supervisors,  Leotta  M.  Huberty, 
clerk.  Courthouse,  Jackson,  for  (1) 
one  l^-ton  truck  for  District  No.  4 
and  (2)  one  2-ton  truck  for  Road  Dis- 
trict No.  3. 

Specifications  obtainable  from  the 
above  office. 


laying  640  l.f.  15-ln.  diam-  con- 
crete pipe; 

laying  640  Lf.  18- inch  dO; 

laying  296  Lf.  24-inch  dO; 

laying  356  Lf.  27-inch  do 

laying  176  Lf. 30- inch  d<^; 

laying  292  l,f .  36-inch  d4> ; 

laying  4,000  Lf.  39-lnch  dO; 

laying  56  Lf.  54-inch  do; 


installing    6,700 
gate  hoists; 
(90)  installing  2.100 
aiwork. 
Total    bids   were : 


lbs.    gateis    nad 

1 
lbs.  mlsceA-  met 


(A)  Vernon 
no  bid    :  (3) 


(D- 
(2).., 
(8)- 
(4).... 
(6)... 
(6)-.. 


Redwood    City, 


Unit 


(2) 
(3) 

(4) 


(2) 

<3) 
<4) 


(A) 

(1) $  .008 

(2) 40.00 

(3) 4.40 

(4) 12.00 


(B) 

$.016 

35.00 

4.60 
15.00 


4  0 


<5) 
(6) 


<7) 
(8) 
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30,000  s.y.  prepare,  mix  and  shape  '  BIDS    OPENED 
surf.,    bit.    surf,    treatment ;  j      ANTIOCH.  Contra  Costa  Co.,  Calif. 

5.S00  tons  min.  agg.  plant  mix  1  — Asta  Constr.  Co.,  33  N.  Front  St., 
surf.,  leveling  course  and  base  Rio  Vista,  at  $12,500.35  submitted  low 
course  •  '  bid    to    the    U.    S.    Engineer    Office, 

2,300  tons  min.  agg.  plant  mix  :  Wright  Building,  Sacramento,  under 
surf.,    op<in    graded  ;  I  Spec. 

370   tons   pave.   asph.   plant    mix 
surfacing,  base  course  and  open 


(1).... 

(2).... 

(8).... 

(4).... 

(6)...- 

(6)-.. 

(7).-. 

(8)  ... 

(9).... 

(10).... 

(ID... 

!  (12).... 

(13).... 

(14).... 

(16).... 

!  (16).... 

i  W7).... 

•(18).... 

!(1W    . 

j(20).... 


$3?i4;-"^ 

♦*i-r?  '  and 


(20) 
Total  bids  follow: 

(A)  J.  P.  Breen,  Sacramento,  $29,29(x 

(B)  Harms    Bros.,   Sacramento,    $30,- 
452. 

(C)  W.    C.    RaiUng, 
$36,108. 

(D)  J.  Henry  Harris,  Berkeley,  $37,- 
916.07. 

follow : 

(B) 

$26.00 

5.50 

26.00 

5.50 

27.00 

6.00 

30.00 

6.ro 

28.00 

6.50 
30.00 

6.50 
27.00 

6.25 
30.00 

6.50 
36.00 

6.50 
35.00 

6.90 
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BIOS  WANTED 

REDDING,  Shasta  Co.,  Calif —Un- 
til May  28.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways. F.  W.  Haselwood.  district  engi- 
neer. 1657  Riverside  Dr..  Redding,  for 
rental  of  one  rooter.  11.001  to  16.000 
lbs.,  to  be  used  for  one  to  two  months' 
work  on  Klamath  River  Highway. 

Specifications  obtainable  from  the 
above  office. 


prices 

(A) 

$30.00 

6.00 
40.00 

5.00 
30.00 

5.00 
30.00 

5.00 
30.00 

5.00 
30.00 

B.50 
30.00 

6.50 
30.00 

6.00 
49.00 

7.00 
40.00 

8.00 


SHARP 
Calif. 


CORRECTION— CONTRACT  AWARDED 

Alternate  B,  4-in.  translte  pipe 


(C) 
$32.00 

&50 
i2J00 

6.50 
32.00 

6.50 
35.00 

7.T5 
35.00 

7.75 
35.00 

7.75 
35.00 

7.26 
SfcOO 

7.50 
35.00 

7.75 
36.00 

7.76 


j  Ave.,    San 


7.61 
32.74 

6.81 
35.64 

9.28 
32.73 

7.67 
33.73 

7.98  j 
35.68 

8.77; 
30.101 

7.39; 
3L41 

7.90 
34.80 

9.66 
33.39 

8.17 


PARK,     San    Mateo    Co., 

W.    Stevens.    2010    Carroll 

Francisco,    at    (1)    $14,146 

(2)   $5221.80,  submitted   low   bids 

awarded  contract  by  the   North 
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40 


(6) 

(7) 
(8) 


(B) 


(C) 


(Di 


(E) 


graded ; 

(9»  35    tons    Uq.    asph.    SC-4,    plant 
mix  surf.,  leveling  course; 
(10)  110  tons  sand: 
(U)  30  tons  asph.  paint  binder; 
(12)  2  ea  raising  manholes  to  grade. 

Total  bids  follow : 
(A>  Gunnar  Corp.,  $62,350. 
<B»  Fary-Hammond,  Inc.,  San  Fran- 
cisco, $64,427. 
(C)  E.    A.    Ford.    San   Anselmo, 
932.50. 
Unit  prices  follow: 

(A)  (B) 

(1)  $         .65     $         .85     $ 

<2) 500.00       1000.00 

(8) 1.50  1.40 

(4) 20.00  27.00 

<8) - 10  .15 

(6) 5.30  4.90 

(7). -„.  5.30  f90 

(8) _.„„..         18.00  21.00 

(»)...:„..\..         18.00  21.00 

<10).„_ 5.00  5.00 

<11) 35.00  40.00 

<ia) 80.00  75.00 


1224  for  construction  of  access 
road  and  parking  area  at  Mayberry 
Slough  near  Antioch.  , 

I     Work    involves : 


$66,- 


(C) 

1.30 

300.00 

1.60 

20.00 

.10 

5.40 

5.70 

15.50 

15.50 

5.50 

27.00 

45.00 


(1) 
(2) 


(3) 


8,200  sq.  yds.  grading; 

85  roller  hours  compaction 
rolling,  one  tractor  with  one  8-ft 
width   tamping   roller; 

15  roller  hours  compaction  roU- 


PLANNED 
SACRAMENTO,  Calif.  City  of  Sac-  j 
'  ramento    plans    for    improvement    of } 
j  (1>    streets    in  5th    Ave.    Tract    Unit  j 

No.  2  and  (2)  improvement  oi  alley) 
!  between  C  and  D  Sts..  from  easterly  1 
}  line  of  32nd  St.,  to  westerly  line  of  j 
j  33rd  St.  Hearing  of  protests  is  sched-  j 
i  uled   for  May  31,   at  8  p.   m.,  in   the  , 

City  HalL  ! 


4  0 
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BIDS    OPENED 

SAN  FRANCISCO.— Eaton  &  Smith 
715  Ocean  Avenue,  at  $182,232.75  sub- 
mitted low  bid  to  the  Department  of 
Public  Works,  Room  282,  City  Hall, 
under  Spec.  No.  19,924  for  Clipper 
Street  extension  from  Douglas  St.  to 
Portola  Drive. 
Work  involves: 
(1)  500  c.y.  pavement  excav. ; 

118,000  c.y.  common  excav.; 

50   l.f.    10-in.   VCP   sewer; 

680  Lf.  12-inch  do; 

925  Lf.   15-inch  do; 

620  l.f.  18-inch  do; 

370  Lf.  10-in    VCP  culvert; 

30  Lf.  12-lnch  do; 

100   l.f.   10-in.   CMP   culvert; 


ing,     each     addl.     8-foot     width 
tamping  roller; 

35      roller     hours,      compaction  1 
rolling,  one  power  roller;  ' 

270  M.  gals,  water  for  compac-  i 
tion  applied  as  directed;  j 

945    tons    type    I   base    course  1 
graded    agg.    in   place;  ! 

3,445    tons    type   2  base    course  j 
pit  or  bank  run  mtl.  in  place;      j 

12  tons  Iiq.  asph.  type  SC-2  for 
prime   coat    in    place; 

6  tons   pav.   asph.  200-300  pene. 
for  type  C  seal  coat  in  place; 

75  tons  cover  agg.  for  type  C 
seal  coat  in  place. 
Total  bids  follow: 

(A)  Asta  Constr.  Co.,  Rio  Vista,  $12,- 
500.35. 

(B)  Lee  J.  Immel.  Berkeley,  $13,234.50 

(C)  Sheldon  Oil  Cu.,  Suisun,  $14,963.60 

(D)  Harms   Bros.,   Sacramento,   $16,- 
264.50. 

(E)  Fredrickson    &    Watson    Constr. 
Co..  Oakland.   $22,289. 
Unit  prices  follow: 


(4) 
(5) 


(6) 


(7) 


(8) 

(9) 

(10) 


Machinery  &  Material 


<2) 
(3) 

(4> 
(5) 
(6) 
(7) 
(8) 
(9) 
(10) 

ai) 

(12) 
(18) 
(14) 
(15) 
(16) 
(17  > 

(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 

(26) 
(27) 

(28) 
(29) 

(30) 


(A) 

(B) 

(C) 

(D) 

(E) 

(1).... 

..     $.05 

$.09 

$.04 

$.06 

$.22 

(2>.... 

..     7.00 

7.00 

6.50 

10.50 

10.00 

(3).... 

.     3.00 

1.50 

5.00 

4.00 

3.00 

(4).... 

..     4.50 

5.00 

5.00 

9.00 

10  00 

(5).... 

..     2.76 

2.50 

2.00 

3.00 

4.00 

(6).... 

..     2.32 

2.40 

2.90 

3.00 

400 

(7).... 

..     2.31 

2.40 

2.90 

3.00 

4.00 

(8).... 

..  22.50 

24.00 

18.30 

25.00 

35.00 

(9>_.. 

..  30.00 

30.00 

23.75 

25.00 

35.00 

(10)...- 

..     4.00 

5.00 

7.00 

8.00 

6.00 

60  l.f .  12-inch  do ; 

1300  Lf.  6-in.  VCP  side  sewer; 
1  each  side  sewer  trap  and  riser 

1  each  8x6-ln.  Y-branch; 
23   each   12x6-inch       do; 
23    each    16x6- inch    do; 
10  each  18x6-inch        do; 

12  each  manholes  on  VCP  sew- 
ers; 
19  each  catchbasins; 

2  each  receiver  boxes; 

1  each  concrete  inlet  structure; 
1660  Lf.  cone,  interceptor  ditch; 
1130  Lf.   redwood  curb; 
4000  Lf.  white  concrete  curb; 
24,000  sq.  ft  8-ln.  cone  pava; 
6.700  sq.  ft   asphalt-on-concrete 
pavement  (2-in-6-in.) ; 
85.000  sq.  ft  do  (2-ln.-8-in.) ; 
57.400  sq.  ft  asphalt-on-macad- 
am  pavement   (2-in.-8-ln.) ; 
60  tons  conform  pavement; 
3800    rfq.    ft    concreet    sidewalk, 
two-course    (3H-ba.); 
37,500  sq.  ft  macadam  sidewalk 
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I  BIDS   OPENED 

I     PLACER   COUNTY,   Calif. —  Fred- 
rickson   &    Watson    Constr.    Co.,    873 
.81st     Ave..     Oakland,     at     $614,492.50 
I  submitted    low   bid    to   State  Div.   of 
'Highways.  G.  T.  McCoy,  State  Hlgh- 
iway  Elngr.,  I*ublic  Works  Bldg..  Sac- 
I  ramento.  for  about  2.6  miles  grading 
j  and  surfacing  with  portland  cement 
concrete    pavement    and    plant    mix 
surfacing     between     about     0.1     mile 
I  westerly  of  Nevada  Street  in  Auburn 
'  and   one  mile   northeastely  of  north 
j  city  limits  of  Auburn.  Placer  County. 
I     Total  bids  follow: 

(A)  Fredrickson    &    Watson    Constr. 
Co..  Oakland.  $614,492.50. 

(B)  N.  M.  Ball  Sons  and  H.  W.  Ruby. 
I     Sacramento.   $683,676.25. 

(C)  Harms  Bros.,  Sacramento,  $749.- 
17500. 

(D)  Guy    F.    Atkinson,    South    San 
Francisco,  .$788,313.00. 

(E)  A.  Teichert  4  Son,  Sacramento, 
$816,619.30. 

Unit  prices  will  be  given  tomorrow. 
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I  Coast  County  Water  District.  Pa- 
'  tricia  B.  DeNio,  secretary,  Sharp  Park 
IFirehouse.  Sharp  Park,  for  construc- 
1  tion  of  water  mains,  including  valves 

and  fittings,  in  and  for  a  portion  of 
I  the  Rockaway  Beach  area,  Rockaway 

Beach  No.  1  and  No.  2. 
Plans   by   District  Engineer,   E.   P. 

Wilsey,    425    Grand  Ave.,    South    San 

Francisco. 

j     The  work  involves : 
!  Job  No.  1 

(1)  4930  lin.  ft  6-in.  steel  pipe; 
:  (2)  3300  lin.  ft  4-in.  steel  pipe; 

(3)  1300  lin.  ft  2-in.  galvanized  pipe; 
I  (4)  7  each   6-in.  valves; 
i(5)  9  each  4-in  valves; 
;  (6)  7  each  2-in.  valves; 
1(7)  10  each  hydrants; 
!  (8)  lump  sum.  boring  highway; 
,  Alternate  A.  wharf  hydrants ; 

Job 

(A)  (Bi 

(1) - $       1.32  $       1.47 

(2) „......._:^ 1.12  1.18 

(4) . 70.00  68.00 

(5) - 50.50  51.00 

(6) 25.50  20.00 

(7) — „ 149.25  156.00 

(8) 746.50  563.00 

Alternate  A : 62.60  86.00 

Alternate  B  _ .65  .69 

Job 

(1) 1.32 

(2> - 77 

(3) 70.00 

(4) , 25.50 

(5) - 450.00 

(6) - 55.00 

(7) 62.60 

(8) 650.00 

As  previously  reported,  Western 
Francisco,  at  $4835,  submitted  only  bid 
taken  under  advisement. 


4-in.  translte 
Job  No.  2 

(1)  2350  lin.  ft  6-in.  steel  pipe; 

(2)  130  lin.  ft  2-in.  galvanized  pipe; 

(3)  4   each  6-in.  valves; 

(4)  4  each   hydrants; 

(5)  1    each    pressure    reducing    valve 
and  bypass ; 

2  each  6-in.  check  valves ; 
2  each  fire  hydrants ; 
lump  sum,  move  and  reset  2  ex- 
isting tanks. 

Total  bids  follows: 
(A)  C.   W.   Stevens.    (1)    $5221.80,    (2) 
$14,14a 

Pacific  Pipeline  Construction  Co., 
El  Cerritos,  (1)  $14,848,  (2)  $6927.40 

A.  J.  Peters  &  Son,  San  Jose,  (1) 
$15,526.40,   (2)  $7079.20. 

Pioneer  Construction  Co.,  San 
Mateo.    (1)    $15,677.50.   (2)   $8815.75. 

Central  California  Construction 
Co..  San  Francisco.  (1)  $17,605,  (2) 
$11,128. 


Unit  prices  follow: 
No.  1 


No.  2 

1.47 

.68 

68.00 

20.00 

496.00 

65.00 

156.00 

1185.00 

Pipe    & 
for 


(C) 

$       1.59 

1.24 

.77 

73.10 

53.70 

24.00 

174.10 

194.00 

98.00 

.54 

1.59 

.77 

73.10 

24.00 

421.00 

96.00 

174.10 

1015.00 

Steel   Co. 


(D) 

I      1.58    3 

1.33 

1.00 

72.00 

50.00 

18.75 

165.00 

400.00 

75.00 

.80 

1.58 

1.00 

72.00 

18.75 

750.00 

90.00 

165.00 

2500.00 

20    Bush 


(E) 

1.65 

1.50 

1.00 

87.00 

72.00 

25.00 

175.00 

600.00 

115.00 


1.65 

1.00 

87.00 

25.00 

900.00 

67.50 

175.00 

1000.00 

St.,    San 

100,000-gallon   steel    tank.    Bid 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


"C"  LINE  CANAL  PUMPING  PLANT,  BOISE,  IDAHO 


5/23/46 

BIDS   WANTED 


4  2 


BOISE    PROJECT.    Idaho.    — 


As 
Box 


SACRAMENTO.    Calif. -Until   May  .  Plfyi^^^'y/^PO'^f  •  7^™^^ 
Kj^o  ,.,ni  K«  r.^n^\-^c,i  h^  thA  stn»«.    1787,  Boise,  Idaho,  at  (Sch  1)  $200,369 


28  bids  will  be  received  by  the  State 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 

if 
LUMBEt  CARRIEtS 

CONCRETE  MIXER 

MIXERMORILE.  SCOOPMOilLE 

HOISTS.  TRUCKS 

SAWS.  DRIUS 

COMPRESSORS.  VIBRATORS 

6ENIRATORS 

it 
ft.     STECKER 

PHONI: 

BEIKELEY  27S2 


4  0 


6/28/46 

BIDS  WANTED 

ALAMEDA.  Alameda  Co.,  Calif.— 
UnUl  June  4.  8:05  P.  M..  bids  will  be 
received  by  the  (Mty  of  Alameda,  city 
clerk.  City  Hall,  for  resurfacing  and 
repairing  of  asphalt  and  bituminous 
pavements  for  the  fiscal  year. 

Specifications  obtainable  from  the 
above  office. 


Purchasing  Agent,  Sacramento,  for 
materials  and  equipment  as  follows : 
QUO.  55706,  REQ.  20825Vi  : 

One  pneumatic  paving  breaker  with 
chuck  for  1%-in.  hexagon  steel  and 
connection  for  %-in.  air  hose,  weight 
about  70  lbs. 

One  pneumatic  trench  digger  with 
chuck  for  %-in.  x  1%-in.  shank  steel 
and  connection  for  %-in.  air  hose, 
weight  about  30  lbs. 

One  pneumatic  backfill  tamper  with 
5-6-in.  diameter  butt  and  connection 
for   14 -in.   air  hose,   weight   about  40 
lbs.,  f.o.b.  Oakland. 
QUO.  55679,  REQ.  76846: 

1000  tons  plant  mix  surfacing,  %-ln. 
maximum  aggregate  SC-4  liquid  as- 
phalt, stockpiled  District  VII. 
QUO.  55676: 

800  tons  plant  mix  surfaving,  %-ln. 
maximum  aggregate,  SC-4  liquid  as-  j 
phalt.  I 

REQ.  76834:  j 

2(X)  tons  delivered  as  follows:  j 

100    tons    Bellf lower    maintenance} 
station.  ; 

50     tons    stockpiled     on     Firestone  ] 
Blvd.  east  of  San  Gabriel  River.  . 

50  tons  stockpiled  on  Carson  west  I 
of  San  Gabriel  River  bridge.  I 

REQ.   76833:  j 

100  tons  Whlttier  maintenance  sta-  j 
tion.  ! 

50  tons  stockpiled  Rosemead  Blvd.  j 
north  of  Telegraph  Rd.  ! 

50  tons  stockpiled  E.  3rd  St,  1  block  > 
east  of  Mednlk.  j 

REQ.  76832: 

50  tons  stockpiled  at  Glendora  main- 
tainence  station. 

50  tons  at  mouth  of  San  Gabriel 
caayoB. 

100  tons   on  Garvey  Ave.   on  Kel- 
logg Hill  west  of  Pomona. 
REQ.  76831: 

100  tons  stockpiled  Rosemead  Blvd- 
north  of  Rio  Rondo  bridge. 

50  tons  stockpiled  Garvey  Ave.  near 

sheriffs  pistol  range. 

50  tons  stockpiled  Foothill  Blvd.  at 
west  Azusa  city  limtta. 


on  pumping  plant  and  Marshall  & 
'Haas  Box  411,  San  Mateo,  at  (Sch.  2) 

$597,387.50    on     20    miles    earth-lined 

canal,  and  (Sch.  3)  $124,269  on  24 
;  miles  of  earth-lined  canal,  submit- 
'  ted  low  bids  to  the  U.  S.  Bureau  of 
i  Reclamation,  Boise,  Idalio.  under 
;  Spec.  1240  for  "C"  line  canal  pumping 

plant,  earthwork  and  structures,  "C" 
.  line  canal  east  and  west  and  concrete 
,  pier,  Conway  Gulch  lateral,  station  1 
'  plus  50,  Fayette  Division,  Boise 
;  Idaho. 

The    principal    items    of    work  and 
!  the  estimated  quantities  involved  are 
!  as  follows : 
I  SCHEDULE   No.   1 


backfill ; 
pumpping 

pumping 


7.500   lbs.    metal  water 
150    l.f.     rubber    water 


4  2 


#•4  0 


5/23/46 

BIDS  WANTED 

SAN  FRANCISCO.— Until  May  29. 
1:45  P.  M,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282  City  Hall,  for  Improvement 

FOR   SALE 


5/28/46 

BIDS  OPEPiED 

SACRAMENTO,  Calif— The  foUow- 
Ing  submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  ma- 
terials and  equipment  as  follows: 
QUO.  53551.  REQ.  87323: 

Petrol  Corp..  $13.50;  $4.50  spreading. 


Pumping  plant  and  "0*5'  Line  Canal 
east,  sta.  2  plus  50  to  sta.  9  plus  00 
(1)  23.000  c.y.  excav.  for  struc. ; 

unwatering    foundations ; 

6.600  c.y.  backfill ; 

140  c.y.  gravel  fill  in  filter  bed 

and   gravel   surfaces; 

3,000  c.y.    compacting 

1.200  c.y.   concrete   in 

plant  substructure; 

350    c.y.    concrete    in 

plant  superstructure; 

1.170  c.y.  concrete  In  structures; 

placing   450,000   lbs.    relnf.   bars; 

placing    750    l.f.    metal    sealing 

strips; 

placing 

stops; 

placing 

stops; 

240    s.y.     dampprooflng    outaide 

walls  of  building: 

placing  2,2200  s.f.  roofing; 

constructing  120  l.f.   tof  control 

joints; 

driving    6,250    I.    f.    timberpiles, 

vertical ; 

driving  2,970  Lf.  do,  battered; 

erecting  100  Lf.  timber  railing; 

constructing  septic  tank; 

Installing    8,300    lbs.     trashrack 

sections ; 

installing  8.400  lbs.  flap  gates; 

installing  14,000  Iba  crane  rails; 

installing  430  a.  t.  metal  doors; 

installing  555  af.  of  metal  sash 

windows  and    louvers; 

installing    16,000     lbs.    of     misc. 

metalwork ; 

installing  18,500  lbs.  metal  pipe, 

fittings  and  valves; 

erecUng    4,500    Iba    switchyard 


(2) 
(3) 
(4) 

(5) 
(6) 

(7) 

I  (8) 
'  (9) 
1(10) 

I 
j(ll) 

j(12) 
I  (13) 

1(14) 
j(15) 

i  (16) 

(17) 
(18) 
(19) 
(20) 


TIMBERSr  walUMwrds, 
pipe,  ■dUworic,  and  otli< 
MSterUla.    SALE  PRICES.    Large 
atodn  of  **!iard  to  set"  items. 

Wire,  writer  or  'phone 

CLBV«iANl>  WRECKING  CO. 

290»  Third  St..   -    YAIencU  4f 77 


plsMbing, 
baiMiiig  j  f  Combination 


FOR  RENT 


OAAQ- 
•HOV- 


H-yd.  HDE, 
UINE,  CLAMSHELL  and 
EL.  die— I  nowarad.       

CARlUOaCAUTffiR 

365  Ocaan  Avwiua^  San  Francisoo 


(21) 

(22) 

1(23) 

!(24) 

(25) 

(26) 

(27) 

(28) 

(29) 

(30) 

(31) 

(32) 


(33) 


structure ; 
erecting    13<^ 


Lf. 


t 
of 


switchyard 


fence; 

installing 

crane; 

installing 

pumps; 

installing 

machinery ; 

inatalling  122.000 

tor  main  pumps 

supports; 

installing  27.600  Ibo. 

switchgear  and  test 


28,000  lbs.  of  12-ton 
12,000  lbs.  of  main 
7.000    Iba.    of    misceL 


Iba  of  motors 
complete  with 


of  cubicle 
radt; 


(34) 


lbs.    of    power 


misc.    elec- 


electrlcal 
or  less  In 


to   3-ln. 


installing    73,000 
trannf  ormers ; 
Installing    8,000    lbs. 
trical    equipnrent ; 
Installing   2,000   l.f.    of 
metal   conduit,   1%-in 
diameter; 

Installing   50   Lf.  do,   2- 
in   diameter; 

installing    550    l.f.    of    electrical 
nonmetallic  conduits  3-  to  4-ln. 
in  diameter; 

installing  8,600  lbs.  of  electrical 
conductors,  ground  wires,  and 
ground   rods ; 

Installing  300  lbs.  plumbing  fix- 
tures and  appurienant  hardware 
placing  75  If.  of  4-ln  vlt.  clay, 
tile  sewer  pipe. 

SCHEDULE    NO   2 
Canal  east,  sta.  9  plus  00  to  sta. 
plus  78,  ad  concrete  weir,  Con- 
way Gulch  lateral,  sta.  1   plus  SO 
(42)  1,737.000   c.y.    excav.    for  canals; 
80,000  c.y.  excav.  for  core  banks; 
10,000    sta.    c.y.    overhaul; 


(35) 


(36) 


(37) 
(38) 


(39) 


(40) 


(41) 


"C" 
1111 


(43) 
(44) 
(45) 


(46) 

(47) 
(48) 

(49) 
(50) 
(51) 
(52) 
(53) 
(54) 
(56) 

(56) 

(57) 

(68 

(59) 

(60) 

(61) 

(62) 

(63) 

(64) 

(65) 

(66) 


(67) 
(68) 
(69) 
(70) 

(H) 

(72) 
(78) 

(74) 
(75) 
(76) 
(77) 
(78) 
(79) 
(80) 


c.y.    compacting   embank- 


excav.    for   drainage 


10,000 
ments 
40,000    c.y. 
channels ; 
96,000  c.y.  earth  lining  of  canal ; 
2,000  c.y.   gravel   blanket'  on   in- 
side slope  of  canal  embankment ; 
77,500  c.y.  excav.  for  structures; 
50,000    c.y.    backfill; 
14.000  c.y.  compacting  backfill; 
3,300  cy.  concrete  in  structures; 
placing  495,000  lbs.  relnf.  bars; 
3,200  s.y.  dry-rock  paving; 
erecting    19    M   fbm    timber    in 
structures ; 
laying   676  l.f.  15-ln. 
Crete    pipe ; 
laying  136  Lf.  18-inch 
laying  84  Lf.  24-lnch 
laying  741  Lf.  27-inch 
laying  583  If.  30-inch 
laying  732  l.f.  36- inch 
laying  112  Lf.  48-inch 
laying  130  Lf.  54 -inch 


dlam.  con- 

do; 

do; 

do; 

do; 

do; 
do; 

do; 
placing  11,700    lbs.    metal    water 
stops  in  joints; 

installing    32,000   lbs.    gates  and 
gate  hoists; 

installing  6,500  lbs.  misceL  met- 
alwork. 

S<7HEDULE  NO.  3 
Canal  west,  sta.  1  plus  014  to  and 
450.000  cy.  excav.  for  canal; 
3,000  ay.  excav.  for  core  banks ; 
20,000   sta.    cy.    overliaul; 
300     cy.    compacting     embank- 
ments; 

5400    c.y.    excav.    for    drainage 
Channels : 

1.000  cy.   earth  lining  of  canal; 
500   cy.    gravel    blanket    on    In- 
side slope  of  canal  embankment ; 
21.000  cy.  excav.  for  stnic; 
16^000    c.y.   badcfUl; 
5.200    cy    compacting   backflll; 
670  cy.    concrete  in  structures; 
placing  48.000  lbs.   relnf.  bars; 
MOO  s-y    dry-rock  paving; 
erecting  9  M  fbm  of  timber  in 
structures ; 


(7) 

(8)...... 

(9) 

(10) 

(ID...... 

(12). — 

(18) 

(14) 

(15) 

(16) 

(17) 

(18). 

(19)....„ 

(20) 

(21) 

(22) 

(23) 

(24). 

(26) 

(26) 

(27). 


Bros.,   (1)  $200, 
$130,240.60; 
(A) 

.. $      1.20 

2000.00 

.30 

2.50 

.60 

32.00 

Z         55.00 

38.00 

.03 

LOO 

JO 

LOO 


'.8^: 


(2) 


k  Haas,  San  Mateo. 
$497,887.50;   (8)  flM.- 


(B) 


(B)  Marshall 
(1)  no  bid;  (2) 
269 ' 

(C)  J.  A:  Tertellng  Jb  Sonsw  Boiae. 
Idaho  (1)  $223,012.20;  (2)  $525,877.20: 
(8)    $1S0.085JO;    toUL    $8M>424.e0. 

(D)  Oeo.  Stacey.  Klamath  Fails. 
Ore.,  (1)  no  bid;  (2)  $582,215.75;  (8) 
no  bid ;  Builder.  466  10th  St.,  S.  F. 

(E)  Morrison -Knudsen  Co.,  Boise, 
Idaho,  (1)  $258,067;  (2)  $647,560;  (8) 
$190,889;    toUl    $1,096,516; 

(F)  C.  A  F.  Trucking  A  Ccmstr.  Ca 
Butte.  Mont..  (1)  $29^246;  (2)  $738.- 
5t7.50:   (3)  $186,768;  total  $1,315,611.50. 

Unit  prices  follow: 
Unit  prices  follow: 


(28)...„_ 

(29) 

(30)    -. 
(31). — 

(32) 

(33) 

(34) 

(36) 

(36) 

(37). — 

(38). 

(39) 

(40) 

(41) 

(42) 

(43). 

(44)...... 

(46) 

(46) 

(47) 

(48) 

(49) 

(60) 

(51) 

(52) 

(53) 

(54) 

(55) 

(56) 

(57) 

(58) 

(59) 

(60) 

(61) 

(62) 

(63) 

(64) 

(65) 

(66) 

(67) 

(68) 

(69) 

(70) 

(71) 

(72) 

(73) 

(74)..... 


J8 

1.00 

.75 

1.00 

2.00 

200.00 

JO 

.08 

.06 

LOO 

•« 
M 
JO 
.20 
2.00 
.00 
.00 
M 
.06 
.10 

M 

J6 
.80 
.00 
.00 
.40 
.80 
1.00 


(75) 

(76) 

(77) 

(78)..... 

(79) 

(80) 

(81) 

(82) 

(83) 

(84) 

(86) „.. 

(86) 

(87) 

(88) 

(89) 

(90) „. 


.14 

.40 

.OS 

LOO 

.18 

LOO 

4.00 

.30 

.80 

.60 

87,00 

.04 

3.50 

50.00 

1.10 

LS5 

L85 

2J0 
2.80 
2.B0 

4.50 
.15 
.30 


.115 
.16 
.06 
.25 
.16 
.16 
4.00 
.60 
.25 
1.00 
36.00 
.05 
4.00 
60.00 
LOO 
L25 
2.00 
2.00 
2.50 
3.00 
4.00 
4.00 
.25 
.20 
.20 
.106 
.20 
.05 
.25 
.16 
.16 
4.00 
.60 
.25 
1.00 
36.00 
.05 
4.00 
60.00 
LOO 
1.25 
2.00 
2.00 
2.60 
3.00 
3.25 
4.00 
.20 
.20 


(C) 

I        -30    \ 

2000.00 

JO 

180 

SJO 

saoo 

51.00 

42.00 

.085 

LOO 

JO 

.00 

LOO 

.M> 

UO 

LOO 
L20 

UO 

ooaoo 

J4 

.24 
.18 
JO 
J4 
.18 
J4 
JO 
LOO 
.13 
.10 
J4 
.10 
J4 

.12 
J4 
.50 
.00 
.40 
.50 
1.00 
1.00 
.13 
.16 
.02 
.24 
.30 
.15 
1.75 
.35 
.20 
2.00 
42.00 
.035 
2.50 
50.00 
.75 
.90 
1.05 
1.30 
2.20 

2.60 

4.00 

5.26 

.50 

.18 

.24 

.16 

.16 

.03 

.60 

.30 

.10 

2.40 

.35 

.30 

2.00 

42.00 

.035 

2.40 

50.00 

.75 

.90 

1.26 

1.30 

2.20 

2.60 

3.30 

5.25 

.18 

.30 


(D) 


(B) 

$      LOO 

600000 

JO 

4.00 

1.00 

40.00 

TOOO 

55.00 

.04 


(F) 

1^         .80 

2000.00 

.20 

6.00 

.90 

38.50 

59.00 

66.00 

.045 


.14 

.20 

.04 

.40 

.20 

.15 

5.00 

.80 

.25 

1.00 

40.00 

.05 

5.00 

100.00 

1.00 

1.00 

1.50 

2.00 

2.25 

3.00 

4.00 

5.00 

.30 

.20 

.20 


1.00 

J5 
1.00 
LOO 

.00 
1.00 

U5 

1.75 

LiO 

500.00 

.10 

.10 

.066 
3J8 
2.00 

J5 

.20 

.26 
2.00 

.086 

.07 

.10 

.m 

.10 

.076 
.25 
.80 
1.60 
1.50 
.25 
1.00 
1.00 
.15 
.25 
.03 
.80 
.26 
.45 
8.00 
.50 
.40 
2.00 
46.00 
.0426 
5.00 
100.00 
L75 
1.75 
3.00 
3.00 
3.50 
3.60 
7.00 
9.00 
.36 
.176 
.25 
.175 
.26 
.03 
.80 
.26 
.46 
300 
.50 
.40 
2.00 
60.00 
.06 
5.00 
100.00 
L75 
1.76 
3.00 
3.00 
3.60 
3.50 
5.50 
10.00 
.26 
.25 


LOO 

JO 

1.00 

.80 

JS 

IJO 

LSO 

XOO 

2.00 

160.00 

.10 

.15 

.16 

1.00 

2.00 

.80 

.16 

.19 

4.00 

.22 


.077 
.14 

.08 

L82 

1.T5 

8.50 

LOO 

L25 

.80 

LOO 

.20 

.22 

.02 

.80 

.40 

.06 

5.00 

.80 

.20 

SO 

62.50 

.045 

3.00 

100.00 

1.00 

L60 

2.00 

2.60 

3.00 

4.00 

5.00 

&00 

.16 

.16 

JO 

.17 

.32 

.02 

.80 

.40 

.06 

5.00 

1.00 

.20 

.30 

70.00 

.05 

3.00 

126.00 

LOO 

1.50 

2.00 

2.60 

3.00 

4.00 

4.60 

6.00 

.17 

JO 


I 


ROOFING 


INDUSTRIAL 
COMPOSITION  AND 


AND  COMMERCLAL  BUILDINGS 
CORRUGATED  IRON  ROOFS  REPAIRED 

•       «       • 

Estimates  gladly  submitted  to  General  Contractor*  on 
*  any  type  new  Construction 

DONNELLY  ROOFING  CO. 

662  FULTON  ST^  SAN  ("RANCISCO       •       Phone  WAlnot  S836 


GAMERSTON  &  6REER  LSMRER  60. 

Wholesale  and  Jobbing  Yard* 

LUMBER  ■  TIMBERS  -  TIES  -  HR  -  l«DWOOD 
PONDEROSA  .  SUGAR  PINE 


Sap.   Francisco 
1800  ARMY   STREET 
ATwatar  1300 


OaklanJ 
2001    LIVINGSTON    STREET 
KEItog  4-11 


FABRICATORS  AND  ERECTORS  OF 

STRUCTURAL  STEEL 

BUILDINGS  AND  BRIDGES 
STEEL  PLATE  CONSTRUCTION 

Moore  Dry  Dock  Company 

HInte  S919 
CALIFORNIA 


FOOT  OF  ADELINE  STREET 
OAKLAND   4, 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

1335  SaCTH  ST.,      Bcrkdcrjr  2,  CaM. 


8317 


>liiiiouficefneiif 


PITTSBURGH 
TESTING   LABORATORY 


HAS  TAKiN  OVn 


SMITH.    IMERY    AND    CO. 


b 


Motf  coMran  SEivieE  than  mi 

Im^mq  and  faspccfisf  ^m^wmn 
CkmmUH  nmd  4fs«F«rs 


HOWAta  STilCT 


SAN  ntANasco 


1747 


« 


C*:**!mS:S;giajt.in, 
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DAILY    PACIFIC    BUILDER 


THURSDAY,  MAY  23.  1946 


Building  Permilts,  Conlractt§{'  —  Recorded  Mot icets 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


AL.TI:r  store  and  hotel,  |8900;  343 
Golden  Grate  Ave;  owner,  Pacific 
Barber  Supply  Ck),  1280  Market  St; 
oontractor.  Fred  M  KlmbaU,  128  »th. 

DWBaJ^INGS;  five,  l-atory  fr,  $6000 
•ach;  N  Palmetto  Ave  415  W  Cap- 
itol Ave;  N  Alemany  Blvd  440,  465, 
490,  S15  W  Capitol;  owner  and 
builder,  F  C  Frank  and  E  Vignati. 
iOiS  Miaaion  St 

DWELLINGS,  four  1 -story  fr,  |5600 
each ;  NW  Alemany  and  Kempton ; 
N  Alemany  27,  810,  66.«2,  83.43  SW 
Kempton ;  owner  and  builder,  Ster- 
ling Bldg  Co,  236  Arch  St 

DWELLING,  1 -story  frame,  |6500; 
S  Rivera  67.6  E  30th  Ave;  owner 
and  builder,  Eric  W  Brink.  8234 
Anza  St 

DWELLINGS,  four,  l-story  fr,  |5000 
each;  N  Tucker  175,  198.  223.  248 
E  Rutland ;  owner  and  builder.  The 
Wilder  Co,  1826  Bay  Shore  Blvd. 

DWELLINGS,  two  l-story  fr,  |5000 
each ;  W  Ralston  250,  275  S  Shields ; 
owner  and  builder,  F  H  Thorlnson, 
1608   Ocean   Ave. 

DWELLINGS.  22.  l-story  fr,  «4000 
each;  NE  Cor  Hanover  and  Alli- 
son; N  Hanover  24,  48,  72,  96  E 
Allison ;  SE  Cor  Hanover  and  Alli- 
son;  S  Hanover  24,  48,  72,  96  E 
Allison;  NE  Cor  Gates  and  Pow- 
hattan  St;  E  Gates  25.  50,  75,  100 
N  Po  what  tan;  N  Geneva  600,  625, 
650,  675,  700,  725  W  Brookdale  A.ve; 
NW  Cor  Hanover  and  Pope;  owner 
and  builder.  Atlas  Realty  Co,  1500 
Judah  St;  contractor,  Pacific  Coast 
Constr  Co,  1500  Judah  St 

CONVERT  dwelling  to  two  flats,  $2- 
000;  E  San  Joae  69  S  25th  Street; 
owner  and  contractor,  J  A  Johan- 
8en,  1393  Valencia  St 

ALTER  office,  $1500;  225  Bush  St; 
owner  and  contractor.  Standard  Oil 
Co,  premises. 

ALTER  dwelling,  $1400;  2012  Broad- 
way; owner,  R  K  Wheeler,  prem; 
contract  not   let 


Lot  48.  Clampett  Tract;  owner  and 
builder,  W  M  Scliauer,  Walnut 
Grove. 

DWELLING  (4-room,  frame).  |500; 
ptn  Lot  72.  Rio  Linda  Subdivision 
No  5;  owner  and  builder,  Gregorio 
Estrada,  245  Bonon  St 

DWELLINGS  (5-room)  (2),  $10,000; 
ptn  Lot  14.  A  B  Dans  Homestead 
Farm;  owner  and  builder,  W  R 
Loimsbury,  Route  2.  Box  W75. 

DWELLING  (4-room.  frame),  $1500; 
Lot  45,  Cardwell  Colony ;  owner  and 
builder.  A   G   Spence,  1508^   F  St 

DWELLINGS  (5-room,  frame)  (3), 
$5000  each;  Lot  33,  Edward  Coyle 
Subdivision;  owner  and  builder.  A 
G  Spence.  1508^  F  8t 

FRESNO 

DWELLING  and  garage,  $7800;  %44 

Thome;  owner.  Hagemeier  A.  Kerr. 
DWELLING   and   garage.$7600 ;    2104 

Weldon;      owner     Premier     Home 

Bldrs.   Inc. 
2    DWELLINGS  and    garages.    $7600 

each;    2125    2145    Normal;    owner. 

Premier  Home    Bldrs..    Inc. 
DWELLING  and  garage,  $7000;  2123 

University;    owner,   Premier  Home 

Bldrs.    Inc. 
DWELLING  and  garage,  $7600;  2826 

Cornell;      owner.      Premier     Home 

Bldrs.   Inc. 
CHURCH,    $7000;    2296    Ivy;    owner, 

St  Rest   Baptist   Church. 
DWELLING  and  garage,  $6750;  1472 

N.   Calaveras;   owner,  W.  G.  Ellis. 
DWELLING  and  garage,  $6250;  1480 

N.  Calaveras;   owner,  W.   G.   Ellis. 
DWELLING  and  garage  ,$6000;  2143 

University;    owner,    Premier   Home 

Bldrs.    Inc. 
DWELLING  and  garage,  $5000;   1002 

Thome;  owner,  H.  A.  Peters. 
REPAIR    CAF^,  $1200;    1046   Brdwy. 

owner,  Howard  La  Marr. 
DWELLING  and  garage,  $1000;   3662 

Balch;    owner,    Ernest    L.    Harper. 
ADDITION     to     dwelling$lu00 ;     3821 

Nevada;   owner,  Jas.   C.   Won. 
GARAGE   for  temp,  dwelling,   $1000; 

551  Shields;  owner,  Chas.  H.  Milt- 
on. 


St;  owner  and  builder  Harold  Studt. 
8788S2ndSt 

REPAIRS  (fire  damage  to  dwelling). 
$2300;  3116  X  St;  owner,  Mra  R 
Vakies.  premises;  builder,  Charles 
Vanina. 

STORAGE  SHED  (frame  and  asbes- 
tos siding),  $800;  2910  Franklin 
Blvd ;  owner  and  builder,  B  E  East- 
bum,  1006  8th   St 


BURLINQAME 


APARTMENT  BUILDING,  $20,000; 
Lot  12,  Block  50,  El  Camino  Real; 
owner,  CJhas  E  Markln,  2305  Poppy 
Dr,  Burlingame ;  builder  H  L  Peter- 
son. 733  Treat  Ave.  San  Francisco. 

DEMOLISH    (residence),   ;    1211 

Donnelly  Ave;  owner  and  demolish- 
er,  Sam  Levin,  2624  El  Camino  Real, 
San  Mateo. 

ALTEiR  (garage  apartment),  $1000; 
Lota  8  and  9.  Block  1,  California 
Dr;  owner,  Russell  Saunders,  1100 
Clalifomia  Dr;  builder,  M  C  War- 
nack,  1312  Palama  Ave. 


I  Creamery;    dealer,   E    Braun;    6  fix- 
tures. 
,     7886  SterUng  Dr;  owner,  F  Coacft; 
dealer.  J  a  Fazio;  6  fixtures;  3  gaa 
I  outlets. 

900  High  St;  owner.  L  A  Young; 
dealer,  Wm  Souza ;  7  fixtures. 

1481  73rd  Ave ;  owner,  Cono ;  dealer, 
P  Silva;  5  fixtures;  8  gaa  ouUeta. 

2716  Kingsland ;  owner,  J  Holllngs- 
worth :  dealer,  E  J  Hoerst ;  6  fixtures. 

7701  E  14th  St;  owner,  McAdams; 
dealer,  C  W  Roland;  2  fixtures. 

4866  Broadway;  owner.  J  Foster; 
dealer,  R  Bonnett;  2  fixtures;  2  gaa 
outleta. 

1819  B  26th  St;  owner.  PresdHtUm; 
dealer.  J  w  Neal ;  5  f  Ixturaa. 

Ml  12th  St;  owner.  Mills;  dealer, 
4  W  Neal ;  1  fixture ;  1  gaa  outlet 

Electrical  Permits 


Completion  Noti 


SAN  FRANCISCO 


►->: 


SAN    FRANCISCO 


NORTH   SACRAMENTO 


Recorded  Accepted 

May  13.  194»— 1946-48  19th  AVE. 
Atlas  Realty  Co  to  Pacific  Coast 
Conatr  Co JCay  13,  1946 

May  22,  1946— W  29th  AVE  76,  100, 
126  S  Pacheco  E  29th  Ave  76  N 
Pachetu).  Arthur  and  Madeline 
Slavieiiski  to  whom  it  may  con- 
cern  _„ _ „ May  17.  1946 

May  22.  1946— NW  SANTIACK)  ST 
and  36th  Ave;  W  35th  Ave  60  N 
Santiago.    Stephan  M  and  Mary 

Kovacik  to  Peter  Gavazza 

May   18,    1946 

May  22,  1946—2433  OCEAN  AVE. 
Edna  M  Sumner  to  Scott  and 
Williams May  16.  1946 

MONTEREY  COUNTY 


2642  2900  24th  St;  owner.  J  A 
Boken ;  contractor.  Wonderiite ;  sign. 

2643  NW  Geneva  and  Naples; 
owner.  Piazza  &  Jones;  contractor. 
Cimlno  Elec;  20  outlets;  8  switches; 
14    plugs;    service, 

2644  216  Jones  St;  owner.  Smoke 
Shop;  contractor.  Byington  Electric; 

2645  360  CFarreU  St ;  owner,  Res- 
taurant; contractor,  Byington  Blec; 
1  plug. 

2646  3182  21st  St;  owner.  Sher; 
contractor,  Byington  Elec;  motors. 

i  2647  733  Treat  Ave;  owner,  H  L 
Petereon  &  Co ;  contractor,  Central 
JElec;  10  outlets;  10  switches;  10  pL 
2648  1540  aMrket;  owner,  NAS 
I  Absets  Admin ;  contractor.  MacCabe 
jElec;  44  outlets. 

2649-74     Various    locations;    owner 
Foster    &    Kleiser ; 


Recorded  Accepted 

May  21,  1946— Lot  6,  Block  1,  Sun- 
i     stream  Village,  Salinas.  Clarence 


I  and    contractor, 
I  signs. 

I  2675  220  Fell  St;  owner.  Skinner; 
j  contractor,  G  Vaccarino ;  motor. 
j  2676  1309  Mission;  owner.  Herbst 
Bros;  contractor.  O  J  Ferrera;  alter. 
I  2677  2275  Union  St;  owner,  Sante- 
ifur;  contractor.  Century  Elec;  alter. 
'     2678     819   48th  Ave;    owner,   Whit- 


DWELLING,     $6000;     Fairfield     Rd;!     ..  _^   ._ ^y  .^  . 

owner.    Larry    Weeks;    contractor,  ( May  21,  194fr-Lot  17.  Block  1,  Sun 


J  and  James  A  Barron  to  whom 
it  may  concern May  14,  1946 


ney  Bros;  contractor.  Century  Elec; 


2679  4601  Geary;  owner.  Oaaa; 
contractor.   Century   Elec;    motors. 

2680  Poat  and  Powell  SU;  owner. 
Coca  Cola;  contractor.  J  S  Stuart 
Mfg  Co;  

2681  891  Geary  St;  owner,  Amett; 
contractor.  Bertrand  Elec;  4  outlets; 
2  Bwlt<^eB. 

2682-5  Various  locations  and  own- 
ers;    contractor.     EUec    Prod    Corp; 


2126  Broderlck;  owner.  J 
Clyde;  contractor.  Old  S  F  Elec;  4 
swltchea;  3  pluga. 

2687  Civic  Center;  owner.  Civic 
Auditorium;  oontractor.  C  J  Holz- 
mueller ; 

2688  Geary  and  Powell  Sta;  own- 
er, St  Francla  Hotel;  oontractor,  C  J 
Holzmueller;  — — — 


OAKLAND 


87742  flf06  Thermal ;  owner.  Walk- 
er; contractor,  Collins  Electric  Co; 
outlets;    switches;    fixtures;    plugs. 

37743  10330  E  14th  St;  owner.  No- 
d-lay Cleaners ;  contractor  C  A  Lang- 
glais;   6  fixtures. 

87744  1767  26th  Ave;  owner,  Brion 
Epps ;  contractor.  Spott  Electrical  Co ; 
outlets;    switches;    fixtures;    plugs. 

37746  369  3rd  St;  owner,  Monson; 
contractor,  Spott  Electrical;  outlets; 
switches;  fixtures;  plugs. 

37746  3635  Peralta  St ;  owner,  Glea- 
son;  contractor.  Spott  Electrical  Co; 
outlets;  switches;  plugs. 

37747  3535  Peralta  St ;  owner.  Acme 
Co;  contractor,  Spott  Electrical  Co; 
alterations. 

37748  270    11th    St;    owner,    C    W 
Marwedel;   contractor,  Spott  Electri- 
cal  Co ;   outlets ;    switches ;    fixtures ;  i 
plugs. 

37740  8417  E  14th  St;  owner,  De 
Martini;  contractor,  Del  Monte  Elec- 
tric Co  ;  outlets  ;  switches  ;  fixtures ; 
plugs. 

37750  4488  Moraga ;  owner,  Barton ; 
contractor.  Piedmont  Electric  Co;  4 
plugs;  service. 

37751  6127  Foothill  Blvd;  owner. 
Tisher;  contractor,  Johnston  Electric 
Co;  saw  motora 


87753  2715f-19  Barry  Place;  owner. 
Scherman;  c<>ntractor,  Johnston  Elec- 
tric  Co ;   outlets ;   switches ;   fixtures ; 

plugs-  I 

37753  S  llacArthtlr  136  ft  E  of 
Linden ;  owner  and  contractor.  Foster 
A  Kleiaer  Cki|;  8  outleta;  1  switch;  8 
fixtures. 

87764  1819  Telegraph ;  owner.  Fox 
Oakland  Theater;  contractor.  Mata<w 
Electrical;  allterationa. 

87766  1844  94th  Ave;  owner.  Lack- 
strom;  contrHictor,  Clifford  Electric; 
outlets ;  switches;  fixtures;  plugs. 

87756  6136  E  14th  St;  owner.  Acme 
Awning  Co;  contractor.  Clifford  lUec-v 
trie  Co;  outlets;  switches;  fixtures; 
pluy». 

87757  1489  Broadway;  owner,  Pe- 
ters Shoes;  ocmtractor.  Clifford  Elec- 
tric; motors. 


Official  Proposals 


FIRST  PUBLISHED  TODAY 

Highway    Imp.,   Lassen  Co.,  at  Doyle 
and  Long  Valley  Maintenance  yards. 

STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DiVISIOM    OF    HIGHWAYS 


Inafter  stated,  are  anuroxlmate  <mly, 
t>eing  given  as  a  t>aais  for  the  oom- 
pariaon  of  bids,  and  the  Department 
of  Public  W«rka  does  not,  exprsssly 
or  by  implication,  agree  that  the  ao- 
tual  amount  of  work  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or  to 
omit  portions  of  the  work,  as  may 
be  deemed  by  the  Engineer  to  be  nec- 
essary  or  advisable. 

Bids  are  required  on  the  entire 
woric  described  herein. 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  here- 
in specified  are  aubject  to  the  effact. 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  thera- 
of  and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inao- 
far  as  the  same  may  be  ai^cable  to 
thia  contract  In  case  of  any  incon- 
sistency, the  ratee  fixed  by  any 
such  applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

In  accordance  with  the  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  I^ubllc  Worica  has  aa- 
certained  the  general  prevailing  rate 
of  wages  ai^ilcabte  to  the  work  to 
be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   --4L40 


BUILDING  PERMITS 

Granted 


Herb   Shook. 
DWELLING,     J8500;     209    Southgate 
Rd;  owner,  W  J  Biggs;  contractor, 
Wm  Parbs. 


SAN  JOSE 


stream   Village,   Salinas.    Paul   E 
and  £]dna  Eaton  to  whom  it  may 

concern May  17,  1946 

May  21,  1946— Lot  2,  Block  B-3, 
Rancho  Noche  Buena.  Clarion  H 
and  Adelaine  M  Matthews  to 
Stolte,  Inc May  20,  1946 


APRIL  BUILDING  TOTALS 


CALIFORNU 


CITY 


11      b   10th    St:    owner.    AncAin    nuioai  -        i_i..    a^,^    ^^     .-    ..  ^„     J,*^   .. 


SAN    FRANCISCO 


MAY  22,  1946 


REPAIR  fire  damage.  |2000;  30  O'- 
Farrell  St ;  owner,  City  of  Paris ; 
contractor,  Wm  Horstmeyer  Co.  23 
Mars  St. 

ADDN  to  lounge  on  Srd  floor  of  of- 
fice, $5000;  425  Ist  St;  owner.  Un- 
ion Oil  Co  of  Calif;  contractor,  F 
J   Early  Constr  So,  360  Pine   St. 

REPAIR  fire  damage  and  install  ga- 
rage, $1500;  3925  25th  St;  owner, 
F  V  and  P  Carlson  and  H  Chergee. 

SHED,  steel  frame,  in  conjunction 
with  garage,  $2000;  W  Van  Ness 
Ave  South  215.6  9  16th  St;  lessee. 
John  P  Muenzer;  contract  not  let. 

SALES  and  service,  Class  C,  |40,000; 
1175  Potrero  Ave;  owner,  Doherty 
Bros;  architect.  W  H  Hyde,  461 
Market  St;  contractor,  Carrico  & 
Oautler,  366  Ocean  Ave. 

ADD  bedroom  to  dwelling,  $500;  745 
Capitol  Ave;   owner,  A  H  BoegL 

REMOVE  wooden  floor  and  histall 
concrete,  plaster  front  of  store.  $2.- 
400;  Cor  Dayvlew  and  3rd  Streets; 
owner  and  builder,  H  E  Rahlmann, 
251   Kearny  St. 

ADD  two  apU  to  bldg,  $2800;  840  4l8t 
Ave;  owner,  Bruce  McMuUen ;  con- 
tractor. E   J   Lehman,   51    Sharon. 


S  10th    St ;    owner,    Angelo    Guissi ;  i 
builder.  Otto  Petersen,  444  N  11th. 
ALTER  (residence),  $900;  1087  Merle; 
owner  and  builder,  Richard   Olson, 
premises.  j 

BUILDING  (Industrial).  $9000;  Home!     _ 
and    Sunol;     owner    and     builder,!  "m«  v   i  V"  i  iuR 

BU?l2mr^7in'H^^'tH  If  ^/onnn      ,,  jMayis.-m^iK)!  l,  Blo^4.  Pari 
^E^y^ING    (industrial),    $2000;    217  (     dise  Park.  Tract  4,  Carmel  by  the 


mately  4700  ft  of  6-ln  pipeline 
between  former  station  8  and 
station  7A.  Rancho  Llano  de 
Buena  Vista,  Monterey  County. 
Tide  Water  Associated  Oil  Co  to 
Burnett  Construction  Co 


W  Santa  Clara ;  owner.  Smith  Bros ;  ' 
builder,  W  W  Kartell,  863  S  10th  St. 
ALTERATIONS  (buUding),  $600;  1330 
Alameda;  owner,  Joe  Malvini; 
builder,  O  E  Anderson 


'^.i'?^"- j;--7'.,„»S!?>^  «»    -  r/Ne,u.'^^  -^TISL V. 


Sea.  Jack  L  and  Joyce  C  Nielsen 

to  whom   it   may   concern 

May   17,   1946 

May  17,  1946— Lots  23  and  24,  Block 
9,  Map  2  Del  Monte  Heights.  W 


ALAMEDA 

ALBANY _„ 

ALHAMBItA- 
ANAHEIM...., 
ATHERTON-. 


BAKERSFIELD. 
BERKELEY 


BEVERLY  HILLS. 

BURBANK. 

BURLINGAME 


OAKLAND 


DWELLING  (l-story,  6-room),  $9500; 
6334  E:state8  Dr;  owner  Bruce  Alex- 
ander, 3200  Birdsall  Ave;  builder, 
Walter  Josephs,  3122  Minna  Ave. 

DWELLING  (l-story,  5-room),  $5000; 
2815  38th  Ave;  owner  and  builder. 
Frank  Kulchar,  2817  38th  Ave. 

ALTERATIONS,  $700;  339  19th  St; 
owner,  H  D  Mooers,  prem;  builder, 
Stolte,  Inc,  Bank  of  America  Bldg. 

DWELLING  (l-stor>',  5-room),  $8500; 
6172  Chelton  Dr;  owner,  G  Kosty, 
4716  Reinhardt  Dr;  builder,  O  W 
Johnson.  5506  Thomhill  Dr. 

RESTAURANT  (l-story,  concrete), 
$9000;  5445  College  Ave;  owner, 
Walter  J  Trueb,  399  14th  St ;  build- 
er. C  M  Teigland,  600  University 
Ave,  Berkeley. 

ALTER.  $18,000;  122-32  Broadway; 
owner.  Alfred  Puccini,  429  Clay  St; 
builder,  Samuel  Lee.  3006  Thomp- 
son Ave. 

SACRAMENTO  COUNTY 

DWELLING  (4-room.  concrete  block) 
$7000;  2739  Del  Paso  Blvd;  owner, 
J  A  Slusser,  2961  Del  Paso  Blvd; 
builder,    Nathan   Garton.   3317   63rd. 

BUILDING  (brick).  $2600;  ptn  Tract 
No  3.  Simpson  Tract;  owner  and 
builder.  Paul  Takehara,  Route  2, 
Box  3015. 

WELDING  SHOP  (steel),  $1300;  NE 
%  Sec  15-8-5,  Junction  Subdivision ; 
owner  and  builder.  George  E  Tay- 
lor, Route  2,  Box  3899. 

DWELLINGS  (4-room.  frame)  (5), 
$2000  each ;  Lots  12.  13.  14,  Block  29. 
North  Sacramento  Heights,  and 
Lots  3  and  8,  Bennyhoof  Subdivi- 
sion; owner  and  builder,  Klein 
Realty  Co,  827  J  St 

DWELLING  (4-room.  cement  block), 
$5000;  ptn  Lot  1.  Block  25.  North 
Sacramento  No  8;  owner  and  build- 
er. J  S  Wright.  Route  8,  Box  2749. 
Del  Paso  Heights. 

DWELLING  (4-room.  frame),  $8500; 
Lot  18.  Block  15.  West  Del  Paso 
Heights;  owner  and  builder.  C  E 
Linn,  Route  1,  Box  425,  Del  Paso 
Heights. 

DWELLINGS  (4-room,  frame)  (7), 
$40,000  total ;  ptn  Block  14.  East  Del 
Paso  Heights  No  1,  and  L«t  7, 
Block  15,  East  Del  Paso  Heights 
Subdivision  1 ;  owner,  R  W  Draper, 
1516  Capital  Ave;  bulkier,  George 
W  Reed.  1217  6«th  St 

DWELLING  (6-room,  cement  block), 
$6000;  Tract  24,  Carmlchael  Colony 
No  2;  owner  and  builder,  Alfred 
House.  Route  6,  Box  4684. 

WAREHOUSE  AND  STORE  (steel). 
$12.000 ;  Lot  3.  Del  Paso  Park  View ; 
owner  and  builder,  J  A  Simonsen, 
3640  Downey  Way. 

DWELLING  (5-room,  frame),  $800; 
ptn  Lot  119,  Garden  land  ;  owner  and 
builder,  R  B  Washburn.  Route  3. 
Box  562,  North  Sacramento 

DWELLING  (5-room.  stuccu).  $8000; 
Lots  37,  Blocks  W  and  K.  Thou- 
sand Oaks  Unit  No  1;  owner  and 
builder,  R  K  Plummer.  1819  G  St 

DWELLING  (3- room,  frame),  $1500; 
ptn  Lot  114,  Carmichael  Colony; 
owner  and  builder,  Wm  G  Bowden. 
Route  5.  Box  6040A 

DWELLING  (3-romo.  brick).  $7000; 
Lot  26.  Sierra  Oaks  Vista  No  8; 
owner  and  builder.  Emerson  L  Ab- 
bott, 1300  9th  St 

DWELLING  (8-room  concrete  block), 
$1000;  Lot  80,  City  Farms  No  6; 
owner  and  builder,  E  M  Warner, 
8125  44th  St 

DWELLING  (6-room.  frame),  fOOO; 


Emory;  owner  and  builder,  N  D 
Bruce  Jr,  490  University  Ave. 

BUILDING  (accessory).  $500;  1053 
Hervey  Lane;  owner  and  builder, 
O  J  Meckler,  premises. 

RESIDENCE  (l-story),  $5600;  332 
Hull;  owner,  Leslie  E  Glau;  build- 
er, Robert  L  Talbot. 

RESIDENCE  (l-story),  $5500;  340 
Hull;  owner  and  builder,  R  L  Tal- 
bot 

RESIDENCE  (l-story),  $8000;  1741 
Cleveland ;  owners.  Mr  and  Mrs  Don 
Goldeen;  builder,  Kocher  Construc- 
tion Co,  6  N  Ist  St 


may  concern May  13.  1946 

May  16,  194ft— Lots  23.  24,  25,  Block 
3,  Del  Monte  Heights  Map  6.  Fred 
M  and  Etta  ToUe  to  whom  it  may 
concern May  16,  1946 


SANTA   CLARA  COUNTY 


CHICO 

COLTON 

COMPTON 

CORONADO 

CULVER  CITY. 


EMERYVILLE.. 
EUREKA^™ 


FRESNO. 


GLE 


JLERTOI 
NDALB. 


HAYWAS'> 


PALO   ALTO 


RESIDENCES    (32),    $8000    each;    St 
Francis  Dr ;  owner  and  builder  Bar- 
rett ft  Hilp,  918  Harrison   St   San  !.»,"" V«'  iXZ-'^i^'^V;;'/ :""^.  t'_.'T 
Francisco;     architect    Angus     Mc-!^^y  i^'  }W6-Monta  Vista  District 
a'ar^^T,^,r  KtA  WI..-1 c^    r, _  _  .,. 0.202  of  BxiTB  wlth  v  w  and  ease- 


May  17,  1946— SW  Snow  St  50  ft  SE 
Mt  View  Ave,  SE  on  Snow  St  60 
ft  SW  parallel  Mt  View  Ave  120 
ft  NW  50  x  120  ptn  Lots  2.  3  and 
6,  Block  5  R  7  S,  Snow  &  Pettis. 
Korleen  H  Keen,  1005  California 
St,  Mt  View,  to  same May  10,  1946 

May  17,  1946 — Lots  6  and  7,  Block  6, 
University  Park  Subdivision  No  1, 
1-6-08  M  of  Maps  9.  S  F  Hince- 
lot  and  Estate  of  M  H  Hlncelot  to 
whom  It  may  concern. ...May  1,  1946 


I     HUNTINGTON   PARK. 
i     INOLEWOOD 

!     LODL 


LONG    BEACai.. 


Sweeney,  514  Mission  St,  San  Fran- 
cisco. 


0.202  of  acre  with  y  w  and  ease 
ment.  Harry  and  Amelia  Allum- 
RESIDBNCE.    $10,000;    2486    Bryant  I     baugh  to  H  E  Allumbaugh 

St;  owner  and  builder,  O  E  Rosen- !„ ,•    ""Vi    i;:      .^..^  ...May  3.  1946 

berry  "«o«=ii    jjjj^y   jg    i946_ptn    Lots    4   and    5. 

RESIDENCES    (2),    $6000    each-    522       ^^^^^  2  N  R  3  W,  Town  of  Santa 

and  512  Colorado  AlTTowne^LH  S.*"t  «  ^^T^  '^^^^n'^^L^f' 
Wood;  builder.  Philip  Dar^,  131 !  Frank  B  and  Rose  C  Griff  n  to 
Park  Blvd.  «*    ,    aox  ^     whom  it  may  concern. ...May  14,  1946 


LOS  ANQEUBS  (City) 

LOS  ANOBUDS  (County). 

LOS  GATOS 

MARTINEZ..^ 

MODESTO.-.., 


MONROVIA. 


MONTEBELLO.. 

MONTEREY 

NAPA 

OAKLAND 


SANTA  CLARA  COUNTY 


ADDN  to  dwelling,  $1000;  Lot  18,  Los 
Gatos.  Magneson  Loop;  owner  and 
builder,  W  McMahon,  330  Saratoga 
Ave,   Los  Gatos. 

ADDN  to  dwelling  and  build  private 
garage,  $1000;  2310  Olive  Ave;  own- 
er and  builder,  A  Pllatti,  premises. 

DWELLING,  $6500;  Lot  29,  North 
Cragmont  Ave;  owner,  L  R  Tray- 
lor:  contractor,  L  W^  Traylor.  Rte 
5.  Box  210,   San  Jose. 

ALTER,  $3000;  Alviso-Mllpitas  Road; 
owner  and  contractor,  Harry  Whe- 
land.  1088  Myrtle  St,  San  Jose. 

STORE,  $8500;  El  Camino  Real  .and 
Barron  Park;  owner  and  builder, 
Kuil  Franke.  264  Fernando  Ave, 
Palo  Alto. 

DWELLING.  $6000;  N  Mira  Valley 
Ave.  Mtn  View ;  owner  and  builder, 
D  E  Koreskl,  372  Sequoia  Avenue, 
Redwood   City. 

UTILITY  Bldg.  $2000;  3875  LaSelva 
Drive,  Barron  Park;  owner  and 
builder.  Ella   Shaffer,  premises. 

DWELLING.  $7500;  Madrone  Drive 
and  Laurel;  owner  and  builder, 
Frank  C  Evensizer. 

DWELLING.  $6000;  Allendale  and 
Burrows,  Campbell;  owner  and 
builder.  J  A  Monroe,  1663  Atlas 
Road,  Napa. 

DWELLING,  $6000;  Lot  2,  Crowner 
Subdlv;  owner  and  builder,  David 
Woods,  Rte  1.  Box  39A 

DWELLING,  17500;  Greenview  PI, 
Los  Altos:  owner.  J  Weitzenberg, 
Los  Altos;  contractor,  Evald  Und- 
holm. 

GREENHOUSE.  $4500;  Lot  44  N  Roy 
Ave;  owner.  Paul  Carter.  2285  Lin- 
coln Avenue,  San  Jose;  contractor. 
Hogy  Constr  Ca 


Release  of  Liens 


OCEANSIDE._ 

ONTARIO „ 

ORANGE 

OROVILLE.. 

PALO  ALTO- 


PASADENA. 
PIEDMONT... 


PITTSBURG 

POMONA 

REDDING 


! 


SANTA  CLARA  COUNTY 

May  17.  1946— Lots  11  and  12,  Block 
12,  Town  of  Los  Altos.  Bert  Hall 
vs  C  E  smd  Beatrice  Nelson....$330.64 

May  18, 1946— Lot  28,  Block  12,  Town 
of  Los  Altos.  E  B  Cornell  vs  T  M 


REDLANDS.. 


I    REDWOOD  crrT_ 

RICHMOND 


RIVERSIDE 

SACRAMENTO. 


Miller 


Non-Responsibility 


8AN    FRANCISCO 


SALINAS 

SAN   BERJtfARDINO. 

SAN  CAREOS 

SAN   DIEGO 

SAN  FRANCISCO 


May  22,  1946—476  O'FARRELL  ST. 
j     R    W    McElroy    as    to    Improve- 
ments   on    property. 


SAN  GABRIEL.-.- 

I     SAN  JOSE „. 

!  SAN  LEANDRO- 
i     SAN  MARINO 

SAN  MATEO — 


Liens  Filed 


SAN  FRANCISCO 

Recorded  Amount 

May  21,  1946— W  OCTAVIA  50  N 
Francisco  N  25  x  W  100.  Chas 
Richanback   dba  Coast   Bldg   Co 

vs  Hector  La  Vole....- $2,757.50 

May  20,  1946—1213  POWELL  ST. 
Carrico  A  Gautler.  etc  vs  Nich- 
olas P  and  Virginia  R  Daphne.. 
<f  $18,328.46 


SAN   MATEO    (County). 

SAN    RAFAEL. . 

SANTA  ANA 

SANTA    BARBARA  .    .. 
SANTA    CRUZ 


SANTA   MONICA. 

SANTA    ROSA 

SOUTH  GATE 

SO.    PASADENA.- 
STOCKTON 


TORRANCE- 
VENTURA.... 

VALLEJO 

VERNON 

watsonvil: 


TOTAL.. 


PHOENDC. 


SACRAMENTO 


DWELLING  <«-room.  frame,  stucco, 
wood  shingle),  $9000;  1141  8th  Ave; 
owner  and  builder.  John  Bardok. 
3833  33rd  St 

REMODEL  (Interior  of  dwelling). 
$1000;  3059 H  8th  Ave;  owner  and 
builder.  R  Munn.  premises. 

OFFICE  BUILDING  (frame).  $400; 
1806  2nd  St;  owner  and  builder, 
Messier  Conatructlon  Co,  4823  Fol- 
som    Blvd. 

ADD  TO  BUILDING  (frame).  $400; 
1880  2nd  St;  owner  and  builder, 
Boyle  Bros. 

REMODEL  SHOP.  $1000;  1129  9th  St; 
owner  and  builder,  Ernest  Dimisch, 
premises. 

ADD  (bedroom,  frame  and  rustic), 
$1000 ;  3325  24th  St :  owner  and  build- 
er. C  Tampathos,  premises. 

REPAIRS  (and  new  foundation), 
$1500 ;  owner  John  Francisco ;  build- 
er, Dan  Doyle,  1214  48th  St 

DWELLINGS  (5«room,  frame,  stucco, 
wood  shingle)  C8),  $5000  each;  own- 
er and  builder,  L  Donant,  lOOij  Per- 
kins Way;  and  one  6-room,  $5750; 
5715  7th  Ave. 

STEEL  BIN.  $600;  2917  Sacramento 
Blvd ;  owner  and  builder.  W  H  Pow- 
ell. 3326  Broadway. 

REPAIRS  (dweOlng),  $500;  2920  Q  St; 
owner  and  bvllder.  M  P  Cardey. 
premises. 

DWELLING  <5-lt>om.  frame,  stucco. 
compoaltl<«  roof).  fSOOO;  8736  S2nd 


2684  79th  Ave;  owner,  Pulllam; 
dealer,  Finzel ;  floor  furnace. 

3930  Edwards;  owner,  Pulliam; 
dealer.  Finzel ;  floor  furnace. 

7421  Deerwood ;  owner,  S  Dowling ; 
dealer.  Chas  Smith ;  floor  furnace. 

2B07  d4th  Ave;  owner,  Compton; 
dealer,  C  W  Roland;  floor  furnace. 

1878  Tiffin  Rd;  owner,  Jonas;  deal- 
er, Holland  Co;  central  furnace. 

6225  Rockwell ;  owner,  Shipman ; 
dealer,  Osbom ;  central  furnace 

469  Stonef  ord  ;  owner.  G  Dine ;  deal- 
er. Sidney  Jones;  floor  furnace 

7001  Spencer;  owner.  Walker;  deal- 
er. Atlas  Heating  A  Ventilating ;  floor 
furnace. 

2420  75th  Ave;  owner,  Tisher;  deal- 
er. Atlas  Heating  A  Vmtilatlng ;  floor 
furnace. 

5829  Colby;  owner,  G  J  Parata; 
dealer,  E  Braun ;  floor  furnace 

Pbmibii^  Permits 


ARIZONA 


TUCSON- 
TOTAL. 


BOISE.. 


LEWaSTOil 
TOTAL. 


n>AHO 


i    RENO. 


NEVADA 


ASTORIA. 


OREGON 


EUGENE 

KLAMATH  FALLS- 
PORTLAND 

SALEM...        


TOTAL_ 


LOGAj* 

OGDEN  

SALT  LAKE  CITT_ 
TOTAL. 


ITTAH 


WASHINGTON 

ABERDEEN. 


OAKLAND 


10221-83  E  14th  St;  owner.  D  W 
Nicholence;  dealer.  C  Smith;  48  tix- 
tures;  2  gas  outlets. 

1230  92nd  Ave ;  owner,  Vaden ;  deal- 
er, G  Campbell;  2  gas  outleta. 

144    F<qdar   St;    owner.   Carnation 


BELLINGHAM 

SEATTLE  

SPOKANE     

TACOMA 

VANCOUVER___ 
WALLA  WALLA. 
WENATCHKB— 
YAKIMA__ 


TOTAL_ 


GRAND    TOTAL- 


NOTICE    TO  CONTRACTORS        i  a-^k-i*    »i      .        . 

Sealed    pro|f>oeals    will    be  received  !  ^P»»»"   P>»nt   ^^^^  operator  1.46 

by  the  Department  of  Public  Works,    ;ll5!Il^     ^5? 

Division  of  Highways,  at   the  office^'**'"''  r      7 1<» 

of    the    Distrtct    Engineer.    Reddtog!  I  °"*''  f**^"  «»»*»^»«  «T  *^'*»«'  1» 
California,  until  2:00  o'clock  on  June  !  ^^tl?^^*""    °'    P?.^**"    ■*»?^'*'    °^ 
5,  1946,  at  which  time  and  place  they 
will  be  publl<t!ly  opened  and  read,  for 
j  performing    work    as    follows: 

Lessen  County,  at  Doyle  Mainten- 
ance Yard,  and  at  Long  Valley  Main- 
tenance Yard  (11-La8-29-D,E),  plant 
mixed  aurfaclng  to  be  furnished  and 
stockpiled.  ,.„       ,     o  . 

Plansandapecifications,  andformsl^™''?  **"\"  ^^  cubic  yards 
of  proposal,  bonds,  and  contract  may  I  ^J^.  ^*^«'  capacity  or 
be  obtained  at  the  above  address.       ln^^\^ 7TV — :: ""-;"•  ^•'*^ 

No  bid  win  be  considered  unless  it  P^*? ,  ^'**\*'    ^^*   ^"I'f   y*!2» 

is  made  on  a  proposal  form  furnished  ,     *"•;  '**/'  ^,"*  ^®  *="^\*=  >'*"*»  ,  ,^. 

by  the  District  E^neer,  and  is  made  '     '^*'"  /*''*l«***tf  ^^^-^        J,  ^  *"' 
m    accoMande    with    the    provisions  I  ^^^'^ '*^L''«'"  ^^frubic  yards  and 

set  forth   under  Section  2,   "Proposal  '     '^^     ^*'*°     ^*     *="*»'^     ^'*"*^ 

Requirements  and  Conditions"  of  the  i 

Standard     Specifications.     Each     bid  i 

must  be  accompanied  by  a  proposal  I 

guaranty  in  «iccordance  with  the  re-  ! 

quirements  of  article   (f)   of  thesaid 


APRIL,  1946 


No. 


Est.  Cost 


121 
26 
82 

12 


162,495 

67,067 

258,185 

$122^600 


75 
168 

77 
228 

21 


190,024 
340,231 
460.590 
906,056 
103,700 


60 
66 

130 

10 

103 


57,380 
166,780 
352,996 

42,520 
676,806 


6 
78 

286 
55 

248 


13350 

69,986 

955,961 

295,145 

734,971 


20 

41 

102 

42 

1679 


127,800 

318,163 

141,015 

2,652,745 


^0 
23 
24 
46 


23.467,103 

14,4i>2,8S5 

132,300 

9,192 

90,075 


122 
48 
10 
20 

660 


267.722 

659,947 

24300 

80,775 

1,722358 


27 
108 
37 
11 
70 


44,175 

184311 
61 344 
22360 

401,450 


19 

11 

140 

38 


717,462 
17.017 
237325 
422,474 
1053M 


61 

60 

72 

139 

332 


129316 
347,150 
190,756 
343349 
1,347392 


38 

817 

66 


813 


148,036 

785.906 

460,150 

2,027,668 

2,622,530 


APRIL,  1M6 


No. 


EsLCoet 


64 
18 
96 

27 


25318 
64^788 
23^409 


SO 
98 
M 

196 

• 


68,195 

672307 

04^11 

3«831t 
25,625 


other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard) 2.00 

Tractor  driver  1.70 


water   level  capacity) 1.375 

Truck  driver   (4  cubic  yards 
and   less  than  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 


Section  2  of  the  Standard  Specifica-  :  ^  y*"*^  ^**f  Jf^**   capacity)  1.0625 
tiouB.  Any      classification      omitted 

The  Department  of   Public  Works  '     ***"'"  "***  '***  ^^"^  ^^ 


reserves 
all  bids. 

The   quantities   listed   in   the  State 
Highway  Engineer's   Estimate  here- 
inafter stated,  are  approximate  only,  ' 
being  given  as  a  basis  for  the  com    ' 


1  Overtime 


and     one-half 


54 

61 
10 
87 


7,778 
14308 
56360 
21360 
24350 


171 
82 

141 


13,125 
126328 

86341 
202343 


14 
27 


861 


107,180 
728340 


the   right  to   reject   any  or   "^XT^V^"!.    °°*»k       v 

e  J  x-v   €M.jr    WE        (li^)    times   the  above   rates 

Sundays  and  holidays  (except 
watchmen,  guards  and  flag- 
men) one  and  one-half  (1^) 

_  times   the  above   rates. 

pariJon  of 'bid~s,~aj!^d  the'lbeMrtment  '  **■*•    "'^hway    Engineer's    Estlnnate 

Of  Public  works  does  norSrrSsJyi^^™,^-     ^'S  ♦^""'.r*  m"*'  ^^^^I?'; 
or    by    Implication,    agree    that    the'"*"  2.       100  tons  liquid  asphalt  SC-8 

actual  amouht  of  work  will  corres-  , 
pond  therewith,  but  reserves  the  j 
right  to  increase  or  decrease  the ! 
amount   of   any   class   or   portion    of 


the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advisable. 

Bids    are    fequired    on    the    entire 
work  described   herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates,  here- 
in specified  are  subject  to  the  effect, 
If  applicable  hereto,  of  executive 
orders  of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  auth 
orlzed  Federal  officer  or  agency,  in 


DEARTMENT   of    PUBLIC    WORKS 
DIVISION    OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer 
By  F.  W.  Haselwood 
District  Engineer,  Dlst.  II 
(Daily  Pacific  Builder) 
(May  23.  31.  1946) 
Dated:    May    17.    1946 


Board  of   Fire  Commissioners.  WoeC> 

gate  Fire  Protection  OlatHot, 

Weet  Sacramento,  Calif. 


2842 


S 
14 
47 


8381308 
33003081 
600! 
II3O8I 
71,187 


BIDS    WANTED  —  To    be    opened 
!  Wednesday.  June  19,  1946,  at  8  P.  M. 

sofar  as  the  same  may  be  applicable  !  ^•*'f   ^}f  "^"^  ^  ^^l7i^  ^^  S! 
to  this  conti-act.  In  case  of  any  Incon-  I  c°°»tructlon    of    an    addition    to    tte 

slstency   the  tales  fixed  by  aiy  such  If;:--,^.^^.  ^^^1^^!?,.*^.^*? 
applicable     Federal     order,     whether 


80 

20 

10 

16 

418 


52,248 

30388 

17305 

17300 

706318 


86 
52 
22 

0 
87 


21306 
44303 
27379 
12376 


higher  or  lower,  shall  control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained     the    general     prevaiUng  i  Tj"'  p  ' 


184 

24 
13 
70 
18 


208,118 


21380 


18378 


86 
68 

02 
141 
133 


22,711 


01387 
04307 


43 
122 

41 

180 

74 


186,855 
651337 
135,640 
319320 
447,727 


253 

30 

128 

110 

60 


1,445,700 
114345 
653,136 
543,646 
256,625 


182 
40 

102 
40 

118 


802317 
129,700 
356,721 
124342 
307,147 


52 
67 
10 
54 

12 


141350 
83360 
66,170 

67^207 
4O30O 


18566      960396.106 


104 

90 
202 


200370 
114,750 
323,120 


120 

70 

196 


302,715 

78317 

471382 


154       $    332302 


141 

80 

070 

120 

1274 


8      40336 

366,160 

127336 

4370^174 

207,790 

$  5301311 


10 


8    114300 
228,700 

1.154380 
8  1307330 


29 

239 

37 
664 
472 


92364 

182320 

900362 

$1306,077 


40 

118 

17 

4 

47 


50376 
222300 

86340 
43,123 1  Any 


120342 


107 
17 
93 
58 

50 


870322 
29318 

231388 
73360 
82.140 


rate  of  wagea  applicable  to  the  work  j 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman   1 8I.40 

Asphalt   plan|t  mixer   operator  1.4S 

Flagman    J LOO 

Laborer     „J 1.00 

Oiler  power  fihovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    typ^    controls,    (over 

one    cubic    yard)    -...3.00 

Tractor    driver    1.70 

Truck    driver   (18    cubic   yards 
water      lev*l      capacity      or 

more)   1 1.5626 

Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water   level   capacity)    1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level   capacity    1.375 

Truck    driver    (4    cubic    yards 
and   less   th«.n   8  cubic  yards 

water  level  capacity)   1.1875 

Truck  driver  (less  than  4  cubic 
yards  water*  level  capacity)     1.0625 
classification      omitted 


and  Alabama  Ste..  West  Sacramento, 
up  to  and  including  June  19,  1040. 
Plans  and  Specifications  can  be  se- 
cured from  the  Fire  C:iiief  at  the  Fire 
Dept.  Headquarters.  A  8500  deposit 
will  t>e  required  on  plans  and  specl- 
The    Board    reserves    the 


,  right  to  reject  any  or  all  bida. 
BOARD  of  FIRE  COMMISSIONERS 

Westgate  Fire  Protection  District 
!  E.  C.  HUGHES, 

Chairman. 
(Daily  Pacific  Builder) 
(May  22-23-24-27.  1946> 


Classified  Advertising 


HELP  WANTED 


GENERAL  SUPERINTENDENT, 
experienced  in  reinforced  concrete 
conatructlon.  Reply  GArfleld  8579.     tf 


CONSTRUCTION  SUPT.  or  CIVIL 
ENGINEER  to  expedite  roofing  Job 
at  Inyekem.  <3alif.  Apply  N.  V.  He«- 
thom  Roofing  Co.,  515  29th  Ave.,  Oak- 
land. Phone  ANdover  8843. 

6/17-20-21-22-18/48 


102 
44 
81 
21 

101 


168,108 

18380 
1KM1 


81 
80 
21 
81 

2 


86,779 
22,707 
18360 


1300 


10002     $16342,784 


182 

08 
275 


0701306 
102342 


herein  not  less  than  1.00 

Overtime     on*     and     one-half     (1%) 

times    the   Above    rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (l^)     times    the     above 
rates. 
State    Highway    Engineer's    Estimate 
Item   1.     762   Ions   mineral   aggregate 
Item  2.       38  tons  liquid  asphalt,  SC-3 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISIOK  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer 
By  F  W.  Haselwood 


TURBINE  PUMP  Sales  Engineer, 
exper.  and  referenoea  required.  Write 
for  appointment.  Luppen  A  Hawley, 
Inc.,  8126  "J"  St.,  Sacramento  16. 

(5/21-22-83/46) 

BUILDING  CONSTR  SUPT.  Reply 
ORdway  SOOa  (tf) 


FOR  RENT 

LUMBE^t      HANDLINO      EQUIP- 
MENT:     CARRIERS,      STACKERS. 
Diatrict  Engineer,  Diat  n  1  TRUCKS.  d&Il  jMbtc.  Padflc  Carrion. 
(Daily  Pacific  Builder)  i  Oakland.    KB  4-li861. 

(May  23-31,  1946)  j  -,'   "J— 1^       ■"  '         " 

Dated  May  17;  1940  WANTED 


7.774 
7.774 


j      PAVING   AND  GRADING  FORB- 

FIRST    PUBLISHED  TODAY '^t^N    state  exp    Reply  Box  628.  c/o 

i I  Daily  Pacific  Bulkier. 

Highway  Imp,  Lessen  Co..  bet.  Llteh- j 8/23-24-27-28-20/40 

field    and    Ravendale  |    ^  — ~— 
I    General  contractor  dealrea  to  WtMHT 

STATE   OF  CALIFORNIA  io»"  LEASE  YARD  A  OFFICE  BLJX}.. 

DEPARTMENT  ef  PUBLIC  WORKS  »PP«»»-  10  M.  sq.  ft.    Phone^ ORdway 


"    ^^P|wW^P 


828380 


840 


0448,102 


DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


11 
SO 

122 
180 


8    8378 

II 


73       I      37.700 


110 

lis 


1378300 

13303M 

127318 


602378 


2142     0  7300315 


22015      803382/474 


f       8^700 
1327320 


281 
121 


44378 
013M 


1010       02327302 


821, 


Sealed  propi^eala  will  be  received  by 
the  Departm^t  of  PubUc  Works  Div- 
laion  of  Highways,  at  the  office  of 
the  District  Engineer,  Redding.  Cali- 
fornia, until  2  p.  m.,  o'clock  on  June  5 
1946,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performing  work  as  follows: 

Lasacn  County,  between  Litchfield 
and  Ravendale  ..(M-L«s«78-A.B,D). 
i  plant-mixed  siurfacfng  to  be  furnish- 
ed  »na  stockpiled. 

Plans  and  apeciflcations,  and  forms 
of  propooai,  bonds,  and  contract  may 
be  obtained  at  the  above  addreaa. 

No  bid  will  be  considered  unless  it 
ia  made  on  a  proposal  form  furnished 
by  the  Diatrtcf  EInginecr,  and  is  made 
in  accordance  with  the  provisions  set 
forth  under  Section  2,  "Propoaal  Re- 
quiremente  sjiid  Conditions"  of  the 
Standard  SpiHrlfications.  Elach  bid 
must  be  accompanied  by  a  propoaal 
guaranty  in  accordance  with  the  re- 
quirements of  article  (f;  of  the  aaid 
Section  2  of  the  Standard  Specifica* 
tiona. 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bida 

The  quantities  listed  in  the  State 
Highway   Engteear'a  Eatimate  bcre- 


4024.  or  reply  Box  5S2,  c/o  Dally  Pa< 
dfic  Builder.         (5/22-2S-24-2T-28/40) 


FOR  SALE 

I     KOEHRING  CONCRETE  MDCBR, 
I  Model  10  S,  mounted  on  steel  frune 

with  solid  rubber  times,  loading  aklp 
'and  automatic  timing  device,  etc 
I  For  further   information   call   LOVE 

A   HAUN   at   Mlaalon   8502  or  SBa- 

brldge  4061,  San  FTandaoo. 

(5/22-23-24-27-20/44) 

CATERPILLAR  "W  LA  Plaata 
Choate  ANGLEDOZER,  H-y.  geoeral 
gaa  ahovel:  Fordson  Tractor  wttk 
bucket  loader  attachmenta,  37E 
multifoote  paver.  Owner.  HIgate 
7310,  Oaklana    Fresno.  4-5075. 

(•/21-22-2S-24-2T/40) 


NEW  MERCHANDISE 
IMMEDIATE  DELIVERY 

(1)  Air  Compressor,  210  CFM  Worth - 
I  mgton  "Blue  Brute,"  gas  englna* 
i         driven,  skid  mounted. 

(2)  New  Improved  Plow  Steel  Cable. 
%-inch  and  \-lnch  in  1000-foot 
lengtha 

(8)  Wire    Rope    Biocka.    "SkookuJB,'' 

Diamond,  etc 
H.   Krleger  A  Co..  TM  Braanaa   BL 
Phone  MAiket  OMO. 

0/90-21-22-28-84/40 


MWiK':' 


■■'/r;;  .*..>. ~v-<«.«Ml*«w 


a'JW^ttMlWWiWif  \tfi.Ki*-'  ^ 


PLANS  and 
Speculations 


Pftcific  Grove:  City  Manager  Al 
Coons  has  forwarded  to  state  high- 
way offidals  a  set  of  final  plans 
for  126,453  in  street  improvements, 
repairing  and  resurfacing.    If  the 
project  IS  approved  by  the  highway 
department,  work  may  commence 
within  two  weeks. 
oOo 
Woodland:   The  Yolo  County 
Planning     Commission    has     been 
asked  by  the  Spreckelti  Sugar  com- 
pany for  permission  to  undertake 
a    122,000    building    program    for 
housing  company  employees.   They 
intend  to  build  10  expansible  cab- 
ins,   a    form   of    quonset   hut,    on 
Johnston   street,   in  the  east  end 
of  this  city. 

oOo 
San  Ans^mo:  Adobe  houses, 
ranging  in  price  from  $7,500  to 
$10,000,  are  being  built  here  by 
the  Blission  Trail  company.  The 
company,  which  has  already  erect-  : 
ed  homes  in  Santa  Rosa  and  Sleepy 
Hollow,  claims  it  can  complete 
them  in  35  days. 

oOo 
Mare     Island:    The    Navy    has 
closed   the    old    Navy   prison   here 
and  is  moving  all  prisoners  to  Ter- 
minal   Island.     Disposition  of   the 
old  building  hasn't  been  disclosed. 
oOo 
Monterey:  A  House   subcommit- 
tee,  headed  by   Rep.   Ed  V.   Izac, 
is  currently  studying  the  proposal 
to  purchase  the   Del   Monte  hotel 
property.    The  group  is  currently 
conferring   with   S.    F.    B.    Morse, 
president  of  the  Del  Monte  Prop- 
erties company,  and  will  make  rec- 
ommendations   after    they    deter- 
mine  how   much   of  the   property 
the  Navy  will  use. 
oOo 

Mare  Island:  $35,000  has  been 
alioted  for  the  building  of  an  in- 
cinerator at  the  hospital  here.  The 
money  is  provided  in  the  fiscal 
budget  for  1946-47,  which  is  before 
Congress. 

# 

FLAMES  LEVEL  $100,000 
EL  CERRITO  PLANT 


Jailu  Pacific  ^mMi: 

1  ADAFftT  CONSTRUCTION  DAILY  IN  THE  WEST 


Complete 
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Two-Thirds  Temii. 
School  Housing  Is 
Underway  or  Fhushed 

The  Federal  Public  Housing  Au- 
thority today  announced  comple- 
tion of  or  work  begun  on  two-thirds 
of  the  first  100,000  temporary 
emergrency  dwellings  for  veterans 
and  servicemen  to  be  allocated  to 
schools  and  local  governments  un- 
der the  veterans'  housing  program. 

The  program  goal  calls  for  com- 
pletion of  200,000  such  units  by  the 
end  of  1946. 

Of  these  first  100,  JOO  temporary 
units,  13,500  were  completed  by 
May  10,  another  53,000  were  un- 
der construction  and  work  was 
ready  to  be  started  on  30,000  more. 
This  includes  both  housing  provid- 
ed at  Federal  expense  and  addi- 
tional housing  provided  at  the  ex- 
pense of  local  bodies. 

Expense  of  conversion  and  move- 
ment, where  necessary,  is  borne 
by  the   Federal  government. 

Sites  are  provided  by  acquiring 
bodies. 

# 

Airport  Planning 
Chief  Appointed 


ID 


Flames  late  Wednesday  destroy- 
ed the  El  Cerrito  plant  of  the  Cali- 
fornia Technical  Porcelain  com- 
pany, casting  a  glow  visible  over 
most  of  the  bay  area. 

Loss  was  estimated  at  more  than 
$100,000,  as  the  plant  was  com- 
pletely  ruined. 

Thousands  of  motorists  lined 
highways  leading  to  the  plant  to 
watch  fire  departments  from  four 
cities  combat  the  blaze. 

Cause  of  the  fire  has  not  been 
determined. 

# 

HEATING  PARTS  PRICES 

An  average  increase  in  ceiling 
prices  of  about  15  per  cent  for 
cast  iron  boilers,  boiler  jackets, 
and  repair  parts  has  beerf  an- 
nounced by  the  Office  of  Price  Ad- 
ministration. 

Cast  iron  radiators  were  also 
marked  up  four  per  cent. 


Governor  Earl  Warren  has  an- 
nounced the  appointment  of  Col. 
Warren  E.  Carey  of  Los  Angeles 
as  Chief  of  the  State  Master  Air- 
port Planning  Staff  of  the  State 
Reconstruction  and  Reemployment 
Commission.  Colonel  Carey  will  di- 
rect a  study  of  ways  in  which  this 
state  can  take  advantage  of  the 
$18,000,000  allotted  to  CalLfomia 
under  U.  S.  Senate  Bill  No.  2,  just 
signed  by  President  Truman. 

The  appointment  of  Col.  Carey, 
whose  military  service  in  the  Air 
Corps  covers  both  World  Wars 
and  who  is  a  national  authority  on 
airports  and  air  safety,  follows 
action  by  the  State  Reconstruction 
and  Reemployment  Commission  re- 
questing that  $40,000  be  provided 
from  the  emergency  fund  for  de- 
veloping the  Master  Airport  Plan. 

The  Commission  pointed  out  that 
this  plan  became  essential  in  the 
relationships  between  the  Federal 
Government,  Civil  Air  Adminis- 
tration, Civil  Aeronautics  Board 
and  local  units  of  government  to 
make  California  eligible  to  receive 
and  use  the  $18,000,000  of  Federal 
funds  for  airport  development  un- 
der the  new  legislation. 

Colonel  Carey  is  widely  exper- 
ienced in  aviation,  as  a  pilot,  m 
technical  engineering  for  the  Air 
Corps  and  in  civil  development  of 
airports  throughout  the  nation,   ^^ 


RELAXATION 
^   ^   if 
(Paul    F.    CDnningham,    A.    C. 
Horn  Co.,  Inc.:  The  torace  wasn't 
THAT  steep!) 

T!r   Tir   1V 

I  wrote  about  the  woman  across 
the  street  who  was  mowing  her 
lawn  up  -  hill.  Paul  Cunningham 
writes  to  tell  me  that  mowing 
down  a  steep  incline  is  not  easy. 

What  Paul  should  have  said  was 
that  mowing  a  lawn  isn't  easy! 
I  only  stated  that  WATCHING  the 
girl  work  up  hill  distiwhed  my 
tranquillity. 

^  '<^  A        v   ,j 

To  me,  an  ideal  lawn  should 
consist  of  about  2^^  inches  of  con- 
crete painted  green — then  it  would 
be  so  easy  for  me  to  have  Junior 
"mow"  the  lawn  with  a  garden 
hose. 

^  ^  ^  .  .  ^ 
Ed  Wintz  of  the  .Conduit  Con- 
struction Co.,  Oakland,  tells  me 
that  after  many  years  of  bouncing 
around  in  construction  work,  he 
and  his  wife  have  attained  their 
"dream  place",  garden  and  all. 

^      ^      "^  .       a.u 

My  life  has  been  rugged.  The 
most  satisfying  thing  happening 
to  me  is  meeting  people  who  have 
obtained  what  they  want  of  life. 
Many  pleasant  evenings  and  hap- 
py dreams  to  the  Wintz's  in  their 
garden. 

il    ^    ^ 


CPA  Cracks  Down  on  Violators  of 
Priority  Ratings  Issued  for  Vet  Housing 

Bviuss's  WASHINGTON  BUREAU 
Sfecial  nou  THE  Daily  Pacific 
The  first  temporary  saspension  of  all   priority   aaBistance  as  a 
penalty  for  misose  of  priority  ratings  under  Regulation  M  of  the 
reterans'  boosing  profram  was  announced  by  the  Ovilian  Production 

Administration's   compliance   divi- 


HOUSING  SUBSIDY  BUX 
BECOMES  EFFECTIVE 


sion  this  week.  \ 

CPA's  action  in  denying:  a  San 
Francisco  contractor  priorities'  as- 
sistance for  the  next  four  months, 
^but  a  preview  of  things  to  come. 


"Perhaps  I  should  explain  that  my  architect  believes  in 

exploiting  the  natural  characteristics  of  the  materials." 

(Reprint— Architectural  Record) 


The  emergency  housing  pro  ^^^^  ^  preview  oi  uimg»  w  cumc. 
gram,  by  which  the  governBnent  Npj^^  ^  ^^^^  ^^gj^n  has  im^^ 
hopes  to  provide  2,700,000  homes   consideration    now    12   more   such 


for  veterans,  became  law  Wednes 
day  when  President  Truman  signed 
the  bill.  „ 

Housing  Expediter  Wilson  W. 
Wyatt,  in  whose  hands  success  of 
the  program  is  left,  said  the  idgn- 
ing  of  the  legislation  throws  the 
program  into  "high  gear". 

Four  hundred  million  dollars  is 


Ed  reads  Roily  Langly's  garden 
column.  When  Roily  says  spade, 
Ed  spades. 

i^    -^    ^ 

I  listen  to  Langly  on  the  radio 
and  when  Langly  says  spade,  I 
relax  and  imagine  I  am  getting 
my  outdoor  exercise  by  spading. 

ir  if  ^ 
All  of  this  will  be  ex- 
plained in  my  book,  "On  the 
Art  of  Sitting  Under  A 
Tree"  -  -  whenever  I  get 
around  to  writing  it. 


Ernest  J.  Kump  to 
Address  Conference 

Ernest  J.  Kump,  San  Francisco 
consulting  architect,  who  has  de- 
signed more  than  BOO  high  and 
elementary  school  buildings  in  Cal- 
ifornia during  the  past  ten  years, 
a  number  of  them  in  the  Bay  re- 
gion, is  in  Chicago  to  address  the 
Mid- Western  School  Building  Con- 
ference. 

The  Conference,  sponsored  by 
"American  School  and  Univer- 
sity", nationally  known  school  pub- 
lication, is  a  gathering  of  leading 
school  superintendents,  architects, 
engineers,  contractors,  and  manu- 
facturers from  throughout  the  Mid 
die  West  to  discuss  school  building 
problems  and  promote  a  program 
of  closer  coordination  of  the  pro- 
fessions and  groups  responsible  for 
school  planning,  design^,  construc- 
tion and  equipment. 

Kump,  who  recently  was  appoint- 
ed Advisory  Editor  of  "American 
School  and  University",  will  ad- 
dress the  Conference  on  "The  Mod- 
em School  of  Tomorrow". 


OPA  Raises  Prices 
Of  Plnmbrng,  Roofing 


cases  and  announcement  of  the  re^ 
suits  of  the  investigations  may  set 
a  pattern  for  handling  future  vio- 
lations. 

In  charging  the  San  Francisco 
concern  with  misuse  of  the  priority 
rating  system,  CPA's  compliance 
division   said   the  contractor   was 


Four  hundred  milhon  doll^s  "     .  ^  authority  during  the  latter 
provided   for  use   as    8ubsidi<^8  to  j'^^^  ^^  January  to  bmld  88  small 

homes  in  a  San  Francisco  subdi- 


spur  production   of  essential   ma- 
terials. 

,       # 

I  BIBBER  GIVES  WELDING 
'  LECTURE  MONDAY 


The  Government  Wednesday  au- 
thorized higher  prices  for  three 
building  materials  items  and  ar- 
ranged to  help  manufacturers  in 
the  production  of  plumbing  fixtures 
for  homes. 

OPA  raised  manufacturers'  ceil- 
ing prices  another  4%  per  cent 
for  cast  iron  soil  pipe  and  fittings 
to  cover  increases  in  wage  and  ma- 
terials costs. 

OPA  also  announced  an  increase 
of  15  per  cent  in  manufacturers' 
ceilings  for  asbestos-cement  roof- 
ing shingles  and  5  per  cent  for 
asbestos-cement  siding  shingles.  At 
retail  the  increases  are  1  and  3  per 
cent,  respectively. 

Meanwhile,  the  civilian  produc- 
tion administration  made  manufac- 
turers of  certain  types  of  home 
plumbing  fixtures  eligible  for  pri- 
ority assistance  in  obtaining  pro- 
duction equipment  and  repairs  and 
maintenance  supplies. 

The  action  provides  help  for  pro- 
ducers of  such  fixtures  as  bath- 
tubs, lavatories,  laundry  trays, 
sinks,  shower  stalls,  and  toilet 
bowls  and  tanks. 


L.  C.  Bibber,  welding  engineer, 
!  Carnegie-Illinois  Steel  corporation, 
iwill  speak  on  "The  Various  Weld- 
ing Processes  and  the  Relations 
Between  Them",  at  the  meeting  of 
the  American  Welding  Society,  San 
Francisco  section,  Monday  ni^ht. 

Members  will  meet  at  5:45  p.  m. 
in  the  Engineers'  Club,  206  San- 
some  street.  Dinner  will  commence 
at  6:30.  ,^. 

A  color  motion  picture,  "This 
is  Resistance  Welding",  will  be 
shown  after  Mr.  Bibber's  talk. 

Officers  will  be  installed  cjuring 
the  meeting. 

# 


FLOORING  PRICE  UP 

Increases  of  VA  to  12%  per  cent 
in  ceiling  prices  for  producers  of 
hardwood  flooring  announced  by 
OPA   last  week   are   designed   to 


vision.  He  was  assigned  HH  ra- 
tings to  secure  certain  construc- 
tion materials. 

Now  the  contractor  is  charged 
with  using  the  priorities  granted 
him  to  obtain  194,392  board  feet 
of  lumber  more  than  the  amount 
authorized  in  the  ratings  allowed 
him.  Also,  he  is  accused  of  pur- 
chasing 1,200  doors  instead  of  6(H) 
authorized  in  the  priorities  granted. 

Although  the  firm  is  deprived 
of  all  priority  assistance  for  the 
next  four  months,  the  San  Fran- 
cisco builder  may  finish  the  38 
homes  he  has  under  construction, 
according  to  the  CPA  order. 

The   houses   on  which   the   HH 
ratings   were   assigned   are    being 
put  up  in  the  Miraloma  Park  sub- 
dibision  of  San  Francisco. 
#■ ' — 

NEW  Cmr  MANAGER 


Joseph  Ladner,  resigned  city 
OFA  last  weeK  ai^  ae«.„u^ .  ^ ,  manager  of  ^nta  R^sa  will  be 
stimulate    production    of    flooring  hucceeded  by  Ross  Miller  of  &ac 


for  the  building  program. 


I  ramento. 


SUNIMERBELL  ROOF  STRUCTORES 


17A6  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  excha 

ENtcrprisc  10930  TWinoaks  36: 


New  Home  of,*. 

J.  diCristina  &  So 

350  TREAT  AVENUE       SAN   FRANCISCO  10.  CALIF. 

Phone:  HEmlock  8111 


iRiuin  pninT  compnnv 


MtKfS 


BURKE  FORM  CLAMPS 


•MAP   TIES  TIMBER   RINGS  CURING   COMPOUNQ 

nt^Jsfol   JOINT     COL^^In   clamps  SC.EED  |UPP0RT8 

THREADED    RODS  .  "^1^"^°"^.^°    PAPfcK 

All  Types  of  Concrete  Construction  Specialties 
W.  J.  BURKE  &  CO..  Inc. 

780  Bryant  Street       -      San  Franciacu       Phone  GArfield  8768 


CELOTEX INSUUTION  PRODUaS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotez  Hardboarda 

Harbor  Plywood  Corp.  of  Calif omia 


FinEPRini 


I  ■  -    *'    i  <••  ■ 


ST':>  ■  Bnl 


Qi.io^  -V  :i '•  - 


eOlCRETE  CITTIIS   -   COMPIESSOI  RENTALS 

Portoble  Welders— Air  Tools 

CLEMENTINA  €0^2277  JERROLD  AYE. 
Phone  MlisioR  1636  -  07S5 


Announcement 

Effective  immediotely  our  offices  and  worebeuse  will 
be  closed  on  Saturdays. 


GUNN  CARLE  and  CO. 

20  Potrero  Ave.        yNderhill  5480  Son  Francisco 


a= 


J 


540  Tenth  St 


MArket  6705 


San  Francisco 


. 


Gttml  Orip  Drirt  Dow*t$ 


't:ecc 


DmiM«  Grip  SpUtas 

Tkmbw  CennMfert  and  Tools 


TIMBER  iN«H«IIRING  CO.  OF  CALIFORNIA 

MS  Market  W,  »«n  Fr«ncl«oo                   11»1  «<>•  ^^TH^-^  ^"**''* 
EXtoro^kSSQS FWoywiw ^__ 


THE  MOST  MODERN  PLANT  OF  ITS  KIND  ON  THE  PACIFIC  COAST. 
MANUFACTURING  AND  INSTALLING  OF  WOOD  STAIR  WORK-WOOD 

TURNING.  AND  CUSTOM  SANDING 
Serving   the   Eleven   Wesfern   Sfafes 


Architectaral  Drafting 

-  plans  -  elevations  -  details  - 

Measured  Drawings  for 

alterations 

Technical  Drafting  Service 

320  Market  St.      San  Franclaoo  11 
OOuglas  8S74 


CONTRACTORS— Save  Money  and  Tune       ^ 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET        -        SUtter  83S1  8AN  FRANCISCO 


PREPARED  BY  LeROY   SERVICE 


INSULATION 

••for  piping,  boilers, 
industriol  equipment 
ond  refrigeration 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For  Mamtenance-Pree  Service  in 
Underground  and  Exposed  Steam, 
Hotwaier  &  Refrigerant 
Piping  Systems 


Write  fer 
Ftdl 
^^^^^^^^^  fdrticuUn 

TtAOE    MARK 


CONTRACTOftS:  ^ii  us  KffOBf  yoii  \m\ 

We  will  fitiance  sound 
improvement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  casii  the  agreted  purchase  price  of  tlie  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Act 

BONDS  and  WA<\I\ANTS  •  bouglii  •  quot.  ti  •  sold 

PHoneo^c,  StUe  &  VOUNGBERG 

Suuer5460    ■    'io  *«'«*  bvilding   •  sak  »raslislo  * 


BETHLEHEM   PACIFIC 


COAST 


STEEL         CORPORATI 
Ommmrtit  Offices:  Son   Francisco 


O    N 


STEEL 


Oisfric>  Offic*! :  Scottl*,  Portland,  los  Angeles,  Salt  Lak*  City 

$'••/  Hontt :  Saottl*,  South  San  Froncitco,  Lot  Angeles 

Fabricating  Works :  South  Son  Francisco.  Alameda,  Los  AngeUs 

MMI  Depots :  SeattU.  Portland,  San  Frartcisco,  Los  Ang*l«« 


WESTERN 
ASBESTOS 

COMPANY 


NEIL  H.  PETERSON  COMPANY 

lllf  POLSOM  STtlET  SAM  PtAHaSCO  J,  CAUP. 

PfcM*  UNdcrMH  tOSt 


Washington,  Orogon  and  Tarritary 

of  Alaska: 

E.  H.  I^NQDON  COMPANY 

90S  Doxtar  Horton  B«lldlaa 

Soattlo  4»  WaaMngtaa 

Phona  EUlatt  MM 


Soutnom  caiiTomia: 

A.  R.  JOHNSON 
2S22  iJndan  Avsnua 


i_ong 


leh  S,  CaHfomla 
Phona  4M-a 


THE 
IMPROVED 


I 


Mote  TefA  yerS*«fc  »  Spnodi  filer  » 
PACIFIC   PORTLAND  CEMENT  COMPANY 


am 


;«^M«*  in^»«*Sw  •■'^ 


RAG£2 


DAILY    PACIFIC    BdlLDBR 


FRIDAY,  MAY  24.  1946 


N 


OFFICIAL      PROPOSALS 


FIRST  PUBLISHED  TODAY 


Highway    Improvemwit*— 
Monterey  County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  19,  1946 
at  which  time  tliey  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  speciiicatlona  therefor,  to 
which  special  reference  is  made,  as 
follows :  , 

Monterey  County,  between  Del 
Monte  Junction  and  Seaside  Junction 
(V-Mon-117,56-A,-1},  about  three  (3) 
miles  in  length  to  be  graded  and  pav- 
ed with  Class  "B"  Portland  cement 
concrete. 

Bids  are  required  for  the  entire 
work  described  herein: 

In  accordance  with  the  provision  of 
Section  17VU  of  the  Labor  Code,  the 
Department  of  Public  Works  has  as- 
certamed  the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows : 
ClaMlfication  Rate  per  hour 

Skilled  Labor 
Asphalt    plant     dryerman     or 

fireman     |L40 

Asphalt   plant  mixer   operator  Li5 
Asphalt      spreading      machine 

operator    . 1.75 

Carpenter    — —  L625 

Cement  finisher ,L76 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   typo   L70 

Mechanical  tamper  and  finisher 
operator     (concrete     or     as- 

pbalt)  L70 

Motor  grader  operator  L85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  includmg  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    - 2.00 

Reinforcing  steel  worker L50 

Roller    operator     „  L65 

Tractor  driver  1.70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  lesa  than  18  cubic  yards 

water   level  capacity)    1.4375 

Truck   driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Intermediate  Grade  Labor 

Concrete   vibrator  operator  1.25 

Headerboard  man   L375 

Jackhammer  operator 1.25 

Oil  distributor  bootman  1.125 

Oiler  power  shovels  or  cranes  1.25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 
yards   water   level  capacity)  1.0625 

Unskilled  Labor 

Flagman    1.00 

Laborer     1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provision,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   11.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   11.00  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays,  (except 
watchmen,  guards,  and  flagman) — 
one  and  one-half  (l^i)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
.  time,  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract.  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work  here- 
in proposed  to  be  done  will  be  financ- 
ed in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  BuUding,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco,  at 
the  office  of  the  District  Engineer  of 
the  District  in  which  the  work  is  sit- 
uated, and  at  the  office  of  the  As- 
sociated (general  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  SpeclficaUons. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Worits 
rM«rve6  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OP  HIGHWAYS 
G.   T.  McCOY 
State  Highway  SIngineer. 
(Daily  Pacific  Builder) 
(May  24,  31,  June  7,  1946) 
Dated :  May  24.  1946 


ing  State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Glenn  and  Butte  Countiee,  at  Big 
Butte  Creek,  about  six  and  one-half 
mllee  east  of  Butte  City  (lll-Gle,But- 
46-C,A),  a  bridge  and  approachee  to 
be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Claulfication  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman ; |L40 

Carpenter  L376 

Cement  finisher 1.76 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)-  1.48 
Oencrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) L70 

Concrete  vibrator  operator L25 

Derrick  operator 2.00 

Flagman LOO 

Jackhammer  operator  ^^ L26 

Laborer  — _—>,_.>__  LOO 

Motor  grader  operator L85 

Oil  distributor  bootman 1,126 

Oiler,  power  shovels  or  cranes..  1.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.00 

Painter  (brush,  Butte  County)..  1.26 
Painter  (brush,  Glenn  County)..  1.43 
Pile  driver  holstman  or 

operator    . .._.—.. ..._..._  L85 

Pile  driver  man L86 

Reinforcing  steel  woricer L60 

Roller  operator  L65 

Structural  steeJ  worker L76 

Tractor  driver  ™ L70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck  driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than — 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagnzten) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  L,os  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  CJeneraJ 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  xiighway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves   the  right   to   reject   any   or 

all  bids. 

DEPARTMENT  of  PUBLJC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17-24-31,  1946) 


Highway  Improvements — San  Mateo 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   Improvemante— Qlenn  and 
Butte  Ceuntlee 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
EIngineer,  Room  ITS,  PubUe  Wortcs 
Building,  Sacramento,  CallfOmUi,  un- 
til S  o'clock  p.m.  OD  June  1^  1M«k 
at  which  time  they  will  be  publicly 
opened  and  read  Ih  the  Assembly 
Room  of  aald  buikUnf,  for  construct - 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worlcs 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  12,  1»4«. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Mateo  County,  In  South  San 
Francisco,  between  Southern  Pacific 
Railroad  and  0.5  mile  southerly  (IV- 
S.M-68-SSF),  about  one-half  mile  In 
length  to  be  graded  and  sand  drains 
to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 

Carpenter  J1.75 

Concrete   mixer  operator    (one   , 

cubic  yard  capacity  or  less)....  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) L70 

Drilling  machine  operator L70 

Motor  grader  operator  ..._ L85 

Operator   of    power    shovel    or 

other   excavating   equipment. 

shovel   tyi>e   controls    (up   to 

and  including  one  cubic  yard)  2.00 
Operator    of  power    shovel    or 

other  excavating  equipment, 

shovel    type    controls     (over 

one  cubic  yard) 2-^ 

Reinforcing  steel  worker L60 

Roller  operator L6B 

Tractor  driver L70 

Truck    driver   (8    cubic    yards 

water  level  capacity  or  more)  L726 
Truck    driver    (6   cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity) L875 

Intermediate  Grade  Labor 

Concrete  vibrator  operator L25 

Oiler,  power  shovels  or  cranes..  L40 
Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity) L2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)—.  LIS 
Unskilled  Labor 

Flagman  l-0« 

Laborer 1M» 

Positions  not  Usted  abore  will  be 
allocated  tn  acoordanoe  with  the  defi- 
nitions which  appear  In  the  aptdMl 


provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  an 
skilled  labor,  lor  which  rates  are  not 
shown  above,  shall  be  not  lees  than 
$1.26  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$L00  per  hour. 

Overtime—one  and   one-half    (1^) 

times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (.1%)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  oontroL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rails;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  emd  assignment 
of  the  contzaet.  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Buikling,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLJC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY. 
State  Highway  Engineer. 
Dated  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17-24-3L  1»46) 


ders  of  the  President  of  the  United 
States  and  to  any  modification 
thereof  and  to  any  and  all  lawful 
orders  of  the  President  or  any  oth«,r 
authorized  Federal  officer  or  agency, 
li^sofar  as  the  ssLme  may  be  applic- 
able to  this  contract  In  case  of 
any  Inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  hls^er  or  lower,  Bhail  con- 
troL 

The  attention  of  bidders  la  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  In  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
niles,  and  regulations  will  apply  to 
such  woric 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  G«neral 
Contractors   in    San    Francisco. 

No  bid  will  be  considered  unlees 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  in  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequalified  as 
required  by  law.  (See  said  Proposal 
Requirements  and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
aU  bids. 

DEPARTMENT  of  PUBLJC  WORKS 

DIVISION  OF  HIGHT7AY8 

O.  T.  McCOY 

State  Highway  Engineer 

Dated:   May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17,  24,  31,  1»46) 

Highway   Improvements — San   Benito 
County 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway   Imp. — Lake  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worics 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  12,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  as 
follows : ' 

Lake  County,  across  Kelsey  Creek 
at  Kelseyvlile  (l-Lak-89-D),  a  struc- 
tural steel  girder  bridge  and  ap- 
proaches to  be  constructed. 

Bids  are  required  for  the  entire 
work    described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  8Lscertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

L  Skilled  Labor 

Asphalt  plant  dryerman  or 

fireman _...|1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    _ ~  1.75 

Carpenter  _ 1.125 

Cement  finisher 1.75 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  1.70 

Derrick   operator   ~ _.  2.00 

Motor  grader  operator. — 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  2.00 

Painter   (structural  steel) 1.625 

Pile  driver  holstman  or 

operator   L86 

Pile  driver  man L86 

Reinforcing  steel  worker. ™  1.60 

Roller  operator  L66 

Structural  steel  worker. 1.76 

Tractor  driver  ..- L70 

Truck  driver    (18   cubic   yards 

Water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity) _—  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water    level   capacity) —  1.376 

Intermediate   Grade   Labor 
Concrete    vibrator    operator —  1-2S 

Jackhammer  operator L25 

Oil  distributor  bootman L126 

Oiler  power  shovels  or  cranes..  L25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver   (less  tlian  4  cu. 

yds.   water  level   capacity)—  L0628 
Unskilled   Labor 

Flagman     1-00 

Laborer    _-  LOO 

Positions  not  listed  above  will  be 
allocated  tn  accordance  with  the 
definitions  which  appear  In  the  spec- 
ial provisions,  as  Interpreted  In  the 
light  of  this  classlf%:ation. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  ratee  are  not 
shown  above,  shall  be  not  less  than 
$L25   per   hour. 

The  m<»*miim  wage  paid  to  all  in- 
termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled lal>or,  for  wl)^ch  rates  are 
not  shown  above,  shall  be  not  leas 
than  ^.00  per  hour. 

Overtime — one  and  one-half g  (M4) 
times  the  above  rates. 

Sundays  and  hoUda3r8  (except 
watchmen,  gusurds  and  flagmen— one 
and  one-half  (1V6)  times  the  abore 
ratea. 

T%e  rates  of  wagea.  Inclodlng  over- 
time, IboUday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect. 
If  api^lcable  hweto,  of  executlTe  or- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  5,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  assembly 
room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
San  Benito  County,  between  Prune- 
dale  Junction  and  the  Santa  Clara 
County  Line  (V-SBt-2-A),  about  one 
and  six-tenths  (1.6)  miles  In  length 
to  be  repaired  by  cement  treatment 
of  existing  base  and  surfacing,  plac- 
ing plant-mixed  surfacing  thereon 
and  placing  imported  borrow  on 
shoulders  and  applying  bituminous 
surface  treatment  thereto. 

Bids    are    required    for    the    entire 
work  descril)ed  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   „ „ |1.40 

Asphalt  plant  mixer  operator...  1.45 
Asphalt  spreading  machine 

operator _ 1.75 

Flagman  „ „ 1.00 

Laborer  _ 1.00 

Motor  grader  operator  *...  1.85 

Oil  distributor  bootman  . —  1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    tyi>e    controls     (over 

one  cubic  yard)  2.00 

Roller  operator — ^...  1.6P. 

Tractor  driver  1.70 

Truck   driver  (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck   driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  «...  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than ,._  LOO 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagrmen) — one  and 
one-half     (1^4)     times    the     above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 


and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist 
ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
hi^er  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Worics  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Elngineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  amd  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
aind  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Ehiglneer. 
Dated:  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17-24-31.  1946) 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OP    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Sacramento  Ceanty,  between  the 
Antioch  Bridge  and  Emmaton  (X- 
Sac-11-C),  about  three  and  four- 
tenths  (3.4)  miles  In  length  to  be 
repaired  with  imported  borrow  and 
bituminous   surface   treatment. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
Of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows : 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  L40 

Flagman    1.0625 

Laborer    1.0625 

Motor  grader  operator. 1.85 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard). .1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard) 2.00 

Roller  operator  1.66 

Tractor  driver 1.70 

Truck  driver    (18  cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water   level   capacity) 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water   level   capacity) 1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1876 

Truck  driver  (less  than  4  cu. 

yds.  water  level  capacity)....  1.0625 
Any  classification   omitted 

herein  not  less  than 1.0625 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1^4)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification 
thereof  cuud  to  any  and  all  lawful 
orders  of  the  President  or  any  other 
authorized  Federal  officer  or  agency, 
insofar  as  the  same  may  be  applic- 
able to  this  contract.  In  case  of 
any  inconsistency,  the  rates  fixed  by 
any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol. 

Plans  may  be  seen,  and  forms  of 
proposal,  t>onds,  contract  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  EIngi- 
neer.  Public  Woiics  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Creneral 
Contractors    in    San    Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  In  accordance 
with   the  provisions   of  the  Proposal 


ReqxilremMits  and  Oondltkms  Mt 
forth  und4>r  Section  2  of  the  Stand- 
ard Speciflcatloaa.  Each  bidder  most 
be  llcwised  and  also  prequalified  as 
required  by  law.  (See  said  Proposal 
Requirements   and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PUBLJC  WORKS 

DIViaiON   OP  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  M4iy  17,  194& 

(Daily  Pacific  Bulkier) 
(May  17,  24,  SL  1946) 


Highway  Imp.— Alameda  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


becUed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
BuUding,  Sacramento,  California,  tm- 
Ul  2  o'clo4:k  pi  m.  on  June  12,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County  en  East  Shore 
Freeway  In  the  City  of  Oakland  (IV- 
Ala-eB-Oalc),  an  overhead  crosaing 
over  the  tracks  of  the  Southern  Pa- 
cific and  Weetern  Pacific  Rallroade 
at  Fifth  Avenue  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisltms 
of  Section  1770  of  the  Labor  Code, 
the  Depairtment  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  otf  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rateperhour 

Asphalt  plant  dryerman  or 

fireman     .„ — _fl.40 

Asphalt  pliant  mixer  operator.  1.46 
Asphalt  spreading  machine 

operator    _ „ 1.78 

Carpenter 1.75 

Cement  finisher  L76 

Concrete  mixer  operator   (one 

cubic  yat*d  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubif  yard  capacity  and 

paving  tiype) „  1.70 

Derrick  operator  2.00 

Mechanical    tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    1.70 

Motor  grader  operator 1.8S 

Operator  <t)f  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cu.  yd.)....  2.00 
Operator  Of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yal-d)  2.25 

Painter   (brush)    1J» 

Painter  (spray)  _„ 1.78  4/7 

Pile  driver  holstman  or 

operator   L86 

Pile  driveit  man , L86 

Plumber   .j 1.875 

Reinforcini;  steel  worker L60 

Roller  opeMtor  _.  1.68 

Structural  steel  worker. L78 

Tractor  drVier  L70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)..- 1.376 

Intermediate  Grade  Labor 

Concrete  vtlbrator  operator 1.26 

Headerboatd   man   _ .*_  L876 

Jackhammer  operator  1.26 

Oil  distributor  bootman L128 

Oiler  power  shovels  or  cranes..  1.40 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity) _  1.2625 

Truck  driver  (less  than  4  cu. 

yds.  wat^r  level  capacity) 1.16 

Unskilled    Labor 

Flagman  ..J 1.0625 

Laborer     „j 1.0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the 
definitions  whicn  appear  in  the 
special  prolvisions,  as  Interpreted  in 
the  light  Of  this   classification. 

The    minlimum    wage    paid    to    all 

skilled    labor,    for    which    rates    are 

not  shown   above,  shall   be  not   less 

than  $1.25  tper  hour. 

The  minimum  wage  paid  to  all  in- 


termediate labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  |L00  per  hour. 

The  minimum  wage  pcdd  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  l>e  not  leas 
than  11.00  per  hour. 

Overtime — one  and  one-half  (1^) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  gxjards  and  flagmen)— 
one  and  one-half  (i^^)  tlmea  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
apfdlcable  to  this  contract  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  appUcable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore 
all  of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attrition  of  bidders  Is  par- 
ticularly directed  to  the  i»>ovlsions 
of  Section  7,  article  (a),  subarticle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respeotivaly. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  L>os  Angeles  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Speci- 
fications. Each  bldcVer  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserN'es  the  right  to  reject  any 
or  all  bids. 

DEPARTMENT  of  PUBLJC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17.  24.  81,  1946) 

Erection  and  Completion  of  Units  1 
and  4,  South  Ward  Group,  Napa 
State  Hospital,  Imota,  California. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  lAiblic  Works  Build- 
ing, 12th  and  "N"  StreeU,  Sacra- 
mento, California,  up  to  2:(X}  P.M., 
Tuesday,  June  11.  1946,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  the  erection  and 
completion  of  Units  1  and  4.  South 
Ward  Group,  Napa  State  Hospital. 
Imola,  California,  in  accordance  with 
plans  and  specifications  therefor. 

EJach  unit  consists  of  a  group  of 
connected  one-story  reinforced  con- 
crete wings  having  a  combined  floor 
area  of  approximately  72,000  sq.  fL 
each.  All  have  hollow  tile  partitions, 
steel  sash,  and  clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work: 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 
8.     Plumbing  Work. 

4.     Electrical  Work. 

(Connnuea  on  Page  Three) 


JOIST  HANGERS 

I  ALLSIZES 

I  FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 
280— 18th  STREET,  SAN  FRANCISCO         -         MA.ket   S647 


Cement  Gnn  Construction  Company 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfidd  7663    -    24  California  St,  Sua  Fi 


RIGID  FRAME  STER  BUILDINGS  now  available  out  of  stock  for  immediiate  deKvery 
...  40'  0"  —  50'  0"  —  60'  0"  —  70'  0"  -—  80'  0"  —  90*  0"  or  100'  0 '  Spans,  any 
length.  Complete  with  corrugated  Aluminum  waH  &  roof  covering  -  CaH  for  particulars. 


MANDFACTOBEBS  OP: 
Fabricated  Structural  Steel  •  Sleel  BaBd- 
ingi  •  Bridges  •  Barges  •  Dredges  • 
Samce  Stadons  •  Plato  Work  •  Steal 
Storage  T«ikB  •  Stoel  and  Sheet  Held 
Pkodnds  *  IxBecellaneoas  faon  •  Tnndk 
TmIb  *  Boad 


The  laleit  develop- 
ment in  modeiB  iteel 
bnildiBfg..i 

RIGID  FRAME 

•  Fire  resistiye 

•  Strong 

•  Pennanent 

•  Economical 


mm^'^ 


' 


FRIDAY.  MAY  24.  1946 


DAILY    PACIFIC    BUlinirtt 


PAGftI 


Official  Proposak 


^%> 


(Continued  From  P&ge  Two) 

Separate  Bids  for  each  iinit  and 
combined  bids  for  both  will  be  re- 
quired for  each  segregation  of  work. 

Alternate  bids  will  be  required  for 
the  omission  of  certain  wortc 

Prtvalllng  Wage  8oale:  In  accord- 
•nce  with  the  provisions  of  Section 
1T70  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wagee  applicable  to  the  work  to  be 
done  to  be  aa  follows: 

Hourly  Rate 

Asboatos  Workers ^.BO 

Bricklayers 2,06 

Carpenters 1.685 

Cement  Finishers L76 

Hlectric  Workers 1.T0 

GUass  Workers 1.40 


Iron  Workers,  Architectural  .._  LeO 
Iron  Workers,  Reinforcing 

Steel ijio 

Iron  Workers.  Structural L76 

Laborers,  Building LOO 

Lathers 1.87B 

Masons'  Tenders  L40 

Mixer    (Concrete)    (up  to   one 

cu-  yd.)  L45 

Mixer  (Concrete)    (over  one 

oa.  yd.) L70 

Painters  (brush) 1.625 

Plasterers  _ L83H 

Plasterers  Tenders 1.40 

Plumbers L875 

Roofers   ..._ 1.825 

Sheet  Metal  Workers 1.375 

Steam  Fitters L87R 

Tile  Setter  1.75 

Tile  Setter's  Helper 1.375 

Operator  of   Power  Shovel   or 

other  excavating  equipment, 

shovel  type   controls   (up  to 

one  cu.  yd.) _ 2.00 

Operator   of   Power   Shovel  or 

other  excavating  equipment. 

shovel    type    controls    (over 

one  cu.  yd.)  ..._ „ 2.25 

Truck  Driver  (over  18  cu.  yds. 

water  level  capacity)  1.725 

Truck  Driver   (6  to  8  cu.  yds. 

water  level  capacity) 1.375 

Truck  Driver  (4  cu.  yds.  water 

level   capacity  and  less  than 

16  cubic  yards)  1.2625 

Truck   Driver   (4  cu.   yds.  and 

less)    ™...  1.15 

Any  classification  omitted 

herein  not  less  than 1.00 

Overtime — One    ana    one-naif    times 

the  above  rates. 


Asphalt  spreading  machine 

operator 

Flagman  

Laborer 


1.75 

1.0625 

1.0625 

L85 

1.125 


The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  In  so  far  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconslst- 
Micy,  the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
higher  or  lower,  shall  control. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

CJontractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  auad  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  (JiJS.OO) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
depoeit  Is  required  to  guarantee  the 
safe  return  In  good  condition  of  the 
plaiu9  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Falhire  to  so  return  the  plans  will 
cau«e  forfeiture  of  the  Deposit  to 
the  State. 

Prequalifioatlon:  Plans,  specifica- 
tions and  proposal  forms  will  only  be 
issued  to  those  contractors  who  are 
prequallfled  with  the  Department  of 
Public  Works  by  having  filed  a  state- 
ment of  experience  and  flnazicial  con- 
dition on  a  standard  questionnaire 
form  in  accordance  with  the  pro- 
visions of  the  State  Contract  Act. 
Such  statement  must  have  been  filed 
and  approved  not  more  than  one  (1) 
year  and  not  lees  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
»nd  epening  bids.  Contractors  may 
•btaln  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a 
•ontractor  who  has  not  been  licensed 
In  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  Issued 
by  the  Department  of  Public  Works. 
No  bid  will  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  in  the  sum 
•f  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
In  any  bid  received. 

No   bidder   may   withdraw   his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DHPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect. 
(Daily  Pacific  Builder) 
(May  17-24-31.  June  7,  1946) 

HtgTiway    Imp. — Contra    Coata    Co. 

•TATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Motor  grader  operat<».._ 
Oil  distributor  bootman 
Oiler  power  shovels  or  cranes^  L40 
Operator   of    power   shovel    or 
other  excavating  equipment, 
shovel  type  controls   (up  to 

and  including  one  cu.  yd.) 2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic  yajd)  2,36 

Roller  operator L66 

Tractor  drvier L70 

Truck   driver    (8   cubic   yards 

water  level  capacity  or  more)  1.726 
Truck    driver    (6   cubic  yards 
and  less  than  8  cubic  yarda 

water   level  capacity) L875 

Truck  driver  (4  cubic  yards 
and  less  than  6  cubic  yards 

water  level  capacity) 1.2625 

Truck  drtrer  (leae  than  4  cu. 

yds.  water  level  capacity) 1.15 

Any  elasalflcation  omitted 

herein  not  less  than L0625 

Overtime  —  one    and    one-half    (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
sffect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  euay 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control 

Plttns  may  be  seen,  and  forms  of 
proppsal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  Conditions  set  forth  tmder 
Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any 
or  all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  May  17,  1946. 

(Daily  Pacific  Builder) 
(May  17,  24,  31,  1946) 


proposal  forms  for  the  purposes  oi 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writ- 
ing from  the  Division  of  Architec- 
ture, Public  Works  Building,  Sacra- 
moxto.  Such  request  shall  be  accom- 
panied by  a  deposit  of  Twenty  Five 
(125.00)  dollars.  Check  shall  be  made 
payable  to  the  Division  of  Architec- 
ture. Such  deposit  is  required  to 
guarantee  the  safe  return  in  good 
condition  of  the  plans  and  specifica- 
tions to  the  Division  of  Architecture 
within  30  days  after  the  date  set  for 
opening  bids.  Failure  to  so  return  the 
plans  will  cause  forfeiture  of  the 
Deposit  to  the  Stata 

Prequalificatlon:  Plans,  specifica- 
tions and  proposal  forms  will  only 
be  Issued  to  those  contractors  who 
are  prequallfled  with  the  Department 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  finan- 
cial condition  on  a  standard  question- 
naire form  in  accordance  with  the 
provision  sof  the  State  Contract  Act. 
Such  statement  must  have  been  filled 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  in 
accordance  with  the  provisions  of  the 
Contractor's  License  Act  or  to  whom 
a  proposal  has  not  been  issued  by 
the  Department  of  Public  Works. 

No  bid  will  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  in  the  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amoimt  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  infonnal- 
ity  in  any  bid  received. 

No  bidder  may  withdraw   his   bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect. 
(Daily  Pacific  Builder) 
(May  10-17.24-31,  1946) 


Two  Ward  Buildings,  Paclfie  Colony, 
Spadra,   Calif. 


STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Failure  to  so  return  the  plans  win 
cause  forfeiture  of  the  Deposit  to  the 
State. 

Praquallfioatlona:  Plans,  speelfl- 
cations  and  proposal  forms  will  only 
be  issued  to  those  contractors  who 
are  prequalified  with  the  Depart- 
ment of  Public  Worita  by  having 
fUed  a  statement  of  experience  and 
financial  conditlcm  on  a  standard 
questionnaire  form  in  accordance 
with  the  provisions  of  the  State 
Contract  Act  Such  a  statement  must 
have  been  filled  and  approved  not 
more  than  one  (1)  year  and  not  lees 
than  five  (f<)  <lay8  previous  to  the 
date  set  for  receiving  and  opening 
bids.  Contractors  may  obtain  stand- 
ard questionnaire  forms  from  the 
Division  of  Architecture. 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
in  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  is- 
sued by  the  Department  of  Public 
Works. 

No  bid  will  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  certi- 
fied check  made  payable  to  the  Di- 
rector of  Public  Works  in  the  sum 
of  at  least  ten  pen  centum  (10%)  of 
the  amotmt  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids  and  to  waive  any  informality 
in   any  bid   received. 

No  bidder  may  withdraw  his  bid  for 
a   period    of   thirty    (30)    days   after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITETCURE 

Anson  Boyd 

State  Architect 

(Daily  PacUic  Builder) 
(May  10-17-24-31) 


Highway 


Improvements—    Alameda 
County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


der,  whether  hi^^er  or  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contiiact,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  »t&t«  Highway  Vatgineer. 
Public  Works  Building,  Sacrammto, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  SIngineers 
at  Los  Angeles  and  San  Franc&co,  at 
the  office  of  the  District  Engineer 
of  the  District  in  which  the  work  is 
situated  and  at  the  office  of  the  As- 
sociated (General  Contractors  In  San 
Francisco. 

No  bid  wlU  be  considered  imless  It 
is  made  on  a  blank  form  famished  by 
the  State  Highway  Engineer  and  is 
made  in  accordance  with  the  pro- 
vislMis  of  the  Proposal  Requiremvita 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements 
and  Conditiona.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
aU  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOT. 
State  Highway  Engineer. 
(Daily  Pacific  Bulkier). 
(May  10-17-24,  1946) 
Dated:  May  10.  1946 

Highway      I  mprovemente— Calaveras 
County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Ward  for  Infirm  Men,  Norwalk  State 
Hospital,  Norwalk,  Calif. 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Ibigtneer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til I  o'clock  p.  m.  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
0|>etned  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
portion  of  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is  made,  as  follows: 

Contra  Costa  County,  between 
Broadway  Tunnel  and  Orinda  Junc- 
tion and  between  Walnut  Creek  and 
9/,  mliss  EasteHy  (IV-C.C-TS-A-B), 
a  length  of  about  five  and  three- 
tenth*  (5.3)  miles,  placing  plant- 
mixed  surfacing  en  existing  plant- 
mixed  tapere  and  applying  seal  coat 
thereto,  constructing  shouMer*  ef 
imported  borrow  and  crusher  run 
base  and  applying  penetration  treat- 
ment thereto. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
ef  Section  1770  of  the  Labor  Code, 
the  Department  of  Public^  Worlcs 
hae  ascertained  the  general  prevall- 
lag  rate  of  wages  applicable  to  the 
woik  to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman    |L40 

plant  mixer  operator..  1.48 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  Office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing, 12th  and  "N"  Streets,  Sacra- 
mento, California,  up  to  3:30  P.M., 
Wednesday,  June  5,  194«,  said  bids 
thereafter  on  said  day  to  l>e  publicly 
opened  and  read  for  the  erection  and 
completion  of  the  Ward  for  Infirm 
Men,  Norwalk  State  Hospital,  Nor- 
walk, California,  in  accordance  with 
plans  and  specifications  therefor. 

The  Ward  for  Infirm  Men  consists 
of  a  one-story  reinforced  concrete 
building  having  a  combined  floor  area 
of  approximately  12,000  square  feet, 
with  hollow  tile  partitions  and  clay 
tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work: 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 

3.  Plumbing  Work. 

4.  Electrical  Work. 
Alternate  bids  will  be  required  for 

the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
nent  of  Public  Works  has  ascertained 
the  general  prevailing  rate  of  wages 
applicable  to  the  work  to  be  done  to 
be  as  follows: 

Hourly  Rate 

Asbestos  Workers  $1.7fi 

Bricklayers   1.85 

Carpenters  1.50 

Cement  Finishers  L62% 

Electric  Workers   1.70 

Glass  Workers  1.35 

Iron  Workers,  Architectural  ....  1.50 
Iron  Workers,  Reinforcing 

Steel   L62% 

Iron  Workers,  Structural L62V^ 

Laborers,  Building  1.00 

Lathers   1.75 

Masons'  Tenders 1.25 

Mixer  (Concrete)  Operator, 

skip  type 142% 

Mixer  (Concrete)  Operator, 

paving  or  mobile 1.65 

Painters  (brush)  1.60 

Plasterers  1.85 

Plasterers'  Tenders  1.55 

Plumbers    1-75 

Roofers   - L43 

Sheet  Metal  Workers  1.75 

Steam  Fitters  L75 

Tile  Setter  1.62% 

Tile  Setter's  Helper 1.25 

Universal  Equipment  Operator 
(shovels,  draglines,  derricks, 
derrick    barge,    clamshell    or 

crane)    — 1.75 

Tractor  Driver  1.5fi 

Truck  Driver  (over  16  cu.  yds. 

water  level  capacity) 1-42% 

Truck  Driver  (12  to  16  cu.  yds. 

water  level  capacity) 1.22% 

Truck  Driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12  cubic  yards)  1.15 

Truck  Driver  (4  cu.  yda  and 
less   than   8   cu.    yds.   water 

level  capacity) 1.10 

Truck  Driver  (less  than  4  cu. 

yds.  water  level  capacity)  —  1.07% 
Any  classification  omitted 

herein  not  less  than LOO 

Overtime — One    and    one-half    times 
the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  in  so  far 
as  the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  aay  such 
applicable  Federal  Order,  whether 
higher  or  lower,  shall  control 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

Contractors  who  are  desirous  of 
securing    plans,    specifications    and 


Sealed  proposals  will  be  received 
at  the  office  of  the  Division  of  Archi- 
tecture, Public  Works  Building,  12th 
and  "N"  Streets,  Sacramento,  Cali- 
fornia, up  to  3:30  P.  M.,  Wednesday, 
June  6,  1946,  said  bids  thereafter  on 
said  day  to  be  publicly  opened  and 
read  for  the  erection  and  completion 
of  Two  Ward  Buildings,  Pacific 
Colony,  Spadra,  California,  in  accord- 
ance with  plans  and  specifications 
therefor. 

The  Two  Ward  Buildings  consist 
of  a  one  story  reinforced  concrete 
buildings  having  a  combined  floor 
area  of  approximately  28,000  square 
feet  with  hollow  tile  partitions,  steel 
sash,  and  clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work. 

1.  General    Work 

2.  Heating  and  Ventilating  Work 

3.  Plumbing  Work 

4.  Electrical    Work 
Separate    bids    for    each    Ward 

Building  and  combined  bids  for  both 
will  be  required  for  each  segregation 
of  work. 

Alternate  bids  will  be  required  for 
the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  ac- 
cordance with  the  provisions  of  Sec- 
tion 1770  of  the  Labor  Code,  the  De- 
partment of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 

Hourly  Rate 

Asbestos  Workers  |L75 

Bricklayers     1.86 

Carpenters  L50 

Cement  Finishers L62% 

Electric    Workers    1.70 

Glass    Workers    —  L36 

Iron  Workers  Architectural  —  L50 
Iron       Workers       Reinforcing 

Steel    —  1.62% 

Iron  Workers  Structural 1-62% 

Laborers    Building    1.00 

Lathers     L75 

Masons  Tenders  — .  1.25 

Mixer      (Concrete)      Operator, 

Skip    Type    _ 1.42% 

Mixer       (Concrete)       Operator 

Paving  or  Mobile  L6Fi 

Painters    (brush)   L50 

Plasterers    1.85 

Plasterers  Tenders L55 

Plumbers    1.75 

Roofers     L43 

Sheet  Metal  Workers  L75 

Steam  Fitters  — . L75 

TUc    Setter    1.62% 

Tile  Setters  Helper 1.25 

Universal  Eiquipment  Operator 
(shovels,  Draglines,  Der- 
ricks, Derrick  Barge,  Clam- 
shell,   or    Crane) L75 

Tractor    Driver    1.65 

Truck  driver  over  16  cu.  yds. 

water    level    capacity    1.42% 

Truck  driver  12  to  16  cu.  yds. 

water  level  capacity  1.22% 

Truck  Driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

12    cu.    yds.)     1.15 

Truck  Driver  (4  cu.  yds.  and 
lees    than    8   cu.    yds.    water 

level    capacity)    1.10 

Truck  Driver  (less  than  4  cti. 

yds.  water  level  capacity) —  1.07% 
Any      classification      omitted 

herein  not  less  than 1.00 

Overtime — One    and    one-hhlf    times 
the  above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  ratee, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifi- 
cation thereof  and  to  any  and  all 
lawful  orders  of  the  President  or  any 
other  authorized  Federal  Officer  or 
agency,  in  so  far  as  the  same  may 
be  applicable  to  this  contract  In  caae 
of  any  inconsistency,  the  ratee  fixed 
by  any  such  applicable  Federal  Or- 
der, whether  higher  or  lower  shall 
controL 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indoitured  to 
the  Contractor  in  full  comi^lance 
with  the  provialons  of  Section  17T7JI 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  tn  the  Otloe 
of  the  Division  of  Architecture,  Pub- 
lic Worits  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Loe 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
ficea 

Contractors  wno  are  desirous  of 
securing  plans,  specifications  and 
propoeal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  herinafter  stat- 
ed by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento, 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($25.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guaranty  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Div- 
ision of  Architecture  within  30  davs 
after  the  date  set  for  opening  blaa. 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  May  29,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  between  Dublin 
and  Mission  San  Jose  and  between 
Alvarado  and  San  Leandro  (IV*Ala- 
5,  69- B,  C,  B)  about  seven  and  six- 
tenths  (7.6)  miles  in  length  to  be  re- 
paired with  crusher  run  base  and 
plant-mixed    surfacing. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  theLal>or  Code,  the 
Department  of  Public  Works  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman  _ $1.40 

Asphalt  'plant   mixer   operator  1.45 
Asphalt  spreading  machine  op- 
erator      1.75 

Carpenter    1.76 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    _ 1.70 

Concrete    vibrator   operator   L26 

F^gman     L0625 

Jackhammer  operator 1.26 

Laborer     ... 1.0025 

Motor  grader  operator  1.85 

Oil  distributor  bootman _.  1.125 

Oiler  power  shovels   or  cranes  1.40 

Operator    of    power  shovel    or 

other  excavationg  equipment, 

shovel   type  controls   (up  to 

and     Including     one     cubic 

yard)    _ 2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one   cubic    yard    2.25 

Reinforcing  steel  worker 1.60 

Roller    operator    1.86 

Tractor    driver    1.70 

Truck  driver  (8  cubic  yards 
water      level      capacity      or 

more)    L726 

Truck  driver  (6  cubic  yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.875 

Truck    driver    (4    cubic    yards 
and    less  than    6    cubic    yards 

water   level  capacity)    1.2625 

Truck  driver  (less  than  4  cubic 

yards   water  level   capacity)  1.15 
Any      classification       omitted 

herein  not  less   than  1.0625 

Overtime — one     and     one-half     (1%) 
times   the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards,    and    flagman) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  Presideot  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
(rf  any  inconsistency,  the  rates  fixed 
by  any  such   applicable  Federal    or- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Calaveras  County,  in  the  City  of 
Angels,  across  Angels  Creek  (X-Cal- 
24-Ang),  a  concrete  bridge  and  ap- 
proaches  to    be    constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  baa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  mixer  operator  $1.45 
Asphalt     plant    dryerman     or 

fireman     _.  1.40 

Asphalt      spreading      machine 

operator    1,75 

Carpenter  1.375 

Cement  finisher 1.75 

Concrete  mixer  operator  (less 
than  one  cubic  yard  ca- 
pacity)      L46 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  more)  1.70 

Flagman  LOO 

Jackhammer  operator L25 

Laborer    _.. LOO 

Motor  grader  operator L85 

Oil  distributor  bootman  1.125 

Oiler  power  shovels  or  cranes  1.25 

Operator    of    power   shovel    or 

other  excavating  equipment, 

shovel     type     controls(     (up 

and      including      one     cubic 

yard)    1.85 

Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type    controls    (over 

one  cubic  yard)   2.00 

Reinforcing  steel  worker 1.50 

Roller    operator    1.65 

Tractor   driver    _ 1.70 

Truck  driver  (18  cubic  yards 
water      level     capacity      or 

more)     1.5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level    capacity) 1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water    level    capacity) L875 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) L1876 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)  —  1.0625 
Any      classification      omitted 

herein  not  less  than 1.00 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and     flagman)— one 
and  Mie-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  Including  ov- 
ertime, holiday  or  Svmday  rates, 
above  specified  are  subject  to  the 
effect  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Enginer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  Francisco, 
at  the  office  of  the  District  Eng^eer 


(Ontinaed  on  Page  Six) 
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RCCu&fMion: 


CHAIN  SAWS 

BECAUSE  THEY 

COST  LESS     •     WEIGH  LESS 

ARE  EASIER  TO  OPERATE 

Hieo¥ar  fto   a4v<nito9a  off  tke  completely 
Ilk  cMtcli— «■  EXCLUSIVE  MAU  fo*. 
fvro!  e«oliM  -  Air  -  Docffric. 


CUTTING  CAIPACITIES  UP  TO  SIX  FEET 
WEEKLY  SHIPMENTS  RECEIVED 

A.  LYoung  Machinery  Co. 

T9l9pkom9  MArket  8228-8229 
1301  HOWARD  STREET       •       SAN  FRANCISCO  3 


^  BY   MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblnet  Sinks 

Wolf  CoblB*H 

Hoor  CabiB*H 

TO  FIT  ANY  KITCHEN 


PIONEER  APPLIANCE 

NORTHERN  CALIFORNIA  DISTRIBUTORS 

COMPANY 
1355  MARKET  •  SAN  FRANCISCO 

UNdftriiMI  2727 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7—3,000  Watt  "Onan''  single  phase 
AC  Gasoline  Driven  Light  Plants- 
Canopy  Honsed-Moonted  on  skids. 

43  Tons  3-8-mdi  Steel  Plates. 

Cd// 

THE  BROOKMAN 
COMPANY 

DOuglas  4657 


fOR   RENT  BY  WEMCO 

Wagon  Drills 


\ 


-j-.S^'i 


<i*».  '. 


A  complete  line  of  air  compressoils,  air  tools,  and 
other  construction  equipment  is  immediately  avail- 
able for  rent  or  sale  at  Western  Machinery  Com- 
pany. You  will  find  equipment  at  Wemco  in  exactly 
the  right  sizes  for  every  job, 

''W^mco^  SeUMca  Sa4ml  you  Monsf'' 


n-*'" 


AUTHORIZED  DisTRiiuTois  CHICAGO  PNEUMATIC  TOOL  COMPANY  *»•  cohmissois  and  air  toois 


WESTERN   MACHINERY    COMPANY 


V^rkSWfli^fitr-^-^ 
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PACE  4 


DAILY    PACIFIC    BUILDER 


FRIDAY.  MAY  24.  1946 


ADVAWCE  CONSTRUCTION  REPORTS 


DAILY 
PACIFIC  BUILDER 

(BsUbUihed  in  IflW) 

Pubiishad  every  morning,  eKoept 

Saturday*,   Sundays,  and   LeaaJ 

Holldaye 

Subaoriptlon   Ratee: 
$3(U»  per  year 
f  8.00  per  month 
f    .15  per  copy 
(Payable  in  Advance) 

Advertising  Rale*  on  Requeet 

Published  by 
Stark- Rath   Printing  ^^^ 

4  Publishing  Co. 
Under  a  Management  Agreement 
with 
F.  W.  Dodge  Corporation 
466  Tenth  St.,  San  Frandsoo  8 
Telephone  MArket  7110 

Q.  E.  MoQavra/i,  Managing  Editor 
J.  E.  Odgers,  Advertising  Manager 

(Sintered  aa  Second  Claao  Matter, 
Jnly  25,  1907.  at  the  post  office  tn 
ban  Francisco.  Caiif.,  under  tbe 
kAi  of  March  3,  1807.) 


5/24/46  ••  0 

BONO   ELECTION 

SCHOOL.  ADDN. 

ORLAND,  Glenn  County,  Calif.  Marin 

and  Chapman  Sta. 
Construction   of    cafeteria   and   kin- 
dergarten and  new  school  building 
Owner — Orland     Elementary     School 
District. 

The  school  district  will  vote  June 
18  on  a  proposal  to  issue  bonds  tn 
the  amount  of  $85,000,  proceeds  of 
which  will  be  used  together  with  a 
150,000  grant  to  finance  above  con- 
struction. 


5/24/46  ••  0 

BONDS     VOTED 

SCHOOL    BLDG.,  Cost.    $22,000 

MT.  DIABLO,  Contra  Costa  Co.,  Cal. 
I  Construction  of  school  building. 
Owner— Mt.    Diablo    School    District, 

Mt  Diablo  School  House,  Clayton. 

Thes  chool  district  voted  bonds  May 
17  in  amount  of  $22,000  proceeds  of 
which  will  be  used  to  finance  con- 
struction. 


10 


Boildii^  Section 


NEWS  INDEX 


Commercial  BIdga 
Educational    BIdgs. 

Hospitals   

Industrial    BIdgs.   „ 

Publlo  Buildings 

Religious  Buildings 

Social,  Recreational  BIdgs.  20-21 

Residential   Buildings 22-28 

Transportation    BIdgs.  „,        27 
Miscellaneous    BIdgs.   28-80 


5/24/46 

PREPARING   PLANS 

COLLEGE  BLDGS. 

Approx.  cost,  $200,000 

OAKLAND,  Alameda  Co.,  Calif.  Con- 
cordia College.  64th  Ave.  and  Brann 
SL 

Construction  of  library  building,  ad- 
ministration building  and  class- 
rooms. 

Owner — Evangelical  Lutheran  Synod, 
Concordia  College,  64th  Ave.  and 
Brann    St 

Architects— Miller  &  Wamecke,  Fin- 
ancial Center  Bldg.,  Oakland. 


Calif. 


5/24/46 

CONTRACT  AWARDED 
BASKETBALL  COURTS 
WOODLAND,     Yolo     County, 

Woodland  High  School. 
Construction  basketball  courts. 
Owner — W^oodland   High   School   Dis- 
trict, Supt.    of    Schodls,    Woodland 
High  School,  Woodland. 
Contractor — ^The   Allyn   L.    Burr   Co., 
2417   2Sst  St.,   Sacramento,   $.20   sq. 

ft 

~ — — • I     A.  Telchert  &  Son,  Sacramento,  at 

1-8— COMMERCIAL  Rl-nn*^-  j  $.225  sq.  ft.,  submitted  the  only  other 

bid. 


6/24/46  • 

CONTRACT   AWARDED 

BANK  BLDG. 

SAN  FRANCISCO,  Calif.  22nd  &  Va 

lencia  Sts. 
Remodeling  of  bank  building 


! 


5/24/46  9 

BONDS   APPROVED 

LA  CANADA,  Los  Angeles  Co.,  CaL 
— ^Voters  of  the  La  Canada  Elemen- 

Foothill 


Owner  -  The   Hlbemia    sivings    &'^JZ    f^'^o*    ^^^^S"*'   A^^^ 
LrtAn    qopiAtv    Tnn««  JB.  ^Aii«=*-.-    Blvd.,  La  Canada,  May  17  approved  a 
^"fS;?Lb'Jo.''°°''   *  'If^^^'-    issue    $300,000    in    bonds 

i  for  additions  to  the  present  school 
and  purchase  of  a  site  for  a  second 
school.     The    improvements    planned 


Contractor— Jacks  &  Irvine,  620  Mar- 
ket St.  S.  F. 


5/24/46 

PREPARING 

PRELIMINARY    PLANS 


include  a  new  cafeteria,  additions  to 
a     ,     .  i  the  administration  quarters,  a  health 
junit    and    about    eight    new    class- 
i  rooms.    H.   L.   Gogerty  Organization, 
BANK  BLDG.  EsrCost,  $35,000  !  architect-engineer,  3123  West  8th  St. 

FEATHER  RTVER  Butte  Co.,  Calif.  |  L<?*  Angeles,  is  architect  for  the  dis- 
Construction  of  concrete  bank  bldg. ;    *"<^^ 

radiant  heating  system. 
Owner— Bank  of  America,  300  Mont- 
gomery St..  Sam  Francisco. 
Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St..  San  Francitco. 


11— 


HOSPITALS 


••  u 


5/24/46 

;CPA    PERMIT   GRANTED 
8  I  HOSPITAL  ADDN.  Cost.  $100,000 

I  SAN  LEANDRO.  Alameda  Co.,  Calif. 
!      Fairmont     Hospital,     15400     Foot- 
hill Blvd. 


5/24/46 

TO  START  WORK  I 

REMODEL  BOOKSTORE  | 

Est  Cost  $7,000.  I 
SAN  FRANCISCO.  Calif.   156  Powell  j  Alterations  and  additions  to  hospital. 

St.  !  Owner — County    of    Alameda,   Court- 

Remodel  bookstore  with  new  fixtures  I     house,  1225  Fallon  St.,  Oakland. 

etc.  1  Architect— Will   G.   Corlett,    Bank   of 

Owner— Middleton  Harper.  156  Powell  i     America   Bldg.,  Oeikland. 

St,   San   Francisco.  i  

Architects — Hertzka    &    Knowles,    85  ' — . 

Post  St,  s  F.  112-13 —       INDUSTRIAL 

Contractor — L.    &    E.    Emanuel,    2665  w%m  nw  r||Mp  c 


Jones   St,  San   Francisco. 

Work  is  scheduled  to  get  underway  i 


at  once. 


5/24/46 


1  2 


I  FIRE    LOSS 

I     EL  CERRITO,  Alameda  Co.,   Calif. 
1  I  — Fire  recently  gutted  the  one-story 
j  brick  building  of  the  El  Cerrito  Tech- 
I  nical    Porcelain    and    China    Works, 


5/24/46  • 

PREPARING 

PRELIMINARY    PLANS 

BANK  BLDG.  Est  Cost,  $80,000  ,  6416  Manila  St.,  El  Cerrito,  with  dam- 

RICHMOND.  Contra  Costa  Co.,  Calif,   age  estimated  at  $100,000. 

24th  and  Macdonald.  

Construction    of    steel    and    concrete  '  5/24/46  ••  13 

drive-In   bank  bldg.;    marble  floors    PREPARING  PLANS 


and  fixtures. 
Owner — Mechanics   Bank,   Ninth   and 

Macdonald,  Richmond. 
Architect— Charles  F.   Strothoff.  1855 

Market  St..  San  Francisco. 


5/24/46 

COMPLETING    WORKING 

DRAWINGS 

BANK  BUILDING 

WINNEMUCCA.  Nev.  SW  Cor.  Bridge 


MANUFACTURING  PLANT 

Cost.  $137,000 
SAN    CARLOS,    San    Mateo    County. 

Calif. 
i  Construction    of    plant  for   manufac- 
1     ture  of  conveyors  and  systems  for 
1  I      processing  food 

Owner — Mathews  Conveyor  Company, 
1     300  7th  St..  San  Francisco. 
Architects — Meyer  &  Evers  1201  Kohl 
Bldg.,  San  Francisco. 


and  W  Fourth  Streets. 
Construction  of  one-story  reinforced  ^  5/24/46  * 

concrete   bank   building   (50x85  ft)  |  new  BIDS  WANTED 

with  mezzanine  and  full  basement,    tq   BE   OPENED   JUNE   7,  2  P 


13 


M. 


air  conditioning,  etc. 


TEST    STATION    FACILITIES 


vada,  W.  W.  Hopper,  Pres.,  Wmne- 
mucca.  I 

Plans   by  Capital  Co ,   1   Powell   St., 
San  Francisco.  I 


I 


Owner— First  National  Bank  of  Nev-  ^  inYOKERN,     Kern     County,     Calif. 

Naval  Ordnance  Test  Station  . 
Construction  of  Area  "B"  facilities, 
road,  tower,  tower  alterations,  fuse 
testing    building,     magazine,     radio 
transmitter  bldg,  utilities  involving 
labor,  material,  and  equipment,  for 
wood  tower  and  wood  tower  alter- 
ations,   "desert-mix"    roads,    power 
lines,   telephone   (yoles,  and   utilities 
in  area  "B",  35x46-foot,  single-story 
concrete    radio    transmitter    build- 
ing, 52  X  72   -   feet,  concrete,  two- 
story   fuse   testing   building   and   a 
small  concrete  magazine  with  pav- 
ing,   drainage,    and    utilities.    Spec. 
No.    17482. 
Owner — Office    in    Charge    of    Con- 
j     struction.     Naval     Ordnance     Test 
j     Station,    Inyokem. 
I     Plans  and  specifications  obtainable 
j  from  the  above  office  upon  deposit  of 
$60  check  or  postal  money  order  pay- 
able  to  the  Chief   of   the   Bureau   of 
Yards  &  Docks. 

As    previously    reported    Haddock- 

I  Engineers,  Ltd.,   129  W.  2nd   St,  Los 
8/24/46  9 1  -^QS^l^s.     submitted     the     low     bid, 

CONTRACT   AWARDED  I  (^bich  was  rejected),  May  6,  at  $269,- 

EXTERIOR  PAINTING  $3975  I  ^93  for  the  work. 

SAN  FRANCISCO.  McKinlev  School,  •     „      ^  

SW    Comer    14th    St.,    and    Castro  1 5/24/46  1  2 

St.  IBIDS  OPENED 

Exterior  painting.  LAUNDRY  BUILDING 

Owner-Dept  of  Public  Works.  Rm. '  ^9.^9^^'    J^*^^"^*^®    County,    Calif. 

282    City  HalL  t     ^-  ^-  Naval  Hospital. 

City  Architect— Dodge  A.  Riedy,  City  j  Cojistruction  of  steel   frame   laundry 

Hall.  i 

Contractoi^-Robert   G.    Meyer,    3129  i 


5/24/46  ••     1  i 

SITE    SELECTED  j 

BANK  BLDG.  Est   Cost  $200,000 

SAN   MATEO,   San  Mateo  Co.,  Calif.  | 

150   ft.   frontage   on  full   block  be-  | 

tween   Fourth   and  Fifth  Aves.   on 

the  east  side  of  San  Mateo  Dr.  j 

Construction  of  bank  building.  ' 

Owner— American  Trust  Co.,  464  Call-  ' 

fomia  St.,  San  Francisco. 
Architect— W.    D.    Peugh.    333    Mont-  ! 
gomery  St,  San  Francisco.  I 

Plans  are  now  being  prepared  and 
construction  will  start  when  mate- 
rials are  available. 


9-10— 


EDUCATIONAL 
BUILDINGS 


Gearv  Boulevard. 


TIMBERS 

Prefabricated 


building;  Spec.  No.  17252.  Worit 
involves  earthwoiic.  concrete  and 
concrete  masonry,  structural  and 
miscellaneous  steel  and  iron,  roof- 
ing, siding  and  sheet  metal  work, 
metal  doors,  windows  and  screens, 
lathing  and  plastering,  carpentry 
and  mlllwork,  iglass  and  glazing, 
finish  hardware,  resilient  flooring, 
field   painting,  monorail   and  hoist. 


plumbing  and  miscellaneous  pip- 
ing, heating,  venUlating  and  steam 
piping,  electrical  work,  paving  and 
appurtenant  work,  installaUon  of 
laundry  equipment,  etc. 

Ownei^U.  S.  Navy,  PubUc  Worka 
Office,  U.  S.  Naval  Base,  Terminal 
Island  (San  Pedro). 

Low   Bidder— Steed    Bros.,    714  Date 
Ave.,  Alhambra,  $205,000. 
Other  bids  were: 
George  Goedhart,  $209,872. 
Arthur  Pinner  Jr.,  $214,400. 

5/24/46  ••     IS 

BIDS  OPENED 

ALTER  WIND  TUNNEL 

MOFFETT  FIELD,  Santa  Clara  Co., 
Calif.  Ames  Aeronautical  Labora- 
tory. 

Moving  and  replacing  timnel  wall 
siding  in  the  north  return  passage 
in  the  40x80-ft  wind  tunnel 

Owner — ^National  Advisory  Conomit- 
tee  for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field. 

Plans  by  owner. 

Low    Bidder — R.    A.    Cullen    Co.,    478 
Jackson  St,  San  Francisco,  $54,000. 
Other  bidders  were: 
H.  H.    Robertson,   Mills    Bldg..    San 

Francisco.  $iT7,000. 
Pittsburgh -Des    Moines    Steel    Co., 
629    Rlalto    Bldg.,    San    Francisco. 
$51,470. 


I  Owner^Federal  Works  Agcy.,  PubUc 
Bldga.  Admin.,  office  of  the  district 
'     engineer,  838  U.  S.  Appraiser's  Bldg. 
San  Francisco. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  dlatrlct 
engineer. 

5/24/46  ••IS 

BIDS  WANTED— 

TO  BE  BPENED  JUNE  26,  2  P.  M. 

PAINTING 

SAN  GABRIEL,  Los  Angeles  Co.  CaL 

Interior   and    exterior    painting    and 
miscellaneous  repairs. 

Owner— Federal  Works  Agcy.,  Public 
BIdgs.  Admin.,  office  of  the  district 
j     engineer,  838  U.  S.  Appraiser's  Bldg. 
I     San  Francisco. 

I  Plans  and  specifications  obtainable 
I  from  the  above  office  of  the  dlatrlct 
I  engineer. 


15/24/46  ••IB 

BIDS   WANTED— 
TO  BE  BPENED  JUNE  28,  2  P.  M. 
SANDSTONE  REPAIRS 
SALT  LAKE  CITY,  Utah. 
I  Sandstone  repairs. 
Owner— Federal  Worits  Agcy..  I>ubUc 

Bldgs.  Admin.,  office  of  the  district 

engineer,  838  U.  S.  Appraiser's  Bldg. 

San  Francisco. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
I  engineer. 


14-17— PUBUC  BUILDINGS 


1  5 


5/24/46  16 

BIDS  WANTED— 

TO   BE   OPENED  JUNE  26,  2   P.   M. 

PAINTING,  Etc. 

TORRANCE,   L.   A,   Co.,  Calif.   U.   S. 
Post  Office. 

Interior   and    exterior    planting    and 
misc.  work. 

Owner— Federal  Works  Agency,  Pub- 
lic Bldgs.,  Admin.,  office  of  the 
District  Engineeer,  838  U.  S.  Ap- 
praiser's Bldg.,  S.  F. 
Specs,  obtainable  from  above  of- 
fice of  the  district  engr.,  or  from  the 

Custodian  of  the  building. 


5/24/46  ••16 

BIDS   WANTED— 

TO    BE   OPENED  JUNE    5,   2   P.    M. 
OVERHAUL  OIL  BURNERS 
CARSON  CITY,  Nev.  U.  S.  Post  Of- 
fice and  Court  House. 
Overhaul  oil  burners. 
Owner— Federal  Works  Agency,  Pub- 
lic   Bldgs.,    Admin.,    office    of    the 
dist,  engineer,  838  U.  S.  Appraiser's 
Bldg.,  S.  F. 

Specs,  obtainable  from  above  of- 
fice of  the  district  engineer  or  from 
the  Custodian   of  the   building. 


5/24/46        »  ••  16 

BIDS   WANTED— 

TO   BE  OPENED   JUNE   26,  2   P.   M. 

PAINTING,   Etc. 

OXNARD,   Ventura  Co.,   Calif.   U.   S. 
Post   Office. 

.'nterior   and    exterior    painting,    etc. 

Owner — Federal  Works  Agency,  Pub- 
lic   Bldgs.    Admin.,    office    of    the 
district  engr.,  838  U.  S.  Appraiser's 
Bldg.,  S.  F. 
Specs,    obtainable  from    the    above 

office   of   the  district   engr.   or  from 

the  Custodian  of  the  building. 


5/24/46  • 

BIDS   WANTED— 

TO  BE  OPENED  JUNE  24,  2  P.  M. 

PAINTING 

WINSLOW,  Navajo  Co.,  Arizona. 

Interior  and   exterior  painting,   con- 
crete drive  and  miscel.  repairs. 

Owner— Federal  Works  Agcy.,  Public 
Bldgs.  Admin.,  office  of  the  district 
engineer,  838  U.  S.  Appraiser's  Bldg. 
I     San  Francisco. 

Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 


;18.19^-R£LIGIOUS  BLDGS. 


5/24/46     •  ••19 

PREPARING    WORKING 

DRAWINGS 

CHURCH 

j  BAKERSFIELD,  Kern  County.  Calif. 
I  Construction  of  reinf .  concrete,  frame 
and  stucco  church  building,   shin- 
gle  roof,   air  conditioning  system. 

Owner    —    Norrls    Road    Church    of 
j     Christ,  Bakerafield. 
j  Architect — R.  Van  Buren  Livingston, 
I     515  Magnolia  St.,  South  Pasadena. 


1  9 


5/23/46  15 

SPECIAL   ELECTION 

FRESNO  CO.,  Calif.  —The  recently 
organized  North-Central  Fire  Pro- 
tection District,  comprising  Kermaii. 
Biola  and  adjacent  territory,  will 
vote  June  25  on  a  proposal  to  raise 
tax  rates  in  order  to  raise  $70,000 
for  establishment  of  four  fire  fight- 
ing station  and  the  purchase  of 
equipment. 


5/24/46 

APPROVAL  GRANTED 

BURIAL  VAULTS 

Estimated  Cost  $120,000 

COLMA,  San  Mateo  County.  Calif. 
Cypress  Lawn  Cemetery. 

Construction  of  new  burial  vaults  at 
Cypress  Lawn  Cemetery. 

Owner — Cypress  Abbey  Co..  593  Mar- 
ket St.,  San  Francisco. 

Architect— Albert  R  Williams.  251 
Post  St..  San  Francisco. 

Contractor  —  Dinwiddle  Construction 
Co.,  210  Crocker  Bldg..  San  Fran- 
cisco. 

Contract  awarded  on  cost  plus  basis. 
CPA    approval    has    recently    been 

granted  and  work  is  expected  to  begin 

within   30  days.   Excavation   to  start 

at  once. 


5/24/46  ,  ••  16 

BIDS    WANTED— 

TO   BE   OPENED  JUNE  12,  2   P.   M. 

RELINE  BOILER  Etc. 
McMINNIVILLE,  Oregon,  U.  S.  Post 

Office. 
Reline   boiler  fire  box  and   overhaul 

oil    burner. 
Owner — Federal  Works  Agency,  Pub- 

Bldgs.,  Admin.,  office  of  the  district 

engr.,   838   U.    S.   Appraiser's    Bldg., 

Sieui  Franotsco. 

Specs,  obtainable  from  above  office 
of  the  dist.  eng.,  or  from  the  Cus- 
todian of  the  building. 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 

5/24/46  ••21 

PLANNED 

THEATER  Est   Cost,   $100,000 

FAIR  OAKS,  Sacramento  Co.,  Calif. 

Fari  Oaks  Blvd.  north  of  Entrance 

Street. 
Construction    of    steel    and    concrete 

theatre    to    seat    607    persons,    and 

bowling  alley. 
Owners— W.   G.   Preddey,   187   Golden 

Gate  Ave.,   San   Francisco,   and   A. 

J.  Longfton.  Irving^ton. 
Architect — Otto     A.     Deichman,     1026 

Market  St.,  San  Francisco. 

Plans  have  been  submitted  to  the 
CPA  for  approval. 


5/24/46  ••  16 

BIDS    WANTED— 

TO  BE  OPENED  JUNE  5,  2  P.  M. 
SUMP  PUMPS 

NEWBURG,   Oregon.   U.   S.   Post  Of- 
fice. 
Furnish  and  Install  new  sump  pumps. 
Owner — Federal  Works  Agency.  Pub- 
lic   Bldgs.    Admin.,    office    of    the 
district  engr.,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco. 
Specs,    obtainable    from   above    of- 
fice of  the  district  engineer  or  from 
the  Custodian   of   the  building. 


22.26--RESIDENTIAL 

i  BUILDINGS 

I  .  

15/24/46  ••    26 

I  BIDS   WANTED— 

I  TO    BE   OPENED   JUNE   12,  2  P.    M. 

i  RELINE  FIRE   BOXES 

i  SALEM,  Ore.  U.  S.  Post  Office. 

I  Reline  boiler  and  fire  boxes,  etc. 

;  Owner — Federal  Works  Agency,  Pub- 

I     lie    Bldgs.,    Admin.,    office  of    the 

district  engineer,  838  U.  S.  Apprais- 
1      er's  Bldg.,  S.  F. 

Si>ecs.    obtainable    from    above  of- 
fice  of   the   dist.   engr.,   or   from   the 
;  Custodian  of  the  building. 


6/24/46  ••  16 

BIDS   WANTED— 

TO  BE  OPENED  JUNE  5,  2  P.  M. 

ELEV.  DOOR  HANGERS 

LONG  BEACH,  L.  A.  Co.,  Calif.  U.  S. 
Post  Office. 

Furnish     and     install     new     elevator 
door  hangers. 

Owner— Public  Works  Agency,   Pub- 
lic   Bldgs.,    Admin.,    office    of    the 
district    engineer,    838    U.    S.    Ap- 
praiser's Bldg.,  S.  F. 
Plans  and  specifications  obtainable 

from  above  office  or  the  dist  ongr.. 

or  from  the  custodian  of  the  building. 


5/24/46  ••  16 

BIDS   WANTED— 

TO    BE   OPENED   JUNE  26,  2   P.    M. 

INSTALL  WINDOW  FRAMES 

PORTLAND.     Ore.     U.     S.     Custom 
House. 

Install  new  window  frames  and  sash 
and  painting  of  openings. 

Owner — Public   Works  Agency,  Pub- 
lic Bldgs..    Admini.,    office    of    the 
district    engineer.    838    U.    S.    Ap- 
praiser's Bldg.,  S.  F. 
Specs  obtainable  from  above  office 

of  the  district  engineer  or  from  the 

custodian  of  the  building. 


5/24/46  2  6 

SUB  CONTRACTS   AWARDED 

SUBDIVISION  Est.   Cost,   $170,000. 

SAN  RAFAEL,  Marin  County,  Calif. 
Greenwood  Avenue. 

Construction  of  20  residences,  5  rms. 
each,  garage  on  lots  of  10,000  sq.  ft 

Owner  &  Builder— Howard  H.  Bran- 
dis.  North  Bay  Builders,  127  Green- 
wood Ave. 

Plans  by  owner. 

Plumbing,  Heating  &  Sheet  Metal- 
Ernest  Ongaro,  243  San  Anselmo 
Ave.,    San   Anselmo. 

Electric  Wiring— Leonardi  Electrical 
Con.,  Co.,  717  Francisco  Blvd.,  San 
Rafael ; 

Brick  and  Stone  Work— Joseph  Mor- 
oni, 279  Union  St..  San  Rafael 

Grading— Johnson  &  Nelson,  Box  11, 
San   Anselmo. 

Hardware  and  Linoleum— J.   B.  Rice 
j     Co.,  Box  106,  Santa  Rosa, 
j  Concrete— McPhail    Fuel    Co.,    917    C 
I     St,  San  Rafael. 
I  

1 5/24/46  •     2  4 

PLANS  COMPLETED 
RESIDENCE  $18,000 

SAN  FRANCISCO.  Southeast  comer 
Beaumont  and  Lone  Mountain  Ter- 
race. 
I  Construction    of   6-room    residence,    2 
baths,    tar  and   gravel   roof,    gas- 


5/24/46  •     •     J  6 

BIDS   WANTED— 
TO  BE  OPENED  JUNE  26,  2  P.  M. 
PAINTING 

PLACERVILLE.  El  Dorado  Co..  CaL 
Interior    and    exterior    painting    and 
miscellaneous  repairs. 


Finished  and  Framed 
to  Yoor  RequirenMBli 

Carload  Loto  Only 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 

Pbeii*  PR  48Mk  Mr.  RIohardMn 


INSULATION 


■ATTS  .  tLANKET  ft  ILOWN  TYPES 

SUPPUMS  *  APPUCATOIS 

FOR  GOOD  INSUIATION  CALL  US 

L.  H.  CLAWSON  CO. 

ImsaUuon  for  the  P^dfic  Co0st  T^topJbOM  KEIIo^  2-34t8 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


fired  warm  air  furnace,  hardwood 
floors. 
Owner — Martin  Donig,  c/o  architect 
Architect— J.  Uoyd  Conrich,  593  Mar- 
ket St 

Start   of   work   pending   CPA   ap- 
provaL 


(35) 


ft     w^xMlen     spiUbox.     Fumiah 
and  taiMall  110  ft  xl  in  OI  pipe 
•t4L  14  plua  64  H; 
1   lum|>   sum   remove   70   ftxl)4 
in  OI  >iP«  ^^'^  2^  P'^  ^  ^' 


Ei^iieeriiig  Sedioo 


NEWS  INDEX 


Water  Supply  and  Sawa^a 

Disposal    Plants   • 

Bridge* 

Dams    Reservoirs    and 


Dredging 


Docks,  Riers  A  Harbors 
Parks,  Airports  and 

Playgrounds 


Railroads,  SubtAfays  and 
Tunnels 


!  (36)  1  lump  sum  remove  90  ftxS  in 

steel  pipe  sta,  23  plus  00  H ; 

(37)  1   lum|>  sum   remove  and   rein> 

stall  pump  house,  pump,  motor, 

and  aoc.  remove  80  ftx7  in  steel 

pipe  sta.  42  plus  33  H; 

j  (38)  1  lump  sum  remove  and  reinstall 

j  pump  house,   pump,   motor,  and 

I  ace.  remove  80  ftvl^  in  GI  pipe 

i  7x7x4  ft   cone.  spiUbox  and  llO 

ft  xlO  inch   steel    pipe,   furnish 

and  install  110  ft  xl  in  OI  pipe 

I  sta.  52  plus  21  H ; 

,  (39)  1  lump  sum  remove  and  reinstall 

pump   house,   pump,   motor,   and 

acc  retnove  70  ftlV£  in  OI  pipe, 

84  ft  44  in  and  80  ftx6  in  steel 

pipe.  Furnish  and  install  110  ft 

x  1  in  GI  pipe.  sta.  72  plus  67  H ; 

(40)  1  lump  stun  remove  and  reinstall 
pump  house,  pump,  engine  and 
acc  remove  46  ft.  x7H  in  and  70 
ftx9  i$  steel  pipe.  Sta.  96  plus 
27  H;  I 

(41)  1  hxmti  sum  remove  4x4x2.5  ft 
cone.  SpiUbox.  Sta.  114  plus  75  H  ; 

(42)  1  lump  sum  remove  amd  rein- 
stall piumphouse,  pump,  engine 
and  atic  remove  109  ft.  x7  in 
steel  pipe  and  5x5x5  ft  cone. 
spiUbox  Sta.  114  plus  87  H ; 

(43)  1  lump  sum  remove  and  rein- 
stall pumphouse,  pump.  mtr..  and 
acc.  remove '  70  ftxl^  in  GI 
pipe.  30  ftx6  in  and  78  ftx8  in 
steel  liipe.  Furnish  and  install 
110  ftx}  in  GI  pipe.  Sta.  139  plus 
48  H; 

(44)  1  lump  sum  remove  and  rein- 
stall (iump  house,  pump,  mtr. 
aoc  retaiove  65  ft.  xl%  in  OI 
pipe,  1)18  ftx6  in  steel  pipe  and 
8x5x8  [ft  cone.  spiUbox.  Furn- 
ish and    histall    110   ftxl    in   GI 

pipe.  Sta.  157  plus  48  H; 

(45)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  engine, 
and  acc  remove  98  ftx5  in 
steel    pipe    and    4x8    ft    wooden 

(1)   $4860;    (2)   »2160;    (3)   »2750.  L^^,  spiUbox.    Sta.    159   plus   97  H; 

D.  E.  Burgess,  San  Francisco,   (1)  .<*^^  ^  lumpsum  remove  and  reinstall 
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31.32— WATER  SUPPLY  & 
PLANTS 


5/24/46  ••81 

BIDS   OPENED 

VALLE:jO.  Solano  Co.,  Calif.— Fol- 
lowing submitted  bids  to  the  Vallejo 
City  CouncU,  Melvin  Brooks,  city 
clerk.  City  Hall,  for  repainting  of  wa- 
ter storage  tanks: 

A.  C.  Saralva.  Vallejo,  (1)  $3805; 
(2)  14690;  (3)  $6275. 

Speaks  Water  &  Tank  Co.,  Oak- 
land, (2)  $1600. 

Fred  T.  Judd,  Berkeley,   (1)  |4600 ;  ! 
(2)   $2390;   (3)   $3410.  | 

D.  Zellnsky  &  Sons,  San  Francisco, 


$4720;   (2)   $2375;   (3)   $3220. 


34_DAMS,  RESERVOIRS  A 


34 


(47) 


pump  house,  pump.  mtr.  and 
acc  remove  70ftxl  in  OI  pipe, 
3/3  ftx|3/3  ftx4  ft  cone  spiUbox 
and  100  ftx5  in  Steel  pipe.  Furn- 
ish and  install  110  ftxl  in  GI 
pipe.  Sta.  2  plus  73  J ; 
1   lump  sum  remove   6  ftx36  in 


cone  standplpe.  Sta.  18  plus  le  j 
(48)  1  lump  sum  remove  8  ftx36  in 
cone  standplpe.  Sta.  18  plus  19  j 
(48)  1  lump  siun  remove  and  rein 
stall  pump  house,  pump,  mtr 
and  acc  remove  122  ftxg  in 
steel  pipe.  Sta.  18  plus  20  J- 

(50)  1    lump   sum    remove   and   rein 
staU    pump   house,    pump,   mtr 
and  acc.  remove  93  ftx6  in  stefti 
pipe  and  7  ftx30  in  cone  stand 
pipe.  Sta.  32  plus  40  J; 

(51)  1    lum    sum    remove    and   rein- 
stall   pump    house,    pump,   mtr" 
and    acc.    remove    l(X)    ftx7    jq 
steel  pipe  and  3x3x3  cone  soiii 
box.  Sta.  40  plus  90  J ;  ^ 

(52)  1  lump  sum  remove  and  reinstall 
pump,  mtr,  and  acc  remove  70 
ftxl  in  GI  pipe,  90  ftx7  in  steel 
pipe  and  2/4  x4x2/5  ft  cone 
spiUbox.  furnish  and  install  110 
ft  xl  in  GI  pipe.  SU.  61  plus  65  J 

(53)  1  lump  sum  cut  remove,  sal- 
vage and  cap  ptn  of  \  in  or- 
chard spray  system,  Sta.  70  plus 
00   J   to    90   plus    72   J; 

(54)  1    lump   sum  remove   and    rein- 
stall   pump    house,    pump,   mtr 
and  acc.  remove  97  ftx8  in  steel 
pipe  and   %x3/3x3/3  cone  spill- 
box.  Sta.  80  plus  79  J; 

(66)  1  lump  sum  remove  and  reinst&U 
pump  house,  puihp  mtr.,  and 
acc.  remove  85  ftx2  in  GI  pip* 
134  ftx5  in  steel  pipe  and  \xC 
x%  ft  wooden  spUlbox.  Furnish 
and  install  110  ft  x  1  in  GI  pin« 
Sta.  91  plus  27  J ; 

(56)  1  lump  sum  remove  and  reinstall 
pump  house,  pump,  mtr,  and 
acc  remove  80  ftxl  in  GiGI  pipe 
105  ftx5  in  steel  pipe  and  8ftx3() 
in  cone  standplpe.  Furnish  and 
Install  110  ftxl  in  GI  pipe  Sta 
115  plus  25  J; 

(67)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  mtr. 
and  acc  remove  70  ftxl  in  GI 
pipe  and  94  ftxS  in  steel  pipe, 
furnish  and  install  110  ftxl  in  GI 
pipe.  Sta.  125  plus  31  J; 

(58)  1  lump  sum  remove  and  reinstall 
1946  ftxl2  in  cone  pipe  2-6  ftx8 
in  standippes  and  4-10  in  outlets. 
Sta.  137  plus  65  J  to  157  plus  10 
J: 

(58)  1  lump  sum  remove  and  reinstall 
pump  house,  pump,  mtr,  and 
acc.  remove  80  ftx7  inch  steel 
•  pipe,  5x5x3/3  ft  concrete  spill- 
box  and  6  ftx36  in  cone  stand - 
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PROSPECTIVE  BIDDERS 

SACRAMENTO.  Calif.— As  prev- 
iously reported  unitl  June  4.  2  p.  m., 
bids  will  be  rec  'ved  by  the  U.  S 
Engineer  Office.  T\  Jght  Bldg..  Sacra- 
mento, under  Spec  1221-A   (formerly  j  ^»g!;g^ggsg:gg»g»ggsggs:sagga^^ 

Spec  1221)  for  levee  construction  on  1  General  oontraotors  deslHng  eub-blds  on  any  Job  are  Invited  to  msks  known 
itletJ^t^o  Wal^urSrovc  ^        ^ rom  I  th^H-  requirement.  In  thi.  column.    There  ..  „e  pharg.  for  this  serv.os. 

Work  involves: 


SUB  -  BIDS  WANTED 


(1)  1.300,000  cy.  excav. ; 

(2)  1  lump  sum  remove  trees; 

(3)  45.500   M.   gals,    water   for   com- 
paction and  sprinkling; 

(4)  29.400    tons    crushed    rock    surf 
in  place ; 

(5)  130   roller   hrs.    compaction   roll- 
ing, one  power  roller; 

(6)  69,200  sq.   yds.  remove  exist,  hi- 
way   pavement ; 

(7)  180  Un.  ft  8  in.  CMP  16  gage ; 

(8)  20  iin.  ft.  10-in.  CMP,  16  gage; 

(9)  30  iin.  ft  12  In.  CMP  16  gage; 

(10)  20  Iin.  ft  16  in  CMP  16  gage ; 

(11)  100  iin.  ft  18  in  CMP  16  gage; 

(12)  180  Iin.  ft  36  in  CMP  12  gage ; 

(13)  1.540    Un.    ft    6    in    soil    proofed 
steel   pipe ; 

(14)  1.874    iin.    ft    8   in    soU    proofed 
steel   pipe ; 

(15)  430  Iin.  ft  10  in  soU  proof  steel 


!  Riohmon-Sunset  Sewsge  Treatment  PIsnt,  8.  F,;  Bids  open  June  12,  2:30  PM 
I     Barrett  &  HUp.  918  Harrison  St,  San  Francisco  (DOugias  0700). 
I     Srbentraut  ft  Summers,  606  Pennsylvania  St,  S.  F.  (ATwater  2420) 
j    S.  J.  Amoroso  Constr  Co.,  2100  Oakdale  Ave.,  S.  F.    (Mission  1490). 
j     M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Medical  Bldjg.,  Powell  A  Jackson  8ts^  8.  F.;  Bids  open  Msy  28,  2  P.  M. 
A-  J.  Hottper  Co,  243   Langton    St,   San   Francisco    (MArket   7070). 
G.  P.  W.  Jensen  &  Sons.  Inc,  320     Market  St,   9.  F.    (GArfield  2444) 
Central  CaUfomia  Conatr  Co.,  116  Erie  St,  San  Francisco  (HEmlock  7926) 
Carrico  &  GauUer,  865  Ocean  Ave.,  San  Francisco   (JUniper  4-8081). 


pipe; 

(16)  6   Un. 
pipe; 

(17)  14   Iin. 
pipe; 


ft.  12  in  non  reinf.  cone 
ft  30  in  non  reinf.  cone 
ft   36   in  nonreinf.    cone 


County  Jail  Addn.,  Oroville;    Bids  open   May  31,  2:00  P.  M. 
MacDonald,  Young  &  Nelson,  127  Montgomery  St  .S.  F.   (SUtter  8296) 

Dept  Store,  J.  C.  Penney  Co.,  Washington  and  Ward   Sts.,  San   Leandro; 
Bids  open  June  4,  2:00  P    M. 
MacDonald,  Young  &  Nelson,  127  Montgomery  St  ,S.  F.   (SUtter  8296) 
Empire  p^nstr  Co.,  344  Harriet   St,   San  Francisco    (HEmlock  3400) 
■ 
Dormitory,  Notre  Dame  College,   Belmont;    Bids  open   June  4,  2:30  P.   M. 
N.   H.   SJoberg  A  Son,   6004  B   leth   6t,   Oakland    (ANdover  9772) 
Central  Catifomla  Constr  Co.,  116  Brie  St.,  San  Francisco  (HEmlock  7926) 
Moore  &  Roberts,  693  Mission  St.    San  Francisco  (GArfield  8679). 
Barrett  &  HUp,  918  Harrison  Street  San  Francisco   (DOugias  0700). 
G.  W.  WilUams  Co.,  10  California  Dr.,   Burlingame    (BurL  4-1796) 
C.  L.  Wold  Constr.  Co.,  4412  Fulton  St,  San  Francisco   (SKyllne  4362). 


(18)  37    iin. 
pipe ;  I 

(19)  7  cut  off  plate  for  6  in  steel  pipe;  | 

(20)  16  cutoff  plate  for  8  in  steel  pipe   „ 

(21)  2    cutoff    plate    for    10    in    steel  ,  School  Bldg.,  All  Saint's  Parish  Church,  Hayward;  Bids  open  May  29,  9  AM 
pipe;  I     Willis  F.  Lynn,  7040   Folger  Ave.,   Berkeley    (BBikeley  6044). 

(22)  23  each  air  valve  cover  3  ftx24  '     Moore  &  Roberts,  693  Mission  St.   San  Francisco   (GArfield  8579). 


caico  gate  mdl  105  or 
calco  gate  mdl  105  or 
caleo  gate  mdl   105   or 


calco   gate   mdl   105  or!      J-  H.  Pomferoy,  Inc.,  333  Montgomery  St,  SL  F.   (DOugias  5362 1 


m.    CMP  16   gage; 

(23)  23   1  in.   brass   cock; 

(24)  23  1  in.  air  valve; 

(25)  18   8   in.    caleo   gate  mdl    106   or 
equal; 

(26)  2    10   in 
equal ; 

(27)  3   12   in, 
equal ; 

(28)  2   15   in 
equal; 

(29)  4   18   in, 
equal; 

(30)  60  cu.  yds.  class  a  struct  cone. ; 

(31)  3,800  lbs.  reinf.  steel  in  place; 

(32)  65  tons  cobbles  in  place; 

(33)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  motor, 
and  accessories.  Remove  70  ft  x 
1%  in  GI  pipe,  120  ft.  x7  in  steel 
pipe  and  6  ftxSO  in  cone,  stand- 
pipe;  Furnish  and  install  110  ft 
X  1  in   GI  pipe  sta.  plus.  00  H. ; 

(34)  1  lump  sum  43.9%3  and  rein- 
stall pump  bouse,  pump,  motor 
and  acc.  remove  65  ft.  xl%  in 
GI  pipe,  40  ft  X  8  in  and  76  ft. 
X  7  in  steel  pipe  and  6  f t  x  2.5 


G.  W    Williiams  Co.,   10  California  Drive,   Burlingame    (BurL   4-1796) 

• 1 ■ . — . ^ . 

Napa  State  Hospital,   Units  1   and  4,  South  Ward   Group;    Bids  open  June 
11,  2:00   P.   M. 
Jas.  I.  Barnes  Constr  Co.,  941  Russ  Bldg.,  S.  F   (EXbroolt  6905.  or  7054) 
Alter  Dental  Offices,  Chestnut  St.  and  Van  Ness  Ave.,  San  Francisco;   Bids 
open  May  28,  2:00  P.   M. 
Peter   Sartorio,   262  ClemenUna   St.    San    Francisco    (GArfield    8817) 


Admin.   Bldg4  Group.    Etc..    Pittsburg;    Bids  open    May  24 


OVERHEAD  GARAGE  DOORS 

P  i  i  i  D  (  f  ^  T  I  a  I    rt-^ci    r  C  M  M  f,  B  C  I  A  I 


CtUtom  B*44U  %ooM 


.*.  N  f  u  A  S  L/  K  J  V  T  C  0  O  O  S  "i 
.liKDAAHl  AVA..ABlf  FCiJ 
ALL       TYPtS       Of       G    ABACI    1 


^UeU  % 

OVERHEAD  DOOR  CO. 

Phone  Olympk  6312 
S4S6  San    Pablo  Ave.,  OAKLAND 


Phone  JUaipcr  4-7897 
•TM  Mlaslen.  SAN  FRANCISCO 


Associated  Wood  Products  Co. 


"^  Wood  We  1^4444. 


JJ 


TELEPHONE  BERKELEY  8317 

1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


ASSESSMENT  DISTRICT  —  WARRANTS 
I  —  BONDS 

See   us  regarding   Improvement  District  joba  We  handle   collec- 
tions; buy  Warrants  or  Bonds  on  all  1913  or  1911  Act  Dismcta 

.  Telephone  GArfield  8000 

'    HANNAFORD    &     TALBOT 
519  CALIFORNIA  STREET      -      SAN  FRANCISCO  4 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  I>oors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Go. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phome:  DEUwatc  7313 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Reeidentlai    and   Commarelal 
.^REE    ESTIMATES— 

*       *       * 

Easy  Overhead  Door  Co. 

Phone  THomwall  Silt 
2806  San  Pabto  Ave^  Berkeley 


INIUSTRIU  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
I         CONCRETE  FLOOR  FINISH 

DIJRACRETE  FLOOR  COMPANY 


666  Harrfifton  St 


DO  5563 


PLASTTERING  MATERIALS  -  CEMENT  -  GRAVai 
SAM)  -  BRKX  -  BRICK  MORTAR  -  WIRE  ICTTnia 
^  METAL  LATH  -  PUNSTER  BOARD 

I  DuCributor*  lor 

J.  1  GUERIN  &  COMPANY 

720  POLSOM  STREET  PkoM:  SUii«  4Mt 

CERTAIN-TEED  ROOFING  PnODUCia 


I 


'f 


',-..,},,«,; ; 


*«iisaiii 
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DAILY    PACIFIC    BUil.ncp 


ADVANCE  CONSTRUCflOll  RSPORTS 


pipe.  Sta.  149  plus  10  J ;  Hood    control    project   Involving   the 

(00  1  lump  sum  remove  5x5x3/3  ft  straightening  of  river  channel,  con- 
oonc  splllbox  and  10  ftx36  in  structlon  of  levees  to  retain  flood 
cone  standpipe..  Sta.  149  plus  21  1  waters  within  channel  and  recon- 
j ;  j  structlon    of    six  bridges   due    to   the 

(61)  1  lump  sum  remove  and  reinstall  I  changed  channel  dimensions.  Project 
pump,  engine,  and  ace  remove  I  will  cover  three-mile  stretch  of  river 
65  ftx2  In  GI  pipe,  119  ftx4  in  within  City  of  Tacoma,  starting  near 
steel    pipe   and  R    x    4    x   4    f t    eastern  city  limits  and  ending  down 


wood  spillbox.  Furnish  and  in 
stall  110  ftx  1  GI  pipe.  Sta.  171 
plus  33  J; 

(62)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  104  f  tx5  in  steel 
pipe  and  4/5  ftx4/5  ft/3/6  ft 
cone  splllbox.  Sta.  192  plus  00  J ; 

<63)  1  lump  sum  remove  and  reinstall 


river  at  11th  St  bridge. 

Puget  Sound  Bridge  &  Dredging 
Co.,  Seattle,  at  |3,401,300,  submitted 
only  other  bid. 

35II     DOCKS,  PIERS  & 
HARBORS 


••  35 


pump    house,    pump.    mtr..    and    J/24/*Jer^,t  GRANTED 

Cost,  14,370.000 


ace.    remove    103    ftx8    in    steel 
pipe  and  %x4/7x3  ft  cone  spill- 
box.  Sta.  217  plus  52  J. 
The     following     contractors     have 
been  furnished  with  plans: 

Bressl  Sc  Bevanda  Constructors. 
Inc.,  417  S.  Hill  St..  Rm.  764,  U  A.; 

Case  Construction  Co.,  2100  Wil- 
mington-San  Pedro  Rr.,  Berih  115, 
P.  O.  Box  6,  San  Pedro; 

Morrison  -  Knudsen  Co..  810  Title 
Guarantee  Bldg..  L.  ▲.  and  111  Sutter 
St..  San  Francisco; 

Peter  Klewit  Sons  Co.  346  Kieways 
Ave..  Arcadia  and  442  Post  St.  San 
Francisco ; 

L.  A  &  R  S  Crow,  4756  Valley  Blvd., 
L.  A. 

Wk  O.  Davis,  036  Forum  Bldg.,  Sac- 
ramento ; 

F.  A.  Famish,  50  Hawthorne  St., 
San   Francisco; 


WHARF 

RICHMOND,    Contra   Costa   County. 

Calif. 

Construction    of   wKarf. 

Owner  —  Standard  Oil  Company  of 
California.  225  Bush  St.  San  Fran- 
cisco. 


38— ELECTRIC  UGHTING 
BUILDINGS 


3  8 


5/24/46 

BIOS  OPENED 

PORTLAND.  Ore.  — Agutter  Elec- 
tric Co..  952  E.  Seneca.  Seattle,  at  (1) 
1183,304,  (2)  165.821,  submitted  low 
bid  to  the  Bonneville  Power  Admin- 
istration, 1300  NE.  Union,  Portland, 
under  Inv.  3669  for  construction  of 
Guy  F.  Atkinson  Co.,  22233  S.  Santa  j  Arlington-Bellingham-Blaine  230-kv. 
Fe  Ave..  P.  O.  Box  259  Long  Beach    wood  pole  transmission  line  and  steel 


and  Wilmington  and  Orange  and 
Railroad   Ave..   South   San   Francisco; 

N.  M   Ball  aona.  Box  430,  Berkeley. 

E.  B.  Bishop.  P.  O.  Box  325,  Orland. 
and  P.  O.  Box  1811,  Long  Beach ; 

T.  E.  Connolly.  461  Market  St..  San 
Francisco ; 

Herbert  H.  Everist,  604  Mission  St., 
San   Francisco ; 

Mike  Halfitano  &  Son.  379  E.  3rd 
St,    Pittsburg; 

Geo.  E.  France,  1509  College  Ave.. 
Visalia ; 

Harms  Bros.,  Route  O,  Box  2220, 
Sacramento : 

S.  A.  Marshall.  2653  13th  St.,  Sac- 
ramento; 

H.  Earl  Parker,  12th  and  F  Sts.. 
Marj-sville; 

J.  R.  Reeves,  Box  1072,  Sacramento 

A.  Teichert  A  Son,  Box  1133  Sac- 
ramento; 


tower  river  crossing  for  the  Bonne- 
ville transmission  system. 

Other  bids  were: 

Donovan,  Inc.,  St  Paul,  Minn.,  (1) 
$191,137,    (2)    1150,953. 

Electric  Construction  Co.,  Tacoma, 
Wash.,  (1)  $224,140,  (2)  $70,500. 

Montgomery  Electric  Co.,  Portland, 
Ore.,  (1)  $229,019,  (2)  $76,931. 

Olson  Construction  Co.,  Salt  Lake 
City.  Utah,   (1)  $268,840,   (2)  $91,465. 


39— SEWERS 

MATERIALS 
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BIOS  WANTED— TO   BE   OPENED 
JUNE  7.  2  P.  M. 
UTILITIES 

DAVIS.    Yolo    County,    Calif.     Davis 
F.  P.  Basler,  750  Natoma  St.,   San  I     Campus. 
Francisco ;  Utility   work  for  the   FPHA  veteran 

Claude  C.  Wood.  Box  599,  Lodi ;  |      housing   unit  to  be  constructed  on 

Geo.  Pollock,  Forum  Building,  Sac- 
ramento; 

Geo.   E.   Murray,  1702  E.  Mariposa 
Rd.  Stockton; 

Staring    &    Gabraith,    218    College  '  Owner — Regents  of  the  University  of 

Ave.,  Modesto;  |     California,  Berkeley. 

Archie  L  Till,  Yuba  City;  I      Plans  and  specifications  obtainable 

Clyde  W.  Wood,  Inc.,  6900  Tujunga  {  from  the  cashier's  office,  103  Admin- 

Ave.,  P.  O.  Box  620  North  Hollywood;  <  Istration  Bldg.,  University  of  Califor- 

J.  E.  Haddock,  Ltd..  3538  E.  Foot-  ;  nia,    Berkeley,    and    business    office, 

hill   Blvd..   Pasadena;  (Administration   Bldg..    University    of 

Frederlckson  &  Watson  Constr.  Co.,    California,   Davis,   upon  a  deposit   of 

873   31st    Ave.,   Oakland;  $10  for  each  set 

Piombo   Bros.,    1571   Turk    St.,    San  i  

Francisco;  ■ 


the  Davis  Campus,  including  (1) 
sewers  and  pumping  plant,  (2)  wa- 
ter lines,  (3)  electric  lines,  (4>  grad- 
ing, roads  and  paths. 


Frederlckson  Bros.  1239  65th  St., 
Emeryville; 

Guerin  Bros.  208  S.  Linden  Ave.. 
San  Francisco; 

Geo.  F.  French,  Jr.,  Box  307,  Stock- 
ton; 

R  A.  Westbrook,  1331  "C"  St..  Sac- 
ramento; 

Louis  Biasotti  &  Son.  40  W.  Clay 
St.,  Stockton. 


4(>— 


STREETS  AND 


->,' 24/46  ••     3  4 

BIOS   POSTPONEP 

CENTRAL  VALLEY  PROJECT. 
Clifomia.— Until  June  4.  10  A.  M. 
(postponed  from  May  24).  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Redding,  under  Spec. 
1323  for  completion  of  installation  of 
penstocks  Nos.  1.  2  and  5  for  Shasta 
Dam.  Kennett  Division,  Central  Val- 
ley Project,  California.  The  work  is 
.situated  near  Coram. 

Work  involves  Installing,  transport- 
ing, welding,  testing  and  painting  the 
remaining  portions  of  penstocks  Nos. 
1.  2  and  5. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation  offices:  Cus- 
tom House.  Denver.  Colo. ;  Old  Post 
Office  Bldg..  7th  and  K  Sts..  Sacra- 
mento, and  Washington,  D.  C.  No 
charge  to  prospective  bidders;  to 
others.  $1.50,  not  returnable. 


3  4 


5/24/46 

BIDS  OPENED 

TACOMA,  Wash.  —  General  Con- 
struction Co.,  3840  Iowa  St,  Seattle, 
and  MacRae  Bros..  2733  4th  St..  Se- 
attle, at  $3,646,533.  submitted  low  bid 
to  the  U.  S.  Engineer  Office.  Textile 
Tower,   Seattle,   for   Puyallup    River 


John  Cassaretto  Co. 

Since  1886  •    -   and   Still    Active 

BUILDING    MATERIALS 

READY-MIX    CONCRETE 

ROCK-SAND-GRAVEL- LI  ME 

CEMENT  -  PLASTER  -  MORTAR 

METAL  LATH-WOOD   LATH 

STUCCO-WIRE- NETTING 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:   GArfleld  375* 

6th  and   Berry,  San   Franclsoo 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE. CLAMSHELL  and  SHOV- 
EL, dtesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8061 
365  Ocean  Avenue,  San   Francisco 

FOR    SALE 


TIMBERS,   wallboards,    plumbing, 
pipe,  millwork,  and  other  building  i 
materials.    SALE  PRICES.    Large 
stocks  of  "hard  to  get"  items. 

niry^JjJ^'  '^"**'  »•■  'phone 
.^ySVELAND  WRECKING  CO. 
2900  Third  St.     -     VAlencia   4977  i 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 

lUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOBILE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIMATORS 

GENERATORS 

M«    STECKER 

PHONI 


BERKELEY  2752 


engineer,  247  3rd  St.  San  Bernardino, 
for  clearing  trees  at  two  locations: 
Location  1,  about  1%  milea  west  of 
Ontario,  and  Location  2.  between 
about  \  mile  euid  2%  miles  east  of 
Upland  in  San  Bernardino  County. 

Specifications  obtainable  from  the 
above  office. 


2.6  MILES  GRADING,  ETC.,  PLACER  COUNTY 


4  0 


5/24/46 

CONTRACT  AWARDED 
KERN    COUNTY,    Calif 
Kleinsmid,  Box   971,    Bakersfield,    at 
1137,333.20,  awarded  contract  by  the 


Geo.  Von 


PLACER  COUNTY.  Calif .-- pred- 
rickson    ft   Watson    Constr.    Co     873 
ISlst    Ave.,     Oakland,     at    $614,492  50 
j  submitted    low  bid  to  State  Div    of 
!  Highways,  G.  T.  McCoy,  state  Hleh- 
way  Engr.,  Public  Works  Bldg.,  Sac- 
ramento, for  about  2.6  miles  grading 
and  surfacing  with  Portland  cement 
concrete    pavement    and    plant    mix 
surfacing    between    about    0.1    mile 
westerly  of  Nevada  Street  in  Auburn 


Public  Roads  AdministraUon.  Charles  {and  one  mile  northeastely  of  north 

C.  Morris,  division  engineer,  720  Phe-  iC**y._"°^^_.?  .-"ii-!^'.     ^^^"^  County 
Ian    Bldg.,    San    Francisco,    for   con         "^ "  " " 


structionof  2.736  miles,  I*roject  Calif. 
FH-95-B,  Mount  Pinos,  Los  Padres 
National  Forest.  Kern  County. 


4  0 


5/24/46 

BIDS  WANTED 

SEVIER  COUNTY,  Utah.  — Until 
June  3,  2  P.  M,  bids  will  be  received 
by  the  Utah  State  Road  Commission, 
State  Capitol,  Salt  Lake  City,  for 
construction  of  a  2-inch  road  mixed 
bituminous  surfaced  road  in  Sevier 
County.  S.  R.  No.  118,  between  Mon- 
roe and  Josei^,  Federal  Aid  Second- 
ary Project  No.  S-20  (2). 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $2. 


5/24/46  4  0 

COMPLETE   BIOS  I 

CALAVERAS  COUNTY,  Calif.— As 
previously  reported,  Bati  Rocca.  2124 
Sunset  Ave.,  at  $4827,  submitted  low 
bid  to  the  State  Division  of  High- 
ways, P.  O.  Harding,  district  engi- 
neer, 1200  N.  Center  St.,  Stockton, 
for  construction  of  a  cattle  pa^s  about 
nine  miles  north  of  Angels  Camp. 
Calaveras  County.^ 

The  work  involves: 

(1)  lump  sum,  remove  cattle  pass; 

(2)  30  lin.  ft.  remove  and  reset  rail- 
ing; 

(3)  200  cu.  yds.  structure  excavation; 

(4)  70  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(5)  6000    lbs.    place    bar    reinforcing 
steel; 

(6)  5  each  portable  timber  barricades ; 

(7)  26  lin.  ft  temporary  railing; 

(8)  miscellaneous  items  of  work. 
State  will   furnish  bar   reinforcing 

steel  required  in  Item  5. 
Total  bids  follow: 

(A)  Bati  Rocca,  Stockton,  $4827. 

(B)  C.    C.    Gildersleeve,    Willows, 
$744611. 

(C)  Patric    kM.    Sofarelli,    Hay  ward, 
$8109. 

Unit  prices  follow: 

(A)  (B)  (C) 

(1) $  800.00    $2038.11     $  925.00 

(2) 4.00  4.00  5.00 

(8) 3.00  5.00  600 

(4) 38.00  46.00  60.00 

(5) — .045  .06  .10 

(6) 25.00  40.00  30.00 

(7) 2.00  3.00  4.00 

(8) 200.00    500.00    780.00 


(2) 
(3) 

(4) 

I    (5) 

(6) 
(7) 

(8) 

I 

I   (9) 

I 

1(10) 
I  (11) 

(12) 
(13) 
(14) 
(15) 


(16) 


The  work  inrolTea: 

(1)  650  cu.  yds.  remove  concrete; 
clearing  and  grubbing; 
287.000  »u.  yds.  roadway  excava- 
tion; 

8100  cu.  yds.  structural  ezcava- 
tion; 

860  cu.  yds.  ditch  and  channel 
excavation ; 

1.054.000  sta.  yd«.  overhaul ; 
16.000  sq.  yds.  compact  original 
ground; 

20,500  cu.  yia.  Imported  subgnde 
material ; 

57,000   sq.   yds,    subgrade  treat- 
ment; 

550  tons  liquid  asphalt.  RC-a  or 
RC-3.  subgrade  treatment; 
develop  water  supply  and  fur- 
nish water  equipment; 
5200  M  gallons  apply  water; 
finish  roadway; 
8400  tons  crusher  run  base; 
37  tons  liquid  asphalt,  SC-1  or 
SC-2,   prime  coat  and   penetra- 
tion treatment; 

330  tons   sand   prime  coat  and 
penetration  treatment; 
175  tons  screenings  seal  ooat; 
22  tons  asphalt   emulsion  paint 
binder  and  seal  ocat; 
4300    tons    minimum    aggregate 
plant  mix  surfacing; 
240   tons   paving  asphalt   plant 
mix  surfacing; 

12,750  cu.  yds.  class  B  portland 
cement  concrete  paving; 
9500  each  tie  bolt  assemblies; 
25.350  lbs.  bar  reinforcing  steel, 
paving  and  structures; 
8  sections   paving  crossing   de- 
vices, type  A; 

14  sections  paving  crossing  de- 
vices, type  C; 

240    cu.    yds.    class    A   portland 
cement  concrete  structures; 
1600  lbs.  structural  steel; 
40  cu.  yds.  rubble  masonry; 
500  cu.  yds.  llg^t  stone  riprap; 
21  cu.  yds.  class  A  portland  ce- 
ment concrete  channel  lining; 
987    cu.     yds.     portland    cement 
concrete  curbs,  gutters  and  side- 
walks; 
155  each  monuments; 


ft   metal  plat*   (oard 


maikera   and 


fences 
fence, 


(33)  370    lin. 

(34)  112   eadi    cuhrert 
guide  posts; 

(35)  0.1    mile    new    property 
/—    *yP«  A; 

(36)  0.2    mile    new    property 
type  B; 

(87)  1  each  walk  gate«: 
(38)  4  each  drive  gatea; 
(S9)  0.6  mile  remove  and  reooastroet 
existing  property  fence; 

(40)  660  lin.  ft.  48-ln.  reinforced  con- 
crete pipe,  standard  strength; 

(41)  1280  lin.  ft.  8-ln.  CMP,  16-gage; 

(42)  540  Un.  ft  12-in.  CMP,  16-gage; 
(«)  2220  lin.  ft  18-ln.  CMP,  le-gage; 

(44)  1380  Un.  ft  24-in.  CMP,  14-gage; 

(45)  236  lin.  ft  24-ln.  CMP,  U-gage; 

(46)  230  Un.  ft  86- In.  CMP,  12-gage; 

(47)  235  lin.  ft  salvage  existing  ptpa 


(17) 
(18) 

(19) 

(20) 

(21) 

(22) 
(23) 

(24) 

(25) 

1(26) 

I 

i(27) 

1(28) 

(29) 

I  (30) 

!(31) 


relay  salvaged  CMP 


(32) 


230  Un.  ft 

235  Un.  ft 

culverts; 

120  Un.  ft 

culverts; 

16  each  spUlway  assembUee; 

9   each   cast    steel   frames   and 

covers; 

50  Un.  ft  4-hii.  Tltrlfled  clay  pipe; 

2280  Un.   ft   »-in.  vitrified  clay 

pipe; 

650   Un.    ft    8-tn.    vitrified    cUy 

pipe; 

900  Un.   ft   10-in.  vitrified  day 
pipe; 

a  "-ch  6-in.  wyes  on  6-in.  vitri- 
fied clay  pipe; 

15  each  4-in.  wyee  on  6-ln.  vitri- 
fied clay  pipe; 

1  each  4-in.  wye  on  4-ln.  vitrified 
clay  pipe; 

400  Un.  ft  6-ln.  cast  iron  pipe; 
250  Un.  ft  8- in.  cast  iron  pipe; 
128  lin.  ft.  10-in.  cast  iron  pipe; 
100  Un.  ft  1-ln.  galvanised  tteal 
pipe; 

120    lin.    ft 
steel  pipe; 
160  Un.  ft 
pipe; 

260  Un.  ft 
pipe; 

1600  Un.    ft   remove  and   relay 
existing  water  pipes; 
22  each  manholes; 
3  each  adjusting  existing  man- 
holes to  grade. 
Total  bids  follow: 

(A)  Fredrickson    &    Watson    Constr. 
Co.,  Oakland,  $614,492.60. 

(B)  N.  M  Ball  Sons  and  H.  W.  Ruby, 
Sacramento,   $683,676.25. 

(C)  Harms  Bros.,  Sacramento,  $749,- 
17500. 

(D)  Guy    F.    Atkinson,    South    San 
Francisco,   $788,313.00. 

(E)  A  Teichert  &  Son,  Sacramento, 
$816,619.30. 

Unit  prices  follow: 


(48) 

(49) 
(50) 

(61V 
(52) 

(53) 

(54) 

(55) 

(56) 

(57) 

(58) 
(59) 
(60) 
(61) 

(62) 

(63) 

(64) 

(65) 

(66) 

(67) 


Schramm 


Compressors 

Now  Available:  210-ft,  315^,  42a.fL  Portabk 
En  Route  from  Factory:  20-ft,  3S-ft.,  60-ft,  105-ft  Portable 


SALES  -  RENTALS  -  SERVICE 


IH-in-    galvanised 


2-ln 


3 


galvanized  steel 
in.  galvanized  steel 


(A) 

$4.00 

(2) 9.000.00 


I    (1). 


5/24/46  4  0  ' 

BIOS  WANTED 

WASATCH  COUNTY,  Utah.— Until  I 
June  5,  10  A.  M.,  bids  will  be  received  ; 
by  the  Public  Roads  Administration,  j 
Federal  Bldg..  Ogden,  Utah,  for  4.292  | 
miles  Utah  Forest  Highway  Project  ! 
4-B4,  Heber  Fruitland,  located  in  i 
TTi„*„    TMnfional  Forest,   Wasatch   Co.  ; 

■•'«ble   from  the  ' 
"  *10.  1 


(3)... 

(4) 

(6) „ 

(7) 

(8) 

(9) 

(10) 


68 

3.30 
1.75 

006 

.06 

1.65 
.16 
25.00 
( 11 ) 2200.00 


(12) 

(13) 

(14)..„ — 

(15) 

(16) 

(17) 

(18) . 

(19) -. 

(20) 

(21) 

(22) 

(23) 


1.65 

3000.00 

2.75 

27.00 

5.60 

600 

30.00 

5.85 

20.00 

11.54 

.60 

.08 


(24) 105.00 

(25) 53.00 

(26).. 60,00 

(27) -  .30 

(28) 35.20 

(29) 8.00 

(.%) 24.00 

(31) 30.00 

(32)„ - ~  ..-.  4.00 

(33) — .  2.30 

■  (34) 3.00 

(35) - 1200.00 

!  (36) 1200.00 

'  (37) — -  26.00 

(38) _ 67.00 

(39) - 950.00 


(40). 
(41). 
(42). 
(43) 
(44) 
(45) 
(46) 
(47) 
(48) 


15.00 
1.15 
1.60 
2.30 
3.35 
4.20 
620 
1.20 
1.20 


(49) "■•        30.00 

(50) ■ ■ 


(51)-.. 
(52).... 
(53)..-. 

(54).... 
(55)-. 
(56)... 
(57)... 
(58)... 
(59).- 
(60)  - 
(61).- 
(62)... 
(63)  . 
(64)... 
(65).- 
(66).- 
(67>... 


59.00 

.75 
.75 
1.00 
1.25 
7.00 
7.00 
7.00 
1.40 
2.25 
3.60 
1.15 
1.25 
1.35 
1.90 
1.35 
175.00 
90.00 


(B) 

$3.50 

28,000.00 

.67 

5.60 

2.60 

.01 

.03 

1.18 

.27 

23.50 

2,000.00 

1.40 

2,000.00 

3.50 

21.00 

4.15 

5.35 

25.00 

5.80 

20.00 

11.60 

.67 

.12 

200.00 

180.00 

75.00 

JO 

25.00 

13.00 

50.00 

32.00 

5.50 

2.50 

4.50 

1,550.00 

1,550  00 

40.00 

45.00 

1,320.00 

18.15 

1.50 

1.90 

2.60 

3.50 

4.50 

a70 

1.00 

1.00 

28.00 

86.00 

2.80 
3.20 
3.60 
4.20 
2.50 
2.50 
2.50 
4.80 
5.40 
6.B0 
.90 
1.00 
1.20 
1.76 
1.50 
320.00 
65.00 


(C) 

$600 

10,000.00 

.98 

4.00 

4.00 

.Ott 

.10 

1.90 

.22 

24.00 

7,000.00 

2.00 

3,000.00 

3.25 

25.00 

4.00 

6.50 

35.00 

5.40 

22.00 

12.00 

.60 

.10 

100.00 

200.00 

50.00 

.25 

35.00 

10.00 

35.00 

40.00 

6.00 

4.00 

5.00 

1,800.00 

2,000.00 

25.00 

35.00 

1,500.00 

13.00 

1.26 

1.60 

2.50 

3.50 

4.50 

7.00 

1.00 

1.00 

30.00 

70.00 

.60 

.70 

.85 

1.20 

5.00 

5.00 

5.00 

2.60 

3.00 

4.00 

.30 

X» 

.60 

1.25 

.50 

60.00 

50.00 


(D) 

$5.00 

20,000.00 

1.11 

5.00 

3.00 

.01 

.06 

1.40 

.20 

20.00 

3,500.00 

1.75 

5,000.00 

3.00 

20.00 

3.60 

5.00 

24.00 

5.50 

15.00 

13.00 

.55 

.08 

125.00 

100.00 

50.00 

.30 

20.00 

7.00 

24.00 

30.00 

4.50 

3.00 

4.50 

1.600.00 

2,000.00 

16.00 

35.00 

1,200.00 

12.50 

1.25 

1.75 

2.50 

3.50 

4.50 

625 

1.20 

1.50 

24.00 

70.00 

1.20 
1.60 
2.00 
2.50 
4.00 
4.00 
4.00 
2.50 
4.00 
5.00 
.80 
100 
1.50 
2.00 
2.00 
160.00 
40.00 


(E) 
$4.0G 
19,000.00 
1.15 
3.70 
2.00 
.01 
.06 
1.80 
.21 
23.00 
1,500.00 
1.80 
2,500.00 
3.30 
27.00 
5.00 
6.00 
50.00 
6.20 
22.00 
13.60 
.60 
.08 
200.00 
170.00 
50.00 

.30 

25.00 

7.00 

50.00 

35.00 

5.00 

2.50 

4.00 

1,000.00 

1,200.00 

25.00 

45.00 

600.00 

1600 

1.20 

1.50 

2.50 

3.50 

4.30 

650 

1.00 

1.00 

25.00 

75.00 

1.00 
1.20 
1.70 
2.00 
3.00 
3.00 
2.50 
3.00 
4.00 
5.00 
1.30 
1.50 
1.70 
2.30 
1.20 
200.00 
50.00 


GAMERSTOI  &  GREEN  LIMBER  60. 

Wholesale  and  lobbiiic  Yards 

I  UMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 


Sar   Francisco 
800  ARMY  •TREET 


ATwater  1M0 


OaklanJ 
2001    LIVINGSTON   STREET 
KEIlog  4-18S4 


r|n)nSTBIAL  AND  COMMERCIAL  BUILDINGB 
IMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

F  timatea  gladly  submitted  to  GenenJ  Contractors  on 
any  type  new  Construction 
DONNELLY  ROOFING  00. 

Phone  WAhint  S8M 


,  gfTLTON  8T^  SAN  FRANCISCO 


ATTENTION  CONTRACTORS! 

-        thou^  the  manufacture  of  WINDOW  SHADE 
'^LOTH  has  been  greatly  curtailed.  WE  DO  hare 
"  ^A  at  this  .time  a  supply  to  take  care  of  your  n~ 
•^WINDOW  SHADES. 

James  C.  Franken  Co. 


Call  Ui 


BAY  EQUIPMENT  COMPANY 

3254  East  Shore  High^ray       -  -  -       Ridunood 

Phone:  Landscape  &>2190 


ACME     SWING     S  A  W  .  .  .  Jun/or  S/ze 


Dealer  . 


PORTABLE  CONTRACTORS  SAW 
Skid  Saws  Without  Wheels 

EDWARD  R.  BACON  CO.,  17th  at  FOLSOM  STS. 
SAN  FRANCISCO 


I 


SIDEWALK 
DOORS 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

tmK  A  Division  Streets  -  SAN  FRANCISCO  -  KLondike  2-0462 
^in  offi<^Factory.  401  Padflc  Are^  Alameds  -  LAkehamt^gn^ 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


ABSOLUTELY  WATERTIGNT 
FLUSH  TO  SIDEWALK 
GRATING  COVERS  OPTIONAL 
FURNISHED  IN  ANY  SIZE 


^ 


METAL 


JiniJTON 


Micli«l  a  P\M%t 
iron  Works,  Inc. 


PRODUCTS 


TENTH  AND  HARRISON  •  SAN  FRANCISCO.  CAlirORNIA 


FLUeRESCENT 

WAuMT  S9U 


FLUORESCENT  PRODUCT 


PACE  6 


DAILY    PACIFIC    BUILDER 


FRIDAY,  MAY  24.  194^ 


I 


fl 


Official  Proposak 

(Continued  From  Pmf  t) 


of  the  District  In  which  the  woric  is 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unlesa  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  E<ngineer  and 
is  ma.de  in  a/;cordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
a.  T.  McCOY, 
State  Highway  Engineer. 
(DaUy  Pacific  Builder) 
(May  10-17-24.  1946) 
Dated:  May  10.  1M6 

Highway  Improvement*— Merced  Co. 
bet.  8  Sc  4.3  miles  northeast  of  Gus- 
tine. 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building.  Sacramento.  California,  un- 
til 2  o'clock  P.  M,  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Merced  County,  between  3  and  4.3 
miles  northeast  of  Gustlne  (X-Mer- 
122-A),  a  bridge  across  Mud  Slough 
and  a  culvert  at  Garzas  Creek  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  LAbor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate    per   hour 

AsphaJt    plant     uryerman     or 

fireman  11.40 

Asphalt   plant    mixer   operator  1.45 
Aqphalt      spreading      machine 

operator   1.76 

Carpenter    1.325 

Cement  finisher 1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type 1.70 

Concrete  vibrator  operator L25 

Flagman     1.00 

Jack  hammer  operator 1.26 

Laborer     LOO 

Motor  grader  operator L85 

Oil   distributor   bootman L126 

Oiler  power  shovels  or  cranes  1.25 

Operator    of    power    shovel  or 

other     excavating     equipment, 

shovel  type  controls   (up  to 

and     including     one     cubic 

yard)     1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Pile  driver  holstman  or  op- 
erator     1.85 

Pile  driver  man 1.86 

Reinforcing    steel    worker    L60 

Roller  operator    1.66 

Tractor   driver   L70 

Truck  driver  (18  cubic  yards 
water      level     capacity      or 

more) L6626 

Truck  driver  (14  cubic  yards 
and  leas  than  18  cubic  yards 

water   level    capacity)    1.487R 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.875 

Truck  driver  (4  cubic  yards 
and  less  thaji  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  1.0625 
Any      classification       omitted 

herein   not   less  than   1.<X) 

Overtime — one    and    one-half     dH) 

times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagman)— one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  Including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  aiiy 
other  authorized  Federal  officer  or 
agency,  msofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  order, 
whether  higher  or  lower,  shall  con- 
trol 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spe- 
cifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Calif omia,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  L«s  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Creneral 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Highway  EIngtneer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  rig^t  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWATS 
G.  T.  MoCOT. 
State  Hij^way  SIngineer. 
(DaUy  Pacific  Builder) 
(May  10-17-24.  1946) 
Dated:  May  10.  1946 


Highway  improvemente  Meroed  C«. 
bet.  San  Joaquin  river  ft  Madera  Ca 
Line. 


Bids  are  required  for  the  entire 
work  described  herein. 
In  accordance  with  the  provisions  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has 
ascertamed  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman 1.40 

Asphalt  plant  mixer  operator  L45 
Asphalt  spreading  machine  op- 
erator     1.75 

Flagman    LOO 

Laborer LOO 

Motor   grader  operator   1.86 

Oil  distributor  bootman L12S 

Oiler  power  shovels  or  cranes    L26 

Operator  of   power  shovel   or 

other  excavating  equipment, 

shovel  type  controls    (up  to 

and     including     <me     cubic 

yard)     L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic   yard) 2.00 

Roller    operator 1.66 

Tractor  driver L70 

Truck  driver  (18  cubic  yards 
water      level      capttdty      or 

more) L6625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  L4875 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1.876 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 

water   level  capacity)  L1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)  L062fi 
Any      classification       omttted 

herin  not  less  than  LOO 

Overtime— one     and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and     flagman) — one 
and  one-half  (IH)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orderg  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  ajid  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2,  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and  al- 
so prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  rlg^t  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(DaUy  Pacific  Builder) 
(May  10-17-24  1946) 
Dated:  May  10,  1946 


Highway    Improvemenca — Madoo    Co. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIQHWAVa 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
EInglneer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  \m- 
tU  2  o'clock  P.  M  on  June  5,  1946, 
at  which  time  they  will  be  publicly 
opened  euid  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specification  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Modoo  County,  across  South  Fork 
of  Pit  River,  at  Likely  (il-Mod-73- 
C).  a  reinforced  concrete  bridge  to 
be   constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter     $1,375 

Cement  finisher  L75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving    type    L70 

Concrete  vibrator  operator  .__  125 

Flagman     LOO 

Jackhammer  operator L26 

Laborer    LOO 

Motor  grader  operator  L86 

Oiler  power  shovels  or  cranes  1.25 

Operator    of    power   shovel    or 

other   excavating  equipment. 

shovel   type  controls    (up   to 

and     including     one     cubic 

yard)     1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Pile   driver   man L86 

Reinforcing  steel  woiiier  1.60 

Roller    operator L66 

Tractor    driver    lk70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     L5626 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level  capacity) L4S75 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.375 

Truck  driver  (4  cubic  ywrds 
and  less  than  8  cubic  yards 

water   level   capacity) 1.1875 

Trudc  driver  (less  than  4  cubic 

yards  water  level  capacity  )„  L0686 
Any     classification     omitted 

herein   not   less   than   LOO 

Overtime     one     and    one-half     (1%) 

times  the  above  rates. 
Svmday  and  holidays  (except  watch- 
men,   guards    and    flagman)     one 
and  one-half  (1%)  times  the  above 
rates. 
The  rates  of  wages,  including  ov- 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hli^way 
Bhigineer.  Room  373,  Public  Works 
Building.  Sacramento,  California,  nn- 
til  2  o'clock  P.  M..  cm  May  29,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  bulldhag,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
wbicfa  special  reference  is  made,  as 
follows : 

Meroad  County,  between  San  Joa- 
quin River  and  Madera  County  Une 
(X-M*r-Sf-C),  -about  -three  -(3lO) 
milea  m  l«««th  to  be  i^rwl  with 
untreated  rook  baee  and  plant-"*(x^ 
•urfaolng. 


ertime,  holiday  or  Sunday  rate*, 
alwve  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  Fl'esldent  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  mconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  of  lower,  shall 
controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offtces  of  the  District  Engineers 
at  Los  Angeles  and  San  Farandaeo, 
at  the  office  of  tLe  District  BSng^eer 
of  the  District  in  which  the  woric  is 
situated,  and  at  the  office  of  the  As- 
sociated General  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  vmlees 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specif  Icatlona 
ESach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Wortcs 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
(Daily  Pacific  Builder) 
(May  10-17-24,  1946) 
Dated:  May  10,  1946. 


Highway    Improvements — Shasta  Co. 

STATE    OF     CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 


STATE    OF     CALIFORNIA 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M,  on  June  5,  1946. 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Shasta  County,  at  Redding  (llSha- 
20-C),  a  steel  plate  girder  bridge 
across  the  Sacramento  River  to  be 
constructed. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provision 
of  Section  1770,  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevaiimg 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate    per    hour 

Carpenter  J$1.50 

Cement  finisher  L75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  op>erator  (over 

one  cubic  yard  capacity) L70 

Concrete  vibrator  operator 1.26 

Derrick    operator 2.00 

Flagman    LOO 

Laborer LOO 

Oiler  power  shovels  or  cranes  1.26 

Operator   of   power   shovel    or 

other  excavating  equipment, 

shovel   type  controls    (up  to 

and     Including     one     cubic 

,  yard)     L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.00 

Painter   (brush)   L875 

Painter   (spray) L76 

Pile  driver  holstman  or  op- 
erator     1.85 

Pile  driver  man  L86 

Reinforcing  steel  worker  L50 

Roller  operator  L66 

Structural   steel   wortcer   L7fi 

Tractor   driver    L70 

Truck  driver  (18  cubic  yards 
water      level      capacity     or 

more)    1.5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water   level  capacity)    1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level  capacity)    „ 1.375 

Truck  driver  (4  cubic  yards 
and   less  than  8  cubic  yards 

water  level  capacity)  _...  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any     classification     omitted 

herein    not   less   than    1.00 

Overtime    one    and    one-half     (1%) 

times   the  above   rates. 
Sunday  and  holidays  (except  watch- 
men,   guards    and    flagman)     one 
and  one-half  (IH)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
time,  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  or- 
ders of  the  President  or  any  other 
authorized  Federal  officer  or  agency, 
Insofar  as  the  same  may  be  applic- 
able to  this  contract.  In  cases  of 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,   shall   control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Sah 
Fnuiclsco.  at  the  offices  of  the  Dis- 
trict EiUgineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (general 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  nuule  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
ticn  2  of  the  Standard  Specif  icatlona 
Eiach  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Ihroposal  Requirements 
and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Ihigineer. 
(Daily  Pacific  Builder) 
(May  10-17-24.  1946) 
Dated:  May  10,  1946 


Highway    improvemeirte 
San  Joaquin  Co. 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF    HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received  at 
the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.  on  June  8^  1946, 
at  which  time  they  wUl  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

San  Joaquin  County,  between  Cal- 
averas River  and  l-odi  (X-SJ-4-C), 
about  eight  and  two  -  tenths  (a2) 
mllee  In  length  to  be  graded  and 
paved  with  Portland  oement  con- 
crete and  three  (8)  bridges  to  be  oon- 
strueted. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  gener- 1  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate    per    hour 

Skilled  Labor 
Asphalt    Plant    dryerman     or 

fireman     ^1.40 

Asphalt   plant  mixer   operator  L46 
Asphalt      spreading     machine 

operator     L75 

Carpenter     ^ _... L875 

Cement  finisher  ..._— L75 

Concrete  mixer  operator   (one 

cubic  yard  capacity  or  less)  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving    type)     170 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and      Including     one      cubic 

yard)     1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)   2-00 

Motor  grader  operator  L85 

Reinforcing  steel  worker  _  L50 

Roller    operator    —  L65 

Tractor    driver   1.70 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     _ 1.5675 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  _ 1.375 

Intermediate  Grade  Labor 
Concrete  vibrator  operator  —  1.26 

Headerboard   man  1.375 

Jackhammer    operator —  L25 

Oil    distributor   bootman    _  1.12!4 

)iler  power  shovels  or  cranes—.  1.25 
Truck    driver    (4  cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)    — 1.1875 

Truck  driver  (less  than  4  cubic 
yards    water   level  capacity)  1.0625 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    •    QAO« 

V-8ELTS 
WIRE  ROPE  AND  FITTINGS 
BALL  A  ROLLER  BEARINGS 


GEORGE  M.  PHILPOTT  Ca 

BRYANT  bet.  9tb  and  10th  STS.,  S.  F. 


Unskilled  Labor 


Flagman 
Laborer 


L0625 
1.0625 


Positions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the 
special  provisions,  as  interpreted  in 
the  light  of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.25  per  hour. 

The  mnimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  pcUd  to  all  un- 
skilled labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

Overtime — one  and  one-half  (1)4) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1^)  times  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  Presld«it  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  mconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  materi- 
als; and  also  to  the  provisions  of 
Section  8,  article  (a)  and  (b),  of 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  whlct 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  CJeneral  Con 
tractors   in    San   Francisco. 

No  bid  will  be  considered  unless  ' 
is  made  on  a  blank  form  fumishf 
by  the  State  Highway  Engineer  ar 
is  made  in  accordance  with  the  pr 
visions  of  the  proposal  requlremer 
and  Conditions  set  forth  under  S« 
tlon  2  of  the  Standard' Specif icatlo 
Each    bidder    must    be    licensed  t 
also  prequalifled  as  required  by  1 
(See    said     Proposal    Requlrem< 
and  Conditions). 

The  Department  of  Public  Wc 
reserves  the  rirfit  to  reject  any 
all  bids. 
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DEPARTMBJNT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Snglneer. 
(Daily  Pacific  Builder) 
(May  10-17-24.  1946) 
Dated:  May  10,  1M6 


Highway    Improvenient*— 
Mendocino  County 

STATE   OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engmeer.  Room  878,  Public  Worics 
Building.  Sacramento,  California,  im- 
til  2  o'clock  P.  M.,  on  June  S.  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Hii^way  in  accordance 
with  the  specdJfications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

Mendocino  County,  at  Rook  Creek 
about  2S  miles  south  of  Garbervllie 
(l-Men-1-J),  a  diatanoe  of  about  aix- 
tenthe  (&6)  mila^  a  reinforoed  oon- 
crete  arch  bridge  to  be  oonetruoted 
and  roadway  approachee  to  be  graded 
and  surfaced. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Classification  Rate   per   hour 

Skilled  Labor 
Asphalt     plant     dryerman     or 

fireman  Jfl.40 

Asphalt   plant  mixer   operator  L45 
Asphalt  spreading  machine  op- 
erator     L75 

Carpenter     L125 

Cement  finisher L76 

Concrete   mixer  operator   (one  . 
cubic      yard      capacity      or 

less)     — 1.46 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity)   —  1.70 

Derrick   operator   2.00 

Motor  grader  operator  L8ft 

Operator  of  power  shovel  or 
other  excavatmg  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic 
yard)    _ 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic   yard)    .„ 2.00 

Pile  driver  holstman  or  op- 
erator      _ .4 _-_  1.86 

Pile   driver    man    L86 

Reinforcing  steel   worker 1.50 

Roller    operator L66 

Tractor    driver    L70 

Truck  driver  (18  cubic  yards 
water  level  capacity  or 
more)     L5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic 
yards   water   level   capacity)  1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  level  capacity)  1.375 

Intermediate  (3rade  Labor 

Concrete  vibrator 
Oil   distri*^ 


by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements 
and  CoDditions.) 

The  Dc|»artm«Dt  of  Public  Worics 
reserves  *iie  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
I  State  Highway  Engineer. 
!        (DaUy  Pacific  Bulkier) 
(May  10-17-24.  1M6) 
Dated:  May  la  IHS 


MUXWORK  MFGRS. 
REPORT  DUE  JUNE  3 

Manufacturers  of  special  mill- 
work  tx^y  were  given  an  addi- 
tional 30  days  to  file  reports  on 
their  pricing  methods  with  the 
OPA  national  office  in  Washing- 
ton. Under  today's  action  thev 
have  until  June  3  to  submit  their 
reports.  The  extension  of  time  is 
being  given,  OPA  said,  because 
there  was  unavoidable  delay  in 
the  distribution  of  the  special  mill- 
work  price  regulation,  and  many 
manufacturers  did  not  have  sof- 
ficient  time  to  complete  the  re- 
quired reports  by  May  8. 


a  COMPRESSOR 

FROM  BACON! 

e  right  size  compressor— the 
tools  you  need— in  first  class 
orking  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
<^an  dial  the  telephone  of  the 
liearest  Bacon  office. 
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34— DAMS,  RESERVOIRS  & 
DREDGING 

5/24/46  ~  '■  J"4 

COMPLETE   BIDS 

LOS  ANGELES  and  Long  Beach 
Harbors,  Los  Angeles  Co.,  Calif.— Aa 
previously  reported  Standard  Dredg- 
ing Corp..  800  Central  Bldg.,  Los  An- 
geles, at  1134,390  submitted  only  bid 
on  Schedule  A;  Consolidated  Con- 
structors, Inc.,  P.  O.  Box  6880  East 
Los  Angeles  Branch,  Los  Angeles,  at 
$7,496,630  submitted  low  bid  on 
Schedule  E,  and  T.  E.  Connoly,  Inc., 
461  Market  Street,  San  Francisco,  at 
$7,447,700  submitted  low  bid  on  Sched- 
ule F  to  the  U.  S.  District  Engineer 
Office,  751  South  Flgueroa  St,  Los 
Angeles,  for  construction  of  8650  feet 
of  detached  breakwater,  and  restora- 
tion of  12,500  feet  of  detached  break- 
water at  Los  Angeles  ana  Long 
Beach  harbor ;  Serial  157.  The  break- 
water will  be  constructed  with  a 
rubble  stone  and  enrockment  super- 
imposed on  a  core  of  sand  covered 
with  clay  and  quarry  waste. 

Th«  S,eBO  Lf.  of  new  breakwater 
is  an  extension  of  an  existing  por- 
tion of  breakwater  and  will  com- 
plete a  13,350- ft.  detached  breakwa- 
ter. Th«  extension  begins  at  a  point 
*ue  east  of  and  about  4,700  ft  dis- 
tant from  the  westerly  end  of  the 
UJ60  ft  detached  breakwater  and 
WtaodH  in  easterly  prolongation 
MMTeof  a  distance  of  about  8,660  ft 
The  breakwater  will  be  c<»structed 
Mth  a  rubblestone  enrockment  su- 
perlmpoeed  oa  a  core  of  sand  cov- 
ered with  clay  and  quarry  waste. 
The  sand  inner  core  im  complete  for 
the  entire  structure.  The  clay  and 
quarry  waste  outer  core  and  the 
•lass  B  stone  emplacetnent  ar«  pex- 
tially  complete.  The  clay  core  ma- 
terial will  be  dredged  from  a  speci- 
fted  area  in  Loe  Angelee  outer  har- 
bor. Reatoratioa  of  the  12,500-foot 
4etached  breakwater  consists  of  rub- 
Mestone  enrockment  work. 

The  work  involved  comprises  im- 
•ompleted  work  of  originally  plan- 
■ed  13,500-ft  breakwater,  contract 
for  which  was  awarded  to  Columbia 
Constr.  Co.  at  approz.  $10,000,000. 
The  contract  was  cancelled  at  the 
beginning  of  the  war  in  order  to 
make  the  contractor's  floating  plant 
available  for  more  essential  mili- 
tary    construction.     The    contractor 


had    at   that   time    completed    about 
5000  feet  of  the  construction  but  had 
laid  practically  all  of  the  aand  and 
clay   oore  for  the  entire  base    The 
new   work    involves    about    2,760.000 
tons  of  atone. 
Bids  will  be  taken  as  follows: 
SCHEDULE  A 
Dredging  a«id    Depositing   Clay  Core 
(Ik)  161,000   cj     place   measurement 
dredging  giound,  clay  core  ma- 
terial; 

SCHKDULE  B 

8660-Ft.  Breakwater,  Composite-type 

Structure  with  Ciay  Core  as 

in  Schedule  A 

(lb)  890,000  tons  class  A  stone; 

(2b)  660,000    soUd    c.y.    exclusive    of 

voids,  class  B  stone; 
(Sb)  15,000    solid    cy.,    exclusive    of 
voids,  claes  O  stone; 
SCHEDULE  C 
8650- Ft  Breakwater,  All  Stone 
(Ic)  890,000  tons  cIms  A  stone; 
(2c)  650,000    solid    cy.,    exclusive    of 

voids,  class  B  stone; 
(3c)  123,000   aoUd    cy.,    exclusive    of 
voids,  class  C  stone; 

SCHEDULE  D 
Reetoring    12,500- Ft    Breakwater 
(Id)  186,000  tons  class  A  stone; 
(2d)  175,000   solid    cy.,    exclusive   of 

voids,  class  B  stone; 
(84)  6800  each,  lifts,   existing  stone; 

SCHEDULE  B 

Entire  Work,  Composite  Type 

(le)  890,000  tons  claaa  A  alone  (new 

work) ; 
(2e)  186,000  tona  claaa  A  atone   (re- 

pcdra); 
(8e)  650,000    aolid    cy.,    exclusive    of 

volde,  class  B  stone  (new  work) 
(4e)  175,000  solid  cy.   do    (repairs) ; 
(5e)  15,000    soUd    cy.,    exclusive    of 

voids,  class  C  atone; 
(6e)  151,000  cy.,    place   measurement 

dredging  ground,  clay  core  ma- 
terial; 
(7e)  6800  each,   lifts,   existing   stone; 
SCHEDULE  P 
Entire  Work,  Ail  Stone 
(If)  890,000  tons  class  A  stone  (new 

work) ; 
(2f)  186,006  tona  do  (repairs); 
(Sf)  660,000    solid    cy.,    exclusive    of 

voids,  class  B  stone  (new  work) 
(4f )  175,000  solid  cy.  do  (repairs) ; 
(5f)  123,000    aolid    cy.,    exclusive    of 

voids,  class  C  stone; 
(6f)  5800  each,  lifts,  existing  stone. 
NOTE :  Quantities  of  class  A  stone 
axe   based   upon   stone  weighing   165 
lbs.  per  solid  cf.  in  the  quarry  with 


30%  voids.  QuanUUee  of  cUmmm  B 
stone  and  class  C  stone  are  based 
upon  stone  weighing  166  lbs.  per  eolid 
cf.  in  the  quarry  with  36%  voids. 

The  complete  bids  submitted  were: 

Standard  Dredging  Corp.,  Schedule 
A  (1)  $.89,  total  $134,390; 

T.  E.  ConnoUy  Inc.,  Schedule  F  (1) 
$3.50,  (2)  $3.75,  (3)  $3.70,  (4)  $3.70, 
(6)    $22,    total    $7,447,700; 

Consolidated  Constructors  Inc, 
Schedule  E,  (1)  $3.93,  (2)  $4.26,  (8) 
$3,41.  (4)  $3.60,  (6)  $3,  (6)  $1.25,  (7) 
$22.10,    total    $7,496,630;    Schedule    F, 

(1)  $3.83,  (2)  $4.25,   (3)  $3.35,  (4)  $3.60, 

(5)  $2.95,  (6)  $21.90,  total  $7,496,570; 
Guy  F.  Atkinson  Co.,  Macco  Con- 
struction Co..  David  G.  Gordon  and 
Bressi  &  Devanda  Constructors,  Inc, 
Schedule  B,  (1)  $5.10,  (2)  $4.10,  (3) 
$4.10,  total  $7,265,500;  Sched.  C,  (1) 
$5.10.  (2)  $4.10,  (3)  $3,  total  $7,563,000; 
&<diedule  B,  (1)  $4.80,  (2)  $5,  (3)  $3.70, 
(4)  $4.20.  (5)  $3.70  (6)  $1,  (7)  $17; 
total  $8,647,100;  Schedule  F,  (1)  $4.80, 

(2)  $5,  (3)  $3.70,  (4)  $4J0,  (5)  $3.  (6) 
$17,   total   $8,809,600. 

Columbia  Construction  Co.,  Sched- 
ule F,  (1)  $5.20.  (2)  $5.85.  (3)  $3.80, 
(4)  $i  (6)  $3JK),  (6)  $15,  total  $9,403.- 
600. 

(rovemment  Estimate:  Schedule  A, 
(1)   $1.47,  total  $221,970;   Schedule  B, 

(1)  $4.23.  (2)  $4,  (3)  $4.  total  $6,424,- 
700;  Schedule  C,  (1)  $4.23,  (2)  $4  (3) 
$4,  total  $6,866,700;  Schedule  D,  (1) 
$4.38,  (2)  $4.  (3)  $18.44  total  $1,621,632; 
Schedule  E,  (1)  $4.23.  (2)  $4.38.  (3) 
$4.  (4)  $4.  (5)  $4,  (6)  $L47.  (7)  $18.44. 
total  $8.268.302 ;  Schedule  F,  (1)  $^23, 

(2)  $4.38,  (3)  $4,  (3)  $4  (4)  $4.  (6)  $4. 

(6)  $1&44,  total  $8,478,332. 
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COiMPLETE    BIDS 

COLUMBIA  BASIN  PROJECTT, 
Washington. — As  previously  reported 
Roy  Ll  Bair  A  Co.,  and  Jas.  Crick  & 
Son,  W.  1220  Spoltane,  Wash.,  at  $2,- 
771,887.50  submitted  the  low  bid  to 
the  Bureau  ofg  Reclamation,  Coulee 
Dam,  Wash.,  May  10,  for  the  con- 
struction of  South  Coulee  Dam.  Col- 
umbia Basin  Project,  Spec  1231.  An 
estimated  1,500,000  cu.  yds.  of  earth 
and  rock  fill  will  be  used  in  thecon- 
struction  of  thedam,  which  will  have 
a  height  of  60  ft  and  a  crest  length 
of  approximately  10.000  ft.  Included 
will  be  a  main  canal  approach  and 
appurtenant  control  structures.  South 
Coulee  Dam,  together  with  North 
Coulee  Dam,  to  be  constructed  later, 
will  form  barriers  27  miles  apart  at 
their  respective  ends  of  Grand  Cou- 
lee to  create  an  equilizlng  reser- 
voir, with  an  active  storage  capacity 
of  700,000  acre  feet  of  water;  900 
days  for  completion. 
Work  involves: 

(1)  50,000  c.y.   excav.,  stripping  bor- 
row pits; 


2.111  MILES  HIGHWAY  CONSTRUCTION,  LOS  ANGELES  COUNTY 


L03  ANGELES  CO..  Calif.— Macco 
Constr.  Co.,  815  Paramount  Blvd., 
Clearwater,  at  $233,921  submitted  low 
bi  dunder  Proposal  "C"  to  the  Pub- 
lic Roads  Administration,  Charles 
Morris,  division  engineer,  720  Phelan 
Bldg.,  San  Francisco,  for  2.111  miles 
constructing  Project  Calif.  FH-63-C, 
Swartout-Angelus  National  Forest, 
Los   Angeles   County. 

The  work   involves: 

The  project  is  divided  into  2  proj- 
ects of  approximate  equal  sizes,  and 
bids  may  be  submitted  for  either  unit 
or  on  the  complete  project 

The  bids  will  be  taken  as  follows: 
Proposal   A 
(lA)  extra  and   misc.   force   account 
woric; 

(1)  14  acres  clearing  and  grubbing; 

(2)  154.000  cu.  yds.  unclassified  ex- 
cav.; 

(3)  1300  cu.  yds.  unclassified  ex- 
cav.,  for  struc. ; 

(4)  148,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 

(5)  1.071  miles  finished  earth  grad- 
ed roads; 

(6)  6  cu.  yds.  concrete,  class  A; 

(7)  70   Iba.    reinforcing   steel; 

(8)  174  lin.  ft.  12-inch  corrugated 
galvanized  sheel  metal  culvert 
pipe    (asphalt   dipped) ; 

(8a)  1,299  l.f.  24-ln.  corru.  galv.  sheet 

metal  culvert  pipe; 
(8b)  1   each  24-in.   corru.   galv.   sheet 

metal  culvert  pipe  elbow; 

(9)  570  cu.  yds.  derrick  placed  rock 
.  retaining  wall; 

(10)  6  drop  Inlets,  24-lnch  size  (type 

(11  6  steel  inlet  covers; 

(12)  4     embankment     spillway     Inlet 

assemblies     (type    A)     (asphalt 

dipped) ; 
<13)  2  concrete  manitenance   marker 

posts ; 
<14)  12  timber  culvert  markers. 
Proposal  B 

(15)  13  acres  clearing  and  grubbing; 

(16)  143.000  cu.  yds.  unclassified  ex- 
cav; 

(17)  1300    cu.     yds.    unclassified    ex- 
cav.   for   struc: 


(18)  115,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 

(19)  1.04  miles  finished  earth  graded 
roads; 

(20)  4  cu.  yds.  concrete,  class  A; 

(21)  30   lbs.    reinforcing   steel; 

(22)  618  lln.  ft  12-lnch  corrugated 
galvanized  sheet  metal  culvert 
pipe    (asphalt  dipped); 

(23)  1094  lin.  ft  24-inch  corrougated 
galvanized  sheet  metal  culvert 
pipe; 

(24)  596  lin.  ft  36-lnch  corrugated 
garlvanized  sheet  metal  culvert 
pipe,  12  gauge; 

(25)  88  lin.  ft  36-inch  corrugated  gal- 
vanized sheet  metal  culvert 
pipe,  10  gauge; 

(26)  1  12-lnch  corrougated  galvan- 
ized sheet  metal  culvert  pipe  el- 
bow  (asphalt  dipped) ; 

(27)  3  24-inch  corrougated  galvaniz- 
ed sheel  metal  culvert  pipe  el- 
bows; 

(28)  70  lin.  ft  removing,  cleaning  and 
stock  piling  salvaged  culvert 
pipe; 

(29)  20  lin.  ft.  removing,  cleaning  and 
relaying  salvaged  culvert  pipe; 

(30)  340  cu.  yds.  derrick  placed  rock 
retaining  wall; 

(31)  6  drop  inlets,  24-inch  size  (type 
1); 

(31a)  6  steel  inlet  covers; 

(32)  4  embankment  spillway  inlet  as- 
semblies (type  A)  (asphalt  dip- 
ped); 

(32a)  1  embankment  spillway  inlet 
assembly  (type  B)  asph.  dipped; 

(33)  2  concrete  maintenance  marker 
posts ; 

(34)  15  timber  culvert  markers. 

Proposal  C 
(35A)  extra  and  misc.  force  account 
work; 

(35)  27  acres  clearing  and  grubbing; 
(38)  297,000  c.y.  unclass.  excav.; 

(37)  2600  cu.  yds.  unclassified  ex- 
cav. for  struc. ; 

(38)  263,000  sta.  yds.  overhaul  (500  ft 
free  haul) ; 

(39)  2.111  miles  finished  earth  graded 
roads; 

(40)  10  cu.  yds.  concrete  class  A; 

(41)  100  lbs.  reinforing  steel; 


(42)  792  lln.  ft  12-inch  corr-  gated 
galvanized  sheet  metal  culvert 
pipe   (asphalt  dipped) ; 

(43)  2386  lln.  ft  24-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe; 

(44)  596  lin.  ft  36-inch  corrugated 
galvanized  sheet  metal  culvert 
pipe,  12  gauge; 

(45)  88  lin.  ft  36-inch  corrugated  gal- 
vanized sheet  metal  culvert  pipe, 
10  gauge ; 

(46)  1  12-inch  corrugated  galvanized 
sheet   metal   culvert   pipe   elbow 

(asphalt    dipped) ; 

(47)  4  24-inch  corrugated  galvanized 
sheet  metal  culvert  pipe  elbows; 

(48)  70  lin.  ft.  removing,  cleaning  and 
stock  piling  salvaged  culvert  pipe; 

(49)  20  lin.  ft.  removing,  cleaning  and 
relaying  salvaged   culvert  pipe; 

(50)  910  cu.  yds.  derrick  placed  rock 
retaining  wall; 

(51)  12  drop  inlets,  24-inch  size  (type 

1); 

(52)  12  steel  inlet  covers; 

(53)  8  embankment  spillway  inlet  as- 
semblies, type  A  (asph.  dipped) ; 

(53a)  1  each  do,  type  B; 

(54)  4  concrete  maintainenace  mark- 
er posts; 

(5.5)  27   timber   culvert   markers. 
Total  bids  follow: 

(A)  Macco   Constr.    Co..  Clearwater, 
(Pro.    C)    $233,921. 

(B)  A.  F.  Heinze.  San  Marino.  (Pro. 
C)   $249,428.35. 

(C)  Peter  L.  Fairey  &  Son,   (Pro.  C) 
$253,020.95. 

(D)  Vinnell  Co.,  Alhambra.  <Pro.  C) 
$261,436.95. 

(E)  Nathan  A.  More,  Alhambra,  (Pro. 
C).   $271,299.  , 

(F)  L.  A.  and  R.  S.  Crow.  Los  An- 
geles.   (Pro.   C)   $284,679, 

(G)  Mike    Radich    &    Co.,    Burbank 
(Pro.   C)    $287,017.40. 

(H)  Westbrook  &  Pope,  Sacramento, 

(Pro.  C)  $313,169. 
(I)    Geo.    E.    Muray,    Stockton,    (Fro. 
A),  $168,126.25;    (Pro.   B)   $158,289. 
()  Bonadiman- McCain,  Inc.,  Los  An- 
geles, (Pro.  B)  $164,652.22. 
Unit  prices  follow: 


(2)  180.000  cy.  commtm  excav.,  for 
foimdation   of   dam; 

(3)  6,000  cy.  rock  excav.,  for  do; 

(4)  6,500  cy.  rock  excav.,  for  foot- 
ings of   concrete  cut-off  wall- 

(5)  166,000  cy.  common  excav.  for 
approach  channel  and  main  ca- 
nal; 

(6)  530,000  cy.  rock  excav.,  for  do; 

(7)  3,000  cy.  common  excav.,  for 
canal   headworks   structure ; 

(8)  85.000  cy.  rock  excav.,  for  do ; 

(9)  1,000  cy.  common  excav.  for 
drainage  channels  and  concrete 
culvert ; 

(10)  4.000   c.y.    rock   excav.   for  do; 

(11)  120.000  cy.  common  excav.  in 
east  Coulee  City  borrow  area 
and  transp>ortation  to  dam  em- 
bankment ; 

(12)  150.000    cy.    common    excav    tn 
West     Coulee     City     borrow    exea 

No.  1  and  transportation  to  dam 
embankment ; 

(13)  475,000  cy.  common  excav.  in 
west  Coulee  City  borrow  area 
No.  2  and  transportation  to  rtniY) 
embankment ; 

(14)  530.000  cy.  earth  fill  in  em- 
bankment ; 

(15)  tamping  or  puddling  20.000  cy. 
of  earth  fill; 

(16)  106.000  cy.  of  sluiced  sand  and 
gravel  fill  in  embanlunent; 

(17)  920,000  cy.  rock  fill  in  em- 
banlunent ; 

(18)  300  cy.  baclifUl; 

(19)  constructing  100  Lf.  6-in.  dlam., 
sewer- pipe  drains  with  unce- 
mented  joints,  embedded  in 
jrrstvd  * 

(20)  constructing  3,600  l.f.  of  8-in.  do; 

(21)  constructing  650  l.f.  of  12-in.  do; 

(22)  laying  200  l.f.  18-in.  dlam.  con- 
crete pipe  with  cemented  joints; 

(23)  drilling  10,000  l.f.  grout  holes 
less  than  35  ft  deep  with  per- 
cussion drills; 

(24)  drilling  10,000  l.f.  grout  holes  tn 
stage  bet  depths  of  0  ft  and  35 
ft; 

(25)  drilling  8,000  l.f.  grout  holes  in 
stage  bet.  depths  of  35  and  60  ft 

(26)  drilling  4,000  l.f.  grout  holes  in 
stage  bet  depths  of  60  and  110 
ft 

(27)  placing  17,000  lbs  of  grout  pipe 
and  fittings; 

(28)  30.000     cy.     pressure     grouting 

(29)  15,000  Q.y.  pressure  grouting 
with  packers; 

(30)  5,500  c.y.  concrete  in  footings  of 
embankment   cut-off   wall; 

(31)  3,(X)0  cy.  concrete  In  embank- 
ment cut-off  wall,  except  foot- 
ings; 

(32)  6,700  c.y.  concrete  in  canal  headr 
work  structure; 

(33)  3,200  c.y.  concrete  in  parapet 
wall; 

(34)  45  c.y.  concrete  in  colvert,  and 
pipe  crossing  support  piers,  col- 
lars and  headwalls; 

(35)  placing  1,900,000  lbs.  reinf.  bars; 

(36)  installing  270,000  lbs.  of  radial 
gates; 

(37)  installing  60,000  lbs.  radial  gate 
hoists ; 

(38)  installing  57,00  lbs.  of  stop-log 
guides ; 

(39)  installing  1,200  lbs.  pipe  hand- 
rails and  ladder  rungs ; 

(40)  installing  2,500  lbs.  of  metal 
doors,  metal  sash  windows,  and 
metal  frames  and  gratings; 

(41)  installing  13,150  lbs.  of  18-ln. 
dlam.   pipe   crossing; 

(42)  12,000  c.y.   road  surfacing; 

(43)  constructing  11,000  l.f.  of  high- 
way guard  rail; 

(44)  installing  1,500  l.f.  electrical  met- 
al conduit  1^-ln.  or  less  in  di- 
ameter ; 

(45)  installing  11,000  Lf.  of  do.  larger 
than  1^-ln.  nnA  not  larger  than 
3-in.    in  diameter; 

(46)  installing  100  U>b.  ground  wires. 
Total   bids   follow: 

(A)  Roy  L.  Bair  A  Co.,  and  Jas. 
Crick    &  Sons,    Spokane,    $2,771,887.50 

(B)  Fiorito  Co.,  Seattle,  $2,781,152.50 

(C)  J.  A.  Tertellng  &  Sons  Inc, 
Boise,  Idaho,  $2,804,240 

(D)  Utah  Constr.  Co.,  and  Winston 
Bros.   Co.,   S.   F.,  $3,181,700 

(E)  Guy  F.  Atkinson  Co.,  David  G. 
Gordon,  W.  E.  Kier  Constr.  Co.,  and 
Bressi  &  Bevanda  Constructors  Inc., 
$3,333,000 

(F)  Morrison  -  Knudsen  Co.,  Inc., 
Seattle,  $3,773,545. 

Unit  prices  follow 
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mately  2,000,000  cu.  yda.  of  maas  con- 
crete. 

The  f  olk>wing  eontr&ctora  have  tak- 
en out  plans : 

Pacific  Constructors  Inc  ,207  Archi- 
tects' Bldg..  I*  A. 

Grafe-c:ailahan  Constr.  Co.,  2034 
Amelia  St.  Dallas,  Tex.,  and  714  W. 
Olympic  Blvd..  L.  A. 

Peter  Kiewit  Sons  Co.,  845  Kieways 
Ave,  Arcadia. 

Winston  Bros.  Co.,  411  W.  6th  St. 
L.  A. 

Morrison-Knudsen      Co.,      Inc,      319 
Broculway,  Boise,  Idaho. 

Guy  F.  Atkinson  Cc,  10  W.  Orange 
Ave..  South  San  Francisco. 

Consolidated  Steel  Corp.,  Box  6880, 
I*  A. 

W.  E.  Kier  ConatrucUon  Co.,  1462 
N.  Stanley  Ave..  Los  Angeles. 

United  Constr.  Co..  Box  1887,  Long 
Beach. 

Brown  Sc  Root,  Inc,  Box  3,  Houston, 
Texas. 

Kaiser  Engineers  Inc.  934  Broad- 
way, Oakland. 

Johnson.  Drake  &  Piper  Inc,  86 
Trinity  Place,  New  York. 

Western  Contracting  Corp.,  Sioux 
City,  Iowa. 

S.  A.  Healy  Co..  221  No.  LaSalle  St. 
Chicago,  IlL 

Condon-Cunningham  Co..  4229  Laf- 
ayette Ave.,  Omaha.  Neb. 

J.  A.  Jones  Constr.  Co.,  209  W.  4th 
St,  Charlotte.  N.  C. 

Massman  Constr.  Co..  29  W.  9th 
St.  Kansas  City.  Missouri. 

C.  F.  LyUe  Co.,  605  Nebraska  St, 
Sioux  City,  Iowa. 

Utah  Constr.,  Co.,  1  Mongomery  St, 
S.  F. 

Raymond  Concrete  Pile  Co.,  816  W. 
5th    St,  L.    A. 

Daniel  G.  Longtin  Co..  600  Market 
St.  S.  F. 


Btructlon  of  the  Nogal— ■Tombrtaao 
Highway,  F-27  (2)  AFB  8281.  in  Santa 
Cruz  C>>unty.  The  Public  Roo4a  Ad- 
ministration declined  to  concur  on 
the  award  on  the  grounds  that  the 
low  bid  was  excessive 

The  highway  commission  has  di- 
rected that  the  project  be  broken 
down  into  two  Jobs  and  be  readver- 
tised  for  bids. 


4  0 
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5/23/46 
NOTICE 

LOS  ANGELES  &  LONG  BELA.CH 
Harbors.  L.  A,  Co.,  Calif.— Referring 
to  the  bids  received  May  15  by  the 
U.  S.  District  Engineer  Office,  751 
S.  Flgueroa  St.  Los  Angeles  for  the 
construction  of  8650  ft.  detached 
trie  Smith,  E.  121  Sprague,  Spokane, 
breakwater  and  restoration  of  12,500 
ft.  of  detached  breakwater  at  Los 
Angeles  and  Long  Beach  harbors; 
Serial  157. 

The  bid  submitted  by  T.  E.  Con- 
nolly, Inc.,  461  Market  St,  San  Fran- 
cisco is  a  joint  venture  composed  of 
T.  E.  Connolly.  Inc..  Case-Connolly 
Co..  P.  O.  Box  6.  San  Pedro,  and  Peter 
Klewlt  Sons.  Co.,  345  Kieways  Ave., 
Arcadia.  As  previously  reported  they 
submitted  the  low  bid  on  Schedule  F 

Consolidated  Constructors.  Inc.,  P. 
O.  Box  6880  East  Loa  Angeles  Branch 
Los  Angeles  22,  is  an  affiliate  of 
Consolidated  Steel  Co.  As  previously 
reported  they  submitted  the  low  bid 
on  Schedule  E,  at  $7,496,630. 
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5/23/46 

CONTRACT    AWARDED 

NEAR  VALLEY  SPRINGS,  Cala- 
veras Co.,  Calif.  —Frank  L.  Howard 
Engineering  Co.,  L.  A.  at  $6505.50 
awarded  contract  by  U.  S.  Engineer 
Office,  Wright  Bldg.,  Sacramento,  un- 
der Spec.  1219  for  core  drilling  at 
Hogan  Dam  on  the  Calaveras  River 
near  Valley  Springs. 

5/24/46  3  4 

ADDENDUM    ISSUED 

VENTURA  COUNTY,  Calif —The 
Ventura  County  Flood  Control  Dis- 
trict has  issued  addendum  No.  1.  for 
the  construction  of  the  Matilija  Dam 
in  Ventura  County,  for  which  bids 
are  to  be  received  by  the  Board  of 
Supervisors  of  Ventura  Vounty  May 
28.  The  addendum  modifies  certain 
specifications  add  the  thickness  of 
the  dam  will  be  increased  so  that  an 
additional  4500  cu.  yds.  of  concrete 
will  be  placed. 

The  following   bid    items   are   also 
changed    to  read   as  follows: 
(9)  55,500  cu.  yds.  mass  concrete  in 

dam; 
(12)  30(X)  lln.  ft.  copper  sealing  strips 

in  contraction  and  slip  joints; 
(21)  100   squares   slip  joint 


8/24/46 
BIDS  WANTED 

SHASTA  COUNTY,  CaL— As  pre- 
viously reported,  until  May  28,  2 
P.  M.,  bids  will  be  received  by  the 
Public  Roads  Administration.  Chas. 
C.  Morris,  Division  Engineer,  720 
Phelan  Bldg.,  San  Francisco,  for  the 
construction  of  3.152  miles.  Project 
Calif-FH-92A,  Feather  Lake,  Lassen 
National  Forest  Shasta  County. 

Work   involves: 

(1)  24  acres  clear  and  grub|b; 

(2)  82,000  cy.  unclaaa.  excaV.; 

(3)  1180  cy.  do  for  atructur^; 

(4)  10,000  cy.  do  for  borrow; 

(5)  225,000    sta.    yds.    overhaul    (500 
ft  free  haul) ;  I 

(6)  7500  cy.  miles  special  olverfaaul 
of   borrow    (600  ft   free   haul) ; 

(7)  900  units  watering  embankment; 

(8)  350  units  watering  of  subgrade; 

(9)  770  units  watering  of  bsjge  course 

(10)  130  units  watering  surf,  course; 

(11)  lump  sum,  provide  and  maintain 
water  plant  or  plants; 

(12)  22,000  cy.  selected  borrow  base 
course ; 

(13)  20  tons  rapid  curing  cutback 
asphalt  grade  RC-2,  for  seal 
coat; 

(14)  8.152  miles  (Claaa  C-1  patement) 
road   mix   surfacing   laid; 

(15)  S(X)  tons  medium  curing  cutback 
asphalt  grade  MC-8,  fOr  class 
C-1;  I 

(16)  7  cy.  concrete.  Class  A; 

(17)  76  lbs.  reinforced  steel;  ' 

(18)  724  Lf.  18-in.  corru.  galv.  sheet 
metal  culvert  pipe; 

(19)  276  Lf.  24-in.  corru.  sheeit  metal 
culvert  pipe; 

(20)  1280  cy.  derrick-placed  ifock  re- 
taining wall; 

(21)  9  drop  inlets,  18-inch  al^e  (type 

1); 

(22)  2  drop  inlets,  28-lnch  siile   (type 

1); 
(28)  11  steel  inlet  covers; 
(24)  19  timber  culvert  markeVs. 

Plans  and  specifications  available 
at  the  above  office  upon  de}>osit  of 
$10.00. 


MaduMry  &  Natonl 


MISC  SUPPLIES  AND 
MATERIALS 


40 


3  4 


5/24/46 

CONTRACT   AWARDED 

SUISUN,  Solano  Co..  Calif.,  —Case 
Construction  Co.,  Box  416,  Alameda, 
at  $164,966.50  awarded  contract  by 
the  U.  S.  Engineer  Office,  Wright 
Bldg.,  Sacramento,  under  Spec.  1215 
for  dredging  to  enlargje  Sulsun  Chan- 
nel from  Sulsun  Bay  to  the  Port  of 
Sulsun. 


34 


5/23/46 

PROSPECTIVE    BIDDERS 

MOUNTAIN  HOME.  BAXTER 
County,  Ark.  —As  previously  report- 
ed, until  June  27  bids  will  be  received 
by  the  U.  S.  Engineer  Ofiice,  Gay 
Bldg.,  Broadway  at  3rd  St,  Little 
Rock,  Ark.,  CoL  Roy  D.  Burdlck,  dis- 
trict engineer,  for  the  construction 
of  Bull  Shoals  Dam  on  the  White 
River,  about  10  miles  north  of  Moun- 
tain Home.  Baxter  County.  Ark.  The 
dam  will  be  a  straight  concrete  grav- 
ity concrete  dam,  containing  approxl- 


5/24/46 

CONTRACT   AWARDED 

CADDOA,  Bent  County,  Colo.  — 
Morrison-Knudsen  Co.,  Inc..  P.  O. 
Box  450.  Boise,  Idaho,  and  810  Title 
Guarantee  Bldg.,  Los  Angeles,  at  $1,- 
298,117.70  awarded  a  contract  by  the 
U.  S.  District  Engineers  Office,  Com- 
mercial Bldg.,  an  P.  O.  Box  1538,  Al- 
buquerque, N.  M.,  for  the  completion 
of  John  Martin  Dam  on  the  Arkan- 
sas River,  approximately  50  miles 
west  of  the  Kansas-Colorado  state 
line   and   near  Caddoa. 


5/23/46 

BIDS  OPENED 

ARIZONA— Utah  Constructilon  Co.. 
5250  S.  State  Salt  Lake  cnty,  Utah,  at 
$267,119.10  submitted  the  low  bid  to 
the  Arizona  State  Highway  Com- 
mission. 17th  Ave.,  and  Jack$on  St, 
Phoenix,  Ariz.,  May  17  for  the  con- 
struction of  the  Davis  Dam -Kingman 
Highway,  S  10  (1)  AFE  6801.  The 
work,  which  begins  at  a  point  near 
the  Colorado  River,  about  1^2  miles 
south  of  Davis  Dam,  and  extends 
easterly  toward  Kingman  for  a  dis- 
tance of  approximately  27  miles,  con- 
sists of  grading,  draining,  select  ma- 
terial and  road  mixed  bituminous 
surface,  SC-2;  completion  time,  Dec. 
31,   1946.  I 

Total  bids  submitted  were: I 

Utah   Construction   Co.,   $26t.ll9.10; 

H.  L.  Royden,  Phoenix,  $271,885.71; 

Heuser  &  Gamett.  Glendale,  Calif., 
|290,076.e4;  , 

Fisher  Contracting  Co.,  I'hoenix. 
$310,674.52. 


38— ELECTRIC  UGHfllNG 
TRANSMISSION  LINES 

6/23/46  38 

CONTRACT    AWARDED 

GRAND  COULEE.  Wash.  — Elec- 
thlc  Smith,  E.  121  Sprague,  Spokane, 
Wash.,  at  $68,522  awarded  Contract 
by  the  Bonneville  Power,  Admin.,  1300 
NE  Union  Ave.,  Portland,  under  In  v. 
3661  for  construction  of  Grand  Coulee 
Foster  Creek  section  of  Grand  Coulee 
Snohomish  230-kv.  wood  pole  trans- 
mission line  beginning  atl  west 
switchyard,  Grand  Coulee  Dam. 


39— SEWERS 


5/23/46  41 

CONTRACT  AWARDED 

DENVER,  Colo.,— Pacific  Portland 
Cement  Co.,  417  Montgomery  St,  San 
Francisco,  at  $74,496  awarded  con- 
tract by  the  Bureau  of  Reclamatkm, 
Customhouse.  Denver,  Colo.,  for  furn- 
ishing and  delivering  32,000  bbls  of 
modified  Portland  cement  in  paper 
sacks  f.o.b.  Concord.  CJaiif.  Invit  A- 
49,069-A. 


MACHINERY  AND 
EQUIPMENT      ^, 


5/24/46  *  4  8 

BIDS  OPENED 

SEATLLB.  Wash. — CThicago  Bridge 
Sc  Iron  Co..  416  Rialto  Bldg.,  S.  F.,  at 
$120,497  (design  C)  and  $124,885  (de- 
sign A)  submitted  low  bid  to  City  of 
Seattle,  County-City  Bldg..  for  ele- 
vated steel  tank  and  tower. 

Pittsburgh  Des  Moines  Steel  Co.. 
Seattle,  at  $127,940  submitted  only 
other  bid. 


6/22/46  48 

SUB    CONTRACTS    AWARDED 

STORE    BUILDING 

Bat   coet   $45,000 

NOVATO.  liarin  Co..  CaUf.  South. 
side  of  Grant  Ave.  between  First 
and  Second  Sts..  across  from  the 
Novate   fire   station. 

Construction  of  one-story  retail 
store  building  (135x200x15),  hol- 
low tile  walla,  concrete  exterior 
finish    and    atucco   interior   flniah. 

Owner  —  Plnl  Hardware  Co.,  D.  D. 
PhiUlps,  Thompson  and  Hovia  Sta. 
Novate 

Contractor— C.  S.  Phillips.  388  Keo- 
kuk  St.,   Petaluma. 

Electric  Wiring- F.  B.  Maus,  28 
Post   9t,   Petaluma. 

Sheet  MeUl  —  Acme  Sheet  MeUl 
Works.  11  E.  Washington  St, 
Petaluma. 

Tile  Work— H.  Culver,  P.  O.  Box. 
706,    Petaluma. 

Glass— Ubby  Glaaa  Ca,  135  Stock- 
ton,  S.   F. 

Lumber  St  Mill  Work  —  Diamond 
Match   Co.,   Chi  CO. 

Painting-J.  T.  Neal,  Jr.,  Box  162, 
Kentfield. 


5/22/46  O 

BIDS  WANTED 

COLUMBA  BASIN  PROJECT, 
Wa.sh.— Until  July  5,  2  p.  m.,  blda 
will  be  received  by  the  U.  8.  Bur- 
eau of  Reclamation.  Denver,  Colo., 
under.  Spec  18d9  for  construction 
of  a  generator  for  unit  R-1  at 
Grand  Coulee  Power  Plant  Colum- 
bia Basin  Project,  Washington.  The 
work  is  situated  in  the  Grand  Cou- 
lee Power  Plant.  Columbia  Basin 
Project  Waahlngton. 

The  work  consists  of  furnishing 
and  inatalUng  one  (1)  120,000- kv. -a., 
unity-power-factor,  120-r.p.m.,  18,- 
SOO-volt,  three-phase  60-cycle,  ver- 
tical -  shaft,  alternating  -  current 
generator  for  imit  R-1. 

Specs,  obtainable  from  above  of- 
fice; no  charge  to  prospective  bid- 
ders ;  to  others  $2,  not  returnable. 
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5/24/46 

BIDS  WANTED 

SAN  FRANCISCO— Bids  will  be 
received  by  the  U.  S.  Tree^ury  De- 
partment. 821  Market  St..  San  Fran- 
cisco 3,  for  drayage  service  as  fol- 
lows: 

June  4,  2  P.  M. 

Inv.     SF- 2998-46:     drayage    service 
from   July   1.   1946,    to  June   30.    1947. 
within  city  limits  of  Sacramento  and 
points  within  a  radius  of  25  miles. 
June  6,  2  P.  M. 

Inv.  SF-3006-46:  drayage  service 
from  July  1.  1946.  to  Jime  80,  1947, 
within  city  limits  of  San  Diego  and 
within  a  radius  of  25  miles  thereof. 


5/23/46  39 

CONTRACT   AWARDED 

TRACY,  San  Joaquin  Co.,  Calif- 
Pacific  Pipe  Line  Construction  Co., 
2128  San  Pablo  Ave.,  El  Cerrito,  at 
$4111.15,  2%  10  days,  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation, Old  Post  Office  Bld^,  Sac- 
ramento 14,  under  Inv.  D-3T50  for 
construction  of  sewer  and  water 
system  for  Tracy  trailer  camto. 
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40—        STREETS  AND 
HIGHWAYS 

5/23/46  40 

BIDS  OPENED 

ARIZONA— Kolb  Construction  Co., 
731  N.  19th  St,  Phoenix,  Ariz.,  at 
$122,959.65  submitted  the  low  bid  to 
the  Arizona  State  Highway  Commis- 
sion. X  17th  Ave  and  Jackson  St. 
Phoenix.  Ariz..  May  17  for  the  con- 
struction of  the  Flagstaff-Fort  Val- 
ley Highway,  S  24  (2)  AFE  677.  The 
work  which  begins  at  Flagstaff  and 
extends  northwesterly  about  7  miles 
to  Fort  Valley,  consists  of  grading, 
draining,  base  material  and  road 
mixed  bituminous  surface,  SC-2; 
completion  time,  Oct.   15,  1946. 

The  total  bids  submitted  were : 

Kolb  Construction    Co.,    $122,959.65; 

Fischer  Contracting  Co.,  $125,196.75; 

L   G.   BealLPhoenix.   $125,943.52; 

Bowen  St  McLaughlin  and  R  G. 
Lynch.  $127,223.10; 

Heuser  &  Gamett  Glendale.  Calif. 
$133,357.25. 


40 


5/23/46 

AWARD  RESCINDED 

SANTA  CRUZ  COUNTY,  Ariz.— 
The  Arizona  State  Highway  Com- 
mission. Phoenix,  Ariz.,  has  rescind- 
ed the  contract  awarded  to  the  L.  M. 
White  Construction  Co.,  P.  O.  Box 
2350  St  Marys  Rd.,  Tucson.  Ariz.. 
Apr.    5    at    $574,446.83    for    the    con- 


Ce  P.  Concnte  Eqidpineiit 

COMPANY 

FORM  CLAMPS  •  SNAP  TIES  •  tCMBOi 

SUPPORTS  -  COLUMN  CLAMFS 

SHORES  -  RAWU  PLUGS  •  STAR  DRILLS 

ELECTRIC    HAMMERS   •    ELECTRIC 

DRILLS   •  CURING  COMPOUND 

MULTIPLEX  SAWS  •  EXPANSION  JOINT 

CONCRETE  VIBRATORS 

1388  w.  letti  SL,  OnkiMMi,  am. 

TEavlsbv  1406 

S6-HOUR  PHONE  SERVICE 


5/22/46 
PLANNED 

LODI,  San  Joaquin  Co.,  Calif. — 
City  of  Lodi  Clinton  Henning.  City 
Engineer  plans  the  construction  of 
a  $247000  reinf.  concrete  sewer 
pipeline  involving  construction  of 
Sacramento  Street  industrial  drain, 
$30,000  and  main  outfall  line  to 
disposal  site.  $118,000  and  works  at 
disposal  site,  $76,000. 


ROOF 
TRUSSES 


40—        STREETS  AN0 
HIGHWAYS 


5/22/46  40 

PLANNED 

VALLEJO,  Solano  Co.,  Calif.— 
City  of  Vallejo  plans  improvement 
of  Ninth  St  and  Contra  Costa  St 
Hearing  of  protests  is  scheduled 
for  June  10,  9:30  a.  m.  in  the  City 
Hall.  Plans  by  City  Engineer  T.  D. 
Kilkenny. 
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5/24/46 

BIDS    OPENED 

COCONINO  COUNTY,  Ariz.  — W. 
R  Skousen,  P.  O.  Box  71,  Phoenix, 
Ariz.,  at  $229,295  submitted  tiie  low 
bid  to  the  Public  Roads  Administra- 
tion. 303  W.  Jefferson  St.  Pnoenlx, 
Ariz..  May  16.  for  the  const^ction 
of  Project  Ariz.  FH2-F1-G1-H1,  Flag- 
staff-Clintswell.  Coconino  County. 
Ariz.,  a  total  length  of  12.935. 

The  total  bids  were: 

W.    R    Skousen.    $229,295; 

Bowen  and  McLaughlin,  and  R  G. 
Lynch,  $233,055; 

Kolob  Construction  Co..  $2S6,|656. 


STRUCTURES 

INCOSPORATCD 

220  Montgomery  St. 

San  Francisco  4,  CaUf . 

YUkon  0407 

SACRAMENTO  OFFICE 
1014  SUi  SL—'Phone  Sac  aK4S 


McLaren  CEMENT 
ASBESTOS  BOARD 

4.{t  s  ML  s  I'Shd.  ^ 

1 

3^16-111.  and  V*->^  Corru. 
3-fL  «4s.  X  S4t. 

LD.ReederCo^Sf. 

DOwlas  MM 
tit  Saeraaeato  Street 


QUICK,  PERMANENT, 
LOW-COST  CONSTRUCTION 

"QUONSCT  40":  40  feet  wide; 
any  length  detired.  in  20-foot 
extensions.  Roller  doors  and  four 
windovrs  in   standard  end-panel. 

"QUONSET  24"t  24  feet  wide; 
len|th  as  detired.  ia  cxtenaioas 
of  12  feet.  Roller  doors,  solid 
panels  available  for  front;  walk 
door  and  window  available  ia 
cnd-paoel. 

"QUONKT  20":  20  feet  wide; 
any  length  desired,  in  12-foot 
extensions.  Walk  door  and  two 
windows  in  sundard  end-panel. 


STRAN-STEEL  "QUONSETS 
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AGGREGATES 
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DAILY    PACIFIC    BUILDER 


FRIDAY,  MAY  24,  1946 


Ouildin^  Permiiti^,  ContraiCts}-' — Recorclecl  IloticesJ 


BUILDING  PERMITS 

Applications 


8AN   FRANC I8CO 


ALTER  FLATS,  JIOOO;  1060  Florida 
St;  owner,  Albert  Hawkyard,  San 
Leandro,  Calif;  day  work. 

ALTER  OFFICE,  flOOO;  2061  3rd  St; 
owner,  A  V  Marablto,  prem ;  build- 
er, Carlsen  Sc  Franz,  60  Oak  Grove, 

ALTER  RESTAURANT.  f750;  1335 
Orant  Ave;  owner,  O  Pera,  1335 
Orant  Ave;  builder,  Rome  Carpen- 
ter Shop,  1659  Powell 

ALTER  BAR,  |700;  540  Grant  Ave; 
owner,  Mr  Tang,  542  Grant  Ave; 
builder,  Shang  Git,  145  Waverly 
Place. 

DWELLING,  9ne-8tory  frame,  16000; 
N  Silver  Ave  125  W  Congdon;  own- 
er and  builder,  Boyd  C  Lindsay, 
1176  Alemany  Blvd. 

DWELLINGS,  nine,  l-story  fr,  |4000 
each;  3  Geneva  Ave  525,  560,  585, 
610,  635,  660,  685,  710,  735  E  Linda 
Viata  Steps;  owner.  Atlas  Realty 
Co,  1500  Judah  St;  contractor.  Pa- 
cific Coast  Constr  Co,  5100  Judali. 

DWELLINGS,  six,  l-story  fr,  $4000 
each;  E  Gates  250,  275  S  Elsmer- 
alda;  N  Hanover  24,  48,  72,  96  W 
Pope;  owner,  Atlas  Realty  Co,  1500 
Judah  St ;  contractor.  Pacific  Coast 
Constr  Co,  1500  Judah  St. 

ALTER  stores  and  apts,  $3000;  1451 
Halght  St;  owner.  E  Ewing,  1506 
Haight  St;  contractor.  HammiU 
Constr  Co,  4124  Geary  Blvd. 

ALTER  store,  $2200;  3370  19th  St; 
owner,  Frank  Louie,  c/o  cntr;  con- 
tractor, L  Salomon,  1734  Broderick. 

ALTER  curtain  and  blanket  clean- 
er, $1000;  160  14th  St;  owner,  Jas 
A  Caldwell,  premises ;  contractor,  H 
Erickson. 

ALTER  3 -family  dwelling  and  store, 
$1000;  1165-67  Scott  St;  owner,  W 
G  Steel,  1729  Sutter  St;  contractor, 
Martinez  &  Calhoun,  528  Hemlock. 

ALTER  auto  sales,  $500;  214  Van 
Ness  Ave;  owner,  Goggln  &  Ca- 
selli,  prem;  contractor,  Famocchia 
&  Co,  2749  Gough  St 


BUILDING  PERMITS 

Granted 


GARAGE,  $500;  4301  St  Andrews  Rd; 
owner  and  builder,  V  G  Flaahman, 
2122  Cimton  Ave,  Alameda. 

GARAGES,  two,  $500  each;  4339  and 
4371  St  Andrews  Road;  owner  and 
builder,  V  G  Flash  man,  2122  Clin- 
ton Ave,  Alameda. 


MARIN    COUNTY 


BERKELEY 


ALTERATIONS,  $652;  2804  Cherry; 
owner,  Roy  Hortley,  2804  Cherry; 
builder,  Bay  Cities  Asbestos  Co, 
Oakland. 

GARAGE,  $1000;  45  Alta  Rd;  owner 
and  builder,  Herman  Hewelke,  494 
Cragmont. 

DWELLING  (3-room).  $5500;  1909% 
Vine;  owner.  Bayard  Rucken,  1909 
Vine;  builder,  H  Schmltz,  1822 
Allston  Way. 

ALTERATIONS,  $500;  2826  Tele- 
graph; owner,  Henry  Rose,  2826 
Telegraph ;  builder.  United  Roofers, 
5922  Telegraph. 

ALTERATIONS,  $500;  1811  Arch; 
owner,  Wm  Keasberg,  1811  Arch; 
builder.  Sharp  &  Niedermeyer,  2361 
Garvin  Ave,  Richmond ;  plauis  by 
P  B  Kelleene. 

FACTORY,  $3500;  707  Jones;  owner 
and  builder,  Eugene  A  Ruegg,  516 
Ramona  St,  Albany ;  plans  by  Stren 
Steel  Division,  Detroit,  Mich. 

ALTER  AND  ADD,  $1000;  2606' 
Dwlght;  owner,  Berkeley  Baptist 
Divinity  School,  Dwlght  Way  and 
Hillegass;  builder,  W  H  Conner, 
1733  Francisco;  architect,  W  H 
Ratcliff,  2323  Shattuck  Ave. 

ALTERATIONS,     $800;     2225     Shat 


Recorded  Accepted 

May  20,  1946— SAN  RAFASO^  John 
Z  Fung  to  Self Jiay  17,  1946 


SAN  MATEO  COUNTY 


Recorded  Accepted 

Hay  20.  1946— LOTS  IS.  14,  IS  and 

16  Blk  1.  Sequoia  Tract  Gaylord 
Lewis,  et  al  to  whom  It  may 
concern April  27,  1946 

May  20,  1946— LOT  4  Blk  8,  Uni- 
versity  Heights.     Roy    F    Smee, 

et  al  to  whom  It  may  concern 

May   16,   1946 

May  20,  1946— LOTS  226  to  230  Incl, 
Southwood.  American  Homes  De- 
velopment Co  to  O  W  Williams 
Company..- .May  17,  1946 

May  21,  1946— LOT  22  Blk  5,  North 
Redwood.  H  L  Helberg,  et  al  to 
whom  it  mv4,y  concem....May  16,  1946 

May  21,  194^— LOTS  20,  14.  17  and 
18  PeUerain  Court  Mllland  Dev 
Co  to  Mills  Constr  Co..May  17,  1946 

May  21,  1946— LOTS  71,  72,  73  and 
74  Blk  10,  Skn  Bruno  Park.  Lloyd 
I  Curtis,  et  al  to  Self..-.May  39,  1946 

May  21,  1946— LOT  6  ptn  Lot  7  Blk 
1,   Blossom   Heath   Manor.    H   D 

Cumencer  to  Munson  Brothers 

May  21,   1946 


Release  of  Liens 


SAN  MATEO  COUNTY 


Recorded  Amount 

tuck;  owner,  M  W  Druoqwer.  2225  , May  21,  1946-LOT  9  Blk  22,  Crocker 
Shattuck ;  builder,  Anderson  &  j  Tract.  F  C  Vandergrif f  to  whom 
Retteroth,  5335  College.  j     *t  may  concern  „. 


>8AN   JOSE 


ALAMEDA  COUNTY 


BUSINESS     Bldg,     2-story.     $29,000;    5**^°^*i®*J 


400  N  1st  St;   owner,  Golden   State 

Co,  Ltd;  contractor,  Bridges  Const 

Co,  1071  Pine  Ave. 
RESIDENCE,  $7,000;  1158  Kotenberg; 

owner,  W.  E.  Thome;   builder,  W. 

Thome,  119  Sunol  St. 
ALTERATION      Business      Building, 

$1,000 ;  86  N.  San  Pedro  St. ;  owner, 

and  builder,  Ben  Mancini. 
RESIDENCE,     $6000;      834     Jansen ; 

owner  and  builder,  H.  J.  DeDiego. 
ALTERATION      Residence,      $750.00 ; 


Amount 


May  22,  1946— Lots  11  and  12,  Block 
K,  Map  Estudillo  Estates,  San 
Leandro,  Calif.  Broadmoor  Elec- 
tric Co  to  Charles  A  and  Louise 

Holman,  Dave  M  Reid $275.00  JElec  &  Eng  Co;  4  outlets. 

^  2732      Geary     St; 


2712  1500  Taraval;  owner,  Lang- 
ley;  contractor.  Arc  Electric;  4  out- 
lets; 3  switches;  4  plugs. 

2713-15  287,  291,  283  Prague  9t; 
owner,  Hoecker;  contractor  Arc  li.lec- 
tric ;  9  outlets  ;  10  switches ;  10  plugs. 

2716  2522  30th  Ave;  owner,  Boyd 
Lindsay;  contractor.  Arc  Baectric;  12 
ouUets;  12  switches;  12  plugs. 

2717  27  Payson;  owner,  Wickam; 
contractor,  Arc  Electric;  1  outlet; 
service. 

2718  Powell  and  O'Flarrell ;  owner, 
Manx  Hotel;  contractor,  W  B  Baker 
&  Co;  service;  motor*. 

2719  219  Natoma;  owner.  El  Rey 
Building  Co;  contractor,  W  B  Baker 
*Co;  l.„ 

2720  225  Stuart;  owner.  South- 
worthy  ;  contractor,  W  B  Baker  ft  Co ; 
6  outlets;  1  switch;  3  plugs. 

2721  3221  Geary;  owner,  B  Levy  ft 
Son;  contractor,  W  B  Baker  ft  Co; 
1  plug. 

2722  750  Sutter;  owner,  Canter- 
bury Hotel ;  contractor,  W  B  Baker  ft 
Co;  alterations. 

2723  1003  Fillmore;  owner,  Lee's 
Lunch ;  contractor,  W  B  Baker  ft  Co ; 
motors. 

2724  SE  Grant  Ave  and  Bush  St; 
owner.  United  Cigar  Store;  contrac- 
tor, W  B  Baker  &  Co ;  motors. 

2725  2101  Bryant;  owner,  Remler 
Co ;  contractor,  Geo  F  Brayer ;  service. 

2726  2407  Harrison ;  owner,  Jarkey ; 
contractor,  Fred  Johnson  Electric;  6 
outlets;  2  switches;  3  plugs;  service; 
motors. 

2727  4th  and  Clementina;  owner, 
E  S  McKittoich  Co;  contractor,  H  C 
Reid  &  Co;  service, 

2728  559  Sutter;  owner,  GUberd's; 
contractor,  H  C  Reid  ft  Co ;  2  outlets ; 
5  switches ;  12  plugs. 

2729  862   Cole    St;    owner,    ; 

contractor.  Atlas  Electric  Co;  4  out- 
lets; 2  switches;  3  plugs. 

2730  441  Pine  St;  owner,  Parisian 
Sandwich  Shop;  contractor,  Atlas 
Elec  &  Eng;   

2731  10th  and  Arkansajs ;  owner. 
Standard    Oil    Co;    contractor.   Atlas 


f contractor,  Spott  Electrical;  1  outlet 

168  2140  Shattuck;  owner,  Davls- 
Mejia  Co;  contractor.  Spott  Electri- 
cal; 1  switch;  1  fixture;  1  circuit;  1 
sign;  1  transformer. 

169  1705  Solano ;  owner,  Leo  Esaer ; 
contractor,  Spott  Electrical;  1  out- 
let; 1  switch;  1  sign;  1  transformer. 

170  2375  Telegraph;  owner,  Tip 
Top  Cleaners;  contractor.  Electric 
Sign  Repair;  1  sign;  2  transformers. 

171  1345    PaAer;    owner, ; 

contractor,  Clifford  Electric;  7  fix- 
ture*. 

172  1611  San  Pablo;  owner. ; 

contractor,  Clifford  Electric;  8  out- 
lets; 7  switches;  8  fixtures;  7  plugs; 
new  service;  4  circuits. 

173  547    Vtacente ;    owner, ; 

contractor,  Clifford  Electric;  range. 

174  1178  San  Pablo ;  owner,  Hickey 
&  Stars;  contractor,  U  C  Electric;  2 
motors. 

175  2308  Telegraph;  owner,  ; 

contractor,  U  C  Electric;  new  service. 

176  358  Panoramic ;  owner,  M  Lang- 
worthy;  contractor,  U  C  Electric;  6 
outlets;  4  switches;  6  plugs;  2  cir- 
cuits. 

177  2433  Telegraph  ;  o^^-ner,  ; 

contractor,  U  C  Electric ;  5  plugs. 


trade-in  allowance,  $150;  $2226  net 
Harron,  Rickard  ft  McCone,  $2715.- 

12;  $376;  $2840.12. 

Moore  Machinery  Co.,   $2238;   $125; 

$2113. 


4  2 


5/24/46        I  • 

BIDS   WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  June  5,  5:30  P.  M.,  bids  will  be 
received  by  the  Bast  Bay  Municipal 
Utility  District  Room  312,  512— 16th 
St.  Oakland,  under  Spec  1740  for 
furnishing  quicklime  for  the  fiscal 
year. 

Specifications  obtainable  from  the 
above  office. 


MACHINERY  AND 
EQUIPMENT 


Engineering  Section 


STREETS  AND 
HIGHWAYS 


Liens  Filed 


Geary     St;     owner.     Curran 
i  Theater ;  contractor,  C  J  Holzmueller ; 


ALAMEDA  COUNTY 


2733    139  Dore;  owner,  Sala  Bros; 

contractor,  Dover  Electric;  4  outlets. 

1     2734    32  Beale ;  owner,  E  F  Lane  & 

;Son;   contractor,  Dover  Electric  Co; 


5/24/46  4  0 

BIOS   WANTED 

MARION  COUNTY.  Ore.  —  Until 
June  4,  10  A.  M..  bids  will  be  received 
by  the  Public  Roads  Administration. 
W.  H.  Lynch,  division  engineer,  808 
Bedell  Bldg.,  Portland,  for  grading 
North  Santiam  Hlghawy,  Willamette 
National  Forest,  Marion  Co.;  Project 
24-A3. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10. 


5/24/46  4  s 

BIDS    POSTPONED 

DAVIS  DAM  PROJECT,  Arizona- 
Wevada.— Until  June  10,  2  P.  M.  (post- 
poned from  May  31),  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Custom  House,  Denver, 
Colo.,  und«r  Spec.  1287  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Louise, 
Ariz.,  five  62,200  hp.,  94.7  r.p.m.,  ver- 
tical-shaft hydraulic  turbines  and 
five  oil  pressure,  actuator  type  gov- 
ernors witlh  pumping  equipment  for 
regulating  the  speed  of  the  62,200  hp. 
turbines  fdr  installation  in  the  Davis 
power  plant.  Davis  Dam  Project.  Ari- 
zona-Nevada. All  of  the  apparatus 
will  be  installed  by  the  government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  t*  others,  $1.75,  not  return- 
able. 


Board  pf  Fire  CemmiMlonsrs,  We«t< 

gate  Fire  Protection  Dietriok, 

West  Sacramento,  Calif. 


BIDS     WANTED  — To    ke    _^ 

Wednesday,  June  19,  1946C  at  8  P.  M. 
Sealed  bids  will  be  received  for  ths 
construction  of  an  addition  to  the 
present  Fire  House  located  at  15tk 
and  Alabama  Sts.,  Weet  SacrameDta 
up  to  and  including  J  una  1%  1M«. 
Plans  and  Specifications  can  be  ••• 
cured  from  the  Fire  Chief  at  the  Firs 
Dept  Headquartera  A  $5.09  deposH 
will  be  required  on  plans  and  speci- 
fications. The  Board  reserrea  tba 
right  to  reject  any  or  all  bida. 
BOARD  of  FIRE  COMMISSIONEIRft 
Weatgate  Fire  Protection  Dlatrict 
E.  C.  HUGHBa 

Chairmaa. 
(Datty  Pacific  Builder) 
(May  22-23-a4-ST.  1946) 


Gassified  Advertising 


HELP  WANTED 


4  3 


4  0 


884  Minnesota ;  owner,  O.  Batneck ;  [  Recorded 


Amount '  motors ;  alterations. 


SAN    FRANCISCO 


MAY  23,  1946 


builder,  A.  Buckma^ttr. 

ALTERATION      Business      Building, 
$500.00;  63  S.  1st;  owner  and  build-  ' 
er,  MF.   L   Fulkerson. 

ALTER  Business  Building,  $1,000.; 
92  N.  Market ;  owner  and  builder, 
Geo.  Avilla. 

ALTER  Business  and  Residence 
building,    $1,000;    201    Jackson    St; 

'    owner  and  builder,  Y.  Taketa. 

RESIDENCE,  $7,300;  515  N.  18th; 
owner  and  builder,  Joseph  A.  Nar- 
vasa. 

BUILD    one-story    Residence,   $9,000;  1 
1675  T^peka  Ave;  owner,  A.  Ryder; 
builder,  Ormal  Dodd,  1365  Fremont 
Ave. 

BUILD  one-story  Residence,  $8,000; 
1030  McKendrie;  owner,  V.  Kinn; 
builder,  O.  Dodd,  1365  Fremont  Ave. 

BUILD    2-story    Residence,    $15,000; 

T  1128  Willow ;  owner,  Dr.  John  Gar- 
rett; builder,  Pasetta  Const.  Co., 
2390  Park  Ave   SaJita  Clara. 

BUILD  Residence,  $8,000;  854  Jan- 
sen Ave. ;  owner  and  builder,  S.  D. 
Browder,  809  Minnesota  Ave. 

BUILD  Residence,  $7,000;  220  S  18th 
owner,  E.  H.  Renzel;  builder,  Ches- 
ter Root,  Security  Bldg. 

BUILD   2-family   Residence,    $12,000; 


May    21,    1946—954   Adams    St,    Al- 


2735      620    Jones;    owner,    Gaylord 


bany,    Calif.   G  W   Ellwanger   vs      \  Hotel ;  contractor,  Edw  W  Scott  Elec- 
V  G  Flashman $225.00  1  trie ; 


Non-Responsibility 


OAKLAND 


ALAMEDA  COUNTY 


Harrison  St. 


CESSATION  OF  LABOR 


REMOVE   plate   glass   windows   and 

install     overhead     door,     $500;     826 

Van  Ness  Ave ;  owner,  G  W  Bryan ; 

contractor,  B  B  Hamlll,  4124  Geary. 
SET  BACK  door,  install  tile  entrance 

and  install  glass  blocks  In  entrance 

hall  of  hotel  and  stores,   $800;   932 

Fillmore  St;   owner,   Eugene  Elch- 

enbaun ;    contractor,    R    B    Hamlll, 

4124  Geary  Blvd. 
REMOVE    flooring    and    replace   bar 

on  lower  floor  of  bar  and  restau- 
rant,  $5(X);    529   Broadway;    owner, 

Frank    Juidero ;     contractor,    R    B 

Hamlll,  4124  Geary  Blvd. 
EXTEND    g^ragA    and    Install   over- 
head door,  $500 ;  414  36th  Ave ;  own- 
er,  E   Goasch;   contractor,   Hamlll 

Constr  Co,  4124  G«ary  Blvd. 
DWELLINGS,   two   l-story   fr,   $5500 

each;  W  40th   Ave  125,   150  N  Or- 
tega St;   owner  and  builder,  Mac- 
Arthur  Bldg  Co,   3324  Judah   St 
DWELLING,    l-story    frame,    $7000; 

W  Loehr  150  S  Leland ;  owner  and 

builder,  Gyren   Mcintosh,  Box  185, 

Brisbane. 
REROOF.    stucco   front   and   general 

alterations  to  dwelling,  $1000;  1525- 

27    Webster    St;    owner,    Mrs    H    E 

Thompson ;  contractor.  Mariinez  & 

Calhoun,   628  Hemlock  St. 
BUILD  mezzanine  floor  In  furniture 

store,  $550;  800  Taraval  St;  owner, 

Mr  Joy;   contractor,   Chet  Dollase. 

1579  42nd  Ave. 
INSTALL    sign    on    bldg,    $600;    1227 

Sutter   St;    owner.    Apostolic    Faith 

Gospel  Chapel ;  contractor.  Electric 

Products   Corp.   910   Harrison   St. 
ALTER   rooming   hou.se    into    stores, 

apt    and    offices,    $36,000;     901-3-7 

Stockton  St;  owner,  Henry  Gogli- 

ardo;  architect,  Thos  Edwards  and 

Geo  Wlemeyer.  704  Market  St;  con- 

trat  not  let. 
DWELLINGS,  three  l-story  fr,  $5500 

each;    E  47th   Ave   225.   250,   275    N 

Ulloa;     owner    and    builder,    Mac- 

Arthur  Bldg  Co,  3224  Judah  St.  i      Smith  Jr 

DWELLINGS,   two   l-story   fr.   $4500    GARAGE,    $800;     114 


May  22,  1946— Lot  19  and  ptn  Lots 
20  and  23,  Block  108,  Map  Kellers- 
berger's,  Oakland,  Calif.  M  H  and 
Dorrls  Gower  as  to  improvements 
on  property. 


Plombii^  Permits 


BERKELEY 


1198    Koith;    owner,    David    Gray; 
dealer,  Hugh  Taylor;  sink;  w  tub. 

2961  College ;  owner,  „... ;  dealer, 

L  J  Kruse;  w  basin. 

3038  San  Pablo  Ave ;  owner,  ;  '  ^oVom 

dealer.  J  H  Jevons;  sink.  moiora 


37758  9442  ,E.  14th  St.;  owner 
Faulkner;  contractor,  Flagler  Elec- 
tric Co.,  fixtures,  alterations. 

377759  N.E.  52nd  Ave.,  and  E.  14th 
St./  owner.  Standard  Auto  Mart; 
contractor,  T.  Bushman  Electric  Co. ; 
5  outlets,  2  switches,  5  fixtures. 

37760  1803  Rosedale;  owner,  Fred 
Elarly,  Jr.;  contractor,  Scott  Buttner 

j  Electric    Co.;    fire   repair. 

37761  5662  Keith  Ave. ;  owner,  Mor- 
;  rill  Plumbers ;  contractor.  Paramount 

Electric  Co.;    outlets,    switches,    fix- 
tures,   plugs   alterations. 

37762  5418  Telegraph;  owner.  Bill; 
contractor,  A.  L.  Solari;  fixtures. 

37763  S.E.  3rd  and  Adeline  St.; 
owner.  Simplex  Mfg.,  Co.,  contractor, 
T.  L  Rosenberg  Co.  motors. 

37764  N.E.    11th    St.    150    ft.    E.    of 
8th  Ave;   owner.  Commercial  Sales 

Co.;  contractor,  T.  L  Rosenberg  Co.; 


5/24/46  • 

LOW   BIDDER 

SAN  DIEGO  COUNTY,  Calif.— N. 
M.  Ball  Sons,  Box  43u,  Berkeley,  at 
$56,995  submitted  low  bid  to  State 
Divlslou  of  Highways,  G.  T.  McCoy, 
State  Highway  Engineer,  State  Bldg., 
Los  Angeles,  for  about  6.2  miles  re- 
pairing highway  with  imported  base 
material  and  plant  mix  surfacing  be- 
tween Leucadia  and  San  Mateo  Creek 
in  San  Diego  County. 


5/24/46 

NOTICE  OF  SALE 

HANFORD,  Kings  Co.,  Calif.— Un- 
til June  Id.  8  P.  M.,  bids  will  be  re- 
ceived by    the    Hanford    Union   High 
School    District.    Robert    J.    Cralne, 
I  clerk,  Hanlford,  for  sale  of  one  1931 
I  Reo  47-paal8enger  school  bus. 
I     Specificaitions  obtainable  from  the 
above  offide. 


4  0 


5/24/46  • 

LOW   BIDDER 

SAN  DIEGO  COUNTY,  Calif.— R. 
E.  Hazard  Contr.  Co.,  Inc.,  2548  Kett- 
ner  Blvd.,  San  Diego,  at  $110,397.50 
submitted  low  bid  to  the  State  Divi- 
sion of  Highways,  G.  T.  McCoy.  State 
Highway  Engineer,  State  Bldg.,  Los 
Angeles,  for  about  9.3  miles  repair- 
ing highway  with  Imported  base  ma- 
terial and  plant  mix  surfacing  be- 
tween San  Ysldro  and  Chula  Vista, 
between  Route  2  and  Imperial  Beach 
and  between  Grossmont  and  El  Ca- 
Jon,  San  Diego  Coimty. 


-^,  ,««    ™      ™      ,  tr.  *      i     2100  5th  St;  owner,  Roland  &  Hll 

101-103   E.    Taylor;     owner    Victor  jto^;  dealer,  J  A  Fazio;  2  w  closets 

Pascal!;  builder,  Frank  Neves,  891  2  w  bastas;  sink;  w  tub;  2  drains. 

2103 V4    Virginia;     owner,     Virgmia  j  Le^^igT     'contractor.      Lovelace 
Cleaner;    dealer,    Chas    W    Knight;   Martln,4  fixtures 


SAN  MATEO  COUNTY 


37765  1047  77th  Ave.;  owner,  Cash- 
er  Machines,  contractor,  T.  L.  Rosen- 
berg Co. :   moters.  _. 

87766    7101  B.   14th   St   owner,  Ed 

and 


5/24/46  ••43 

BIDS  WANTED 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
—Until  May  27,  9  A.  M.,  bids  will  be 
received  by  the  City  of  Santa  Cruz, 
A.  J.  MlUfr.  City  Clerk.  City  Hall, 
for  fumisfaling  a  caterpillar  bulldozer 
or  equal,  and  a  used  1941  Austin - 
Western  t>iesel  motor  grader,  or 
equaL 


4  3 


4/24/46 

BIDS   WANTED 

OAKLAND,  Alameda  Co..  Calif  — 
Until  June  5,  5:30  P.  M,,  bids  will  be 
received  by  the  East  Bay  Municipal 
Utility  District,  Room  312,  512— 16th 
St.,  Oakland,  for  5^ -ton  commercial 
pickup  trucks. 

Specificaitions  obtainable  from  the 
above  office. 


I 


Official  Proposals 


41— GAS,  WATERED  OP-Jfirst  PUB'JSHED  TODAY 


sink. 


OAKLAND 


May  20,  1946— LOTS  4  and  5  Blk 
14,  Burllngame  Grove.  Herbert  S 
Anderson,  et  al  to  Fred  M  Strem- 


109   Grand    Ave;    owner,    Sulezlch; 
I  dealer,  M  Cetlnlch ;  2  fixtures. 
I     4799   Shattuck  Ave;   owner.   Squire 
I  Club ;  dealer,  F  Cooke ;  4  gas  outlets. 

me Cessation  on  or  about  3/1/46  |     7200  Chabot  Rd ;  owner,  R  Brown ; 

May  20,  1946— LOTS  1  to  5  Blk  31.      i  dealer,  Robt  Brown ;  4  fixtures ;  3  gas 
San  Mateo  Terrace  No  7.    Edwin      1  outlets. 

Swanson   to   whom    it   may   con-      i     5519    McMillan;    owner,    C    Thomp- ,      .     _  _       .^ 
cem Cessation  May  12,  1946  jgon.  dealer,  C  Thompson;  3  fixtures.  |  "''-^^"'^i-f 'S", 


37767  10400  E.  14th  St. ;  owner,  Al- 
len ;  contractor.  General  Neon  Lite 
Co. ;    alterations. 

37768  San  Leandro  Blvd..  and  77th 
Ave.;  owner.  Port  of  Oakland;  con- 
tractor. Electrical  Pro.  Corp.  signs. 

37769  3330  Telegraph;  owner.  Gen- 
eral Appliance  Co.;  contractor.  Elec- 
trical Prod  Corp.;   sign. 

37770  12th  and  Broadway;  owner. 
Alder's;   contractor.   Electrical  Prod- 


SAN   MATEO 


ALTER  STORE,  $600;  219  San  Ma- 
teo Dr;  owner  and  builder,  Brad- 
ford S  Milch,  premises. 

REPAIR    (dwelling    and    build    bed- 


_  _  37771     1438  San  Pablo;  owner,  Ann 

511  42nd  St ;  owner,  Jensen;  dealer,  j ^^^'^^g      j^^j^  g^    ^^^^  Merie's; 
«.,^«?j  ^!JiTnif.:,.l,^!.°xi',^fvf:  'contractor.  Electrical  Products  Corp; 

\sign. 

j     37773    1640  E  12th  St ;  owner,  Inter- 
i national    Harvester    Co;    contractor. 


5318-24  Foothill  Blvd ;  owner  Brash  ; 
dealer,  P  Blake;  3  fixtures. 

851  92nd  Ave;  owner,  Macony ;  deal- 


N    Ellsworth ;  i 


each :  NE  Cor  45th  Ave  and  Ulloa ; 
E  45th  Ave  41.6  N  Ulloa;  owner 
and  builder,  MacArthur  Bldg  Co, 
3224   Judah    St. 

ALTER  dwelling,  $1200;  2131  Divis- 
adero  St;  owner.  James  F  Egan. 

BRICK  UP  doorway,  install  new 
wood  floors  over  stairway  on  main 
floor  in  bldg,  $500 :  !555  Howard  St ; 
owner,  Sharon  Converting  Co;  con- 
tractor, Elvin  C  Stendell.  2278  Mar- 
ket  St. 

RATPROOF  flats,  $1000;  1060  Flor- 
ida St;  owner,  Albert  E  Hawkyard 
and  Mabel  K  Cunningham. 

OAKLAND 


owners  and  builders,  U  J  and  Eva  !  dealer,  Finzel ;  5  fixtures ;  4  gas  out- 


room),  $2000;  161  Bariolhet;  owner,  ;er,  H  Sheridan;  1  fixture.  i  q;;;^;?  Flertriral •    outlets-    switches; 

Walter  J  Christen;  builder,  Wm  M  j     593  98th  Ave;  owner.  Mane;  dealer,   fPOtt   Electrical .    outlets. 

Oihrlck.  U  Sheridan;  4  fixtures.  3775?'n  19th  St  150  N  of  Webster; 

DUPLEX.  $8000;  2135  SIdoha;  owner.      4814    E    14th    St;    owner.    Schaler;  j     3777-1    N  19th  b^^ 

and  builder.  Ralph  Louis.  i dealer,  O  Hanson;  9  fixtures;  4  gas  1  o^^|^^^P£f '*' ^" V°  °,^  fixtures. 

DWELLING,    $8000;    560    30th    Ave;   outlets.  "      ! *°5V77r  NE  E   H  h   and   5^^^^ 

owner  Bernard  Camp ;  builder  Robt       735  Hadon  Rd ;  owner,  Davies ;  deal-  ;     ^7775  Snecial  Site  Sign  Co ;  contrac- 

er.  Finzel ;  3  fixtures.  I  qnott  Electrical  •  outlets ;  fixtures 

3811      Madrone;      owner.      Rickett ;  |  tor.  Spott^Elecm^^^ 

I  owner,  Special  Site  Sign  Co ;  contrac- 
I  tor,  Spott  Electrical ;  outlets ;  fixtures 
I  37777  875-879  52nd  St;  owner,  Mc- 
ICorkle;  contractor,  Spott  Electrical; 
outlets;  switches;  fixtures:  plugs. 

37778  1502  Trestle  Glen;  owner, 
i  Young ;  contractor,  Manning  &  Whit- 
•aker;  transformers. 

37779  2364  E  15th  St;  owner,  Jen- 
Winfrey,   865   Bayshore   Blvd,  Bur-j^rit"^-    &"6reVn-%oniractor,    StoTe- j^^^^^i--  tmisfolSer"^^  ^    ^''' 


5/24/46  4  1 

BIDS   WANTED 

BELMONT,  San  Mateo  Co.,  Calif.— 
Until  June  17,  7:30  P.  M.,  bids  will 
be  received  by  the  Belmont  County 
Water  District,  Folger  Dr.,  Belmont, 
for  construction  of  water  mains.  In- 
cluding fittings  and  valves,  in  and 
for  the  Homeview  area. 

Specifications  prepared  by  Engi- 
neer W.  D.  Soule,  318  B  St.,  San  Ma- 
teo, and  may  be  obtained  upon  de- 
posit of  $10. 


!  Utility  Work  for  FPHA  Veterans' 
Housing  Unit  to  be  Constructed  on 
Davis  Campus  of  U.  of  C,  Davis,  Cal. 


ADVERTISEMENT  FOR   BIDS 


4  1 


5/24/46 

CONTRACT   AWARDED 

MODESTO,  Stanislaus  Co.,  Calif.— 
J.  H.  Brizendine  Co.,  135  Faustina 
Ave.,  Modesto,  at  $7558,  awarded  con- 
tract by  the  Modesto  Irrigation  Dis- 
trict, Modesto,  for  laying  a  concrete 
pipeline  in  District  No.  64,  Benoit 
branch  of  lateral  No.  4. 


Nachinery  &  Material 


Dougherty. 
DWELLING,  $8500;  728  S  Eldorado; 

owner  and  builder,   Pensiero  Gam- 

bera. 
DWELLING.    $8000;    244    23rd    Ave; 

owner   and   builder,   Vincent   Cata- 

lano.  ' 

ALTER  DWELLING,  $2800;  322  Elm  i 

St ;  owner,  Paul  Stein ;  builder,  H  E  ' 


lets. 


Electrical  Permits 


SAN    FRANCISCO 


2689     1800  Army  St;   owner.  Gam-.ggn;    contractor. 


DWELLING,  Istory  5-room,  $5000; 
2115  102nd  Ave;  owner,  Floyd  Pul- 
liam ;  contractor,  H  S  Pulliam,  5909 
E  14th  St;  garage,  l-story.  $450. 

DWELLING,  one-story  5-room,  $5000 
l-story  garage.  $250;  9721  Walnut 
St;  owner,  Gerald  Shannon,  9915 
Walnut  St;  contractor.  H  S  Pul- 
liam, 5909  E  14th  St 

ALTER,  $700;  601  MacArthur  Blvd 
West;  owner  and  contractor,  Mor- 
ton Davis,  434  Perkins  Ave. 

ADDN,   $  2600;   427  Haddon  Road; 
owner,  Herman  J  Wassman.  prem; 
contractor,  S  G  Johnson,  4652  Do- 
lores Ave. 


Completion  Notices 


8AN   FRANCISCO 


BERKELEY 


iRyals  Elec  &  Mfg  Co;  5  plugs.  1     3773^    545^  Proctor;  owner.  Genton 

I     2690     269  8th  St ;  owner,  California  1  contractor      Manning     &     Whitaker ; 
Printing  Co;  contractor,  Stone-Ryals  | ^^^sf ormer 

Elec  &  Mfg  Co;  !     3773^    5035  Dover  St;  owner.  Cruz; 

2691    1355  Folsom  St;  owner.  Royal  i contractor,  A  L  Solari;  2  plugs. 
,  Manufacturing  Co ;  contractor,  Stone- 
i  Ryals  Elec  &  Mfg  Cq.;  4  plugs. 
i     2692     1305  Golden  Gate  Ave;   own- 

—  '  er.  Golden  State  Cleaners ;  contractor. 

Recorded  Accepted  :  Bylngton  Electric ;  motors. 

May  14,  1946—1882-1886-1890-94  3l8t      j     2693     4016  Balboa;   owner,   Shipley 
Ave;    2332-38   Ortega    St     United 
Housing  Corp  to   whom   it  may  __ 

concern - May  14,  1946  j     2694     W  40th   Ave   100   N   Ortega ;  i '"iji '  *280o'' 5th   St;    owner.    Wesco 

—  i owner,  MacArthur  Building  Co;  con-U^j^^g^     Paints-     contractor.     Pacific 

ALAMEDA  COUNTY  tractor,  Adams  Electric ;  — Electric  Motor  Co;  circuit 

2695    1458  Pacific  Ave ;   owner,  Mr 


150     2036  Blake;  owner.  Union   Ice 
^.     *_       Co;   contractor.  Pacific  Electric  Mo- 
Radio  ;  contractor,  Bylngton  Electric ;  •  ^^^  qq  .  ^  outlets ;  3  switches ;  9  flx- 
'  3  outlets.  j  tures ;  4  plugs ;  4  circuits. 


I      .      152      1126    Spruce'     owner,    f 

Recorded  Accepted  .  Latham ;  contractor,  M  Schlmetschek ;  !  contractor  Bradshaw  Electric :  1  out- 

May  22.  1946— Lot  2,  Block  F,  Map      ,3  outlets;  service;  motors.  Iig^.  j  g^it'ch-  1  fixture. 

Colonial    Acres,    Hay  ward,    Calif.      |     2696     74    Otis    St ;    owner.    Pacific  I     ^^     ^gg    Kentucky ;    o>n-ner,    R    M 
Walter   A  Gardner    to   whom    it       Telephone  &  Telegraph  Co ;  contrac-  [  Hayes  •    contractor    Bradshaw   Elec- 

may  concern May  3,  1946  ^0^,  Frank  F  Gk)odman;  10  outlets;  4  ^^^.  j^'^^  service 

„_--    ,  May    22,    1946— Ptn    Lots    3   and    4,      \  switches ;  6  plugs ;  alterations. 

DWELLING,    2-story    6- room.    $7500;        Map  Anita  L  Stanton  Tract  Eden  2697     406  Sutter  St;  owner,  ; 

64   Garland   Ave ;   owner  and   con-  |     Township,  Alameda  County,  Calif.      |  contractor,    Frank    F    Goodman ;    30 
tractor,    Genevieve    K    Biglow,    18  ;     i^^slie  M  Enos  to  H  J  Demberger       outlets  •  20  switches ;  15  plugs ;  altera- 


El  Toyonal,  Orinda. 


.        MB.Y  18,   1946   ^ong. 


DWELLING,    l-stor>'   4-room,    WO;  j  jj^y  3^    i94g_Lota  7,  13,  Block  2; 


7014  Homewood  Dr ;  owner.  Chas  W 
Culver.  5663  Florence  Ave;  con- 
tractor. R  R  Rust  2084  Mtn  Blvd. 

DWELLING,  l-story  four-rm,  $5950; 
6966  Saronl  Dr;  owner,  Walter 
Nauman,  premises ;  contractor,  R 
R  Rust.  2084  Mtn  Blvd. 

DWELLING,  1  story  4-room.  $6960; 
6974  Sorano  Dr;  owner,  F  Curry, 
premises;  contractor,  Robt  R  Rust 
2064  Mtn  Blvd. 

ADDITION,  l-story  concrete,  $9000; 
739  21st  St;  owner.  Greenwood 
Printers,  prem;  contractor.  Grey 
Constr  Co.  600  Central  Ave.  Ala- 
meda: plans  by  C  R  Treichel,  696 
Cleveland  Ave. 

AliTKR,  $950;  1310  14th  St;  owner. 
Carnation  Co.  premises;  contrac- 
tor, Marvin  E  Collhis.  825  Galvln 
Dr.  El  Cerrito. 

DUPLBIX.  l-story  10-room.  $10,500; 
garage,  $300;  9444-46  Peach  Street; 
owner  and  builder,  Sam  Lipshltz. 
601  63rd  St  * 

ADDITION,  two-story,  $50,000;  4100 
42nd  St;  owner.  Walter  N  Boysen 
Co,  prem;  contractor.  A  A  McDon- 
old.  3229  Ardley  Ave;  architects. 
Reynolds  ft  ChamberUdn.  3833  Pied- 
mont Ave. 

ADDITION.  $800;  968  8th  St;  owner 
and  builder,  Matthew  Anderson, 
968.8th  St 


Lots  8.  9,  13,  14,  15,  Block  5 ;  Lota 
5,  6.  Block  6;  LoU  7,  8,  9.  13  to  18, 
Block  8 ;  Lots  2  to  5  and  8  to  18. 
Block  11;  LoU  10,  12.  Bloek  14; 
Lots  2  to  5,  Block  15,  and  Lot  1, 
Block  11.  Tract  704.  Eden  Town- 
ship.  Alameda  County.  Calif.   (45 


trie ;  new  service.  .  . 

154  2464  Durant;  owner,  DeMuncK. 
contractor.  South  Berkeley  Electric, 
1  outlet;  1  plug;  1  motor. 

155  2525  San  Pablo ;  owner,  Charies , 
contractor.  South  Berkeley  Eiecinc, 
1  motor.  _  .„.^_. 

156  1755  Le  Roy;  owner,  Johnson, 
2699     161    Bluxome;    owner^    Wal-    contractor.   South   Berkeley  Electric; 

worth  Co;  contractor,  Frank  F  Good-  ,3  outlets;  1  switch:  2  Plu^i^,^^^.. 
man;  motors.  __  _       _  _  _     '     157    hot  Keeler:  ou-ner,  F^^cks 


2698    730  Gough  St;  owner,  ..^ 
contractor,  Frank  F  Goodman ;  


Federighi 

May  21.  1946—4638  Geranium'  Place. 
Luther  H  Lincoln  to  whom  it  may 
concern May  21,  1946 

May  21,  1946—4626  Geranium  Place. 


158 
i 

1  sign. 
J     159     laai    <uji    Pablo:    owner, 


Dr 


2700      1134    Valencia;    owner.    All-       JflJJ^  ^^^p  Electric;  12  plugs; 
American  Refrigeration  Co;  contrac-  Inewlfr^;*     *  *^ 
-,  «     ^  ..       .,  ».  ,      '^OT.  Chas  Tick;  motors.  158    1 74a%oi»no •  owner,  Dr  Gates; 

dwellings).  A  T  Beckett  and  F  J      ,     27OI    580  Market  St;  owner.  Viking  !_if^™   AiSrican  Neon  Display; 
Federighi  to  Beckett  ft  Federighi     [^0;  contractor,  American  Elec  Const  f^^^Z**^^^'^'  American  weon 

May  14,  1946  ^o;  alteraUona 

2702  E 
owner.  Marvel  Home  Bfllders;   con-    r».     ,         ,     , 
tractor,  B  J  Doherty;  „  i     iTOim4  SS'Pablo ;  owner.  Koshell 

2703  W  Vernon  450  S  Randolph;  \^^*:."°*  ^J^"'' American  Neon 
Luther  H  Uncoln  to  whom  it  may       ^^^^^  pacific  Coast  Construction  Co    '  J^""f^\«°P^"^*°'^'  ^ 
concern         - --^yj-  1»*6  contractor,  B  J  Doherty ; '  ^if,^^,i7"^»ttuck      owner,    Mar- 
May  23,  194<^-4S21  and  4329  Steele           2704     NB  comer  Pacheco  and  19th  .^«\    if^K®^      contractor.   Ameri- 

St,  Oakland,  Calif.  Swen  Carlsen     |^^      ^^       pacific  Coast  Construe-    ^^m     ^^-vTri^ 
toHowardPulliam.      Itoy20,  1946   uon    Co;    contractor.    B  J    Doherty ;,  *^J^«°°?i»Pjiy,'!.'^^er.    Ashby 
May  23.  1946—1614  Parker  St  Berk-  _'  '  •  \     192     3271    Adeline ,    °J^  V_erican 

eley.  Calif.  927  Taylor  Ct  wid  963  ^05"  ^3  Bldg  (suite  320).  owner. '  J"™' V^""^  ,^°'  ,*=^,°^ 

Madison  St  Albany.  Calif.  Victory       ^  bijj„      contractor.    Victor   Le.    Neon  Display;  1  sign.  Ashby 

Building  CO  to  M  'urd^^*,Jo-  ,   mo^«j:  20  o^utlets;  4'swltchee;  alte^-    Pu^Sltu^^cof  ^r-toTl^^cJ 

***y  3  }^*^^  ^ir*I^rSl^?;  !  2706-09  269.  271,  275.  279  St  Charies  ^!^  ^J^y^Hiifnl"  owner,  Ashby 
ward,  Calif.  Joseph  R  Gome,  to  l^^^  ^wner,  Flnson;  contractor,  H  C  ™.^^,,  ^\  ^^!l?,r;^J^  American 
whom  It  may  concern  May  15^  1946  ^„3,,„  10  o^Ueta .  9  switches;  12  S"™**^^*  .^°=  f^^I^ 
ay  22,  194^1141  Peralta  St  Oak-      l^,^,  .^^vice.  .^eon  DUgay^l  s^j  qu. 
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Subject  to  conditions  pi-escribed  by 
the  undersigned,  scaled  bids  are  m- 
\ited  for  the  following  work  on  the 
utility  work  for  t^e  F.P.H.A.  Veteran 
Housing  Unit  to  be  constructed  on 
the  Davis  Campus,  University  of  Cal- 
ifornia, Davis,  California:  (1)  Sewers 
and  Pumping  Plant;  (2)  Water  Lmes 
(3)  Electri^^  Lines;  (4)  Grading,  roads 
and  paths.  A  deposit  of  ten  dollars 
($10.00)  is  required  for  each  set  of 
plans  tind  specifications  issued.  No 
bids  will  be  received  after  2 :00  P.  Jit, 
June  7,  1946.  Plans,  specifications 
and  information  available  at  Cash-w 
ier-s  Office,  103  Administration  Bldg., 
University  of  California,  Berkeley, 
California,  and  Business  Office,  Ad- 
ministration Building,  University  of 
California,  Davis,  California,  begin- 
ning Friday,  May  24,  1946.  The  right 
to  reject  any  and  all  bids  is  reserved. 
THE    REGENTS   OF  THE 

UNIVERSITY  OF  CALIFORNIA 
(Daily  Pacific  Builder) 
(MAy  24,  28,  31,  June  4,  1946) 


GENERAL  SUPERINTENDBNT, 
experienced  In  reinforced  oaacrela 
construction.  Reply  GArfield  85T9.    tf 

CONSTRUCTION  SUPT.  or  CIVIL 
ENGINEER  to  expedite  roofing  )oh 
at  loyokem,  Calif.  Apply  N.  V.  Hea- 
thom  Roofing  Co.,  515  29th  At«h  Oak- 
land. Phone  ANdover  8843. 

5/17-20-21 -tt-18/4« 


TURBINE  PUMP  Bales  mmglmmf, 
exper.  and  references  required.  Write 
for  appointment  Luppen  ft  Hawley, 
Inc.,  3126  "J"  St.,  Sacramento  1ft 

(5/2i-a-n/46) 


BUILDING  CONSTR  SUPT. 
ORdway  Z900, 


Ctf) 


FOR  RENT 


LUMBER  HANDLING  B)QUIP* 
MENT :  CARRIERS.  STACKERS, 
TRUCKS.  Call  Mac,  Pacific  Carfters. 
Oakland.    KE  4-1661. 


WANTED 


PARTNERSHIP  WANTED  with 
CONTRACTOR  or  manufacturing 
firm  by  man  thoroughly  experienced 
in  purchasing  and  administrative 
phase  of  busine.ss.  Can  offer  SERV- 
ICES and  INVEST  CAPITAL  Reply 
Box  524,  c/o  Dally  Pacific  Builder. 

(5/24-27-28-29-31/46) 


PAVING  AND  GRADING  FORE- 
MAN.  State  exp.  Reply  Box  63S.  c/o 
DaUy  Pacific  Builder. 

5/23-24-ar-»- 29/46 

(General  contractor  desires  to  RENT 
or  LEASE  YARD  ft  OFFI<?B  BLDG., 
approx.  10  M.  sq.  ft.  Phone  ORdway 
4624,  or  reply  Box  522,  c/o  Dally  Pa- 
cific Builder.  (5/22-23-24-97-28/46) 


FOR  SALE 

KOEHRING  CONCRETE  MIXER, 
Model  10  S,  mounted  on  steel  frame 
with  solid  rubber  times,  lo&dmg  skip 
and  automatic  timing  devloei,  etc. 
For  further  Information  call  EX>VB 
ft  HAUN  at  Mission  8502  or  IBa- 
bridge  4661,  San  Francisco. 

(5/22-23-24-2T-M/46) 

CATERPILLAR  "80"  LA  Plante 
Choate  ANGLEDOZER,  ^-y.  general 
gas  shovel;  Fordson  Tractor  with 
bucket  loader  attachments.  27B 
multifoote  paver.  Owner,  HTgate 
7310,  (Oakland.    Fresno.  4-5675. 

(•/21-22-23-24-1T/46) 


NEW  MERCiTHANDISB 
IMMEDIATE  DELIVERY 
(1>  Air  Compressor,  210  CFM  Worth- 
ington  "Blue  Brute,"  gas  engine- 
driven,  skid  mounted. 

(2)  New  Improved  Plow  Steel  Cable. 
%-inch  and  ^-toch  In  1000-foot 
lengths. 

(3)  Wire  Rope  Bk>cks,  "Skooinim." 
Diamond,  etc. 

H.    Krieger   ft  Co.,    724    Branaaa    St 
Phone  MArket  5409. 

5/20-21-22-23-94/46 
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5/24/46  ••     4  2 

BIDS    POSTPONED 

RIO  GRANDE  PROJECT,  New 
Mexico.— Until  May  27,  2  P.  M.  (post- 
ponsed  from  May  20),  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
No.  1198  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Engle,  Alamogordo, 
Tularosa  or  Socorro,  N.  M.,  as  todl- 
cated  In  the  specifications,  electrical 
equipment  for  the  Elephant  Butte 
power  plant  and  the  Alamogordo, 
Hollywood  and  Socorro  substations, 
Rio  Grande  Project,  New  Mexico.  The 
apparatus  will  be  installed  by  the 
government  No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders;  to  others,  $2.25,  not  re- 
turnable. For  particulars,  address  the 
Bureau  of  Reclamation,  Denver.  Colo. 


4  2 


5/24/46 

BIOS  WANTED 

SAN  FRANCISCO— Bids  wiU  be 
received  by  the  U.  S.  Treasury  De- 
partment, 821  Market  St,  San  Fran- 
cisco 3,  for  materials  and  equipment 
as  follows: 

June  S,  2  P.  M. 

Inv.  SF-3006-46:  washing  machines, 
f.o.b.  Gallup,  N.  M. 

Juna  6,  2  P.  M. 

Inv.  SF-3010-46:  automatic  oil  burn- 
er, f.o.b.  Whiteriver,  Ariz, 


4  2 


May 

land,  Calif.  S  T  Romley  to  H  K 

Jensen May   17.   1946 

May  22.  1946—1710  152nd  Ave.  San 

Leandro,  Calif.  Richard  L  Roberts 

to  whom  it  may  c<mcem. 


:pl\igs;  service. 

2710    1227  Sutter;  owner.  Apostolic '^^  ^"|?  5*°^^r,:ictor'  American 
Faith     Gospel     Church;     contractor.    "*°    J*^***:    ?^fj^ 
Electrical  Products  Corp :  sign.  .  ^f^  ^^^^  "•. '  "1^ 


166 


2711     2206  Bayshore   BlvdT  o.^^r,'^Xj^^  ^^^'^^^^'^'jt^l 
Pappas;  contractor.  Arc  Electric;   j  , «>"^ractor.  Spott  Biectnw" . 


.  Jiay  17.  1946   ouUet ;  1  switch ;  6  plugs. 


1 8  pluga 

'     1«7    1227  3rd  St;  owner.  J  Tolling; 


5/24/46 

BIDS  WANTED 

CASPER,  Wyo.— UnUl  June  7.  2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver. 
Colo.,  under  Inv.  C-22,339-A-2  for 
poles,  f.o.b.  shipping  point  and/or  Cas- 
per, Wyo. ;  Seminoe-CIasper  transmis- 
sion line 

Specificatitms  obtainable  from  the 
above  office. 


4  2 


5/24/46 

BIDS   WANTED 

SAN  FRANCISCO.— Until  June  7. 
3  P.  M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  (Tlty  Hall, 
under  Bid  No.  3571  for  furnishing  and 
delivering  125  kegs  track  bolts  for. 
the  Municipal  Railway. 

Specifications  obtainable  from  the 
above  office. 


4  2 


5/24/46  • 

BIDS  OPENED 

OAKLAND,  Alameda  Co.,  CaUf.— 
Following  submitted  bids  to  the  ESast 
Bay  Municipal  Utility  District  Room 
312.  512— 16th  St.  Oakland,  under 
Spec  1736  for  tool  and  cutter  grinder : 

C.  F.  Butottl  Ifachlnery  Co.,  $2^6; 


Mlxje^nuJuU 


FOR  MIXING  AND  HOISTING  CONCRETE 

All  operations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. 

SCOOPMOEILE 

f^COOPS  . . .  UFTS  . . .  MOVES  AND  LOADS 

BUGGYMOEILE 

POWERED  CONCRETE  BUGGY 

MIXERMOIILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
for  CampUie  Inj&rmstion  Cmli 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS  •  READY  MIXiO  CONCtSTE 
Foof  U  23rd  AvMMM  OAKLAND 
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PLANS  and 
Speculations 


Contra  Costa  County:  A  pro- 
posed 10-year  improvement  plan, 
calling  for  expenditure  of  ^,000,- 
000  on  Contra  Costa  County  roads 
and  highways,  has  been  approved 
by  the  road  committee  of  the  coun- 
ty grand  Jury,  it  was  recently  dis- 
cloMd.  The  committee  plans  to 
submit  its  approval  of  the  im- 
provement plan  at  the  time  the  reg- 
ular grand  jury  report  is  filed  in 
the  county  clerk's  office  next  month. 
The  10-year  plan  was  drawn  up 
by  County  Surveyor  Joseph  Bark- 
ley  and  includes  |200,000  for  re- 
aligning, rebuilding  and  resurfa- 
cing of  San  Pablo  Creek  Road; 
$150,000  for  realignment  of  resur- 
facing of  Camino-Tassajara  High- 
way; $120,000  for  reconstruction 
and  resurfacing  of  Pleasant  Hill 
Road,  and  $100,000  for  widening 
and  resurfacing  of  Marsh  Creek 
Road.  A  total  of  $950,000  would 
be  spent  for  67  new  bridges  and 
repairs  to  present  structures,  in- 
cluding a  new  $164,000  swing 
bridge  over  Pacheco  Slough  near 
Avon,  and  a  proposed  $100,000 
bridge  over  Taylor  Slough  at  Beth- 
el Island. 

Contra  Costa  County:  Second  at- 
tempt of  residents  of  the  Lafa- 
yette -  Walnut  Creek  -  Moraga  area 
to  construct  a  central  trunk  line 
center,  will  be  decided  June  25,  it 
was  learned  following  announce- 
ment by  County  Clerk  Walter  T. 
Paasch  that  the  election  for  es- 
tablishment of  the  proposed  dis- 
trict would  be  held  on  that  date, 
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Golden  Gate  Brii^e  Proving  Ground  for 
Newly  Developed  Method  to  Conquer  Rost 

Using  a  porti<m  of  the  world-famed  Golden  Gate  Bridge  aa  the 
proving  ground,  a  demonstration  recently  condacted  here  rerealed  to 
the    public   a    war-developed    means    of    attacking    corrosion    which 

promises  to  supplant  all  other 
nethods  used  to  conquer  this  age- 
)ld  enemy. 


Robert  S.  Hale,  designer,  has  op- 
ened offices  for  the  practice  of  his 
profession  at  666  Mission  street, 
San  Francisco,  and  desires  mate- 
rial manufacturers  and  dealers  lit- 
erature to  complete  his  technical 
and  product  files. 

Mr.  Hale,  serving  as  Lt.  Com- 
mander, CEC,  USNR,  was  form- 
erly Project  Manager  of  NOy  Con- 
struction Contracts  at  San  Fran- 
cisco Naval  Shipyard.  A  register- 
ed architect  in  the  State  of  Illinois, 
Hale  is  author  of  "Welded  Steel 
Construction",  published  by  Pit- 
man Publishing  Corp.,  2  West  45th 
street,  New  York,  N.  Y. 


SHOOTING  a  part  of  the  Golden 
Gate  Bridge  by  means  of  a  special 
gun,  the  structure  is  coated  with 
a  protective  layer  of  powdered  zinc 
which  is  heated  by  the  gun  to  over 
700  degrees  F. 

The  demonstration  was  made  by 
Glaspray  Process  Company  of  San 
Francisco,  in  conjunction  with  the 
Golden  Gate  Bridge  officials,  and 
consisted  in  applying  to  the  metal 
surface  of  the  bridge,  by  means 
of  a  specially  designed  "gun",  a 
zinc  coating  of  sufficient  thickness 
to  protect  it  for  years  against  the 
corrosive  effects  of  constant  salt 
spray. 

In  making  the  demonstration, 
Glaspray  workmen  first  sand-blast- 
ed  every  particle  of  paint  and  rust 


SUMMERBEIL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 
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from  the  steel  members  of  the 
bridge,  leaving  exposed  the  clean 
surface  of  the  dull  gray  metal  it- 
self. Then  using  line  in  powdered 
form,  mixed  with  gas  and  forced 
by  means  of  the  "gun"  through  a 
flame  approximately  786  degrees 
F.,  they  coated  the  exposed  steel 
surface  with  a  protective  layer  of 
zinc  in  excess  of  10/1000  of  an  inch 
thick. 

The  mechanical  operation  of  the 
flame  preheats  the  steel  base  so 
that  the  zinc  coating  fuses  itself 
with  the  steel  and  becomes,  for  all 
practical  purposes,  a  basic  insep- 
arable part  of  the  structural  mem- 
ber itself. 

Extensive  tests  indicate  that  the 
zinc-coated  surface  will  maintain 
an  effective  protection  for  upwards 
of  12  years  against  salt  water  cor- 
rosion; and  it  is  interesting  to  note 
that  the  weight  of  the  10/1000 
thickness  of  the  fused  zinc  sur- 
face is  far  less  than  the  weight  of 
the  five  coats  of  lead  and  oil  paint 
which  has  been  heretofore  main- 
tained as  the  bridge's  permanent 
covering. 

While  on  the  Golden  Gate  Bridge 
demonstration,  zinc  was  used  to 
provide  the  surface  coating,  Gla- 
spray Process  is  equally  designed 
to  coat  with  lead,  tin,  aluminum, 
brass,  bronze,  copper,  manganese, 
monel  metal,  silicion,  nickel,  iron 
and  chromium;  as  well  as  with 
glass  and  plastics. 

Although  the  Glaspray  process 
is  quite  new,  it  has  successfully 
met  the  most  severe  of  tests  in  its 
extensive  use  by  the  Navy  during 
World  War  II.  More  than  half  a 
million  square  feet  of  ships'  tanks 
have  been  Glaspray  coated  as  a 
protection  against  corrosion  under 
all  of  the  circumstances  of  naval 

operation  during  tjie  war. 

Certainly  one  of  the  outstand- 
ing features  of  the  Glaspray  pro- 


ATTENTION,  SUBSCRIBERS 

Due  to  the  tieap  of  railway 
transportation,  and  the  embargo 
on  second  class  mail,  many  sub- 
scribers will  not  receive  copies 
of  this  newspaper  on  time. 

Arrangem^its  have  been  made 
to  deliver  copies  bv  truck  or 
personal  automobile  where  pos- 
sible. 

The  Postmaster  General  has 
granted  the  Daily  Pacific  Builder 
special  permission  to  use  emer- 
gency measures  to  maintain  dr- 
culation.  It  is  hoped  the 
strike  will  soon  be  settled  and 
the  Daily  Pacific  Builder  will  be 
able  once  again  to  assure  sub- 
scribers of  news  of  the  omi- 
struction  industry  while  it  is  still 
news. 


Certificates  to  Practice  Architecture 
Granted  to  S5  Successful  Applicants 


t^AP  TIE8  TIMBER   RINGS  CURING   COMPOUN9 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of  Concrete  Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street       -      San  Francisco       -       Phone  GArfield  8768 
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AtteitioB  Coitrietors! 


Drillini;   Specialists  in   cable-tool   and 
diamond  drilling. 

For  test  borings,  blast-holes,  wells  and 
grout  holes. 

With  Sptcidized  EQUIPMENT 
PERSONNEL 
FACIUTIES 

PACIFIC  DRILLING  CORP. 

127  Montgomery  St.,  San  Francisco  4 
Phone  SUtter  6512 


cess,  recommending  it  for  wide  in- 
dustrial use,  is  the  flexibility  of 
operation  which  permits  it  to  be 
readily  moved  from  job  to  job.  The 
principal  heavy  equipment  is  the 
air  compressing  machinery,  which 
can  be  conveniently  transported 
for  long  distances  and  quicitly  set 
up  in  relatively  small  space. 

With  the  development  of  the 
Glaspray  process,  new  work  tech- 
niques had  to  be  discovered  and 
perfected.  The  surfacing  applica- 
tion must  be  handled  by  thoroughly 
trained  mechanics;  and,  since  it 
does  carry  some  hazards,  a  special 
mask  was  designed  to  protect  their 
faces.  They  are  supplied  with  pure 
air  in  a  manner  somewhat  similar 
to  the  method  used  in  deep-sea  div- 
ing. A  suction  hose  recovers  a 
large  part  of  the  grit,  and  keeps 
confined  areas  relatively  clean. 

One  of  the  most  promising  de- 
velopments of  the  Glaspray  pro- 
cess is  its  application  of  plastic 
coatings  to  metals  where  acid  cor- 
rosion is  an  important  factor,  such 
as  in  the  petroleum,  chemical,  and 
food-processing  industries. 

Among  the  many  advantages 
claimed  for  the  Glaspray  process 
are  that  it  results  in  a  finer  sur- 
face appearance,  is  non  -  porous, 
eliminates  danger  of  rust  and  cor- 
rosion for  much  greater  x>eriods 
of  time,  and  permits  cheaper  base 
materials  to  do  the  same  job  as 
hard-to-get  or  very  costly  mate- 
rials. Glaspray  Process  is  being 
demonstrated  daily  at  the  special 
exhibit  now  being  held  in  the  Ma- 
rine Exchange  here. 


SUte  Water  Plan 
Book  Circulated 

Constituting  the  text  book  for 

Soldn^'to  Se^Stinite  develop^!  Certl««at««  to  pracUee  architecture  have  been  granted  to  SS 
ment  of  the  State  Water  Plan,  the  jucceflsfiil  applicants  in  the  Bay  Area,  Herhert  J.  Powell,  secretary  of 
printed   record   of  ti^e    CaUfomia '  (^e  CaUftMiiia  State  Board  of  Architectural  Examincra,  haa  announced 

Warren  was  mailed  today  to  the  ;  CaM omia,  Berkeley,  and  at  the 
636  persons  who  participated  in  the  |  University  of  Southern  Cajifomia. 
conference.  Copies  of  the  proceed- :  Oral  examination  was  held  m  the 
ings  are  available  to  interested ; boards  offices  Los  Angeles, 
persons  through  the  office  of  the  Nearly  half  the  group  are  yet- 
State  Division  of  Water  Resources.  I  frans  who  have  renewed  expired 
The  two-day  meeting  which  was  •  licenses.  Those  granted  licenses 
held  to  discuss  programs  for  the  ."^ere: 

fullest  and  wisest  uSe  of  all  avail-  Lw»"^„  ^pvif^^luAo'^.M^T  w 
ablp  watPr  sunnlips  in  r»1ifomia  ^^® '  '^^  Francisco;  WaUace  W. 
aoie   water   supplies  inUalilornia:^^Qjj^    ^^  Emerson  St.  Palo  Alto; 

was  attended  by  officials  of  Fed- 1  Albert  S.  Aronson.  142  SOth  St.  San 
eral,  State,  county,  and  municipal  |  Francisco ;  Eklward  U  Barnes.  15 
governments,  legislators,  repre-  Macondray  Lane,  San  Francisco; 
sentatives  of  organized  water  and  Ralph  B.  Berger,  1742  25th  St..  san 
controlling    agencies,    power   com-  j  Francisco. 

panies,  industry,  labor  and  farm  !  ^'^^"^  ^  J^^**f*'  ^•^.,}'^*f^*''^" 
organizations,  and  scores  of  inde-  , ^°  f^-  San  Francisco,  ci^ford  Con- 
pendent  stockmen,  farmers  and  ^  ^„^,^i;^^^  ^"^^""7.  S?n5:p.^0 
merchants,  all  directly  concerned  jei  serano  Court.  San  Firanclsco; 
with  the  State's  water  problems.  ji>onn  Emmons,  1644  Taylor  St..  San 
Comprising  510  pages  of  printed  Francisco;  AUin  Flngfado,  1141  High 
matter,  the  volume  of  proceedings  St.,  Berkeley ;  Sydney  H.  Foster,  9809 
of  the  conference  is  a  record  of  Foothill  Blvd.,  Oakland;  Wra.  B.  Fox, 
the    expressed    views    and    recom-  1 2075  California  St,  San  Francisco. 

mendations  of  270  men  and  wo-  L  ^**=S^'  f  ^*V"f'  V^r^^i}^  ^^V 
*«/»«    -p»»^   rv^»«4^^    „«j   ^.,UK^   i;*^  'San    Francisco;    Lloyd    Gartner,    821 

S  u  "'v.P^^T*^^  *"**  ^^^^^^  Hl'-^r^iet  St.;  Frank  S.  Gertier.  1429 
who  have  had  long  experience  with  Grant  St.  Berkeley;  Ir^'in  W  Gold- 
floods  and  droughts,  with  reclama-  Istine.  850  Pacific  St.  San  Firanclsco; 
tion,  irrigation,  soil  conservation,  jjohn  G.  Grace.  21  Columbus  Avenue, 
and  water  and  power  projects,  and  Sajti  Francisco;  Chas.  M.  Gitant,  2726 
are  equipped  to  speak  authorita-  \  Gregory  Ave..  San  Mateo ;  (George  L. 
tively  for  the  people  of  all  sec- jHanna,  610  16th  St,  Oakland, 
tions  of  the  State  on  the  many  i  ^  H^IP^^^  W.  H*!i:««' «>7  San  son^st^ 
nt^ncrvo  ^f  4^Uo,  ^»»»...«i  „.,u^r>^«.  ^*  San  Francisco;  Chas.  D.  James,  6054 
pluses   of   the   general   subject   ot  ^^„^^.^^  j^      Oakland;   Albert  W. 

California's  water  resources  iKahl.   218  Taylor  St.   MlllbtTie;   Ro- 

The  conference  followed  the  ap-  Hand  K.  Kuechle,  7887  Michigan  Ave., 
ponitment  by  Governor  Warren  of ,  Oakland ;  Peter  Kump.  215  Pope  St., 
the  State  Water  Resources  Board,  Palo  Alto;  Robert  W.  Long.  60  La- 
to  which  the  legislature  delegated  tham  Lane,  Berkeley;  Lothar  C. 
the  task  of  considering  and  acting  i ^^^r^*"-  ^536  Rampart  St.,  Oakland; 
upon  projects  in  the  interest  of  a'^""f    ^^'"*^'    "53    20th    st,    San 

coordinated  water  plan  for  the  en- j^^tfV  Merwin,  2017  Durant 
tire  State,  a  plan  gmng  consid- l^ve.^  Berkeley;  Jay  Miller.  236  Srd 
eration  to  the  needs  and  opportuni-  Ave..  San  Mateo;  Leonard  S  Mosiais. 
ties  of  every  community.  '255  California  St.,  San  Francisco; 
^ Harold   A.    Onstad,    163   Delmar,    San 

U.  S.  TO  RUN  GENEVA         1!^°^*"^°=  ^^^^  ^i  2f T"'*^' t^I^  ^« 

1  dian    Rock    Ave ,   Berkeley ;   John    R 

The    United    States    Steel    Cor-  Oyarze.  360  Alcatraz  Ave.',  Oakland. 

poration's   bid   of   $47,500,000    for; , . 

the  government's  $200,000,000  steel ! 
plant  at   Geneva,   Utah,   has  been  ' 
accepted  by  the  War  Assets  Ad- 
ministration. 

The  proposal  will  go  to  the  Jus- 
tice department  for  decision  as  to 
whether  or  not  the  sale  would 
create  a  monopoly. 


Kermit  M.  Paulson,  IMS  Hearst 
St.  Bericeley:  Jan  Reiner.  SS8  Bush 
St,  Skn  Francisco;  Wm.  M.  Rlcs, 
4806  Davenport  Ave^  Oakland;  Uslo 
F.  Richards,  568  Monroe.  SanU  Clara 
J.  Martin  Roaae,  Ferry  Bldg..  San 
Francisco;  Clarkson  Swain.  444  Po- 
trero  Ave.  San  Francisco:  WUUam 
J.  Simrell,  711  Costa  Rica  Ave.,  San 
Mateo;  Erland  Siren.  618  Bush  St. 
San  Francisco;  Joseph  A.  Stein,  4M 
Lovell  Street  Mill  Valley :  Claude  A. 
Stiehl,  1688  Oxford,  Oakland;  llal> 
colm  G.  Smith,  686  22nd  Avenue,  San 
Francisco. 

Ward  J  Thomas,  14S2  Willard  St. 
San  Francisco;  Paul  H.  Tipton,  8311 
Aster  Ave.,  Oakland ;  Frank  W.  Tra- 
bucco,  1566  Greenwich  St,  San  Fran- 
cisco; Dole  G.  Thompson,  179  Lin- 
coln. Palo  Alto;  William  M.  Van 
Fleet  7  Tamalpals  Road.  Fairfax. 

John  C.  Wamecke,  2817  Regent 
St,  Berkeley;  Frederick  M.  Whittle- 
sey. 410  Occidental  Ave..  Skn  Mateo; 
Raymond  O.  Willis.  2123  High  St, 
Oakland ;  Ernest  Winkler.  1000  Sierra 
St.  Berkeley;  William  W.  Wolf,  910 
Sutter  St.,  San  Francisco;  Worley 
K.   Wong,  975  Vermont.   Oakland. 
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OPA  RAISES  ASBESTOS 
SHINGLES  PRICES 


The  Office  of  Price  Administra- 
tion has  announced  a  15  per  cent 
increase  in  the  manufacturers* 
ceiling  price  for  asbestos  -  cement 
roofing  shingles.  Also  announced 
was  a  five  per  cent  increase  in  the 
manufacturers'  ceiling  price  of  as- 
bestos-cement siding  shingles  over 
March,  1942,  levels. 

Resellers  may  pass  on  to  the 
final  consumer  the  actual  dollar- 
and-cent  amount  of  the  increase  in 
cost  to  them. 

Both  price  raises  are  efTective 
May  27. 


Architectural  Drafting 

•  plans  -  elevations  -  details  - 

Measured  Drawings  for 

alterations 

Technical  Drafting  Service 

320  Market  St.      San  Francisco  11 
DOuglas  8874 


iRUJin  PRinTS* 

t  r     P  r  c  f  c  *  i  !  0  n  c  I    P  a  s  n  t  p  i  s 
High    Standards 

iRUJin  ppini  comPRnv 

4fh  &  Addison  S?s  ■  Berkeley  2,  Calif. 
i  Phone:  BE.rkeloy  3440 
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FLUORESCENT 

^«t  H4  Aww€^  if0wi  ^Uamt  (m,  €L  ^it*ttif4c  li^tin^  UifMttf 

WALNUT  8900 


FLUORESCENT  PRODUCTS  CO. 

1025   SOLDEIt   GATE   AVE..  SAN   FRANCISCO 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, diessi  powered. 

CARRICCMIAUTIER 

Phone  JU.  4-8081 
365  Ocean  Avsnue,  San  Francisco 


FULLER 

SHOWER 

DOORS 


tUe.  UU 
uou  can  tutf! 
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Building  and  Curing  Papers 

Standard 

ond  Economy  Brownskin 

Burl-la-niat...Ansulote 


All  slass  used  is  a  full  7/32  inch  thick.  Doors  are 
•quipped  with  a  special  roller  catchy  that  roils  the  door 
shut.  Heavy  concealed  cast  comer  braces  give  Fuller 
shower  doors  extra  strensth  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available— 
•fie  for  every  style  bathroom.  Ask  for  folder  showing  all 
detdHs. 

UJPFULLCR  e.  CO* 

301  Mlvion  SkM«     •     SsnFraAcJaoo     •     EXbcook  7151 
SS9  Tsnih  Sb«««       s       OsUsnd       •       GLmcowl0167 


WESTERN 
ASBESTOS 


COMPA^JY 


McLaren  CEMENT 
ASBESTOS  BOARD 

• 

4-ft  X  8-tt  s  I^A-in.  or 

3^16-iii.  and  Vi-in.  Conrn. 

3^  S-in.  zS-ft. 

• 

LD.ReederCcSf. 

DOaslaa  5060 
100  Saeraateato  Street 


WE  HAVE  FOR 
IMMEDIATE  DELIVERY 

7—3,900  Watt  "Onan"  single  phase 
AC  Gasoline  Driven  Light  Plants- 
Canopy  Housed-Moonted  on  sldds. 

43  Tons  3-8«inch  Steel  Plates. 

Caff 

THE  BROOKMAN 
COMPANY 

DOuglas  4657 


PRODUCTS 

Sto«l  Windows  and  Doors 
W«ld*d  Pobrk  •  IUInforc)n«5«Ml 
M«tal  Lotfi  Products  •  Sr««l  ^ormt 
Expanded  M«tol  •  Stvcco  Ntttting 
Fobricot«d  S>**i  •  Merchant  SlotI 


flecfr/ca//y  we/ded 

WIRE 
FABRIC 


for  Reinfor€ing 

FLOORS  •  ROOF  SLABS 

STUCCO  •  COLUMNS 

ARCHES  •  BEAMS 

PAVEMENT 

SOULE 

STEEL  COMPANY 


STUCCO 


Associated  Wood  Products  Co. 

TELEPHONE  BERKELEY  8317 

1335  SIXTH  STREET         BERKELEY  2,  CALIF. 
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NATIONAL  EXPANSION  JOINT  CO. 

MANVPACTUUM  AND  DISTUBUTOK 

FIBER  BOARD— FELT-SIDEX)  ASPHALT  AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

pt$TMiBVTOM 

MARVEL-KOTC— Concrete  Curing  Compovnd 

SEAL2! — Expansion  Joint  Sealing  Compound 

CoMpUes  With 

Federal  SfMcificatioiM  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

S33  Seventh  St    UNdcrliOl  7172    Su  Frwicboo  3, 


i 


C^n  -U^LcUxlL 


STUCCO   CEMENT 


More  Tonls  ^r  Sock  •  Sproodf  ImOm  •  1ms  Sfcrinkogo 

PACIFIC   PORTLAND  CEMENT  COMPANY 


New  Master  tasdme  BackfiH  Tampei 


COMPACTS  EARTH  FILL 

COMPACTS  A  BONDS  ASPHALT 

AND  BLACK  TOP  PATCHES 
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CPA  PERMITS  GRANTED 


&  Co..  Sutter  and  Kearny  Streets, 
San  Francisco. 

GROCERY  store  and  meat  xnariKet, 
$4000;  966  San  Jose  -  XjOS  Gatoa 
Highway,  San  Jose ;  owner,  M  Can- 
clamilla,  966  San  Jose-Lios  Gratos 
Highway,  San  Jose. 

ADDN  to  factory  for  restaurant  and 
hotel  equipment,  $12,000;  1420  H 
St,  Fresno;  owner.  Dale  Bros.,  Inc. 
1420  H  St.  Fresno. 

MACHINE  shop  and  food  processing 
and  mfg  plant,  |55,000;  Beard  In- 
dustrial Tract,  Snowden  Ave.,  Mo- 
desto; owner.  Grocery  Packing  Ca, 
3140  E  Pico  Blvd.,   Los  Angeles. 

ADDN  to  and  alter  grocery  store, 
17900;  3700  2nd  Ave.,  Sacramento; 
owner,  W  B  Ladue,  2819  O  Street, 
Sacramento. 

ORPHANAGE  HOME,  $179,800;  El 
Cerrito;  owner,  Baptist  Union,  San 
Francisco  Bay  Cities,  83  McAllis- 
ter St.,  San  Francisco. 

RESTAURANT,  $17,000;  Corte  Ma- 
dera-Larkapur  Junction,  Marin  City 
owners,  Edric  C  Noon  and  M  L 
Oswald,   616  Main   St,   Saus&Uto. 

REMODEL  cafeteria,  $10,000;  Fresno 
High  School;  owner,  Fresno  High 
School  Dist,  2348  Mariposa  Street, 
Fresno. 

AUTO  service  $15,950;  Oakland;  own- 
er, Roy  E  Daughters,  Oakland. 

ELECTRICAL,  warehouse,  $66,660; 
California  Ave.  bet  Cherry  and 
South  Van  Ness,  Fresno;  owner, 
F  N  Rumbley,  2100  S  Van  Ness 
Ave.,  Fresno. 
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5/24/46 

SUB    CONTRACTS    AWARDED 

STORE  AND  OFFICE 

Est   Cost,   $20,000 
SAN    JOSE,    Santa  Clara   Co.,   Calif. 

Lincohi   Ave.,   north   of  Mhmeaota  I  school 

Street 
Construction  of  two-story  reinforced 

concrete  store  and  office  building; 

wood    frame    plate   glass,    vitrolite 


neerlng  officers  expected  to  num- 
ber 3000. 

Owner— United  States  Navy. 
The    Navy    recently    announced    a 

definite     proposal    to     establish     the 


5/24/46  9 

BONDS  APPROVED 
front    aaphalt    tile,    asbestos    roof.    ^g^^^i^^^VEMENTS    $9^000 

Owner-E    W.   McPherson.    %   Arch.    <^OMPTON.    Los   Angeles    Co..   <^. 

Archltect-Donnell  E.   Jaekle,  Build- I     .^^-^^o^*  Junior  High  School^Wll- 


ers'  Elxchange  Bldg.,  201  S.  Maricet 
St  San  Jose. 
Contractor  —  E.  A.  Hathaway,  1275 
Glen   Eyrie  Ave.,  San  Jose. 


lowbrook  Junior  High  School,  Clear 
water  Junior  High   School,  Roose- 
velt Junior  High  School  and  Comp- 
ton  Junior  College. 


Roofing-^onrad  Roofing  Service.  890   ^c^^i^lTJ^'^'^'f^ 


Owner — Compton  Junior  High  School 
and  Junior  College  Districts. 

Architect — Jerome  C.  DeHetre,  500  N. 
Burns  Ave.,  Compton. 
The  districts  approved  on  May  17 

a  proposal  to  issue  bonds  in  amount 

of  $985,000  to  finance  above  construc- 

Uon. 


SAN   FRANCISCO.  —  The   Civilian 
Production   Admin.,   E.    F.    Halloran, 
regional    director,    1355    Market    St,  I 
haa    announced    the    following    per- ! 
mits    granted    May    22    and    23    f  or  | 
construction   of    commercial   and   in-  j 
dustrial  buildings  in  the  San  Fran- 
cisco area:  j 
ADDITIONS  to  school  cafeteria  and 
kitchen,  $68,000;  1031  S  Lincoln  St, 
Stockton;   owner,  Stockton  Unified 
School  Dist.  324  N  San  Joaquin  St, 
Stockton.  ' 
MTT'T.  Bldg  for  mfg   clay  products,  i 
$56,433 ;     Lincoln,     Placer    County ;  1 
owner,  Gladding  McBean  &.  Co.  1275  \ 
Harrison  St,  San  Francisco.  I 
SHOP  and  showroom  for  elec.  con-  ! 
tracting.  $5000 ;  10th  St.  bet  O  and 
P    Sta.,    Sacramento;    owner,    Rex 
Moore,  608  San  Antonio  Way,  Sac- 
ramento. 
REPAIR  auto  stores,  sales  bldg.,  $6, 


Buildup 
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Cinnabar  Street.  San  Jose 
Plumbing,  HeaUng  &  Sheet  Metal— 

Wm    Serba,    497    N.    13th    St    San 

Jose. 
Electric     Wiring — Rosendin     Electric 

Co.,  1058-60  Park  Ave.,  San  Jose. 
Tile  Work— Malvini  Tile  Co.,  970  So. 

Tint  St..  San  Jose. 
Glass — Le  Delt    Glass    Co..    Box    645, 

San  Jose.  15/24/46  9 

Iron  Grille  Work— R.  Hellwlg's  IronlgoNDS  DEFEATED 

Works,  407  Vine  St,  San  Jose.  j  SCHOOL  PLANT 

Grading  &  Foundations  &  Concrete—  |  ROSEVILLE  Placer  County,  Calif. 
J.  C.  Bateman.  590  Stockton  St,  San  j  Construction  of  comblnaUon  audlto- 

Jose.  „,    .      «^  .      ,        .  rium-gymnasium -cafeteria- 

Lumber  &  Mill  Work— Chelm  Lumber  |  Owner  —  Rocklin    Elementary  School 

Co.,  1400  The  Alameda,  San  Josa  District 

Hardware— San   Jose   Hardware   Co.,  !     The  school  district  defeated  on  May 

62   San   Fernando,   San   Jose.  17  »  proposal  to  issue  bonds  in  the 

amount  of  $33,000,  proceeds  of  which 
would  have  finemced  the  above  con- 
struction. 


SUB  •  BIDS  WANTED 


5/27/46 

PLANS  COMPLETED 

HEATING  PLANT  Cost,  $22,000  !  i'jB;ssagraraP^^F^-?P"P'''''P'-*'=*r=»T^''='''^''  "  '•"'•  •="'  s-g<>g<ig=g:ggs===g^g«g=«gi^^ 

RENO,    Washoe   Co.,    Nev   McKlnley  \  General  oontraetora  desiring  sub-bids  on  any  job  are  Invited  to  make  known 

Parte  SchooL 

Construction  of  new  heating  plant 
Owner — Reno  School  District  No.   10, 

Reno,    Nev. 
Architect— RusaeU    Mills.    803    Nixon 

Ava,  Roio,  Nev. 


their   reqtflnHnonU    in    this   column.    There    is   no   charge   for  this   service. 


Rlohmofi'tunaal  lefWga  Treatment  Plant,  8.  F.;  Side  open  June  12,  2:30  PM 
Ban«tt  *  HUp,  8t8  Harrison  8L,  San  Francisco  (DOugias  0700). 
Brbentraut  ft  Summers,  686  FeuDsyhranla  8L,  &  F.  (ATwater  2420) 
&  J.  Amoroao  Ccmatr.  Co.,  2100  Oakdale  Ava,  S.  F.    (Mlaaion  1490). 
M.  *  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  78M) 


ledioal  BMfl.,  Powvll 

UL  J.  Ho|i»er  Co, 
G.  P.  W.  ;|^sns«i  & 


5/22/46  9 

CONTRACT    AWARDED 

SCHOOL    BLDG. 

NOOKSACK,    Washington. 

Construction  of  grade  school  build- 
ing, including  solid  brick  walls, 
vacuum  heatmg  system,  cafeteria 
library,    offices   and    playsheda 

Owner  —   Whatcom   County   Bchool  | , . . — ■ — 

District    No.    506,    Jack    D.    MUler.  i^unty  Jail  Addn.,  Oroville;    Bids  open   May  SI,  2:00  P.  M. 

Clerk.      Nooksack      Valley      High  j      MacDonald.  Young  tt  Nelson.  127  Montgomery  St  ,S.  F.  (SUtter  8296) 

SchooL 


.,  Powvll  A  Jaokson  Sts..  &  F.;  Bids  opsn  May  2ii  2  P.  M. 
148  Langton   St.   San   Fraadsoo   (MAiket   7070). 
Sons.  Inc..  320    Market  St,  9.  F.   (OArfield  2444) 
Central  CkiSfoniia  Oonstr.  Co..  114  Brto  St.  San  Francisco  (HEmlock  7926) 
Carrico  *  GauUer,  365  Ooean  Ave..  San  Francisco   (JTJniper  4-8081). 
Erbentraut  &  Summers,   606  Pennsylvania    St,    S.   F.    (ATwater  2420) 


Painting — John    Bakken,    85    E.    San 

Salvador  St.,  San  Jose. 
Lathing  &  Plastering — Caccamo  Bros. 

124  No.  Willard  St,  San  Jose. 
Linoleum — San  Jose  Linoleum  Studio, 

476  S.  1st  St.,  San  Jose. 
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1.8--COMMERCIAL  BLDGS. 


5/24/46  9 

BONDS  VOTED 

ENLARGE  SCHOOL  BUILDING 
DUNSMUIR.  Siskiyou  County,  Calif. 
Enlarge  present  school  building,  im- 
prove lighting  system,  etc 
Owner — Dunsmulr  Elementary  School 

District,  Dunsmuir. 

The    district  voted   on    May    17    to 


5/27/46  ••   1 

000;  812  Alhambra  Ave.,  Martmez;  j  WORK  UNDER  WAV 

owner,  Emmet  A  Miller,   1720  Pme  1  BANK  BUILDING  Cost,  $50,000 

St.  Martinez.  ,SAN   FRANCISCO,   San   Bruno  Ave., 

ALTER  bldg  for  metal  plant.  $7000;  1     north  of  Thornton  Ave. 

665  6th  St,  San  Francisco ;   owner.  1  Construction  of  one-story  bank  build- 

Walworth  California  Co.  ing  with  concrete  walls,  wood  roof 

REMODEL    dress    shop,    $2780 ;    2042  |     construction    and    tar    and    gravel 

Main  Street.,  Napa ;  owner,  Myrtle  ;     surface,    air    conditioning    system. 

Conte   Mode    O    Day    Dress    Shop,  j     etc. 

1147  1st  St..  Napa.  Owner— Bank  of  America,  300  Mont- 

SERVICE   station,   $22,000 ;   101   Maze       gomery   St..   San    Francisco. 

Ave..    Modesto ;    owner,    Olsen    and  ;  Architect— J.  Lloyd  Conrich.  593  Mar- 

Horgan,  128  Maze  Ave..  Modesto.      |     ^et  St.,  San  Francisco. 
REMODEL   for  fire   prevention,   $1,-    structural  Engineer— L.  H.  Nishkian. 

162;   1131  California  Drive.  Burlin-        155    sansome    St.,    San    Francisco.  

game;  owner.  Russell  Sanders.  1100    Mechanical   Engineer  —  G.  M.   Sim- i 

Carmelita   Ave..   Burlingame.  \     onson,   625   Market    St,   San    Fran- 1K/20/4A 

ADDITION  for  fire  prevention.  $1500 ;  i      ^.i^^o.  CONTRACT    AWARDED 

2800  T   St,   Sacramento;    owner.   F   contractor  —  Moore  &  Roberts.   683  !  rus    DEPOT 

K  Russell.  2800  T  St.  Sacramento.  I     Mission    St.    San    Francisco.  i^is-t^i 

STORAGE   for  constr.    equip.,   $6000;  |  

Linden  Ave.,  South  San  Francisco;!  ^, 

pIrT'sfn  Frii^cTsTo  ^""   "^   '°"'^  !  W  JrK  UNDER  WAV 
St'^RE  fn?home.  $10%0;  Cor  Peng-  |  OFFICE   B^GEst^  Cost  $2{M)00 
storff   and   University,   Mtn   View;  1^4,^  ^^TO.  Santa  Clara  Co.,  Calif. 

Ramona  St.         - 


5/24/46 

SUB    CONTRACTS    AWARDED 

STORE    AND    OFFICE    BUILDING 
Estimated   Cost,    $30,000 

SAN   JOSE.   Santa  Clara  Co..   Calif.. 
Lincoln    Ave.,    near    Minnesota   St  

Construction  of  two-story  store  and  •  igaue  bonds  in  the  amount  of  $87,000 
office  building,  plate  glass  vltroUte  I  to  finance  the  above  construction, 
front,  asphalt  tile  floor.  \ 

Owner — C.   F.  Jones.    %   Architect      f 

Architect — Donnell  E.  Jaekle.  Build-  1 5/24/46  ^ 

era'    Exchange   Bldg.,   201    S.    Mar- 1  TAX  INCREASE  VOTED 
ket  St,  San  Jose.  SCHOOL  BUILDINGS     Cost  $100,000 

Contractor   —  Ernest  A.   Hathaway,  |  FOWLER,  Fresno  County,  Calif. 
1275  Glen  Eyrie  Ave.,  San  Jose.  i  Construction  of  gymnasium  building. 

Roofing — Conrad  Roofing  Service,  890  j     remodel    cafeteria    and    music    de- 
Cinnabar  St.,  San  Jose.  j     partment  and  provide  new  buses. 

Plumbing,     Heating,     Sheet    Metal—  i  Owner— Fowler    Union    High    School 
H.   J.   Pascoe,   208  W.   Santa  Clara       District,  Fowler. 
St,  San   Jose.  !     The  district   voted    on    May    17   to 


Architect    —    WUliam   Mallis.    Lyon  |  D«pt.  Bt0r%  J.  C.  Penney  Co,  Washington  and  Ward  Sts.,  San   Leandro; 

Building,    Seattla  i         Bids  open  June  4,  2:00  P.  M. 

Contractor    —    Elford    A    Chlsholm.  I     u^cDonald.  Young  &  Nelson,  127  Montgomery  St  ,S.  F.   (SUtter  8296) 

bid";    filt  IfTlf.^  (£?T$lSSS  I  ^  Empire  Constr.   Co..   344  Harriet   St,   San  Francisco    (HEmlock  3400) 

^  plf.m'^fne*  A  ^i^^t    Jo  ^^  ml '  Dormltcry.  Notre  Dame  College.  Belmont;   Bids  open  June  4.  2:30  P.  M. 
Plumbmg     &     Heatmg     Co..     1313  ,      ^    ^   gjoberg  ft  Son,  6604  K   16th  St.  OaUaBd    (ANdover  9771) 

Centzal  California  Constr.  Co.,  116  Erie  St,  San  Francisco  (HEmlock  7926) 
Moore  ft  Roberts,  693  Mission  St    San  Francisco  (OArfield  8679). 
Barrett  ft  Hilp,  918  Harrison  Street,  San  Francisco  (DOugias  0100). 
O.  W.  Wimams  Ca,  10  California  Dr.,  Burlingame   (BurL  4-1796) 
C.  L.  Wold  Constr.  Co.,  4413  Fulton  St,  San  Francisco  (SKyltoe  4362). 


Railroad    Ave..    Bcllingham.   $44^24 
base  bid   (alt  1)  $879   (alt  2)  $458. 


5/22/46  ' 

SUB     CONTRACTS     AWARDED 

MAINTENANCE     BUILDING  _________^ 

Contract    Price.     $7,800.  jg^    ,  g,^-    ;^„  galnt^  Parish  Church,  Hayward:  Bids  open  May  20,  f  AM 
KBNTFIBLD.    Marin   County.    C»»'- I     ^UUs  F.   Lynn.  1040  Folger  Avenue,   Berkeley    (BErkeley  6044). 

Moore  ft  Roberts,  695  Mission  St,  San   Francisco   (GArfleld  86T9). 
G.  W   WiUlams  Co.,  10  California  Drive,  Burlingame   (BurL  4-1796) 


owner.  Abelardo  Puentes.  Route  1. 
Box  56F,  Mtn  View. 
SERVICE  and  food  storage,,  truck 
delivery,  $30,000;  2l8t  and  Union 
bts..  Oakland;  owners.  Joseph  L 
and  Alberta  Frodsham,  3815  Brigh- 
ton Ave..  Oakland 


Electric     Wiring — Rosendin    Electric !  increase  the  majtimum  rate   of   $0.75 
Co..  1058-60  Park  Ave..  San  Josa       |  per  $100  of  assessed  valuation  to  $1.65 
Tile  Work— Malvini  Tile  Co.,  970  So.  ■  per  $100  of  assessed  valuation,  to  be 
First  St,  San  Jose.  ,  in  effect  for  one  school  year. 

Glass— LeDeit  Glass  Co.,  Box  645.  San  |  

Jose.  15/24/48  » 

Grading  ft  Foundations— J.   C.   Bate-jXAX    INCREASE  VOTED 

man.  590  Stockton  St.  San  Jose.         \  SCHOOL  IMPROVEMENTS 
Lumber  ft  Mill  Work — Chelm  Lumber   KINGSBURG.   Fresno   County.  Calif. 
Co..  1400  The  Alameda.  San  Jose.        i  Improvements    to    present    buildings. 
Hardware — San   Jose  Hardware   Co.,  j     construction  of   a   swimming   pool, 

62  W.  San  Fernando  St.,  San  Jose.  I     cafeteria  and  shop  addition. 
Painting— John   Bakken.  85  San   Sal- jownei>—Kingsburg  Joint  Union  High - 
vador  St..  San  Jose.  School  District,  E.  A.  Larson,  clerk, 

Kingfsburg. 
Architect — Not  given. 
2       The  school  district  voted  on  May  17 
1  to    increase    the    maximum   tax    rate 
Cost    $60,000  j  from  75  cents  to  90  cents  to  finance 
STOCKTON.  San  Joaquin  Co.,  Calif.  ■  above   improvements   at  an   expendi- 
SE  comer  Miner  &  California  Sts.  .tyxre  of  approximately  $60,000. 


Construction    of    bus    depot    (40x100- 
ft)   including  waiting  room,  ticket  1 5/24/46 
office   and    baggage    room.    etc.  I  CONTRACT   AWARDED 
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Construction  of  two-story  and  base- 
ment office  building. 
Owner — C.    E.    Needham,    850    Menlo  I  Contractor— Wm.    P. 


Owner— Santa  Fe  Trailways,  601  So.  :  EXTERIOR  PAINTING 

Main,    L    A.  |  g^N  FRANCISCO,  Contr.  Price,  $2144 

Plans  by   engineering  department  of ;     junipero    Serra     School.     Highland 
owner.  ^^e.  and  Holly  Park  Circle. 


Oaks  Dr.,  Menlo  Park. 
Architect — H.  Morgan  Stedman.  Palo 
Alto. 


TIRE  repair  shop.  $18,000;  828  Main  ,  (Contractor- Wells  P.  Goodenough.  40 
St.  Red  Bluff;  owner.  H.  E.  Hoff-  ,      Wells  Ave.    Palo  Alta 
man.  810  Main  St.,  Red  Bluff.  ;      Work  has  just  started. 

ADDN    to    Tumbull    School.    $26,000;  j  

Poplar  and  Delaware  Sts.,  San  Ma-  (5/27/46  ••     8 

teo;    owner,    San    Mateo    Elemen- ,  PLANNED 


Neil    Co.,    4814 


Loma  Vista  Ave..   L  A. 


5/27/46  4 

PLANS   BEING    FIGURED 
REMODEL  BLDG.  Cost.  $15,000 

BERKELEY,  Alameda  County,  Calif. 

Dwight  and   Shattuck  Avenue. 
Remodel  exterior  of  office  building. 
Owner — Withheld 


Exterior    painting. 

Owner— Department  of  Public  Works 

Room   282,  City  Hall. 
City  Architect— Dodge  A.  Riedy,  City 

Hall. 
Contractor— R    P.   Paoll  ft  Co.,  2530 

Lombard  St 


Marin   Junior  College  Campus. 

Construction  of  a  one-story  con- 
crete  block    matatenance    buildtog. 

Owner  —  Marin  Junior  College  Dis- 
trict, Ada  M  Fusselman,  secre- 
tary.   Kentfield. 

Architect- Arnold  S.  Constable.  96 
Spencer   Ava.    Sausallto. 

Contractor  —  Vanzin  Construction 
Company.  22  Hillside  Drive.  Kwat- 
fleld. 

Roofing— Booth    ft    UtUe,    447    Mag-  ' 
nolla  Ave..   Larkspur.  | 

Plumbing,  Heating  ft  Sheet  Metal- 
Ernest  Ongfaro  Plumbmg  Co.,  243 
San    Anselmo    Ave..    San    Anselmo. 

Electric  Wiring— Oliver  Deur  Elec- 
trical   Co..    San    Anselmo. 

Glass — San  Rafael  Glass  Works, 
1115  3rd   St.  San  RafaeL 

Brick  ft  Stone  Work— A.  B.  Rllo- 
vlch,    45  Baywood,   Ross. 

5/22/46  9 

BOND    ELECTION 
SCHOOL     IMPTS.  « 

YOLO   COUNTY,  Calif.   Near  Wood- 
land. 
Construction  of  2  class  room  school 

building. 

Owner— Woodland     Prairie     Elemen-  | 

tary  School  District  Yolo  County.  | 

Architects   —   Barovetto   ft   Thomas,  ■ 

620  V^  I  Street  Sacramento.  ■ 

As   previously   reported   the   school  j 

district  will   vote   June  7   on   a   pro-  j 

posal  to  Issue  bonds  In  the  amount 

of   $47,000,   proceeds  of   which   will  J 

be   used   to   finance   above   construe-  : 

tion.  ! 


5/27/46 

CONTRACT  AWARDED 

IMPROVE  YARD  ^  ,  ^ 

Contract  Price  $10,637.40  1  - 

SAN     MATEO.    San    Mateo    County. 
Calif.  Baywood  School  site.  ; 

Improvement  of  school  yard. 

Owner  —  San  Mateo  Elementary ; 
School  District,  Philip  S.  Pope,  clerk.  I 
120  N.  Ellsworth  Ave.,  San  Mateo.  1 

Contractor— D.  M  Thomas,  Burlin-  j 
game.  ! 

Contract  awarded  on  Proposition  1.  j 
Complete  bids  follow:  | 

D.  M.  Thomas,  Burlingaime,  (1)  $10,-  ; 

637.40,    (2)    $4086.45.  ' 

California   Paving  Co..  San    Mateo,  ; 

(1)  $20,000,  (2)  $8888.13.  - 


Napa  S^ate  HospiUI,  Units  1  and  4,  South  Ward  Oro«ip;   Btde  open  June 

Jaa'l.  Bam^  Constr.  Co..  Oil  Ruse  Bldg..  S.  F.  (EXbrook  6905,  or  7064) 
Moore  ft   Roberts,   603  Mission   St.,   San  Francisco    (GArfleW  8579) 


Alter  Dental  Offloee,  Chestnut  St.  and  Van  Ness  Avs^  San  Franolsoo;  Bids 

open  May  28,  2:00  P.  M.  ,„._,,  ,^    mvtT\ 

Peter  Sartorto.   262  ClemenUna   St.    San    Francisco    (OArfield    TOT 
Adam  Arras  ft  Son,  116  New  Montgomery  St.  S.  F.  (OArfield  8581) 


DISTRICT  —  WARRANTS 
I  —  BONDS 

See   u»  regarxling   Improvement   CHstrict  joba  We  handle   coUec* 
tions;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act  Districta 

Telephone  GArfield  8(X)0 

HANNAFORD    &     TALBOT 

519  CALIFORNIA  STREET      -      SAN  FRANCISCO  4 


I 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLQS 

STEELFORM  CONTRAaiNG  CO. 

666  HUrrUon  St.  DO  5683  Su 
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5/24/46 

CONTRACT   AWARDED 
uwner — wimneiu.  I  T?TrTTTnF,   BOILER 

Architect-John    Hudspeth,    427    13th  :  RETUBE^  B01L^«  ^^^^^^^  ^.^^^^^ 

Street,  Oakland.  -        -  I     High  School 


CPA  permit  has  been  granted  and  ,  j^^^^- .^^  ^^    ^  ^^.jg^ 


Ave.,   oituux.  V.IU*,   u«ucio,   «»^o%.f"  I     lugiuu  oLo.  !  nlans    are    belne    fieured    by    a    se- 1 ^  ^        *    «  r>..Ki<^ -w/irVa 

Costellaand  William  Caiocca.  San- ,  construction  of  two-story  and  base-ip**"^   *51^^;"°    "sureu    oy    »  |  owner-Department  of  Public  Works 


tary  School  Dist,  120  N  Ellsworth  i  STORE  BLIXJ.  Est.  Cost  $250,000 

Ave..  San  Mateo.  j  OAKLAND.    Alameda   County,    Calif. 

RETAIL    bakery,    $6000;    10    Pacific  ,      Northwest  corner  12th   and   Wash- 
Ave.,    Santa   Cruz ;    owners.    Joseph  |      ington  Sts. 

'         X  »     ,         °f  t^^'°-^*°^J*"^  ,^^^- 1  lected  contractor, 

ta  Cruz.  I     ment  class  A  merchandise  bulldmg  |  

CHURCH,    quonset,    $1750;    Paloma;,      (65x135  ft).  j 

owner,  Paloma  Community  Church,  '  Owner — Edison   Bros.,  Harry   Edison.    5/27/46 

via  Valley  Springs  P.  O..  Paloma.    i      president,    St.    Louis,    Mo.,    c/o    F. 
SCHOOL  bldg,  $44,000;  Canby;  own-  ,     Bruce  Maiden,  420  15th  St.,  Oakland. 

er,    Arlington    Elem.    School    Dist.,  '  

Canby.  15/27/46  ••     8  j  School  District.   Costa   Mesa,  Orange  1  ^NGRG.  BLDG.. 


9 


Room  282.  City  Hall. 
Contractor— Ocean  Shore  Iron  Works 
'     550  Eighth  St. 


BONDS   APPROVED  './07Mfl 

COSTA  MESA,  Orange  Co.,  Calif.— ;l^i'il®_,^-s  01  awr 
Voters  of  the  Costa   Mesa  Grammar    PREPARING  PLANS 
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Cost.  $210,000 
BEAUTY    shop.    $9000;    4448    E    14th   CONTRACT  AWARDED  j  CounTy,~on   MaV  T7"Ipprov;;d  T^pX  1  ^^^       Washoe  Co.,  Nev.  University 

St.,    Oakland;    owner.    Mary    Valle.  ,  REMODEL  STORE  Est.  Cost  $20,000  j  posal    to    issue    $160,000    in    bonds    to       of  Nevada.  ^o„priit«   aU- 

3517  E  14th  St.  Oakland.  \  BERKELEY.  Alameda  County.  Calif,  j  finance  construction  of  a  f our-class"   Construction   «/ .  "j^J,"  ,^°'^"Vcl    e1- 

AUTO    SALES   and    service,    $50,000;        1917  Shattuck  Ave.  room  addition  to  the  Main  School  and       ^^^fy  ^"^"r  hu.    nartltions     con- 

600  23rd   St.,   Richmond ;   owner.   B    Remodel  men's-  clothing  store.  a  six -classroom  addition  to  the  Und-       ^erior    f^nis^i    ,tUe    P^^^^f  "^^^^^^ 

L  Spurr.  2005  Macdonald  Ave,  Rich- <  Owner— Withheld.  I  berirh  School  crete  and  linoleum  floors,  asoestos 

moud.  ;  Architect-John    Hudspeth,    427    13th  i  ''"^^  ^''^°°'-  shingle  roof,  one  passenger  eleva- 

ELECTRICAL  auto  repair  shop,  $18-       St.,  Oakland.  Ir/o-r/xfl  .     « '     tor.  etc. 

000;    NW  40  ft   of   Lot   9,   Blk   149.  ;  Contractor  —  William    Blackfleld,    86'^/27/?f_  r^o^o.  c-rc:r»  « j  Owner-University  of  Nevada.   Reno. 

Merced;  owner,  Louis  Cavanna,  160  _     Arlington   Ave.,   Berkeley.  i  T  f^i^l  oSrfo^    T  ^     *    ,,,nnn  i  Architect— Russell    Mills.    &03    Nixon 

23rd  b...  Merced.  i     CPA fennit  gra^  '.^IS^vr^S^^^^ll'^r^^^l^},     Ave,  Reno,  Nev_ 

^  1     Calif.    Main   Street.  •  5/27/46  ® 


Stonewall  Cement  Asbestos  Board 

j  Kimsul  Insulation  Blankets 

'  it 

540  Tenth  St.  MArket  6705  San  Fiancbco 

HARBOR  PLYWOOD  CORP.   OF  CAUFORNIA 


PAINT  and  hardware  store,  $15,000; 

2131     Macdonald    Ave.     Richmond ;  1 5/27/46 

oiA-ner,  A  Kastelic,  2217  Nevin  Ave., ;  PREPARING  WORKING 

Richmond.  'DRAWINGS 


■  Alterations  to  one-story  frame  store  iq.qc    WANTED 


WARLiloUSE,   meat  jobber,  $45,000 ;  ^  REMODEL  OFFICE  BUILDING 
6th    and    Harrison    Sts.,    Oakland ;  Estimated  Cost  $10,000 

owner,  Richards  &  Pringle,  2  Glenn    sAN  FRANCISCO,  Calif.  41at  Ave. 
Ave..   Richmond.  '  Remodeling  of  office  building  to  In- 

REMODEL    for    law    offices.    $5000 ;  '      elude  marble,  plate  glass,  wood  par- 

10th  floor  Schroth  Bldg.,  240  Stock-  !      titlons.  tile  work,  mill  work,  paint-    k/27/4« 
ton  St.,  San  Francisco;    owner,  M,     mg,    miscellaneous    plumbing    and   °^'^'^*'* 
M  Belli.  750  Russ  Bldg..  San  Fran-  ;     heating. 
Cisco.  '  Owner — Prudence  System,  c/o  archl- 

REMODEL   Into    bus    depot,    $53.700 ;  ;     tect 

Mmor  St.,  Stockton ;   owner.   Santa  :  Architect— William  Henry  Rowe.  214 
Fe  Trail  Transp  Co.,  Ill  W  7th  St..  '     Front  St.,  San  Francisco. 
Los   Angeles.  i  

WAREHOUSE  for  const  mchy,  quon- 15/27/46  ••    8 

set,     $3000;     Salinas;     owner,     Pa-    pLANNED 


building  involving   new   front   and 

Interior  changes. 
Owner — Withheld. 
Architect— W.    A.    Llttlejohn 

rage  Highway.  Orinda. 

CPA  approval  pending. 


9    Mo- 


CONTRACT    AWARDED 
MERCHANDISE   MART   ADDN 

Cost.  $1,800,000 


TO    BE    OPENED    JUNE    5.  2   P.    M. 

SCHOOL  ADDN.  Cost,  $120,000 

BONANZA.  Ore.  Bonanza  Elemen- 
tary School  Bldg. 

Construction  of  two- story  re  Inf.  con- 
crete 10- room  school  addn. 

Owner— Klamath  Co.  School  Dls- 
tl^ict.     Veteran's     Bldg..     Klamath 

Falls 
Architect— Howard  Perrin.  1121  Main 

St.,  Klamath  Falls. 


SAN  FRANCISCO.  Southwest  comer  I     gllc^ications   obtainable   from   of 

Ninth    anrt    Markpf     Sfrpots  tspecilicauons    OOi.»i"» 


Construction    of    reinforced    concrete  |  ^'*^®  °^^^® '^^*^*^'^®^*^" 
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i 


smd  structural  steel  nine-story  and  ,  ,:,n^,Aa 

basement  addition  to  Western  Mer-  '!.„/«.  oikirN  va/aoking 

.      chandlse  Mart   addine  250 000  BO    #♦' PREPARING  WORKING 

cific     Builders,    312    E    Allsal    St..    gTORE  BUILDING  Est.  Cost  $250,000       ^°*"?lf  .^' ***'*^"^  ^^^  .^^  .nArwm 

S^li»^-  i  OAKLAND,    Alameda   County,   Calif.  '^/^^"'^^^^•^  j^^^j^^„^^  ^  ^^     SCHOOL  ADDN.  *100.0(W-$lip  000 

^l^i^^Trl^rjlVrl^^n^     Northwest  comer  12th  and   Waah-    ^^^^    Western  Merchandi^^^^^^  Monterey    County.    Calif. 

$20.169 ;  Astl,  Calu. ;  owner,  lUllan       jngton   Sts.  Market  str«»et  '         *^  Fremont  School.  ^^^^,        . 

Swlaa   Colony,   781   Beach    St.,    San    construction  of  two-story  and  ^f^^- \  T>{^^^re^rS\v  CAr,lt»l  Co.   No    1    Construction    of    school    addition    to 

Francisco.  ment  class  A  merchandise  building  ;  *^'SSwSlStriS        ^^P'^'  *-**-  "°-  ^        contain  eight  classroomsL 

BEUPHOLSTERY    shop.   $9000;    1230 '      (65x135  ft).  Stru^-Qral  En^neer-L.  H  Nishkian    O^^r  -  Allaal    Union    Elementary 

9th  St..   Modesto;   owner.   F  P  At-    Qwner-Edison   Bros..  Harry   BdlBon.    »^JJ5if ™  '^"fj"!^;    J^  "•  ^»8nKian.  1     ^^^^^^  District.  Salinas. 

teberry,  1230  9th  St..  Modesto.  j      president     St.    Louis,    Mo.,    c/o    F.        ^^^   oa°sonie   oireei.  I.„u»....*     T«7ni.„^   w«»nrv  Rowe.  214 

GROCERY   store,   $6900 ;   2700  N   6th  ;     Bruce  Maiden.  420  15th  St.,  Oakland. 

St,  North  Sacramento,  owner,   L<e 


land  L  Norenze.  2700  N  6th  Street,    3/27/46  *     • 

North   Sacramento.  COMPLETING    WORKING 

CABINS  for  childrens'   health   camp.  '  q^/^vviNGS 

$2000;    Boulder    Creek.    San    Mateo   SCORES   AND  RESIDENCE 
County ;     owner.     Camp    Campbell,  ;  Coat,  $20,000 

Boulder  Creek  YMCA.  {  los  ALTOS.  Santa  Clara  Co..  Calif. 

REPAIR  motors  &  Irrigation  equip-  !     Loyola  Comers. 

ment,  $12,000;  720  Trtnlty  Street,  construction  of  one-story  wood  fr. 
Chowchllla;  owner,  Charles  Albert  [  building  to  contain  two  stores  and 
Akers,  720  Trinity  St,  Chowchllla.       a  five-room  residence. 

ADDN    and    repair   to   music   repair  Owner— Henry  J.   Wolf,   c/o  Arch, 
and  sales  store.  $65,000;  1312  K  St,   Architects  —  Henry  A  Hlnton  and 
Sacramento ;  owner.  Sherman,  Clay  I     Wilton  Smith.  Asaoclate.  1045  San 


Contractor-Cahill  Brothers,  206  San-  I  ^':S*L"^1-Wj»ia™  ^!.?.7„  ^"""^ 
some  Street.  I     F«>nt  St.,  San  Francisco. 

As  previously  reported,  Cahlll  Bros.    ^,^^,^^  ••    9 

at  $70,000  was  awarded  contract  for 
ithe  foundations. 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


T    E 

220  MootgoiiMry  St 

Sn  Fnacbeo  4,  CiJif . 

YUkoii0407 

SACRAMENTO  OFFICE 
1014  tUi  Ctp-^lMna  Saa  SIMS 


some  St.  San  EYanclaco^ 

TIMBERS 

Prefabricated 


Famished  and  Framed 
to  Yov  Reqoirenients 

Carload  Lot*  Only 


9.10^      EDUCATIONAL 
BUILDINGS 

5/24/46  9 

BONDS  APPROVED 
SCHOOL  BUILDING 

Elstlmated  Cost  $40,000- $50,000 
EDGEWOOD,  Siskiyou  County.  Calif. 
Construction   of  a  three -room  schoo'l 

buildmg. 
Owner— Buttevllle  Elementary  School 

District,  Harold  A  Lemoa  and  E^arl 

Sllngsby.  trustees.  Eklgewood. 

The   Butteville   Elementary   School 
District  on  May  17  approved  a  pro-  j  upon  deposit  of  $10. 
posal  to  Issue  bonds  In  the  amount  of       Each  Iwi  must  be  accompanlea  by 
$17,000    to    assist    In    financing    the  j  certified   or  caahler'a  check   or   bid- 
above  construction.  The  remainder  of  j  der's  bond  In  an  amount  not  less  than 

the  amotmt  will  be  received  from  a '  ^0^  of  hid.  

county  a{fproprlation. 


5/27/46  ^„r...cr» 

BIDS  WANTED— TO    BE   OPENED 

JUNE    19,  8   P.   M. 

SCHOOL  ADDITION 

EMPIRE,    Stanislaus   County.    Caiu. 

Empire  Elementary  SchooL 
Erection  and  completion  of  two-class- 
room, prefabricated,  addition  to 
grammar  school  and  two  Aaf,"»°**~ 
classrooms  and  sanitary  facilities  10 
follow.  ^     ,    _. 

Owner  — Empire   Union   School   Dis- 
trict. Marie  Mosler.  clerk. 
Architect— Charles   Llndley.  1037  Co- 
lusa Ave,.  Berkeley. 
Plans    and    specifications    may    oe 
obtained  from  the  office  of  the  archi- 
tect or  from  the  clerk  of  the  school 
district   Route   1.   Box  922.   Modesto. 


5/27/46  ' 

SURVEY  PLANNED 
SCHOOL  ADDITIONS  | 

BURLINGAME.   San   Mateo   County.  ; 

Calif.  i 

Classroom   additions    at   Washington 

School  and  other  school  plants.        ( 
Owner— The  Burlingame  Elementary 
School  District,   Lester  D.  Hender-  | 
son,  superintendent. 
Architect— James  Mitchell,  El  Camlno  ; 
Real  and  Oak  Grove  Ave.,  Burlin- 
game. i 

5/27/46  *  I 

PROJECT   APPROVED 

SHOP  BUILDING 

LeGRAND,  Merced  County,  Calif.  Le 

GRAND  Union  High  School. 
Construction    of    metal    and   concrete 

shop  and  industrial  art  building. 
Owner— LeGrand  Union  High  School 

District,  LeGrand. 

Project  has  been  approved  by  the 
CPA.  

5/27/46  .  • ' 

BONDS   VOTED 

SCHOOL  BUILDING  Cost  $60,000 

MT.  SHASTA,  Siskiyou  County.  Calif.  | 
Corner  Cedar  and  Alma  Sts.  ! 

Construction  of  school  bulldmg  to  , 
contain  two  classrooms,  cafeteria,  , 
g>'mnasium-auditorium,    kmdergar-  j 

ten  and  shop.  I 

Owner— Mt.  Shasta  Union  Elementary  \ 

District  Mt  Shasta. I 

Architect— Howard    R    Perrin.    1121; 

Mam  St..  Klamath  Falls,  Ore. 

The  district  on  May  17  approved  a 
proposal  to  Issue  bonds  In  the  amount 
of  $60,000.  the  proceeds  of  which  win  j 
finance  above  construction.  j 

5/27/46  •  ! 

PREPARING  ! 

PRELIMINARY  PLANS  1 

SCHOOL  ADDITIONS   Cost.    »50.000 

SAN  LORENZO.  Alameda  Co..  Calif. 

Construction  of   11-room  building  to  | 
house  6th.  7th  and  8th  grades ;  new 
6-room  school  building  at  60th  Ave.  ' 
and    Foothill    Blvd.;    8-room    addl- ; 
tion  to  Village  School;  4-room  ad- 
dition to  Ashland  School ;  one-room 
addition  to  San  Lorenzo  SchooL 

Owner— San  Lorenzo  School  District 
C.  E.  Lawson.  superintend«it.  San  ^ 

AJrti^t°s— Dragon  &  SchmldU.  2068  , 

Allston  Way.   Berkeley.      ^     ^  ^ 

The    school    district    ^oted^^^^ 

January  16  ta  the  amount  of  $350,000  , 

to   finance   construction.  j 

5/27/46  • j 

BONDS  VOTED 
SCHOOL  IMPROVEMENTS 
DUNSMUIR.  Siskiyou  County.  C^Uf^ 
Additions    and    alterations   to   school} 

buildings.  „  .      ,1 

Owner -Dunsmuir  Elementa.ry  School 

District  Roscoe  Kimble,  clerk.  j 

Atphltect— Not  selected.  ,-  .^   ! 

The  school  district  on  May  17  ap-  , 
proved  a  proposal  to  Issue  bonds  to 
the  amount  of  $87,000.   proceedes   of 
which,      together     with     anticipated 
matching    sUte    funds,    will    finance  j 
the  above  construction.  


eAMERSTOR  &  6REEN  LDMBER  CO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


Sar.   Francisco 
1C0O  ARMY   6TREET 
ATMratsr   1300 


Oakland 
1001    LIVINGSTON    STREET 
KEJIoq  4-1S84 


CORCRETE  GVTTIRG   -    COMPRESSOR  REHTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  C0^2277  JERROLD  AVE. 
Phone  Mission  1636  -0755 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  ILANKET  ft  RLOWN  TYPES 

SUPPUERS  A  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insul4U0r$  tor  the  Pacific  Coast  Tofophoso  KEII09  2-3688 

1650  MacARTHUR  OAiCLAND  1,  CALIF. 


T 


5/24/46  B 

PLANNED 

OFFICER  TRAINING  SCHOOL 
DEL.  MONTE.    Monterey    Co..    Calif. 
Establishment  of  poat-graduate  school 
for  the  training  of   line  and   engi- 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 

Phona  PR  4800^   Mr.   RiohardMfi 


American  Drafting  Service 


STRUCTURAL  and  MECHANICAL 
Plans  for  Hamas,  Alteratlana,  Ete. 


atat  Misaion  St.      Phona  MiMion  lOtr 


Announcement 

Efectlve  immediofely  oor  olRces  oad  warehouse  wUI 
bt  (lestd  on  Sotardays. 


GUNN  CARLE  and  CO. 

20  PotTM^  Ave.        UNdMiiin  S4t0  Saa  Froacitco 


BY    MULLINS 

BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Coblttf  Siaks 

Woll  CoblMH 

Floor  CobiMft 

TO  PIT  ANY  KITCNEN 


NOtTHitN  CALIFORNIA  DISTRIRUTORS 

PIONEER  APPLIANCE 

COMPANY 
135S  MARKET  •  SAN  RtANCISCO 

UIMwMH  2717 


\\ 


m 


^  -^y- 


ffpfSP'W'''''!^ 
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nAlLY    PACIFIC    BUILDER 
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jnyylptfgg  cmrgrapcrriOM  reports 


6/27/46  9 

BOND    ELECTION 
SCHOOL.  BUILDING         Cost  |20,000 
PLACER  COUNTY.  Calif. 
Conatruction  of  school  building. 
Owner  —  Eureka    Union    Elementary 

School  Dlatrict,  Placer  County. 

The  diatrlct  will   vote  on  June  14 
on  a  proposal  to  issue  bonds  in  the 


1  2 


5/27/46 

PREPARING  WORKING 

DRAWINGS 

FOOD  PROCESSING  PLANT  15/27/46 

OAKLAND,   Alameda  County,    Calif,  j COMPLETING  WORKING 

40th  St.  near  Webster  St.  (DRAWINGS 

Construction  of  one-story  reinforced 

concrete  food  processing  plant  and 

display  room  (80x100  ft) 


^ }     E^ach  bid  must  be  accompanied  by 

,  -  --      mmil/^    nim  niNHS  certified  or  cMhler's  check  payable  to 
14-17— 4hJBL1C    BUll-UlPIUO,  j^  amount  not  less  than  10% 


1  5 


owner 
of  bid. 


24 


amoiint  of    $20,000,    the    proceeds    of    Owner— Eng-Skell  Co.,  2555  Grove  St, 


which  would  finance  above  construc- 
tion. 


fi/27/46  •     •     9 

BIOS  WANTED— 

TO  BE  OPENED  JUNE  5,  2:90  P.  M. 

PAINTING 

SAN    FRANCISCO. 

Prop.  1:  exterior  painting  of  Grattan 
School;  Prop].  2:  exterior  painting 
of  Laguna  Honda  School ;  Prop.  3 : 
exterior  painting  of  Fairmount 
School;  Prop.  4:  interior  painting 
of  Excelsior  S'chooL 

Owner— Dept  of  Public  Works,  Rin. 
282,  City  HalL 

City  Architect — Dodge  A.  Riedy,  City 
Hall.  . 
Specifications  obtainable  from   the 

office  of  the  City  Architect  upon  de- 
posit of  $S  for  each  proposition. 

5/24/46  9 

BONDS  APPROVED 
SCHOOL  BUILDINGS      Cost  flOO.OpO 
ETNA,  Siskiyou  County.  Calif. 
Construction    of    a    new    elementary 

school  building. 
Owner— Etna  Elementary  School  Dis- 
trict 
Architect — Not  given. 

The  school  district  on  May  17  ap- 
proved a  proposal  to  issue  bo^s  in 
the  amount  of  $50,000,  proceeds  of 
-which  will  be  used  to  assist  in  financ- 
ing the  above  construction.  Matching 
funds  in  i  like  amount  will  oe  sought 
from  the  county. 


Oakland, 

Architects  —  Henry  A.  Minton  and 
WUton  Smith,  auBsociate,  1045  San- 
some  St,  San  Francisco. 


1 5/27/46 

'  BIDS  WANTED— 

TOWN  HALL  ADDN.       Cost  $20,000  I  ^^  g^  OPENED  JUNE  5,  5:»  P.  M. 

HILLSBOROUGH,    San    Mateo    Co- j j^gioENCE 
Cal"-  ^   ,.  CONTRA   COSTA   CO.,    CaUf.     Near 

Addition  to  town  halL  *     nvJ«Vwood 

Owner-Town  of  Hillsborough.  Town  |  ^  Br^wooa.  ^^   ^^^^^^  residence 

HalL  '^' 


5/27/46  •     2  6,  sAN  FRANCISCO.   Embarcadtero. 

COMPLETING  PLANS  Reconstruct  bulkhead  wharf  north  of 

RB^DENCE       Approx.  Cost,  $16,000       Ferry  Building. 

MORAGA    WOODLANDS,    Contr*  |  Owner— Board  of  StaU  Harbor  Cmd- 
Costa  Co.,  Calif.    Lota  77  and  78. 


Constmction  of  one-story  frame  res- 
idence (6  rooma). 

Owner— Withheld- 

Architect— John  Hudspeth,  427  ISth 
Street,  Oakland. 


5/27/46 
aTsuier  Pumping  Plant;  Spec  es.  I  PREPARING   SKETCHES 


2  6 


Architect-William  Henry  Rowe,  214  j  ^  «^ »« ^^^^    g^y   Munici^l    miuty 


Front  St,  San  Francisco 


I 

1*1 


5/27/46 

SUB    BIDS   AWARDED 

ALTER    BUILDING 

SAN   FRANCISCO.  50  Fell  Street      ,  ^ 

Alterations  to  building;   NOy  13068;  15/27/46 

Spec 
Owner 


5/27/46  12 

SUB-CONTRACTS   AWARDED 
LAUNDRY        Contract  Price,  $69,167 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 

Delm&B  Ave.  ^ 

Construction    of   one -story*  and   mez- 
zanine concrete  laundry  plant  with 

steel  trusses  (85x150  ft). 
Owner — Ebcchange  Linen  Service  Co., 

44  W.  Julian  St,  San  Jose. 
Architect  —  Irwin   M.  Johnson,   449 

Mac  Arthur  Blvd.,  West  Oakland. 
Contractor— O.  E.  Anderson,  398  Men- 

ker  Ave.,  San  Jose. 
Roofing — Fred    Hayden,    P.    O.    Box 

345,   San   Jose. 
Plumbing,  Heating  &  Sheet  Metal—       ^^        „    c  „ 

A.    J.    Peters   &   Son,   410   No.    lOth  i  Hardware   —    Marshall    Newell   Sup- 

St,    San    Jose.  ply  Co.,  Spear  &.  Mission,  S.  F 

Electric   Wiring    —    Kurze    Electric ;  Painting— R    P.    Paoll 

Works,  562  W.  San  Carlos  St,  San       I^mbard  St..  S.  F. 

Jose.  Lathing  and  Plastering— A  Knowles, 

Glass— Le  Deit  Bros.  Glass  Co.,  Box       516  Stanyan  St.,  S.  F. 

645,    San  Jose.  Hollow  Tile  &  Masonry— George  Reed 

Iron  Grille  Work  &  Structural  Steel '     1390  S.  Van  Ness  Ave.,  S.   F. 
Harold  Hellwig,  150  S.  Montgom 


District.  Rm.  406.  612  16th  St.  Oak- 
land. 

Specs,    obtainable    from    above   of- 
fice. 


17246.  j  TO   START   WORK 

Bureau  of  Yards  and  Docks.   RESIDENCE  Estimated  Cost  110.000 


Navy   Dept,   Washington,   D.   C. 

Contractor— Japies  I.  Barnes  Constr. 
Co.,  Russ  Bldg.,  San  Francisco. 

Plumbfag     &     Heating— Anderson     & 

...Rewe,  2501  Harrison  St,  S.  F. 

Electric  Wiring— Abett  Electric  Co., 
472  Tehama  St.  San  Francisco. 

Asphalt  tile  work— Malott  &  Peter- 
son, 2412  Harrison  St,  S.  F. 

Glass  &  Mill  Work— Paoific  Mfg.,  Co., 
142  Sansome  St,  S.  F. 


LOS  ALTOS,  Santa  Clara  Co.,  Calif 
Construction  of  l-story  frame  ranch 

type  residence. 
Owner— R  R  Koll,  c/o  architect. 
Architect— H.  Kingsford  Jones.  46  N. 

First  St.,  San  Jose. 
Contractor— Ralph    Knight,    Route  1, 

Box  368.  Los  Altos. 

CPA    approval    has    been    granted 
and  work  will  start  at  once. 


2  4 


RESIDENCES 

BELVEDERE,  Marin  County,  Calif. 

Construction    of   12   one-story   frame 

residences  (5  rooms  each). 
Owner— Belvedere     Land   XJo.,     Park 

Ave..   Belvedere. 
Architect— Francis   J.   McCarthy,   693 

Mission  St,  San  Francisco. 


missioners,  F.  G.  White,  chielf  engl 

neer,    Ferr>'    Building. 
Plans  by  engineering  department  of 

owner. 
Contractor — Ben     C.     Gerwick,     Inc.. 

122  Market  St,  San  Francisco. 


39— SEWERS 


2  « 


5/27/46  •     8 

PLANS  COMPLETED 
REMODEL  STORE 
ALAMEDA,  Alameda   County,   Calif. 

1410  Park  Street 
Owner— Withheld. 
Architect— John    Hudspeth,    427    13tn 

Street.  Oakland. 

CPA  permit  granted. 


ery  St.,  San  J%se 
Mill     Work — Pacific    Manufacturing 

Co.,  2610  The  Alameda,  Santa  Clara 
Painting— Humphrey    &    Huber,    993 

Prevost  St.,  San  Jose. 


6/22/46 

TO    PREPARE    PLANS 

Cost    $15,000    to    $25,000 
AUDITORIUM  I 

RENO,  Nevada.  ^,    _   1 5/27/46 


5/27/46  .««.,^ 

CONTRACT   AWARDED 

&    Co.,    2530  !  RESIDENCE  Est.  Cost  Under  $10,000 
OAKLAND,   Alameda   County,   Calif. 

Thome  Hill  Dr. 
Construction  of  one-story  frame  resi- 
dence, 3  bedrooms,  1  bath. 
Owner— Mr.  Arpin,  c/o  architect 
Architect— Charles  W.  Claudius,  2443 

47th  Ave.,  San  Francisco. 
Contractor— Roy  Hoover.  6181   Ruth- 
land  Rd.,  Oakland. 


15 


6/27/46 

COMPLETING    PLANS 

RESIDENCE       Approx.  Cost,  $30,000 

ORINDA,    Alameda  Coxinty.   Calif. 

Construction  of  one-story  frame  res- 
idence (9  rooma)  forced  hot  air 
heating  system,  shake  roof,  hard- 
wood floors,  etc. 

Owner— ^Withheld. 

Architect— W.  A.  Llttlejohn.  9  Mor- 
raga  Highway,  Orinda. 

5/27/46  •     2  6 

COMPLETING  PLANS 
RESIDENCE     Approx.   Cost   $20,000 
ALTADENA,  Los  Angeles  Co.,  Calif. 
Construction  of  one-story  adobe  res- 
baths)   radiant 


5/27/46  ••     8  9 

BIDS  WANTED 

PETALUMA,  Sonoma  Co..  iCaUf.— 
UnUl  May  28,  7:30  P.  M.,  bids  wiU  t>e 
received  by  the  City  of  Petaluma, 
Gladys  R  Wallin,  city  cleiifi,  for  the 
removal  of  the  digester  heating  coils 
in  tank  No.  1,  as  well  as  the  intake 
and  outlet  coils  leading  between  tanks 
Nos.  1  and  2,  and  the  installation  of 
new  digester  heating  coils  lln  said 
tank  No.  1  and  said  intake  and  out- 
let colls  betwen  tanks  Nos.  1  and  2. 

Plans  by  Harr>'  N.  Jenks,  «w>n8ult- 
ing  engineer.  345  Madrono  Ave.,  Palo 
Alto. 


and  cruriicr  nin  bfts*  between  one 
mile  east  of  Daris  and  Swingle  and 
between  2.25  miles  north  of  Arcade 
Station  and  junctlOD  of  Route  t, 
Yolo  County. 

5/27/46  •'   «0 

CONTRACT   AWARDED 

YOLO  COUNTY,  Oallf.  — Fredrick- 
son  Bros..  1259  66th  St,  Btaer/vUle, 
at  $149,536.25  awarded  contract  by 
C.  H.  Purell.  State  Director  of  Pub- 
Uc  Works.  Public  Works,  Bldg..  Sac- 
ramento, for  about  14  miles  repairing 
highway  with  plant  mix  surfacing 
and  crusher  run  bnse  and  placing 
imported  borrow  on  shoulders  bet 
Cache  Creek  and  Dunnlngan  In  Yolo 
County. 

40 


•• 


3  9 


•• 


Lathing    &    Plastering    —   Caccamo  | Repairs    to    state    building    auditor- I^jQ^^p^^T  AWARDED 


2  2 


Bros., 
Jose. 


11— 


HOSPITALS 


5/27/46  1  1 

BIDS  WANTED— TO   BE  OPENED 

JUNE  4.  11   A.  M. 

FIRE  PROTECTION 

CAMP  PENDLETON.  Oceanslde.  San 
Diego  County,  Calif. 

Fire  protection  of  certain  temporary 
.structures  (7  separate  dispensary 
buildings,  etc.) :   Spec.   17734. 

Owner — ^U.  S.  Navy,  Public  Works 
Office,  11th  Naval  Dl-strlct,  1220 
Pacific  Highway,  San  Diego. 


124    No.     Willard     St.,     San 


ium  to  meet  city  fire  regulations 
work   to   Include  addition    of   con 
creta  stairs  exiting  both  from  the 
balcony  and  main  floor  on   either 
5/24/46  12  I     side  of  the  east  end  of  the  audi- 

SUB    CONTRACTS    AWARDED  j     torium. 

INDUSTRIAL   BILDING  Owner— City    of    Reno.  „^  i  nwnpr-Palace  Hotel  Co.,  New  Mont 

Approximate    Cost     $120,000  Architects     -     DeLongchamps     a^^   ^^^"^'^t^J^iJ^rk^^^ 
SAN   JOSE,  Santa    Clara   Co..   Calif.',     O'Brien,  Gazette  Building,   Reno.      j ^^^^^^^'^J'^ancis  Joseph  McCarthy, 

W.  San  Carlos  St.  I  „       ggg  jjlsslon  St 

Reinforced    concrete    and    structural  1 5/2W46  '  Contractor  —  Taylor    &    Goerlcke,    55 

New  Montgomery  St. 


REMODEL  HOTEL  Cost  $23,500 

SAN  FRANCISCO.  Palace  Hotel,  New 

Montgomery  and  Market  Sts. 
Remodel  mezzanine  for  offices,  tele- 
phone  facilities   and   restrooms  for 
women  employees 


5/27/46 

BIDS   WANTED 

NAPA,    Calif —Until    June    S.   7:30 

p.   M.,   bids  "Will   be  received   by   the 

City  of  Napa,  Charles  E.  Martin,  city 

clerk.  City  Hall,  for  construction  of 

an  8- inch  sanitary  sewer  on  Seminary* 

St.  from  center  line  of  Arroyo  Dr.  to 

idence   (7  rooms,  2  baths)    radiant  |  a    point   358   ft    northerly  therefrom 

heatmg     sJSSS:     concreet     floors,!  and   on  ^Arroyo   Dr  '~m  the  center 

tile  roof,  etc. 


Owner— B.  Ingle,  c/o  Architect 
Architect— W.    A.    Llttlejohn,    9    Mo- 
rage  Highway,  Orinda. 


Engineeriiig  Section 


line  of  Seminary  St  to  a  poiht  89  ft 
easterly  therefrom. 

Specifications   obtainable  from  the 
above  office, 


S  9 


5/27/46 
PLANNED 

HAYWARD.  Alameda  Co .  Calif.— 
The  City  of  Hayward  plana  sewer 
improvements  in  the  southern  part 
of  the  city  estimated  to  ctitst  $29,- 
870.40.  Plans  by  City  Engineer  John 
Mancinl. 


steel   building.  -  (CORRECTION— BIDS  WANTED— 

Owner— Orchard  Supply  Co.,  Ltd.,  441X0  BE  OPENED  MAY  a,  3  P.  M. 
Vine  St,  San  Jose  |  PUBLIC  ADDRESS  SYSTEM  1 

1st    SAN    MATEO    COUNTY,    Calif.    San  ,5/22/46 


Architect— Higgins  &  Root,  84  S. 
St  San  Jose. 


26 


Francisco  Airport 


SUB     CONTRACTS     AWARDED 


i  Contractor  —  E    A    Hathaway,  1275 '  Install  public  address  sy.stem  in  Ad- jsUBDIVISON    Est    Cost,  $10,000    ea. 
1  contractor         i!..   a.   natnaway,     *      j      ministration  Building;  Airport  Con- IsaN    ANSELMO,    Marin    Co.,    Calif. 


Cln- 


Glen  Eyrie  Ave.,  San  Jose 
Roofing — Conrad     Service,     890 

nabar  St.,  San  Jose. 
Plumbing,  Heating  &  Sheet  Metal— 

Wm.    Serbs,   497  No.   13th   St.,   San 

Jose. 
Electric  Wiring— Roy  Butcher,  510  W. 

San  Fernando,  San  Jose, 


Specifications   obtainable  from   the  , 

officer     in     charge    of     construction,    Glass — Christopher  Glass   Co.,  418  S.  , 
Public   Works   Department.   1220  Pa-  !      Market  St..  San  Jose, 
elf  ic    Highway.    San    Diego    30,    upon  j  Hardwood  Floors — Floor  Service  Co.,  ^ 


deposit    of    check    or    postal    money  j     353  W.  San  Carlos  St.,  San  Jose. 


tract  No.  83.  j     Hllldale  Dr.,  just  off  Sequoia  Park 

Owner— I^ibllc   Utilities   Commission,   construction   of   initial   14  residences 

Room  287S:;ity  Hall,  San  Francisco.  ;     with    25    more    expected    to   follow 

Bid  opening  date  previously  re-  I  shortly,  to  be  called  Hllldale  Park 
ported  incorrectly  as  May  23.  |     60-ft    lots   with   two   bedrooms   ea. 

Specifications  obtainable  from  the  stucco,  rustic  and  zephyr  fmish 
cashier's  office.  6th  floor,  425  Mason  I     styles.  .,     t^  ^^     r        », 

Tile-Work-Malvlni  Tile  Co.,  970  So.  !  St.,^^San    Francisco,    upon    a    ^^l^^''\o^^-^-^s-^^^^ 

,  !     Anaelmo.  i 

— !  Plans    by   John    Meigs. 

1A.19_RELIGIOUS    BLDGS.!Contractoi>-A    Von  Rotz.  23  Brook- 


1st  St,  San  Jose. 


order  for  $15. 


5/27/46  •     • 

PREPARING 

PRELIMINARY  PLANS 

CONVALESCENT  HOME 

Est.  Cost.  $35,000 

AIJVMEDA     COUNTY,     Calif.     Mac- 
Arthur     Blvd.     outside     Oakland 
city   limits. 

Construction    of    cement    block    con- 
valescent home;    cement   floor. 

Owner — K.    Stone,    c/o    Architect 

Architect— Jheo.    N.   Thompson,    3045 
Roxbury  St,  Oakland.  ] 

Plans  are  now  b^ng  passed  by  the  j 

State   Health   Department  j 


side   Dr..    San   Anselmo. 

iQ   Paving — Brown    Ely    Co..    Greenbrae. 
1  PlumblngWm.     Bulck.     1035     C.     St, 

'     San    Rafa^. 
Esrcost,  $40,000 'Electric      Wlring-L      H.      Leonardl 


12-1 


INDUSTRIAL 
BUILDINGS 


Iron    Grille    Work— R.    Hellwig    Iron  5/27/46 
i     Works,  407  Vine  St,  San  Jose.  (COMPLETING 

,,  (Grading,    Foundations   &    Concrete—   PRELIMINARY    PLANS 

J.    C.    Bateman,    590    Stockton    St.,   cHURCH 

San   Jose.  ^  SAN  LEANDRO,  Alameda  Co.,  Calif .  j     ^"1".'"      "eJvT^San     Rafael. 

Lumber  &  Mill  Work— Chelm  Lumber  construction  of  cement  block  church  !„'™°"^T'  g^gg^,'  ^gtal    —    Knoles 

Co.,  1400  The  Alameda,  San  Jose.  building.  i     sheet   Metal  Works,   14   Greenfield 

Hardware-San    Jose   Hardware   Co.,  owner-Falth  Lutheran  Church,  c/o       If^g.^  Anselmo 

62  W.   San  Fernando,  San  Jose.         ,     Architect  o«..k    tiIp  '  Work— Maddox    Tile    Co.,     1711 

I  Painting-John    Bakken,    85    E.    San   Archltect-Theo.    N.   Thompson,   30*^   Tlle^  WorK     Mamiox^^^^^^^^     . 

Salvador  St..  San  Jose.                        j     Roxbury   St.,   Oakland.  laiass- San     Rafael     Glass     Works. 

Lathing    &    Plastering-Geo.    Nelson,,  .      Tll5   3rd    St.    San    Rafael. 

1132  Brace  Ave.  San  Jose.  j „^^,  >  . — *,«,•*  '  I  Hardwood    Floors    —    Nelson    Floor 

Llnoleum-San  Jose  Linoleum  Studio,    20-21 SOCIAL  AND  Service     10    Elm    Court,    San    An- 

476  S.  ist  St.,  San  Jose.  ;      RECREATIONAL  BLDGS.      '     selmo.   ' 

I  , - — . —  !  Grading— Johnson  &  Nelson,  117  San 

i  _,-_,.-  12 '•5/27/46  20  1     Anselmo    St,    San    Anselmo. 

iefos   WANTED-  i  CONTRACT   AWARDED  |  Mill     Work-Pacific     Manufacturing 

Ito   BE  OPENED  JUNE  4  (tentative'     LAS    VEGAS.    Nevada— Fleetwater  ,     Co..    Santa    Clara. 

dafel  Swimming   Pool    Co..    14332    Ventura  |  Painting-George     A.     Gregory, 

1  PAINT  MFG.  PLANT      Cost  $150,000   Blvd..   Sherman  Oaks  at  $89,800  sub-  !     Redhlll    Ave 
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0/^<  /:>U 

CONTRACT    AWARDED 

YOLO   COUNTY,   Calif.   —   A.   Tel- 
chert  &   Son,   Box   1133,   Sacramento, 
at  $71,525  awarded  contract  by  C.  H. 
i  Purcell.     State     Director     of     Public 


5/27/46 

BIDS  WANTED  .„      

JUAB  COUNTY,  Utah.— Until  June  j-vvrorks,  Public  Works,  Bundling,  Sac- 
3,  2  P.  M.,  bids  will  be  received  by  |  ramento,  for  about  7.3  miles  repairing 
the  Utah  State  Road  Commission,  1  j^.^^^.^  ^^^^  plant-mix  nirfacing 
State    Capitol,    Salt    Lake    City,    for       ^         ^  »^ 

construction  of  0712  mile  2-inch 
crushed  rock  or  crushed  gravel  sur- 
faced road  and  construction  of  a  con- 
crete and  steel  bridge  in  Juab  County,  j 
S  R  No.  132,  between  Nephl  and 
Leamington.  Federal  Aid  Secondary 
Project  No.  S-SG-157  (4). 

Specifications   obtainable   from   the 
above  office  upon  deposit  of  $2. 


5/27/4« 

BIOS   WANTED 

WHTTK  PINE  COUNTY,  Nev. — A» 
prevloxisly  reported,  until  June  4,  S  :15 
P  M.,  bids  win  t>e  received  by  the 
State  of  Nevada,  DepartmMit  of 
Highways,  Robert  A.  AUmi.  aUU 
hlehway  engineer,  Heroe*'  Memorial 
BWg.,  Carson  City,  Nev..  for  approxi- 
mately 17667  miles  of  Wghway  oon- 
strucUon  from  a  potat  in  McgUl  to 
Magnuson'8  Ranch,  Route  2,  SecUon 
E,  in  White  Pine  County. 

The  work  Involve*: 
(1>  lump  sum.  sign*; 

(2)  120  lln.  ft  remove  culvert  pipe. 

(3)  2  each  remove  headwalls; 

(4)  169,204  cu.  yda.  roadway  excava- 
tion; ^ 

(5)  17»1   cu.   yds.   drainage  excara- 

tion: 

(6)  893  sta.  "V*  type  ditch**: 

(7)  390,127  yd.  sta.  overhaul: 
(8>  8004  yd.  mile  overhaul; 
(9)  1399  cu.  yd*    structure   excava- 
tion: 

(10)  16S9  cu.  yds.  backfill; 
(U)  6796  M  gallons  water; 

(12)  39,764  tons  type  1  gravel  baae; 

(13)  102,658  tons  gravel  «urfac*; 

(14)  179    tons    liquid  asphalt    (MC-«^ 
seal  road  mix ; 

(16)  2390    tons    liquid    asphalt    (SC-« 
or  SC-8)  road  mix; 

(16)  17.67  miles  roadmix  (SS-ft  width) 

(17)  1.34  miles  roadmix  (22-ft  width) 

(18)  52  cu.  yds.  clas*  A  concrete ; 

(19)  114  cu.  yds.  class  B  concrete; 

(20)  8800  lbs.  reinforcing  steel ; 

(21)  898  lin.  ft  18- in.  corrugated  metal 
pipe  (dipped) ;  .       *  1 

(22)  678  lin.  ft  24-ln.  corrugated  metal 
pipe  (dipped) ; 

<23)  542  lln.  ft  SO-in.  corrugated  metal 
pipe  (dipped)  ; 

(24)  164  lln.  ft.  36- in.  corrugated  metai 
pipe  (dipped) ; 

(25)  1790   lln.  ft   21%xlSH-ln    corru- 
eated  metal  arch  pipe  (dipped) . 

(26)  578   lin.   ft   80xl7-in.  corrugated 
metal  arch  pipe  (dipped) ; 

(27)  234   lin.   ft   37x21-in.    corrugated 
metal  arch  pipe   (dipped) ; 

(28)  4  each  move  pipe  culvert  head- 
I  walls; 

••40    (29 >  190  each  culvert  markers; 

(30)  30  each  guide  post*; 

(31)  68  each  monuments; 
(32 »  971  hours  tamping  roller; 
(33)  768  hours  power  roller. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10,  of 
whicli  $5  is  returnable. 

(Continued  on  Page  Four) 
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5/27/46 

PREPARING  PLANS 

SHEET  STEEL  MILL 

MAYWOOD,   Los  Angeles  Co.,   Calif 

Randolph  St  near  Garfield  Ave.  1  „..„„i^„„* 

Construction    of    50,000-ton    per    year  i     Emerson   Brott,   president, 

canacltv  steel  mill  on  17-acre  site,  |     Spokane  St,  Seatle. 

including  a  single  mill  building  (85x  •  Architect    --  John    (Jraham. 

780  ft),  steel  sides  and  roof,  rail-       Horton  Bldg..  Seattle 

road  trackage,  etc 


Co 


Owner— O'Keefe  &  Merrltt.  I 

Engineer  —  Loftus    Engineering 
Pittsburgh,  Pa. 

5/27/46 

BIDS   POSTPONED— TO   OPEN 

JUNE  6.  10  A.  M. 

R.VDIO   RANGE  STATION  1 

RED  BLUFF,  Tehama  Co.,  and  Etna, 


__      _  San    Anselmo 

SEATTLE,   wash.,    1128  W.   Spokane  ,  mitted  the^low^^^^^^ 

construction  of  paint  manufacturing   Vegas    T^E.Jgjne^^^^^^^  ^^^,^^     ^^^^^^^ 

Owne^r-Schorn    Paint    Mfg.,    Co.,    E.  :  22.  for  the  construction  of  one  ^x75- ;     Co.,  112  Fine  St.,  San  Anselmo. 

1128  W.  .foot  swimming   pool,   one  60xi50-foot  , 

Swimming  pool  and  one  wadmg  P^o^   5/22/46 
Dexter. '  in  the  City  of  Las  Vegas.  ;  g^ ^    CONT R ACTS 

'      Security  Engineers.  Las  Vegas.  Ne-    RESIDENCES       .,,„^ 

i vada   subUttfd  the  only  other  bid  at    NORTH  ^SACRAMENTO, 
'  n\    «111100    for   the   large    pool,    (2)!     mento   County,    Calif. 
13  ;  Jj;d5"foT.be%maU  poll.  /3)»87«.  I  Construction    of  _«)0  ^2-^  -d^3-_b.d^ 
for  the  wading  pool ;  total  of  $188,000 
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AWARDED 


Sacra- 


5/22/46 

COMPLETNG     PLANS 
icOLD    STORAGE    PLANT 
i  Total     cost, 

^  3  !  BURBANK,     Los     Angeles 


21 


room   residences,    shake  and  shin 
gle   roofs,   long  porches,  to  Include 
2-car       garages       and       workshop 


$400,000    5/22/46 
County,    PERMIT   SOUGHT 
Calif.   10  W.    Magnolia   Blvd.  BROADCAST    STATION 

Construction      of      one-stor>',      relnf .   MOSCOW,    Idaho 

concrete,  public  cold  storage  plant    con.structlon       of       ..  -  - ^  — ""     r,„„-«Kiu    Mnmpa     inc 

?o    cont^n    70,000    sq.    ft    of    floor,     broadcast    station    to    ^J^J^l^^  P^^^J^^l^''^^^   JSnclsco       ' 
space,  loading  dock,  spur  track.     ^  {     on    1450    kilocycles    power    "^    '>^       «"«>'    St..    t>an    r™   ^ 
Owner    —    Homer    D.    Rice,    1272    S.  ,     -vv 


5/27/46 

BIDS  WANTED—  ^   .„    ,„  ^ 

TO  BE  OPENED  JUNE  10,  10  A 
RESIDENCES  j 

GILA  PROJECT,  Ariz.  Yuma  and  ! 
Gravity  Main  Canal  Pumping  Plant 
No  1,  approx.  8  miles  east  of  Yuma. 
Construction  of  ten  6- room  residences 
at  Yuma,  and  four  6-room  resi- 
dences   at    Pumping    Plant;    Spec. 

1351 
Owner— U.  S.  Bureau  of  Reclamation, 

Federal  Bldg.,   Yuma,  Ariz. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $2.50,  not  re- 
turnable. 

5/27/46  ^  ^ 

BID  OPENED  .    „     J 

UTAH    STATE— Gibbons    &   Reed 

Co.,   259  W.   3rd   St,   Salt   Lake  City, 


STRUCTURAL  STEEL 

CMefi  Draftsman 


DETAILER  — CHECKER 

Over  9  years'  experience  with  Bay  Area  Fabricators 

Will  accept  most  suitable  business  offer 

beginning  about  June   15,    1946 

MORT  LEWIS,  (166  Fairview  St.,  Oakland  9,  Calif. 

Phone  Piedmont  5025-W 


new       standard 


Califomia-Colonla,      Monterey-Co 
lonlal     and    California     ranch     de- 
sign 


Si.sliiyou  Co..  Calif. 
Construction  of  VHF  radio  range  sta 

tlons;  Pro.  No.  6-46-265.  |  Bronson  Ave.,  Los  Angeles.  |     eration.  , 

Owner  — Civil    Aeronautics   Admlnis- j  contracts    have    been    let    for    the  |  owner— Palouse   Empire   Radio,   inc.,   piummng^^ 


nation.  1.500  4th  St.,  Santa  Monica,  i      jrigeratlon     machinery     and     cork;     Moscow,    Idaho.  *«r   i^i^^^f^n  Wirine— Jack  Thomas.   2440 

Specifications  obtainable  from  the  ;  [^sulltion.  The  owner  will  negotiate       Application     has     been     made     ^°^  i  ^l^^^^rtc  Wiring    jacKxnom 

above  office.  \  lump  sum  contract  for  the   remain-       construction   permit. 

Postponed  from  June  3.  jder  of  the  work.  The  CPA  htis  ap-  — 

i proved  the  project.  [5/22/46         ^,,^^- 

.  i  PERM  IT   SOUGHT 

•  BROADCAST     STATION 


!     space;   to  be   of   rambling   type  of    utah,    at    $442,702.19,    submitted    the 
-       *~  -  •      -  ^'         -       —    ip^j      bijj  to  the  State  Road  Commis- 

sion of  Utah,  Salt  Lake  City,  Utah, 
May  20  for  the  construction  of  a  con- 
crete T-beam  bridge  and  one  concrete 
T-beam  overhead  with  portland  ce- 
ment concrete  and  plant  mix  bitu- 
minous surfaced  approaches  in  Weber 
County,  Utah,  being  that  section  of 
U  S  91  between  Riverdale  and  South 
Ogden,  identified  as  FAP  No.  Ul-31 
(4)  and  UGl-31  (5),  a  total  distance 
of  0.619  mile. 


1445 
1    I4au    Kuocyi;ic»     H""-'     Of    250!      Bush    St.,    San 
ln\  and   unlUled   hour,   o,   "P"  k-^^'S^.^uUto.''"''    "   ^" 


M.      R.      Carpenter,      907 
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."5  24/46 

CONTRACT  AWARDED  ',„„,.- 

UTILITIES  Contr.  Pr..  $278,783  . 5/22/46 

INYOKERN,    Kern    Co..    Calif 


Fifth  Ave.,  _     ^ 

iTile    Work— H.    P.    Fischer 
21]     Marble  Co..   1219  J-  St. 

I  Window    Shades    &    Unoleum— Pet- 
1     erson-Cobby    Co.. 


inxKJi\.Ejt\iy,    rveru     v.u.,    v.ai>x.  '  ^vt^  *  xii-k     T>TTT -p  PAPER      PLANT 

Construction    of    outside  utilities   for  j  EXPAND    ^ULP-PAPEK     fi^ 


research    laboratory   including    as-  I 

phaltic    paving,    steam   distribution  jExpansJion 

system,    propane   generating   plant, 

water  main  sand  house  connections, 

sewage    and    waste    lines,  railroad 

trackage,   fencing,   gates   and  gate 

houses,  overhead  and   underground 

power    and     telephone     lines,     fire 

alarm  service  and  interior  lighting: 

Spec.  17643. 

Owner  —  Officer  in  charge  of  con- 
struction. Naval  Ordnance  Test 
Station,   Inyokem. 

Contractor— Haddock-En^neers  Ltd.. 
129  W.  2nd  St.,  L.  A. 


Tile    & 

m— Pet- 
363    Clementina 

"  Ei!£*"^''T:rMiBSK  I  ftone   WOHC-Har.   .ohn- 

E,t    cost,    .amooo;     nr'.i!S^'cTe.,Vw%r°«!Mr'far--    -^^^^ 
o.  existing  pulp  .nd  I«- ;     watu.  and  unlimited  bour,  of  "P"  I     •"«  Co    ina    ^ne^AJhambra^Blva 

M.    Williamson    &    Roy;     ials  Co.,  31st_&  P  fc>t«. 


Cement  Gun  Construction  Company 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone  GArfield  76€i3    -    24  California  St,  San  Frandsoo 


^ 


CPA   PERMIT   SOUGHT 


on 
w 

per    plant,    as    follows:     (1)     steei  |     gration. 

and   concrete  wood  mill    (2)   no.   3  ^  owner— H 


Modesto  ;  Paintlng-Blll  Reid,  1601  12th  St 


boiler.     65x56,     steel     and     transite  ^     j^     Johnson,    d/b    as    as 

(3)   reinf.   concrete  finishing  room,  ^     sroadcastig   Co.,    Modesto.  i„Hiniited 

200x240    (4)    reinf.    concrete    bldgs.  '     Application    has     been     made    for; wise    Indicated. 

for   No.    15   paper   machine   67x320,   construction    permit.  , 

and  roll   storage,  90x320    (5)    reinf.  | 

concrete    16x63,    supercalender    (6)  ^  5/22/46 


All    of    Sacramento,    unless    other- 
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5/27/46 
FIRE   LOSS 

SUSANVILLE,  Lassen  Co.,  Calif.— 
Fire  recently  destroyed  the  mill  and 
green  chain  shed  owned  by  the  Paul 
Bunyan  Lumber  Co.,  with  loss  esti- 
mated  at  $50,000. 

FOR   SALE 


Kraft    mill    bldgs.,    reinf.    concrete ,  per^jt  SOUGHT       

and    steel    and    translte    Including  gj^^DCAST    STATION 
43x20  digester;  50x90  washer  room;  .j^g   aNGELES,  Calif. 
32x50  evaporators ;  50x80  reconery ;  j  construction     of     new 


commercial 


5/27/46 


•• 


TO   START   WORK 
SUBDIVISION  Est  Cost  $162,000 

ANTIOCH,    Contra   Costa  Co.,   Calif. 
South  of  Fitzuren  Rd.  and  west  of 

ConstAicUon  of  33-home  subdivision, 


20x150  lime  kiln;   32x150  caustic^s-       television    broadcast   station  i_°-^°!  }-""''" ^^-^^entual  136-home  project 
(7)      reinf.  _^  concrete     Kraft,     operated  on  ChNoJ^.  W-66  JJ^  I  o^^-^Mlnton  &  Kubon,  200  Davis 


Ing 


bleach     plant     66xl2U     (O)     reinf.,  ^^ydes.    ESR    of    500  ,*°*^ , ^^''^T 

concrete    Kraft    screen    room     (9)  ;  ^  e  of  3.550  square  miles.  Amend- 

reSS       concrete      85x112      sulphite  ed  change  frequency  from  C^  No. 

_.".,-  »v»o*  MA^  hHck  with  timber  ,  ,   66-66   megacycles    to   Ch.    wo.   «, 


roll 


stock  chest  (10)  brick  with 
truss     140x140    waxed     lunch 
plant   (11)    timber  truss  and  relnt 
^concrete   26x62   hydrapaper  plant  ' 
Owner    —    Crown    Zellerbach    Corp., 
°^bUc   Service  Bldg.   Portl^d 
Architects-Ertz    &    Bums.    Plttock , 

Block,   Portland.  ♦„^^  kv  ' 

Routine  work  has  been  _9tarted  by 


TIMBERS,    wallboards,    plumbing, 

pipe,  millworlc  and  oth«-  building  1  ^   "eW'r'ninmbia"  Portland 

miterials.    SALE  PRICES.    Large   715  SW  Columbia,   port  an 


iC.K9,    waiiDoaruis     piuu,ui..s,       ^^^"^.f~"     general   contractor, 
millwork,   and  oth^   bmlding  1 L    H.    Hoffman     gene     ^^^^ 


Stocks  of  "hard  to  get"  items. 
Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 

2900  Third  St. 


,oi     Enterprise   St,   Los  Angeles^ 
5/22/46  "       AppUcaUon    has    been    made 

CONTEMPLATED  «no  nnn  amended    construction    permit 

V  al«»^.    Aft77  I PTTT  ^   MILL  Est.    cost    $500,000  ,  

VAlenca  4977    PUL,_MILL„    Washington.    I^ur- 1,^/27/46  ^^^^^ 

el    St,    near   Army.  .„    ,,^!W0RK  UNDERWAY 


ESR    of    _—    -  _^      -  San  Francisco. 

Architect  —  Hamilton    Murdock,    266 
Rideeway,  Oakland. 
,6.72    mega-cyce.,    type    tran»m..-   Englnee^-C^e  E^^B.nt>ey,  21.  Pla. 

rk°rv.Lr»  klfo^X'  ?^i;>  I     l^»rg^»t  recently  g™n.«.. 

ir<o"Ho';f,^^'''"c.Si'X !»/«/«  .WORKING  "' 

jSnemltter  locitlon   and  to  .nak.  j  prepARINQ  WORKING 
chaniTM      In      antenna      ayatein,   or^wings 
chanie    applicant    corporation    '°i  RESIDENCE 

0^„'X';!HuTne'.^P^cLn„    D.vl.- 1  ^S^e^ "  "l^i  S;.^?'  two- 
°Ton  o,"H"uVe.  Tool  Comjany,  ^"»  |     -r^S^'K^'ri/^'ltS"""' 

'o'l  Architects  —  Henry   A.   Minton   and 
'Wilton  smith.  Associate,  1045  San- 


34-'DAMS,  RESERVOIRS  & 


5/27/46 

BIDS  POSTPONED         

LOS  ANGELES  HARBOR,  Calif.— 
Until  May  29,  2:30  p.  m.,  (ope"?\n« 
date  postponed  from  May  22),  bids 
will  be  received  by  the  Los  Angeles 
Board  of  Harbor  Commissioners,  408 
Branch  City  Hall,  San  Pedro,  to  be 
opened  In  Room  406,  for  thefumlshlng 
transporting  and  depositing  of  ap- 
proximately 110,000  cu.  yds.  of  earth 
material  in  areas  located  m  the 
northeasterly  portion  of  the  East 
Basin.  Los  Angeles  Inner  Harbor; 
Spesc.  1063.  ^  „ 

The  bids  win  be  Uken  as  follows . 

(1)  43,000  cu.  yd.   material   in  area 

"A"  • 

(2)  32,000  cu.  yds.  material  m  area 

"B"  * 

(3)  22,000  cu.  yds.,  material  In  area 

(4)  9.000  cu.  yds.,  material  In  area 

(5)  4,000  cu.  yds.,  material  in  area 
"E". 


2  0 


some  St,  San  Francisco. 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMBElt  CARRIERS 

CONCRETI  MIXER 

MIXERMORILE,  SCOOPMOilLR 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VliRATORS 

GENERATORS 

it 
H.    STtCKiR 

PHONI 

BERKELEY  27S2 


Construiuon  of  brick  pulp  mill    (120   J^^^tING  DANCE  FLOOR 
""xtSTft)  with  capacity  of  50  tons  ^^^.^  j^   iS^Jin^dS^^' floor 

per  day.  ^         .    _  .       .     Tim- i^"^^"™*"**""  <>'- "°*!i^^_  TIT^  wood 

O^er-Puget    Sound    F^lp   &   T^ 


her     Co,     Lawson     Turcotte,     vice 


(iSSi^fU;  i^e^Vbaries  and  wood 
floor.  _   Marvin    Freed. 


president  ^       ,...r  rfirti.    O^"***'    *°f    ®""**® 

^  ■"  be  called  at  a  later  date.  .     ^^^j.  L^e. 


Bids  will 


1  S 


UtructumlEnglneer-Isadore  Thomp- 
^  Sn   M  S^tlr  St,  San  Fran^Lsca      ; 
work  underway  by  force  account 


26— RESIDENTIAL 
BUILDINGS 


2  6 


5/27/46 

PLANNED  ^^^ 

GENERATING  PLANT^^^  ^^^  ^  ^ 

NEAR    BAKFRSFIELD,    Kern    Co., .  ^^- 
Callf.  Three  miles  west  of  Bakers- 

i  CoIitrucUon  of  new  80.000  hp.  steam   5/27/46  ,^,^__ 

oiS^tT generating  plant  and  re-    BIDS  WANTED--  ^ 

2K?  subftatlon  installatons   to   be    ^O  BE  OPENED  JUNE  S,  7.» 
known  as  Kern  steam  plAnt  and  to  IMPROVE  HOUSDfO  Monterey 

Sd^e  one  80.000  hp.  turbo  genera-  j  SALINAS  Army  Air  Base,  mo 
tor,    two   high-pressure,   ^ig^-}^J°\-       Co..  <^J*f-  ^^e  Federal  Hous- 

perature  boilers,   gas-   o*"  °"-^^'***'  In»provM»^J»  *i,^i  Area. 

knd    necessary    condensing    evapo-       mg  Project  «<^tj^      ^  H^pje. 

rating  and  draft  cooUng  facillUes.  ownei—Clty  of  Salinas.  »•  --        t- 
Owner- Pacific  Gas  &  mectric   Co..       city  Clerk.  ^^j^^Kma    m»y    ^ 

246  Market  St.  San  FrancUco.  P»»»*,  ^mTToWce  of  the  city 

l     Plana   by    engineering   department  obtained  from  the  ornce 

of  owner.  clerk. 


35—     DOCKS,  PIERS  A 
HARBORS 


5/27/46  ^^ 

CONTRACT   AWARDED 

RECONSTRUCT  WHARF 

^^  Contr.  Price.  $9,372 


^nnovncemenf 

PITTSBURGH 
TESTING   LABORATORY 

HAS  TAREN  OVER 

SMITH.    EMERY    AND    CO. 

MORE  COMPLETE  SERVICE  THAN  EVER 
Cfc*«fs#s  oMf  AtM/crt 


451  HOWARD  STREET 

EXbnck  1747 


SAN  FRANaSCO 


Hlf  ft  Sp^^ 

Depea  dobfe 


0«r«ibfe 


Speed   Up  Producffon   WIffc 

MONARCH 
MO  RTISER 

Hollow     Cbiiol 

A  high-speed,  modern  machine  with 
motor  mounted  direct  on  the  chisel 
ram.  It  runs  without  vibration,  is  easy 
to  operate  and  will  give  dependable 
service  for  many  years.  The  table 
slides  up  and  down,  in  and  out^  and 
to  the  left  or  right.  It  tilts  45  degrees 
to  the  right  or  left. 


^JnamBtriain 


75  Market  Street       .     .     .     Oakland 
Telephone  GLencourt  &420 

4700  District  Blvd.    .     .     Los  Angeles 


The  ORIGIHM.  rrpseale'J  liuhi^i  P;pe 


For  NUmtfnance-Vree  Service  m 

Underground  and  Exposed  Steam, 

Hotwater  &  RefrigeranS 

Piping  Systems 


Write  fer 

FmU 
TsrticnUrs 


NBL  H.  rrfnsolTcoMPANT 

112f  POLSOM  STRUT  SAN  ftANCtSCO  S.  CAUP. 


WasMnflten,  Of«0e«i  wMl 
ef  AlMfca: 
E.  H.  LANQOOil  COMPANY 
•MDextar 
■■■Hfe  4»  Wi 


•eimprw  canrenMA: 

A.  R.  JOHNSON 
an  Untfen  Avenue 


*j^n% 


%,  CaHfernla 


^ 


I 


9I 


Jti=£t^. 


^v^^^s:^^':-^!^  ,kiK^^ 
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DAILY    PACIFIC    BUILDER 


■>  ^Jj   JgX^  y^ -  MONDAY.  MAY  27.  1946 

PwMmq  Permits,  Contracts  -  -  -Recorded  IVotici^ 


BUILDING  PERMITS 

ApplicatioDs 


CLASS   'XT  Building;  |7000;   U64  Ell     3428-25  Market  St:  owner   McCh«*    !^''   coniractor.   Bylngton   feiectHc; 
LovegTove, 


Co. ;    owner,    Dr.    W. 


•AN  FRANCISCO 


-r  ^^^.      «.^'*"***™«  8tre«;  own- 

AT  SJJ^\®  ^  Hoecker.  871  Pragua 
S*"   "^^ker;   owner.   S   P  Co. 

A^l2^«^°^"*'  ^O'   11«  Brie   Eft 
ALTER    dweUlng.    MOOO;     17OT    4lBt 
Ave;  owner.  Donald  Shlreman.  c/o 
cntr;    contractor,    Ira    W    Cobum, 
2048  Market  St 
F.Mn'ORY,    1-Btory    wire.    |3«00;    B 
^rrlet  155  N  Bryant;  owner,  E  M 
Woolley.   2276   17th    Ave. 
ALTER  dwelling,   |2600;    1830   Grove 
St;    owner,    Guy    Newbert,    prem; 
contractor,  L  E  Nllea  Co,  1001  Cle- 
ment St 

^^^^^  "**°P'   l-8tory   frame,   |2,- 

000;    SW   Cor   46th    Ave   and    Wa- 

wona;  owner.  Jaa  Y  Ferguson,  163 

Bright    St;    contractor,    E    W    C- 

Qulnn,   3337  Clement   St 
ALTER  8hoe  shop,  $1800;  285  Geary; 

owner,    Frank    Moore    Shoe    Shop, 

prem;    contractor.    Empire    Constr 

Co.  344  Harriet  St 
ALTER  store  and   office,   $1000;   525 

Mission    St;    owner.    White,    prem; 

contractor.    David    Sanderson,    942 

Potrero   Ave. 
ALTER   office,   $950;    1061   Hyde   St; 

owner,  Calif  St  Cable  Ry  Co,  prem ; 

contractor,    Rademann  -  Glusto,    40 

Ringold. 
ALTER    restaurant,    $930;    19th    and 

Taraval    St;    owner,    Dave   Heinze, 

premises;   contractor,  Chet  Dollase 

Co.  1579  42nd  Ave. 
ALTER     jewerly     store,     $800;     1036 

Market    St ;    owner. 

premises;  contracto 

Fixture  Co,   684    McAllister   St 
ALTER    dwelling.    $650;    2582    Great 

Highway;  owner,  Mr  and  Mrs  Gu 

Roomel,     prem ;     contractor,     N    Ll 

Priest,    1758-60    Mission    St 
ALTER  store  and   flat  $500;   2279-8 
Market   St;   owner  and    builder, 
J  Shamlian,  2281   Market   St. 


DWELLINGS,  three;  $8000  each- 
255  Ruby,  113  Belvedere,  119  Belve- 
dere; owner  and  builder,  Renlto 
Allesaandri.    contractor 

DWELLING.  $9000.00;  1561  Brittan 
Ave;  builder  and  owner,  William 
Komoff.  "**~« 

DWBLLINO.    $7000.00;    2041   Brittan 

Ave.  contractor,  John  Krlstian«en. 

owner,  G.  C.  Heas.  ,. 

DWELLING,  $6000.00;  1148  Rcewood  I R«jorted 

Ave,;     builder    and    owner.    Axel 

Waldo,  contractor. 


gaa  op.  '  '    '  L,  ^^      ^*'^5    Illinois ;    owner,    Hood 

893  17th   St;   owner.   Golden   West   «t"^*^*'*°*  ^''  contractor.  G  H  Arm 


Savings;  plumber,  Durant;  2  pi  fix. 
739    21st    St;    owner.    Greenwood - 
plumber,  W  Rohde;   1  pi  fix. 


Completmi  Noti 


l>>. 


8AN  FRANCISCO 


PALO  ALTO 


RESroENCE  &  Garage.  $6000;  845 
Webster  St.  owner,  V.  D.  McKeen. 
846  Webster  St;  builder,  J.  Law- 
rence. 

RESIDENCE  Addn.  $2000;  206  Cali- 
fornia Ave;  owner,  E.  L  Winter- 
bottom;  builder.  Jack  Magee,  810 
Oregon    Ave. 

RESIDENCE.  $3000;  2631  South  Court 
owner,  Margaret  L  Gloe,  190  Parte 
Ave.,  builder.  H  A.  Stroh.  Atherton 

RESIDENCES.  &  Garagea,  8;  $7000; 
each;  380.  370  400  Margarita  Ave.; 
owner  and  builder.  T.  D.  Amico  &  j 
Son;    architect,    B.    K    Dobkowltz, 
San  Francisco. 

RESIDENCES   &  Garages,    2.   $7100; 


Acceptad 
May  24,  1946— MISSION  Bay  Yard. 
Southern    Pacific    Co    to   Roa«i- 

berg  Bros jfay  ig,  im« 

May  23,  1946— TUNNEL  No  1.  RaU- 
road's  Main  Coast  line  at  Mile 
Post  1.33  and  1.68.  Southern  Pa- 
cific Co  to  Rosenberg  Bros 

. —     May   17,   1946 

May  22,  194»— S  SANTIAGO  82-6  E 
46th  Ave;  E  46th  Ave  175.  200, 
225  N  Taraval;  W  46th  Ave  200 
N   TaravaL     M   J    King,    Inc    to 

whom  It  may  concern 

_ Ma^y  22,  1946 

May  23.  1946— E  44th  AVE  100  N 
Qulntara  N  100  x  E  120.  R  F 
and  Bemardine  W  Galll  to  whom 

it  may  concern May  22   1946 

May  22.  194^-N  MELROSE  AVE 
175,  150,  240,  198  W  Detroit  St 
Meyer    Constr    Co    to    whom    It 

_  .  may  concern — Mav  17    1946 

399,   369  Margarita  Ave.,   owner  T.  jMay  23.  1946-460  YIENNaT    Stan- 
D.    Amico.  ley    Wallack    to    whom    it    mav 

RESIDENCE    A    Garage,    $7100;    390       concern Ma.y  23    1946 

Mataders  Ave.,  owner,  T.  D.  Amico.   May  24,   1946— W  36th  AVE  100  S 

• I     Cabrillo.     Joseph    S    Solache    to 

^ ;     I^n  Abelseth May  24,  1946 


strong;   20  outlets;   11   switches;    14 
plugs. 

2753  524  Post  St;  owner,  Olsrmplc 
Club;  contractor,  W  B  Baker  &  Co; 

2754  2099  Lombard;  owner,  Her- 
bert's   Sherberi   Shoppe;    contractor, 

oP  ^^^r  ft  Co ;  8  plugs. 

2755  2621  Mission;  owner,  Layne 
OpUcian;  contractor,  W  B  Baker  ft 
Co;  alterations. 

2756  118  Turk  St;  owner.  Thi  Pan 
Alley;  contractor,  W  B  Baker  ft  Co; 

2757  1625  Leavenworth  St;  owner, 
:  contractor,  Ets-Hokln  ft  Gal- 
van;  motors. 

2768  609  Mission  St;  owner,  Ann's 
Manufacturing  Co;  contractor,  Bts- 
Hokln  ft  Galvan;  17  outlets. 

2759  Pacific  Ave  and  Spruce  St; 
owner,  Richard  Walberg;  contractor, 
Victor  Lemoge  Electric;  40  ouUets; 
20  switches ;  25  plugs ;  service. 

2760  115  Battery  St;  owner,  Robert 
Dollar  Co;  contractor,  Victor  Le- 
moge; 600  outlets;  200  switches;  200 
plugs;  service. 

2761  115  Battery  St ;  owner.  Robert 
Dollar  Co;  contractor.  Victor  Le- 
moge;   

2762  2243  Turk  St ;  owner.  J  Berks ; 
contractor.  Qiiallty  Electric;  2  out- 
lets; 4  plugs;  service 

2763  100  30th  St;  owner.  Calberg 
Supplies ;  contractor.  Eureka  Electric ; 
service. 


37812  5165  Dover  sJt;  owner.  i!lill-  ,5/^/16 
drea's  Hospital  of  East  Bay ;  contrac- 
tor. Paramount  Electric;  alterations. 

37813  13S6-41    E    28th    St;    owner, 
Martinson ;  contractor  Johnston  Elec 


BIDS  WANTED 

PROVO  RIVER  PROJECT.  Utah  — 
Until  June  3,  2  P.  M.,  bids  wlU  be 
received  by  the  U.  S.  Bureau  of  Rec- 


tric  Co;   outlets;   switches;   fixtures;    lamatlon.    Denver!    Colo.,  \mder   tov 


pluga 

37814  5902-28  Broadway;  owner, 
Doe ;  contractor,  Clifford  Electric  Co ; 
outlets;  switches;  fixtures;  plugs. 

37815  3940  E  12th  St;  owner.  Mar- 
tin Sheet  Metal  Co;  contractor,  C  A 
Langlais  Co ;  2  outlets ;  service. 

27816  1440  Leimert  Blvd;  owner. 
I>oe;  contractor.  C  A  Langlais  Co: 
17  fixtures. 

37817  840  59th  St ;  owner.  Johnson ; 
contractor,  R  O  Deidrick ;  repairs. 

37818  438  65th  St;  owner,  Wood; 
contractor,  R  O  Deidrick ;  alterations. 

37819  1899  7th  St;  owner  and  con- 


27.985- A  for  furnishing  (l)  $600  bbla 
modified  portland  cement  in  paper 
sacksi.  f.o.b.  shipping  point  and/or 
Heber,  Utah,  and  (2)  2600  bbls.  modi- 
fled  Portland  cement  in  paper  sacks. 
fob.  shipping  point  and/or  Pleasant 
Grov«»,  Utah. 

Specifications  obtainable  from  the 
abov«i  office. 


5/27/M  ••4  2 

BIDS   WANTED 

ALCATRAZ,  Calif.— UnUl  June  6,  2 
P.  M.,  bids  will  be  received  by  the 


tractor.   Pacific   Electric   Motor   Co;    U.    S.    Government,    H.   A.    Hennlng, 
5  hp  motor.  I  acting   chief.    Purchasing   Unit   De- 

37820  2101  Livingston;  owner.  Sun-  j  partment  of  JuaUce.  Bureau  of  Pris- 
set  McKee;  contractor.  Pacific  Elec-  Jobs.  Room  566  FHLB  Bldg.,  Wash- 
trie  Motor  Co ;  motors ;  alterations.      .  ingtoo,    D.    C,    under    Inv     3758    for 

37821  1001  19th  Ave;  owner.  Atlas  therapeuUc  bakers  (electric),  f.ab. 
Diesel   Co ;    contractor.   Pacific  Blec-  j  U.    S.    PenltenUary.    Alcatraa.    Calif 


Dept.   Headquarters.   A   $5.00   deposit 
will  be  required  on  plana  and  s^. 
fications.     The    Board    reserves    the 
ri^t  to  reject  any  or  all  bids 
BOARD  of  FIRE  COMMISSIONFRQ 
Westgate  Fire  ProtecUorbStrSf^ 
E.  C.  HUGHES. 
^  Chairman. 
(Dally  Pacific  Bulkier) 
^M*y  22-23-34-27.  1946) 


Pro.   No.  1740-Ouickllme 

NOTICE  TO  CONTrXctors 

Sealed    proposals   wlU    be    recSved 

at  Room  2C«  of  the  office  of  tS^ 

Bay  Municipal  Utmty  District,  S^ 

J?5.S^J^  Oakiand._  Calif  omu. 


un- 


^^5:80  P.M..  Wednesday,  June  5.  i»m; 


trie  Motor  Co;  motors. 

37822  Railroad  and  Kennedy;  own- 
er. National  Auto  Fibers  Co ;  contrac- 
tor. Pacific  Electric  Motor;  motors. 

37823  Railroad  and  Kennedy ;  own- 
er. National  Auto  Fibers  Co;  con- 
tractor. Pacific  Electric  Motor;  out- 
lets; niotors;  alterations. 


and  McNeil  Island,  Wash. 


4  3 


SANTA   CLARA   COUNTY 

DWELLING,  $7000;  Saratoga  Sun- 
nyvale road,  lot  7,  8.  owner  B.  T. 
Galeb,  box  1022  Cupertino;  builder, 
Williams  Brothers,  Rt.  1,  Box  1012, 
Cupertino. 

WAREHOUSE,  $21,000  Monterey 
road ;  owner.  International  Minerals 


SAN  MATEO  COUNTY 


2764      937    Bayshore    Blvd ;    owner.  ( trie  Motor  Co ;  service. 


5/27/4$ 

BIDS  WANTED 

CORAM.  Calif.— UnUl  May  28,  2 
P.  M,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 

37824  2639  E  9th  St ;  owner.  Victory  j  Colo.,  under  Inv.  A  •20,457-A  for  rein- 
Laundry  ;  contractor.  Pacific  Electric  forcing  steel,  f.o.b.  shipping  point 
Motor;  alterations.  {and/or     Coram,     Calif.,     and     CMair, 

37825  98th    Ave ;     owner.    Gerber  ]  Wash. 
f  Products  Co ;  contractor  Pacific  Elec-  j     Specif Ications  obtainable  from  the 


and  will  at  that  hour  be  opened  fo^ 
furnishing  l.ioo  tons  of  QUl^Ku Jjf 
as  per  specif IcaUona  '*^^'-*^^MB. 
Proposal  No.  1740  covering  same 
may  be  obtamed  upon  applicatloTat 
^."r?***!?*  I>«P*rtment,  rSom  SlJ  S 
of  the  office  of  the  District 

DANIEL  READ. 
Oakland,  California.  ^wiretary. 

May  24.  194& 

(Daily  Pacific  BuUder) 
(May  27.  l»46> 


Pro.  No. 


Va-Ton  Comine<xlsl 
Pickups 


Recorded 


Accepted 


May  21,  1946— LOT  36  Blk  10.  S4n 
Mateo  Knolls.   Wm  Henry  Orr  to 

Peninsula  Home  Builders 

•■ May   18,    1946 

May  21,  1946— LOT  10  Blk  33,  White 
Oaks.  Joseph  Aaronson  etal  to 
Thomas  Ellington  May  15,  1946 


&    Chemical    Corp.;    builder,    Ston<,  

ftWebster,  601  W.  5th  St.,  Los  An-  JMay  21,  1946^^LbT"l4'Blk'6"^Knon8 
„^®'®^-                                                        j     tract  Joseph  E.  Dolan  etal  to 
TANK,     $1500;     Saratoga-Sunnyvale!     Mav   20 

'^FeluTLuhZn    I      ^°*^  ''  »*?'^°^^k   ».'^-  ^J"^^'  ^^'^  i2^  i  ^^^  ^1,  194^p:  L^T  8  Blk  4  Nas^h 
r    Vndml^r^  "^^^^^^^  "'■^'^"        *"       '"^^t-   ^«»    C-    Frykman    etal   to 


1946 


De  Luca  &  Son;  contractor,   Lynch 
Electric;   1  switch. 

2765  582  Goettingen ;  owner,  Mem- 
ondez;  contractor,  O  J  Ferrera;  3 
switches;  4  plugs. 

2766  5499  California ;  owner.  Fama ; 
contractor,  M  Schimetschek ;  2  plugs ; 
service;  motors. 


above  office 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  EaS 
f^l  Miinlcipal  UUllty  District,  512- 

l?^  S.'^StV  O'^'^^d.  California^ 
tU  6:30  P.M,  Wednesday,  June  5.  iJSl 
.  .      Bids   will    be    f^^  ^'U  at  that  hour  be  opened    for 
3  motors.  |  received  by  the  U.  S.  Forest  Service,  j  lurnlshing    five    (5)    NEW    Vi    TON 

37827     366  40th  St ;   owner,  Beckett  I  447  Sajisome   St,   San   Francisco,  for  '  TRUCKS— Commercial  Pick-up  Bod- 
&  Federighl;  contractor,  T  L  Rosen-    materials  and  equipment  as  follows:  1^®^-  Pord,  Dodge  or  Chevrolet. 


37826    3009  Elmwood ;  owner.  Jack   5/27/40 
Gaxlola^;  contractor,  Larry  E  Chap-  I  BIOS  WANTED 
man;  5  outlets;  6  fixtures;  6  plugs;  I      SAN    FRANCISCO. 


4  2 


berg;  outlets;  switches;  fixtures. 
37828     NW  MacArthur  and  West; 


2767    1600  La  Salle ;  owner.  Vassalo ;    owner,  Special  Site  Sign  Co ;  contrac 


^i 


BUILDING  PERMITS 

Granted 


May  20,  1946 
May  21,    1946— P.    LOT    25    Blk    18 
I     White    Oaks.    Robert    W.    Bam- 

!     ^ell    to    May   21,1946 

'  May  22,  1946— LOT  26  Blk  40  Red- 
wood Highlands.  Cecelia  M. 
Weiner  to  Harry  H.  Weiner  

,'    , May    22,    1946 

■  May  22,  1946— P.  LOT  14  Blk  45 
j  White  Oaks.  Vernon  L  Schaf- 
I     f  er  to  Baker  &  Norton  May  16,  1946 


tor,  Spott  Electrical;  sign. 

37829     524    16th    St;    owner,    Nell's 
Sandwich  Bar;  contractor  Spott  Elec- 


Engineering  Section 


SAN    FRANCISCO 
MAY  24,  1946 


'May    22,1946— LOT    10   Blk    3,    SJou 
j     &    Houg,    San    Carlos.    Frederick 
&  Garter  etal  to  Wm.  H.  Penaat 
,       May  21,   1946 


Mt  View;  owner  and  builder,  Leo- 
nello  Brunette,  Rt  2,  Box  2624 
Mt  View. 
DWELLING,  $4000;  2%  ml.  So.  of 
Morgan;   owner  and  builder.   Fern 


ALAMEDA  COUNTY 


Recorded  Accepted 

May   24,    1946— LOT    1    Blk   3,   an«l 
^  „     ,  Ptn    Blk   3,    Lakemont,    Oakland, 

and  Vantrepotte,   General   Delivery  I     Edwin  I  and  Marjorie  E  Becker 


Madron,  Cal. 

ADDITION,  $1000;  Rt.  2  box  309,  Fre- 
mont; owner  and  builder,  Mrs. 
Mary  Dwyer,  Rt.  2,  box  309.  Fre- 
mont. 

DWELLING,      $5500;      Foothill,      nr. 
Blossomhlll ;      owner,      Carlton      T. 
Wood,    rt.    1,    Box    1229   Los   Gatos;! 
builder,  Margaret  K  Wood. 


ALTERATIONS   (tear  down  and   re- 
build garage  closer  to  house),  $500 • 

owner   and   builder,    Mrs    M    Pas- 

quinucci.   1788  Palou  Ave 
ALTERATIONS    (rebuild   rear  stairs 

and  porches  of  dwelling),  $950;  1185 

Filbert     St;     owner.     Mrs     Bartels. 

premises;  contractor.  Moresi  &  De 

Lucchl.  1763  Lombard  St 
ALTERATIONS    (raise   building  and 

^i^^"^^*     additional     apartment). 

«600;  2040  Filbert  St;   owner.  Mrs 

Monteverdi,     premises ;     contractor, 

Moresi  &  De  Lucchl.  1763  Lombard 

St;    plans    by    A    De    Lucchl,    1163 

Union  St 
ALTERATIONS    (new    vault,    parti- 
tions and  stairs  to  bank),   $42,000- 

655  Geary  St ;  owner  Bank  of  Amer- 
ica; contractor  and  architect  Capi- 

«i'  S?/  ^  Po'«'e»  St ;  engineer,  L  H 

Nishklan.  1045  Sansome  St 
ALTERATIONS       (remodel      kitchen 

and    bedroom,    paint    interior   and 

exterior   of   bathroom  and    miscel- 

lanous     alterations     to     dwelllnir) 

»750;  2223  29th  Ave;  owner,  Charfe^ 

Herrera,  premises;  contractor,  L  J 

McDermott,   27  Hollywood  Court 
ALTERATIONS     (stucco    front    and 

alteiaUons  to  fur  dying  plant)  $800 

119  Day  St;  owner.  Arthur  Schro- 

den,  prem ;  contractor,  J  H  Nether- 
ton,  3755  Fillmore  St 
ALTERATIONS    (remodel  -and  alter 

dwelling  and  stores),  $1000;  1870-82 

wh  ®^i.°^"«^  «^^  builder.  James 
Wilson.  2711  Pine  St;  pUtns  by 
owner.  ^ 

ALTERATIONS    (remove   stucco  off 

?rl!^rngmembers)!"$S.2lfScl     T"^^'     ''*^^°'     '""''^^'     ^"^^^^    * 

^Jr^c^:rHo''cLn^^*Tre^e%'?J^^^'^  ^-^"^°^'  '^«^=  ''''  «•  ^^^ 
Clement  g'j  ""'''"°»  »  service,  2216  |     st,  owner,  Ray  Welchel. 

BUILDING  (commercial),  $10,000-  N 

Irving    102    W    15th    Ave;    owner, 

James  Farrell;  architect,  M  J  Cou- 

tler,   1991   9th  Ave;  day  work 
ALTERATIONS  (remodel  garage  and 

move  offices).  $1500;  3620  19th  Sf 

owner.    Raven    Wagar    Motor    Co' 


to  O  W  Johnson May  21,  1946 

May  24,  1946—295  GARCIA  Avenue 
San  Leandro.    Evelyn  E  Mellen- 

camp  to  E  H  Mellencamp 

May   23,   1946 

May  24,  1946—1069  80th  AVE,  Oak- 
land.    Alameda     Homes     Co     to 

whom  it  may  concern _ 

May    15,    1946 


contractor,  M  Schimetschek;   15  out 
lets;    14  switches;  18  plug^s;    service. 

2768  454   Hayes;    owneni    S   Gum- ^ 

bert;  contractor,  M  Schimetschek;  4ltrical;  sign;  aiteratlons, 
outlets;  2  plugs;  service.  »^_^_ 

2769  730    Van   Ness    Ave ;    owner, 

Molandra ;     contractor,     M     Schlmet-  '  

schek ;    12    outlets ;    2    switches ;    7  ! 
plugs;  service;  alterations. 

2770  City  Hall  (Room  164) ;  owner, 
City  of  San  Francisco;  contractor, 
Hampton  Elec  &  Mf  g  Co ; 

2771  1994  Oakdale;  owner,  W  B 
Jefferson;  contractor,  Weber- Conroy; 
motors. 

2772  S  Ortega  100  E  19th  Ave; 
owner  McFarland ;  contractor  Weber- 
Conroy;  

2773  4744  3rd  St;  owner,  Marty's; 
contractor,  Weber-Conroy ;  1  plug. 

2774  1002  Market  St;  owner.  Marks 
Bros ;  contractor,  Liberty  Electric  Co ; 
alterations. 

2775 


.         Jun«3,2P.  M.  [Specifications.  ^^ 

Bid  No.  446:  corrugated  metal  pipe;     Proposal    No.    1739    covering   sams 

culvert,  f.o.b.  Alturas  and  Yreka.  1  ™»y  he  obtained  upon  application  at 

June  5,  2  P.  M.  I  Purchasing  Department,  Room  312.  of 

Inv.  446:  Angeles  metal  toilet  stools,  j  ^^e  office  of  the  District 

f.o.b.   Santa  Barbara.  DANIEL  READ 

Inv.  447 :  repair  parts  for  Gardner-  Secr«tarv 

Denvet   hand-held    air    driU,    Modal '  O^l&nd.  Calif  omia, 
8-66,  f.b.b.  Placerville.  jMay  24,  1946. 

Inv.  448:  150  corrugated  cans,  f.o.b. 
i  Bishop. 


Specifications  obtainable  from  the 
I  above  office. 


40— 


STREETS  AND 
HIGHWAYS 


43—    MACHINERY  AND 
EQUIPMENT 

••  43 


(Dally  Pacific  Builder) 
(May  27,  1946) 


6/27/46  ••     4  0  i  ^'^  ^"^^  *® 

CONTRACT   AWARDED  ^L'^trPr^^f  S »    <,    o      .     ^ 

ALAMEDA  AND  CONTRA  COSTA    „  ^A^\r-p'-^^^  *  Santa  Cruz  Cos., 
COUNTIES,   Calif.— J.   R.   Armstrong    Calif.-Followlng    submitted    bids    to 


Conrtruction  of  Operator's  Re«ideno« 
•t  Bixler  Pumping  Plant 

NOTICE  TO  CONTRACTORS 
Sealed    proposals    for    construcUon 
jof    the    operator's    residence    at    the 
[Bixler    Pumping   Plant    near   Brent- 
wood, Contra  Costa  County,  Califor- 


nia, will  be  received  at  the  office  of 

the  East  Bay  Municipal  Utility  Dia- 

^u   Jf^t^  *^2  SUteenth  Street,  Room  206, 

State    Division    of    Highways,    J.    H.    Sf.!L'*"**^  California,  until   5:30   P.M.. 


Wednesday,  June  5,  1946,  and  will  at 
that  hour  be  opened  and  read. 

The  work  to  be  covered  by  the  pro- 
posal includes  constructing  a  five- 
room  house  with  two-car  garaga 

The  general  prevailing  rate  of  per 
diem  wages  in  the  locality  in  which 


ACCESSORY    building.    $1000 ;    Stone  ,  May  24,   1946—1130  62nd  AVE  and 
Ave.,  owner  and  builder  Owen  Roth.  '     1289  64th  Ave,  Oakland.   Alameda 

)     Homes  Co  to  whom  It  may  con- 

i     cem May  21,  1946 

FRESNO  'May  23,  1946— ADJ  and  S  1025  52nd 

Ave,  Oakland.    Helen   Cooper  to 
whom  It  may  concern. ...May  17,  1946 


liens  Filed 


ALAMEDA  COUNTY 


STORE  &  OFFICE,  $16,000;  11,  15  N 
Fulton;  owner,  K.  K.  Lowe;  build- 
er,   Larsen   &  Ratto. 

HANGAR,  $12,000;  716  Airport  Rd. 
owner.  Mazzle  Aeronautics  Inc ; 
builder,   Larsen   &   Ratto. 

DWELLING  &  Garage,  $7600;  2133 
University;  owner.  Premier  Home 
Bldrs. 

REPAIR  Fig.  Pkg.  Co..  $7600;  own-  Recorded  Amount 

er  Roeding  Fig  Co.;   builder.  Fish-  I  May  23,  '46—5340  FOOTHILL  Blvd 
er  &  McNulty.  I     Oakland.     Clayton    F    Haller    vs 

DWELLING   &   Garage;    $7000;   332T i     Mable  A  Gllle,  Wm  D  Shea,  Gen- 

Lamona;      owner,      Robt.     ; Lewis  j     eral  Petroleum  Co $13a21 

builder.  Harry  Behlen.  jMay  23,  1946—9000  E  14th  ST.  Oak- 

REPAIR  Bldg..  $5000 ;  1230  Priallel ;  1  land.  Clayton  F  Haller  vs  J  E 
owner,  Federal  Pipe  and  Supply  1  Hood,  Wm  D  Shea,  (]^neral  Pe- 
Co. ;  builder,  Fisher  A  McNulty.  troleum   Co  $74  80 

REPAIR  Fruit  Pkg.  Co..  $5000;  1844  j  May  23,  1946— SW  COR  GILMAN 
Cherry ;  owner,  Rosenberg  Bros.  &  j  and  San  Pablo  Avenue,  Oakland. 
Co.,  builder,  Fisher  &  McNulty.  j     Clayton    F    Haller    vs    Albert   J 

ADDN.  to  Dwelling.  $1800 ;  2328  Well-  '  and  Grace  E  Finn,  Wm  D  Shea, 
er;  owner.  Thomas  Jones.  j     General    Petroleum    Co $94.32 

STORAGE  Shed.  $1200;  2115  Elm;  May  24,  1946— PTN  LOT  5,  Unl- 
owner,  Shirley  Hancock ;  builder,  1  verslty  Terrace,  Berkeley.  Harer 
Tom   Pritchard   Jr.  ;     Furnace  &  Supply  Co  vs  Nicholas 

j  ALTER.    Store.    $1000;    1939__Fresno;  i     Johnston    _ $780 

!      owner,     Rlcco;     builder. 
Yager. 


Construction  Co.,  400  Central  St,  Box 
,*nn  r>  ,w   o*  r^        „    216,  El  Ccrrito,  at  $79,668.80,  awarded    ^J^'^^gs*    aistnci    engineer,    zwi    van 

1300  Polk  St;  owner,  Purcell  ; contract  by  State  Director  of  Public  I ^^^i^  ^^^•'  ^^  Francisco,  for  rental 
Bros ;  contractor.  Liberty  Electric  Co ;  i  -works   C    H    Purcell    Public  Works  i  °^    °°*  heavy    duty    or   extra    heavy 

*"oT^"°^^'  TT  ^         K  *  ,  ^       ^  I  Bldg.    Sacramento,    for    about    10.5 '  ^^^V    *iyP«    «"    °^    <li«»«l    powered 

2776  On  Hudson  between  3rd  and^jj^^  repairing  shoulders  with  crush-  i '"o^o*'  grader   'or  approximately   700 
Phelps;  owner,  M  J  King  &  Co;  con-,  gr    run    base,    plant-mixed    surfacing  !  ^O""   f^   "^^^^   ^    Santa    Ciara   and 

tractor.  Central  Electric;  10  outlets;!,   nenetratlon  treatment  ttnA  ron    I  Santa  Cruz  Counties.  L*,^    ,      ,     .      .      ^  -     -    

4  switches ;  service ;  motor.  ^.^c?fn7?eceTer^tC"irne  *on   Zr-       ^—  ^mith,  $6.65 ;  $6.00  per  hour    L\'or:^''^and    elc^^S^'lT"^'    '^ 

2777  Ocean  Ave  and  Mira  Mar;Lj  of  hi^hwav  h«>tw«.«»n  Fl  r«rrito  '  transportation ;  !r°"i,  anu  each  craft  or  type  of 
owner,  Kelley  &  Casey;  contractor,  Ji^S^^/^^^^^f^^^y  ^'X'ba^v  ^d^  Sr^  ^o^^e^  &  Woodhouse,  $6.65;  $&65  Tx^*^™*"  ""^  mechanic  employed  to 
f-Antmi   TTia/^tri/..                                       ]  nui  overneau    m    Aioany    ana    c^ar-    ^ .„_*„«; '  '        '  '          execute  the  contract,  and  the  general 

(prevailing  rates  for  legal  holWays  and 

j  overtime  work,   specifically  set  forth 

5/27/46  ••  43  1^  **^®  plans  and  specifications  on  file 

BIDS  OPENED  Ivfith  the  Secretary  of  the  District  are 

OAKLAND,    Alameda   Co.,  Calif.—  I  referred  to  and  incorporated  herein. 

PLACER   'NEVADA    AND    YTTBA  I  Followlhg  Submitted  bids  to  the  East  |      F^'ans  and    specifications    (No.    68) 

COUNTlis'    Caiif.-Stktf  Director  o1  I  Bay  Municipal  Utility  District  Room    "^.y  be  obtained  at  Room  406  of  the 

Public  Works  C.  H.  Purcell  rejected  '  ^12.    51i     16th     St,     Oakland,     under 

bids  submitted  to  the  State  Division  1  Spec  1337  for  1946  Willys  jeep. 

of  Highways  for  about  35.2  miles  (net  i     Q^'^^e  Motor  Co.,  $1380.71 ; 

Raynolds  C.  Johnson  Co.,  $1380.61; 
Transport  Motor  Co.,  $1380.61. 


""  277?'  l^'luUerr-'owner.   Western    ^^ii'J!^^^!!?.!"  ^^^'"^^  *"^  ^^^''^ 
Electric ;  contractor.  Central  Electric ; 


2779  3740  Geary;  owner.  Bright 
Spot  Cafe;  contractor.  Central  Elec- 
tric; 1  plug. 

2780-84  Various  locations  and  own- 
ers; contractor,  Wonderllte  Neon 
F*roducts   Co;   signs. 


Costa  Counties. 


transportation. 


5/27/46 

BIDS  REJECTED 


4  0 


OAKLAND 


37782  1157  84th  Ave;  owner.  Frank 
Corso ;  contractor,  R  F  Long ;  10  out- 
lets; 10  switches;  10  fixtures;  16 
plugs. 

37783  8102  E  14th  St ;  owner,  Doe ; 
contractor,  R  F  Long;  10  fixtures;  4 
plugs. 

37784  2945  Frultvale  Ave;  owner. 
Folk;  contractor,  Johnston  Electric;- 
outlets;  switches;  fixtures;  plugs 

37785  NE  comer  E 

owner  and  contractor, 

er;  3  outlets;  1  switch;  3  fixtures 

37786  NE  E  12th  St  50  W  19th; 
owner  and  contractor,  Foster  &  Klels- 
er;  3  outlets;  1  switch;  3  fixtures. 

37787  3717  Columbia  Dr;  owner, 
Walter  Peterson ;   contractor,    James 


length)  applying  seal  coat  at  various 
locations  in  District  III,  Placer,  Ne-  ] 
vada  and  Yuba  Counties. 

J,  Henry  Harris,  2657  9th  St..  Berk- 
eley, at  $37,329.69,  submitted  low  bid 


5/27/46 


4  3 


office  of  the  District. 

DANIEL  REL/UD, 

Secretary. 
Oakland,  California, 
May  23,  1946 

(Daily  Pacific  Builder) 
(May  27,  1946) 


(BIDS  WANTED— TO   BE   OPENED 

JJUNE  17>  11  A.  M. 
5/27/46  4  0  !  BRIDGE  CRANES 

PLANNED  'SAN   FRANCISCO.    Naval    Shipyard. 

SAN  MATEO,  San  Mateo  Co.,  CaL  (Thirteen  antlfrlctlon-bearing  electric 
—City  of  San  Mateo  plans  the  Im-  !  overhead  traveling  cranes ;  Spec, 
proving  of  39th  Avenue  including  Its    ^  17578. 

Intersections  from  El  Camlno  Real  to   Owner-'Bureau  of  Yards  and  Docks, 
'i2th"i^,d*Mnl«r.  'a  point  40  ft  westerly  of  the  west-       ^^^y  Department,  Washington  26, 

FStSlKlitM^'-ly  "°«  o'  Ed»«on  Street  said  im-  ?  C.  , 
•  '"**er  *  jvieis-  proyenjgnt  ^q  ^e  as  follows:  by  grad-  Specifications  obtainable  from  the 
ing  for  its  full  width  and  construct-  I  above  office  upon  deposit  of  check 
ing  therein  portland  cement  con-  !  °^  posUl  money  order  for  $10,  pay- 
crete  curb,  gutters,  and  sidewalk,  ,  ^^^^  '^  Chief  of  Bureau  of  Yards  and 
asphaltic    concrete    pavement,    vltri-  { Docks. 

fled  clay  pipe  sanitary  sewers  with  j  j  

red    burnt    brick    manholes    capped'-,,-,.-    ' 

with    cast    iron    frame    and    covers.  i„7J.<7'L,.^_ __ 


Classified  Advertising 


HELP  WANTED 


GENERAL  SUPERINTENDENT, 
experienced  in  reinforced  oeocrete 
construction.  Reply  GArfleld  «r9.     tf 


4  3 


Release  of  Liens 


^^    MWI.^    ■■ 


Anderson;  2  outlets;  2  switches;  fix- 

377M^  3841  E  14th  St;  owner.  Trans-   j„^f3^8«°^P[°\«^«^*««^^^^  district    engineer.    2001    Van 

port  Motors;  contractor,  C  A  Lang-  ^   ^^  ^'  **  ^   ^'  ^°  ^^  ^'^^  "*"•        'Ness   Ave.,   San   Frincisco,  for   con- 
lais  Co ;  3  outlets ;  3  fixtures ;  altera-  I  « struction  of  one  steel  barge,  approxi- 

°S77Qn     <>ifi    *,     ,  «    ^i  5/27/46  ••     4  o  Irately  2^x50  ft,  equipped  with  an  "A" 

10    i/k  Marlowe;    owner,    R  KjeiDS  REJECTED  frame  2-drum  power  hoist  steel  spuds 

|bmith;  contractor,  Clifford  Electric;  |     BUTTE.   COLUSA,  GLENN    SAC-    w^"*    "-*-*    frames,   a   jet  pump   with 
I  outlets ;  switches ;  fixtures ;  plugs  .    «    v.,    , 


CONSTRUCTION  8UPT.  or  CIVIL 
ENGINEER  to  expedite  rooflDs  lob 
at  Inyokem,  Calif.  Apply  N.  YTHsa- 
thom  Roofing  Co.,  616  29th  Av«^  Oak- 
land. Phone  ANdover  8843. 

6/17-20-21-Bt-tt/49 


DALY    CITY 


SAN  FRANCISCO 


prem;    contractor,    William  F   Lee, 
675  Head  St 

^"^^^^GS  (1-story,  frame)  (2), 
N  Ortega  100,  75  W  20th  Ave;  $6000 
each ;  owner  and  builder,  Christian 
Andersen,  146  Granville  Wav 

ALTERATIONS  (enlarge  front  win- 
dow m  store),  $500;  298  3rd  St- 
Andrew   Peters,   lessee,   prem;   day 


ENLARGE  present  Grocery  store,  as  1  Recorded  Amount 

per    blue    print ;    $3,200.00 ;    Lot    12,    Sept  30,    1945— E   43rd   AVE   265    N 


Block  1,  tract  Sub.  of  lots  140  west 
end.  owner.  Otto  Schultz,  635  Han- 
over St.,  Daly  City;  builder,  An- 
tinio  Midlle,  954  Brunswick  St., 
Daly  City,  plans  by  B.  Drake,  Los 
Altos,   Calif. 


Fulton  N  27-6  x  E  120.  Edward 
F  Bryant,  tax  collector,  to  Estate 
Theresa  Johnson,  deed $63.36 


Non-Responsibility 


37791  772  76th  Ave;  owner," Oak 
land  Steel  Fabrication  Co;  contrac- 
tor, Del  Monte  Electric;  outlets;  mo- 
tors. 

37792  SE  comer  23rd  Ave  and  Rail- 
road; o^n-ner,  Dreisbach  Box  &  Lum- 
ber    Co;     contractor,     Scott-Buttner 


BUTTE.    COLUSA,   GLENN,    SAC 
!  RAMENTO,      SUTTER     and     YOLO  '  suction  4nd  discharge  hoses,   towing 


TURBINE  PUMP  Sales  ■aftoMr, 
exper.  and  references  required.  Vfrite 
for  appointment    Luppen  A  Hawlev 
Inc..  3126  "J"  St.  Sacramento  li. 
(8/21  -aS-W/4€ ) 

BUILDING  CONSTR  SUPT   BmIv 
ORdway   Seoa  (g^ 


Plnmbii^  Permits 


SAN  FRANCISCO 


OAKLAND 


OAKLAND 


Jir     WrT'i^^^P^y   St;.contrkc- 

iv;   B^riceler"'   ""*'   ^^"'^"^^ 
ALTER,   $10,986;   328  Alice  St;   own- 

^    A  il^  ^^''   contractor.  West- 
I™  siS^^cis^c^-.    ^'     ^— <^ 
GARAGE.  $1000;  6315  Telegraph  Ave 
owner   and    bulfter,    Wm    J    ^' 
16  Echo  Ave.  «»««, 

SIGN,    metal.   $856;    1726   Poplar   St 
°:!:^?::   2"J!^.   9?n>.    preiS;     cin' 


May   23.    1946  —   550-552   GOLDEN 
Gate  Ave.   D  L  and  Sophie  Bres- 

^^^^        lauer    as    to     improvements     on 

~       property. 

10411  PonUac ;  owner,  L  Evelachd ;  |  May  21,  1946—621,  523,  525  and  627 
plunaber,  J  ZamerelU ;  2  pi  f ix.  |     Mission  St    Bothin   Real  EsUte 

716  nth   St;   owner,  Mrs  B  Oreni;.     co  as  to  improvements  on  prop- 
plumber,  J  Smith ;  9  pi  fix.  erty. 

787  8th    Street ;   owner,    E   Aqular ;  j  '      -   -  -  ■  _-    .1  _  _ 

plumber,  J  Smith ;  2  pi  fix.  ! 

7309  Circle  Hill;   owner,   M  Peter- 
son;  plumber,   J   Ollvera;   5   pi  fix; 

\^4° Alice  St:  owner,  Bashoff ;  |  2J36  4401  3rd  St;  owner,  Swiss 
plumber.  Reichel  Bng  Co;  2  gas  op.  ^"«^«. Manufacturing  Co;  cjmtmc- 
9323  Castelwood  Dr;  owner,  D  Lin-    '*";   ?ecker    Electric;    8    outlets;    8 


iMachinery  &  Material 


Electrical  Permits 


coin ;  plumber,  R  A  Roeber ;  6  pi  fix ; 
3  gas  op. 

9311    Castlewood    Dr;    owner,    Ldn- 


tractor,  Wlttick  Sl«n  Co  2015  <-•«'  tcoln;   plumber,  R  Roeber;   7  pi  fix 

ter  St  Berkeley.  '  *°'  |S  gas  op. 

SIGN,  electric,  $993;  7509  MacArthur!     ^^  Barry  Place;  owner,  S  Scher 

Blvd;     owner,     Ernest     Rothschild 

prem;    contractor.    Western    Neon  1 8  gas  op. 

Co,  3001  Chapman  St  "«»"« j     2767-69    Berry    Place;     owner,    Sol 

SIGN,    electric,    $656 ;    376    13th    st  -  !  ^cherman ;  plumber,  R  Roeber ;  10  ])^ 


switches. 

2737-38  Various  locations  and  own- 
ers; contractor,  Luna  Service;  signs 

2739  26  15th  Ave;  owner,  Volkoff; 
contractor.  Beacon    Electric;    8   out- 


Eletric;  outlets;  motors 

37793  1800  Telegraph  Ave;  owner, 

I  itS^Kl.^i't'"'''*"^^*     ^?  V  <^^°^"^f  t°»-'  I  at'$29,295,'  submitted  'imv  "bW 
Atlas   iiilevator ;    1  switch ;   3  motors. 

37794  1632  Franklm ;  owner.  Gold-  [ " 

_    en  West   Building  &   Loan   Co;   con 
_    tractor,    Matson    Electrical;     altera 

I  tions. 

37795  3443  Elm ;  owner,  W  A  Rose ;  ' 
contractor,  Matson  Electrical ;  1  out-  I 
let;    2    switches;    1    plug.  I 

37796  1131  6th  Ave ;  owner.  Din-  | 
widdle  Construction  Co ;  contractor,  j 
T  L  Rosenberg;  i  switch. 

37797  3535  Peralta ;  owner,  Raines  ' 

6  Smith ;  contractor,  T  L  Rosenberg ;  i 
reconnect  motors.  1 

37798  SE  comer  4th  and  AUce  Sts;  ■ 
owner,  Montgomery  Ward  &,  Co ;  con-  ' 
tractor,   Vincent  Electric  Motor  Co; 
100  outlets;  6  switches;  100  fixtures; 

7  motors;  alterations. 

37799  3129  Elmwood ;  owner,  An-Po 
Manufacturing  Co;  contractor.  Home 

,y^^°^  ^o;  T'^  hp  motor. 

37800  SW  comer  10th  St  and  8th 
Ave;  owner,  s  Kulchar  4b  Co;  con- 
^^^^'  ^  ^  Baker  &  Co;  2  motors. 


I  COUNTIES,  Calif  .—State  Director  of  •  ""*^  comprising  of  a  shallow  draft 
Public  Works  C.  H.  Purcell  rejected  !  t"b  approximately  10x40  ft,  equipped 
bids  submitted  to  the  State  Division  ^*th  hettvy  duty  marine  engme  of 
of  Highways  for  about  34.9  miles  (net  I  ^^    ^P'    «tc.,    for   approximately    15  I 

length)  applying  seal  coat  at  various   <*ay8'   us*  for   drilling   in   vicinity   of  j  pTfccmrfcai    %x/aam?«^ 

locations    in    District    III    in    Butte  i*^""  Plazft  on  east  end  of  San  Fran-  I  r\JSgll%jn    WAWTED 

Colusa,     Sacramento,    Glenn,     Sutter  '  cisco-OaHland  bay  bridge.  I  "  ARrHiTPr-PTm  ai    tm^  *«««..    ." 

and   Yolo  Counties  Specifitiations   obtainable  from   the  1     akchitectural  DRAFTSMAN, 

J.   P  Breen,  Box  183,  Sacramento,  'above  office.  ll*,P%"^'I5f5J.JP_¥ODERN  RESIDEN- 
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5/27/46 

j  BIDS  OPENED 

I      CENTRAL     VALLEY 

'Calilorma. — Following  submitted  bids 
_ .  to  the  Bureau  of  Reclamation,  Den- 

i  ver,  coi^.,  under  bpttc.  1279  for 
"" '  f urnlshln|(  and  delivering  f.o.b.  cars 


TIAL.   COMMERCIAL,    PLANNING 
PERSPECTIVES  and  DETAILS.  Re^' 
43  jply  Box  627.  c/o  Dally  Pacific  Builder 

May  27-28-29-31,  June  8 

PROJECT, 


FOR  RENT 


LUMBER      HANDLING      EQUIP. 
MENT:      CARRIERS.      STAoSrb, 


I 


°!^«'';Saake.    prem;     contractor, 
Elec    Prod    Corp,    960   30th    St 


lets ;  6  switches ;  6  plugs, 
man;   plumber.   R  Roeber;   5   pi   fix;    „^2740     NE  comer  16th  and  Kansas 

Sts;    owner.    Sankowlch;    contractor. 
Beacon  Electric;  28  outlets. 

2741    909  Hyde  St ;  owner.  Dr  Rob- 
erts; contractor.  Malm  Sc  Welter;  4 


;at    the   siiippmg  pomt  or   f.o.b.  caf»   J^J^^^^-   ^^'all  Mac,  Pacific  Carrtcra. 
at   centraii    Valley,   Calif.,   the  struc-    Oakland.    KE  4-1661. 

tural     sieti     coiieidam     for     buabta  1  -~  ■ 

Dam.  Kettoett  Division,  Central  Val-  ]  WANTED 

ley   iTojeci,    caiiiomia.    'ine    colter-  1  -  -  -  ,  n     -  -     .      _ 

dam  will  be  mstalled  by  the  govern-  i  _ i^^J'^'^^^^^SSlP     WANTED*    with 

ment.  1  CONTRACTOR      or      manufacturing 

consolidated  Steel  Corp.,  Box  6880,  ,'""»  OV  man  thoroughly  experienced 

MlOr*     Qinm^IfCG    AMn  !  EJaai  L  a.,  branch,  l-os  Augeies,  $16&,- |  ™     Purchasing     and     admlnlstrattv« 

^^i.Ti^Kirrr^         ^  1 300;  amp  aw  days;  2,127,000  lbs.;  f.o.b.  .Pja^  <>'  business.    Can  offer  8ERV- 

MATERIALS  \U    a.;    tetms    net  JCES  and  INVEST  CAPITAI.    lUpiy 

— i     Independent  iron  Worics,  Oakland.  r*o«  52*.  c/o  Daily  Pacific  Builder. 

6/27/46  ••     4  2;CaUf.,    $314,759;   ship    300   days;    1140 1 <8/34-J7-28-29-Jl/4€) 

BIDS  WANTED  tuns;  f.o.b.  Oakland;  terms  net 

SACRAMENTO,    CaUf .  —  Bids    will  

be  received  by  the  State  Purchasing  !  5/27/46 


PALO  ALTO 


fix ;  6  gas  op. 

2734-36    Berry    Place;    owner,    Solj^^"***;  ^  switches;  3  plugs;  altera 
Scherman;  plumber,  R  Roeber;  10  pi    "^"l    m<,o  -r^,  i     ^ 
fix;  6  gas  op.  I  _*T*2    «28  Divisadero ;  owner.  Alaska 


_        „    Agent  Sacramento,  for  materials  and  {  BIDS  WANTED 

37801  10900  MacArthurBlvd  •  own-  ©Qulpment  as  follows:  .  MANCUS.  Colo.— UnUl  July  3,  2 
er.  Sunset  Gas  &  OU  Co;  contractor,!  May  29  P.  M.,  bidsi  will  be  received  by  the 
J  B  Coleman ;  sign.                                    |  ^^^   ^^35.  REQ.  104594 :  U.  S.  Bureau  of  ReclanaaUon.  Custcmi 

37802  1694  7th  St  owner,  James;  ^*^  ^o°»  *^'«an  crushed  rock  screen-  House,  Denver.  Colo.,  under  Spec.  1359 
contractor,  T  c  Moody;  service.  !„**•  ™«<*»"™  ^^ne  grading,  delivered    for  one  SS-iiDcb  diameter  welded  plate 

37803  1470  12th  St  owner,  Irene  ^*°**^**'  "Vallejo,  Fairfield  and/or  ateel  outlet  pipe;  one  36-mch  expan- 
Mitchell ;  contractor,  T  C  Moody ;  8 '  ■^'®  furnished  trucks  at  vendor's  sion  jomt  branch  outlet ;  24-mch 
outlets;  3  switches;  8  fixturea  R"^^  .^-o^   t,«^  ~wv.  i diameter  pipes,  bends,  upstream  and 

V2UO.  56684,  REK2.  92004:  I  aownstream     flanges,     dram     valves, 


PAVING  AND  GRADING 

*  3  JJ^  ^**^  **p  **^y  Box 

I  Dally  Pacific  Builder. 

5/28-34-27- 


c/o 


37804    457  Merritt  Ave;  owner,  Jen- 
sen;   contractor,   Parkhurst  Electric; 


2742-2744  Barry  Place;    owner,   Sol^"**:   contractor.   Crown  Electric;   »  «1  ouUeU;  58  switches:  61  fixtures; 


RESIDENCE  AND  GARAGE    ITOno .  i  fix ;  6  gas  op 

1041    AmariUo;    owners,    ^ilSd       '*^^'*'"'^   "' 

Alice  Muhlebach,  Redwood  City 
GARAGE,  $600;  443  Kipling  St;  own- 

er,  Stephen  and  Marie  J  Koss.  318 

Willow  Rd. 
RESIDENCE     AND     *^^^     ii/-.T».«™  J 


Scherman ;  plumber.  R  Roeber ;  10  pi 


2752-2754  Barry  Place;  owner,  Sol 
Scherman;  plumber,  R  Roeber;  10  i^ 
fix;  6  gas  op. 

1942  E  21st  St;  owner,  B  Jones; 
plumber,  P  Brunno;  8  pi  fix. 

2321   Church   St;   owner. 


ESIDBNCE     AND     CAR     PORTS'         ***^   v..uurvu   ot.,    uwuci,    , 

$9300;   1174  Channlng  Ave ;   OMmer    P"f!^^®''kf^^  =  6  pi  fix;  3  gas  op. 
W    H     MaueL     I027*ir«.-L^-     oJ !  I     4*08    Davenport;     owner. 


outlets;  alterations. 

2743  2600    Oakdale    Ave;     owner 
Cramer:  contractor.  Crown  Electric 
8  outlets ;  4  switches ;  4  plugs ;  service 

2744  341  Market  St ;  owner.  Pacific 
Coat  &  Suit  Co;  contractor,  O'Keeffe 
the  Fan  Man; 

2745  909  Hyde  (Room  410) ;  owner 
;  contractor,  Slcular  X-Ray  Co ' 


76  plugs. 

37805  6252  Outlook  Ave;  owner,  E 
L  \an  Ness;  contractor,  R  F  Long; 
10  ouUeta;  10  switches;  10  fixtures; 
^  pluga 

3780tt  6244  OuUook  Ave;  owner. 
Van  Ness 


120  tons  Uquld  asphalt   (SC-2),  de-    manholes ;   10  seU  of  test  plates  and 
livered   2   miles   east   of  Keeler   and   all    necessary 


Colo. 


abo 


builder    J  Johnsen    »,    ,^  ,.,?'•   plumber.  J  McKeerer;  7  pi  fix;  J  gM  j     "<•   W  Genera  Ave  200  s  Mimlon :   New ;  contriMo7"R  s^'l^s  "lo' oJt- 

plumber,  P  Brunno ;  8  pi  fix  '  i     2747     128   4th    Ave ;  owner.   Besk  • 

1209  8th  Ave ;  owner.  Coast  Dental  ,  contractor.  Bylngton  Electric ;  7  out 


dates,  1966  El  Camlno  Real. 
GARAGE    (corrugated    Iron),    $3600; 


ISfoS^i'^^M.^^.*'^   °rr.\!^    Corp;  plumber.  J  R  Pierce;  1  pi  f Ix ;  i  ^ts;    7   -Itches ;_  10   plugs;   service; 


Simonini,  421  Matadero  Ave;  build 
er,  A  G  Elwin,  Los  Altos. 

SAN   CARLOS 

ADDN  to  dwelling,  $1000;  1064  Lau- 
rel;  contractor,  P  J   Murphy. 

WAREHOUSE,  temp.,  11000;  1873 
Laurel;  owner  and  builder,  Cun- 
nmgham  Constr  Co. 


12  miles  east  of  Death  valley  Iim. 
QUO.  55689,  REQ.  104693: 

50  tons  liquid  asphalt  (SC-1  and/or 
SC-2),  vendor's  plant,  Sulsim. 
QUO.  56484,  REQ.  E48231: 
60  tons  SC-2  Uquld  asphalt  deliv-      _ 
cont'tict'^n  irFL>ngrM)!*"^    "*!^'*  *'"*'•   ^^   ™"*"  "o^h   of  juve'bWdWa;' to'oaiersT'$0:75.Vot'^- 
^^ts ;   10  switches ;  10  fixtures ;   16  ,  ^S.*1^.  REQ.  22130 :  '  ^"™*»>''- 

fl«07    276,^^^,^^^^  owner,  Van|^,3^--4L'  ^Ty^^^hoS^iy 

'    QUO.  55483,  REQ.  E48230: 
^       120  tons  SC-3  liquid  asphalt  sUte 
oiler,  south  city  limits.  Santa  Rosa. 
QUO.  55485,  REQ.  1:48232: 

50  tons  SC-2  liquid  asphalt  deliv- 
ered  state    oiler,    10    miles    north    of  I 
Stewarts  Pomt  j 

nrhy  31  t 

QUO.  55872,  REQ.  1-4K):  I     BIDS    WANTED  — To    be    opened 


General  contractor  deslras  to 
or  LBABE  YARD  A  OFFICE  BLUoL 

FOR  SALE 


app«w-  10  M.  sq.  ft  Phone  OBOvay 
4®4.  or  reply  Box  522,  c/o  Dm^  Pa. 
dflc  Builder.         (6/23-2S-24<^rIii/«) 

KOEHRING  CONCRETE  M 
Model  10  S,  moimted  <m  sta«| 


bolts,    nuU,    gaskets, 

arains,    utility    outlets,   flttmgs    and   ^..  -   — — — - 

asbestos    packing  for   pipe  -upports,   'J?  SJL^m^'^^^S?*  ^?f^  **> 
f.ob.  shlpSixg  point  and/or  Mancos,  -^,J  fSJSS'^u^oSSSSn  '<S^u^ 

.       .«     ..  k.«.<«.Ki.   #«.—   ♦».«   *   HA  UN   at    Mission   35tt2    or  »»- 

Specifications  obtainable  from  the    ,_i«i«»  mta    o^-T^^-^Z??^   "^  •■a- 

K,r<,«ica.  bo  cli«.e  t.  pr«.p«.- 1  """  ««•  ««"  ^J^53U-w.»/«, 


lets;    10    switches: 
pluga 


10    fixtures; 


37808    45  Pershing  Dr;  owner,  Cas- 
xey;   contractor,   Collins  Electric  Co; 

^"•Jilii^'  ^i**"^**'  fixtures;  pluga 

*<oU9    6325  San  Pablo;  owner.  Doe; 
contractor,   Paramount    Electric    Co; 


Of fidai  Proposab 


!  Board  of   Fire  Comntissienars,  W«»t- 

gats  FIrts  Protection  District, 

Wsak  I  Sacramento,  Calif. 


3  gas  op.  !  ••'^'Ice ;  alterations. 
6140  Medaw  Place;  owner,  J  Clay-  '_fj*®     ^260  Van  Ness   Ave:    owner 

worth;    plumber,    H    Lee;    4    pi   fix ;: f*«»ch   Grocery ;    contractor,   Byme-   outlets-    n^Mr^*^u~^"'7^\ ~,*^ 

4  gas  0^  !^?..?'*^^^^  ^  P'"«=  »«"^<=*:  moto«    UonI    •    -^***«»:    fixtures;    altera 
6134  Medaw  IMace;  owner,  OariMer;  '    /^**    ^01  Marina  Blvd;  owner.  Rob-       37810    s-Sfi  ^^.*  o*  t^  vm. . 

plumber,  H  Lee ;  8  pi  fix ;  4  gas  op.  ,«>»«»• ;   contractor,   Bylngton  Electric;    contractor    li^l;°„T°mp2^o    oS  •    P^^*"^'  <*"al  or  tandem  drive,  12-ft  i  Sealed  bids  wiirbe'r^'Vi*  fortb^ 

BWit^    'fit!^f^°'^^J^^^'^''   ^**'    blade,   wide  front  axle  with   leaning    construction 


CATERPILLAR  "W  LA  Flaata 
%oate  ANOUCDOZER,  %.y.  gsaoi^ 
gas  shovel;  Fordsen  Tractor  with 
bucket  loader  attachments,  3TB 
multifoote  paver.  Owner,  Hlaata 
7810.  Oakland.    Fresno,  4-69781 

(*/21-22-23-24-ir/4i) 


6130  Medaw  Place;  owner.  H«igles  i 
plumber.  H  Lee;  5  pi  fix;  4  gas  op.  ' ^^.    ^*0  Hayes  St;   owner.  C  J 
6136  Medaw  Place;  owner.  Gamer;    Odenthal;    contractor.    Pacific    Xlec 

plumber.  H  Lee;  5  pi  fix;  3  gas  op.  -'  ^^\  ^°ii^**"cPt^  =  ^  iwitch. 

r-  »••  op..     2751      2024    Sutter;    owner,   Fogie- 


One  Monof  rame  motor  grader,  diesel    Wednesday,  June  19,  1M6,  at  8  bTm. 


'^^:^'  fixtures;  plugs. 

37811     4407  Grove;    owner.   Pacific 
saw  Co;  contractor.  Paramount  Elec- 
tric;  outlets 
terationa 


switches;  fixtures;  al- 


NEW  MERCHANDI8B 
IMMEDIATE  DELTVERT 

(1)  Air  Compressor.  210  CFM  Worth- 
Ington  '31ue  Brute,"  gas  ««gina 
driven,  skid  mounted. 

(2)  New  Improved  Ptow  Steel  OahU. 
%-inch  and  %-tnch  in  1000-foot 
lengtha 


_.  -  of    an    addition    to   the 

wheels  and  electric  Ughts.  fob.  Sac-  ,  present   Fire   House    located  at   16th  lO)  wife    R«n«    RUwir-     -oi.     .. 

r^^^-  and  Alabama  Sta.  West  Sacramenta  ^-.JrPf..®*****^    "Skookum.- 

up  to  and  Including  June  19^  IMC 
Pluu  and  Spectflcatkms  can  b«  se- 
cured from  the  Fire  Chief  at  the  Tli% 


Note:  Alternate  bids  on  heavy  and 
medium  wtight  graders  are  requested. 


Diamond,  etc 
H     Krieger   St  Co..    724   Braanaa    Bt 
Phooe  MArket  SAOOl  *»«»■    Bt 

5/a»-21-lS.28-t4/4« 


■il 


PLANS  and 
Speculations 


Sacramento:  The  Bureau  of  Rec- 
lamation has  begun  reconnaissance 
surveys  on  the  Vina-Chico  canal 
and  other  proposed  irrigation  units 
in  the  Northern  Sacramento  valley. 
IHatrict  Engineer  James  K.  Carr 
rerealed  that  canals  to  be  sur- 
veyed within  the  coming  year  in- 
cluded the  proposed  Tehama- Yolo 
canal,  and  the  proposed  Oroville- 
Chico  canal. 

oOo 

PortenriUe:  The  city  council  has 
approved  a  |46,400  budget  for  con- 
struction of  a  bridge  across  Por- 
ter Slonght  at  the  alley  between 
Second  and  Main  streets.  Repairs 
to  several  city  streets  are  also  ap- 
proved. 

OQO 
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iddpate  Increased  Business 
Become  More  Plentiful 


Truckee:  Representatives  of  six 
civic  orsranizations  in  Truckee. 
comprising  the  Truckee  Hospital 
Committee,  will  ask  the  Nevada 
County  Board  of  Supervisors  lor 
120,000  to  assist  in  the  construc- 
tion of  a  branch  of  the  Nevada 
County  Hospital  in  Truckee. 
oOo 

San  Francisco:  Construction  of 
the  underground  garage  beneath 
St.  Mary's  Park  has  been  delayed 
until  the  spring  of  1947  because 
of  weather,  scarcity  of  materials, 
and  unsettled  conditions  in  the  con- 
struction industry.  A  group  of 
business  leaders,  backing  the  build- 
ing, sent  a  letter  to  the  park  com- 
mission saying  they  thought  it 
wise  to  postpone  the  work  until 
the  mentioned  date. 

oOo 
San  Francisco:  A  Los  Angeles 
hotel  man,  Larry  Goldner,  has 
bought  the  Empire  Hotel  at  940 
Sutter  street,  from  A.  Holland, 
Monterey  financier.  For  the  last 
few  years  the  building  has  been  a 
Spars  barracks.  The  building  will 
be  completely  renovated  before  it 
opens  after  July  1. 

# 


Special  feoic  thk  Daily  Pacifit 
BtJLOERi  WASHINGTON  BUREAU 

America's  architects  are  looking  forward  to  a  large  flow  of  busi- 
ness that  will  come  with  the  unfolding  of  the  country's  building  pro- 
gram as  scarce  building  materiab  become  more  plentiful. 

Realizing  that  they  have  a  large  stake  in  the  planning  for  this 

building  program,  the  members  of 


VETS  TRUCK  BUYERS 


Veterans  were  the  heavy  buyers 
of  trucks  sold  from  surplus  war 
property  stocks  during  the.  three 
months  ending  March  23,  the  War 
Assets  Administration  said  this 
week. 

The  former  service  men  bought 
12,075  vehicles.  Federal  govern- 
ment agencies  purchased  3,805 
trucks  and  state  and  local  govern- 
ments bought  1,212. 

All  other  purchasers,  including 
dealers,  bought  11,397  trucks  dur- 
ing the  three  months  period. 


the  American  Institute  of  Arch 
itects  have  taken  a  clear  stand  in 
their  relationship  to  future  build- 
ing, particularly  those  phases  of 
construction  work  x>€rtaining  to 
government  activity. 

The  AIA  has  a  memoership  of 
6,000  which  includes  40  per  cent 
of  all  the  architects  in  the  country. 

The  report  of  the  board  of  di- 
rectors to  the  78th  AIA  conven- 
tion held  in  Miami  Beach,  Florida, 
recently,  outlined  the  architects' 
views  and  was  approved  in  every 
principal  part  by  the  convention 
delegates. 

A  general  stand  was  taken  on 
the  subject  of  urban  planning,  ac- 
cording to  the  board  report  which 
has  just  been  announced.  On  this 
subject  no  attempt  was  made  to 
crystallize  a  program  or  to  define 
the  position  which  the  architectural 
profession  might  assume  in  the 
carrying  out  of  the  urban  planning 
program. 

"The  scope  of  this  program," 
the  report  reads,  "is  such  that 
many  points  of  view  have  been  de- 
veloped in  the  effort  to  state  a 
fundamental  concept  of  what  our 
country  should  be  in  the  years  to 
come,  as  well  as  ways  and  means 
of  bringing  it  about." 

In  regard  to  the  Veterans'  Emer- 
gency Housing  program,  the  arch- 
itects reaffirmed  their  statement 
on  public  housing  which  was  pre- 
pared by  the  board  of  directors 
and  adopted  first  in  December  of 
1944. 

This  statement  recognizes  the 
need  for  public  housing  in  develop- 
ing the  national  postwar  program 
but  calls  for  private  enterprise  to 
bear  the  load  of  providing  postwar 
homes  insofar  as  possible. 

Since  the  February  statement 
was  announced,  the  president  of 
the  Institute  and  other  AIA  rep- 
resentatives   have   conferred    with 
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540  Tenth  St. 


MArket  6705 


San  Francisco 


Housing  Expediter  Wilson  W. 
Wyatt  and  discussed  with  him  the 
importance  of  rental  housing  as 
compared  with  individual  houses 
for  sale. 

"Wyatt  fully  agreed  with  our 
contentions  concerning  the  need 
for  rental  housing,"  an  institute 
spokesman  said.  "But  no  practical 
solution  for  financing  this  type  of 
housing  yet  has  been  develoj^." 

The  architects  were  also  assured 
by  the  Housing  Expediter  that  he 
would  seek  to  correct  any  impres- 
sion on  the  part  of  public  officials 
that  the  planning  of  public  proj- 
ects would  be  deferred  on  account 
of  the  housing  program. 

The  convention  gave  general  ap- 
proval to  the  Wagner-Ellender-Taft 
long-range  housing  bill  which  is 
now  awaiting  hearings  before  the 
Currency  and  Banking  Committee 
of  the  House.  But  the  architects 
have  recommended  four  changes 
to  the  bill  as  it  was  reported  to 
the  Senate  on  April  8.    These  are: 

"1 — The  coordination  of  all  gov- 
ernment agencies  having  to  do 
with  public  and  private  housing 
is  approved  with  the  suggestion 
that  it  may  be  advisable  to  return 
the  Federal  Home  Loan  Bank  sys- 
tem to  its  pre-war  status. 

"2 — The  advisability  of  the  pro- 
visions of  Title  IV  concerning  low- 
er interest  rates  and  higiher  loan 
ratios  for  families  of  lower  in- 
come is   questioned. 

"3 — It  is  recommended  that  land 
once  acquired  by  a  local  public 
agency  for  redevelopment,  under 
the  provisions  of  Title  VI,  should 
not  be  sold  but  should  be  leased 
for  a  period  of  approximately  50 
years.  The  deletion  of  prevailing 
rates  of  wages  clause  in  Title  VI 
is  recommended. 

"4— The  deletion  of  the  entire 
Title  VIII  concerning  rural  hous- 
ing is  recommended," 
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WAB  Approves  Use 
Of  New  Wages 
On  Old  Work 

The  Wage  Adjustment  Board  has 
approved  the  request  of  several 
Bay  Area  contractors  to  pay  the 
new  scale  for  laborers  employed  on 
old  work,  William  E.  Hague  man- 
ager of  the  Central  California 
chapter  of  the  AGC,  announced  to- 
day. 

The  approval  applies,  however, 
only   to    those   members  who    re- 
quested specific  permission  of  the 
WAB  to  use  the  new  wage  scale 
Hague  pointed  out.  ' 

The  telegram  which  Hague  re- 
ceived from  Arthur  D.  Hill,  chair- 
man of  the  WAB,  read  as  follows: 
"Members  of  your  association  who 
have  petitioned  to  pay  new  laborers 
rates  Northern  California  hereby 
granted  permission  to  do  so.  Will 
confirm  to  individuals," 

Hague  emphasized  thaT  members 
should  retain  telegrams  granting 
permission.  Contractors  who  have 
not  applied  for  permission  to  use 
the  new  rates  may  make  applica- 
'tion.  They  are  not  eligible  to  use 
permissions  granted  to  other  groups 
or  contractors-  Hague  wiid, 

#— , 

LUNDBERG  FEATURED  AT 
ACCOUNTANTS*  MEETING 

At  the  current  dinner  and  tech- 
nical session  of  the  San  Francisco 
Chapter,  National  Association  of 
Cost  Accountants,  tonight  at  the 
Engineers  Club,  Olof  Lundberg 
will  be  the  guest  speaker. 

His  subject,  "Accounting  for 
Universities  and  Other  Institu- 
tions", will  cover  an  interesting 
phase,  inasmuch  as  he  is  Chief  Ac- 
counting Officer  of  the  University 
of  California. 

Born  in  Sweden  and  educated  at 
the  College  of  Hemosand,  Lund- 
berg came  to  the  United  States  in 
1927  to  study  American  business 
methods. 

After  obtaining  his  C.P.A.  cer- 
tificate while  with  McLaren  Goode 
&  company,  he  was  delegated  to 
reorganize  the  financial  and  ac- 
counting administration  of  U.  C, 
where  he  has  since  remained  and 
last  year  became  a  lecturer  in  its 
School  of  Business  Administration. 


Private  Architects, 
Engbeers  to  Design 
New  VA  ConstractioB 

Architects  and  engineers  are 
finding  business  in  new  places. 

One  of  the  most  important  of 
these  is  the  Veterans  Administra- 
tion which  has  announced  a  ra- 
dical departure  from  its  former 
policy  of  keeping  its  architectural 
and  designing  work  within  its  own 
bureau. 


iCrowds  Flock  to  lloDies  for  Tomorrow' 
jShow  of  Nine  Outstandiiig  Modem  Desigiis 

!        ''Homes   for   Tonorrow**,   an   exhibition   of   nine   Model    boats, 

op«ied  yesterday  on  (he  third  floor  of  the  Emporiasi. 

I         The  showing   contsins   designs   of   foar  loeal   architects,   and   is 

sponsored    by    The    Ladies    Home 
Journal.    It  will  continue  through 


From  now  on  all  work  in  con- 
nection with  VA  proposed  con- 
struction— architectural  and  engi- 
neering service — will  go  to  private 
business. 

The  American  Institute  of  Arch- 
;  itects  and  professional  organiza- 
itions  in  the  designing  field  have 
jbeen  in  conference  with  Veterans 
!  Administration  heads  lajring  the 
j  groundwork  for  this  new  policy. 

VA  has  designated  the  army 
Corps  of  Engineers  to  carry  out 
the  program  as  its  agent.  The 
Veterans  Administration,  however, 
will  continue  to  secure  appropria- 
tions, outline  broad  policies  of  the 
program,  and  determine  size,  lo- 
cation and  purposes  of  the  veter- 
ans administration  projects. 

The  decision  to  turn  about  in 
its  policy  regarding  preparation  of 
plans  and  specifications  for  new 
Veterans  Administration  buildings 
means  much  more  business  for  pri- 
vate architects  and  engineers.  How- 
ever, a  lot  of  groundwork  must 
be  done  before  the  operations  can 
proceed  smoothly. 

The  AIA  directors  put  it  this 
way: 

"The  Veterans  Administration  is 
embarking  upon  a  new  venture, 
and  by  the  same  token,  veterans' 
hospitals  and  facilities  form  a  new 
field  of  endeavor,  not  only  for  the 
architects  and  engineers,  but  also 
for  the  Corps  of  Engineers. 

"It  is,  therefore,  to  be  expected 
that  many  initial  problems  will 
have  to  be  solved,  not  only  of  de- 
sign, but  of  procedure  and  of  re- 
lationship, 

"It  is  a  long-range  program  and 
it  is  hoped  that  within  the  near 
future  all  problems,  save  those 
normal  problems  met  by  the  de- 
signer in  the  course  of  rendering 
service,  will  have  been  solved." 


jjune  8. 

1  Richard  Pratt,  architectural  edi- 
tor of  the  Journal,  has  built  the 
jshow,  which  has  broken  attend- 
ance records  all  over  the  country. 
i  The  models  were  origrinally  made 
rfor  color  photographs  but  have 
!  proved  effective  as  displays. 

"The   basic   aim  behind    them," 
I  Pratt  said,  "is  nothing  more  than 
•effort  to  jjrovide  better  living  for 
less  money." 

i     Chief   among  architeictural    sig- 
jnificance   is   the  extensSve   use   of 
I  glass.    In   almost  everi'   case   the 
I  major  rooms  face  south  with  an 
entire  glass  wall.  Double  and  triple 
sheets  of  glass  keep  the  cold  out 
yet  permit  the  sun  to  ertter  and  do 
much  of  the  heating.   A  wide  over- 
'hanging  roof  shades  the  interior. 
i     Another  feature  is  the  open  floor 
,plan  by  which  the  living*  room,  din- 
|ing   room,    and   often    tthe   kitchen 
jand  entrance  halls,  are  divided  at 
will  by  means  of  screens,  curtains, 
lor  folding  walls.    This  avoids  the 
■use  of  a   separate  roonli   used   ex- 
clusively for  dining,  or  for  other 
:Uses. 

>     Cellers    and    attics    aire    non-ex- 

istant    Each  house  is  qesigrned  to 

be  erected  on  a  concrete  slab  floor, 

{with  radiant  heating  incorporated 

!in  the  floors,  walls  and  ceiling. 

Impressive  arrays  of  closet 
space  and  cupboards  adequately 
take  oare  of  all  kinds  of  storage. 

Several  two  -  story  models  are 
:  included,  but  the  trendl  definitely 
points  towards  the  sihgle  floor 
house.  Quietness,  convetiience  and 
adaptability  to  changed  living  are 
among  advantages  of  the  one-story 
house. 
j     One  of  the  designs  is  by  Frank 


Lloyd  Wriifbt,  and  combines  glass, 
netal,  conerete  and  brick  to  make 
a  crystal  house.  Three  sides  of 
glass  and  a  raised  roof  section  fill 
the  living  room  with  fresh  air  and 
sunlight. 

The  four  local  ardiitects  whose 
work  is  represented  here  are  Ma- 
rio Corbett,  Vernon  DeMars.  Ern- 
est J.  Kump  in  association  with 
Wurster,,  Bernardi  and  Emmons, 
and  John  Punk.  Landscaping  of 
the  Corbett  design  was  done  by 
Eckbo,  Royston  and  Williams  of 
San  Francisco.  '-x  ) 

The  income  level  used  was  |2,- 
000  to  $3,000.  Exhibitor  Pratt  ad- 
mitted the  houses  were  dream 
houses,  but  believes  "that  if  ma- 
terials for  the  house  could  be  pro- 
duced on  the  mass  assembly  basis, 
every  middle  income  family  in 
America  could  own  its  own  home." 
# 

BIBBER  TO  SPEAK  TO 
STRUCTURAL  ENGINEERS 


Leon  C.  Bibber,  welding  engi- 
neer, Carnegie-Illinois  Steel  cor- 
poration, Pittsburgh,  will  speak 
tonight  before  a  joint  meeting  of 
the  American  Society  of  Civil  En- 
gineers and  the  Sti-uctural  Engi- 
ne«*8  Association  of  Northern  Cal- 
ifornia. 

The  meeting  will  be  in  the  Pa- 
cific Gas  &  Electric  company's  au- 
ditorium, 245  Market  street,  at  8 
p.  m. 

The  topic  oi  tne  meeting  will  be 
"Elements  of  Welded  Design"  and 
will  be  illustrated  with  lantern 
slides. 

The  public  is  invited  to  the  meet- 
ing. 
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John  Cassaretto  Co. 

Since  1886  •    •  and  8tiH   Active 

BUILDING    MATERIALS 

READY-MIX    CONCRETE 

ROCK-SANO-GRAVEL-L1ME 

CEMENT . PLASTER  -  MORTAR 

METAL  LATH-WOOO   LATH 

8TUCC0-WI  RE-NETTING 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:   OArfieid   3758 

eth  and  Berry,  8an  Francisoe 


TIMBERS 

Prefabricated 


Furnialied  and  Framed 
to  Yoor  ReqiBrements 

Carload  Lots  Only 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC. 

Phone   PR   4800^   Mr.   Riohardeon 


NOW  AVAILABLi  AT  YOUH 

INSUU^TION   SUPPLY  HOUSl 

.L  .  OR   CALL  .  .  . 


WESTERN   FIBERGLAS   SUPPLY,  LTD. 


ENGINEERS      • 


739   Bryant  Street  •  iUf»er  5967  •  Son   froncisco   7,  Coiifornia 


Associated  Wood  Products  Co. 


niEmONE  BERKELEY  8317 

1335  SIXTH  STREET         BERKELEY  2,  CAUF. 


GAMEISTOR  &  MEEH  LIMIER  CO. 

WholMda  and  JoUnit  Yards 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

POND£JtOSA  -  SUGAR  PINE 

Sar  Franolaoe 
1800  ARMY   STREET      , 
ATwator  1800 


Oakia  n«l 
LIVINGSTON    STREET 
KCtlaS  4-18S« 


Michel  &  Pf elfer 
Iron  Works,  Inc. 

Tanth  ond  Horrison  •  San  Francisco.  California 


I  METAL  TOILET 
PARTITIONS 

jNOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  l^ffiNTlON  THEM  IN 
YOUR  »>ECIFICAT10liS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  fflANClMO 
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A  Publishing  Co. 
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CPA  PERMITS  GRANTED 


OREGON  AND  WASHINGTON.— 
The  following  non -residential  build- 
Inj^  were  included  among  projects 
granted  construction  permits  by  the 
Civilian  Production  Administration  in 
the  states  of  Oregon  and  Washing- 
Ion: 

ADDITION    (main  hospital   addition, 
50x180,    2    stories,    reinforced    con- 
crete, part  1 -story,  basement),  esti- 
mated  cost   $150,000;   932   SE   60th; 
owner,    Portland     Sanitariiun     and 
Hospital,    prem;    architect,    Claus- 
sen    &    Ciaussen,    Guardian    Bldg, 
Portland,  Ore. 
ADDITION    (nurses'    home,    3-story, 
basement,  maaonry  exterior,  heavy 
frame     interior),    $80,000;     932     SE 
60th ;    owner,    Portland    Sanitarium 
and   Hospital,   premises;    architect, 
Ciaussen     &     Ciaussen,     Guardian 
Bldg,   Portland,  Ore. 
TRUCK    AGENCY    (reinforced   con- 
crete   construction    ,175x114),   $100,- 
000;   NW  comef  of  NE  Union  and 
NE    Sumner;    owner,    Lloyd    Corp, 
720    NE    12th    Ave;   lessee,    Frank 
Chevrolet  Co.  5131  NE  Union,  Port- 
land,  Ore. 
MILX.    (paper    board    mill),    $135,000; 
300   Laurel   St.  Bellingham,   Wash; 
owner,  Puget  Sound  Pulp  &  Fiber 
Co,  premises. 
REMODEL   HOTEL.    $105,000;    Seat- 
tle. Wash ;    present   site  of  Gamlin 
Hotel,    c/o    owner,    Vance    Lumber 
Co,  Vance  Bldg,  Seattle,  Wash. 
BUILDING    (liberal   arts),    $102,000; 
900    Broadway    N,    Seattle,    Wash; 
to  be  used  as  class  room  building; 
work    involves    finish    interior    of 
present  building  started  some  time 
ago;  owner,  Seattle  College,  Father 
Small,  president,  900  Broadway  N, 
Seattle,  Wash. 
REPAIR  SHOP.   $100,000;  1201   S   1st 
St,    Yakima.    Wash;    building    for 
service  and  maintenance  of  trucks 
and  cars ;   owner,   Hahn   Motor  Co, 
214  S  2nd  St.  Yakima,  Wash, 


S 


5/28/46  « 

PREPARING    PLANS 
RETAIL  STORE       Cost,  $100-125.000 
aACRAMENTO,  Sacramento  Co..,  CaL 

Alhambra  Blvd.  and  L  Street. 
Construction   of  brick  modem  retail 

seed  store  find  nursery. 
Owner — F.  Lagomarsino  St  Sons,  721- 

723  J  St,  Sacramenta 
Architect— Harry  J.  Devlne,  1012  Jay 

Street,  ScMiramento. 


S/28/46  ••    i 

CONTRACT  AWARDED 
AUTO  SALES  BUILDING 

Contract  Price  $136,04&50 
RENO,  Washoe  County,  Nev.  Virginia 

and  California  Sts. 
Construction  of  automobile  sales  and 

service  building. 
Owner— Mr.  and  Mrs.  Gerald  Lyons. 
Architects — Russell  Mills  and  George 

Chamber,  803  Nixon,  Reno. 
Contractor — Ludwig  Flyge,  Reno. 

The  base  bids  were: 

Ludwig  Flyge,  Reno,  $133348. 

A.    J.    Hopper   Co.,    San  Francisco, 
$136,984. 

W.  H.  Wine,  Reno,  $158,033. 


S/  28/it 

PREPARING  PRELIMINARY 

PLANS 

SCHOOL    ADDN.  Cost,    $35,000 


f '  5/28/46 

PERMIT  GRANTED 
TELEVISION    STATION 
PORTLAND.  Ore.  ' 


SAN  LEANDRO,  Alameda  Co.,  Calif,  j  New  commercial  telerislon  station, 
McKinley  School  }     Channel  No.  6,  78-84  Mc, 

Construction  of  6  additional  class-  !  Owner  —  Oregonian  Publishing  Co., 
rooma.  ** — >.---    - 

Owner  —  San   Leandro  Elementary 

School    District.  5/28/46 

Architects    —    Dragon,    Schmidts,    &!  PREPARING   PLANS 


Portland,  Ore. 


1  3 


H&rdman,  2068  Allston  Way,  Berk- 
eley. 


5/28/46  ••     8 

BIDS  REJECTED 

CORE  STORAGE  BUILDING 

RIO    VISTA,    Solano    County,    Calll. 

U.  S.  Engineer  Yard. 
Construction    of   core   storage   ware- 
house   for   the   storage    of    miscel- 
laneous materials ;  Spec  1223. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento. 
Plans  by  owner. 

All  bids  received  May  17  were  re- 
jected, at  which  time  H.  W.  Robert- 
son, 2917  T  St.,  Sacramento,  sub- 
mitted the  low  bid. 


TELEPHONE   BUILDING 
_  ^  ^,        Approximate  Cost,  $2,000,000 
OAKLAND,  Alameda  County.  Calif. 
5/  28/46  9      1545  Franklin  Street  ^^ 

PREPARING    PRELIMINARY  ConstrucUon   of  new  six-story  steel 

PLANS  frame  telephone  building  to  replace 

AUDITORIUM.  Coat.     $40,000.1     present  office  buUdlng 

SAN  LEANDRO,  Alameda  Co.,  Cklif.  Owner— Pacific  Telephone  and  Tele- 
Uncoln  School.  graph    Co.,    140    New    Mtmtgomery 

Construction   of  auditorium.  j     St.,    San   Francisco. 

Owner  —   San   Leandro  Elementary  I  Architect — Harry    a.    Thomson,    Jr., 
School  District  {     315  Montgomery  St,  San  Francisco. 

Architects    —    Dragon.    Schmidts,    Sc ,     As    previously    reported,    coet    in- 


Hardman,  2068  Allston  Way,  Berk- 
eley. 


5/28/46  ! 

SUB-CONTRACTS  AWARDED 

SCHOOL 

SHAFTER,  Kern  County,  Calif. 

Construction  of  12  classrooms,  alter 
nate  bid  for  18  classrooms,  addi 
tions  to  the  Shaf ter  Street  School ; 


eluding  land,  building  and  equipment 
will  be  approximately  $5,000,000. 

The  Oakland  City  Coxmcil  recently 
approved  first  reading  of  an  ordi- 
nance which  would  amend  the  city 
buUding  cod«  to  permit  erection  of 
the  above  230-foot  structure. 


wood  roof,   structural  steel  frame, !  14-17 ^PUBLIC    BUILDINGS 

wood  and  brick  veneer  walls,  con 

5/28/46  ••  16 

BIDS  WANTED— 

TO    BE   OPENED  JUNE  26,  2   P.   M. 

ELEVATOR  CABLES 
I  PRESCOTT,  Arizona.  U.  S.  Postofflce 
j     and  Courthouse. 

Elevator  Cables. 


Crete  floor,  etc. 
Owner — Richland   Elementary  School 

District,  Shafter. 
Architect — Ernest  J.  Kiunp  Co.,  251 

Kearny  St,  San  Francisco. 
Contractor— Guy    E.    Hall,    1326  30th 

St,  Bakersfield. 


9-10— 


EDUCATIONAL 
BUILDINGS 


Roofing— F.  UHopldns  Roofing*  In- ! Owner— Office   of   District   Engineer, 
...,.*.„_  r,„    ,..a«Tc,*  FWA,    Public    Bldgs.,    Administra- 

tion, 838  U.  S.  Appraisers'  Bldg.,  S. 
F.  Calif. 

Specifications   obtainable  from   the 
above  office. 
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PREPARING   WORKING 

DRAWINGS 

SCHOOL  BUILDING       Cost  $280,000 

SAN  LEANDRO,  Alameda  Co.,  Calif. 
Woodrow  Wilson  School,  W.  Ave- 
nue  129. 

Construction  of  elementary  school 
building  to  include  20  classrooms, 
kindergarten,  cafeteria,  administra- 
tive   offices    and    auditorium. 

Owner  —  San  Leandro  Elementary 
School  District 


I     sulaUon  Co.,  1430  I  St. 

Plumbing — Geo.  Haddican,  9th  Ave. 
and  Highway  99,  Delano. 

Electric  Wiring  —  Advance  Electric 
Co..  821  18th  St 

Heating— Wm.  M  McKenney,  2323 
R  St 

Glass— W.  P.  Fuller  &  Co.,  2016  Ches- 
ter Ave. 


16 


5/28/46 

BIDS  WANTED— 

TO    BE   OPENED  JUNE    1»,  2  P.    M. 
Brick  and  Stone  Work — Ralph  Bohne,   ELECTRIC  REPAIRS 
Pioneer  Dr. 


5/28/46 

BOND   ELECTION 
.    SCHOOL   IMPROVEMENTS 
Architects    —    Dragon,    Schmidts    &  SONOMA  COUNTY,  Calif. 


Painting— Peckham  &  Foster,  519   F 

St. 
Lathing  &  Plastering — George  Rosen - 

dahl,  3330  San  Dimas. 

All  of  Bakersfield  unless  otherwise 
noted. 


ABERDEEN,  Washington.  U.  S.  Post 
Office. 

Electrical  repairs. 

Owner — Office   of   District   Engineer, 
FWA,    PubUc   Bldgs.,    Administra- 
tion. 838  U.  S.  Appraisers'   Bldgs., 
San  Francisco,  Calif. 
Specifications  obtainable  from   the 

above  office. 


5/28/46 

^r        T>     ,        1 BIDS   OPENED 

Hardman,  2068  Allston  Way,  Berke-  j  Additions   and   alterations   to    school  j  ALTER  BLUE  PRINT  ROOM 


ley. 


1  5 
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PREPARING    PRELIMINARY* 

PLANS 

SCHOOL  BUILDING 

HILLSBOROUGH,  San  Mateo  Co., 
Calif.  Carolands  Rd.  and  Eucalyp- 
tus Ave. 

Construction  of  elementary  school 
building  to  Include  classroom  build- 
ings, auditorium-gfymnasium,  swim- 


buildings 
Owner — Wright     School     District 

Sonoma  County. 

The  school  district  will  vote  June 
18  on  a  proposal  to  issue  bonds  in 


SACRAMENTO,  Sacramento  County, 
of  }     Calif.  Public  Works  Building. 
Alterations  to  blue  print  room. 
Owner — State  of  California,  Division 
of  Architecture,  Anson  Boyd,  state 


the  amount  of  $29,000  to  finance  con-  i     architect  Public  Works  Bldg.,  Sac 
struction.  |     ramento. 

iLow   Bidder  —  Henry   Flnnigan,   1714 

5/28/46  •     9\     16th  St,  Sacramento,  $3529. 

BIDS  WANTED— TO  BE  OPENED    I     Other  bidders  at  informal  opening 

JUNE  20.  2  P.  M.  I  May  24  were: 

PAINTING.  ETC.  Holdener  Construction  Co.,   Sacra- 


KALISPELL,  Mont.  U.  S.  Post  Office,    mento,  $4750. 


ming  pool,  etc.  ^  .^,  District  i  Interior  painting,  sidewalk  and  curb  i     Transwestem 

Owner— Hillsborough  School  District,  I      ,„„,„„„^^„,„  tt^  .'Sacramento,    $4875. 


Construction      Co., 


1.8— COMMERCIAL  BLDGS. 
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CPA   PERMITS  GRANTED 

LOS  ANGELES.  Calif.— The  Civ- 
ilian Production  Administration, 
Louis  M  Dreves,  director  1^.  W  9th 
St.,  Los  Angeles,  has  announced  the 
following  additional  list  of  permits 
granted  for  the  construction  of  com- 
mercial and  industrial  buildings  in 
the  Los  Angeles  area: 

Santa  Maria  School  District,  301 
W.  El  Camino,  Santa  Maria,  Santa 
Barbara  County — Elementary'  school 
building  of  10  classrooms,  library, 
cafeteria  and  administrative  rooms; 
steel  frame,  wood  studs  and  plaster 
partition.s,  wood  sheathed  and  com- 
position roofing,  concrete  slab  and 
asphalt  tile  floors,  panel  heating, 
forced  air  ventilation,  at  Santa  Ma- 
ria.  $200,000. 

M.  B.  Cohn.  Beverly  Wilshire  Hotel, 
9514  Wilshire  Blvd.,  Beverly  Hills- 
Department  store  at  262  N.  Beverly 
Dr..    Beverlv    Hills:    $180,000. 

Pacific  Guano  Co.,  4522  Worth  St, 
Los  Angeles — One-story,  steel  frame 
and  mezzanine  factory  and  ware- 
house building,  130x254  ft  in  area, 
steel  columns  and  roof  trusses,  wood 
purlins  and  girts,  galvanized  cor- 
rugated steel  roofing  and  siding,  re- 
inforced concrete,  plus  alterations 
to  existing  steel  frame  building,  at 
same  address:   $101,000. 

State  of  California.  Division  of 
Architecture,  Public  Works  Bldg., 
Sacramento— Two  one-story  rein- 
forced concrete  ward  buildings,  28,000 
sq.  ft.  in  area,  concrete  floor,  deten- 
tion steel  sash,  metal  interior  trim, 
at    Pacific   Colony-,    Spadra;    $286,000. 

Electric  Equipment  Co.,  1601  S. 
Hope  St.,  Los  Angeles — Two-story 
and  basement,  reinforced  commercial 
building,  54x155  ft  in  area,  at  1619  S. 
Hope  St..   Los   Angeles.   $110,000. 

State  of  California,  Division  of 
Architecture,  Public  Works  Bldg.. 
Sacramento  —  Reinforced  concrete 
ward  building,  13.000  sq.  ft  In  area, 
concrete  floor,  detention  steel  sash, 
metal  interior  trim,  at  Norwalk  State 
Hospital,  Nomalk.  $119,600. 


A.  R  Romer,  superintendent,  Hills 
borough. 
Architect — Harry  A.  Thomsen  Jr.,  315 
Montgomery  St.,  San  Francisco. 

5/28/46  ••     9 

BONDS  VOTED 

SCHOOL  BUILDINGS  Cost  $325,000 
CAMPBELL,  Santa  Clara  Co.,  Calif. 
Construction    of    two    new    primary 

school  buildings. 
Owner — Campbell  Union    Elementary 

School  District.  Campbell. 
Architect— Ernest    J.    Kump    Co.,    251 

Kearny  St..  San  Francisco. 

The  school  district  voted  bonds  on 
May  24  in  the  amount  of  $325,000, 
proceeds  of  which  will  be  used  to 
finance  the  above  construction. 


replacements,  etc. 

Owner— Federal  Works  Agency,  Pub-       C.  J.  Hopkinson,  Sacramento,  $4991. 
lie  Buildings  Administration,  office  j     Lawrence  Construction  Co.,  Sacra- 
of  the  district  engineer,   Koom   514  I  mento,  $5147. 
Post  Office   Bldg.,  Kansas   City   8,  ' 


Mo. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 
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PREPARING    PLANS 

SCHOOL  BUILDING         Cost  $97,000 

ELY,  White  Pine  County,  Nev. 

Construction  of  new  10- room  school 
building  containing  cla-ssrooms,  au- 
ditorium and  gymnasium. 

Owner— Eaat  Ely  School  District,  H.  j 
O.  Hall,  president.  East  Ely 


5/28/46  17 

PREPARING    PRELIMINARY 

PLANS 

JUVENILE  HOME  Cost  $56,000 

RENO   Washoe  Co.,   Nev. 

Construction  of  reinf.  concrete  one- 
story  juvenile  detention  home  con- 
taining 4  wings  to  accomodate  20 
boys  and  girls. 

Owner — County  of  Washoe,  Court- 
house, Reno.        ^ 

Architect— Edwar^Parsons,  800  Arl- 
ington  St.,  Reno. 


»•! 


SUB .  BIDS  WANTED 


5/28/M 

PLANNED 

SUBDrvnffllON       *  i  ^g^g^s^gg^g^gaj^g^g^gtftfacg^g^agsggitfgagsgaggaga^ftgsgagisgga^ 

AUBURN     Placer    County,  ^Uf        ;  G^„.ral  oontraotore  deeiring  sub-bids  on  any  Job  are  invited  to  make  known 

and  Goheen  Constr.  Ca,  Sycamore 


and  Highway,  MiU  Valley. 


Rich  men  -  8  un— t 


Traatflient  Plant,  S.  P.;  Bids  open  June  12.  f :»  PM 


9  « 


5/28/4« 

PLANNED  ; 

SUBDrV7^ION 

ROSEVILLE,  Placer  County,  CaUf.    j 

Construction  of  100-home  subdivision,  iv 


*  jHUp.  »18  Harrlaoo  St,  San  WmmUmrn  (DOupas  0700). 
tk  Sununers.  CM  Penmytraaia  8L,  &•  F.  (ATwater  2130) 
&  J.  AmoixMo  Cooatr.  Coi.  2100  Oakdale  Ato^  &  F.   (MIai«on  14f0). 
M.  4k  K.  Oorp..  300  Financial  Cwtor  Bldg.,  Saa  l^taadsco  (EDCbrook  TOi) 
Clinton  Canstr.   Co..  923  FoUMHn  St,  San   FiaiMaeu    (BUtter   8440). 


Owner  and  Builder — Geo.  C.  Goheoi 
and  Goheen  Constr.  Ca,  Sycamore 
and  Highway,  MIU  VaUey. 


Medloal  Bftfji.,  Powell  A  JaokMii  tts..  tw  F.;  BNte  opMi  May  31.  3  P.  M. 
JL  J.  Hoitper  Co.,  243   Laagtoo  8L.  San   Frandaoo   (MArket   707O>. 
O.  P.  W.  lensen  A  Sons,  Inc^  S20     Market  SL.  a  F.    (GArfield  2444) 
Central  CWfforala  OoiMtr.  0&.  114  Srta  St,  San  Frandaoo  (HKmlocit  Tttf) 
Carrlco  *  Gautler.  S3B  Goeaa  Ato^  San  Francisco   (JUnipar  4-3311). 
Erbentrauk   *  Bummen,   OB^  P<«msylTanla   SL.    8.   F.    (ATwater  3430) 


) 


5/28/46  •  2S 

PEREPARING  WORKING 

DRAWINGS 

APARTMENT  HOUSE 

Est.  cost.  $40,000. 

OAKLAND,  Alameda  Co.,  Calif.,  cor- 
ner of  Jane  Sc  Perkins. 

Construction    of  2-story    frame    and '  '  «.        ,         ^      ' 

stucco  apartment  house  building.    '  ^P*-  «tor%  J.  C.  Penney  Ca,  Waahlngton  and  Ward  »te,  8an   Leandro; 

Owner— John  Peterson,   %  Archite.;i.  j         BIda  open  June  4,  2:00  P.  M.  

Architect— Irwin     M.     Johnson,     449       MacDonald,  Young  A  Nelson,  127  Montgomery  8L  ,8.  F.   (SUtter  ON) 
MacArthur   Blvd.,    Oakland.  ,     Empire  Constr.   Co.,  844  Harriet  SL,   San  Frandaoo    (HBmlodc  SMO) 


County  Jail  Addn.,  Orevllle;   Bids  open   May  31,  2:00  P.  M. 
MecDonaW.  Touag  tt  Nelson.  127  Montgomery  SL  3-  F.   (Slitter 
C.    L    Wold    Constr.    Co.,   4412    Fulton    St..    S.    F.    (SKyllne    43© ). 


5/28/46  •  24 

COMPLETING    WORKING 

DRAWINGS 

RESIDENCE,  Est  Cost,  $20,000 

OAKLAND,  Alameda  County,  Calif. 
Claremont    Pines. 

Construction  of  l-story  frame  resi- 
dence, 3  bedrooms,  2  baths. 

Owner — Mr.  Tesiera.  %  Architect 

Architect — Irwin  M  Johnson,  449 
MacArthur  Blvd..  Oakland. 


I     Parker,  Steffens  ft  Pearce.  138  South  Park,  8.  F.    (KXbrook 


). 


Dormltcry,  Notre  Dame  College,  Belmont;   Bide  open  June  4,  2:80  P.  M. 
N.  H.  SJoberg  &  Son,  6604  K  10th  St.  Oaklaad   (ANdcnrar  3T71) 
Central  Callforala  Cooatr.  Oo,  110  Brte  BU  San  Ftmndsoo  (HKmlodc  T320) 
Moore  &  Roberta,  OK  MlMlon  St    Saa  FraadKJo  (OAifleld  8871). 
Barrett  At  Hllp,  918  Harrison  Street  San  Francisco   (DOujIaa  0100). 
Q.  W.  Wmiams  Co.,  10  Caiifomla   Dr.,  Burlingame    (BurL  4-1700) 
C.  L.  Wold  Constr.  Ca.  4412  Fulton  St.  San  Francisco  (SKyllne  4101). 


Sohool  Bldg^  All  Sainfe  Partoh  Churoh,  Hayward:  Bide  open  May  20,  0  AM 
Willia  F.  tvnn,  1040  Folger  Avenue,  Berkeley    (BKrkeley  0044). 
Moore  *  Boberts,  608  Mission   St.  San  Francisco   (OArfleld  8W0). 
G.  W   WUIIama  Ca,  10  CJalifomla  Drlre,  Burlingame   (Burl.  4-1700) 


5/28/46  ••  24 

PREPARING    WORKING 

DRAWINGS 

RESIDENCE  S:st.  cost    $6,500. 

SAN  LEANDRO,  Alameda  Co.,  CaUf. 
MacArthur  Blvd. 

Construction  of  frame  residence. 

Owner — Carmen  Anderson,  %  Archi- 
tect 

Architect— Irwin     M.     Johnson,     449 

MacArthur  Blvd.,  Oakland. 

_ _      Ave.,  San  Franoleoo;  BIdt 

5/28/46  ••24 

PREPARING    WORKING 

DRAWINGS  

RESIDENCE  Eat  guit  ^lOJ^Io^^ee  Bldo!1ir'Mun7olpaT  Utliity  DIsL.' Richmond ;   Bid.  open  May  20,  5:30. 


Napa  State  Hospital.  Unlta  1  and  4,  South  Ward  Group;   Btds  open  June 
11,  2:00  P.  M. 
Jaa.  L  BMaeo  Conatr.  Ca.  041  Ruas  Bldg..  S.  F.  (KXbrook  0006,  or  7054) 
Moore  *  lioberta,   OOS  Mission   SL.   San   Francisco    (OArfleld   8579) 
Barrett  ft  HUp,  918  Harrison   St..   San   Francisco   (DOuflaa  OTOO). 

Lincoln  EleKnen.  School  Addn,  Redwood  City;   Bids  open  June  3,  0  P.  M. 
C.    L.    WoM    Constr.    Co.,   4412    Fulton    St,    S.    F.    (SKyllne    4382). 


I 


Alter  DenUl  Offlcea,  Chestnut  St  and  Van  Ni 
open  May  20,  2:00  P.  M. 
Peter  Sartorlo,   2«2  Clem«itina    St,    San    Frandaco    (OArfleld    8S17) 
Adam  ATT%a  ft  Son,  U6  Now  Montgomery  St.  S.  F.  (OArfleld  8381) 


St.,  Ely,  Nev. 


5/28/46 

CONTRACT    AWARDED 

HEATING  PLANT  ADDITIONS 

SAN  LEANDRO.  Alameda  Co.,  Calif     

Revision,    overhauling    and    additions  j 

to  heating  plant  in  McKinley  School  '  1 1 

building,   2050   E.    14th    St,    and    In  j 

Washington    School,    comer    Breed 

and  Dutton  Aves.  n-niur^ft  AXA/Aonpn 

Owner— San   Leandro  Board  of  Edu- !  FUNDS  AWARDED 
cation,  P.  W.  Brown,  secretary,  451 
Hepburn  St,  San  Leandro. 
Architects  —  Dragon,     Schmidts     & 
Hardman,  2068  Allston  Way.  Berke- 
ley 4. 

McKinley  School 
Jerrv   Doyle,   3435   Kingsland   Ave., 


QlPlansTyFrankMillard,  909  Canyon  i  20-21 SOCIAL  AND 


I 


RECREATIONAL  BLDGS. 


HOSPITALS 


1  1 


MEDICAL  WING       Est.  Cost  $75,000 

TUCUMCARI,  Quay  County,  N.  M. 
Tucumcari  General  Hospital. 

Construction  of  masonr\'  fireproof  2- 
story  medical  wing  and  health  clinic 
center,  remodeling  of  existing  struc- 
tures. 

Owner  —  Tucumcari   Hospital    Board, 


1 5/28/46  21 

'(PROPOSED 
!  THEATRE 

JaNTIOCH.   Contra  Costa   Co.,   Calif. 
(     Tenth   Street 

(Construction  of  a  theater  building. 
Owner — George  Stamm,  501  B  Street, 
Antioch. 


22.26—RESIDENTL\L 
BUILDINGS 


TO  BE  OPEN3D  JUNE  7,  11  A  .  M. 


OAKLAND,      Alameda 
Claremont  St  ! 

Construction     of     frame     residence, ' 
elevated     bedroom,     shingle     roof, ; 
hardwood     floor,     central     heating 
system.       .  j 

Owner — Louis    Amerio,   %    Architect. 

Architect  —  Theodore  N.  Thompson, 
3045    Roxburj'   St.,    Oakland. 

5/28/46  •20 

WORK  UNDER   WAY 

SUBDIVISION  Est  Cost  $500,000  ' 

PETALUMA,  Sonoma  County,  Calif.  , 
Washington,  Vallejo,  Madison  and  j 
Payran   Sts.  \ 

Construction  of  60  single-story  homes  , 
to   be    known    as    Madison    Square,  : 
to  contain  fireplaces,  wall  furnaces,  i 
of  varied  architecture  (5-room  units  ' 
$7000    each),    and    development    of  j 
new   residential   streets.   The   block  j ' 
will   be   broken   into   four   sections  | 
of    two   courts    each,  comprising   8   ' 
homes,  and  exterior  block  sections 
of  22  houses  each  to  make  up  the  ! 
60  units ;    extensive  landscaping   is  | 
planned.  • 

Owner  and  Builder  —  Marin  Capital  ' 
Co..  c/o  George  C.  Goheen  and  the  ! 
Goheen  Construction  Co.,  Sycarome  i 
and  Highway,  Mill  Valley.  i 

Engineer — Charles  Edmund  Sloan,  377  ■ 
Molino  Ave.,  Mill  Valley. 
The  owner  plans  to  build  an  even- 
tual  140  more   housing  units   on  this 

property. 


Stolte.    In<r-,   8451   San    Leandro   St,   Oakland    (TRinldad    1064  >. 


COICIETE  CITTIIG   -   COimESSOl  lERTALS 

Porfoble  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE. 
i  PhoM  Mission  1636-0755 


r 


CONTRACTORS— Save  Money  and  Tune      ^ 

BY   USING 

I     QUAHTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  SAN   FRANCISCO 

PREPARED  BY  LcROY   SERVICE 


2  6l 


5/28/46 

PROCEED    ORDER 

DWELLING  UNITS 

Contract  Price  $157,852 

OXNARD,  Ventura  County,  Calif. 

Construction  of  76  family  dwelling 
uhits;  Calif.  V-4445. 

Owner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Paul  Spencer,  832  W.  5th 
St,  Los  Angeles. 
Completion  date  August  10. 


INSULATION 


BATTS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  a  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Instdatots  for  the  Pacific  Coast  Telephone  KEIIo^  2-3688 

1650  MaicARTHUR  OAKLAND  1,  CAUF. 


2  6 


Oakland,  517.66L20^^^  ^^^^^^  j      ^^^^    ^^^^^     chairman,    Tucum-    HOUSING  FACILITIES. 

W  A   Aschen.  3000  E.  16th  St.,  Oak-  I      cari,  N.  M.  c,      .      -n,     \^^  TORO,  Orange  Co.,  Calif.  Marine 

la^'t^llo  Archltect-W.  C.   Kruger.    Santa   Fe.  j     corps    Air    Station. 

_ I     N.  M.  ,       -^   ...      Temporary     Housing     facilities     for 

9  I     The  JBureau  of  Community  *^cm-  (     married    service    personnel    involv- 


Boflding  Section 


5/  28/46  ,„^ 

PREPARING  PRELIMINARY 

PLANS 

SCHOOL   BLDG.    Est    Cost,    $134,000 

SAN  LEANDRO,  Alameda,  Co.,  C84if. 
Mulford  Gardens   SchooL 

Construction  of  8  to  10  classrooms 
and  all-purpose  rooms. 

Owner  —  San  Leandro  Elementary 
School   District 

Architects  —  Dragon,  Schmidts  & 
Hardman,  2068  Allston  Way,  Berk- 
eley. 


jties.     Federal     Works     Agency.    2223, 

Fulton    St.   Berkeley.  Calif.,  awarded  , 

'  fund.««  in  amount  of  $2908  to  assist  in  ; 


preparation  of  plans. 


12-1 


INDUSTRIAL 
BUILDINGS 


13 


„  i  5/28/46 

*  I  PERMIT    SOUGHT 
j BROADCAST  STATION 
IDINUBA,   Tulare    Co.,    Calif.  ] 

'  Construct     new     standard     broadcast  ,  5/28/46 


5/  28/46 

BONDS    DEFEATED 

SCHOOL  BUILDING 

SHASTA    COUNTY,    Calif 

Construction  of  school  improvements  ,      station  to  be  operated  on  1130  kilo 

Owner— Columbia  Elementary  School        cycles. 

Dist..  Chas.  Chaufty,  Clerk.  Colum-  j  Owners— Egon  A.  Hofer,  David  L. 
bia  Elementary  School  Bldg.,  Coun-  i  Hofer  and  John  M.  Banks,  d/b  as 
ty  Road  No.  9B,  bet  U.  S.  Highway  Radio  Dinuba  Co.,  Dinuba  (110 
299  E  and  Shasta  County  Road  No.  j      j^orth  L.  St.> 

38  D.  Shasta  County.  . 

District    May    17,    defeated   a    pro-  j 

Dosal    to    issue   bonds   in    amount   of  |  5/28/46  11 


ing  conversion  of  two  2-story  bar- 
racks  bldgs.,    into    apartments    for 
construction     of     50     homoja     hut 
apartment     bldg.?.,      and     services, 
Spec    .17795. 
Owner — Public     Works     Dept,     11th 
Naval   District,   1220  Pacific  High- 
way,   San    Diego.  ■■ 
j     Specifications   obtainable  from   Of- 
!  ficer-in-charge  of  construction,  Pub- 
lic   Works   Dept.,    1220  Pacific  High- 
way.  San    Diego  30   upon   deposit   of 
check  or  postal  money  order  for  $20 
payable  to  Chief  of  Bureau  of  Yards 
j  &  Docks. 


2  6 


»5000  to  finance  the  above  construe- i  PERMIT  SOUGHT 
^^  I  BROADCAST    STATION 

I  LAS  VEGAS,  Nev. 


tion. 


9 
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5/   28/46  ,^^ 

PREPARING     PRELIMINARY 

PLANS 

SCHOOL  BLDG.         ,     ^    ,     .^nnnnn 
Elstimated    coet.    $200,000, 


APPROVAL    SOUGHT   8 
SUBDIVISION 

MILL  VALLEY.  Marin  County,  Cal. 
»-acre   site    bet.    Mill   Valley    and 
Alto. 
Construction  of  130 -home  sul)di vision. 
Owner  and   Builder — Geo.  C.  Goheen 
and  the  Goheen  Constr.  Ca.  Syca- 
more and  Highway,  Mill  Valley. 
Following  approval  of   the  county 
iplannmg  commission,  the  owner  will 
I  start  filling  operations  for  construc- 
standard   tion. 


Construction     of     a     new 

broadcast  station  to  be  operated  on  j 

1230  kilocycles.  15/28/46 

Owner— Las  Vegas  Broadcasters  Inc.,    PLANNED 
''     Las    Vegas    ^r    Andrew    G.    Haley,  |  SUBDrviSION 


2  6 


6/2»/46  4 

PREPARING  PRELIMINARY 

PLANS 

OFFICE    BLDG. 

LOS  ANGELE:S,  Callf.  SW  comer 
8th   and   Maple  Ave. 

Construction  of  7  to  12 -story  reinf. 
concrete  store,  office  and  loft  build- 
ing  (92xl35-ft>.  etc. 

Owner — Eighth  and  Maple  Realty  Co. 

Architect— Frederick  N.  Clark,  213 
Spring  Arcade  Bldg.,  L  A. 


SAN  LEANDRO.  Alameda  Co..  Calif,  j      1703  k  St.  NW..  Wash..  D.  C 
143rd    between    Bancroft    &    Mid- 
way Aves. 

Construction  of  new  "South   -  Ea«t 
School  including  12  to  14  classrooms. 


5/28/46 
_  PERMIT   SOUGHT 

auditoriumr"alT-purpose    room    and  |  BROADCAST  STATION 
kindergarten. 
Owner  —   San   Leandro   Elementary 

School  District. 
Architects    —    Dragon,    Schmidts,    & 
Hardman,"l2068  Allston  Way.  Berk- 
elev. 


5/  28/46  ,^^  • 

PREPARING  PRELIMINARY 

SCHOOL   ADDN.,  Cost   $100,000 

SAN  LEANDRO.  Alameda  Co.,  Calif., 
Roosevelt  SchooL 

Construction  of  6  additional  class- 
rooms and  auditorium  to  seat  75Q. 

Owner  —  San  Leandro  Elementary 
School   District 

Architects  —  Dragon,  Schmidts,  A 
Hardman,  2068  Allston  Way,  Berk- 
eley. 


PHOENIX.  Ariz. 
Construction     of 


CONCORD,  Contra  Costa  Co.,  Calif, 
j  Construction  of  170-home  subdivision, 
j  Owner  and  Builder — Geo.  C.  Goheen 
IS  :  Owner  and  Builder — Geo.  C.  Goheen 
I  and  Goheen  Constr.  Co.,  Sycamore 
'     and  Highway,   Mill  Valley. 


5/28/46  • 

CONTRACT    AWARDED 

AUTO  COURT  Est  Cost,  $80,000 

MARIN  COUNTY,  Callf.  Main  high- 
way bet  Sausalito  and  San  Rafael. 

Construction  of  first  part  of  two- 
part,  36-unit  2-stor>'  concrete  and 
wood  aato  court,  each  to  contain 
18  \miti  and  to  cost  $40,000;  wood 
walls,  shingle  rocfs,  Monterey  Co- 
lonial de^gn,  long  balconys,  out- 
side open  .stairway. 

OwTier — Chapman  and  Wilson,  c/o 
Architect 

Architect — Com-ad  F.  T.  Kett  75 
Crescienta    Drive,    Sausalito. 

Contractor — D.  O'Connor  &  Son,  Inc., 
1367    25th    Ave.,    Seui    Francisco. 


Work   will    start 
the  first  part 


in    one   week    on 


27— TRANSPORTATION 
BUILDINGS 


5/28/46  27  i 

PLANNED  ! 

AIRPORT  , 

CONTRA  COSTA  Co..  Calif,  east  of  ; 

Antioch  on  Ozella  tract.  J 

Construction    of    small    class    1    air,  * 

port,   1800  dirt  runway.  j 

Owners — George   &   Jack  Viera,   An-  , 

tioch.  , 

The  County   Planning   Commission 
recently  granted  approval  and  work  < 
is  scheduled  to  start  shortly. 


5/28/46  ••     27' 

BIDS  WANTED— TO   BE   OPENED    1 
MAY  29.  2  P.  M. 

REMOVE    IMPROVEMENTS  i 

OAKLAND,  Alameda  County,  Cftlif. 
Removal  of  government  improvements  '■ 

from  property  of   Southern   Pacific  ! 

Railroad  Co.,  22nd  and  Wood  Sts.,  . 

Oakland;   Job   No.   200&  I 

OwTier— U.  S.  Engineer  Office,  74  New  ' 

Montgomery  St.,  San  Francisco. 

Specifications   obtainable   from  the 
above  office. 


Y^^ 


^^^^^fim^ni/c^. 


fU 


^  BY    MULLIN5 


BETTER  KITCHENS 

AT  LOWER  COST 

POR  BUILDERS 


Cablaet  Siaks 

Woll   CoblneH 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


plORTHCRN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 
1355  MARKET  •  SAN  FRANCISCO 


UNderhili  2727 


asac 


UNIFORM    M    DEPENDABLE 


a     new     standard 


broadcast  station  to  be  operated  on 
960  kilocycles,  power  of  5  kilowatts, 
directional  antenna  night  and  un- 
limited hours  of  operation. 
Owner — Radio  Phoenix,  Inc.,  Phoe- 
nix,  Artz. 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Commercial 
•—FREE    ESTIMATES— 

*       *       • 

Easy  Ovetbcad  Door  Co. 

Ph*a«  THemwall  Silt 
2M8  Stam  Pibto  Atc^  Berkeley 


5/28/46  12 

TO  START  WORK 

MFG.    PLANT  Cost,    $20,000 

SANTA  CRUZ,  Santa  Crua.  Ca,  CaL 
Park  and  Center  Streeta 

Construction   of  mf  g.   building    (80  X  I 
100-ft>    to    contain    8000   sq.    ft    erf  | 
of  floor  space,    metal    and    stucco  * 
construction. 
[Owner— Goodwill  Industries,  26  Water 
j     Sts.,    Santa   Crux. 

Contractor — Do&ne  h.  Doane,  176  Gar- 
field St..  Santa  Crux. 


FOR    SALE 

TIMBBRS.   wallboerdft.    ploMbing, 
I  pipe,  adllwork.  and  other  Imildiiif 
laaterUIs.    SALE  PRICES.    Large 
•tocks  of  *^ard  to  fet**  Hems. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2909  Third  St.     -     YAlenda  4977 


GLASS  and  GLAZING 

.Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 
^  Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


3234  MISSION  STREET 


SAN  FRANCISCO,  12 


PAom:  DBIaware  7313 


^4'^ 

M 


i^mammm^ 
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Parks,  Airports  and 

Playgroucids 
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5/28/46 

BIOS   OPENED 

OWYHEE  PROJECT.  Oregon- 
Idaho — J.  A.  Terteling  &  Bona.  Boise, 
Idaho,  at  116,475,  Bubmitted  low  bid 
to  the  Bureau  of  Reclamation,  214 
Broadway,  Boise,  Idaho,  under  Spec. 
1307  for  preparation  of  concrete  ag- 
gregates, Dunaway  deposit,  Owyhee 
Project,  Oregon-Idaho.  The  aggregate 
deposit  is  situated  near  Dunaway, 
Ore. 
Other  bi4s  were :  * 

P.  J.  Strasburgh,  Nyssa,  Ore.,  |21,- 

C.  E.  Leseberg,  Nyssa,  Ore.,  $24,500. 


31-32--WATER  SUPPLY  A 
PLANTS 


6/28/46  8  1 

BIDS  WANTED 

SAN  DIEGO.  Calif.— Until  June  10, 
11  A.  M.,  bids  will  be  received  by  the 
U.  S.  Navy,  llth  Naval  district,  1220 
Pacific  Highway,  San  Diego,  for  cast 
iron  water  distribution  system  to  re- 
place existing  thin  wall  steel  pipe  for 
fresh  water  distribution  system  at  the 
auxiliary  air  station  at  Camp  Kear- 
ney. San  Diego;  Spec.  17767. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10. 

5/28/46  ••     3  1 

LOW   BIDDERS 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  James     Construction 

Co.,  Seattle,  Wash.,  at  |188,547.68, 
submitted  low  bid  to  the  U.  S.  Bureau 
of  Reclamation.  Coulee  Dam,  Wash., 
under  Spec.  1318  for  construction  of 
Pasco  pumping  plant,  Columbia  Basin 
Project,  Washington.  Thv  work  is 
located  near  Pasco,  Wash. 

Morrison -Knudsen  Co.,  Seattle,  at 
$306,244.15,  submitted   only  other  bid 


DOCKS,  PIERS  & 
HARBORS 

5/28/46  ••     8  5 

BIDS  OPENED 

CATWALK 

SOLANO  COUNTY,  Calif.  Northerly 
side  Carquinez  Strait  south  of  the 
Mare  Island  Naval  Shipyard. 

Construction  of  catwalk  at  existing 
radar  calibration  mooring  dolphins, 
involving  construction  of  an  over- 
water  catwalk  consisting  of  treated 
wood  piling  and  a  superstructure 
of  timber  work;  Spec.  17768;  NOy 
13641. 

Owner — Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Officer,  Mare  Is- 
land Naval  Shipyard,  Vallejo. 

Low    Bidder  —  Healy-Tibbitts    Con- 
struction Co.,  HOC  Evans  Ave.,  San 
Francisco,   (1)   $14,800,   (2)   $560a 
Other  bids  were: 
H.  P.  Laurltzen,  Pittsburg,  (1)  |16,. 

300,  (2)  $6450. 
Duncanson  -  Harrelson     Co.,     San 

Francisco,   (1)   $18,900,   (2)   $6700. 

Ben    C.   Gerwlck,    Inc.,    San    Fran- 
cisco, (1)  $21,717,  (2)  $6000. 


C-l-A:  806  lln-  fL  18-tn.  12-gauge  construction  on  and  adjacent  to  the 
corrugated  metal  culvert  pipe  paved  I  Santa   Ana    Parkway    between    Soto 
invert  asbestos   and  bonded  asphalt  I  and  Indiana  8ta^  Los  Angeles, 
dipped.  Armco  or  equal,  complete  in  !     Unit   qiiantltias  will  be  given  to- 
place.  ■  morrow. 

Complete  bids  following:  i     Specifications  obtainable  from  the 

Freethy-Fogelberg  Co.,  (A-1)  $2.20, 'State  Highway  Bngr.,  Public  Works 
(2>  $2.60,  (3)  $5,  (4)  $2,  (5)  $165,  (6)  jBldg..  Sacramento. 

$5,    (7)   $2000;    total,   $11,318.40.    (B-1)  |  

$4,  (2)  $1.70,  (3)  $165.  (4)  $100,  (5)  $5;  !5/28/*6  •-40 

toUl,   $3036.80.    (C-1)    $15.    (2)    $6,    (3)  =  BIDS  WANTED  

$245,  (4)  $5;  total.  $8715.  (Alternate!  CONTRA  COSTA  COimTY.  CaUf. 
C-l-A)  $13;  total,  $8105;  grand  total,  i— Until  June  2«.  ^  P-  M.,  bids  will 
$23,070.20;  $22,460.20  (including  alter-  be  received  by  the  State  Division  of 
nate)  i  Highways.  G.  T.  McCoy,  State  Hlgh- 

C.  Dudley  De  Velbiss,  Richmond,  i  way  Engineer.  Public  Worka  Bldg., 
(A-l>  $6.38,  (2)  $8.82.  (3)  $7.  (4)  $6.  (5)  I  Sacramento,  for  ahout  2.6  miles  of 
$156.30,  (6)  $3.20.  (7)  $833;  total.  $16.-  |  grading,  paving  with  portland  ce- 
417.64.  (B-1)  $5.20,  (2)  $4.20.  (3)  $142,'ment  concrete  and  placing  asphalt 
(4)  $42.  (5)  $3.20;  total.  $4490.  (C-1)  concrete  pavement  on  crusher  run 
tAH  f2)  18.80  r^)  S124  50  (4)  $5-  total  base  and  plant  mix  surfacing  on  the 
m:9£'.  f^ne^il^^'A)^^:  lSSi:>Bhoulders  between  juncUon  of  R,* 
$13,529;  grand  total.  $35,861.65;  »34.  -  106  and  75,  ajd  0.1  mile  east  of  Port 
436.64  (including  alternate).  '.Chicago  ^„S„ ^^.^^ Costa  Co 

McGuire  &  Hester,  Oakland,  (A-1)  1     Unit   quanUUes  wUl  be   given   to- 

S%i?4?a;S2(!?:?otir$ga^^^^^^^^  ^^^^^^  '«>-  ^^ 

(B-1)    $6.20.    (2)    $4.10.    (3)    $280,    (4)   above  office.    

$160.     (5)     $8;    total.    $5,502.60.     (C-D  L  „     .. 

$18.50.    (2)    $9.    (3)   $280,    (4)  $8;   total,  i 5/28/46  4  0 

$11,372.50.    (Alternate    C-l-A)    »13.75;  |  BIDS  WANTED 

total.  $9923.75;  grand  total.  $39,026.70;  ^^^^^^^J^  ^"h,^„  *^',^*"*— ^""j 
--~-     -      -  *--  ■  June  20.  2  P.  M.,  bids  will  be  received 

by  the  State  Division  of  Highways, 
G.  T.  McCoy,  state  highway  engi- 
neer. State  Bldg..  Los  Angeles,  for 
net  length  of  about  3.1  miles  grading 


$37,577.95  (including  alternate) 
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5/24/46 

BIDS    REJECTED 

SAN  FRANCISCO.  —  Department  I—-  -— = ,-  "  -.ZT" 

of  Public  Works.  282  City  Hall,  re-   shoulders  on  a  portion  and  repairing 
Jected     bids    submitted     under    Spec,  i  entire   project   by  placing  plant   mix 


39— SEWERS 


3  9 


-BRIDGES 


3  3 


5/24/46 
BIDS    WANTED 

MILLARD  CO.  Utah —Until  May 
31.  2  p.  m..  bids  will  be  received  by 
the  Utah  State  Road  Commission, 
State  Capitol.  Salt  Lake  City  for 
construction  of  concrete  and  steel 
bridge  over  the  Sevier  River  In  Mil- 
lard Co.,  section  of  US.  No.  6  be- 
tween Hinckley  and  Delta,  Federal 
Aid  ProJ.  No.  P-235  (1). 

Specs,  obtainable  from  above  of- 
fice upon  deposit  of  $2.00. 


5/28/46  • 

BIDS   WANTED 

SAN  FRANCISCO.— Until  June  12. 
2:30  P.  M..  bids  will  be  received  by 
the  Dept  of  Public  Works,  City  Hall, 
for  construction  of  sewer  on  40th 
Ave.  between  Qulntara  and  Rivera 
Streets. 

Work  involves  1 

(1)  600  l.f.  24-in.  VCP  sewer; 

(2)  1  brick  manhole   complete; 

(3)  48  each  24x6-in.  VCP  Y-branches. 
Specifications  obtainable  from  the 

office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of  $10. 

5/28/46  39 

CONTRACT   AWARDED 

FRESNO.  Fresno.  Co.,  Calif.— Pa- 
cific Pipeline  Constr.  Co.,  2268  Fire- 
stone Blvd.,  Los  Angeles,  at  $71,- 
287.18  awarded  contract  by  the  City 
of  Fresno,  D.  E.  Roughton,  city  clerk. 
City  Hall,  for  sewering  of  Fresno 
Portals.  Fresno   Portals   No.   2.   Clin- 


20.078  for  replacement  of  Clementina 
St.  sewer  from  6th  St,  to  east  of  4th 
St. 

Charles  L.  Harney.  625  Market  St., 
S.  P.,  at  $44,373.50  submitted  low  bid 
May  16. 
5/24/46  84 


3  9 


5/28/46 

FUNDS  AWARDED 

SEWERS  Estimated  Cost  $43,350 

RATON.  Colfax  County.  N.  M. 

Extension    of    sanitary    sewer    lines 
consisting   of   approximately   25.000 
feet  of  6-lnch  line,  about  100  man- 
holes and    covers,   hauling,    laying,  • 
making  joints  and  backfilling.  | 

Owner — City  of  Raton.  J.  R.  Kastler,  | 
mayor.  Raton.  ! 

Engineer — Not  selected 


fl 


[ton  Park.  Stadium  H^iohts,  Stadium 
— — ■ 'Tract.  Wllshlre  Gardens^elson  Man- 

34 DAMS,  RESERVOIRS  &  ^^    ^^^   I"^^^"    Manor.    Plans    by    A. 

. .. i  Segel,   city   engineer. 


surfacing  over  the  existing  pavement 
and  shoulders  and  apply  class  C  me- 
dium seal  coat  between  Midway  and 
east  city  limits  of  Banning,  Riverside 
Coimty. 
The  work  Involves: 

(1)  6500   sq.    yds.    roadway    excava- 
tion; 

(2)  develop  water   supply  and   fur- 
nish water  equipment; 

(3)  100  M  gallons  apply  water; 

(4)  18  tons  asphaltic  paint  binder; 

(5)  7500    tons    minimum    aggregate 
plant  mix  surfacing; 

(6)  366    tons    paving    asphalt    plant 
mix  surfacing; 

(7)  38  tons  asphaltic  emulsion   seal 
coat; 

(8)  520  tons  screenings  seal  coat; 

(9)  6  cu.  yds.  class  A  portland  ce- 
The  Bureau  of  Community  Faclll-  I  ment  concrete  structures; 

ties.     Federal     Works     Agency,    2223    (10)  150  cu.  yds  class  A  portland  ce- 
Fulton  St.  Berkeley.  Calif.,  awarded  ment  concrete  curbs  and  gutters ; 

funds  in  amount  of  $1750  to  assist  In    (11>  1000  lbs.  bar  relnforcmg  steel, 
preparation  of  plans.  Specifications   obtainable  from   the 

^    ^  1  office    of    State    Highway    Engineer. 

5/28/46  3  9  '  ^*"''*"^  Works  Bldg.,  Sacramento. 

FUNDS   AWARDED  ! 

SEWER  FACILITIES  '5/28/46  ••40 

Estimated  Cost  $501,000    bidS    WANTED 
CHEYENNE,  Laramie  County,  Wyo.  j     g^j^  FRANCISCO.— Until  June  12. 
Sewer  facilities   consisting  of   Inter- 12.30  p    jj.,  bids  wUl  be  received  by 

ceptor  and  outfall  sewer  lines  and  ■  ^^^  Dept.  of  Public  Works.  City  Hall. 

a  complete  disposal  plant  |  j qj.    improvement    of   Oabrlllo    Street 

Owner— City  of  Cheyenne,  John  Mc-  Lou^hgriy    one-half    between    60    and 

Inemey,  mayor.  Cheyenne,  Wyo.        Iqq   j^    .^gg^   of   27th   Ave.   and   other 
Engineers — Black  &  Veatch,   Kansas   gtrgets.    by    construction    or    recon- 

City,  Mo.  Istnicticn  of  sidewalks. 

The  Bureau  of  Community  Facili-  |     -work  involves  7000  sq.  ft  of  two 


incL  sales  tax,  |1L46L 

VII-Ora-2-B.C,  bet  1.4  miles  north 
of  El  Toro  Road  and  south  city  lim- 
its of  Tustin:  Location  sheet  only, 
no  other  plans  available. 

Checks  jfor  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  spec- 
ifications, and  proposal  form  must 
be  addresHed  to  the  Office  of  the 
State  Highway  Engineer,  P.  O.  Box 
1499.    Sacramenta 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
ftind. 


4  0 


5/28/46 

BIDS   OPENED 

ARIZONA  —  PDOC.  Luhrs  Bldg.. 
Phoenix,  Aria.,  at  $413,119.39.  sub- 
mitted the  low  bid  to  the  Arizona 
State  Highway  Commission.  Phoenix, 
Ariz..  May  24  for  the  grading,  drain- 
ing and  providing^  base  material  and 
bituminous  surface  treatment  on  the 
Tucson -AJo  Highway,  from  15%  miles 
northeast  of  Sells  and  continuing 
easterly  fcr  about  10%  miles;  S.  110 
(10).  AFE  8623. 

Total  bids  were: 

PDOC,  $314,119.39. 

Phoenlx-Tempe  Stone  Co.,  Phoenix, 
$440,740.04. 

l'  M.  White,  Tucson,  $441,265.47. 

Heuser  &  Gamett  Glendale,  $453.- 
400.35. 


4  0 


2223 


concrete     sidewalk      (recon- 


5/28/46  3  4 

BIDS   WANTED 

OCEANSIDE.  Calif.— Until  June  10. 
11  A.  M.,  bids  -will  be  received  by  the 
U.  S.  Navy,  llth  Naval  District,  Pub- 
lic Works  Department,  1220  Pacific 
Highway.  San  Diego,  for  the  con- 
struction of  an  earth  desilting  basin. 
five  timber  bridges,  grading  of  Pil- 
grim Creek,  excavating  a  new  drain- 
age ditch  and  other  miscellaneous 
work  for  the  discharge  of  effluent 
from  the  sewage  .  treatment  plants 
Nos.  1  and  2  at  Camp  Pendleton, 
Oceanslde;  Spec.  17722.  Plans  and 
specifications  are  available  from  the 
above  t>ffice  upon  deposit  of  $15. 
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5/28/46 

CONTRACT    AWARDED 

SANTA  BARABARA,  Calif.  —Pa- 
cific Pipe  Line  Construction  Co..  2268 
E.  Firestone  Blvd.,  Los  Angeles  at 
$37,473.83  submitted  the  low  bid  and 
wa.s  awarded  contract  by  the  City  of 
Santa  Barbara  May  23  for  the  con- 
struction of  the  Mesa  trunkline  sani- 
tar>-  sewer  from  a  point  near  the 
southwesterly  come  of  Puente  Verde 
tract  on  the  Mesa  to  the  intersection 
of   Edgewater  Way   and   Mesa  Lane. 


ties.     Federal     Works     Agency,     .6**0   course 

Fulton  St,  Berkeley,  Calif.,  awarded   3^^^,^) 

funds  in  amount  of  $18,000  to  assist  1     specifications   obtainable  from  the 

office  of  City  Engineer  Ralph  Wads- 
J  worth.  City  Hall,  upon  deposit  of  $10. 

4  0 


in  preparation  of  plans. 


1 


40— 


STREETS  AND 
HIGHWAYS 
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5/28/46  ••     3  4 

BIDS   WANTED 

SACRAMENTO.  Calif.— Until  June 
11.  2  P.  M..  bids  will  be  received  by 
{he  U.  S.  Engineer  Office.  Wright 
Bldg.,  Sacramento,  under  Spec.  1228 
for  core  drilling  for  tunnel  at  Truckee 
diversion  to  Prosser  Reservoir. 

The  work  Involves : 

(1)  mobilization  and  demobilization; 

(2)  100  lln.  ft.  overburden  drilling; 

(3)  350    lin.    ft.    drilling    NX    core    In 
rock; 

(4)  90  lln.   ft.   casing  or   pipe   left  In 
hole; 

(5)  100  lln.  ft  reaming;       \ 

(6)  50  lln.   ft   cementing  and  drilling 
out  cement ; 

(7)  5  each  drill  setups  for  NX  holes 
in  rock. 

The  following  contractors  have 
been   furnished   with  plans : 

Diamond  Drill  Contracting  Co.. 
Spokane,  Wash. 

Matt  Core  Drilling  Co..  Huntington. 
W.  Va. 

Mitchell  Diamond  Drill  Co.,  779 
Brvant  St.,  San  Francisco. 

J.  N.  Pitcher.  49  Gear>'  St.,  San 
Francisco. 

Sullivan  Machinery  Co.,  155  Fell 
St..  San  Francisco. 

Daniel  G.   Longtln   Co..   690  Market 

St.,  San  Francisco. 

Processed  Diamond  Bit  &  Tool  Co., 
66  Ritch  St.,  San  Francisco. 

J.  D  Proctor,  Box  247,  Point  Rich- 
mond Station,  Richmond. 

Lynch  Bros.  Diamond  Drill  Co., 
Seattle,  Wash. 

Shipyard  Construction  Co.,  2659 
Cherrv'  Ave..  Long  Beach. 

Case  Construction  Co.,  Box  415,  Ala- 
meda. 

Continental  Drilling  Co..  1142  Pa- 
cific Mutual  Bldg..  Los  Angeles. 

Cannon  &  Jeffries.  Box  669,  Comp- 
ton. 


5/28/46 

BIDS   WANTED 

SAN  MATEO  COUNTY,  Cal.— Un- 
til June  7.  8  P.  M.,  bids  will  be  re- 
ceived by  the  Lomita  Park  and 
Capuchino  Sanitary  District,  W.  T. 
Watkins,  Secretary,  Firehouse,  Lo- 
mita Park,  for  construction  of  vit- 
rified clay  pipe  sanitary  sewers  in 
Capuchino  (jolf  Corp.  No.  1  subdi- 
vision  area. 

Work   involves : 

(1)  768    l.f.    6-ln.    vitrified    clay    pipe 
sewer,  Incl.  Y-branches; 

(2)  60  l.f.  4-in.  vitrified  clay  pipe  sew- 
er laterals; 

(3)  3   each   manholes  with   cast   iron 
frames  and   covers; 

(4)  2  each  cleanouts. 
Specifications  obtainable  from  Dis- 
trict Engineer  Basil  W.  Waters,  Jr.. 
of  James  &  Waters.  1319  Howard 
Ave.,  Burlingame,  upon  deposit  of 
$10.00. 


3  9 


r.''28/4C  •     •  3  4 

LOW    BIDDERS 

COLUMBIA  BASIN  PROJ..  Wash. 
—Utah  Constr.  Co.  and  Winston  Bros. 
Co..  1  Montgomery  St.  San  Fran- 
cisco, at  $2,871,796.50  submitted  low 
bid  to  the  U.  S.  Bureau  of  Recla- 
mation. Coulee  Dam,  Wash.,  under 
Spec.  1286  for  the  construction  of 
earthwork,  concrete  lining  and  struc- 
tures for  the  west  canal  from  Sta. 
2  plus  50  to  Sta.  350  plus  00,  Colum- 
bia Basin  Project.  The  wortc  Is  sit- 
uated in  vicinity  of  Adrian.  Wash. 

Second  and   third   low  bids  follow: 

J.  W.  Terteling  &  Son.  Boise,  Ida., 
S2  909  575 

Guv  P.  Atkinson.  W.  E.  Kier  Const 
Co..  ix)s  Angeles,  and  David  G.  Gor- 
don, Younger  Constr.  Co..  Bressl  A 
Bevanda.    $2,989,442.50. 


5/28/46  •34 

TO  ASK   BIDS 

DREDGING 

SAN  FRANCISCO.  Naval  Shipyard. 

Dredging    and    disposal    of    material 

dredged  and  filling;   Spec.  17851. 
Owner— Public   Works   Office.   Naval 

Shipyard.  San  Franclsca 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
check  or  postal  money  order  for  $10, 
payable  to  Chief  of  Bureau  of  Yards 
and  Docks. 

>**i***A**A*<tA*M*  ****** 
STRUCTURAL  and  MECHANICAL 


AMERICAN  DRAFTING 
SERVICE 


Plans  f«r  Hemes,  Alterations,  Etc 


3489  MISSION  STREET 
Phone   Mission    1087 


5/28/46 

CONTRACT   AWARDED 

SAN  MATEO  COUNTY,  Calif.— 
Freethy-Fogelberg  Co.,  1436  Kearney 
St..  El  Cerrito,  submitted  low  bid  and 
awarded  contract  by  the  sanitary 
board  of  the  Lomita  Park  and  Capu- 
chino Sanitary  District  W.  T.  Wat- 
kins,  secretary,  224  San  Benito  Ave., 
or  the  firehouse  In  Lomita  Park,  for 
construction  of  Capuchino  interceptor 
sewer  from  the  Capuchino  Golf  Corp. 
Subdivision  No.  2  to  the  proposed 
pumping  plant  site  northeasterly  of 
the  Southern  Pacific  Railroad,  to- 
gether with  the  Elm  St  Interceptor 
and  the  71.3-ft  Interceptor  south- 
westerly. 

Plans  by  District  Engineer  Paul  W. 
Waters  Jr.  of  James  &  W^aters.  1319 
Howard  Ave.,  Burlingame. 

Bids  taken  as  follows: 
Schedule  A 
Capuchino  interceptor  Sewer 

(1)  128  lln.  ft  10-ln.  vitrified  clay  pipe 
sewer  complete  in  place  with 
bituminous  joints; 

(2)  993  lln.  ft  12-ln.  do; 

(3)  801  lln.  ft  15-ln.  do; 

(4)  75  ft  6-ln.  do; 

(5)  10  each  manholes  complete  with 
cast  iron  frames,  covers  and  steps 

(6)  130  cu.  yds.  crushed  rock  or  gravel 
base  Installed  under  sewer  pipe; 

(7)  lump  sum.  one  12-ln.  vitrified  clay 
pipe  and  12-ln.  cast  Iron  pipe 
sewer  across  El  Camlno  Real. 

Schedule  B 
Elm  Street  Interceptor 

(1)  361  lln.  ft  8- In.  vitrified  clay  pipe 
sewer  complete  In  place,  includ- 
ing Y  branches  with  bituminous 
Joints ; 

(2)  484  lln.  ft  6-ln.  vitrified  clay  pipe 
sewer  complete  In  place.  Including 
Y  branches  and  replacement  of 
road  surfacing  with  cement  joints 
3  manholes  complete  with  cast 
Iron  frames,  covers  and  steps ; 

(4)  1  each  raise  existing  manhole  top 
at  Center  and  Elm  Sts. ; 

(5)  3f.  cu.  yds.  crushed  rock  or  gravel 
base  installed  under  sewer  pipe- 
Schedule  C 

Trunk  Main  Station  20  plus  40A  to 
Pumping  Plant 
(1)  305   lln.  ft   18-ln.   cast  Iron   class 
150    bell   and   spigot   pipe   sewer, 
complete  In  place  with  bitumin- 
ous Joints ; 
(J)  370  lln.  ft  vitrified  clay  pipe  sewer 
complete  In  place  with  bitumin- 
ous Joints ; 

(3)  6  each  manholes  complete; 

(4)  90  cu.  yds.  crushed  rock  or  gravel 
base  Installed  under  sewer  pipe. 

Bids  taken  for  alternate  for  item  1. 
Sch«>dule  C.  as  follows : 


5/28/46 

ieiDS    WANTED 
j     SAN  FRANCISCO.— Until  June  12, 

2:30  P.   M..  bids  will  be  received   by 

^,00, AH  ~~  40  the  Dept.  of  Public  Works.  City  HaU, 

COMPLETE     BIDS  i ^ o""    it^provement    of   45th    Ave.    bet 

?a5  DIEGO    Calif. -As  previously  i  Ulloa  and  Vicente  Sts. 

?f^"2S'«  £ttner"Brvy%a?Dfeera?ia^SS,'  Lq:'ft  asph.  concrete  on  rock 

neer.    808    State   Bldg..    Los    Angeles,  j      ^°I\"'^i«  J*^«  *°<*  ^'^^  ^^^-   ^'^^ 
May   23.   for   highway   imP^ovemwits  j   ^'"^JJ         unarmoreil  concrete  curb; 
in    San    Diego    County,    between    San  ;  ^     7n  l  f    6  in    VCP  sewer- 
Ysldro     and     Chula    Vista      ^etw  -     J    r,ie'h  tSerTe^i^cTat  $10  each. 
Route  2  and  1™?^**^  «„^«^J.,*"^^^^:       Specilicatlons   obtainable  from  the 

^^?^T.^i2^'"'i9"^     A      B     EC?    9  3.«"i^«  o^  City  Engineer  Ralph  Wads- 
(XI-SD.    199,    12-F.    A.    B,    ,EC>.    9-3  ,  ^  deposit  of  $10. 

miles  in   length,   to  be  repaired  with:  *""*'■   •  ^    ^  ^ 

imported    base    material    and    plant  5/28/45  ••40 

mixed    surfacing.  I  NOTICE 

The    work    involves:  j     j^^qnO   COUNTY,    Caiif.— A   repre- 

(1)  7.800    c.y.    rdwy.    excav.:  :  tentative    of    the    District    Office    of 

(2)  13,000  torts  Import  base   material  ^^^^  g^^^  Division   of  Highways  will 

(3)  develop    water   supply    and    fur-  ;^^^^  prospective  bidders  for  the  pro- 
nlah  water  equipment;  ! posed   project   in    Mono   County.    IX- 

(4)  220  M.  gals,  apply  water;  !Mno-23-I   for   which   bids   are   to   be 

(5)  15,300    tons   plant   mix   surf.;  i  received  in  Sacramento  one  June  12. 

(6)  35  tons  Uq.  asph.  SC-2  prime  coat  representative  will  meet  pros- 

(7)  115    tons    asph.     emulsion,     Pai^^      g^tlve  bidders  in  front  of  the  court 
binder  and  seal  coat ;  ;  ^  ^^  Bridgeport  on  Friday,  May 

(8)  740  tons  sand   (seal  coati.  \        ^t  11  A    M 

The   total   bids   were:  |*  •  '       . 

(A)  R.  E.  Hazard  Contracting  Co.. 
$110,397.50: 

(B)  Daley  Corporation.  San  Die^o,         ^^ 

$123.164 ;  ,  »        ,       '  «entatiVe    of    the    District    Office    of 

(C)  Griffith      Co..      Los      Angeles,  ,-^^  g^^^^  Division  of  Highways  will 


5/28/46 

BIDS  WANTED 

ARIZONA.— Until  June  11.  11  A.  M.. 
bids  win  be  received  by  the  Arizona 
State  Highway  Commission,  Phoenix, 
Ariz.,  for  the  improvement  of  the 
Bridgeport-Camp  Verde  Highway,  ap- 
proximately 60  miles  northeast  of 
Prescott,  beginning  about  11  miles 
east  of  the  junction  with  U.  S.  Alter- 
nate No.  89  and  extending  southerly 
about  7%  miles  to"  Camp  Verde,  con- 
sisting of  reshaping  road  surface  and 
the  placing  of  select  material  and 
bituminous  surface  treatment,  to  be 
completed  by  August  15.  Plans  and 
specifications  are  available  from  the 
above  address  upon  payment  of  $&50. 
A  proposal  guarantee  In  5%  of  the 
amount  to  accompany  bid. 

5/28/46  ••40 

NOTICE 

SANTA  BARBARA  CO..  Calif.— A 
representative  of  the  District  Office 
of  the  State  Division  of  Highways 
will  meet  prospective  bidders  for  the 
proposed  project  in  Santa  Barbara 
County,  V-S.B-2-P,Q  for  which  bids 
are  to  be  received  In  Sacramento  on 
June  19. 

Said  representative  will  meet  pros- 
pective biddters  at  Holllster  Wye  on 
Friday.  June  14.  at  11  A  M. 

5/28/46.  40 

CONTRACT    AWARDED 

SAN  FRANCISCO— Chas.  L.  Har 
ney.  625  Market  Street  at  $5044.19 
awarded  contract  by  Dept.  of  Public 
Works.  Rm.  282.  City  Hall,  under 
Spec.  20.059  for  improvement  of  41st 
and  42nd  Aves.  between  Pacheco  and 
Quintara  and  Pacheco  between  4l8t 
and   42nd    Aves. 


40 


5/28/46 

CONTRACT    AWARDED 

ARIZONA.  —  The  Arizona  State 
Highway  Commission,  Phoenix.  Ariz., 
has  announced  concurrence  by  the 
Public  Roads  Administration,  on  the 
award  of  contracts  to  the  Fisher 
Contracting  Co.,  516  S.  17  St,  Phoenix, 
Ariz.,  at  $147,375.68,  for  the  improve- 
ing  of  the  Kingman -Ashford  high- 
way, and  the  Western  Contracting 
Co..  Sioux  City,  Iowa,  and  649  S  Olive 
St.  Los  Angeles  at  $540,631.66.  for 
improving  the  Yuma-Gila  Bend  high- 
way. 


Bay  Equip.  Co..  Schramm  10(  with 
electric  starting  $2290.88,  includes 
sales  tax  30-40  days  delry,  discount 
2    percent   30. 

Geo.  N.  Philpot  Co.,  (3dwlli  106. 
$2265.00.90  days   net 

Western  Machinery  Co..  Chicago, 
pneumatic  with  electric  starter,  ^- 
251.37,  120  days  net 

EL  P.  Hale  Co..  Schramm  106  De 
Luxe  mdL.  $2235.00  5  days  delry,  net 

Coast  Equip.  Co.,  Worthlngton  100 
$2220.00,  electric  sUrter  $140.00;  total 
$2360.00.  30  days  delry.  net 

Worthlngton  Pump  Co..  W-106, 
$2220.00  with  electric  starting  $140.00 
total  ^360.00,  60  days  net 

Leitch  and  Co.,  Davey  106  $tl65.00 
f.o.b.  Ken.  Ohio,  60  days  net. 

Buran  Equip.  Co..  Sullivan  WK80 
mdL  105  $2130.00,  Includes  starter,  30 
days  delry,  2  percent  30  days. 

Moore  fiiqulp.  Co.,  Ingersoll  Rand 
GK  106  $20.60.52,  6  months  delr>-  net 

Rix     Co.     Leroi    105    with     eilectric 
starter  $1880.00,   15  days  delry  net 
QU0.54362     REi).    2020806: 

Coast  Ek}ulp  Co.,  Burch  Mdl.  fio.  10 
$835.00.  hitches,  $13  00  each;  60  days 
delry.   discount   2   percent  30. 

A.  I*  Young  Machinery  Good  roads 
Bema  Champ  No.  10.  $1O6S.0O,  45-60 
days,  discount  2  percent  30. 

Spears  Wells  Machinery  Co..  Hl- 
way  R  $927.30.  $1350  for  hltdh;  45 
days  delry,   net. 

Industrial  Equip.  Co.,  Buckeye,  10- 
ft    box   $588.00.    freight    $83.78;    total 
$671.78;   60  days   delry.   net 
QUO.  64818     RI5Q.  76757: 

Southwest  Paving  Co.,  totall  $4,- 
720.00;  standing  time  $2.00  per  hr. 
net. 

Schroeder  and  Co..  $4060.00  net 
QUO.  54819    REQ.  76813: 

Pacific  Rock  and  Gravel  Co.,  total 
$7080.00;  20  cents  ton,  20th. 

Sully  Miller  Co.,  $5780.00,  net 
awarded. 

J.  J.  Swigart.  $640200  net      | 
QUO.    54815     REQ.    E48205: 

Central  Supply  Co..  ToUl  $€l004.00, 
discount  10  cents  ton  10th. 

Granite   Rock    Bid    same,  awarded 
to  Central  Supply  Co. 
QUO.    54513     REQ.    87285: 

Road  on  Sales  and  Service.  $16.25. 
$4.50  for  spreading; 

Newhall  Refg.  $14.40,  $5.00  award- 
ed. I 

Rix^hfield   Oil,  $17.85,  $5.00. 

McClaln  Trucking  Co.,  $16.70,  $6.00. 

Oilfields  Trucking  Co..  $16.25,  $4.50. 

Empire  Refg.  $15.48,  $4.50. 

Krieger  Oil.  $16.00.  $4.50. 

Tri  State  Oil.  $15.43.  $4.50. 
QUO.  54516     REQ.  87312: 

McClaln    Truck.    $11.20.    $5.00 

Robert  Tank   Line,   $11.00.  $5.00. 

Square  Oil.  $10.50.  $4.50.  j 

Richfield     Oil.     $12.70.     $5.00.1 

Krieger  Oil,  $10.25,  $4.50.  awarded. 

Petrol    Corp..    $11.30.    $4.50. 
QUO.  53898     REQ.  E  48177 : 

C.  E.  Reed,  total,  $1800.00. 

Pacific  Truck  Service  $1|364.00, 
awarded. 

Blomquist    Oil.    $2000.00. 
QUO.    54345     REQ..  76782^ 

Newhall  Refg.,  $1127.00.  $5.00. 

Krieger  Oil,  $1025.  $4.50.  awarded. 
QUO.    54504     REQ.    87274: 

McClaln   Trucking,   $1483.00.  $5.00. 

Petrol    Corp.,    $1440.00.    $4.50 

Krieger  Oil,  $1410,  $4.50,  awarded. 
QUO.    54341     REQ.    76778: 

General  Pet.  Co..  total  $2115.0|},  one 
man,  ?4.50,  two- man  $5.50. 

McClain  Trucking  Co..  $2013.60.  $6.00 
$5.50. 

Petrol  Corp.,  $2080.00  $4.50.  $5  50. 

Krieger    Oil,    $1911.65,    $4.50.    $5.60. 
awarded. 
QUO.    54342     REQ.    76779: 

General      Pet.      Co..      $23.80,     $5.50. 
awarded. 
QUO.     54514     REXJ.    87286: 

Square   Oil.   $12.00.   $4.50. 
I      Roberts  Tank.  $11.10.  $5.00. 

Richfield   Oil.   $12.30.   $5.00. 

McClain   Truck..   $11.30.   $5.00. 

Petrol    Corp..    $11.30.    $4.50. 

Krieger  OH,  $10.50.  $450.  awajrded. 
QUO.   54347     REQ.   76784:  1 

General  Pet  Co..  total.  $949.50|  $5.50 
awarded. 


Lamb  Tpo.,  $218.24,  $5.50. 

Newhall  Refg.,  $192.00.  $5.6a  award- 
ed. 
QUO.    64S56    REQ.    111527: 

Roberts  Tank.,  total  $12,006.00,  $6.0a 

McClaln  $12468.00.  I&OO. 

Petrol  Corp..  $12.00&00,  $4.50. 

Exeter  Refg..  $11,874.80.  All  or  none 
$5.00. 

Krieger  Oil,   $12420.00.  $4.60. 

Square  OU,  $13,248.00.  $4.60. 
QUO.   54740     REQ.  22112: 

Western  Oil  and  Burner  Co..  $16w7S, 
2  bra.  free,  balance  $5.00  per  hr^ 
awarded. 

J.  P.  Breen.  $25.00. 

G.  N.  Tank  Truck  Co..  $17.00.  ^  ot 
one  percent  90. 

Petrol  Corp..   $637.00.  awarded. 
QUO.    54510    REQ.    87280: 


4  1 
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BIDS  OPENED 

SACRAMENTO,  Calif  .—The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent  Sacramento,  for  ma- 
terials : 
QUO.  54754,  REQ.  87284: 

Exeter  Refining  Ca,  $12.70;  $6  for 
spreadlrg. 

McClain    Trucking   Co.,    $12.86;    $6 
for  one  nuui. 

Road    Oil    Sales.    $12.80;   $4.60    for 
one  man. 

Roberts  Tank  Line.  $13.60;  $5. 

Newhall  Refining  Co.,  $11.90;  $6  for 
one  man;  awarded. 

Richfield  Oil  Co..  $14 ;  $6. 

Oilfields  Trucking  Co..  $12.80;  $4.6a 

Tri  State  Oil  Co.,  $12.46;  $4.60. 

Empire  Refining  Co..  $13.80 ;  $4.60. 

Krieger  Oil  Co..  $12.50;   $4.60. 

Petrol  Corp.,  $12.90;  $4.60. 


MACHINERY  AND 
EQUIPMENT 

6/28/46  ••4  8 

BIDS   WANTED 

SHASTA  COUNTY,  Calif  —  UntU 
May  31,  2  P.  M.,  bids  will  be  received 
by  the  State  Division  of  Highways. 
P.  W.  Haselwood.  district  engineer, 
1657  Riverside  Dr.,  Redding,  for  rental 
of  one  dragline  excavator.  %  cu.  yd. 
to  %  cu.  yd.  capacity,  crawler  type, 
gasoline  or  diesel  powered,  complete 
with  operator  and  oiler,  for  use  in 
Shasta  County. 

Specifications  obtainable  from  the 
above  office. 


•• 
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5/28/46 
NOTICE 
KERN   COUNTY.   Calif.— A   repre 


$126,145; 

(D)  B.  R.  Dennis  Construction  Co 
San    Diego,    $132,693.50. 

The  unit  bids  were: 
(A)         (B) 

(1) $1.00      51.50 

(2) 2.10         2.08 


(C) 
$1.95 
2.00 


(D) 
$1.40 


'  meet  prospective  bidders  for  the  pro- 
posed  project   m    Kern    County.   VI- 
Ker-33-C,   for  which   bids   are   to   be 
received  in  Sacramento  on  June  12. 
Said  representative  will  meet  pros- 


NEWS  INDEX 

Misc.  Supplies  A  M.«teHal8 
Machinery  and   Equipment 


42 
43 


QUO. 
'QUO 


and- 


0 12   pectlve    bidders    two    miles    west    of 

(2) '^n^)        z.us        ^.w        2.25   «  Route    33    on    Thursday. 

(3) 1000.00  1500.00  1100.00  2000.00  ,  Wj«^°     °^   ^^  ^    m. 


(4) 
(5) 
(6) 
(7) 
(8) 


1.20 

4.33 

42.00 

38.50 

2.55 


1.35 

4.79 

45.00 

45.00 

3.50 


2.00 

4.90 

30.00 

40.00 

3.75 


4  0 


COUNTY.     Calif.— A 


42—  MISC.  SUPPLIES  AND 
MATERIALS 

5/28/46  ••     4  2, 

BIDS  WANTED 

SACRAMENTO,  Calif —Until  June 
7,  5  P.  M.,  bids  will  be  received  by 
the  City  of  Sacramento.  City  Hall, 
for  500  tons  sulphuric  acid  for  filtra- 
tion plant 

Specifications  obtainable  from  the 
above  office. 


♦•  42 


5/28/46 

BIDS  OPENED 

SACRAMENTO.    Calif—   Following 
submitted  bids  to  the  State  Purchas- 


'  of    the   Sstaie   i^iviaiun   u*    *xi6u»to.j., 

!     SAN   DIE(JO.   Calif  .—As    previous-  ]  ^^^^  ^^^^  prospective  bidders  for  the 
t  ly   reported   N    M.  Ball    Sons.    649   S.  :      Q^ggd  project  in  Monterey  County. 
Olive  St.  Los  Angeles,  and  P.  O.  Box  ^.j^n.ii7.56-Al  for  which  bids  are 
'  430.    Berkeley,   at    $56,995    submitted  received  in  Sacramento  on  June 

low  bid  to  G.  T.  McCoy.  State  High-    ^^ 

way  Engineer,   808   State  Bldg.,  Los       ^.^  representative  will  meet  pros- 
'  Angeles,    May    23    for    highway    Im-  ^j^g   bidders   at  Del   Monte  Junc- 

provements  in  San  Diego  County  be-  ;  ^^^^   ^^   Wednesday.   June   12,   at   11 
tween  Leucadia  and  San  Mateo  Creek   ^    ^ 

(X1-SD-2-BCD),    about    6.2    miles    ^^  \    '  _ 

length,  to  be  repaired  with  imported   ^^28/46  4  0 

base  material  and   plant  mixed   sur-    g^^g    PRINTS   AVAILABLE 
facing.  j     SACRAMENTO,   Cal— State   High- 


(3) 


San   Diego,    $82,787. 
The  unit  bids  were: 
(A)        (B)        (C) 
$1.25      $.80     $1.35 
1.80      2.75      2.90 


6000    5/28/46 
S!^l  NOTICE 

Ior!      MONTEREY     ^^ .     -  ,  ^^......v.v.^  .,.^..  ™ 

■  representative  of  the  District  Office  |  ing  Agent  Sacramento,  for  materials 
'of    the   State   Division   of   Highways    ^nd  equipment  as  follows: 

^  ---    QUO.  54363     REQ.  20868^4 

Moore   EJquip.    Co.,    Ingersoll    Rand 
GK  160 ;  $2929.21 ;  6  months  delry  net. 
Rix   Co.,    Leroi    G2-E   with    electric 
starter  $265300 ;  10  days  delry  net 

Leitch  and  Co.  Davey  Mddl.  160,  2 
stage  $3110.00  for  Kent  Ohio.  60  days 

delrv. 

Worthlngton  Pump  Co.,  Worthlng- 
ton Mdl.  160.  $3006.00;  electric  starter 
$160;  total  $3165.00;  net  60  days  delry. 

Ceast  Equip.  Co..  Worthlngton  -160 
$3045.00,  electric  starter  $160.00;  total 
$3205.00;   net  30  days  delry. 

Bay  Equip.  Co.,  Schramm  210  with 
Buda  gas  engine.  $4048.75  with  In- 
ternational diesfcl  engine  $4725.25,  iff- 
cludes  state  sales  tax.  2  days  delry 
disc.  2  percent  30  days. 

Western  Machinery  Co.,  Chicago. 
Pneumatic.  PG  20:  with  electric 
starting  $3143.06;  IM  days  delry  net 

Buran  Equip.  Co..  Sullivan,  wk  80 
with  electric  starter  $3020.00;  40 
days  delry,  discount  2  percent  30. 

E.  P.  Hale  Co.,  Schramm  105.  $2235. 
In  stock,  net 
QUO.  54359     REQ.26631: 

Eklw.  R.  Bacon  Co..  Jaeger  105  Std. 
$2350.00,  30  days  delry.  net 

Industrial  Equip.  Co.,  Gardner  Den- 
ver. Whd.  166  with  electric  starter, 
$2249.00.  60  days  delry,  net. 


way  Engineer  C.  H.  Purcell  an- 
:  nounces  cost  of  blue  prints  now 
available  for  work  for  which  bids 
I  will  be  opened  in  Sacramento  June 
12  and  June  19,  and  in  Los  Angeles 
on   June   13: 

VI-Ker.33-C.  bet    8.7  miles  and  2.0 
'  miles  west  of  Wasco :  Location 
P**"*   only,  no  other  plans  available. 

IX-Mno-23-I,  bet  Conway  Summit 

:8)  310  tons  sand,  seal  coat  j^^^j  Bridgeport:  Location     " 

The  total   bids  were:  \xio  other  plans   available. 

(A)  N.  M.  Ball  Sons  $56,995;  •     v  -  S.B  -  2  -  P.Q,   at   Holllster  Wye: 

(B^     Basich  Bros.,  Construction  Co.    pjj^g    incl.    sales   tax.   $2.46;    Cross- 
and  Basich  Bros.,  Alhambra.  $61.380 ;  ^  sections,  Incl.  sales  tax.  $2.77 ;   Total 

(C)  Griffith      Co..      Los      Angeles.     j,gj    ^^^1    ^i^g  tax,  $5.23. 
$64,775;  ^      1     V-Mon -117.56- A.I    bet.     Del    Monte 

(D)  V.   R  Dennis  Contracting  Co..  |  jy^^tlon  aind  Seaside  Junction :  Plans 
San  Diego,  $75,800;  Incl.   sales   tax,  $3.54:   Cross -Sections 

(E)  R  E.  Hazard  Contracting  Co..  jind     g^les    Ux,    $7.92:    Total    Cost 


Work    Involves : 
i(l)  4.500  c.y.    rdwy.   excav.; 
'(2)  6.600  tons  Import  base  material; 
■  (5)  develop    w4ter    supply    and    fur- 
i         nlsh  water  equipment; 
I   4)  100  M.  gals,  apply  water; 

1(5)  6.200  tons  plant  ml::  surf.;  ^  ^. 

i  (6)  15  tons  liq.  asph.  SC-2  prime  coat  I  mjjgg  ^.^gt  of  Wasco :  Location  sheets 
i  (7)  46     tons     asph.     emulsion     '-»♦"♦ 

!  binder  and  seal  coat;  

and  Bridgeport:  Location  sheet  only, 


(1) 

(2) 
(3) 
(4) 
(5) 
(6) 

a) 

(8) 


(D) 
$1.50 
3.75 


(B) 

$2.15 

4.45 


500.00  500:00  SOO'-OO  1500.00  1800.00 


3.00 

5.70 

30.00 

40.00 

4.00 


3.00 

6.75 

25.00 

40.00 

4.00 


2.00 

5.70 

28.00 

40.00 

5.00 


3.00 

6.10 

60.00 

60.00 

4.50 


1.25 

5.95 

60.00 

60.00 

5.20 

I 
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-UnUl  June 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL.  diesel  powered.       

CARRICO-GAUTIER 


Phone  JU. 

36S  Ocean  Avenue,  8an  Franolaoo 


5/28/46 

BIDS  WANTED 

LOS  ANGELES.  Calif.  .      .   .  „ 

27  2  P  M  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy.  State  Highway  Eng^eer. 
State  Bldg.  Los  Angeles,  for  grad- 
ing.  storm  drain  ^A  sanitary  sewer 

John  D.  McLaaghlm 

AND   ASSOCIATES 

CONSULTING  ELECTRICAL 
ENGINEERS 

1641    RUS8  BLDG.— EXbrook  5712 
•20  Junipera  ^erra  —  DE  10117 


4nnouflcejneff^ 

PITTSBURGH 
TESTING   LABORATORY 

NAS  TAKEN  OVEt 

SMITH,     EMERY    AND     CO. 

MOtE  COMPLETE  SEIVICE  THAN  EVEt 

Tesfiag  amd  Imspecfiiig  Eagl—n 
Chemists  aad  Astoy^n 


$4.50. 


11.90. 
$5.00; 


only. 


$$.00. 
alvard- 


545     REQ.     87276 
54507     REQ.  87277 : 

Tri    State    Oil.    $14.88,    $4.50;    REQ. 
87277,   $14.37.   $4.50. 
Square  Oil.  $13.50.  $4.50:  $12.00. 
Richfield   Oil,  $15.40.   $5.00;   $13.45.   $5. 

Road  Oil  Sales  $15.30.  $4.50:  $14.65. 
$4.50. 

Roberts  Tank,  $1560.  $5.00:  |ll.85. 
$5.00. 

Newhall  Refg.  $13.15.  $5.00  awarded. 
REQ.  87277  No.   1  $11.40,  No.  2,$ 
$5.00,  awarded. 

McClain     Trucking,     $14.25, 
$12.30,    $5.00. 

Oilfields  Trucking,  $15.30,  |$4.50; 
$14.65,   $4.50. 

Krieger  Oil.  $14..  $4.50.  $12.50, !  $4JK). 
$4.50. 

Empire,  $15.  $4.50,  no  bid  on  Req. 
87277. 

Petrol  Corp..    on    REQ.    87277 
$12.00;  no  bid  for  spreading. 
QUO.  54346     REQ.  76783: 

Newhall  Refg.  for  SC-2,  tota(l  $3.- 
560.85,  $5.00  for  spreading  pli|is  50 
cents   per  ton   for  SC-3. 

McClaln   Trucking   $3321.09, 

Petrol  Corp.  $3207.60,  $4.50. 
ed. 

Krieger  Oil,  $3402.00,  $4.50. 
QUO.    54511     REQ.    87281: 

Square  Oil.  $11.50.  $4  50. 

Richfield  Oil.  $12.60.  $5.00. 

Roberts  Tank.  $11.60,  $5.00. 

McClaln   Truck..   $11.60.  $5.00. 

Petrol   Corp.    $11.50.    $4.60.         i 

Krieger  Oil,  $10.75,  $4.50,  awi.rded, 
QUO.    54512     REQ.    87283: 

Robert  Tank,  $11.60.  $5.00. 

Newhall    Refg.    $11.90,    $5.00. 

McClaln  Trucking.  $11.85.  $5.00. 

Petrol   Corp.,   $11.75.   $4.50. 

Oilfield  Trucking.  $1325.  $4.50. 

Empire    TPN.    $14.50.    $4.50. 

Krieger   OH,   $11.50.   $4.50,   awarded. 

Tri  State  Oil.  $12.93,  $4.50.       I 
QUO.   53919       REQ.   91995:  ; 

Oilfields  Trucking  Co.,  total  $3919.00 
$4.60  for  spreading. 

Empire  Tpn.  $3742.80,  $4.50.  award- 
ed. I 

Tri  State.  $3600.80,  K50.  I 

Palomar  Refg.  $3781.60,  $4.50. 

McClain  Trucking,  $4202.00.  $5,00. 
QUO.  54344       REQ.   76781: 

McClain  Truck..  $3422.00.  $5.00. 

Newhall  Refg..  $3300.00.  $5.00. 

Krieger  Oil,  $3225.00.  $4.60,  awarded. 

Exeter  Refg.  $3377.00.  $6.00. 
QUO.    54343     REQ.    76780: 


5/28/46 

BIDS   WANTED 

SAN  LUIS  OBISPO  and  MONTE- 
REV  COUNTIES.  Calif.— UntU  May 
31.  10  A  M..  bids  will  be  received  by 
the  State  Division  of  Highways,  L  H. 
Gibson,  district  engineer,  50  Higuera 
SL,  San  Luis  Obispo,  for  rental  of 
one  314-ton.  tandem  2-wheel  roller 
with  operator,  fuel  and  lubricants  for 
approximately  60  days'  use  In  San 
Luis  Obispo  and   Monterey  Counties. 

Specifications  obtainable  from  the 
above  office. 


6/28/46  4  3 

BIDS  WANTED 

SANTA  BARBARA  COUNTY,  Calif. 
—Until  June  10,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Treasury  De- 
partment, 821  Market  St.,  San  Fran- 
cisco, under  Inv.  SF-3019-46  for  dray- 
age  sers'ice  from  July  1,  1946,  to  June 
30,  1947,  within  city  llmlU  of  Santa 
Barbara. 


4  3 


5/28/46 

BID^   POSTPONED 

CENTRAL  VALLEY  PROJECT.— 
Until  June  7,  2  P.  M.  (postponed  from 
May  24).  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Denver, 
Colo.,  under  Spec  1303  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Sacra- 
mento, three  (3)  15.000-volt  insulated. 
7500-kva.  (75,000-kva.  output  capa- 
city*. 3-phase,  60-cycIe,  outdoor  type, 
oll-lmmersed.  self-cooled,  automatic 
voltage  regulating  transformers  for 
use  in  the  115-kv.  winding  neutral 
connections  of  the  transformers  to 
be  furnished  under  Item  2  of  Spec. 
No.  1201,  for  the  Sacramento  and 
Tracy  substations,  Kennett  Division. 
Central  Valley  Project.  The  appa- 
ratus will  be  installed  by  the  govern- 
ment. No  charge  for  copi'.:s  of  the 
peclflcatlons  to  prospective  bona  fide 
bidders ;  to  others,  $1,  not  returnable. 


5/28/46  4  3 

BIO  OPENED 

SAN  LUIS  OBISPO,  Calif.— L.  A. 
Brisco.  Arroyo  Grande,  at  (1)  $6.30 
per  hour,  (2>  $3  per  day,  $12  per  week 
and  $35  per  month,  submitted  only 
bid  to  the  State  Division  of  High- 
ways. San  Luis  Obispo,  for  rental  of 
(1)  diesel  motor  grader  and  (2)  Ven- 
tura type  scarified  for  use  in  Santa 
Barbara.  San  Luis  Obispo  and  Mon- 
terey  Counties. 


••4  3 


5/28/46 

BIDS  OPENED 

STOCKTON.  San  Joaquin  Co.,  Calif. 

— The  following  submitted  bids  to  the 

State    Division    of    Highways,    P.    O. 

Harding,    district    engineer,    1200    N. 

Center  St,  Stockton  9.  for  rental  of 

one  or  more  approved  tyi>e  pressure 

spraying  oil   distributors  for  use   in 

Solano,  Napa  and  Sacramento  Coun- 

Ues: 

Delta  Construction  Co.,  Rio  Vista, 
$6.49;  $7.68  overtipie  for  1500-gallon 
oil  distributor;  Intermediate  moves  $5 
per  hour. 

Sheldon  Oil  Co.,  Sulsun.  $8.25 ;  $9.42 
overtime  for  2000-galIon  oil  distribu- 
tor and  $8.25.  $9.42  for  1500-galioD; 
Intermediate  moves  at  same  rates  per 
hour. 


4  S 


6/28/46 
TO   ASK   BIDS 
PORTAL   CRANES 
SAN  FRANCISCO  and  Terminal  Is- 
land.   Calif.     Naval    Shipyard,    San 
Francisco,     and     Naval     Shipyard, 
Terminal  Island.   Lo«  Angeles  Co. 
Conversion  of  two  floatmg  cranes  to 

portal  cranes;  Spec.  17619. 
Owner— Bureau  ot  Yards  and  Docks. 
Navy  Dept..  Washington  25,  D.  C. 
Bids  opening  date  not  yet  set.  The 
plans  and  specifications  may  be  ob- 
tained from  Chief  of  Bureau  of  Yards 
St  Docks.  Navy  Dept..  Washington  25, 
D.  C.  upon  deposit  of  check  or  post- 
al money  for  $80,  payable  to  Chief 
of  Bureau  of  Yards  A.  Docks. 


451  HOWARD  STREET 

EXbrook  1747 


SAN  FRANCISCO 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

!  •      •      • 
Ecdrsates  gladly  submitted  to  General  Contractors  00 
any  type  new  Conatroction 

DONNELLY  ROOFING  CO. 
652  FULTON  ST„  SAN  FftLANCISCO      -      Pheiie  WAfaut  Z8U 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLQS 

STQELFORM  CONTRACTING  CO. 


06S  ffwii'itou  SC 


D0  55«3 


- '  «n»-,ii  >'i*i^  «s:iir^2 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  MAY  28.  1946 


i 


J 


Buildina  Permils,  Contracts RecorJeJ  ]\Iotices 


BUILDING  PERMITS 

Applications 


8AN  FRANCISCO 


8TORB  (l-story,  frame),  |9000;  S 
Ocean  160.14  W  Aahton;  owners, 
Mr  and  Mrs  J  C  Crown,  12  Key- 
stone Way;  builder,  Valarle  & 
Valarie,  405  Montgomery  St 

DWELLING  (1-story,  frame),  $8000; 
W  Mission  444.89  N  Seneca  owner, 
Florence  Padilla,  135  Rolph;  day 
work. 

DWELLING  (2.8tory.  frame),  |7500; 
NW  comer  27th  Ave  and  Taraval; 
owner,  J  Pilikarski,  1442  Taraval; 
architect,  Vincent  Buckley,  110  Sut- 
ter St. 

FLATS  (2-8tory,  frame),  |7500;  W 
27th  Ave  75  N  Taraval;  owner,  J 
Pilikarski,  1442  Taraval ;  architect, 
Vincent  Buckley,  110  Sutter  St 

DWELLINGS  (l-story,  frame)  (2), 
$6500  each;  S  Rivera  82.6,  107.6  E 
28th  Ave ;  owner  and  builder,  Burke 
&  Burke,  2563  16th  Ave. 

DWELLINGS  (2-8tory,  frame)  (6), 
16000  each ;  SW  comer  33rd  and 
Pacheco;  W  33rd  Ave  25,  60,  75  S 
Pacheco;  SE  comer  34th  Ave  and 
Pacheco;  owner  and  builder.  M 
Costello,  821  34th  Ave. 

DWELLINGS  (l-story,  frame)  (2), 
16000  each  :  E  36th  Ave,  125,  150  N 
Moraga ;  owner  and  builder,  T  E 
Mohler  Jr,   626  3eth   Ave. 

DWELLING  (l-story,  frame),  $5500; 
E  47th  Ave  225  S  Taraval;  owner 
and  builder,  Strawther  Co,  Inc,  198 
Oak  Ave. 

DWELLING  (l-story,  frame),  $5600; 
W  47th  Ave  200  S  Taraval ;  owner 
and  builder,  Strawther  Co,  Inc,  198 
Oak  Ave. 

ALTERr  STORE,  $5000;  156  Powell; 
owner,  Mlddleton-Harper,  premises; 
builder,  L  &  E  Emanuel  Co,  2665 
Jones  St. 

DWELLINGS     (l-story.    frame)     (3), 


owner,  J  J  West,  prem;  contrac- 
tor, E  R  Edwards.  2741  78th  Ave. 

ALTER,  $500;  7614  MacArthur  Blvd; 
owner  and  contractoi,  R  D  Nichols 
premises. 

ALTER,  $600 ;  3100  Frultvale  Avenue ; 
owner,  Eddie's  Market,  prem;  con- 
tractor, Chas  M  Maurer,  3062  Kan- 
sas Street 

DWELLING,  l-story  6-room,  |W00; 
7  Marr  Ave;  owner  and  builder, 
H  M  Frostholm,  3721  Lakeshore. 

ALTER,  $080;  1105  9th  Ave;  owner, 
M  W  Frlck.  pram;  contractor,  At- 
laa  Roof  Co,  5000  E  14th  St 

GARAGE,  l-story,  |500;  649  Oak- 
land Ave;  owner  and  builder,  I  J 
Neibaur,   premises. 

DWELLING,  l-story  6-room.  $4800; 
5435  Yuba  Ave;  owner.  C  Gardner, 
prem;  contractor,  Skovmand  Bros, 
3927    Brookdaie    Ave. 

DWELLING.  1-atory  e-room,  $7200; 
8315  M(Mrcom  Ave ;  owner,  L  Frlachi 
premises;  contractor.  Chas  Unga- 
retti  &  Son,  1727  Foothill  Blvd. 

ADDN,  $900;  4064  39th  Ave;  owner 
and  builder,  M  Rossella,  premises. 


SOUTH   SAN    FRANCISCO 


FACTORY,  $25,000;  S  Linden  Ave; 
owner,  Reichhold  Chemical  Co,  S 
Linden  Ave;  contractor,  Swtaer- 
ton  &  Walberg  Co,  225  Bush  St 
San   Fratj2iFv.;o. 


FRESNO 


etary;  owner,  Oak  Hill  Cemetary; 
contractor,  Bridge  Constr  Co,  1071 
Pine  Ave,  San  Jose. 

DWELLING,  $3500;  White  Road; 
owner  and  builder,  R  L,Slyng8tad, 
28  Park  Court,  San  Jose. 

DWELLING,  $2500 ;  1270  Peach  Court 
owner  and  builder,  J  F  Williams, 
premises. 

ADDN  to  commercial  garage,  $2250; 
Monterey  Road  and  Chester;  own- 
er and  builder,  Howard's  Oarage, 
premises. 

DWELLING,  $110,000;  N  side  Middle- 
field  Road,  Mtn  View;  owner  and 
builder,   Terry  E   Gray, 

DWELLING,  $4500;  Wedgewood  Ave; 
owner  and  builder,  Helmut  Spruit 
Box  249,  Los  Gatos. 

DWELLING,  $3000;  San  Tomas; 
owner  and  builder,  T  A  Raid. 

DWELLING,  $8000;  Emerson  bet 
Miramonte  and  Springer;  owner 
and  builder,  Martin  T  Moller.  PO 
Box  6t7,    Los   Altos. 

TEMP  Real  Estate'  off  ice,  $600,  Mon- 
terey Road;  owner  and  builder, 
W  F  Ruthinhauser,  Rte  4,  Box 
433  Stone  Ave,  San  Jose. 

OFFICE  and  cUnic,  $1000;  Del  Medio 
Ave  and  Miller;  owner  and  build- 
er, Dr  J  W  Hutt<m,  415  Del  Medio 
Ave,   Los  Altos. 

GARAGE,  $1000,  Cottle  Ave;  owner 
and  builder,  Joe  Scialablia,  1043 
Meridian   Road,   San   Jose. 


BUILDING  CONTRACT.^ 


SAN  FRANCISCO 


DWELLING  and  Garage,  $6.600 ;  2406  I     ^      r^T:,^r^.T:, 

Simpson;      owner,      Carl      Massie ;  ;  ^^^SIDENCE,   7-room 
builder.   Premier  Home  Bldrs.  i  LOCATION    omitted. 

DWELLING  and  Garage,  $6,600 ;  2105   Architect— Not  Given. 
Normal ;  owner,  Critz ;  builder.  Pre-  i  Owner— Joseph    Vemjola. 
mier  Home  Bldrs.  ,  Contractor— L  Murer 

WAREHOUSE,   $6.500 ;    1000   Topeka ;  |      „         ,.      ,,       TOTAL  COST,  $14,000 
owner.  Norman  E.   Morse.  I     Specifications  filed  May  7,  1946. 

5    DWELLINGS    and    garages,    $6,000 1  

each;   2203-13-23-33-43.    University; 

owner.  Nelson  &  Rogers.  I 

5  DWELLINGS   and   garages.   $6,0001 
each  ;  2206-16-26-36  and  46,  Normal  :  ~ 

____        ,  owner,  Nelson  &  Rogers.  |  DWELLING 

$5000  each ;  N  TuckeV  75,"  i'()67i25"'e  i  TOY  Mfg.    Bldg.,    $4,000;    503    P    St;  j  SAN   RAFAEL. 

Rutland  ;  owner  and  builder,  Wilder  i     owner,   Garrett  Bros.  j  Owner— Dr.    and    Mrs.    Martm    Gutt- 

jADDN.   to  bldg.,  $2,000;  2335  Weller;  I     man. 


CompletkHi  Noti 


>>: 


SAN  FRANCISCO 


Recorded  Accepted 

May    25,     1946—56    LUCY.    Portola 

Bldg  Co  to  a  Carraro  &  Sons 

— May  26.  1946 

May  —  1M«— srw  NORIEGA  and 
34th  Ave.  The  Northern  CaUf 
I><Mrt  of  the  Brethren  to  C  L  WoW 
Constr  Co . .  May  9,  1946 

May  25,  1946— loi,  107,  111,  115  and 
121  VENUS;  425  Thornton  Ave; 
1178,  1190  Girard;  128  Haricness. 
Frank  Carraro  and  G  Carraro  & 
Sons  to  whom  it  may  concern. 

„  -- - May  25,  1946 

May  .....  1946— NW  VIENNA  50  SW 
Russia.  Philip  Harris  to  wh<Mn 
it  may  concern      

May  27,  1946— W  PRENTISS  50  and 
75  S  Ogden  Ave.  Elvin  and  Ve- 
ronica Larvich  and  Hugo  J  and 
Astrid  A  Bergstrom  to  whom  it 
may    concern May   27,    1946 

May  24,  1946— N  MONTANA  150, 
175,  200.  225,  250  and  275  W  Fax- 
ton.   Walter  E  and  Max  Hansen, 

Inc  to  whom  it  may  concern 

May  24,   1946 


40,  4  Maps  49.  Laurence  W  and 
Ella  Traylor  to  selves.  Box  99, 
North  Craigmont May  17,  1946 

May  20,  1946— NW  cor  of  land  to 
Matthews  E  parallel  N  line  of 
Liots  12  and  13.  Mrs  M  A  Carroll 
Subdivision  50  ft  to  beginning. 
Henry  L  and  Dylan  F  Coates  to 
William  Bris May  15,  1946 

May  20,  1946— Lot  2,  Block  2,  Maps 
of  La  Vista  Unda,  W  Maps  37. 
James  C  Bames,  Route  3,  Box  406, 
San  Jose,  to  self. — Ma.y  U,  1946 

LiwsFfled 


ALAMEDA  COUNTY 


ALAMEDA  COUNTY 


Recorded  Amount 

May  25,  194ft— Frye  Ave.  Lincoln 
Lumber  Co  vs  Carolyn  C  Howard 
aind  V  N  Jenstm _fl74.17 

May  25.  1946— Lot  6,  Map  Subdivi- 
sion Lot  3,  Block  2,  State  Univer- 
sity Homestead  No  2.  Berkeley, 
Calif.  Martin  M  Griffin  vs  Rose 
Martm  -- - 41.**l-''6 

May  25,  1946— Lots  20  and  21,  Biap 
Wilshire  Heights,  Oakland,  Calif. 
Martin  M  Griffin  vs  Rose  Martin.. 
_    _...May  21,   1946 

~™;;;;; _ .$3«2.76 


CONTRA  COSTA  COUNTY 


MARIN  COUNTY 


Co,  1826  Bayshore  Blvd. 

ALTER   APARTMENTS,    $5000;    1700, 
Octavia    St :    owner,    H    Cailleaud,  1 
2048    Market;    builder,    Ira  W    Co- 
bum,  2048  Market. 

DWELLING  (l-story.  frame),  $4500; 
S  San  Jose  98.376  E  Gorham ;  owner, 
Julius  Giorgi,  718  Bosworth  ;  build- 
er. J  Ragani.  134  Acton  St. 

ALTER  (warehouse  and  office), 
$4000;  SE  6th  and  Bluxome  Sts; 
owner,  Walworth  California  Co, 
premises ;  builder,  R  L  Wilson,  1297 
Bush  St. 

DWELLINGS  (l-story,  frame)  (24), 
$4000  each:NW  Geneva  Ave  and 
Brookdaie ;  N  Geneva  Ave  25.  50.  75, 
100,  125.  150.  175,  200,  225.  250.  275, 
300,  325,  350,  375,  400,  425,  450,  475, 
600,  525,  550,  575  W  Brookdaie; 
owner.  Atlas  Realty  Co,  1500  Judah ; 
builder,  Pacific  Coast  Construction 
Co.  1500  Judah. 

ALTER  DWELLING,  ^3000;  415  San 
Bruno  Ave ;  owners,  Mr  and  Mrs  N  i 


owner,  Christopher  Hunt 


SACRAMENTO 


San  Francisco. 
Plans  by  John  Breckline,  San  Rafael. 
Contractor — De    Luca    &    Son,    1745 

Filbert    St..    San    Francisco. 
,  Filed,  May  23,  '45.  Dated.  Mar  4,  '46. 
I     1st  of  each  month  90%  of  contract 
i     price, 

i  TOTAL  COST.   $30,000 

Limit,  Oct  1,  1946.   Plans  and  spec- 


Phifflbii^  Permits 


5  ROOM    frame    stucco    and    comp 
roof  dwelling  at  1205  58th  St.,  $5000,  '  if ications  filed 
August   Pleins.   owner  and   builder.  I 

6  ROOM  frame.  Stucco,  wood  shingle  ' 
dwelling  at  3042  56th  St.,  $9100. ;  L.  i 
H.   Hansen,   4100  11th   Ave,   owner;  j 
Harrigan    Realty    Co.,     809     J    St, 
contractor;    and    also    another    at 
3038  56th  St.,  at  $9100 ;  and  3032  56th 
St.,    $9100. 

5  ROOM  frame,  stucco,  wood  shingle 

dwelling  at   7«)   6th  Ave.   $7000;   J.  |      4701  San  Leandro  Blvd ;  owner,  Na- 
P.     -Walker    784-*6th    Ave,    owner;  juonal  Lead  Co;  dealer,  W  Rohde;  2 

,.^am  Bacchi  2423  V  St,  contractor.  ,  fixtures ;  2  gas  outlets. 

^Rn^^^   to   dwelling   3808   S.    St.,  l     157  Marlow  Dr;  owner,  W  Beckett; 
$1000;    F.    Wardlaw,    owner;    Sam   dealer.  L  J  Kruse;  6  fixtures;  3  gas 


OAKLAND 


Bacchi,  2423  V.  St.,  contractor, 

MolendU  Vre'mlsesT    buirde^.^^John'^^S^^^T^    Basement    915   8th    St, 
Newton  &  Son,  2029  Kirkham 


ALTER  DWELLING.  $3000 ;  1970  j 
Bayshore  Blvd ;  owners.  Mr  and  | 
Mrs  S  Saparita,  premises ;  builder.  I 
John  Newton  &  Son,  2029  Kirkham.  t 

ALTER  DWELLING,  $2500;  707} 
Guerrero  St ;  owner,  Frank  Marin,  ' 
premises ;  not  let 

ALTER  STORE  and  FLATS.  $2000; 
1201-12011*,  Hollister  Ave;  owner.  N 
Barsi.  1274  Hollister  Ave;  builder, 
Peter  D  Scatena.  1265  Shafter  Ave. 

ELECTRIC  SIGN,  $1378;  2690  Geary 
St ;  owner  Bekins  Storage  Co,  prem ; 
builder.  Electrical  Products  Corp, 
910  Harrison  St. 


$500;     Moss     and     Lucas,     owners; 
Markwart    Co.    Ahem    and     Spear 
Sts.,  contractors. 
5     ROOM    frame,    stucco    and     wood 
shingle     dwelling,     1116     Markham 


outlets. 

4263-69  Redding;  owner,  Jorgerson  ; 
dealer,  Finzel ;  21  fixtures;  20  gas 
outlets. 

1131  6th  Ave;  owner,  Adams  Bros; 

dealer,  Finzel;  2  fixtures. 

1931  8th  Ave ;  owner,  Mrs  Ousrh  • 
Way    $7000;    H.    H.    Wrinkle,    1528  ;  dealer,  Finzel ;  2  fixtures.  ^ 

A^SM^V^i/Yi'iK''  A*"*^    'i^^'";  ':     2239  7th  Ave;  owner,  C  A  Mitchell; 

ADDN.    1751    nth   Ave.,    $400;   James  ,  dealer,  A  J  King ;  3  fixtures. 
*™?'''^t"°'  °'^'^^''  ^"^^  builder.  j      721  E  28th  St;  owner,  A  E  Larson; 

ADDN.  of  masonry  const,  comp.  roof  j  dealer,  A  J  King;  3  fixtures. 

at  1924  16th   St.,  $4000 ;  Angelo  Ma-  j      Summit  and  30th  St ;  owner.  ; 

hon,   owner ;    Central   Calif.   Constr.  1  dealer,  Marsony ;  41  fixtures ;  14  gas 

Co.,    Cap.    Natl.    Bank    Bldg.,    con- 1  outlets. 

tractor;  Wallace  J.  Alexander,  Mi- j     3734    Lakeshore    Ave;    owner.    Mc- 

tau  Blvd..  engineer.  t  cray ;  dealer,  L  J  Madden ;  2  fixtures ; 

ADDN.  to  office  of  frame  and  rustic  j  3  g^s  outlets. 

const    1923    Stockton    Blvd..    $1000;)      457    Merrit ;    owner,    Henri;    dealer, 


Recorded  Accepted 

May  25,  1946— LOTS  21  to  26  Incl, 
Tract  717,  San  Leandro.  Sol  and 
Nettie  M  Scherman  to  whom  it 
may  concern May  17,  1946 

May  24,  1946—711  CARLSTON  Ave, 
Oakland.  Rudolph  E  and  Vir- 
ginia D  Fuetterer  to  A  R  Lap- 
ham  &  Son May  21,   1946 

May  27,  1946—58  SOTELO,  Pied- 
mont. O  E  Hagstrom  to  whom 
it  may  concern May  18,  1946 

May  27,  1946— PTN  LOTS  5  and  6 
Blk  A,  Amd  map  Loring  Heights 
Tract,  Oakland.  Leon  T  and  Dor- 
othy Angle  to  Berkeley  Reno- 
vating Co May  16,  1946 

May  23,  1946— PTN  LOTS  11  and  12      i  . . — 

Blk    1,    1878    Beaver   Tract    Ber-      i  May    22,    1946—1833,    1829    IRVING 
keley.     Frances    L    and    Rowena      j     st  Frank  W  Kelly  and  Genevieve 

Beans  to  Mills  Constr  Co 1     O'Brien    as   to    improvements   on 

- May  16,   1946  !     property. 

May  25,  1946— LOT  922,  Forestland      {  May  25,  1946— P  N  BLK  164  bound - 


Recorded  Amount 

May  22,  1946— Ptn  of  Rancho  San 
Ramon,  containing  3.116  acres, 
near  Walnut  Creek.  Superior  Tile 

Co  vs  Gordon  A  Emslie,  et  aL 

$171.50 

May  22,  1946— Lot  5,  Block  6,  Ken- 
sington Park  near  El  Cerrito. 
Dave  Overturf,  doing  business  as 
Pioneer    Builders    &    El    Rancho 

Supply,  vs  Hai-vey  K  Sharpe 

.....' $4,247.14 


Non-Respoimbility 


SAN  FRANCISCO 


Extension,    Oakland.     Robert 

Avilez  to  Victor  G  Flashraan 

May  23,   1946 

May  25,  1946— PTN  LOT  3,  map 
Cunha  &  Walker  property  and 
liOts  1  to  10  incl  Tract  712,  Lot 
4  Tract  709,  and  Lots  67  and  68 
Tract  692,  Oakland.  Schultz  Con- 
struction Co  to  whom  it  may  con- 
cem May  22,  1946 

May  25,  1946—507  DIEHL  Ave,  San 
Leandro.  Matthew  T  and  Lema 
E  aMrtin   to  D  G  Osincup 


ed    by    17th,    Rhode    Island,    De 
Haro  and  Mariposa.  F  H,  Ruth  S., 
and  H  E  FJscnT>eck.  jr  as  to  im- 
provements on   property.  


Electrical  Permits 


SAN  FRANCISCO 


May  25,  1946— LOT  6  Blk  1,  Dwlght 
Way    Terr,    Berkeley.     Melvin    B 


2785-86     341  Taraval;   owner,  G  M 
May  22,   1946'Minton;  contractor.  Neon  Sign  Serv- 
ice Co ;  sig^. 
2787     601  Valencia  St;  owner.  Her- 


vant's  Furniture;  contractor,  T  L 
Rosenberg;   sign. 

37835  9CI9  opp  ICstudilla  and  Foot- 
hill; owner,  Hobart  Johanaoo;  con- 
tractor. Jones  Elec  Co;  ouUets;  fix- 
tures ;    plugs ;    switches. 

S78M  l9^  Oakmore  Road;  ou^ner. 
E  J  IV>wler;  contractor.  Paramount 
Elec;    range. 

37837  IS07  Church  St;  owner,  Cot- 
ton; cotitractor,  James  Anderson; 
outlets;    switches;    fixtures;    plugs. 

37838  1408  Webster  St;  owner. 
Athletic  Gym;  contractor.  Scott- 
Buttner  Elec  Co;  circuits  for  heat 
machines. 

37839  1228  Broadway;  owner.  Ttny'o 
contractor,  Scott-Buttner  Elec  Co; 
alterations. 

27840  1803  Rosedale;  owner.  Fred 
Etarly,  J*-;  contractor.  Scott-Buttner 
Elec  Co;   repeur  fire  damage. 

37841  3501  San  Pablo;  owner,  Ho- 
tel San  Pablo  Garage;  contractor. 
Scott-Buttner  Elec  Co;  alterations. 

37842  373  40th  St;  owner,  Jensen's 
Radiator ;  contractor,  Conrad  Electric 
Co ;   mot<!>rs. 

37843  5825  Foothill  Blvd;  owner, 
Seminar>'  Grill ;  contractor,  Conrad 
Elec  Co;   servtce. 

37844  3214  36th  Ave  and  3609  Suter 
St ;  ovnet,  Hansen ;  contractory  Hay- 
nes  Electric  Co ;  outlets ;  switches ; 
fixtures;  plugs. 

37846  5827  Foothill  Blvd;  owner, 
Capitol  Theater;  contractor,  Matson 
Elec  Equlip  Co;  1  outlet;  1  fixture. 

37846  «08  San  Pablo  Ave;  owner, 
Henry  Magnussen ;  contractor.  Red 
Top   Elec   Co;    outlets;    alterations. 

37847  7509  MacArthur;  owner,  E 
Rothschild;  contractor,  West'n  Neon 
Corp ;    sign. 

37848  7109  Krause ;  owner,  Weldon 
Warren ;  contractor,  Clifford  Elec ; 
outlets :   jiwitches ;   plugs. 

37849  9  Agnes :  owner.  Jacobus ; 
contractolr.   R  A  (Joss;   range. 

37850  1100  29th  Ave;  owner  and 
contractolr,  Calif  Packing  Corp;  al- 
terations] 4  motors. 

37851  1100  29th  Ave;  owner  and 
contractor,  Calif  Packing  Corp;  al- 
terations J   8  motors. 

37852  illOO  29th  Ave;  owner  and 
contractoi-.  Calif  Packing  Corp;  10 
motors.     < 

37853  6112  La  Salle  Ave;  owner. 
La  Salle  Maricet;  contractor.  Pa- 
cific Elec  &  Mech  Co;  28  fixtures. 

37854  $656  Broadway;  owner,  An- 
drew Williams  Stores ;  contractor. 
Pacific  Eiec  &  Mech  Co ;  187  outlets ; 
21  switchles ;  187  fixtures ;  50  plug^ ; 
12  motors. 

37855  03rd  Ave  450  N  Holland; 
owner,  Leslie  C  Dawe ;  contractor. 
Special  Owner;  power  pole. 

37856  1221  Broadway ;  owner, 
Courtney  Men's  Shop ;  contractor, 
Elec   Prod   Corp;    sign. 

37857  3306  E  14th  St ;  owner.  Merle 
Camera  jjshop;  contractor,  Electrical 
Prod  Cor)|>;  sign. 


University  of  California,  Berkeley, 
California,  and  Business  Office,  Ad- 
ministration Building,  University  of 
C^aUfomia,  DavLs,  California,  begin- 
ning Friday,  May  24.  1946.  The  right 
to  reject  any  and  all  bids  is  reserved. 
THE   RBGENTS  OF  THE 

uNrvERsnr  of  California 
(Dally  Pacific  Builder) 
(May  24.  28,  SI,  Jxme  4,  1946) 


Qastified  Aflf ertisii^ 


«^ 


HELP  WANTED 

SUPERINTENDENT  to  take  charge 
of  the  installation  of  water  and  sewer 
systems,  San  Mateo  County  Reply 
Box  528,  c/o  Daily  Pacific  Builder. 

tf 


GENERAL  SUPKRINTE»fDENT, 
experienced  In  reinforced  ooncret* 
construction.  Reply  GArfield  8BT9.     tf 

PAVING  AND  GRADING  FOfUE- 
MAN.  State  ezp.  Reply  Box  Hi,  c/o 
Daily  Pacific  Builder. 

5/28-24-2T-M-29/4« 

BUILDING  CONSTR.  SUPT.  Reply 
ORdway  MM.  (tf) 


POSITION  WANTED 


and   Margaret  A  Gross  to  whom      •  zog  Motor  Co;  contractor.  Atlas  Elec 
it  may  concern April  29,  1946  |  &  Eng  Co ; 


May  25,  1946— LOTS  27,  28,  29,  and 
30  Tract  700,  San  Leandro.  F  W 
Valley,  W  G  Uncoln  to  Valley  & 
Lmcoln  &  Co   (four  completions) 


CONTRA  COSTA  COUNTY 


Official  Proposals 


Recorded 


Accepted  1 


ttecoraea  Accepiea  1     ^iitu    .t*,wvi  »"«  * .  -----  .     -- 

May  20,  1946— Ptn   Lots  48  and   49,      I  Francisco   Hospital ;    contractor,   Geo 
Block  2;  ptn  Lot  49,  Block  2;  ptn      !f  Brayer;  service. 

Lots   34   and   37,    Block   3.   all    in      !      2791      702    Market;    owner     Parker 
Bickerstaf f    Tract.    Lafayette.    H       Dental  System ;  contractor,  E  A  Cor- 


2788  SW  comer  Post  and  Divisa- 
dero;  owner.  N  Gray  &  Co;  contrac- 
tor. Atlas  Elec  &  Eng  Co ;  13  outlets ; 
2  switches. 

2789  840  Keamy;   owner,   Bataan;  j  Oavls  Campus  of  U.  of  C,  Davis.  Cal. 
contractor.   Chas  H  Yick;   4   outlets; 
1  switch 

2790  22nd  and  Potrero;  owner.  San 


Utility    Work    for    FPHA     Veterans' 
Housing    Unit  to   be   Constructed    on 


ADVElRTISEMENT  FOR   BIDS 


ARCHITECT  -  DRAFTSMAN,  exp. 
mod.  or  traditional  planning  working 
detailing,  perspectives,  complete  proj- 
ects, excellent  draftmanship.  Reply 
Box  529,  c/o  Daily  Pacific  Builder.  " 

(6/28-29-3  V46) 

ARCHITECTURAL  DRAFTSMAN, 
experienced  In  MODERN  RESIDEN- 
TIAL, COMMERCIAL.  PLANNING, 
PERSPECTIVES  and  DETAILS.  Re- 
ply Box  527.  c/o  Daily  Pacific  Builder. 
May  27-28-29-31.  June  3 

FOR  RENT 

NEW  CATERPILLAR  D-7.  with 
Hydraulic  Angle  Dozer  and  double 
drum  Le  Toumeau  power  unit,  fully 
operated  and  maintained.  Phone  VA- 
lencia  5005. 

5/28-29/31.  6/3-4 > 


TRACTOR  LOADERS  and  BULL- 
DOZERS;  also  ELECTRIC  WELD- 
ERS, portable ;  and  welding  done. 
Call  VAlencia  8108  or  Mission  7831. 

5/28-29/31,  6/3-4) 


nely,   Inc;  motors. 

2792      SW    comer    Eddy    and    Van 
Ness  Ave;  owner,  Don  Gilmore;  con- 


H  Andrews  to  self May  14,  1946 

May  20,  1946— S  50  ft  Lot  2,  Block 

37,  Boulevard  Gardens,  El  Cerrito.  „..     1 

William  H  Ford  to  C  V  Garrett..      I  tractor.  Manning  &  Whitaker ;  

May    13,    1946  2793       3rd     and     Newh&ll ;      owner. 

May   21.    194ft— Pt,t»    Lot   2.  Block   9,  Standard    Oil    Co;    contractor,    Man- 

Map  No  2  Waiiut  Heights,  near  ning  &  Whitaker;  19  outlets;  1  plug: 


BUILDING  PERMITS 

Granted 


SAN  FRANCISCO 


James  Jansen,  owner  and  contrac- 
tor. 

REMODEL  interior  of  dwelling,  2409 
N.  St.,  $500;  C.  C.  Morrison,  owner 
and    builder. 

4  ROOM  frame,  stucco,  wood  shingle 


L  J  Maddin ;  25  fixtures ;  4  gas  out- 
lets. 

1122  98th  Ave;  owner,  Nolridge; 
dealer,  M  Henry;  2  fixtures;  2  gas 
outlets. 

1507    Miller    Ave;    owner,    Martin; 


MAY  27,  1946 


REPAIR  fire  damage,  $1500;  1380 
Portola  Drive ;  owner,  Thos  Walsh ; 
contractor,  Robt  McCarthy,  1650 
Kiricham  St 

DWEL,L1NG,  l-story  frame,  $5500; 
E  33rd  Ave  300  N  Santiago  St; 
owner,  Keith  L  Lund;  architect, 
B  K  Dobkowitz,  425  Monterey  Blvd 
contractor,  Lund  Bldg  Co,  122  Es- 
colta    Way. 

REMODEL  restaurant  and  bar  and 
replacing  all  elect  work.  $2000;  361 
Boardway;  owners,  Helen  K  Fran- 
cis   and    Harry    Margoli.s. 

APTS.    two    3-room,    $2000;    SE    San 


dwelling  3800  44th  St.,  $6500;  J.  H.  | dealer,  O  Hanson;  3  fixtures 
Harden   3833   33rd    St.,   Owner  and  i     5907  Mazu la;  owner,  Johnson ;  d eal- 

!  er,  J  R  Pierce ;  8  fixtures ;  3  gas  out- 


contractor. 


Ilets. 


5420   Grove    St;    owner.    East    Bay 


Walnut  Creek.   Charlotte  C  Pat 
rick  to  Arthur  Mullins.April  29,  1946  ) 

May  21,  1946— Ptn  Lot  19.  R  N  Bur-      1 
gess  Co's  Map  No  1.  Macdonough 
Subdivision    near   Walnut   Creek,      j 
Elmer  W  Miller  to  whom  it  may      j 
concem May  20,  1946  j 

May  21,  1946— Lot  7,  Block  E.  Linda  I 
Vista  Unit  No  1,  near  Walnut  j 
Creek.  Norman  T  Riffe  to  Harold 


motors. 

2794  170  Byxbee;  owner  and  con- 
tractor, F  A  Oilman ;  

2795  201  Jones;  owner.  Kit  Kat 
Bar ;  contractor,  W  H  Kirsten ;  5  out- 
lets. 

2796  325  Market ;  owner,  Rudeman ; 
contractor.  Bertrand  Electric  Co;  3 
plugs. 

2797  675   Bush;    owner.    Sherry's; 


Subjectl  to  conditions  jrt-escribed  by 
the  undelrsigned,  sealed  bids  are  in- 
vited for  the  following  work  on  the 
utility  w0rk  for  the  F.P.H.A.  Veteran 
Housing  Unit  to  be  constructed  on 
the  Davis  Campus,  University  of  Cal- 
ifomi.*,  ijiavis,  California:  (1)  Sewers 
and  Pumping  Plant;  (2)  Water  Lines 
(3)  Electric  Lines;  (4)  Grading,  roads 
and  pathrj.  A  deposit  of  ten  dollars 
($10.00)  iti  required  for  each  set  of 
plans  and  specifications  issued.  No 
bids  will  be  received  after  2 :00  P.  M, 
June  7,  1946.  Plans,  specifications 
and  infolmation  available  at  Cash- 
ier's OffiC^e,  103  Administration  Bldg., 


LUMBER  HANDLING  EtqftJW- 
MBNT :  CARRIERS,  STACK&RS, 
'I:RUCKS.  Call  Mac,  Pacific  Oarrlers. 
OSkland.    KE  4-H»l. 

FOR  SALE 

AVAILABLE  FOR  IMNfEDIATE 
DELIVERY  a  limited  quantity  of 
26 -gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266. 

5/28-29-30.  6/S-4/4g 

WANTED 

PARTNERSHIP  WANTED  with 
CONTRACTOR  or  manufacturing 
I  firm  by  man  thoroughly  experienced 
I  in  purchasing  and  admin istratlv* 
{  phase  of  business.  Can  offer  SflUlV- 
I  ICES  and  INVEST  CAPITAL.  Re|My 
Box  524,  c/o  Dally  Pacific  Builder. 

(6/M -27-28-20-gl/4«) 

(]reneral  contractor  desires  to  BBNT 
or  LEASE  YARD  A  OFFICE  BLDG., 
approx.  10  M.  sq.  ft.  Phone  OSdway 
4624.  or  reply  Box  522,  c/o  Dal|p  Pa- 
cific Bulkier.  (6/22-23-24-2T-«8.'4«) 


L  Paige May  15,  1946  !  contractor,  Malm  &  Welter;  10  out- 


May  22,  1946— Lot  20.  Block  7,  Nic- 
hoU  Macdonald  Ave  Civic  Center, 
Richmond.  H  E  Russell  to  whom 
it  may  concern May  15,  1946 


SANTA   CLARA   COUNTY 


Hardware  Co;   dealer,   L  J   Kruse;   5  1  May  23.  1946— Lot  49,  Reliez  Valley 


SHED    (temporary    vegetable    shed> 
$1000 ;    Scott    Lane    off    Kif er    Rd ;  j 
owner  and  builder,  G  Nishigra. 

ADDITION  (dwelling).  $1000;  Morse  | 
Ave ;  owner  and  builder,  George  1 
Hinkley,  premises.  j 

ADDITION,  $1000 ;  1278  Peach  Court ;  [ 
owner  and  builder,  E  Hawthorne,  j 
premises.  j 

ADDITION,  $1000;  Locust  and  Alma, 
San  Jose ;  owner  and  builder,  Jo- 
seff  Vallelunga,  premises. 

DWELLING  (1  family),  $8000;  Ridge-  j 


fixtures. 

5452  Roberts;  owner,  A  T  Gordon; 
dealer,  A  T  Gordon;  2  fixtures. 

1539  9th  Ave ;  owner,  Mrs  G  Hausel ; 
dealer,  P  J  Walsh ;  1  fixture. 


Furiiace  Permite 


Estates.  Unit  No  2,  Lafayette. 
Ronald  B  Brown  to  J  F  Cowling 
May  17,   1946 


SANTA  CLARA  COUNTY 


OAKLAND 


Linholm  and  Buena  Ventura;  own- 
crest  Ave ;  owner  and  builder,  J  E  |  er,  Corry ;  dealer,  Atlas  Heat  &  Vent 
T«<,«   A„«  CO  o  oK«K   cj.  J        Lotz.  Co:  central  furnace. 

i2l^ZVVJ^l.lV.r7.ll  5"^  ^WELLING    (1    family).    $7000;    Lot!     5522  Fleming;  owner.  Collins;  deal- 


contractor,  J  A  Johansen,  1393  Va 
lencla  St. 

ADD  room  to  office,  plaster  front 
and  install  new  interior  lighting, 
$1000;  2051  3rd  St;  owner,  A  V  Mar- 
abito;  architect,  Robt  Deuke;  con- 
tractor, Carlsen  &  Fianz.  ^  Oak 
Grove   St. 

DWELLINGS,  nine  l-story  fr.  $4000 
each;  N  Geneva  Ave  600.  625,  650, 
675,  700,  725  W  Bfookdale  Avenue; 
owner.  Atlas  Realty  Co,  1500  Ju- 
dah St;  contractor.  Pacific  Coast 
Constr    Co,    1500    Judah    St. 

ENLARGE  windows  and  exit  to  rear 
of  dwelling  and  alter  and  paint 
kitchen,  $660;  2582  Great  Highway 
owners,  Mr  and  Mrs  C  Roomel"; 
contractor,  N  L  Priest,  1758-60  Mis- 
sion    St. 


SACRAMENTO 


DWELLING  (6-room,  frame,  stucco 
wood  shingle),  $6000;  4516  T  St; 
owner  and  builder,  Joseph  D  Wil- 
son, 4600  T  St. 

DWELLING  (5-room,  frame,  stucco, 
wood  shingle),  $6000;  2976  Krov 
Way;  owner.  Conrad  Noya;  builder, 
Louis  Jansen,  775  Eldorado  Way. 

DWELLING  (5  room,  frame,  stucco, 
wood  shingle).  $6000;  2976  64th  St; 
owner,  Mr  Wear;  builder.  Louis 
Jansen,  775  Eldorado  Way. 

DWELLING  (5-room,  frame,  stucco, 
wood  single),  $6000;  2976  64th  St; 
owner,  W  Thompson;  builder,  Louis 
Jansen.  775  Eldorado  Way. 

ADDITION  (to  building  of  frame  and 
corrugated  iron).  $7500;  416-422  17th 
St ;  owner,  Sacramento  Roofing  Co ; 
builder,  Bingham  Construction  Co. 
6329  EUistem  Ave. 

ADDITION  (room  to  dwelling,  frame. 
stucco*.  $1000;  3509  12th  Ave;  own- 
er and  builder,  Fred  J  Rice,  prem. 

DWELLING  (6-room,  frame,  stucco, 
wood  shingle),  $6000;  2649  13th  St; 
owner,  Leo  Schmitt,  817  28th  St ; 
builder,  Charles  E  Decuir,  2739  Mar- 
shall Way. 


24,    Lassen    St,    Los    Altos ;    owner ;  er,   Atlas   Heat    &  Vent   Co ;    central 
and  builder,  A  W  Clayton.  I  furnace. 

BUILDING    (restaurant),   $2000;    21- J     2614  99th  Ave  ;  owner.  Perry ;  dealer. 
Mile    Station;    owner    and    builder,  ij^tlas  Heat  &  Vent  Co;   central  fur- 


Harry   Dankar. 
DWELLING   (1  family),  $7000;   Dale 


nace. 
2364 


E    14th    St ;    owner,    Jensen ; 


Dr;   owner  and  builder,   R  E  Con-    dealer.   Atlas   Heat  &  Vent  Co;   cen- 
niff,  398  N  17th  St,  San  Jose.  1  tral  fumace. 

DWELLING  (1  family).  $7600;  Deck-  I  6035  Majestic;  owner.  Moen;  dealer, 
er  Dr;  owner,  E  Rosevear;  builder.  1  Atlas  Heat  &  Vent  Co;  central  fur- 
W  C  Furtwengle,  296  23rd  St,  San  ;  nace 


OAKLAND 


ALTER.  $600:  5249  San  Pablo  Ave; 
owner.  A  Lippman,  prem;  contrac- 
tor, H  G  Mims,  3245  Idaho  Street, 
Berkeley. 

DWELLING,  l-stor>'  6-room.  $7740; 
2873  Burton  Dr;  ownjr  and  build- 
er. Walter  N  Fanning,  1014  Trestle 
Glen    Road. 

ALTER,  $500;  1507  Miller  Avenue; 
owner,  Dr  Coombs,  prem;  contrac- 
tor, Clyde  M  Church,  2277  E  14th  St 

ADDITION,  $750;  1362  53rd  Avenue; 


Jose. 

DWELLING  (1  family),  $6000  Lot 
21,  Maywood  Ave;  owner  and  build- 
er, A  R  Kline. 

DWELLING  (1  family  and  garage), 
$3000;  Lawrence  Rd;  owner  and 
builder,  E  M  Anderson. 

DWELLING  (1  family),  $4500;  Bur- 
rows Rd,  Campbell  Acres;  owner 
and  builder.  M  Stuckey,  Route  1, 
Box  218.  Campbell. 

DWELLING  (1  family),  $6000;  Free- 
wood  Manor,  Los  Altos;  owner  and 
builder,  Woodard  &  Freels.  520  Palo 
Alto  Ave,  Mt  View. 

DWELLING  (1  family),  $6000;  Free- 
wood  Maaor,  Los  Altoc;  owner, 
Melvin  Woodard,  520  Palo  Alto  Ave. 
Mt  View;  builder,  Woodard  & 
Freels,  520  Palo  Alto  Ave,  Mt  View. 

DWELLING  (1  family).  $17,180; 
Hamilton  and  Jefferson,  Palo  Alto ; 
owner,  Donald  Fisher,  678  Laurel 
St.  San  Carlos ;  builder.  W  A  Gould, 
680  Laurel  St.  San  Carlos. 

DWELLING  (1  family).  $7000;  Man- 
ning Ave;  owner  and  builder.  Paul 
E  Potta,  927  Harliss  Ave.  San  Jose. 

ALTERATIONS,  $3000;  2241  Bay- 
shore.  Palo  Alto ;  owner  amd  builder, 
George  Lauricella,  premises. 

ADDITION  (to  1  family  dwelling). 
$100.  291  Dupont  St;  owner  and 
builder,   J   M   Hanington,   premises 


2808  108th  Ave;  owner.  Bevilaqua 
Bros ;  dealer,  L  F  Witharm ;  floor 
fumace. 

1654  68th  Ave;  owner.  S  Davies; 
dealer.  L  F  Witharm;  floor  fumace. 

2600  99th  Ave;  owner,  Bevilaqua 
Bros ;  dealer,  L  F  Witharm ;  floor 
fumace. 

645  MacArthur;  owner,  E  Irvin; 
dealer,  L  F  Witharm;  floor  fumace. 

5320  Harboard  Dr ;  owner,  Spivock ; 
dealer,  L  F  Witharm;  central  fur- 
nace. 

2687  Coolidge  Ave;  owner,  L  Col- 
lert ;  dealer,  P  Bounno ;  floor  fumace. 

1632  20th  Ave ;  owner,  Corso ;  dealer, 
L  F  Witharm ;  floor  fumace. 

4211  Gregory;  owner,  Josephs; 
dealer,  L  F  Witharm;  floor  fumace. 

4439  Pampas ;  o^-ner,  Spivock ;  deal- 
er,  L  F  Witharm;   floor  furnace. 

10712  Foothill  Blvd;  owner,  Bevil- 
aqua Bros;  dealer,  L  F  Witharm; 
floor  fumace. 

1628  E  19th  St;  owner,  H  Woods; 
dealer,  Holland  Co;  floor  furnace. 

1428  Havenscourt;  owner.  A  Maf- 
fel :  dealer,  Holland  Co ;  central  fur-    May  21,  1946— SE  iine  of  San  Benito 


Recorded  Accepted 

May  20,  194&— W  4th  St  50  ft  N 
Burton  Ave  N  50x138  ft  to  point 
of  beginning,  ptn  Lot  D,  Younger 
Subdivision,  San  Jose.  John  L 
Flynn,  one  of  owners,  to  Fred- 
erick Winninger .....May  18,  1946 

May  22,  1946— Lot  66,  Map  of  Los 
Altos  County  Club  Propirties,  R 
Maps  50  and  53.  Daniel  J  and 
Dorothy  B  Mullen  to  Piazza  & 
Huntley,  for  grading May  13,  1946 

May  22,  1946— Lot  1,  Block  127, 
Crescent  Park,  Map  No  3  Y  of 
Map  7.  Palo  Alto.  Milton  J  and 
Eulah  R  Bevilockway,  346  Dana 
St,  Palo  Alto,  to  Sunlite  Homes. 
Inc May  16,  1946 

May  22,  1946— Lot  12.  Tract  134, 
North  Claremont  Unit  No  1,  Santa 
Clara  County.  B  H  and  Carol  E 
Painter.  24  N  2nd  St,  San  Jose, 
to  selves  May  21,  1946 

May   22,   1946— Lot  67,   Map   of   the 


lets. 

2798  376  Geary ;  owner.  Bob's  Res- 
taurant; contractor.  Golden  Gate 
Electric  Co;   

2799  219  Jones;  owner,  Spotlight; 
contractor.  Pacific  Elec  Const  Co; 
alterations. 

2800  10  Minna  St;  owner.  Ack 
Auld's;  contractor.  American  Elec 
Const  Co;  

2801  250  Post  St;  owner,  Gumps; 
contractor.  Eureka  Electric;  altera- 
tions. _ 

2802  1970-72  Jefferson;  owner,  O 
M  Rousseau;  contractor.  Strom  & 
Smith;    41   outlets;    24    switches;    24 

plugs.  _  _ 

2803  2360  Pacific  Ave;  owner,  J  L. 
&  H  Simon;  contractor,  Ray  Bumer 

Qq  •      

i      2804     288   1st   St;   owner.    Standard 
j  Plating      Works;      contractor.      Ray 

I  Burner  Co;    

i      2805    753  Bush  St;  owner.  V  Somne- 
:rln;  contractor,  Ray  Burner  Co;  mo- 


tors. 


H 


i     2806     467  Turk  St;   owner,  F  & 
Jensen ;   contractor,  Ray  Bumer  Co ; 
motors.  _    ^_ 

2807  2545  16th  St;  owner,  Lyon- 
Magnus,  Inc ;  contractor,  Ray  Bumer 
Co;  motors. 

2808  8th  St  at  Howard ;  owner.  Bell 
Brook  Dairy ;  contractor,  Ray  Bumer 
Co;  motors. 

^v-.  w., „  2809    721  Brannan;  owner,  Califor- 

VA^Hancock "subdivision   No  1,      jnia    Saw   Works;    contractor,    Stone- 
M  Maps  78.  Vincent  T  and  Mamie      I  Ryals ;  service ;  motors. 
Navarra,  431  N  15th  St,  San  Jose,      j     28IO     885  Market  St;  owner.  Jacks 


to  Sal  Guardino May  20,  1946 

May  22,  1946— Lot  18  in  Tract  191, 
Westwood  Park  Unit  No  1,  in  SW 
4  of  Sec  14  T  7  S  R  1  W,  M  D  B 

&  M.  M  W  Wilcklow,  76  N  Ist  St, 
San  Jose,  to  whom  it  may  con- 
cem May  21,  1946 

May  22,  1946— Lot  29,  Map  of  In- 
terurban  Park  Tract  No  2,  9-4-07 
L  Maps  91.  Charles  W  Lannin, 
2217  W  San  Carlos  St,  San  Jose, 
one  of  the  owner,  to  Laurence 
Traylor May  30,  1946 

May  22,  1946^Lot  28,  Map  of  In- 
terurban  Park  Tract  No  2,  9-4-07, 
L  Maps  91.  Charies  W  Lannin, 
one  of  the  owners,  to  Laurence 
Traylor. May  20,  1946 

May  22.  1946— All  of  Lot  27,  Map  of 
Interurban  Park  Tract  9-4-07,  L 
Maps  91.  Charlea  W  Lannin,  one 
of  the  owners,  to  Laurence  Tray- 
lor  ; May   20.    1946 


nace. 

1438  16th  Ave;  o\i-ner,  G  William- 
son ;  dealer,  Holland  Co ;  floor  fur- 
nace. 

1110  Elxcelsior;  owner.  Bowles; 
dealer,  W  Rohde;  floor  fumace 


DWELLING   (1  family),   $6000;   Gar-        812  106th  Ave;  owner.  Abe  Lincoln; 


den  Lane,  off  San  Jose-Los  Gatos 
Rd ;    owner  and    builder.   T   J   Mc- 
Cammon,    Route    1,    Box    186,    San 
Jose-Los  Gatos  Rd,  Campbell. 
DWELLING  (1  family),  $3500;  Down-  j 


dealer.  P  Bnmno;  floor  fumace. 

1738  Excelsior;  owner,  Johnson; 
dealer,  Atlas  Heat  &  Vent  Co;  cen- 
tral fumace. 

5200    Redondo;    owner,     Ungaretti- 


ing   and   Empey   Way ;    owner  and   deaJer,  Atlas  Heat  &  Vent  Co ;  floor 


builder.  H  G  McAbee. 
DWELLING  (1  family).  $6500; 


Terra 


furnace. 

2043  Market  St ;  owner.  Richardson ; 


Bella    Teres.    Lot    37:    owner    and  !  dealer.  Atlas  Heat  A  Vent  Co;  floor 
builder,    Alfred    Huntley,    Route    1, '  fumace. 


Box  287.  Mt  View. 

DWELLING  (1   family),   $8000;    cor- 
ner Sunnyoaks  and   Robin;   owner 
and  builder.  Walker  Vaughn,  Rte 
1.  Box  230,  Campbell. 

ADDN  to  dwelling,  $500;  White  Oaks 


6980  Colton  Blvd;  owner,  McClurg; 
dealer.  Atlas  Heat  A  Vent  Co ;  centrai 
furnace.  J 

7923     Hillside:      owner,      CThisselli;  1 
dealer,  J  R  Pierce;  floor  fumace. 
481  41st  St :  owner,  Mrs  Mario;  deal- 
Road;  owner  and  builder.  H  D  Gil-  ier.  Aavaks  Heating  Appliance;  floor 
bert,  Rte  1.  Box  1550.  Campbell       fumace 
DWELLING,  $5000:  2086  Uncoto.  San  I     5484  Wadean  Place:  o\vTier.  Baker- 
Jose;  owner,  and  builder,  Louis  Gai-  J  dealer,  E  J  Hoerst;  floor  furnace. 
Wt$L  9015    Walnut    St;    owner.    Havenv 

GREENHOUSE,  $3000;  OakhUl  Cem- {dealer.  R  A  Roeber;  floor  fumace. 


Ave  with  SW  line  of  San  Mateo 
Ave  on  San  B^iito  Ave  SW  70  ft 
NW  on  San  Mateo  52  ft  to  point 
of  begmning.  George  W  Monk,  17 
Front  St,  Los  Gatos,  to  J  C  Monk 
&  Son May  17,  1946 

May  21,  1946^Beginning  at  a  point 
in  the  center  line  of  a  50  ft  right- 
of-way  distant  NE  942.64  ft  from 
NE  line  of  Monterey  Rd,  distant 
NW  296.75  ft  from  SE  line  Lot  1, 
O'Bannon,  Kent  &  Bruce  Sub- 
division. Wm  H  Doidge,  Route  4, 
Box  354B,  San  Jose,  to  self  - 
...May  20,  1946 

May  21,  i946^lj>ts"m  338.  Tract 
No  228,  Bradley  Manor,  Unit  No  3. 
4-23-45,  7  Maps  52  and  58.  Geo  M 
Thompson,  one  of  the  owners,  to 
Philip  W  Hayden  &  G  M  Thomp- 
son          _        „        May  20,  1946 

May  20,  IMe-Ail"  of  Lot  2,  Tract 
No  85,  Map  of  West  San  Jose 
Tract,  which  map  was  filed  1-9-39. 


&    Irvine;    contractor,    Galvin    Bros; 

"Tsn  llO  Market  (7th  floor) ;  own- 
er. Jacks  &  Irvine;  contractor.  Gal- 
vin Bros;  .— ,.       ^         _ 

2811  110  Market  (7th  floor) ;  own- 
er Jacks  &  Irvine ;  contractor.  Galvin 
Bros  ;  26  outlets  ;  28  plugs. 

2812-40  Various  locations  and  own- 
ers •  contractor.  Apex  Electric ;  signs. 

2841  611  Mission  St ;  owner, .] 

contractor,  Ets-Hokin   &  Galvan;  20 

2842  730  Moscow ;  owner.  Modem 
Home  Builders;  contractor.  Edison 
Elec  Const;  12  outlets;  11  switches; 
14  plugs;  service. 

2843  24  Lucy;  owner,  Fred  Rudi- 
sell  contractor.  Edison  Elec  Const; 
13  outlets:  12  switches;  13  plugs; 
service 

2844  198  O'Farrell;  owner,  Frank's 
Fine  Foods;  contractor.  Pacific  Elec 
Const  Co;  service 

2845  981  Mission  St ;  owner,  Don  s 
Furniture  Co;  contractor,  Dowd-Seld 

Electric;  17  plugs.  ^„,^„..,i 

2846  442  Post;  owner,  Coldwell- 
Banker  ft  Co;  contractor,  Dowd-Seid 

2847  3348  21st  St ;  owner,  E  Jordan ; 
contractor,    Dowd-Seid    Electric    Co; 


It  pays  to  be  emphatic  and  insist  on  having  a 
full-size  water  heater  for  your  home.  That 
means  saying— **no,  no"  to  the  old  20  galloa 
si2e  storage  heater  and  buying  a  30,  40  or  50 
gallon  water  heater  to  serve  your  family  needs. 

The  new  automatic  washing  machine  or 
dishwasher  you  are  planning  to  buy,  will  call 
for  extra  hot  water.  Buy  a  water  heater  with 
extra  storage  capacity  to  give  your  home  un- 
interrupted hot  water  service  at  all  times* 

**ilZE-UP"  YOUR  WATER  HEATER 
FOR  MODERN  HOME  USE 


"'2848'  825  Sutter;  owner.  Arthur 
Murray  Studios;  contractor,  Dowd- 
Seid  Electric;  alterationa 


OAKLAND 


37830  5759  Claremont  Ave;  owner. 
V  E  Sandner  Est;  contractor,  Spott 
Elec:   repairs   at   meter  box. 

37831  2801  E  23rd  St;  owner.  Mrs 
Rosine  Perat;   contractor,  Spott  El; 

^_  37832      Old    Zoo        Joaquin    MlUer 

West' San   Jose  Road;  owner.  City  of  Oakland  Park 

was  filed  1-9-39.  pept ;   contractor.  Spott  Electric  Co; 

3  Maps  32.  G^d  E  and  Ada  V  I  move   meter  locaUon. 

WebbS  to  wCo  it  may  concem  i     37833    1700  E  14th  St ;  owner.  Sun  - 

_ jUy  20.  1946  Let  OU  &  Gas  Co;   contractor,   J   B 

May  20.  194*— Lot  asi  Tract  No  134,  Coleman ;  sign-                     ««,-,    om. 

North  Claremont  Unit  No  1.  «-24-  i     37834     2400  Grove  St;  owner,  Ser- 


Be  sure  the  new  automatic  water  heater  you 
get  is  "sized-up"  to  your  family  needs. 
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PLANS  and 
Speculations 

Bedding:  D.  S.  Ledbetter,  proj- 
ect OTKineer  for  the  Federal  Hous- 
ing Aoministration,  has  established 
<wnce«  on  the  site  of  the  local  vet- 
erans housing:  development.  With- 
in 60  days  units  should  be  started 
on  the  hospital  grounds  site.  The 
county  is  awaiting  final  instruction 
oeiore  commencing  sewer  and 
street  work. 

«  oOo 

Hercules:  The  Town  Council  hai 
earmarked  |3,200  for  the  widen- 
ing and  repair  of  Hercule'i  miiin 
thoroughfare.  Railroad  Ave.  Work 
will  begin  within  the  next  few 
weeks.  Engineering  surveys  must 
be  completed  and  approval  obtain- 
ed from  the  State  before  construc- 
tion gets  underway. 
oOo 

San  Francisco:  Housing  is  prom- 
ised veterans  who  will  attend  San 
Francisco  Junior  College,  as  the 
board  of  education  has  filed  wilJi 
the  Housing  Authority  to  build 
200  housing  units— -Quonset  huts — 
on  the  campus.  They  will  be  erect- 
ed in  the  area  bounded  by  Judson 
avenue,  Phelan  avenue,  and  Have- 
lock  street. 

oOo 

Qroville:  J.  C.  Nisbet,  principal 
of  the  Oroville  Union  High  School, 
has  asked  for  ^75,000  for  expansion 
of  school  facilities.  Buildings  con- 
templated are  an  auditorium,  two 
classrooms,  a  gymnasium  and  shop 
buildings.  The  program  is  part  of 
the  half -million  dollar  plan  to  give 
Oroville  better  schools. 
oOo 

Dinuba:  Voters  of  this  city  prob- 
ably will  be  asked  to  vote  on  the 
proposed  Alta  Hospital  District 
early  in  September,  it  was  report- 
ed at  a  meeting  of  the  Dinuba 
Chamber  of  Commerce.  More  than 
400  of  the  1500  signatures  neces- 
sary for  the  petition  have  already 
been  obtained. 
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Labor  Supply  Picture  Br^htens  as  YA 
Apprentice  Pribram  Gains  Impetos 

SrzciAi.  ntoM  tbx  Daily  Pxcinc 
BuiLDM'8  WASHINGTON  BUREAU 

G«neral  contractors  don't  need  to  worry  about  a  labor  shorUffe 
iw  the  eonatnicti<m  industry  duiing  the  next  few  years. 

At  least,  this  is  the  emicaisius  of  Washinffttm  observers  close  to 

the  labor  picture. 


Did  You  Know  That  .  .  . 


REFINERY  EXPANSION 

Plans  to  modernize  its  Richmond 
refinery  wharfing  facilities  were 
announced  today   by   Standard   of 

The  announcement  was  made  fol-  !  ^bor^  Department  as  follows 


The  general  labor  situation  is 
now  spotty  as  the  service  men  are 
returning  and  as  the  veterans' 
emergency  housing  program  de- 
velops along  with  essential  non- 
residential construction.  But  no 
acute  labor  shortage  will  develop 
the  country  over,  these  observers 
say. 

Apprentice  training  programs 
now  underway  are  expected  to 
bring  ever  increasing  numbers  of 
new  workers  into  the  construction 
trades.  This  will  build  up  a  labor 
supply  that  has  been  depleted  by 
the  war  years. 

For  many  years  to  come  con- 
tractors will  be  drawing  skilled 
workers  from  apprentice  pools  that 
are  now  building  up  in  all  con- 
struction trades. 

One  of  the  government  programs 
is  the  Apprentice  Training  Service 
under  the  Department  of  Labor. 
Trainees  Increase  16% 

Detailed  reports  from  over  half 
the  1,457  community  apprentice- 
ship programs  under  labor  depart- 
ment's supervision  show  a  16  per 
cent  increase  duiing  April  in  num- 
ber of  new  apprentices  in  the 
building  trades. 

In   Department  of  Labor's  pro- 

The  percentage  increase  by  trades 

for  April  was  broken  down  by  the 


lowing  approval  of  the  project,  es 
timated  to  cost  14,370,000,  by  the 
Civilian  Production  Administra- 
tion. 

Virtually  all  units  of  the  present 
"Long  Wharf'  will  be  rehabilitat- 
ed and  many  of  them  will  be  re- 
placed. When  the  program  is  com- 
pleted, the  reconstructed  wharf  is 
expected  to  rate  among  the  best 
of  its  kind. 


Electrical,  12  per  cent. 

Pipe  trades  (plumbing,  steam- 
fitting  and  other  related  trades), 
21  per  cent. 

Painting,  10  per  cent. 

Sheet  metal,  9  per  cent. 

Trowel  trades  (bricklaying,  ma- 
son work,  stone  and  tile  settings, 
plastering  and  cement  finishing), 
14  per  cent. 

Woodworking,  19  per  cent. 


Other  building  trades,  19  per 
cent. 

Observers  are  encouraged  by 
these  increases  but  insist  the  ATS 
program  must  speed  up  to  provide 
labor  that  the  long-range  construc- 
tion program  will  demand. 

In  this  connection,  the  Labor 
department  service  reported  an  in- 
crease in  local  joint  apprenticeship 
programs  from  1,117  in  February 
to  1,467  at  the  end  of  April.  But 
this  is  not  enough. 

Speed  Recruiting  Program 

Field  workers  already  have  been 
increased  from  190  to  260  and 
more  are  being  added  constantly  in 
the  hope  community  committees 
can  be  increased  to  between  4,000 
and  5,000.  These  committees  guide 
appffenticeship  programs  locally, 
based  on  standards  worked  out  na- 
tionally. 

The  pipe  trades  have  led  the 
way  in  apprenticeship  training,  ac- 
cording to  William  F.  Patterson, 
ATS  director. 

,"Not  only  has  the  plumbing  in- 
dustry in  nine  months  almost 
doubled  the  number  of  establish- 
ments at  which  craftsmen  will  be 
developed  for  our  building  pro- 
gram," he  said,  "but  it  also  has 
almost  doubled  the  number  of  op- 
portunities for  employment  and 
training    of  apprentices. 

"The  latter  is  especially  im- 
portant to  veterans,  as  about  90 


Q2n  «?^rJ5*  SSiS?"iT**^***"P«  designer,  has  opened  offices  at 
2^2.1  tw.itt?^i'n?K!r*^-  ?^  "i*  member  of  the  California  Horticul- 
n  Lr^iLi^l.!^"*'^  '^***®  ^'^y*^  Horticultural  society  of  England. 
P  i-iSr.  Jf?^*  "***  construction  of  home  grounds,  design  of 
home  grounds,  drainage  and  irrigation  problems,  and  is  equipped  to 
make  estimates,  stndies,  reports  and  final  plans  of  landscape  problems. 

c  ^^^^iS^^ftl^  f"^  "<>  J**^**  A.  Stein,  21  Columbus  Ave., 
mo  ^XbS;,k*te49.'''*^^  theiP'phone   number   from   EXbrook 

m#  T^^J^l  P'*^*  Serrice  is  now  operating  at  Suite  317—320 
Market  street,  San  Francisco  2,  and  offers  a  complete  line  of  drafting 
services  covermg  electrical,  mechanical,  architectural,  mappmg,  topo- 
graphical, patents,  trademarks,  charts,  graphs,  diagrams,  and  com- 
mercial advertising  fields.  WiUiam  T.  <!k)le  is  manager,  and  Frederick 
B.  Lee,  chief  draftsman.  Telephone  Montrose  3239. 

The  San  Francisco  Planning  and  Housing  association  has  moved 
to  1095  Market  street.    New  telephone  number  is  MArket  4873. 

The  State  Personnel  Board,  1015  "L"  street.  Sacramento,  has 
announced  examinations  for  the  following  positions  which  will  be 
conducted  on  dates  indicated.  Applications  must  be  filed  with  the 
Board  on  forms  provided  by  them.    Veterans  receive  preference. 

''*>•'*•»"  salary  Exam.  Date  File  Before 

Structural  Engineering  Associate |356  to  |445        July   6        Jime  15 

Ass't  Highway  Landscape  Engr 280  to   340        July  25         July   5 

Pileman    _ prevailing  rates        July  27         July   6 

Senior  Architectural  Designer  .„ 446  to    555        July  27         July   6 


BUILDERS'  EXCHANGE 
ELECTS  11  MEMBERS 

At  the  regular  monthly  meet- 
ing Wednesday,  May  29,  of  the 
Board  of  Directors  of  The  Build- 
ers' Exchange,  San  Francisco,  the 
following  firms  were  elected  to 
membership: 

Harry  Pixton,  painting  contrac- 
tor; The  Brookman  Co.,  floor  cov- 
ering and  acoustical  installations; 
John  H.  Jewett,  manufacturers' 
representative,  Constr.  Specialties; 
Moore's   Trucking    Service,   truck- 


This  money,  in  the  form  of  a 
deficiency  appropriation,  would  en- 
able the  BCF  to  continue  its  loan 
advances  to  states  and  their  poli- 
tical subdivisions  for  the  prepara- 
tion of  plans  for  public  works. 

These  loans  permit  states,  cities 
and  local  planning  authorities  to 
create  and  maintain  a  reservoir  of 
planned  public  works  which  will 
be  ready  to  f^o  forward  as  soon 
as  material  and  labor  are  available 
and  when  such  proje<tts  are  re- 
quired to  maintain  employment  at 
a  hi^  level. 

A  vast  backlog  of  public  works 
is  passing  through  the  drawing 
board  stage,  planning  fbr  which  is 
being  financed  with  the  bureau's 
loans.  These  advances  will  be  paid 
back  to  the  federal  treasury,  with- 
out interest,  when  w<»rk  on  the 
proposed  projects  gets  underway. 
The  $50,000,000  now  called  for 
Ai.   XL  4.  ,..  ,   c       exceeds  by  two-thirds  the  $30,000, 

F^liV^^  T^l*  meeting  of  San  ooo  which  the  Bureau  of  Commun- 
5^?^^  /r  ?J®''k  N**»7^^,  Asso-lity  Facilities  has  had  available  for 
ciation  of  Cost  Accountants,  the  j  advances  since  June  of  last  year, 
followmg  officer  were  elected  for  of   this   $30,000,000,   thp   first  ap- 


House  Hearings  to  Determine  ARotmenf 
Of  Additional  50  Million  to  hiUic  Worb 

SiPBCiAL  psoM  Tax  Dau.t  Pacipic 
BolLOKi's  WASHINGTON  BUREAU 

Closed  hearings  before  die  Hoom  appropriations  «>fluaitt«e  hav* 
befna  on  the  Presideut's  budget  recommcndatioD  that  an  aMItioiial 
$50,000,000  be  allocated  to  the  Burean  of  CoMmonity   Fadlitiea,  a 

branch  of  Federal  Works  Agency.   — — 


COST  ACCOUNTANTS 
ELECT  NEW  OFHCERS 


, „    „,  „„  «^,v,u^  i7v  ing;   Allen   H.    Hawkins,   painting 

per  cent  of  all   apprentices   being  contractor;     Empire    Roofing    Co., 


SUMMERBELL  ROOF  STRUCTURES 


1746  Thirteenth  St.,  Oakland,  Cah'f. 

From  San  Francisco  From  other  excha 

ENterprise  10930  TWinoaks  362 


BURKE  FORM  CLAMPS 


tNAP   TIES  TIMBER   RINQ8  CURING   COMPOUN9 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

Ail  Types  of  Concrete  Constraction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      .      Sag.  Frt^nciaco      •      Phone  GArfield  8768 


t^u^^ 


FLUORESCENT 

^tt  uA  Mntfttf  ^6«fi  fdoHt  (o%  a  4e4eitt4^U  U^Un^  Ut^^iUf 

WALNUT  8900 


FLUORESCENT  PROfiUCTS  CO. 

1026   eOlQlHeATE   AVI.,  SAN   FIAItetSCO 


FULLER 

SHOWER 

DOORS 


ike.  lui 

4f04€  Ca4€  lH44f! 


All  glass  used  is  a  Full  7/32  inch  thick.  Doors  are 
•quipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  ail 
details. 

UJPFULLCR  €.  CO* 


301  Mission  Street      •      S«n  Francisco 
199  Tmth  SlTMt       •       OckUnd       • 


EXbfook  7151 
GLtncottrt0167 


hired  in  recent  months  are  former 
service  men." 

The  National  Housing  Admin- 
istrator recently  told  the  general 
committee  on  apprenticeship  for 
the  construction  industry: 

"Apprentices  must  be  trained  in 
every  community.  One  reason  is 
that  at  this  time  it  is  highly  im- 
practical to  move  skilled  labor 
from  an  area  where  a  surplus  may 
exist,  as  the  national  housing 
shortage  makes  it  impossible  for 
workers  to  obtain  dwelling  if  they 
go  to  another  city." 

VA  Plan  Gets  RolUng 

The  Veterans'  Administration 
plan  for  "institution"  and  "on  the 
job"  training  is  still  in  an  early 
stage  of  development  but  it  is  ex- 
pected to  furnish  the  largest  sup- 
ply of  ne  wworkers  for  the  build- 
ing trades. 

Gweral  contractors  might  well 
look  to  this  source  for  a  large  sup- 
ply of  new  workers  for  the  build- 

VA  in  one  month  received  no- 
tice of  220,000  applications  for  ad- 
mittance to  its  apprenticeship 
training  program. 

These  factors  are  encouraging 
those  who  watch  the  labor  supply 
picture: 

1 — The  unions  are  not  so  strict 
as  they  used  to  be  in  regard  to 
agre  limits  for  apprentice  accept- 
ance. The  apprentice  age  for  most , 
trades  ran  16  to  24  years  in  the  j 
past  but  there  is  a  growing  ten- 
dency to  disregard  this  age  limit 
and  admit  older  workers,  particu- 
larly  returning  veterans. 

2 — A  general  relaxation  on  cred- 
its, as  on  age. 

3 — More  frequent  examinations. , 
This  permits  the  apprentice  to 
progress  more  rapidly  toward  jour- ' 
neymen's  pay  although  the  ap- ; 
prenticeship  period  is  not  short- 1 
ened.  { 

4 — Increase  in  the  ratio  of  ap- 1 
prentices  to  journeymen.  This  al- ! 
lows  a  greater  number  of  workers  \ 
in  the  training  field  and  applies  in  i 
some  measure  to  all  construction  i 
trades.  j 

5 — Closer  attention  to  wage  ad- 1 
justments. 


roofing  contractors;  Elmer  E.  Han- 
sen, general  contractor;  Gaetano 
C.  Kratter,  painting  contractor; 
American  Electric  Constr.  Co., 
electrical  contractors;  R.  F.  Flan- 
agan, real  estate;  Walters  Sheet 
Metal  &  Furnace  Works. 

It  was   voted  to  close  the  Ex- 
change  on    Saturdays   during   the 
months  of  June,  July  and  August. 
# 

STATE  OFHCE  MOVES 

The  Division  of  Labor  and  Re- 
search, of  the  State  Department 
of  Industrial  Relations,  has  moved 
offices  to  507  Polk  street. 


the  year  1946-1947: 

President:  Douglas  M.  Barrows, 
El  Dorado  Oil  Works. 

Vice  Presidents:  Richard  C.  Jor- 
gensen,  Marchant  Calculating  Ma- 
chine Co.;  Frank  L.  Muncy,  Rollin 
Rodolph  &  Co. 

Treasurer:  Hermann  C.  Dom- 
nick,  H.  V.  Carter  Co.,  Inc. 

Secretary:  Philip  J.  Mangel,  Ed- 
ward R.  Bacon  Co.    . 

Assistant  Secretary:  John  Hu- 
len.  Livestock  Buying  Co. 

Directors:  Moritz  E.  Pape,  Con- 
solidated Chemical  Industries,  Inc.; 
Harry  R.  Roberts,  Crown  Zeller- 
bach  Corp.;  Elmer  C.  Gunther,  Bay- 
yl,  Martin  &  Fay,  Inc.  of  Calif.; 
Roger  Rush,  Sunset  McGee  Stand- 
ard Register  Sales  Co.;  L.  H.  Hul- 
lett,  Food  Machinery  Corp.;  Red- 
mond C.  Evarard,  Audit  Div.,  U. 
S.  General  Accounting  Office;  Bert 
E.  Brown,  J.  D.  &  A.  B.  Spreckels 
Co.;  Perry  Mason,  University  of 
Calif.;  J.  E.  Norton,  Standard  Oil 
Co.  of  California. 


iRUjin  pninTS 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRiuin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  ?,  Calif. 
\  Phone:  BErkeley  3440 


propriation  was  $17,500,000  made 
last  June.  This  was  fallowed  by 
appropriation  of  an  additional 
$23,500,000  last  fall. 

Original  Budget  D^^pleted 

The  FWA  Bureau  now  is  scrap- 
ing the  bottom  of  the  barrel  with 
only  13,169,543  left  on  April  30, 
1946,  from  the  $30,000,000  with 
which  it  operated  during  the  past 
year.  j 

Applications  for  the  non-inter- 
est-bearing loans  continue  to  come 
in  in  large  volume  indictating  that 
by  June  30,  1946,  requests  for  ad- 
vances in  excess  of  available  funds 
will  amount  to  $35,000,000.  And 
by  June  30,  1947,  by  this  same  in- 
dication, requests  will  exceed  avail- 
able funds  by  $100,OOOJOOO. 

The  $5,000,000  r  e  c  o  m  m  ent^ed 
would  remain  available  until  June 
30,    1947,    and    $1,690,000    of    the 


amount  would  be  earmarked  fof 
administrative  expenaes  during  the 
coming  fiscal  jrear. 

The  supplemental  Midget  esti- 
mates of  appropriation  for  the 
Federal  Works  Agency  also  call 
for  a  total  of  $4^87,000  for  the 
Public  Buildings  Adminietration«- 
This  amount  is  sought  to  cover 
general  administrative  expwiMw, 
veterans'  decentralization  aUofr- 
ances  and  for  site  and  building 
costs  on  a  Washington,  D.  C, 
heating  plant.  

On  April  30  the  FWA  Bureau 
had  approved  3,644  applications 
for  federal  fund  advances  in  the 
total  amount  of  $25,766,393.  Ap- 
plications, that  were  pending  and 
under  review  in  division  offices, 
numbered  2,054  as  of  that  date 
and  involved  advances  totaling  $32- 
010,630. 

Here  is  the  breakdown  of  the 
3.644  planning  advances  approved 
according  to  type  of  work: 

Sewer,  water  and  sanitation  fa- 
cilities, 1,659. 

Schools  and  other  educational 
facilities,  1,063. 

Other  public  buildings,  317. 

Highways,  roads,  streets,  203. 

Parks  and  other  recreational  fa- 
cilities, 144. 

Hospitals  and  health  facilities, 
$129. 

Miscellaneous  public  facilities, 
59. 

Bridges,  viaducts  and  grade  sep- 
arations, 39. 

Airports,  31. 

# 

$22,301,197  FOR 
CALIFORNIA  ROADS 

California  will  receive  $22,810,- 
197,  and  Nevada  $4,851,531  on  July 
1  for  highway  and  street  construc- 
tion under  the  Federal  Works 
Agency  prognram,  an  FWA  official 
in  Washington  has  announced. 


^^tj^wA 
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GAMERSTON  &  GREEN  LUMBER  €0. 

Wholesale  and  Jobbing  Yards 
j        LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Sar  Francisco  OaklanJ 

I     1800  ARMY  dTREET  tOOl    LIVINGSTON    STREET 

ATwater  1300  KEIlog  4-1884 


CORCRETE  CDTTIRG   -    COMPRESSOR  REHTALS 

Portable  Welders — Air  Tools 

CLEMENTINA  CO 2277  JERROLD  AVE. 

Phone  Mission  1636-0755 


Architectural  Drafting 

-  plans   -  elevations   -  details  - 

Measured  Drawings  for 

alterations 

Technical  Drafting:  Service 

320  Market  St.      San   Francisco  11 
DOuglas  8874 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
365  Ocean  Avenue.  San  Franclaee 


EXPANSION 
JOINT  FILLERS 

Flexcell  Bituminous  Fiber 
and  Johns-Mmville 
Asphoh  Feh-Sided 


^. 


EAGLE  ROCK  WOOL 


INSULATION 


■ATTS  .  ILANKET  ft  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSQN  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEIiog  2-3688 

1650  MacARTHUR  OAKLAND  I,  CAUF. 


COASTWIDE     FACILITIES 


Associated  Wood  Products  Co. 

I 

"^«  Wood  We  ^nuW 


TELEPHONI  BERKELEY  8317 

1335  SIXTH  STREET         BERKELEY  2,  CAUF. 


for 
STUCCO 


WESTERN 
ASBESTOS 

COMPANY 

^7S  ^ownsend  St  ,  Son  f-onc ..t; 
'eiephone:  HEm!-ci.  4ag^ 


c^^fi  -  U-^  LcuJa 


STUCCO   CEMENT 


PACIFIC   PORTLAND  CEMENT  COMPANY 


The  OR  G  NAL  Presealed  Insulated  Pipe 


¥or   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Writt  for 

Full 
FarticnUrs 


TKAOE    MARK 


OURANT  INSULATED  PIPE  COMPANY 


PA.O   ALTO     CAl 


NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREtT  SAN  FRANaSCO  3.  CAUP. 

PftoR*  UNdM-UH  M50 

Seutnom  C«iiTemi&: 


Washington,  Oregon  and  Terrftofy 

of  Alaakik: 

E.   H.   LANQOON   COMPAHY 

966  Dexter  Horte^i  ButMng 

Seattle  4.  Waehfngtea 

Phono  EUlott  MM 


A.  ft.  JOHNSON 

2822  Linden  Avenue 

t-mn^  Boach  S,  California 

Phono  494-28 
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CPA  PERMITS  GRANTED 

8AN    FRANCISCO.— Civilian  'Pro- 
duction Admin.,  E.   F.  Halloran,  re- 
gional director,  1356  Market  St.  has 
announced     the     following     permits 
granted  May  28  and  29  for  construc- 
tion   of    commercial    and    Industrial 
buildings  in  the  San  Francisco  area: 
PLiANT   to   mfg  shingle   lumber  and 
corrugated   sheets,   |972,000  includ- 
ing equlpm't;  Redwood  City;  own- 
er, Plant  Rubber  &  Asbestos  Wks, 
&37  Brannan  St,  San  Francisco. 
REMODEL,  office  bldg,  $8719;  State 
Dept    of    Education     Library    and 
Courts    Bldg,    Sacramento;    owner, 
State  Div  of  Architecture,  Dept  of 
PubUc  Works,  Public  Works  Bldg, 
Sacramento. 
REMODEL   theatre,   S3500;    198   Ellis 
St,   San   Francisco;    owner,   Down- 
town  Theatre,   premises. 
ALiTE    Rand    add    for    repairs    and 
service    for    company,    ^5880   Pele- 
deau  St,  Emeryville ;  owner.  Union 
Oil  Co  of  Calif,  425  First  St,  S  F. 
REMODEL,  empty  bldg  to  office  bldg, 
f4000;   On  Jerrold  Ave,  San  Fran- 


•• 
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6/3/46 

PREPARING  PLANS 

STORE  BUILDINGS 

Estimated  Total  Cost  $38,000 

OXNARD,  Ventura  County,  Calif 
Comer  of  B  and  4th  Sts.  ' ' 

Construction  of  four  one-story  con- 
crete block  department  store  buUd- 
Ings,  wood  trusses. 

Owner— George  H.  Day,  c/o  engi- 
neer. " 

Engineer— H.  M,  O'NeUl  Co.,  810  leth 
St.,  Oakland. 


MENDOCINO,  Mendochio  Co.,  Calif 

Construction    of    frame    and    stucco 

high   school   building,    asphalt    tile 

and    concrete    floors,    composition 

roof. 

'Owner  —  Mendocino  Union  Hirfi 
School  District.  Ford  St,  Mendocino 
City. 

Architect— Clarence  Caulkins,  Rosen- 
berg Bldg.,   Santa  Rosa. 


6/3/46  ••   3 

BIDS  OPENED 
ELEVATOR    REPAIRS 
POCATELLO.  Idaho.  U.  S.  Post  Of- 
fice. 

Construction    of    elevator    repairs. 

Ovmer— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  S.  F. 

Only  Bidder— Otis  Elevator  Co.,  1 
Beach  Street,  San  Francisco,  |824. 


•• 


6/3/46 

BIDS  WANTE 

TO   BE  OPENED  JUNE  11,  11  A.  M. .^ 

EXTEND  FIRE  ALARM  SYSTEM    '87.000    to    aasiit    to    preparaUra'  rt 


BARSTOW,  San  Bernardino  County, 
Calif.  Marine  Corps.  Dept  of  Sup- 
plies. 

Instaiiatlon  of  extensions  to  the  ex- 
isting fire  alarm  circuit,  adding  a 
new  circuit,  replacing  the  existing 
fire  alarm  recording  equipment  in 
the  fire  station  and  other  misc.  re- 
plated   work;    Spec.    No.    17794. 


6/3/46  •  •  g 

FUNDS  AWARDED 

SCHOOL  ADDITIONS 

Total   est   cost   |16B,000 

BUTTONWILLOW,   Kern   Co.,   Calif. 

Construction  of  1- story  frame  and 
stucco  additions  to  present  school 
building  to  include  four  standard 
classrooms  and  two  larger  class- 
rooms, auditorium  and  kindergarten 
to  cover  17,020  sq.  ft 

Owner — Button  willow  Union  Elemen- 
tary School  District,  Bruce  M 
Crawford,  District  Supt,  Button- 
willow. 

The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St,  Berkeley. 
Calif.,  awarded  funds  in  amount  of 


Architect— A.    Lewis   Koue,   428   18th 

Street,  Oakland. 

CPA  approval  lias  be«i  granted 
and  bids  will  be  asked  upon  com- 
pletion of  plans. 
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6/3/46 

BIOS  OPENED 

MONORAIL  SYSTEM 

MOFFETT  FIELD,  SanU  Clara  Co., 
Calif. 

Monorail  system  for  stock  room. 

Owner— The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  FlekL 

Low  Bidder— Robert  M  Taylor,  S.  F.. 
12,675.17. 

Other  bidders  were. 
Spencer  Morris  Co.,  $2,881 ; 
Ringe  TramraU  Systems,  Inc.,  $2,- 

943.45. 


IS 


plans. 

The    six    classrooms    and    kinder- 
garten  will   be   the  first   unit 


•• 


6/3/46 

BONDS  VOTED 

SCHOOL  BUILDINGS  Cost,  8160,000 

FALLON,   Churchill   County,    Nev. 

OwJe7-^  srNa-vrilth"  NaVaTDU-  !  ^ri^Sl*!?  .°!v.l^«':^?.,^.'^„l?* 
trlct.    Public    Worics    Department, 


1220  Pacific  Highway.  San  Diego. 
Plans   available    from    the    above 
office  upon  deposit  of  810. 
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6/3/46 
'PREPARING   WORKING 

DRAWINGS 

PLUMBING  SUPPLY  STORE 

Cost  S40  000 

SACRAMENTO,    Calif.    20th    and    U 
Sts. 

Construction    of    reinforced    concrete 
j     plumbing  supply  house  (80x130  ft), 
I     with  sheds. 
'Owner — Heieck  &  Moran. 
i  Architect  —  Herbert    E.     Groodpastor, 
I     Mitau  Bldg.,  Sacramento. 
j     Project  has  CPA  approval. 


West  End  School  to  include  activ- 
ity room,  three  regular  classrooms, 
kitchen,  library,  administrative  of- 
fice, boiler  room,  book  storage  room, 
etc.,  and  remodeling  of  school  at 
Oats  I^rk  School  site  to  Include 
enlargement  of  auditorium  and  con- 
struction of  lunchroom,  kitchen, 
outdoor  basketball  court,  remodel- 
ing of  present  building,  improve- 
ments to  lighting,  dressing  rooms, 
etc. 
Owner  —  Churchill  County  Consoli- 
dated School  District  Albert  S. 
Seeliger,  superintendent,  Fallon. 
Architect — Not  given. 

Th^  school  district  voted  bonds 
May  25  in  the  amount  of  $160,000, 
proceeds  of  which  will  be  used  to  fin- 
ance above  construction. 


6/3/46 

BID   OPENED 

SOUND  INSULATION 

MOFFETT  FIELD,  santa  Clara  Co., 
Calif. 

Sound  insulation  for  balance  cham- 
ber whid  tunnel,  40x80  ft  to  area. 

Owner— The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field. 

Only  Bidder— Johns-MansviUe  Sales 
Corp..  116  New  Montgomery  St, 
S.  F.,  83.240. 


repairs  and   miscellaneous   repairs. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low   Bidder— Dan   SuUivan,   617  12th 
St,  Santa  Monica,  |5880. 
Other  bids  were: 
Gaytown  Ehigineering  Co.,  8622& 
Vandale  Sc  Vandale,  89294. 


MM 


Engiieeiiiig  SeclioD 
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6/3/46 

BIDS  OPENED 

OFFICE  BUILDING 


•• 


I 


1 6/3/46 
BOND    ELECTION 


Cisco ;   owner,   Edwards   Plbg  Sup-  •  RICHMOND,    Contra    Costa   County, '  SCHOOL  IMPTS 


ply,  611  Ulloa  St,  San  Francisco.  Calif. 

ADDN    to   dry   cleaning   bldg,   86500;    Construction  of  office  building;  Pro. 

5249  San  Pablo  Ave,  Oakland ;  own-       LS-362. 

er,  A  Lippman,   premises.  ]  Owner— East   Bay    Municipal   Utility 

WAREHOUSE    for    fruit     vegetable  i     District,  512  16th  St.,  Oakland. 

and  meat  processing,  $35,000;  Wal-  ;  Low  Bidder— Elmer  J.   Freethy,  1432 

nut  Grove,  George  Anna  Twp.  Sac-  !     Kearney  St,  El  Cerrito,  860,927. 

ramento     County ;     owners,     W     C       Other  bids  were : 


toi 


SAN    JOAQUIN    COUNTY,    Calif 
Alterations     and     improvements 

school  buildings. 
Owner — New  Jerusalem  School  Dis- 
trict, San  Joaquin  County. 
The  school  district  will  vote  June 


6/3/46 

CONTRACT  AWARDED 

ALTER  WIND  TUNNEL 

Cont    Price    854,000 

MOFFETT  FIELD,  Santa  Clara  Co., 
Calif  Ames  Aeronautical  Labora- 
tory. 

Moving  and  replactog  tunnel  wall 
siding  in  the  north  return  passage 
to   the  40x80-ft   wtod  tunnel. 

Owner— National  Advisory  Commit- 
tee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field. 

Plans  by  owner. 

Contractor — R.  a.  Cullen  Co.,  478 
Jackson   St,  San   Francisco. 


18-19— RELIGIOUS  BLDGS. 

6/3/46  •   19 

TO  ASK  BIDS 

CHURCH  BUILDING       Cost,  860,000 

SANTA  ROSA,  Sonoma  Co.,  CaUf. 
Northwest  comer  Mendoctoo  Ato., 
and  Denton  Way. 

Construction  of  new  church  buildtog 
on  120xl90-ft  site.  Tudor  English 
Gothic  architecture,  seattog  300 
people,  with  parish  hall  to  toclude 
auditorium  and  stage,  six  class- 
rooms, etc 

Owner— St  Luke's  Lutheran  Church, 
Rev.  R  F.  Holtaen,  Santa  Rosa. 

Architect — Clarence  Caulktos,  Rosen- 
berg Bldg.,  Santa  Rosa. 

Structural  Engtoeer  —  C.  Jefferson 
Sly,  268  Market  St,  San  Francisca 
A    bid    opentog    date    will    be    set 

shortly. 


NEWS  INDEX 

Water  Supply  and  Sowago 
DisfMsal     Pianto    -SI -82 


Bridgos 
Dams    Rsaorvoirs   and 
Dredging 


Decks,  Piers  A  Harbors 
Parks,  Airports  and 
PlayjgrMmds 


S3 

M 
85 


RaiiroAda,  Subways  and 

Tunnels 


Electriic    Lighting    and 
Transmission    Linos 

Sewer*   


Nob.;  Martin  Wunderliidi,  Jefferson 
City,  Mo.,  and  Peter  Kiewit  Sons  Co., 
Omuaha,  Neb.,  at  83,329,994,  submitted 
the  only  bid  to  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  May  28  for 
the  construction  of  the  Granby  pump- 
tog  plant,  Colorado  -  Big  Thompson 
Project,  Colorado;  Spec  1248.  The 
work  is  situated  near  Granby,  Colo.; 
870  days  for  oeiB|rietlon. 


Streets  and   Highways  

Gas,  Water  and  Oil   Pipe 

Une^  '^ 


41 


S3 


•• 


1  6 
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6/3/46 

NO   BIDS    RECEIVED 

PAINTING,  ETC. 

SAN    FRANCISCO. 

Asphalt  plant  (1)  apply  steel  coat 
rust  killer  No.  75;  wire  brush  and 
remove  scale  and  rust  from  dust- 
removing  cupola,  leads  to  cupola, 
two  stacks  above  drier  and  one 
stack  over  boiler  room;  (2)  patot 
the  above  items  with  one  prime 
coat  of  chromate  and  red  lead 
same;  (3)  apply  ftaal  coat  of  Ful- 
ler's best  grade  Hi -Heat  alumtoum 
metal  paint  or  Its  equal  quality  to 
all  surfaces  of  above  items.  Work 
to  be  done  on  Saturdays. 


I  iL"*"- Jfn,fn7^f  U°nrif'''if™rf-    5  'owner-Department  of  Public  Works, 
!  the    amount    of   $50,000    proceeds    of .     t>^^,^  ooo    rn*,,  x^.n 


Stacy  and  C  E  Stetson,  P  O  Box 
126,  Thornton. 

ADD  quonset  hut  to  auto  repair  bldg 
$1200;    El    Camino    Real    and    San 
Antonio  Rd,  Los  Altos;  owner,  Eu- 
gene   Calvo.    Rte    1,    Box    80,    Mtn  j 
Vlow«  i  ~ ' " 

REPLACE  and  repair  shop  for  serv-  |9.10 

icmg    equip    for    highway;    $4,000;    


J.  D.  O'Connor  Construction  Co., 
San  Francisco,  $68,762. 

Stolte,  Inc.,  Oakland,  $76,300. 

Patrick  M.  Sofarelli,  Hay  ward,  $88,- 
660. 


which  will  be  used  to  fmance  above 
construction.     » 


Room  282,  City  Hall. 
i     No  bids  were  received  May  29  for 
!  above  work. 


EDUCATIONAL 


6/3/46  ••    9 

BIDS  WANTED— 

TO    BE  OPENED    JUNE   10,  8   P.    M. 

HEATING   EQUIP. 
ST.  HELENA.  Napa  County,  Calif. 
Furnish    and    install    heating    equip- 
ment. 


••  12 


Helena     Unified     School 


accompanied  by 
j  certified  check  for  10%  of  bid  or  bid 


6/3/46 

BIOS    OPENED 

PAINTING,  ETC. 

WATSONVILLE.  Santa  Cruz  County, 

Calif.  U.  S.  Post  Office. 
Interior  painting,  treatment  of  wood 

floors  and  removal  of  chimney  caps. 


maintenance    shop    bldg,    Eureka ;    6/3/45 

owner,  Div  of  Architecture,  Sacra-  |bios   IN— HELD  UNDER 
mento.  ^  ADVISEMENT 

REFRIGERATED  warehouse  for  per-    SCHOOL 

ishable  fod    $325,330;   Grant   Street  .  j^^yWARD.  Alameda   County.  Calif,  j  ^'lena   hXTcK^T 
and  Reed  St    Santa  Clara;   owner,, construction  of  one-story  frame  and^^Eleh  Sd^must^ 
Storitcold,    1300   Webster   St,    Oak- ^     stucco  parochial  school.  I  ^^^^^l*' ?*1  ™."^^  *»^ , 

^*°**"  .         ,        .,.^^^.     ,/xA»-         ."Owner — Roman    Catholic    Archbishop '  v,f.riH 

ADDNS  to  laundry.  $12,294;  10th  and  ,     ^^  g^^^  Francisco,  1100  Franklin  St.^^"""^ 

A  Sts,  Tracy;  owner.  B  &  B  L<lry,        ^^^  Francisco  ie/o/^/, 

F^  McCarthy,  10th  and  A  Streets,  ^j,^,,     ,^^^  Buckley,  110  Sut-  \^^^s  AWARDED 
ReSlIR  school.  $7.000 ;  Ben  Lomond ;  !     ^^^  ^t.    San  Fmnclsco.  SCHOOL  UNITS 

owner.   Ben    Lomond   Elem   School ;   .°!°,     "^^^^^^     ^"^     »>«     announced   qcEANSIDE,   San   Diego   Co..   Calif .  1 

Dlst,  Central  Ave.  Ben  Lomond.         sno"iy.  .Construction     of    frame    and    stucco  [°Ync  opened 

GARAGE    and    living    qtrs    at    fruit;  ••     1  0 !      ^*'^°*!!    b^J^d^nK  / 18-234    aq.    ".)    to ,  B^^^^'^^^^"  ^STEM 

S[re^dro"ler'^^Ke^U^Ki?i!^S,'^^^^  OPENeVI     I^^L -".L.^^l^.r' .^^^^^^  Santa  Clara  Co.. 

1241,   Merced.  PHOTOGRAPHIC    LABORATORY 


^-^msMcT     """""     """""     "^"""'lOwner-FederalWorks  Agency,  Pub- 
Specifications  on  file  to  the  office  I     ^9  ?v.""^*,'!f^.f^^"'iJfS''S8  u"'s^ 
:of    the     superintendent    at    the     St.  I     ^^.X^f^s'^BM^.'^^'^'j^cY^^^^ 

Low  Bidder— Pacific  Painting  &  Dec- 
orating   Co..    5414    Telegraph    Ave., 
Oaklauid,  $3,589. 
Other  bidders  were: 
A.   C.   Sullberg,   Berkeley,    $4,236; 
Patterson   Bros..    Oakland,    $4,786; 
Emll  Solve,  Oakland.  $4,922. 


6/3/46 

BIDS  OPENED 

PAINTING.  ETC. 

SAN  JOSE,  SanU  Clara  Co.,  Calif. 
U.  S.  Post  Office. 

Interior  and  exterior  painttog  and 
miscellaneous  repairs. 

Ovv-ner — Federal  Works  Agency,  Pub- 
lic Buildings  Admtoistration,  office 
of  the  district  engtoeer.  888  U.  S. 
Appraiser's  Bldg..  San  Francisco. 

Low  Bidder— A.  C.  Sullberg,  666  Mis- 
sion St.,  San  Francisco,  $5480. 
Other  bids  were : 
Pacific  Painttog  A  Decorating  Co., 

$6396.  * 

A.  Solve,  San  Francisco,  $6495. 
R.  A.   Newman,  McMlnnvlUe.  Ore., 

$6830. 
Patterson  Bros.,  $8400. 
Al  E.  Mangs,  $12,500. 


31-32— WATER  SUPPLY  & 
I  SEWAGE  DISPOSAL 
'  PLANTS 


.i< 


s  1 


22-26— RESIDENTIAL 
BUILDINGS 


6/3/46 

CONTRACT   AWARDED 

SAN  BtRUNO.  San  Mateo  Co..  Calif 
— Chartea  L.  Harney,  625  Market  St, 
San  Francisco,  at  $311080.  awarded 
contract  by  the  Federal  Public  Hous- 
ing Authority.  Humboldt  Bank  Bldg.. 
San  Francisco,  for  construction  of 
water  suipply  pipeline.  Calif.  40S3-N. 
San  Bruno.  Completion  date  June  80. 


6/3/46  •32 

BIDS  WANTED 

SAN  FRANCISCO— Until  June  5. 
1:45  P.  M..  bids  will  be  received  by 
the  Depaitment  of  Public  Works, 
Room  282  City  Hall,  under  Spec.  No. 
20.100  for  rellning  four  tanks  at  the 
Marina  sewage  pumping  station. 

Speclfittations  obtainable  from  the 
office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall. 


6/3/46 

CONTRACT    AWARDED 

ORANGE  COUNTY.  Calif.— C.  B. 
Tuttle,  268  Belmont  Ave.,  Long  Bea<^ 
and  Schmidt  Bros.,  1889  Gladys  Ave., 
Long  Beach,  at  |aoo,80«.  awarded 
contract  by  C.  H.  Purcell,  State  Di- 
rector of  Public  Works,  Sacramento 
for  widening  the  existing  retoforced 
concrete  bridge  across  San  Juaa 
Creek  and  the  existtog  trestle  acroea 
San  Juan  Creek  overflow  channel 
and  about  0.4  mile  surfactog  ap- 
proaches with  plant  mix  surfactog  on 
the  existing  pavement  and  with  plant 
mix  surfactog  on  cement  treated  base 
between  Dana  Point  and  Doheny 
Park,    Orange   County. 


3  1 


6/3/46 

BID  OPENED 

COLORADO  BIG -THOMPSON 
PROJEK^T.   Colorado.  —  Granby   Con- 
structors. Denver,   Colo.,   and   714   W 
Olympic  Blvd..  Los  Angeles,  consist - 
ling    of    Grafe-Callahan    Construction 


6/3/46  ••     2  4 

PREPARING    PRELIMINARY 

PLANS 

RESIDENCE     Estimated  Cost  $9,000 

OAKLAND,   Alameda   County.   Calif .  j  Co..  Guntiher  &  Shirley  Co.rLos  An- 

Oak  Knoll.  geles ;  Brown  &  Root.   Inc..  Houston. 

Construction  of  five-room  frame  and    Texas ;  Ed  Honnen,  Colorado  Springs 

stucco   residence,   with  garage  and    Condon-Cunningham    Co..    Omaha, 

basement,    shake    roof,    steel    sash,  ' 

central  heating  system. 
Owner — Withheld. 
Architect — Guy   L.    Brown.    Bank    of 

Commerce  Bldg..  Oakland. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


•• 


s  4 


6/3/46 

BI08   WANTED 

PORTLAND,  Ore.— Untn  June  10, 
8  P  M..  bMs  will  be  received  by 
the  West  Slope  Water  District,  M8S 
8W  Canyon  Rd.,  Portland,  for  UM,- 
000-gallon  covered  concrete  peeenroJr 
on   SW.    Canyon  Rd. 

Specifications  obtainable  from  Con- 
sulttag  Engtoeer  John  W.  Cunntog- 
ham  &  Associates,  Spaldtog  Bldg.. 
Portland. 


6/3/46  •  S4 

MISSOURI  BASIN  Project,  South 
Dakota  —  Utah  Construction  Co.,  1 
Montgomery  St.  San  Francisco,  at 
$4,287,476.50  submitted  the  low  bkl 
to  the  Bureau  of  Reclamation,  Hot 
Springs,  South  Dakota.  May  88,  for 
the  construction  of  the  Angostura 
Dam,  Angostura  unit,  on  the  Chey- 
enne river,  Missiouri  Baato  project. 
South  Dakota ;  Spec.  1300.  900  days  for 
completion. 

The  three  low  bids  submitted  were: 
Utah  Construction  Co.,  $4,287,576.50 
Winston  Bros,  and  Associates,  $4,- 
296.000; 

Martto  Wimderlich  and  Associates. 
$4,489,897. 


SUB  -  BIDS  WANTED 


•* 


include     four     classrooms,     admto 
istratlve    offices,    toilets    and    cov- 
ered    passage     at     the    Northeast 


mahom,   chief   of  Division   of   Pur- 


GARAGE.   $1200;    1010   Sycamore   St.  ,-^^;^^-~-^"-^-   -^°^^^"^^ 
Gridley;   owner,  H  Horn,  260  Park   ALBANY,     Alameda     County      CaUf 

Ave,  Gridley.  oratorv  I 

ALTER  and  add  to  sewer  system  to  ;  constnStion  of  photographic  labora-  j 

prevent    flooding.    $5000,    Washing-.      +        .  j-       No    792-48  ' 

ton  Twp.  ^'^^ffX^^^^Z^^/Z'  '0wn7r-U     S     boveriment.    Depart-  ! 

foV1ln"\%' msrSnt^;:i°^^^^^  """    j     --t  Of  Agriculture.  James  sSm 
REMODEL   for  storage   space.   $50.-  ( 

000;   95  Market   St.  Oakland;  own-  ; 

er,  Howard  Terminal,   premises.        | 
CANNERY,    $55,000 ;     S    P    Railroad  ; 

yards,  Castrovllle ;  owner,  Calif  or-  j 

tiiv^^''^''^^  *"*'  ^'^  ^*''"^'  ""^^  !St..  Oakland. 
MEDICAL  bldg.  $16,000;  814  14th  St.!      Anderson -Haglund.     Inc..    219    41st 

Modesto;    owner,    Dr    J    H    Czatt,  ■     St     Oakland. 

1104  15th  St  '     '^<*a™  Arras  &  Son.  116  New  Mont- 

REMODEL    bldg    into    apts.    service  |  gomery  St.,  San  Francisco. 

station    and    offices.    $5000;    Klam- 1      James   I.  Barnes  Construction   Co., 

ath  •  owner,  Mee  &  Luskin,  Klam-  :  Russ  Bldg..  San  Francisco. 

ain ,  owner,  aiee  «  ,     g^^^^j.    ^   ^^^    gjg   Harrison   St.,  j 

REMODEL    store,    $35,000;    270    Unl- ;  San   Francisco.  ,,,^    „       ^  I 

verslty    Ave,     Palo     Alto ;     owner,  j     Bay    Pacific    Co..    1440    Broadway, :  6/3/46 


Calif. 

tory. 


••     1  8 


Ames   Aeronautical   Labora- 


Richmon. Sunset  Sewage  Treatment  Plant,  6.  F.;  Bids  open  June  12,  2:80  PM 
Barrett  *  Hiip,  9I8  Harrison  St.,  San  Francisco  (DOugias  0700). 
Erbentraut  *  Summers.  «9«  Penneylvania  SL,  S.  F.  (ATwater  2420) 
S.  J.  Amoroeo  Constr.  Co..  2100  Oakdale  Ave,,  8.  F.    (Mission   1490). 
M.  A  K.  Corp.,  200  Ftoancial  Center  Bldg.,  San  Francisco  (EXbro<*  7634) 
CUnton  Constr.  Co.,  028  Foleom  St,  San   Fraiftjisco    (SUtter  3440) 
MacDonald,    Young  &   Nelson.   127  Montgomery  St.,  S.  F.   (SUtter  8296 » 

County  Jail  Addition,  Orovllle;   Bids  open  June  21,  2:00  P.  M. 
MacDonald.  Young  &  Nelson.  127  Montgomery  SL  ,S.  F.   (SUtter 
C.   L    Wold   Constr.   Co.,  4412   Fulton    SL,   S.    F.    (SKyltoe    4382) 


$20,952. 

Owner — Oceanside  School  District,  J. 

„,„„„, ^,  ,     R.   Tenney.    District   Supt.   Ocean- 

chase,  Sales  &  Traffic,  Washington,       gide. 

£:  ^-       „      ,  ,       ,  ^  Architect— Samuel    W?    Hamlll.    1123 

The     followtog     contractors     have       Bank  of  America  Bldg..  San  Diego. 

taken  out  plans:  ^he  Bureau   of  Community   Faclli- 

^,!^-,.,?l/'^®**°'*®'"'    ^^^   Franklin    tjes.  pWA.  2223  Fulton  St.,  Berkeley, 

Calif.,  awarded  funds  in  the  amount 
of  $4,370  to  assist  in  preparation  of 
plans. 


Comer    totersection    of    Ca^sidy    &    ,  ^    -  _.        ,   „,  „,,,^^l,,  „,,at<>m  fnr  a 
Homft    street     South    Oceanside    to  i  J^*  engine  fuel  supply  system  for  a 

Home    &    Center    Streets    to    cost  ,  J^J^^j^^^^^    j    p^'^^^  ^  ^^    ^^q 

;     N.  10th  St.  San  Jose.  $4610. 


Other  bids  were: 

Metropolitan  Construction  Co.,  $5577. 

Pacific  Engineering  Co.,  $5925. 


12-13 — 


INDUSTRIAL 
BUILDINGS 


12 


PROJECT  CANCELED 


14-17— PUBUC  BUILDINGS 


6/3/46  ••17 

CONTRACT   AWARDED 

RE -ROOFING  Cont.   Price,  $346 

SAN    FRANCISCO. 

Reroofing  annex  roof  faxing  Otis  St. 

at   Juvenile   Detention    Home. 
■  Owner— Department  of  Public  Works 

Room  282,  City  Hall. 
iCity  Architect— Dodge  A.  Riedy.  Rm. 


Leraer  Shop  of  Calif.  8675  W  3rd  j  Oakland. 

St   Los  Angeles  !     Beckett  &  Federighl.  1441  Franklin  ;  CONVERSION  OF  BUILDING 

PLANT  for  mfg  of  cereals,  etc.  $1,-  ,  St.  Oakland  12.  j  SAN    FRANCISCO.    Naval    Shipyard.  ,     265.  City  Hall 

Foster   &   Payne,    33    Beveriy    Rd.,  ,  Conversion    of    building    No.    270    to  j  Contractor— Empire  Roofing  Co.,  261 

paint    shop,    involving   construction  ,     silver  Ave. 
and  alteration  of  a  two-story  frame  j  '    „__^^_ 

buildtog   which    shall    be    used    for  { 9/3/45 


6/3/46  ••    2  6;  General  oontraotors  desiring  sub-bids  on  any  Job  are  invited  to  make  known 

BIDS  WANTED— TO  BE  OPENED    jthelr  requirements   In   this   ooiumn.    There   is   no   charge   for  this  eervlee. 

JUNE  20,  11   A.   M.  ~^ 

VACUUM  SYSTEM  HOUSING 

MARE  ISLAND,  Vallejo,  Solano  Co.. 
Calif.  Mare  Island  Naval  Shipyard. 

Vacuum  system  housing  for  buildings 
A-80  and  A-248,  involvtog  construc- 
tion of  one  attached  and  one  de- 
tached addition  to  building  A-248 
and  two  attached  and  two  detached 
additions  to  building  A-80.  The  ad- 
ditions are  to  have  pile-supported 
reinforced  concrete  floor  systems. 
The  work  involved  includes  earth- 
work, piling,  concrete  construction, 
paving,  structural  steel  work,  mis- 
cellaneous steel  and  Iron  work, 
metal-covered  doors,  roofing,  sld-  i 
Ing,  sheet  metal  work.  carpentr>' 
and  jotoery.  ftolsh  hardware,  glaz- 
ing, drainage  and  piping,  electrical 
work,  groundmg  and  field  painting. 
NOy  13260,  Spec.  17420. 

Owner — Bureau  of  Yards  and  Docks, 
c/o    Public    Works    Officer.    Mare 
Island  Naval  Shipyard,  Vallejo. 
Specifications   obtainable   from   the 

above  office  upjon  deposit  of  check  or 

postal   money   order  for  $10.   p>ayable 

to    Chief    of    Bureau   of    Yards    and 

Docks. 
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677,000  tocl  equip.  San  Joaquin  Co ;  j  t,„_,.-,-„ 

?r'^'«n^°''^MT.';Je"r'v  IfrJeT       Re^m^^^     Construction     Co., 

Div.    1«)   New   Montgomery   Street.  |  y^^^^^  g^     g^„  Francisco.  i 

HnTwmA'p'^$T9  000-   2246  96th   Ave  !     ^    ^  ^old  Construction  Co..  Ltd.. 

"R^^      •  Irr^'w  ^nr«nn    224tt   4*12  Fulton  St.  San  Francisco. 

Oakland;  owner.  NWCur8on,224«       William     M.     Greuner.     Inc..     2727 
96th   Ave.   Oakland.  Parker  «?f     R«»rkelev 

REMODEL    restaurant.    $55,000    Incl    *^rKer  bt..  aerKeiey. 

xvii,fla.yi./i^i^    I  covtt  .    ^'     ^^  Lmdgren    &    Swinerton,    Inc.,    1723 

equip,    $914    Market    St.    San   Sran-    -r^  y^  ^^    o*     Oakland 
Cisco ;  owner.  Bunnys  Market-Fifth  .  Webster  bt..  Oakland. 

Corp.  450  Flood  Bldg.  S  F. 


STORAGE    bldg   for   bldg   materials. 

$8000;    Cor   1st    and    San    Antonio, 

Los  Altos;  owner,  McElroy  Lbr  Co. 

Box   206,    Los   Altos. 
RESTAURANT    and    lounge,    $6500; 

Van   Ness   Ave  and   McAllister  St, 

San  Francisco ;  owners.  G  Chiveris  ,  San  Francisco. 

and  T   Legates.  483  Hoffman  Ave,  |  g^g^^g 


i  .  Robert    McCarthy    Co..    1050    Klrk- 
i  ham  St.  San  Francisco. 
I     E.  G.  McKittrick  Co.,  Inc.,  610  16th 
St..  Oakland. 

M.    &    K.    Corp.,    Ftoajicial    Center 
Bldg..  San  Francisco. 
Moore   &   Roberts.    693   Mission   St 


••    15 

an    industrial    shop    and    tocluding  |  QQ^gi-p^^j  AWARDED 

earthwork,  concrete  work,   carpen- |_aj,ter  BLUE  PRINT  ROOM 

try.    steel    tanks,    roofing,    glazing  i  ^q^^    p^ce,  $3,529. 

and  mechanical  and  electrical  utili-  .  SACRAMENTO,  Sacramento  County, 
I      ties;  Spec.  17574.  NOy  13425.  CaUf..    Public    Works    Buildtog. 

;  Owner— Bureau  of  Yards  and  Docks,   Alterations  to  blue  print  room. 

c/o    Public    Works     Office.     Room   Owner— State  of  California,  Division 


2110     Administration      Bldg..      San  j     ^f  Architecture,  Anson  Boyd.  State 
Francisco     Naval     Shipyard,      San  ■     Architect,  Public  Works  Bldg.  Sac- 
Francisco.  I     ramento. 
Bids    submitted    May    17    were    re-    Contractor  —   Henry   Finnlgan.   1714 


jjected  and  project  canceled. 


12 


16th  St.  Sacramento. 


1  6 


San  Francisco. 


PRELIMINARY 


BuOding  Section 


; PREPARING 
I  PLANS 

!  GYMNASIUM  Est.  Cost  $87,400 

UKIAH,  Mendoctoo  Co.,  Calif.,  pres- 
ent school  site. 
I  Construction     of     frame   and    stucco  \ 


•6/3/46  "   12    6/3/46 

!  PLANNED  ,  BIDS   OPENED 

•  9  !  WINERY  BLDGS.  Cost.  $300,000  \  PAINTING    ETC 

I CLOVIS,  Fresno  County,  Calif.  ;  SANTA  ANA.  Orange  County,  Calif. 

Construction  of  reinf.  concrete  wine-       u.'S.  Post  Office 
ry  buildtogs  to  consist  of  a  dlstUl-  ,  interior   and    exterior   painting,    roof 
ery.  'a  bottling  plant  and  tanks. 
Owner— Italian     Swiss    Colony.     781 
Beach    St.,    San    Francisco. 


6/3/46  ••2  6 

BIDS  WANTED— TO    BE   OPENED 

JUNE  24,   11    A.    M. 

OFFICERS'  QUARTERS 

PORT  CHICAGO,   Contra  Costa  Co., 

CaUf.  Naval  Magraztoe. 
Construction  of  ( 1 )  an  officers'  apart- 
ment   and  dormitory    buildtog    and 
(2)   two   married  officers'   quarters 
buildings  of  frame  construction  and 
supported    on    concrete   walls    and 
piers,  including  earthwork,  concrete 
construction,     miscellaneous     steel 
and   iron,   masonry,   carpentry    and 
joinery,  roofing,  waterproofing,  fin- 
ish hardware,  glazing,  field  paint- 
tog,   plajstering,    electrical,    plumb- 
ing,   heatin    gand    ventilating,    site 
utilities  and  pavement;   NOy  12047. 
Spec.  16300  (revised). 
Owner — Bureau  of  Yards  and  Docks, 
c/o    Public    Works    Officer,    Mare 
Island  Naval  Shipyard,  Vallejo. 
Specifications    obtatoable  from   the 
above  office   upon  deposit   of   check 
or  postal  money  order  for  $20.  pay- 
able to  Chief  of  Bureau  of  Yards  and 
Docks. 


Dept  Store,  J.  C.  Penney  Co,  Washington  and  Ward   Sts,  San   Leandre: 
Bids  apen   June  4,  2:00  P    M. 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St  .S.  F.    (SUtter  8296) 
Empire  Constr.  Co.,  344  Harriet  St,   San  Francisco    (HEmlock   S400) 
Parker,  Steffens  &  Pearce,  186  South   Park,   8.  F.    (EXbrook  6689). 

Dormitory    Notre  Dame  College.  Belmont;    Bids  open  June  4,  2:30  P.  M. 
N.  H.  SJoberg  A  Son,  6604  E  16th   St,   Oakland    (ANdover  9772) 
Central  CaUf omla  Constr.  Co.,  116  Erie  St.,  San  Francisco  (HEmlock  7926) 
Moore  ft  Roberta,  693  Mission  St.    San  Francisco  (OArfield  8679). 
Barrett  ft  HUp,  918  Harrison  Street   San  Frunclsco   (DOuglaa   0700). 
G.  W.  WilUams  Co.,  10  California  Dr.,  BurUngame   (Burl.   4-1796) 
C.  L.  Wold  Constr.  Co..  4412  Fulton  SL,  San  Francisco   (SKyllne  4362). 


Remodel  We«t  End   School,   San    Rafael;    Bids  open   June  4,  8   P.   M. 
Peter  Sartorio,  262  Clementine,  bt.,  San  Francisco    iGArtieid  5ai7> 


Napa  Staite  HosplUI,  Units  1  and  4,  South  Ward  Group;   Bids  open  June 
11,  2:00   P.   M. 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905,  or  7064) 
Moore  ft  Roberts,   693  Mission   St,   San   Francisco    (GArfleld   8579) 
Barrett  ft  Hiip,  918  Harrison   St,   San   Francisco   (DOuglaa   0700). 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,  s.  *,  (Mission  a4W) 


Lincoln  Elemen.  School  Addn,  Redwood  City;   Bids  open  June  3,  8  P.  M. 
C.   I*   Wold    Constr.    Co.,   4412    Fulton    St,   8.    F.    (SKyllne    4362). 
Peter  Sartorio,  262  Clementina  St,  San  *Tancisco   (UArtield  tmu) 


Auto  Salee  BMg.,  SE  Corner  Geary  and   Parker  StreeU.  San   Prandsco; 

Bids  opsn  June  11,  2  P.  M. 
Jacks  ft  irvtoe,  620  Market  Street,  San  i-Tancisco   (UArrieid  2106) 
Cameo   &  Gautler.   365  Ocean   Ave    ..  San  Francisco  (JUnlper  4-8081). 


6/3/46  * 

PREPARING    PRELIMINARY. 

PLANS 

RESIDENCE  Est  Cost  $12,000-13.000 

SAN  MATEO.  San  Mateo  Co.,  Calif., 

Parrot  Park. 
Construction  of  five  room  frame  and 

stucco      residence.      brick      facing. 

hardwood   floors,    blower   furnace. 
Owner — Mr.    Masi,     %    Architect. 
Architect— Rober  C.   Younger.  626  El 

Camino   Real,   San   Carlos. 


NEWS  INDEX 


Commercial  BIdgs. 
Educational    BIdgs. 
Hospitals 
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Miscellaneous    BIdgs. 28*90 


gymnasium   building.    10.000  sq.    ft  ;  pians    by    engr.    dept.    of    owner 
Owner— Uklah     Union    High     .School  ;  contractor— Cahill     Bros..     206    San- 

District,  Charles  M.  Fulkerson.  Dlst  ;     some   St,    San   Francisco. 

Supt.    Ukiah.  

Architect — Clarence  Caulkins,  Rosen-  I  6/3/46  *  12 

berg   Building.    Santa   Rosa.  |  COMPLETING  WORKING 

The  Bureau  of  Community  FaclU-    Qf^^vyn^jQ^ 
ties.    FWA.    2223    Fulton    St.    Berke-  !  FACTORY  BLDG.   Est.   Cost.   $35,000 

ley,    Calif.,    awarded    funds    to   the  i  OAKLAND,    Alameda   County.   Calif. 


amount  of  $2,700  to  assist  in  prepar- 
ation of  plans. 


6/3/46  •   9 

PREPARING   WORKING 

DRAWINGS 

HIGH  SCHOOL  BUILDING 

Estimated  Cost  $80.000-$1<X).000 


1.8 — COMMERCIAL  BLDGS. 

6/3/46  ••   8 

TO    ASK    BIOS 

SERVICE    BLDG.    Est    Cost.    $45,000 ' 

SANTA    ROSA.    Sonoma    Co.,    Calif. 
280  ft    south    of    city    limits.  | 

Construction  of  garage  service  build-  | 
*ng.  ; 

Owner   —   Niles    Automobile   Co.,   10 1 
Main  St.  Santa  Rosa.  i 

Architect — Clarence  Caulkins.  Rosen-  \ 
berg  Bldg.,   Santa  Rosa.  i 

CPA    approval    has    recently    been  , 
granted.  j 

A    bid    opentog    date   will    be    set  i 

shortly.  ! 

AMERICAN  DRAFTING 
SERVICE 


STRUCTURAL  and  MECHANICAL  ' 


Plane  fOr  Hemee,  Alteratione,  Eto. 


U69  MISSION  STREET 


ROOF 
TRUSSES 

STRUCSTURES 

INCORPORATED 

220  Moolgomery  St 

San  Francitco  4,  Calif. 

YUkon  0407 

SACRAMENTO  OFFICE 
ltt4  8th  St.— 'Phone  Sac.  38MS 


49th    Ave.,    near   East    12th    Street  j 
Construction  of  one-story  meat  pack- 
ing factory.    (90x100).  steel  frame,  ; 
steel  sash.  msLsonry  exterior  walls.  ; 
wood  plank    roof  with   composition 
roofing. 
Owner — Meat  Packers  Equipment  Co. 
3223   San   Leandro   St..  Oakland. 


TIMBERS 
Prefabricated 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320'  SWING 


BOOM  LENGTH 
AS  DESIRED 


Fomislied  and  Framed 
to   You*   Requarements 

Carload  Lots  Only 


ASSOCIATED 

CONTRACrORS  SERVIOE 
INC 

Rhone  PR  4600^   Mr.   Riehardeen 


Will  make 

cboages  to 

suit  yoyr 

specific 

reqairemeafs 


And  NOW  the  .  .  . 

"SPEEDMATIC" 
SAW 

No  twisting  in  the  hand  .  .  . 
greater  power  .  ^,  fully  guarded. 
The  safest  saw  available.  Light- 
weight .  .  .  angle  and  depth 
adjustments.  Guaranteed  per- 
formance.     Ask    for    literature. 


•speeOmatic" 

SAW 

with  th«  all  in- 
portaat  Helical 
Gear  D«jv«. 


CnamLerlain 

Dtsirtbuiort  .  .  .  DISSTON  SAWS  ^*^ 

75  Market  Street,  Oakland         Phone  GLencourt  8420 
4700  District  Boulevard,  Los  Angeles 


Kimsul 


The  Controlled  Intulafor 
of  Cold,  Heaf  amd  Soumd 

»ee  *•  IH  "Uyer  Upe«  toy«^  eeM«r»eMo«  ft  eHai. 
j     aolM  weok  spots  and  9aoroBtees  aiHfom  klgli 
inseiotiaq  volae  tfcroe9lM««. 

7re«fed  Agalmtf  Fir;  Moktare,  Urml9  oad  leMcfs 
j        fceaoaiieaf,  Ufkf,  Bmty  fo  Hoadle  oad  lasfall 

GUNN     CARLE     AND     CO. 

20  POTtrao  AVE.  UN. 


WILL-BURR  EQUIPMENT  CO. 

Ml  OltaKii  St..  UfM9i    -    PftoM  I  Aadicqpe  5332-1 


ASSESSMENT  DISTRICT  —  WARRANTS      i 

—  BONDS 

See   ui  regarding   Improfvemem  Dittrict  job*.  We  handle  collec- 
uons;  buy  Warrant*  or  Beads  oo  til  1915  or  1911  Act  Districts. 

Telephone  GArfidd  8000 

'       HANNAFORD    &     TALiOT 

519  C:ALIF0RNIA  street      .     SAN  FRANaSCO  4 


1 

r 

•5 


■"^jl^jr^^^ 


MONDAY.  JUNE  3.  r946 


DAILY    PACIFIC    BUILDRtt 


6/3/46 

BIOS  OPENED 

COLUMBIA  BASIN  PROJECT, 
Washington.—^.  A.  Tertellng  &  Sons! 
Boise,  Idaho,  at  1715.223,  submitted 
low  bid  to  the  Bureau  of  Reclama> 
tion,  Coulee  Dam,  Wash.,  for  the 
construction  of  earthwork,  lateral 
lining,  pipeline  and  structures,  Pasco 
pump  laterals,  sublaterals  and  waste 
water  ditches,  Columbia  Basin  Proj- 
ect, Washington  ;  Spec.  1230.  The  work 
is  situated  from  10  to  14  miles  north 


gDVAlgCE~CONSTRPCfiOli  RlFOBTS 

Uio\  So*    ./_     .. .  Division   of   HlffhwuvN.    n    T     WoT'.nv      (1t\   Mnn  tnnm  arrAmrrtmi  .<^i .^  k 


PAGES 


Plet«; 

(12)  M6  lln.  ft  10-ln.  diameter  vitri- 
fied  clay  sanitary   sewer,   com- 

(13)  373  li'n.  ft  12-in.  diameter  vltri- 
"®^c*ay   sanitary  sewer,  com- 

(14)  37  each  brick  manholes  with 
cast  Iron  frames  and  covers, 
complete ; 

(15)  5  each  vitrified  clay  cleanout 
assemblies  with  cast  iron  cover 
and  frame,  complete; 


days  for  completion. 

Goodfellow  Brothers,  Wenatchee, 
Wash.,  at  |730,121,  submitted  only 
other  bid. 


3  0 


west  of  Pasco.  Wash. ;  290  calendar    (1«)  114    each    6x4-in     vitrified    cIav 
^.tv«  for  comnletlon.  y  branches,  complete ;  ^ 

(17)  31  each  8x4 -in.  vitrified  irtay  Y 
branches,  complete; 

(18)  21  each  10x4-in.  vitrified  clay  Y 
/,«v  '''■inches,  complete; 
(1»)  10  each  12x4-in.  vitrified  clay  Y 

branches,  complete; 

(20)  235  each  4-in.  vitrified  clay  1/8 
bends,  complete; 

(21)  6370    lin.    ft.    duplex    trench    lay 
.«„    *^*''®  *"  place,  complete: 

(22)  740  im.  ft  duplex  "^trench  lay 
cable  In  conduit  In  place,  com- 
plete ; 

(23)  25  each  electric  street  llghtlne 
standards  in  place,  complete. 

Specifications  obtainable  from  the 
office  of  City  Engineer  C.  L.  White, 
City  Hall,  San  Bruno. 


6/3/46  • 

BIOS  WANTED— 

TO  BE  OPENED  JUNE  10,  2  P.  M. 

BASEBALL  BACKSTOP 

SAN  FRANCISCO,    (lolden  Gate  Pk. 

Construction   of   one  standard    base- 
ball backstop. 

Owner— Board  of  Park  Commission- 
ers,  McLaren   Lodge,  (Jolden  Gate 
Park. 
Specifications   obtainable  from   the 

above  office  upon  deposit  of  |5,  re- 

tumablfr 


37—    RAILROADS,  SUB- 
WATS  A  TUNNELS 

6/3/46  •  37 

BIO  OPENED 

ALTER  LABORATORY  AND  WIND 
TUNNEL 

MOFFETT  FIELD,  Santa  Clara  Co., 
Calif.  Ames  Aeronautical  Labora- 
tory. 

Alterations  to  the  third  floor  labora- 
tory and  floor  extension  to  wind 
tunnel,  40x80  ft  In  area. 

Owner — The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory  Moffett  Field. 

Only  Bidder  —  Erbentraut  &  Sum- 
mers. 696  Pennsylvania  St.,  S.  F., 
114.800. 


4  0 


6/3/46 

BIDS  OPENED 
YJBA   and  SUTTER   COUNTIES, 


Division  of  Highways.  O.  T.  McCoy. 
State  Higjiway  Engr..  PubUc  Works 
Bldg.,  Sacramento,  for  about  2J2 
miles  of  grading  and  paving  with 
Portland  cement  ooncrete  on  crusher 
run  base,  Bay  Shore  Freeway  from 
Broadway  in  Burlingame  to  State 
Street  in  San  Mateo,  San  Mateo  Ca 
Wo  A   Involves: 

(1)  1,280   c.y.   remove   concrete; 

(2)  clear  and  grubb; 

(3)  53,000  c.y.  rdwy.   excav. ; 

(4)  5,700  c.y.  struc.  excav.; 

(5)  1.750  c.y.  ditch  and  channel  ex- 
CftVfttloB; 

«J)  77.000    s.y.    compacting    original 
ground; 

(7)  150,000  sta.  yda  overhaul ; 

(8)  240.000  tons  import  borrow,  type 

(9)  10,000  tons  do.  type  B; 

(10)  1,000  lbs.  seed  slope  erosion  pro- 
tection; 

(11)  32,500   8.y.    scarifying   landscape 
area; 

(12)  8,600  s.y.  prepare  Class  C  sub- 
rrade; 

(U)  develop  water  supply  and  fur- 
nish water  equipment; 

(14)  S,400  M.  gals,  apply  water; 

(15)  118  sta.  finish  idwy.; 

(16)  28,750  tons   crusher  run  base; 

(17)  35    tons    asph.     emulsion    paint 
binder  and  seal  coat; 

(18)  IM  tons  Bcreentogs.  seal  ooat; 

(19)  4.000  8.y.  prepare,  mlK  and  sliapa 
surf.,  bit  surf,   treatment; 


(14)  aooo  tons  screoilngs  seal  coat- 

(15)  U9   cu.    yda.    aiaaa   a   portluid 
cement  concrete  structures  * 

(16)  8500  lbs.  bar  reinforcing  steel - 

(17)  200  lbs.  steel  I-beam; 

(18)  3  miles  remove  and  reoonatnict 
existing  property  fences; 

(10)  141  lin.  ft  24-in.  reinforced  oon- 
crete pipe; 

(20)  21  Un.  ft  ao-ln.  reinforced  con- 
crete pipe; 

(21)  180  Un.  ft  12-la.  CMP.  lft.«a»e- 

(22)  602  lin.  ft  18-ln.  CMP.  la-STL.! 

(23)  200  lin.  ft  34-tai.  CMP,  14-Ce- 

(24)  40  lin.  ft  30-ln.  CMP.  M-Si-: 

(25)  78  Un.   ft   36-in.  CMP    la-eaM- 

(26)  90  Ua.   ft   48-in,   CMP,   12-^e' 

(27)  100  lin.  ft  salvage  existing^n; 
culverts. 

Total  bids  follow: 

(A)  Oilfields  Trucking  Cto.  and  Phoe- 
nix Construction  Co.,  Bakersfield 
$206,123.60. 

(B)  Marshall  S.  Hanrahan.  Redwood 
City,  1208,990.50. 

(C)  A  Teichert  &  Son,  Sacramento 
1256,370.50. 

(D)  Harms  Bros..  Sacramento.  1271  - 
953.  •  •*•  . 

Unit  prices  follow: 


CaUf.— Lester   L.    Rice.   606  14th   St,  ;  (»>  »  tons  liq.  asph..  8C-2  or  -1  bit 

MarysviUe.  at  1594.741.  submitted  the  i  eurf .   trej^tment ; 

^;*^  bid    to    the    State    Division   of  i(21>  2.570  tons  plant  mix  surf.; 

Highways,  G.  T.  McCoy,  state  high-  !  <22)  TO   tons   Uq.   asi^.    SC-1.   prime 

way    engineer.    PubUc    Works    Bldg.,  I  coat; 

Sacramento,  for  net  length  of  about   (38  >'  4.700  tons  asph.   concrete  level- 


two  miles  constructing  a  four-lane 
divided  highway  and  surfacing  with 
asphalt  concrete  pavement  on  ce- 
ment treated  base  between  D  St 
bridge  in  Marysville  and  Route  15  in 
Yuba  City,  Yuba  and  Sutter  Counties. 
Work   involves : 

(1)  1,800  c.y.  remove  ooacrete; 

(2)  clear  and  grubb; 

.  (8)  76.000  cy.   rdwy.  excav.; 
'  (4)  4,500  cy.  struc.  excav.; 


40—    STREETS  AND 
HIGHWAYS 

6/3/46 

BIDS  WANTED 


Ing  course; 

(24)  8.200   tons   asph.    cone,   type   A 
surface; 

(25)  575  l.f.  asph.  cone,  raised  bar*; 
(28)  8,700  cy.  portland  cement  cone. 

pavement ; 

(27)  1,S00  tons  sand  cushion; 

(28)  7,800  each   Ule  bolt  assembUes; 

(29)  396  c.y.  Class  A  portland  cement 
concreet  struc; 

(30)  4,100  cy.  heavy  stone  riprap; 

(31)  1,000  cy.   salvage  riprap; 


(5)  200  cy.  ditch  cud  channel  excav.  .  „-   -^  -^ , 

(6)  83,000    s.y.    compacting    original  j  (52)  810   cy.    portland   cemrat   cone 
ffroimd;  I  curbs  and  gutters; 

j   (7)  64.000  cy.  Import  borrow,  type  A  i  (*3)  2.60O  each  curb  dowels; 

I   (8)  58,500  cy.  do,  type  B;  (84)  1,500  cy.   portland    cecent    cone 

j   (»>  2,220,000  sta.   yds.  overhaul;  parking  strip; 

.  Q  j  (10)  develop  water  sui^ly  and   fur-  ;  (55)  212   cy.    portland    cement   cone 

'  nlsh  water  equipment;  i  sidewailks: 


(11)  6,150  M  gals,  apply  water; 


SAN  FRANCISCO.— Until  June  19,  :  )tli.  Tit^J^^       ^ 

.30  P.  M..  bids  will  be  received  by  I   "    ™^?°  r^^^''^ 

■'    (13)  10,260  tons   cruslnr  run   base; 

(14>  26,500    tone    min.    agg.     cemmt 


2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282  (Tlty  Hall,  under  Spec.  19,- 
921  for  widening  and  reconstruction 
of  Guerrero  St  between  14th  and 
Army  Sts. 
The  work  involves: 


treated  base; 

(15)  7.500    bbls.    of    Portland    cement 
treated  base; 

(16)  lOO  tons  asph.   emulsion  curing  I  (^^^  ^  ^<^^  guide  posts; 
(1)  4700  cu.  yds.  pavement  excava-  L„,  !!*;  ^^^  *>^der  and  seal  coat;  '[JJ)  ».300  l.f.  chain  link  fence; 

•'         ^  I  (17)  68  tons   screenmgs.   seal   ooat;        (43)  7 


(86)  25  each  monuments: 

(37)  11  each  center  line  monuments; 

(38)  4150  l.f.  metal  plate  guard  rail- 

(39)  120  l.f.   reconstruct  guard   rall- 
hig; 

(40)  65  each  culvert  markers; 


tion : 
(2)  12,900  lin.  ft  stone  curb  reset; 


each  walk  gates; 


(18)  45  tons  Uq.  asph.  SC-2  penetra-  !  ^♦^^  T^O  l'-   12-ln.   reinf 

(3)  1600  sq.  ft.  stone  curb  redressed;  .'   ,.,  ^^,^^  *^**  ^^  ^^'  I  ilj!  fiii'i}'^"S''?n.h 

(4)  450  Un.  ft  stone  curb  circular;        <**>  l?St*°Jl^'**"^  P^**  ^'***"  P*^*  1   J?    li  i  f    ii  inV^ 

(5)  750  lin.  ft  stone  curb  tangent         .o^x  ???i,*^**  ''"'^*k"**^=       ,       w        <*^^  2»0  »'•  21-lnch 

(6)  18.100  sq.  ft  white  concrete  cen-  ^=^>  ^'^  *°°«   asph.   cone   leveUng 
ter  island-  i  course,    open   graded  type; 

<7)  3200    lin.    ft    white    unarmored  !  ^^^^  13,500  tons  asph.   concrete,  type 

concrete  curb;  S   --     »  "^rface  course; 


cone   pipe ; 
do; 
do: 
do; 

(8)  750  l.f.  24-inch  do; 

(49)  2  each  18-in.  auto  drainage  gates 

(50)  1  each  24-inch  do; 
(61)  84  l.f.  6- In.  vit  clay  pipe; 


(22)  148    cy.    Class    A    portland    ce- '^'^^^  ^^^  ^•^-  ^-ii^-  vit  clay  pipe; 


ment  cone   struc 


N, 


!(53)  2  each  brick  manholes; 


(8)  4600  sq.  ft  white  concrete  side- 

(9>  il^m   eq     ft    2-course    concrete  !  <"^  ^''^  ^^'^    portland'  dement  cone  j  <«)  1    «»<*    frames   and    covers    for 
i»;  «i,wu   eq.    It.    i:  course    concrete,  curbs  and  ^tters;  I  manholes; 

(24)  375    c.y.    portland    cement    cone  !  (**>  ^-^^    ^-^     salvage    existing    pipe 
sidewaUss ;  culverts ; 

1(56)  26  each   frames  and   grates   for 
Intots; 
^Q^Q^.  y-"  -.wv  ».^  ^v-'».  »c»".  uu»u.   Mipc,     11     1?_^  manhole  adjust  to  grade; 


re- 


sidewalk ; 
(10)  3  new  brick  catchbasins; 
(11)^    each    brick    catchbasins    —    (jg)  56  each  monum-ents; 

(12)  6  each   brick  catchbasins  aban-  i  ^^^^  '^^  ''•  ™«**^  P^*«  «f"*"*  ™"^°» '  •  / .»7 >  ^ 
An^  catchbasms  aban- i  ^27)  i^goo  Lf  10-in.  reinf.  cone  pipe;    <57)  15 


(A) 

(IS) 

(C) 

(D) 

(1).. 

1     4.00 

1  10.00 

8  10.00 

8  15.00 

(2).. 

3000.00 

6000.00 

9200.00 

2500.00 

(3).. 

.50 

.50 

.66 

.50 

(4).. 

3.00 

8.00 

3.00 

8.00 

(5).. 

1.00 

1.00 

1.26 

2.00 

(6).. 

.65 

.65 

.88 

.90 

(7).. 

4500.00 

3000.00 

500.00 

3000.00 

(8).. 

1.50 

1.50 

1.50 

2.00 

(9).. 

8.00 

SM 

5.00 

10.00 

(10).. 

2.00 

2.40 

3.10 

3.25 

(11).. 

17.00 

15.00 

20.00 

20.00 

(12).. 

19.00 

20.00 

22.00 

23.00 

(13).. 

22.00 

22.00 

25.00 

25.00 

(14).. 

4.50 

4.00 

4.50 

&00 

(15).. 

60.00 

50.00 

50.00 

55.00 

(16).. 

.10 

.08 

.10 

.10 

(17).. 

.50 

.50 

.20 

.50 

(18).. 

800.00 

400.00 

800.00 

1000.00 

(19).. 

13.00 

4.00 

4.00 

5.00 

(20).. 

7.00 

5.50 

5.50 

7.00 

(21).. 

2.50 

2.00 

2.00 

1.50 

(22).. 

3.00 

2.75 

2.60 

2.50 

(23) 

4.00 

8.75 

3.50 

3.50 

(24)  . 

5.00 

4.75 

4.50 

6.00 

(25).. 

6.50 

6.75 

7.00 

7.00 

(26).. 

7.90 

&50 

10.00 

10.00 

(27).. 

2.00 

1.50 

.75 

1.00 

(28)  2,800  U.    12-inch 


do; 
do; 
do; 

^^^i^  Q«fuv»  cr,    t*    B  i«    ^--1,.^ !«„»      (31)  410   l.f.   24-inch  do; 

(15)  96,000  sq.  ft.  8-ln.  parking  lane      /-o\  ioa   1*    o  <•>    /-<»xx>    in   .,«»<.. 
/ia,  -IOC  AAA  „„    «<.    e  t^    rr..u»iri (82)  180   l.f.   8-in.   CMP,   16  gage; 

(33)  4  each  salvage  spillway  assem 


(13)  30O   lin.    ft     10-in.    vitrified    clay ,  |$^;  J'^^  {^    --'^^ 

(14)  Ja^^eacrconclrete  curb  inlets;        !<^^  ^.000   l.f.    18-lnch 


<16)  135,000  sq.  ft  6-in.  asphaltic  con 
Crete  pavement; 

(17)  2000  cu.  yds.  crushed  rock  fill; 

(18)  150  cu.  yds.  sand  fill; 

(19)  4700  tons  asphaltic  concrete  con 

/^n.   o^""  pavement;  ;  ^33)   ^^   ^     ^^.j        ^^ 

(20J  25   each   low   pressure   hydrants  j  ^37^  jg^^oo  lbs.  bar  reinf 


relocated ; 

(21)  3  each  high  pressure  hydrants 
relocated ; 

(22)  30  each  street  and  traffic  signs 
relocated ; 

(23 >   130  each  red  reflectors  installed: 

<24)  10-9-unit  red  warning  reflectors; 

<25)  5000  Un.  ft.  2-in.  traffic  conduit ; 

(26)  1800  lin.  ft  1^4 -in.  traffic  con- 
duit; 

(27 »   IS  each  junction  boxes; 

<28>  9000  lin.  ft.  114-in.  street  light- 
ing conduit; 

(29)  3  each  pull  boxes; 

<30i  73  each  foundations  for  lighting 
standards; 


bUes; 
'(34)  3  each  install  do; 
;  (35)  160   l.f.    salvage    exisUng   8-mch 
I  CMP; 


steel ; 


(58)  41,500  lbs.  bar  reinf.  steel; 

(59)  2,400  lbs.  misc  Iron  and  steel; 
'(60)  12  each   lighting  standards; 
1(61)  1.120   Lf.    1%-tn.    conduit 
!     Total  bids  follow: 
;  (A)  Guy  F.  Atkinson  Co.,  South  San 
!     Francisco,   8627,781.90. 
i  (B)  Macco  Constr.  Co.  and  Morrison- 
I     Knudsen,  San  Francisco,  $696,492.50. 
i(C)  Chas.  L.  Harney,  San  Francisco, 
'      $760  212.55. 
!(D)    Fredrickson    &   Watson    Constr.    (^8)  32   lin.   ft  21-in.   CMP,   16-gage; 
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BIDS  OPENED 

ALAMKDA  COUNTY,  Calif.— A  S. 
Jones,  Box  3067,  Brown's  Valley  Rd., 
Napa,  at  $158,786,  submitted  low  bid 
to  the  State  Division  of  Highways, 
G.  T.  McCoy,  state  highway  engineer. 
Public  Works  Bldg.,  Sacramento,  for 
about  7.6  miles  repairing  with  crusher 
run  base  and  plant  mix  surfacing  be- 
tween Dublin  and  Mission  San  Jose 
and  between  Alvarado  and  San  Le- 
andro,  Alameda  County. 

The  work  Involves : 

(1)  8  cu.  yds.  remove  concrete; 

(2)  200  cu.  yds.  structural  excava- 
tion; 

(3)  22,000  tons  imported  borrow; 

(4)  develop  water  supply  and  fur- 
nish water  equipment; 

(5)  715  M  gallons  apply  water ; 

(6)  24,200  tons  crusher  run  base; 

(7)  137  tons  liquid  asphalt  (SC-1) 
penetration  treatment  and  prime 
eoat; 

(8)  41  tons  liquid  asphalt  (SC-3) 
penetration  treatment; 

(9)  46  tons  asphaltic  emulsion  paint 
binder  and  seal  coat ; 

(10)  414    tons    sand    seal    coat    and 
penetration  treatment; 

(11)  14,180  tons  plant  mix  surfacing; 

(12)  20    cu.    yds.    class    A   portland 
cement  structures ; 

(13)  1300  lbs.  bar  reinforcing  steel; 

(14)  410    lin.    ft    meUl   plate    guard 
railing ; 

(15)  34  each  culvert  markers ; 

(16)  24  Un.   ft   12-to.   CMP,   16-gage; 

(17)  14   lin.   ft   18-in.   CMP,   16-gage; 


(2)  800  sq.  ft  heavy  concrete  with 
binder  and  wearing  surface; 

(3)  5500  sq.  ft  6-ln.  dasa  S  con- 
crete pavement; 

(4)  1000  sq.  ft  brick  pavement  on 
ooncrete  base,  including  brick 
gutters ; 

(5)  1000  sq.  ft  asphaltic  concrete, 
3Vi-in.  base.  1^-in.  wearing  sur- 
face; 

(6)  400  sq.  ft  basalt  blocks  on  con- 
carete  baae; 

(7)  500  sq.  ft.  basalt  blocks  on  sand 
base; 

(8)  25,000  sq.  ft  sidewalk,  all  types; 

(9)  6000  sq.  ft.  2-in.  asphalt  wearing 
surface; 

(10)  100  sq.  ft  6-in.  claas  F  concrete 
base; 

(11)70,000  sq.  ft  asphalUc  concrete, 
6-in.  base,  l^-in.  wearing  sur- 
face * 

(12)  7000  sq.  ft  asphaltic  concrete, 
8-ln.  base,  l^-ln.  binder,  l^-ln- 
wearing  surface; 

(13a)  1000  sq.  ft  oU  macadam  4-in. 
base; 

(13b)  1000  sq.  ft  oU  macadam  8-in. 
base; 

(14)  1000  sq.  ft  6-ln.  macadam  sub- 
base. 
Specifications  obtainable  from  the 

cashier's  office.  6th  floor,  425  Mason 

St,  upon  deposit  of  $10. 
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LOW    BIDDER 

SAN  BERNARDINO  COUNTY, 
Calif.— R  R  Hensler,  816  Allen  Ave., 
Glendale,  at  $79,500,  submitted  low 
bid  to  the  State  Division  of  High- 
ways, G.  T.  McCoy,  state  highway 
engineer.  State  Bldg.,  Los  Angeles, 
for  about  13.8  miles  net  length  re- 
pairing with  road  mix  surfacing  and 
seal  coat  between  Squirrel  Inn  and 
Big  Bear  Dam  in  San  Bernardino 
County. 
6/3/46  •  40 


Total  bids  follow:  ! 

(A)  Frank  B  Marks  ft  aLm»  Traoy, 
181,831.70.  I 

(B)  M  J.  Ruddy  ft  Son,  Hoitfeeto,  |85,- 
673.50. 

(C)  Ounnar    Corp..    Pasadena,    |87,- 
O68.OO1. 

Unit  prices  follow: 
(A) 

(1) $700.00 

(2) 2.00 

(8) 2M 

(4) IB^M 

(5) %M 

(») 4aoo 

(7) CM 

(8) 3.58 

<9> l&OO 


(B) 

(C) 

$600100 

8soaoo 

2100 

S.00 

2140 

2.50 

26,00 

32.00 

500 

5.00 

35.00 

36.00 

Si60 

5.50 

4^80 

4.00 

ISiOO 

20.00 

square    inch ;    may    be    short    radius 
pattern,    and    shall   be    soltable    for 

use  on  the  type  of  pipe  under  items 
1,  2  and  S. 
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LOW    BIDDER 

ORANGE  COUNTY,  Calif.— John  J. 
Swigart.  20680  S.  Normandle  Ave.. 
Torrace,  at  $80,363,  submitted  low 
bid  to  the  SUte  Division  of  High- 
ways, G.  T.  McCoy.  sUte  highway 
enginee.  State  Bldg..  Los  Angelea  for 
about  1.8  miles  resurfacmg  with  plant 
mix  surfacing  and  widening  shoul- 
ders with  im(>oried  borrow  and  apply 
bituminous  surface  treatment  be- 
tween Verano  St  .and  west  city  limits 
of  Santa  Ana,  Orange  County. 
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BIDS  WANTED 

SAN  FRANCISCO— UnUl  June  7. 
3  P.  M,  bids  will  be  received  by  the 
U.  S.  Treasury  Department  821  Mar- 
ket St,  San  Francisco  3,  under  SF- 
8040-46  for  fire  hose,  f.o.b.  San  Frmn- 
dsca 


•*  42 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


4  1 


CONTRACT    AWARDED 

SAN  FRANC:iSCO.— Eaton  ft  Smith 
715  Ocean  Avenue,  at  $182,232.75 
awarded  contract  by  the  Department 
of  PubUc  Works,  Room  282,  City  Hall, 
under  Spec.  No.  19,924  for  Clipper 
Street  extension  from  Douglas  St.  to 
Portola  Drive. 


••  40 
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CONTRACT    AWARDED 

CALAVERAS  COUNTY,  CaUf.— 
Bati  Rocca,  2124  Sunset  Ave.,  at 
$4827,  awarded  contract  by  C.  H. 
Purcell,  State  Director  of  PubUc 
Woriis,  Sacramento  for  construc- 
tion of  a  cattle  pass  about  nine  miles 
north  of  Angels  (^amp,  Calaveras 
County. 


40 


6/3/46 

CONTRACT    AWARDED 

MERCED   COUNTY,  Calif.  —Gun 
nar  Corp.,  5575  Valley  Blvd.,  Los  An-  I  BID  OPENED 


6/3/46  I 

BIDS  WANTED  I 

SAN  FRANCISCO —Until  June  14, 

3  P.  M..  bids  will  be  received  by  the 
'Public    Utilities    Commission,    Room 

287,   City   Hall,    under   Spe^-.    429   for 

laying  of  6-inch  and  8-inch  cast  iron 

main  sin  Thrift  St.,  Eucalyptus  and 

Girard  Sts. 
(1)  2600  lin.  ft.  excavation  and  back- 
fUl; 

(4a)  1400  Un.  ft  install  6-ln.  bell  and 
spigot  cast  iron  pipe; 

(4b)  1100  lin.  ft  install  8-in..  bell  and 

spigot  cast  iron  pipe; 
(5)  3000  lbs.  insuil  fittings,  valves, 
etc;  I 

(6a)  800  Un.  ft.  make  bell  4nd  spigot 
joints ; 

(7a)  400  sq.  ft  street  pavement; 

(7b)  100    sq.    ft.    heavy    strteet  pave- 
ment ;  ! 

(8)  32  each  install  %-in.  scjrew  taps; 

(9)  800  Un.   ft.    insUU    %-lla.  service 
pipe; 

(10)  estimated     field     insp4>ction     at 
$10.75  per  calendar  day. 

(A)  materials  furnished  and  services 
rendered   by    the   San   :FVancisco 
Water  Department,  $4393. 
Specifications   obtainable  from   the 

cashier's  office,  6th  floor,  4|25  Mason 

St. ;  no  deposit  required. 

6/3/46  ••4  1 


(38)  41    each    adjust    manholes    and  1 
drop  inlets  to  grade; 

(39)  3  each  new  manholes;  i 

(40)  61  each  salvage  drop  miet   and  | 
manhole  f races  and  covers; 

(41)  22  each  re-install  do;  j 

(42)  103  each  new  drop  inlets,  types  [ 
1,  2,  3  and  4;  I 

(43)  20  each  new  drop  inlets,  type  •;  j 

(44)  88  each  new  frames  and  covers  1 
for  drop  Inlets;  | 

(45)  680  l.f.  2-in.  galv.  steel  pipe;        i 

(46)  90  l.f.   2^ -inch  do; 

(47)  260  Lf.   3-lnch  do; 

(48)  120    Lf.    4-inch  do; 


Co.,  Oakland,  $874,926.70. 
Unit  prices  follow: 

(A)         (B)         (C)         (D) 

(1) $4.00         $4.30       $4.00       $3.00 

(2) 5400.0012.500.00  2750.00  2000.00 


(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11)„.... 
(12) 


.-,  ^  ,  w       *.  X     ,j  v*    i(*9)  *9   I'-   concrete  railing; 

(31)  lump  sum,  alterations   to  light- *  (50 )  electrical  work, 
ing  system ;  |     ^otal  bids  follow : 

(32 »  lump     sum,      temporary     street  |  (^j  Ijeater  L.  Rice,  Marysville,  $594, 
lighting.  ,         741 

Specifications   obtainable  from   the  ;  ^gj  jj    jjarl   Parker  and  N.   M.   BaU(18) 

i(19) 


.50 
1.76 
.90 
.04 
.006 
.75 
1.00 
.45 
.08 
.14 


.90 

1.85 

1.25 

.02 

.02 

.77 

1.15 

.68 

.13 

.25 


.48 

3.90 

1.20 

.06 

.006 

1.05 

1.40 

.75 

.04 

.13 


.64 

2.75 

1.50 

.09 

.01 

1.50 

1.70 

.50 

.08 

.10 


(19)  12   Un.   ft   24-in.  CMP,   14-gage; 

(20)  470    lin.    ft    ll\xl7^-m.    CMP 
arch,  16-gage; 

(21)  20  Un.  ft  salvage  existing  pipe 
culverts ; 

(22)  20  lin.  ft.  relay  salvaged  CMP. 
Total  bids  follow: 

(A)  A  S.  Jones.  Napa.  $158,786. 

(B)  Hayward  Building  Materials  Co.. 
$159,276. 

(C)  Lee    J.    Immel,    Berkeley,    $179,- 
863.40. 

Unit  prices  follow: 

(A) 
(1) $  12.00 


geles,  at  $62,350  awarded  contract 
by  State  Director  of  Public  Works, 
C.  H.  Purcell,  Public  Works  Bldg., 
Sacramento,  for  about  3.2  miles  re- 
pairing existing  surfacing  with  plant 
mix  surfacing  and  repairing  shoul- 
ders with  imported  borrow  and  bi- 
tuminous surface  treatment  between 
Atwater  and  two  miles  northerly  in 
Merced   County. 


40 


(13) 2000.00  1,000.00  1275.00  3000.00 


1(14). 

•(15). 
!(16). 
1(17). 


office  of  City  Engineer  Ralph  Wads 
worth.  City  Hall,  upon  deposit  of  $10, 


4  0 
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BIOS  WANTED 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 
—Until  June  12,  8  P.  M.,  bids  will  be 
received  by  the  San  Bruno  City  Coun- 
cil, Ralph  E.  Woodman,  city  clerk, 
for  constructing  streets,  sidewalks, 
curbs  and  gutters,  storm  and  sani- 
tary sewers  and  appurtenances  in 
Mlfl  Park  No.  3  Subdivision. 
The  work  involves : 
(1)  20.000  cu.   yds.  grading  in  place, 

complete ; 
<2)  225,000  sq.  ft.  of  5-in.  water- 
bound  macadam  base  with  1-in. 
asphaltic  oil  and  rock  armor 
coat  wearing  surface,  including 
preparation  of  subgrade  and  fin- 
ish grading: 
(8)  14.250  lin.  ft  of  suburban  type 
curb,  gutter  and  4-ft.  wide  side- 
walk, including  preparation  of 
subgrade  and  finish  grading, 
complete ; 
(4t  1350  lin.  ft  of  standard  type 
curb,  gutter  and  4-ft  wide  side- 
walk, including  preparation  of 
subgrade  and  finish  grading, 
complete ; 

(5)  1050  lin.  ft  of  12-ln.  concrete  J 
pipe  storm  sewer,  complete;  ! 

(6)  235  lin.  ft  of  15-in.  concrete  pipe  j 
storm  sewer,  complete;  ' 

(7)  590  Un.  ft  of  18-in.  concrete  pipe 
storm  sewer,  complete;  j 

(8)  approximately  18  each  brick  ; 
catchbasins  with  cast  iron  throat  ■ 
and  cover;  I 

(9>  6500  lin.  ft  4-in.  diameter  vitri-  | 
fied   clay  sanitary   sewer,    com- 
plete ; 

(10)  5600  Un.  ft  6-in.  diameter  vitri-  I 
fied  clay  sanitar>-  sewer,  com-  j 
plete ;  ! 

(11)  1380  Un.  ft  8-ln.  diameter  vitri-  [ 
fied   clay   sanitary    sewer,    com-  r 


Sons,  Berkeley,  $634,708. 
(A> 

(1) $11.45 

(2) 5000.00 

(3) 70 

(4) 2.00 

(5) 1.50 

(6) 06 

(7) 1.26, 

(8) 65 

(9) 006 

(10) 8000.00 

(11) 1.50 

(12) 3350.00 

(13) 2.40 

(14) - 2.10 

(15) 2.40 

(16) 28.00 


(17) 

(18) — - 

(19) 

(20)— 

(21)..._ 

(22). 

(23).... 


4.00 
18.50 

2.75 
5.45 

6.60 
60.00 
28.00 


(24) 22.68 


(25) 

(26). — 

(27) 

(28)..-. 

(29)~ 

(30) 

(31) 

(32) — 


5.00 
3.00 
1.75 
1.95 
2.50 
2.75 
3.95 
1.30 


(33)~_ 1800 


(34) 

(35) 

(36)-.— 

(37) 

(38) 

(39) 

(40). 


20.00 

1.50 

1.5C 

.20 

15.00 

175.00 

20.00 


I 


McLaren  cement 
asbestos  board 

• 

4-lt  X  8-ft  X  1/8-in.  or 

3^1 6-in.  and  V4-ui.  Comi. 

3-ft.  6-In.  X  8-ft. 

• 

LD,Ree(lerCo.,Sf. 

DOisImfl  5050 
00  Sftcrameato  Street 


(41). 50.00 

(42).— --     75.00 

(43)-.- 70.00 

(44) 70.00 

(46) 60 

(46) -85 

(47) 100 

(48) 1-25 

(49) 18-00 

(50) 1000.00 


(B) 

$5.00 

5000.00 

.70 

2.30 

2.25 

.06 

1.36 

.76 

.006 

3000.00 

1.60 

3000.00 

3.25 

3.50 

2.90 

46.00 

5.00 

25.00 

3.00 

5.00  ^^ 

5.30> 

55.00-- 

28.00 

24.00 

4.50 

3.00 

1.80 

2.30 

2.65 

3.00 

3.75 

1.60 

15.00 

15.00 

1.00 

1.00 

.10 

30.00 

225.00 

25.00 

25.00 

90.00 

100.00 

60.00 

.80* 

1.80 

1.50 

2.00 

9.00 

500.00 


1.75 

17.00 
2.00 

18.70 

5.00 

.14 

18.00 
4.60 

17.00 
4.80 
5.10 
1.00 

12.50 

2.50 

.55 

50.00 
5.50 
1.76 

28.00 
.25 

12.00 

26.00 
3.50 

18.00 
2.20 
1.80 
3.50 
3.20 
1.35 

55.00 
1.50 
2.00 
2.50 
3.00 
4.00 

50.00 

70.00 

.60 

2.00 

1(53) 125.00 


■(20).. 
1(21).. 

(22)... 
1(23)..- 
!(24)... 
'(25)... 
!(26>... 
i(27K.. 
■(28)... 

(29)... 

1(30 

i(31)... 

(32)... 
!(33)... 
j(34)..- 
j(35)... 
!(36)... 
'  l37)... 
1(38)... 
I  (39)... 
1(40)... 

(41)... 
'(42)... 
!(43)... 
1(44)... 

(46).. 

(46)... 

(47)... 

(48)... 

(49)... 

(50) 
51)... 

(52). 


(54). 
(56). 
(66). 
(67). 
(58). 
(59) 


50.00 

1.20 

60.00 

40.00 

.07 

.35 


j(60) 400.00 

!(61) 1.85 


1.60 

25.00 

2.30 

25.00 

&20 

.37 

23.00 

6.20 

23.00 

6.00 

6.40 

1.30 

11.70 

2.70 

.68 

50.00 

4.00 

2.50 

31.00 

.16 

15.00 

25.00 

6.20 

25.00 

3.00 

1.85 

6.00 

6.00 

1.30 

64.00 

1.50 

2.00 

2.70 

3.40 

5.00 

100.00 

125.00 

.75 

2.50 

250.00 

60.00 

1.80 

80.00 

100.00 

.08 

.50 

400.00 

2.20 


1.90 

16.50 
2.60 

27.00 

4.75 

.13 

25.00 
6.00 

21.50 
6.00 
6.00 
1.20 

13.00 

3.00 

.65 

44.00 
8.00 
4.00 

25.00 
.26 

13.75 

20.00 
4.00 

21.00 
2.00 
1.75 
3.00 
4.50 
1.50 

68.00 
1.50 
1.90 
2.50 
3.00 
4.00 

50.00 

70.00 

.65 

2.20 

170.00 

54.00 
1.15 

54.00 

31.00 

.09 

.31 

375.00 

1.00 


1.60 
16.U0 

2.43 
35.00 

5.75 

.30 

30.00 

6.00 

^^•^•(12) 

6.10  I  )]il 

6.10 '<  13) 

1.45 ;  (i*> 

11.25  !  <15) 


(2). 

(3). 

(4).. 

(5).. 

(6).. 

(7). 

(8).. 

(9).. 
(10).. 
(11).. 


3.00  i  (18^  - 


3.00 

1.25 

500.00 

2.00 

2.35 

28.00 

28.00 

32.00 

4.00 

4.20 

45.00 

.12 

3.50 

4.00 

2.25 

3.00 

3.00 

4.00 

2.50 

2.00 

2.00 


(B) 

$  16.00 

3.25 

1.42 

500.00 

2.80 

2.15 

18.00 

18.00 

20.00 

5.00 

4.35 

62.00 

.16 

3.50 

5.50 

3.00 

3.50 

4.00 

5.00 

3.00 

1.50 

1.50 


(C) 
$  25.00 
3.00 

11^  I  6/3/46 
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CONTRACT    AWARDED 

SAN  DIEGO,  Calif.— R.  E.  Hazard 
Contracting  Co.,  2548  Kettner  Blvd.. 
San  Diego  at  $110,397.50,  awarded 
contract  by  C.  H.  Purcell,  State  Di- 
rector of  Public  Works.  Sacramento, 
for  highway  improvements  in  San 
Diego  County,  between  San  Ysidro 
and  Chula  Vista,  between  Route  2 
and  Imperial  Beach,  and  between 
Grossmonth  and  El  Cajon  (Xl-SD, 
199,  12 -F,  A,  B,  EC),  9.3  miles  in 
length,  to  be  repaired  with  imported 
base  material  and  plant  mixed  sur- 
facing. 

6/3/46  •♦4  0 

CONTRACT   AWARDED 

VALLEJO,  Solano  Co.,  Calif.— E. 
E.  Lowell,  Box  148,  Vallejo,  at  $3413.20 
submitted  low  bid  and  awarded  con- 
tract by  City  of  Vallejo  for  improve- 
ment of  Kentucky  St  from  Water- 
front to  Trinity  St 

Other  bids  were : 

C.  M.  Syar,  $3433. 

A.  G.    Raisch,    $222,904.50    (error   in 

bid). 


OAKLAND,  Alameda  Co,  CaUf.— 
Talt  Pipe  Linings.  Inc..  Mohrovia,  at 
(1)  $1.35,  (2)  $1.48,  (3)  $1.70,  (4)  $8, 
(5)  $4.50,  (6)  $6.75,  (7)  $3.i375,  total 
$50,460.25,  submitted  only  bid  to  the 
East  Bay  Municipal  Utility  District 
Room  406,  512  16th  St.,  Oakland,  un- 
der LS-363  for  cleaning  and  lining 
6-inch,  8-inch  and  12-in^h  water 
mains  in  Alameda  County.  | 

The  work  Involves: 

(1)  12,100  Un.  ft.  clean  and  line  6-in. 
water  mains; 

(2)  9000  lin.  ft  clean  and  line  8-ln. 
water  mains ; 

(8)  6700  lin.  ft  clean  and  Una  12-ln. 
water  mains ; 

(4)  514  each  Install  corp.  cocks  In 
mains; 

(5)  16  sq.  yds.  pave  over  excavated 
concrete ; 

(6)  312  sq.  yds.  pave  over  excavated 
concrete  with  asplialtlc  concrete 
surfacing ; 

(7)  926  sq.  yds.  pave  over  «|xcavatlon 
with  penetration  type  macadam. 


Machiiiery  &  Material 


4  0 


NEWS  INDEX 

Misc.  Supplies  A  Materiali 
Machinery  and  Equipment 


42 
43 


3.60 
4.20 


50.00  j  (1°* 
9.25!<18> 
5.75  i  <20) 

14.25  !  

23.00    6/3/46 

460  I  CONTRACT    AWARDED 
14^00  I      NAPA     COUNTY,     Calif.  —  E.     A. 

2.05  '  Forde,  640   Sir  Francis   Drake  Blvd., 

3.50 1  San    Anselmo,    at    $28,872,    submitted 

3.00 


420.00 

2.40 

2.70 
25.00 
25.00 
30.00 

4.00 

5.05 

55.00 

.12 

3-60  ( 6/3/46 

5.00 

2.70 

3.00 


^^/IT  ? t.^Tn  ""^llJo^  ^Ca      Calif  -E.    42—  MISC.    SUPPLIES  AND 

VALLEJO,    Solano    Co.,    cant.— u*.  a«A»m?ma»c« 

E.    Lowell,   Box  148,  Vallejo,   at   $11,-  !  MATERIALS 

080.47.    awarded    contract    by   City    of  | 1 

of  Vallejo   for  improvement  of  por-  j  ^TSTTe""*  ••4  2 

tions  of  Ohio,  Louisiana  and  Colusa  ,  qjos  WANTED 

1     TURLOCK,  Stanislaus  Co,  Calif.— 

Until   June  5,   8   P.    M.,   bid*   will   be 

!  received  by  the  City  of  Turl<t>ck,  Wal- 

-  i  ter    M.    Brown,     city     clerk,,     108     N. 

*  ";  Broadway,  Turlock,  for  furrlishing: 

(1)  approximately    1000    ft     of    8-in. 


Sts. 
C.  M.  Syar,  $12,951.65. 
A.  G.  Raisch.  $19,696.60. 


CONTRACT    AWARDED 


MODOC    COUNTY,    CaUf  .—Morgan  j         water  pipe ; 
Construction  Co.,  Pleasanton,  at  $10,-  |  (2)  approximately 


662.50,  submitted  low  bid  and  award- 
ed contract  by  State  Director  of  Pub- 
2'^^  I  lie  Works  C.  H.  Purcell,  Public  Works 
1.20  I  Bldg.,   Sacramento,  for  7.8  miles  ap- 


1000    ft.    of    6-ta. 


water  pipe; 

(3)  approximately    1000    ft    of    4-in. 
water  pipe ; 

(4)  1  8x8  all  bell   tee; 


l-20|p]yiiig    seal    coat    between    0.3    mile    ^^^  5  g^^g  j^jj  i^n  ^g^. 
!  east  of  Lakeview  Junction  and  1  mile  I  ^Q^  2  8x4  all  bell  tee; 
^  0    west  of  Cedar  Mountain  maintenance  j  ^^j  2  8x6  all  bell  crosses 


station,  Modoc  County. 

The  work  involves: 
(1)  1150  tons  screenings   (seal  coat); 
w^        .4  -J  ^  .  1  (2)  100  tons  liquid  asphalt  SC-6  (seal 

low    bid  and   awarded   contract    May  !         coat) 
3.75  1 31    by    the    Napa    County    Board    of  i      complete  bids  follow 


1.40    Supervisors,    R.   A.   Dollarhide,   clerk,  i      Morgan  Construction  Co.,  (1)  $6.75, 
60.00    Courthouse.    Napa,    for    improvement  !  ,9)   SM     total    $10,662.50. 
1.80    of    4.1    miles    of    road  in    Conn    and       a.  A.' Tieslau  &  Son,  Berkeley,  (1) 


2.25 '  Chiles  Canyon,  3  miles  of  road  on 
2.90  !  Howell  Mountain  and  3.5  miles  of 
4.00  !  road  in  Wooden  Valley  by  surfacing 


with  asphaltic  wearing  surface. 
Other  bids  were : 
John  C.  Spaletta,  $31,270. 
Harold   Smith,  $32,860. 
E.  E.  Lowell.  $39,808. 


4.50 

46.00 

65.00 

.80 

2.25 

235.00  I  ■ 

60.00  '  6/3/46 

1.20  !  CONTRACT   AWARDED 
70.00  !      SAN     DIEGO,     Calif— N 


(8)  1  6x4  spigot  to  bell  reducer; 

(9)  3  8-in.   plugs. 
Items  1  to  3,  inclusive,  shrill  be  bid 

on  the  basis  of  price  per  liikeal  foot. 
Bidders  may  bid  on  class  150  lined 
or  unlined  cast  iron  water  pipe,  or 
I  they  may  bid  on  class  150  cement- 
asbestos  water  pipe,  specifioations  of 
the  product  proposed  to  be  furnished 
$7.35,  (2)  $32;  total,  $11,652.50.  I  shall    be    submitted    along    with    the 

Folsom    &    Drollinger,    Sacramento,  :  ^^j^ 


(1)  $9,  (2)  $38;  total,  $14,150. 

J.     Henry     Harris,     Berkeley, 
$10.30.   12)   $36.60;  total,  $15,505. 


(1) 


Items   4    to    8,    inclusive,    shall    be 

cast    iron    adequate  in    strength    for 

j  water    pressure    up    to    150    lbs.    per 
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BIDS   OPENED 

DAVIS  DAM  PROJECT,  Ariaona- 
Nevada. — The  Bureau  of  Reclamation 
Denver.  Colo.,  received  bids  May  24 
for  furnishing  and  deUvering  f.ab. 
shipping  point  or  f.o.b.  Phoenix  or 
Tucson.  Ariz.,  at  the  optlcm  of  the 
bidder,  transformers,  arresters,  cir- 
cuit breakers,  recloslng  equipment, 
disconnecting  switches,  etc,  for  the 
Phoenix  and  Tucson  substations. 
Davis  Dam  Project,  Arixona-Nevada ; 
Spec.  1211. 

The    bids    were : 

Allis  Chalmers,  Milwaukee.  Wis.— 
F.Ob.  desUnation— Sched.  1  (1)  $63,800; 
Sched.  2.  (3)  $34,084,  (4)  $84,084;  total. 
$68,168;  net;  wiU  equalise 

Memco  EIngineering  &  Mfp.  Long 
Island  City— PuU  freight  aUowed— 
Sched.  3  (6)  $2838.75;  (7)  $46567.50,  (8) 
$7130,  (9)  1782.60,  (10)  $8498J4.  (11) 
$3063.25;  total,  $22,450.24;  net 

Southern  States  Equipment  Corp.. 
Hampton,  Ga— Full  freight  aUowed— 
Sched.  3  (6)  $2328.76,  (7)$4«67.50.  (8) 
$7130,  (9)  $1782.60,  (10)  $8531.24,  (11) 
$2665;  total  $22,084.99;  net;  wUl 
equalise 

High  tension  Co.,  PhUUpsburgh,  N. 
J.— Full  freight  allowed— Sched.  8, 
(10)   $2932.76;   1%   10  days. 

Cole  Electric  Co..  Los  AngeU 
F.o.b.  destination— Sched.  8  (6) 
75,  (7)  $4667.50,  (8)  $7180,  (9)  $1782.60, 
(10)  $3498.24.  110  $2666;  total.  $22.- 
061.99:  net;   wUl  equaUse 

Delta  Star  Electric,  Cliicago,  III. — 
F.o.b.  destination— Sched.  3  (6)  $2328.- 
75,  (7)  $4667.50.  (8)  $7180,  (9)  $1782.60. 

(10)  $3498.24.    (11)    $2665;    total   $22.- 
051.99;  net;  will  equaUse. 

General  Electric,  Denver,  CoU>.— 
F.o.b.  destinaUon— Sched.  1  (1)  8flB»797 
Sched.  2  (3)  $34,244.  (4)  $84,844;  total. 
$68,488.  Sched.  3  (6)  $2328.75,  (7.)  $4,- 
657.50.  (8)  $7180.  (9)  $1782.50,  (10) 
$3498.24.  (11)  8M8e:  total.  $28,051.99. 
Sched.  4  (18)  $8818JM;  net 

Pacific  Electric  Mfg,  San  Francisco, 
Calif.  F.Ob  destination— Sched.  2  (3) 
$34,120.  14)  $34,120,  total,  $68,240; 
Sched.  3  (6)  $2328.75,  (7)  $4867.50. 
(8)    $7130,    (9)    $1782.60,    (10)    $3498.24. 

(11)  $2665;    will    equalize. 
Schweitzer  &  Conrad,  Chicago,  III. 

—F.o.b.     destination— Sched.     3     (ID 
$2656;    net. 

Royal  Electric  Mfg.  Chicago,  111.— 
F.o.b.  destination— Sched.  3  (6)  $2.- 
828.75.  (7)  $4657.50.  (8)  $7130,  (9)  $1,- 
782.50,  (10)  $3498.24,  (11)  $2666;  to- 
tal, $22,051.99;  net;  wiU  equalize. 

Railway  &  Industrial  Engineering 
Co.,  Greensburgh.  Pa.— Full  freight 
allowed— Sched.  3  (6)  $2328.75,  (7) 
$4657.50,  (8)  $7130,  (9)  $1782.60.  (10) 
$3498.24.  (11)  $2855;  total  $22,061.99; 
net.  will  equalise. 

A  B.  Chance  Co..  Bowie  Switch 
Div.  San  Francisco,  Calif. — F.o.b. 
destination— Sched.  3  (6)  $2328.76.  (7) 
$4657.50,  (8)  $7180.  (9)  $1782.60.  (10) 
$3498.30.  (11)  $2665;  total.  $22,052.06; 
net. 

Electric  Power  Equipment  Corp.. 
Philadelphia.  Pa— F.o.b.  destinaUon 
—Sched.  3  (6)  $2328.76,  (7)  $4667.50, 
(8)  $7130,  (9)  $1782.60,  (10)  $3498.24, 
(11)   $2665;  total,  $22,051.99;  net 

Westlnghouse  Electric,  Denver 
Colo.— F.o.b.  destination— Sched.  1  (1) 
$65,070,  Sched.  2  (3)  $34,164,  (4)  $84,- 
164 ;  total  $68,328.  Sched.  3  (6)  $282&75 
(7)  $4657.50,  (8)  $7130,  (9)  $1782.50, 
(10)  $3498.24,  $2656;  total.  $22,051.99, 
Sched.  4  (12)  $3818J58:  net;  wlU  equal- 
ize. 

Graybar  Electric,  Denver.  c:k)lo.— 
F.o.b.  destination— Sched.  3  (6)  $2,- 
328.75  (7)  $4657.40,  (8)  $7130,  (9)  $1.- 
782.50,  (10)  $3498.24.  (11)  $2655;  total, 
$22,051.99;   net;   will  equalize. 

6/3/46  ••4  2 

BIDS  WANTED 

RALSTON.  Wyo— Until  June  10. 
2  P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  fo  Reclamation,  Denver, 
Colo.,  under  Inv.  D- 10.152- A  for  fur- 
nishing untreated  Douglas  fir  lumber, 
f.o.b.  shipping  point  and/or  Ralston, 
Wyo. 

(Contmued  on  Page  Four) 
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• 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOilLE.  SCOOFMOIILE 

HOISTS.  TRUCKS 

SAWS,  DRILLS 

COMPRESSORS,  VIBRATORS 

GENERATORS 

H.    STECKER 

FHONI 

BERKELEY  2752 
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BIOS  OPENED  .^      , 

MERCED    COUNTY.    Calif —Frank 

B.   Marks  &  Sons,  203  Berverdor  St., 

Tracy,  at  $82,421.70,  submitted  low  bid 

M.     Ball  I  ^Q   ^jjg   state   Division   of   Highways, 

60.00  '  Sons.   649   S.    Olive   St.,    Los  Angeles,  ;  p    ^    mcCov   state  highway  engineer. 

•^i^"''  ^    ^^°^  f  •  ^\*«'«y'  ^t  $56.-  ^Juc  wois  Sdg    L^ramento.  for 

.25    995.  awarded  contract  by  SUte  Direc-  j  ^^t  three  miles  repairing  with  un- 

375.00    tor  of   Public   Works   C.   H.    Purcell,  ,  f^eated  rock  base  and  plant  mix  sur- 

2.70    Sacramento,    for    highway    improve-  1  facing    between    San    Joaquin    River 

ments  in  San  Diego  County  between  ^*<=">«    Det^^een    aan         ^       ^^ ^ 


i 


!  Leucadia  and  San  Mateo  Creek  (XI 
*  "  j  SD-2-BCD>,  about  6.2  miles  in  length 

QHA<5TA  r^riTTTsiTv  r'oH^  _rMi«»wo  U^    ^    repaired    with    imported    base 
SHASTA  CO WITY(^alif. -Oilfields  I  material  and  plant  mixed  surfacing. 
Truckmg    Co,    Box    761.    Bakersfield.  j  . * 


6/3/46 

BIDS  OPENED 


■  and    Phoenix    Construction   Co.,    Box  1 0/9/Aa 
1906.  Bakersfield.   at   $206,123.50.    sub- I  n,nV  WANTED 
jmitted   low  bid  to  State  Division   of    o"^«  "'* 
{Highways,  G.  T.  McCoy,  state  hlgh- 
j  way    engineer.    PubUc    Works  Bldg., 
4  0 :  Sacramento,     for     about     10.8     miles 
'  grading  and  surfaxiing  with  plant  mix 


4  0 


Itteitioi  CQitrietors! 


I 


£/3/46 

I  BIDS  OPENED   * 
'     SAN   MATEO   CO..  CaUf. — Guy   P.  j  surfacing    between    Cottonwood    and 

Atkinson   Co.,   Orange   and   Railroad  '  Anderson.  Shasta  County. 

Aves.,  South  San  Francisco,  at  $627,-  I     The  woric  mvolvee: 

78190  submitted  low  bid  to  the  State  [    (1)  4  cu.  yds.  remove  concrete; 

i  ■— j    (2)  clearing  and  grubbing; 

(3)  13.500  cu.  yds.  roadway  excava- 
tion; 

(4)  800  cu.  yds.  structural  excava* 
tion; 

(5)  320  cu.   yda   ditch   and   channel 
excavation ; 

!    (6)  140.000  tons  imported  borrow; 

I    (7)  develop   water   supply  and   fur- 

j  nlsh  water  equipment; 

I    (8)  3000  M  gaUonB  apply  water; 

I    (9)  568  sta.  finish  roadway; 

I  (10)  19,500   tons  minimum  aggregate 


uid    Madera   County  line   in    Merced 
County. 
Work  tovolves: 

(1)  develop   water   supply    and    fur- 

nish water  equipment; 

(2)  700  M.  gals,  apply  water; 

(3)  22,800  tons   untreated   rock   base; 

(4)  96   tons    Uq.    asph.    MC-2    prime 
coat  and  pene.  treatment; 

(5)  100  tons  sand  prime  coat 


Drilling  Specialists  in  cable-tool  and 
diamond  drilling. 

For  test  borings,  blast-holes,  wells  and 
Itrout  b<rfes. 

WUh  Sptcudized  EQUIPMENT 
PERSONNEL 
FAaUTIBS 

PACIFIC  DRILLING  CORP. 

127  Montgomery  Sc,  San  Frandsco  4 
Fhone  SUtter  6512 


I  plant  mix  surfacing; 

(11)  920    tons    paving   asidialt   plant 
nix  surfacing; 

(12)  386     tons     Uquid     asphalt     SC-2 
prime  eoat; 

(13)  ItO  tons  Uquid  asphalt  RORC-5 
seal  coat; 


SAN  FRANCISCO— Until  June  14, 

3  P.  M.,  bids  will  be  received  by  the  ,   „,  ^^ 

Public    UtiUties    Commission,    Room  i  /g)  24  tonsasph   emulsion,  seal  coat ; 

287    City    Hall,    under    Spec    430    for  j  ,7,  285  tons  screenings,  seal  coat; 

repaving  of  streets  and/or  sidewalk  ;  (g)  4.540   tons    min.    agg.    plant    mix 


openings  where  the  paving  has  been 
removed  for  the  San  Francisco  Water 
Department  for  the  fiscal  year  end- 
ing June  30.  1947. 
The  worit  tovolves: 
(1)  1000  sq.  ft.  Mght  traffic  concrete 
paving    base   and   wearing   sur- 
face; 


surfacing ; 
(9)  208  tons  pavtag  asph.  plant  mix 
surfacing. 


FOR    SALE 


TIMBERS,  waHboftrds,  plambinK, 
pipe,  mUhraric  and  other  biiildniff 
iMteriala.  SALE  PRICES.  Larfe 
stocks  of  *%ard  to  fet"  items. 

Wire,  write,  or  'plioiie 

CLEVELAND  WRECKING  CO. 
29M  niTd  St.     -    YAlMda  4977 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  ■tmnifolds 
Write  far  PHoao 

Fadnc  PipeCOo 

l«t  Spew  St.,  8«i  FrsKisco 


s! 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLpS 

ST^LFORM  CONTRAaiNG  CO. 

MSHiwrisonSL  DO  55a3 


MASTER  GASOLINE  GENERATORS 


Portable 
Lighting  Plants 

From 
650  Watts  to  15  KW 

Generate  Your  Own 
Electricity  Rigbt  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OB  SALE 


KERR  EQUIPMEFTT  COMPANY 

160  Tenth  St.,  Cor.  NatMtom  St.  -  San  Fraociseo  •  Ph.  MArket  IMl 


it 


1 


'«» 


-*?~"~aaeai3 
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DAILY     PACIFIC    BUILDER 


MONDAY.  JUNE  3.  1946 


Builfliing  Pemiilts,  Contrc^cts^ RecorJecl  HolicetS 


BUILDING  PERMITS 

ApplkatioBs 


8AN  FRANCISCO 


BUILDINO  (l-8tory,  frame  motor 
sales  and  service),  HO.OOO;  SW  cor 
Columbus  and  Bay;  owner,  Royal 
Motor  8«l«e  Co.  Bay  and  Colum- 
bus; builder,  DeL.uca  &  Son.  1746 
FUbert  8t 

DWELl^INGS  (1-story,  frame)  (6), 
<5000  each;  W  Del  Vale  303.  340. 
371.  402,  433,  464  S  EncUne  Court; 
owner  and  builder,  C  T  Lindsay, 
Inc.  824  Taraval  St 

DWELLING  (l-story,  frame),  |3000; 
W  Bronte  76  N  Jarboe ;  owner  and 
builder,  A  C  CbevaUer.  8  Navajo 
Ave. 

ALTERATIONS  (1-famUy  dwelling), 
12600;  W;  South  Van  Ness  153  N 
20th  St;  owner,  A  Ferraggiaro,  519 
San  Bruno;  builder,  Vli^  I  Ma- 
■arle.  2660  19th  St 

ALTER  OFFICE,  |2000;  245  Market; 
owner.  Pacific  Gas  &  Electric  Co, 
prem;  builder,  H  H  Larsen  Co,  64 
South  Park. 

ALTER  DWELLING,  |1000;  1797 
Sutter  St;  owner.  Miss  Koga,  1795 
Sutter  St;  day  work. 

RETAINING  WALL,  |600;  Fulton 
and  La  Playa;  owner,  Whitney's, 
4800  Cabrillo;  day  work. 

BUILDING  PERMITS 

Granted 


DWELLING,  5-room,  16700;  1461  8th 
St ;  owner  and  builder.  Louis  Rapp, 
2053  Bertieley  Way. 

REPAIRS,  »650;  1190  BucUd;  own- 
er, S tough,  prem;  contr8u;tor,  W  K 
Davis,  2041   University  Ave. 

STORAGE  SHED,  |7600;  1230  6th; 
owner  and  builder.  More  ft  Rob- 
erts,   693  Mission   St,   S   F. 

ROOFING,  1570;  1690  Shattuck  Ave; 

owner,    _... ;   contractor,   W   R 

Crowe,  1846  23rd.   San  Pablo. 

ALTER,  18750;  2224  Banor;  owner. 
P  Smiraglea.  1249  Bancroft  Way; 
contractor.  Andw  Lundgren,  2834 
Curtis. 

ALTER,  17000;  3016  San  Pablo  Ave; 
owner.  Key  System.  1106  Broad- 
way; contractor,  Monson  Brothers. 
476  6th  St,  San  Francisco;  plana 
by  A  B  Woodruff. 


SOUTH  SAN  FRANCISCO 


APT,  3-family.  $9600;  Pecks  Subdiv; 

owner  and   builder.  Fred  Whelan, 

69  Randolph  Avenue. 
DWELLING,    15600;    310    Chapman; 

owner  and  builder,  Henry  Carrey, 

116  Green  Avenue. 


SACRAMENTO   CITY 


DWELLINGS,  5-room  frame,  wood 
shingle,  |6400;  4432  F  St;  owner, 
W  E  Moore;  5323  Elmhurst  St,  |5,- 
860,   owner,  A  A  Flshor;   2509  53rd  i 


Fniiee  Pemils 


OAKLAND 


4110  Luak;  owner.  Baranco;  dealer 
er  Atlas;  floor. 

2461  Palmetto;  owner,  R  O  John- 
•<m;  dealer.  Aarvaks  Htg;   centraL 


PhnnbH^  Permib 


BERKELEY 


2468  Telegraph  Ave;  owner, ; 

dealer,  Henry  Lee;  water  closet; 
wash  basin;  sink. 

1250  Hopkins  ;  owner,  Milton  Smith ; 
dealer,  Timmons-Berk ;  4  water  clos- 
ets; 4  wash  basins;  4  bath  tubs;  4 
sinks;  4  wash  tubs. 

2445  Tenth ;  owner,  Peter  Yurosko ; 
dealer,  Timmons-Berk;  4  water  clos- 
ets ;  4  wash  basins ;  4  bath  tubs ;  4 
sinks. 

1570  Allston ;  owner,  „ ;  dealer, 

Wm  R  Starck;  Bendlx. 

2216  Bancroft;  owner,  ;  deal- 
er, Wm  R  Starck ;  Bendlx. 

36  Plaza  Dr;  owner, ;  dealer, 

Wm  R  Starck;  Bendlx. 

3120     Deakin;     owner,     S     Salters; 


lU^i  T%^rotnT'R   a!<»-1-.  SS^^SUrck;  Bendlx. 

Swlegm;  439  36th  St,  16900,  owner,  !     l^OO   Holly     owner ;   dealer, 

J  E  Snyder:  contractor  on  all,  Jas  ^^,^J^^^}^'  Bend^* 


dealer, 


SAN   FRANCISCO 


MAY  31.  1946 


ALTER  restaurant,  $500;  1025  Fill- 
more St ;  owner,  Henry  Rosenf  eld  ; 
contractor,  L  &  E  Emanuel,  In\ 
2665  Jones  St 

REPAIR  fire  damage  to  factroy,  $1,- 
500;  60  Juniper  St;  owner,  Golden 
West  Plating  Works;  contractor, 
Ernest  Donougher,   1420  Castro  St. 

STORAGE  bldg.  l-story  frame,  $750; 
owner  and  builder,  M  Van  Dune, 
1279  7th  Ave. 

DWELLING.  »7000;  E  Loher  72  N 
Visitation ;    owner,    Angelo    J    Me- 

callef ;  plans  by  S  E  O'Leary,  Wood- 
side;  contractor,  State  Bldg  Corp, 
1435   Paloma   Ave,   Burlingame. 

ALTER  mezzanine  in  restaurant,  $2,- 
000;  63  Ellis;  owner,  John's  Grill; 
contractor,  Mangrum,  Holbrook  & 
Elkus,  Fell  and  Gough  Sts. 

ADD  social  hall  to  dwelling,  $500; 
NW  Cor  26th  Ave  and  Santiago  St ; 
owner  and  builder,  MacArthur 
Bldg  Co,   3224  Judah   St 

REPAIR  fire  damage  to  dwelling, 
f4000;  1707  41st  Ave;  owner,  Don- 
ald Shireman;  contractor,  Ira  W 
Cobum,  2048  Market   St. 

DWELLING,    l-story    frame,    $5500; 
E  47th  Ave  225  S  Taraval;  owner 
and  contractor,   Strauther  Co,   Inc, 
198    Oak    Ave,    South    Sam    Fran- 
cisco;   architect,    Sam    Postil. 

DWELLING,  and  basement,  l-story 
frame,  $5600;  S  San  Jose  Ave  98.376 
E  Gorham  St;  owner,  Julius  Giorgi 
plans  by  B  K  Dobkowitz,  425  Mon- 
terey Blvd ;  contractor,  J  Raganl, 
134  Acton  St,  Daly  City. 

DWELLING,  l-story  frame,  $5500; 
W  4ht7  Ave  200  S  Taraval;  owner 
and  builder,  Strauther  Co,  Inc,  198 
Oak  Ave,  South.  San  Francisco; 
architect,  Sam  Postil. 

MOVE  and  alter  dwelling.  $2500;  W 
South  Van  Ness  Ave  153.2  N  2Cth 
St;  owner,  A  Ferroggiaro;  con- 
tractor, Virgil  Masarie,  2550  19th 
Street. 


OAKLAND 


Jansen,    1923    Stockton   Blvd.              1^1^^*^^^^^*"=  °T°,f'''    ■- 
DWELLING.     5-room     stucco,     wood    Jo^n^  Evans ;  sink. 
'     shingle,  $6600;  3521  54th  St;  owner,  !  ^  1223  Peralta;  owner,  ;  dealer. 

F    Ma^sie;     contractor.     Markwart  ;  Schreemer  Plumbing;  wash  tub. 

Co.  Ahem  and  Spear  Sts.                     j 
DWELLING.    5-room     stucco,    wood: 

shingle,     $6000;     2984    Kroy     Way;j 

owner.  Canacari ;   contractor,   Louis    

Jansen,  775  Eldorado  Way.  Lftfi    214     .^27    121     in     in?    Jim     mu 

''I!^.Vi^''^':T7S    ^'"sT'ore^'sJo:  312%06,  m  226'V3^1,1?5,  5^ 
^.    ?.?i^V  $6400      4701    C    St     owner,    jQQ    jgg    ^^^   catron ;    owner.    McGaw 

^  ^oo''^.''''lY^^^^•r,^  &   O'Shea;    plumber    J    B    Morse;    5 

sen.  1923  Stockton  Blvd.  ^      ^.        .^        ^  ^  .    "*'• 

ALTER  dwelling.  $1000;  3157  3rd  Ave  {"^g^gj^^^^t^'-'^^f  l^;  t^tshore 
ZrallsoT2T^::^.TBL''\^YJ'',^^^^^^^^  ^«ter  G  Doell;  1 
,RE-ROOF.^$500;J0_30_J_St_;__ownej.i%27l'   Lkes^^^  owner,     Bordens 


Country  Maid  Creamery,  Premisea ;  '  ^^^^    -:'^-^--'     ri""':  cf  Do^n- 
contractor.  A  L  Fugett  Co,  117  Hob-  i^'^®?™?'^'  P'u™t>er.  lister  G  Doell, 


son  Ave,  Bryte. 


12   p]    fix. 


2933-34  Various  locations  and  own- 
ers; contractor.  Brumfield  Electric 
Sign  Co;  signs. 

2935  NW  comer  Ocean  and  Ale- 
many;  owner,  General  Petroleum  Co; 
contractor.  Neon  Maintenance  Corp; 
sign. 

2936  600  6th  Ave;   owner. ; 

contractor.  Bay  Electric  Co;  2  out- 
lets; 2   switches;  3  plugs;    motors. 

2937  2121  Taraval;  owner,  Gar- 
brick;  contractor.  Bay  Electric  Co; 
3  outlets ;  4  switches ;  12  plugs ;  serv- 
ice. 

2938  405  Montgomery  St;  owner. 
Waterfront  Ehnployers'  Aasn;  con- 
tractor, Geo  F  Brayer;  21  plugs; 
service. 

2939  732  Chenery;  owner.  Pete 
Karas;  contractor,  John  Philis;  2 
plugs. 

2940  2034  Mission;  owner.  Henry 
Liquor  Store;  contractor,  Paragon 
Electric   Co;   service;   motors. 

2941  648  California  St;  owner, 
Krause  &  Walker;  contractor,  Chas 
A  Langlais  Co;  26  outlets;  6  plugs; 
service;  motors. 

2942  1176  Potrero;  owner,  Doherty 
Bros;  contractor,  Chas  A  Langlais 
Co;  48  outlets;  13  switches;  9  plugs; 
service. 

2943  461  Bush  St;  owner,  Slvert- 
son  &  Co;  contractor,  Ace  Elec  Contr 
Co ;   motors. 

2944  2241  Market  St;  owner,  Reck- 
man  Lee  Co;  contractor,  Ace  Elec 
Contr  Co;   3  outlets. 

2945  201  Frederick;  owner.  Head- 
ing Pharmacy;  contractor.  Ace  Elec 
Contr  Co;  3  outlets;  1  switch. 

2946  3408  Mission  St;  owner,  Saun- 
ders; contractor.  Ace  Elec  Contr  Co; 
1  switch. 

2947  1741  Powell  St ;  owner,  €rOlden 
State  Theatre;  contractor.  Mercury 
Elec  Co;  

2948  Aptos  and  Ocean  Aves;  own- 
er, Aptos  Playgroimd;  contractor, 
Dept  of  Public  Works;  2  outlets;  2 
switches;   service. 

2949  49  S  Van  Ness  Ave;  owner, 
Schloss;  contractor,  Malm  &  Welter; 
9  outlets. 

2950  380  Eddy  St;  owner,  Pacific 
Telephone  &  Telegraph  Co;  contrac- 
tor, Byington  Electric;  _ „. 

2951  447  Eddy  «t;  owner,  Pacific 
I  Telephone  &  Telegraph   Co;  contrac- 


Ei^meenng  Sedkm 


6/3/46  ••4  2 

BIDS  WANTED 

SACRAMENTO,     Calif.— Bids     will 
be  received  by  the  State  Purchiuiing 
Agent,  Sacramento,  for  materials  and 
equipment  as  follows: 
June  6 
QUO.  67009.  REQ.  104643: 

460  tons  SC-2  or  SC-S  liquid  as- 
I^alt;  160  tons  SC-1  liquid  asidialt, 
delivered  into  state  storage  at  Valley 
Springs,  San  Andreas  or  AltaviUe 

June  7 
QUO.  64362.  REQ.  20808: 

One  lO-ft  material  spreader.  This 
supercedes  and  cancels  our  ad  for 
bid  under  same  quotation  number 
dated  May  14.  f.o.b.  Fruitvale.  Oak- 
land. 

June  18 
QUO.  57533.  REQ.  9044 : 

One    %-yd.   capacity,  gas -powered, 


Cyclops  Iron  Works.  San  Francisco, 
Calif.— (1)    $13,320    f.cb.    destination, 

(2)  $12,990  f.o.b.  desUnaUon,  (3)  $13,- 
6T0  f.o.b.  shipping  point;  total.  $39.- 
•80;  net. 

Moffett  Mfg.  Co..  Albany,  Calif.— 
F.o.b.    Oakland— (1)    $8960.    (2)    $7900, 

(3)  $10,420;   total.  $27,280;    net 
Judson -Pacific   *5uri^y   Corp.,   San 

Francisco  Calif. — ^F.ab.  Emeryville — 
(1)  $9190.  (2)  $8696,  (8)  $8680:  total 
$27,666;    net 

Conco  lEIngineering  Works,  Men- 
dota.  IlL— F.o.b.  Bradford,  nL.  — (1) 
$7386.  (2)  $7146,  (3)  $8286;  total.  $22,- 
835;  net 


6/3/46  ••48 

BIDS  OPENED 

SACRAMENTO,  Calif.— The  foUow- 
ing  submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  mate- 
rials and  equipment  as  follows: 
QUO.  53412— Motor  Graders: 

Smith -Booth -Usher,  Austin  West- 
ern 99-M.  $9240  each  to  San  Luls 
Obispo,  North  Hollywood,  San  Ber- 
nardino, Bishop.  San  Diego;  no  bid 
on  other  Ifocations ;  delivery  two  Jan., 


1947,  two  Feb.,  1947,  two  March,  1947, 
truck-mounted  shovel;  bidders  are  two  Aprtl«  1947,  and  three  May,  1847; 
requested  to  quote  separately  on  the  j  q^^. 

foUowlng:  j      Western    TracUon   Co..    Gallon    No. 

One  combination  clamshell  and  102,  $8309  each  to  Eureka,  Redding, 
dragline  boom;  one  %  cu.  yd.  clam-  Sacramento.  Oakland,  Fresno,  plus 
shell  rehandling  bucket  with  remov-  \^i21  each  for  tire  pump;  deduct  $142 
able  teeth;  one  Rud-O-MaUc,  or  each  for  7-50-24  front  tires  instead  of 
equal,  bucket  control  attachment  13.00x24 ;  delivery  two  July,  1946,  two 
complete  with  cable,  f.o.b.  Bishop. 


vra 5^— iT 

BIOS  OPENED 

OAKLAND,  Alameda  Co .  Calif.— 
The  following  submitted  bids  to  the 
East  Bay  Municipal  Utility  District, 
Room  312.  512  16th  St,  Oakland,  tm- 
der  Spec.  1788  for  two  1946  FOrd  sta- 
tion  wagons : 

Bill  Wood  Motor  Co.,  $1402.41  each. 

Milt  Dohner,  Hayward.  $1«08.«1. 

Golden  Bear  Motor  Co..  $1408.84  for 
one  only. 

Albany  Motor  Co..  $1474.60. 

Weaver  Paps  Co..  $1476.68. 

Clarence  BuUwlnkel,  $1600.51 


4  1 


6/S/46 

BI08  WANTED 

MODOC  COUNTY.  Calif.  —  Until 
June  7,  2  P.  M..  bids  will  be  received 
by  the  State  Division  of  Highways, 
F.  W.  Haselwood,  district  engineer, 
for  rental  of  one  to  four  dump  trucks, 
4  cu.  yd.  or  6  cu.  yd.  water  level  capa- 
city, for  approximately  six  days' 
wortc  in  Modoc  County. 

SpedficaUons  obtainable  from  the 
above  office. 


Of fidal  Proposals 


October,   1946,  and   two   each    month 
starting  Jan.,  1947 ;  discount  $50  each 
*  2  j  20th  prox. 

Brown -Bevis  Equipment  Co..  Gallon 


6/3/46 

BIDS  WANTED 

BOULDER  CITY,  Nev.— Until  June  j  No.  102.  $8309  each  to" San  Luis  Obispo. 
5,  2  P.  M,  bids  will  be  received  by  :  North  Hollywood,  San  Bernardino, 
the  U.  S.  Bureau  of  Reclamation,  !  Bishop  San  Diego,  plus  $121  each  for 
Denver,  Colo.,  under  Inv.  L-23,061- A  |  tire  pump;  deduct  $142  each  for  7.50-24 
for  furnishing  one  40-inch  engine  |  front  tires  instead  of  13.00-24 ;  dellv- 
lathe  with  motor  and  attachments  ,  erj-  late  io  1946  and  early  1947 ;  dis- 
and  one  36-inch  4-jaw  independent  |  count  $50  each  30  days, 
chuck  complete,  f.o.b.  shipping  point '  -      -  - 

and/or  Boulder  City.  Nev. 


4  2 


Construction  of  the  Generator  Build- 
ing on  the  San  Francisco  Campus 
University  of  California,  2nd  and 
Parnassus  Avss„   San   Francisco. 

"ADVERTISEMENT  FOR  BIDS" 

"Subject  to  ccmditions  prescribed  by 
the  undersigned,  sealed  bids  are  in- 
vited for  the  general  construction  of 
the  Generator    Building   on    the    San 
Francisco     Campus,      University     of 
California.  2nd  and   Parnassus  Ave- 
nues.   San    Francisco,    California.    A 
j  deposit  of  ten  dollars  ($10.00)  is  re- 
I  quired  for    each    set    of    plans    and 
.      ^         „      .,     ,.  ^      '  specif icaUons  issued.  No  bids  will  be 

Rome  Grader  &  Machmery  Co..  |  received  after  2:00  P  M  June  12. 
Rome,  N.  Y.,  Rome  403.  $7948.80  each  ,  194^  pi^Qg  specifications  and  Infor- 
at  all  points ;  deduct  $100  each  if  Ure  ;  mation  available  at  the  Cashier's 
pump   not    required ;    delivery    ten  in  .  Office.    103    Administration    Buildlns. 


DVra_tJ._ING.    thr.e.rm    ™sti,.  ^ 


roof, 
and 


2952     351   Turk  St;    owner,   Pacific 


,    $2500;    2657    2nd    Ave;    owner   -;'r,-:7  ..  ^,^^7;':^'.,^^--  -  ^^^^ 

builder.  E  Henderson.  i     4^0"  IJl   ' }L      !:^'l  ^^  ^''*'-      Telephone  &  Telegraph  Co;  contrac- 

j     4023    35th    Ave;    owner.    H    Bora ;  1  tor,  Byington  Electric ;  

^  ViS^^o'*^  ^  ^*^=  *  '^"^  I     2953     405   Eddy   St;   owner.  Pacific 

SAN  LEANDRO  I    /^OO    8th    Avenue;    owner,    Suifert ;    Telephone  &  Telegraph  Co;  contrac- 

,  j  plumber,  J  R  Pierce;  1  pi  fix;  6  wa;  jtor,  Byington  Electric;  

CHURCH.    $20,000;     1190    Davis    St;,3gasop  ;     2954     337   Eddy   St;  owner,   Pacific 

owner.  First  Christian  Church,  1190  1        „** ^'if^  ^,'' L  °V"®,'"'. '  P^""*'-  | Telephone  &  Telegraph  Co;  contrac- 

Davls    St;    contractor,    C    R    Hills,   ^\^ ^^,2^^^!!^       '      Kr^J  ^  water,      jtor,  Byington  Electric; 


6/3/46 

BIDS   WANTED 

WASHINGTON,  D.  C— Until  June 
10,  10  A.  M.,  bids  will  be  received  by 

the  U.  S.  Treasury  Department,  Pro-        

curement  Division,   Commodity   Sec- J  n,ers  AD,  $7851.70  each  to  San  Luis  i  ^''^J.^^Jflf^*'^ mo- 
tion. 7th  and  D  Sts.  SW..  Washington  :  Qbispo.    North   Hollywood.   anS   Ber- |   ^"^0^??^^?^.  .^^r^V^.^*^* 
25,  D.  C.  under  Inv.  58-42153  for  ex-  I  nardm^.   Bishop   and    San    Diego;  de-  S^^Y  ^F  CALIPORJ^A^ 

terior  oil  paint,  f.o.b.  1630  Wazee  St.,  |  u^ery    two    each    month    starting    60        ,j,^^    -,  «,  ^^'/'^    ,  1  S  «^",i^?r 
Denver;  650  5th  St,  San  Francisco;    days  after  strike  settlement;  discount  j  jg^^^    29-31.    J""*    3-4-5-6-7-10-11- 

2  per  cent  30  days.  !      * 

J.   D.   AOams.   Adams .  612.   $7837.20  | 


1518  1st  Ave.  S.,  Seattle,  and  District 
Warehouse  a^id  Supply  Center,  1240 
Palmetto  St.,  Los  Angeles. 


I) 


4  2 


each  to  Eureka.  Redding,  Sacramento,  j  Constructing'project  C«lif.  F.O.  1306- 
Oakland.    Fresno,    plus    $111.08    each;  a.  Ten    Mile-Hume.   Sequoia    Na- 


615  Arbor  Dr. 
ALTER,  $2500 ;  295  MacArthur  Blvd ; 
owner  and  builder,  David  M  Sacks,  j 
premises. 


SAN   MATEO  COUNTY 


524  16th  St;  owner  Nell's;  plumber.  |     2955     545   Turk   St;   owner,   Pacific 

^^a-Tm  "l^^V     xF  .i     '•  ^  ^^r^?^,:        ; Telephone  &  Telegraph  Co;   contrac- 
3307  High  St;  builder,  C  R  Tlsher;  ] ^^j.   Byineton  Electric- 
1  plumber,  J  A  Fazio;  5  pi  fix;  9  wa-  j     2956     480   Ellis   St;   owner;'  pkcific 
i     ,iQ  ,^^°P- .    .,  .^,  Telephone  &  Telegraph  Co;  contrac- 

L.^.*_-f®3  ^'^<*.^^®;j>^?eiNo"°»?ltor.  Byington  Electric;  

2957     1625  Geary;  owner,  Republo; 
contractor,  Byington  Electric;  8  out- 


389-393  Grand  Ave ;  owner,  Norman 
Peterson ;    plumber,    F   A   Fazio ;    20 ' 

.  I  pi  fix;  22  water;  4  gas  op.  ' 

DWELLING.  $8000 ;   Lot   21.  Block  4,  1     721  8th  St ;  owner.  Continental  Ma 


401  Sycamore  St  San  Carios  Park  j  chine  Works;  plumber,  Hugh  Taylor; 

Syndicate;  builder.  P  J  Morohan.      l2  pi  fix;  20  water. 
DWELLING,  $8000;  Lot  13.  Block  4,1     4234    Coolidge;    owner.    Mrs    Whlt- 

423  Sycamore  St.  San  Carlos  Park  !  comb :   plumber,   E  M  Maloney ;  2  pi 

Syndicate;    builder,    P  J   Morohan.  jf«;   3   water. 
DWELLING.  $7000 ;   Lot  24,  Block  5.  |     H^O  E  14th  St ;  owner,  Geo  Maurer ; 

116   Devonshire    Blvd.    Devonshire;  jPl^niber,  J  Tancredy;  1  gas. 

owner   and    builder,   Ward   Tucker,  ;     560  29th  St ;   owner,  Frank  Odgen ; 

816  4th  Ave,   San  Mateo.  .plumber,   Wm   O'Toole;   9   pi   fix;    12 

DWELLINGS    (4),   $7000   each;   Lots  .water. 

1,   2.   3.  4.  5,   Block  4,  Garden   Ter-  I     3781  Buell ;   owner,  C  P  Zuberbien ; 

races ;  owner  and  builder,  Herman   plumber,    J    Tancredy ;    4    pi    f ix ;    1 

Christensen,     1399    2l8t     Ave,     San  {^af   oP-,  ^  ^         .    „^       „  „  „ 

Francisco  1     ^^*3  21st  Ave ;  builder,  F  F  Borges ; 

DWELLING.    $12,000;    774    Chestnut ! Plumber,  J  Goldstein;  5  pi  fix;  8  wa- 

St.  San  Carlos ;  owners  ajid  build-  !  '®^ -   2  g&a  op 


ers.  Bertha  L  Molema  and  J  E 
Dormoy. 

DWELLINGS  (3),  $7000  each;  1493. 
1515,  1529  Alameda  de  las  Pulgas, 
White  Oaks ;  owner  and  builder, 
Nackord-Skaff  Co. 

DWELLING.  $6000;  141  Edgehill  Dr, 
White  Oaks ;  owner  and  builder. 
Baker  Construction  Co. 

DWELLING.  $8000;  1604  Cordilleras 
Ave,  White  Oaks ;  owner  and  build- 
er. Baker  Construction  Co. 


OAKLAND 


ALTER,  $1250;  1906  San  Pablo  Ave; 
owner  and  contractor,  F  M  Teass, 
1961  San  Pablo  Ave. 

DWELLJNG,  l-story  5-room,  $7500; 
garage,  l-story,  $850;  1630  Sun- 
shine Court;  owner  and  builder, 
D   C   Joslin.   1638   Sunshine  Court. 

DWELLING,  l-story  5-room,  $5000; 
garage,  l-story,  $400;  7215  Krause 
Ave ;  owner  and  builder,  W  H  War- 
ren, 3490  Midvale  Ave. 

DWELLING,  l-story  5-room.  $5000; 
924  71st  Ave;  owner  and  builder, 
J  M  Walker.  J631-D  University 
Ave,  Berkeley. 

DWELLINGS,  two  l-story  6-room, 
$6000  each;  1105  82nd  Ave.  1153  8«th 
Ave ;  owner  and  builder,  J  M  Walk- 
er. 1631-D  University  Ave,  Ber- 
keley. 

ADDN.  $500;  707-713  52nd  St;  owner 
and  builder,  Childrens  Hospital  of 
Est  Bay,  5105  Dover  St. 

DWELLING,  l-story  5-ioom,  $6500; 
10763  Pippin  St;  owner,  Aug  Silva. 
10215  Gary  Ave;  contractor,  Wm  F 
Steadman,   206  Isleton   St 

DWELLING,  l-story  2-room,  $1400; 
4641  Redding  St;  owner  and  build- 
er. S  E  McCormick,  4448  MacArthur 
Blvd. 


lets ;  alterations. 

2958  131  16th  Ave;  owner,  John- 
son ;  contractor,  Byington  Electric ; 
motors. 

2959  1915  Ellis;  owner,  Britton; 
contractor,  Byington  Electric;  2  out- 
lets ;   8  plugs ;   service. 

2960  3154  Baker  St;  owner.  Coons; 
contractor,  Byington  Electric;  serv- 
ice. 

2961  2950  24th  St;  owner,  Young; 
contractor,  Byington  Electric ;  14  out- 
lets; 4  switches;  service;  motors; 
alterations. 

2962  54  Belden;  owner.  General 
Bus  Mach  Co;  contractor,  Byington 
Elec;   1   switch;   12   plugs;   motor. 

2963  10  P*residio  Terrace;  owner, 
Moyse;  contractor,  Byington  Elec; 
2  outlets;  4  fixtures. 

2964  355  Rhode  Island ;  St ;  owner, 


6/3/46  —     4  z, for  tire    pump;    delivery   as   soon    as-         tlonal   Forest,  Tulare  and   Freeno 

BIDS  WANTED  j  possible;  discount  2  per  cent  30  days;  :  Counties. 

OAKLAND,    Alameda    Co.,  Calif.—  i  bidding  on  six  units  only.  I     FEDERAL    WORKS    AGENCY. 

Until  June  12,  5 :30  P.  M..  bids  will  ;  capital  tractor,  Allis-Chalmere  AD.  1  PUBLIC  ROADS  ADMINISTRA- 
be  received  by  the  East  Bay  Munici-  17851.70,  to  Eureka.  Redding,  Sacra-  jTION,  San  Francisco,  California, 
pal  Utility  District  Room  406.  512  j  jnento,  Oakland,  Fresno ;  delivery  30- !  Mav  28,  1946  Sealed  bids  will  be 
16th  St.,  Oakland,  under  LS  341  for  qq  ^^^^^  after  strike  settlement  and  j  received  at  the  office  of  the  Public 
one  spare  remove  element  for  "Rupt-  |  ^^ree     each    month    thereafter ;     dls-  |  Roads     Administration.     720     Phelan 


air"  circuit  breaker. 

Specifications   obtainable  from   the  1 
above  office 


count  2  jktr  cent  30  days. 


Building,  San    Francisco,    California. 


4  2 


6/3/46 

BIDS  WANTED 

OAKLAND,  Alameda  Co..  Calif.— 
Until  June  12.  5:30  P.  M..  bids  will 
be  received  by  the  East  Bay  Munici- 


for  chain-link  fence. 

Specifications   obtainable  from   the 
above  office. 


,  Lee  &  Thatro,  Adams  512.  $7837.20  ^  until  2:00  p.m.  on  June  11,  1M«.  and 
j  each  to  San  Luis  Obispo.  North  Hoi-  j  then    publicly    opened   for   furnishing 

lywood,  SAn  Bernardino.  Bishop  and  j  the  materials  and  performing  the 
I  San  Diego,  plus  $111.08  for  tire  pump ;  |  work  of  constructing  project  Califor- 
;  delivery  a*  soon  as  possible  early  in  |nla  F.D.  1306-A,  Ten  Mile-Hume.  Se- 
:  1947 ;    discount   2   per   cent   30   days ;  |  quoia    National    Forest,    Tulare    and 

bidding  00  four  units  only.  |  Fresno      Counties,      California.      The 

Weaver  Tractor.  Caterpillar  No.  12,  j  length    of    the   project  is   4.974    miles 

$8335.10    e*ch    to    Redding,    Oakland,  j  and  the  principal  items  of  wortc  are 

32    acres 


pal    Utility    District    Room    312,    512    ^^^  ^^    ^^^..    ._    ^,     ^ ^_. 

16th    St,   Oakland,   under   Spec.    1742  ;  presn'o"  N(7rth  Hollywood  and  Bishop,  \  approximately  '^as  "foii'ows 


43—     MACHINERY  AND 
EQUIPMENT 


3840  Huntington ;  owner,  Wm  Wat- 
son ;  plumber,  D  N  Watson ;  5  pi  fix ; 
13  water;  3  gas  op. 

629  55th  Street;  owner,  M  Jones; 
plumber,   T   F   Watson ;    1    pi   fix ;    2  { 

^^^'  >x      *  ^v.       T>i   ..  T^  *      I  Sarracco  Tank  &  Welding  <;o ;   con- 

2880  MacArthur  Blvd ;  owner,  Peter  "      ^        n   <>    t  tpi-«  i-,^.   11    ».,fiofa- 

Lazarus;   plumber.   E  M  Maloney;   4  '  ^**ctor,  P  &  J   Elec  Co;   11   outlets. 

pi  fix;  7  water.  !2  plugs;  service. 

698  17th   St ;   owner,   Mrs  Johnson ;  I     2965     NE  Bush  and  Hyde  Streets ; 

plumber,    D   L   Minoggio ;    8   pi    f  ix ;  I  owner,  St  Francis  Hospital ;  contrac- 


6/3/46 

CENTRAL     VALLEY 
FRIANT-KERN  CANAL,  Calif. 
Bureau  of  Reclamation,  Denver,  Colo, 
received  bids  May  24  for  furnishing 
and  delivering  f.o.b.  cars  at  shipping 
point  or  f.o.b.   cars  at  Friant,  Calif., 
at  the  option  of  the  bidder.  (1)  three 
16x17  ft.  3-in.  radial  gates  with  5-in. 
diameter  rollers,    pin    bearings,   wall  { 
plates  and  sills,  but  including  anchor 


jplus  $118  each  for  tire  pump;  deliv- i  clearing  and  grubbing;  115.000  cu. 
:  ery  by  end  of  year ;  discount  $159.08  j  yds.  yds.  unclassified  excavation  ; 
leach  30  d<iys;  bidding  on  four  units  ,  1,350  cu.  yds.  unclassified  excavation 
I  only.  !  for    structures ;    22.000    cu.    yds.    un- 

jQUO.  55706,  REQ.  20825%:  I  classified  excavation  for  l>orrow;  69,- 

I      Worthington     Pump     Co.,     breaker  j  qoo  sta.   yds.   overhaul ;  30,000  cu.  yd. 
■  W-85,   Motfel   WB-81,   $236.50;   digger,  j  miles    special     overhaul    of    borrow; 
iw-16.  27^/5  lbs.,  $126.15;  tamper.  W-8.15.6OO    M    gals,    watering;    lump    sum 
••  43    38^   lbs..  $110;  2  days  delivery  net.      ,  providing     and      maintaining      water 
PROJECT,'      Coast  Equipment  Co.,  Worthington  i  plant  or  plants;  60  cu.  yds.  concrete; 


corrugated  galvanized  sheet  metal 
culvert  pipe;  4  drop  inlets  and  steel 
,  eoT«ri;  8  embankment  spillway  inlet 
assemblies ;  72  timber  culvert  mark- 
ers. The  minimum  wage  paid  labor 
employed  on  this  project  shall  be   in 


SANTA   CLARA   COUNTY 


!l5  water, 

{     779    Pine    St;     owner,    J    Jenkins; 

I  plumber,  D  L  Minoggio;  8  pi  fix;  11 

I  water;  3  gas  op. 

!     256,    236,    228,    227    Bergedo ;    owner, 
. 1  McGaw  &   O'Shea  Tract;   plumber,  J  __   ,,,      _,, 

|B  Morse;  5  fix;  14  water;  3  gas,  each.  ,Dambrosia;    contractor,   Pacific   Elec 
ADDN  to  dwelling,  $600;  Joaquin  nr  1     715  Filbert  St;  owner,  Square  DealjConstr  Co;  7  outlets;  7  switches;  11 
Plymouth;    owner    and    contractor,   Fum  Co;  plumber,  L  A  Padlo;  1  gas.  "plugs. 

C   Davy,    premises.  !     1630  Sunshine  Court ;  owner,  Oleva  j     2968     1930   Steiner  St ;   o^s-ner,   Pa- 

ADDN  to  dwelling,  $1000 ;  White  Kd  ;  j  Joslin ;   plumber,   same ;   8   pi   fix ;   20  I  dtic  Tel  &  Tel  Co  •  contractor.  West- 


tor,  Buzzell  Elec; 

2966  461   2nd   St;    owner,   Schmidt 
Litho   Co;   contractor,   Buzzell  Elec; 

2967  1905   Clement;    owner,    Louis 


-The   80-lb.    WB-81,    $236.50;    digger,    W-16,  I8OO  lbs.  reinforcing  steel;  3.998  lin.  ft 
34%    lbs.,    $126.20;    tamper.    W-8,   38% 
lbs..  $110;   one  day  delivery  net 

Industrial  Equipment  CO..  GD  No. 
B-72.  $234.i0;  digger  128.  $114.95;  tam- 
per   T-23.    $109.45;    30    days   delivery 

net.  «  -n  I  ■  ■  ■  - 
George  N.  Philpott  Co..  GD  B-72.  ;  accordance  with  the  classified  labor 
$219.95 ;  digger  28D.  includes  spade,  j  rates  set  forth  in  the  Special  Pro- 
bolts,  pipe  or  rubber  seals;  (2)  three  $102.30;  tamper  T-23.  $114.30;  Imme-  ■  visions.  Plans  and  specifications  may 
15,000  lb.  radial  gate  hoists  with  mo-  i  diate  delivery ;  no  discount  !  be  examined  by  prospective  bidders 
tors,  limit  switches,  reduction  gears  Western  Machinery,  Chicago  Pneu-  at  the  Public  Roads  Administration 
and  wire  rope,  but  not  including  an- imatic  No.  117  breaker.  $217.50;  digger  (Offices,  723  Phelan  Building.  San 
chor  bolts,  for  the  Uttle  Dry  Creek  j  CP  No.  5,  $110 ;  tamper  CP4-RV.  $140 :  ,  Francisco,  and  515  Forum  Building, 
siphon,  Friant-Kem  Canal ;  (3)  two  .  5  days'  delivery  net.  '  Sacramento,  and  at  the  Associated 
16x17  ft  3-in.  radial  gates  with  5-ln.  I  Buran  Equipment  Co..  Sullivan  K-  ;  General  Contractors'  offices  at  216 
diameter  rollers,  pin  bearings,  wall  61,  $214.50,  digger  M2.  $115.50;  no  bid  j  pine  Street.  San  Francisco,  and  707 
plates    and    sills,    but    not    including 'on    tamper;    3    weeks    delivery;    dis- j  Architects'     Building.     Los     Angeles 


Completion  Notices 


SAN    FRANCISCO 


{ em  Elec  Co ;  86  outlets ;  60  switches ; 
, j62  plugs;  motors. 

I  2969  1880  Haight  St;  owner,  Jen- 
;sen;  contractor,  Frank  F  Goodman; 
il8  ouUets;  6  switches;  10  plugs;  al- 
I  terations ;  service. 


owner   and    contractor,    J    T    Gant,! water;  4  gas  op 

premises. 
LIGHT  Mfg  Bldg.  $7000;   W  Lincoln 

Ave;  owner  and  contractor,  Brite- 

Lite  Neon  Sign  Co,  814  Park  Ave, 

San  Jose. 
DWELLING.  $71)00;  Henry  off  Stev- 
ens Creek,  lot  40.  owner,  G  W  SU- 

bert.  Box  260,  Mtn  View;  contrac- 
tor,  F  McNabb.  |  Recorded  Accented 
GARAGE,   fOO;   260  Rea  St    Gilroy;               g^     i946_2365    MARKET    ST. 

owner  and  builder.  Otto  Dale,  prem.        Hiih«.rt    w    TJhniir.=    t^    v.^^^*    rr 
DWELLINGS.   5.   $7000   each;    Lot   7,!     ^^^^^   ^    PhllUps    to    Ernest    T 

Redxs-^d  Road,  l^t  3  Ross  Rd;  Lot '     Adams May  31.    1946 

11  and  Lot  2  Marshall  Dr;   Lot  11  ■  May  28.    1946— E    25th    AVE    100    S 

Ros^jwood   Dr;   owner  and   builder  I     Anza.     Henry   Doelger   Bldr,    Inc 

Sherman  Development  Co,  710  Mo-  j     to  whom  it  may  concern 

reno  Ave.  May   25,    19 

;  DWELLING,  $5000;  N  Vista  Ave,  Los  jj^j^y    gj     1946—3330    sAN    BRUNO 

I     Altos;  owner,  P  T  Wiser,  5»  "er- j     ^ve.    Geo  P  Belcher  to  whom  it      jtier;    contractor.    Atlas    Heating; 

,     nandez,    Los   Gatos;    contractor,    Lj  i946>«tor 


BERKELEY 


86  North  end  Aquatic  Park;  own- 
er. City  of  Berkeley;  contractor, 
Fluor  Corp;  2  motors. 

87  1879  Solano;  owner,  Shelley's 
Fountain;      contractor,      Scott      Sign 

May   25,    1946  I  Service;   1  sign. 

j      88     1541  Dwight;  owner^  J  E  Pelll- 


rubber  seals,  anchor  bolts  or  pipe ;  (4 ) 

two  15.000  lb.  radial  gate  hoists  with 

motors,      limit     switches,      reduction 

gears    and    wire    rope,    but    not   incl. 

anchor     bolts,     for     the     Uttle     Dry 

Creek  wasteway,  Friant-Kem  Canal ;  ,     „„ 

Spec.  1311.  Installations  will  be  made  !«100;  one  <!lay  delivery  net 

by  the  government  QUO.  65679,  REQ.  76846: 

The  bids  were :  i     Schroedor  &  Co..  $2.99  to  all  points ; 

Treadwell  Constr.  Co.,  —F.o.b.  Mid-    total.   $2901);   awarded, 
land— (1)$7590.     (2)$12.255.     (3)     $5420,        El  Rio  Rock  Co.,  Sycamore  District 
(4)   $8170;   total  $33,435;  net  !  $340.    $3.45,    $3.45.    $3.43,    $3.45, 


count  2  per  cent  30  days.  )  Where  copies  of  plans  and  specifics- 

Gardner  -  Denver  Co.,  GD  B-72.  jtions  are  requested  a  deposit  of  $10 
$236.50;  digger,  128-E,  $115.50;  tamper  j  will  be  required  to  Insure  their  re- 
T-23,  $110;  one  day  delivery  net.  [turn.  If  these  are  not  returned  within 

FUx  Co.i  Cleveland  C-7,  $236.50;  j  15  days  after  opening  of  bids  the 
digger   CD-8,   $115.50;    tamper   No.   5,  [deposit  will  be  forfeited  to  the  Gov- 

"  emment.    Checks    should   be  certified 

and   made   payable   to   the  Treasurer 


of  the  United  States.  Plans,  speci- 
fications and  proposals  may  be  ob- 
tained at  the  office  of  the  Public 
Roads     Administration,     720     Phelan 


(DaUy  Pacific  Builder) 
(June  3.  1946) 


I     G  Case. 

{cabinet    SHOP,    $1500;     Monterey 

;     Road;  owner,  J  D  Leverton,  prem; 

!      contiacior.  House  of  Tex.  m^^^r^^ 

i  DWELLING.  $9000;  Lot  44  W  Wain-  '^©corded 


MARIN    COUNTY 


BERKELEY 


HACKER  ROOM,  $2000;  2036  Blake; 
owner  and  contractor.  Union  Ice, 
2240  Filbert  St  Oakland;  plans  by 
H  W  Monlux. 

ALTER,  $950;  709  Jones;  owner  and 
contractor,  R  E  Kline,  349  62nd  St, 
Oakland;  plans  by  C  Burrel. 

APTS,  16-unlt  $60,000;  2531  Regent; 
owners.  R  H  Bradshaw,  Ray  Tow- 
ers, 2706  Benvenue;  contractor,  Ray 
Towers,  2508   Benvenue. 

ALTER,  $1000;  Berkeley  Pier  and 
East  Shore  Highway;  owner  and 
contractro.  Boats.  Inc,  foot  of  Uni- 
versity Ave ;  plans  by  E  W  Burgett. 

MFG  PLANT.  $175,000 ;  1700  Fifth  St ; 
owner,  Dabeck  Mun  Co;  contrac- 
tor, Christensen  &  Lyons.  3454  Har- 
lan St,  Oakland;  architect  Alben 
Froberg.  3454  Harlan  St,  Oakland. 

WAREHOUSE,  $3000;  2531  9th  St; 
owner,  Advance  Pump,  9th  and 
Parker;  contractor.  Christensen  & 
Lyons.  3454  Harlan  St  Oakland; 
architect  Alben  Froberg.  3454  Har- 
lan St,  Oakland. 

LUNCH  ROOM,  $1700;  2701  7th  St; 
owner,  Hummell,  7th  and  Carlton; 
contractor.  Nelson  &  Rugg,  9532 
E  14th  St.  Oakland. 

DWELLING,  five-room,  $6000;  1299 
Hearst;  owner  and  builder.  Frank 
A  Payne,  1170  Grizzly  Peak;  arch- 
itect, Paul  Hammarberg,  2  Nor- 
wood Ave,  Bertteley. 

GARAGE.  $7000;  1328  Cornell;  own- 
er and  builder,  H  E  Phinney,  1307 
Cornell  Ave. 

ALTER,  $2000;  2156  Ward  St;  own- 
er, C  Miller,  prem;  contractor,  W 
Vernon  Bernard,  5815  Leona  St, 
Oakland. 

ADDN,  $1200;  2169  Shattuck  Ave; 
owner,  Hatfield  Stat,  prem;  con- 
tractor. Frank  A  Stead,  1950  Ad- 
dison; plans  by  F  O  Rosberg. 

DWELLING,  6-room,  $7000;  1709  Ad- 
dison; owner,  P  C  Clausen.  1400 
Northslde;  contractor,  G  D  Mc- 
Crary,    1500    Ruse. 


Wright;   owner,  J   W  Ginney;   con- 
tractor, C   G  Fields. 

ALTER,  $550 ;  NW  Cor  2nd  and  Bas- 
sett ;  owner,  W  B  Hoyie,  261-F  Da- 
rien  Ave;  contractor.  Ace  Helmut 

DWELLING,  $10,000;   Jay   Street  t:ii 
Monte    Court     Los    Altos;     owner, 


Accepted 
May  27,  1946— SYCAMORE  Village, 
Mill  Valley.    Marin  Capital  Co  to 

Goheen  Constr  Co  (4  houses) 

May   23,   194*6 

ALAMEDA  COUNTY 


89  1270  San  Pablo;  owner.  Pled- 
I  mont  Memorial ;  contractor,  T  L  Ros- 
!  enberg ;  1  motor. 


and   builder,  j   A  E  Anderson,  941  |  Recorded 
Main  St   Redwood  City.  •  ^^^  ^^-  J 


Accepted 
jMay  31,  1946—9090  CASTRO  Valley 


Blvd,  Hayward.  V  R  and  Lillian 
McNulty  to  whom  it  may  con- 
cern  May    27,    1946 


DWELLING.    $6500;    Marco    Ave    off 

Stevens  Creek;  owner.  Grant  Met- 

calf   875  Minnesota  Ave,  San  Jose; 

contractor    G   Lauer.  I  May  31.  1946-SYBIL  AVE  144.28  ft 

DWELLINGS,  two,  $7500  each ;   Lots       East  E  14th  St  San  Leandro  (two 

18    and    19,    Elden    Dr,    Campbell; 

owner  and.  builder.  F  Coombs.  Rte 

1,   Box   128,  Campbell. 


OAKLAND 


ALTER  dwelling.  $500;  Trimble  and 
Milpitas    Rd;    owner    and    contrac 


dwellings).  W  W  Holden  to  whom 

it  may  concern May  28,  1JW6 

May  31,  1946—3237  MILLSVIEW 
Ave,  Oakland.  Chris  and  Ida 
Ganiats  to  whom  it  may  concern 


^r   F^id  GGaribaldi,  1571  Church       May  22.   1946 

i°/'  Lt"t2noU.o^  May  28,  1946-LOT  6  Blk  C,  Stone 


St   San  Francisco 

ADDN  to  office.  $850;  4500  El  Ca- 
mino  Real,  Los  Altos;  owner,  Wm 
E  Dowd,  1067  College  Avenue,  Palo 
Alto;   contractor,   H    Staven. 

ALTER  office.  $500;  Rose  and  Sar- 
atoga. Los  Gatos ;  owner.  Tadeschi, 
1067    College    Ave;    contractor,    ti 

ADD  porch,  $250;  Almaden  Road; 
owner,  R  J  Boehn,  prem;  contrac- 
tor, same.  „ 

DWELLING.  $12,000;  Hill  Ave.  Sara- 
toga; owner,  Robt  Gillespie,  875 
Minor  Ave,  San  Jose ;  contractor.  G 
Lauer. 


Tract,  Oakland.    Julius  Hovanltz 

to  whom  it  may  concern 

~ - May  27,   1946 


Non-Responsflbility 


SAN    FRANCISCO 


May  29,  1946—49  S  Van  Ness  Ave 
and  20  11th  St  Staten  Island 
Land  Co  as  to  improvements  on 
property. 


BUILDING  CONTRACT'  I  Electriccil  Pemuts 


SAN    FRANCISCO 


ALTERATIONS  and  adltlons  to  con- 
vent 
COR  STOCKTON  and  Clay,  Mission 
I     School  of  the   Paulist  Fathers. 
I  Owner— Roman    Catholic   Archbishop 
I     of  San  Francisco,  1100  Franklin. 
Architect— Not    Given. 
Contractor^— R  S  Silverberg. 

TOTAL  COST,  $47,900 
Plus    contractor's    fee   of..-$  5.000 
Specifications  filed  May  18,  1946. 


SAN  FRANCISCO 


2989  Industrial  and  Bameveld 
Sts;  owner.  Apparel  Cltv;  contractor 
Associated  Elec  &  Mech  Co; 

2930  1451  Haight;  owner,  Hamili 
Construction  Co;  contractor.  Century 
E.ectric;  alterations. 

2931  924  Market;  owner.  Simer- 
man;  contractor.  Century  Electric;  5 
outleta 

2932  NE  comer  Drumm  and  Sac- 
ramento;   owner,    ;    contractor, 

California  Elec   Const   Co; 


37911  3617  Market  St;  owner.  Mc- 
Kinney;  contractor,  Spott  Elec  Co; 
service 

37912  1762  Broadway;  owner,  Tinys 
contractor,  Spott  Elec  Co;  outlets; 
switches;  plugs. 

37913  1116  Stanford;  owner,  S^n- 
ford  Cleaners;  contractor,  Spott  Elec 
Co;  heater. 

37914  1200  8th  Ave;  owner.  Coast 
Dental  Mfg  Co;  contractor,  Clifford 
EUec  Co;  8  outlets;  1  switch;   6  pi. 

37915  10938  MacArthur  Blvd ;  own- 
er. Restaurant;  contractor,  Pacific 
Elec  &  Mech  Co;  10  fixtures. 

37916  1076  24th  St;  owner.  Wal- 
don;  contractor,  Monzo  Electric  Co; 
service* 

39717  NE  14th  St  50  W  9th  Ave; 
owner  and  contractor,  Foster  and 
Kleiser  Co;  3  outlets;  1  switch;  i 
fixtures. 

37918  E  12th  and  26th  Ave ;  ow^er 
and  contractor,  Foster  &  Kleiser  Co, 
3  outlets;  1  switch;  3  fixtures. 

37919  6915  Chambers  Dr;  owner. 
Doe;  contractor.  Clifford  Elec  Co; 
outlets;    switches;    fixtures;    plugs, 

j  motor  fro  saw. 

I     37920    103rd  and  Plymouth;  o^er, 
I  Schuster;    contractor,    Clifford    Elec 
!Co;  outlets;  switches;  fixtures;  pi- 
I     37921  3142  San  Pablo ;  owner,  Lead- 
ier  Auto;  contractor,  Clifford  Elec  Co; 

fixtures. 
37922    3001  E  14th  St ;  owner.  «*»' 

bow  Club;  contractor,  Clifford  Elec 

Co;  sign. 

37927  NE  San  Pablo  and  22nd  St; 
owner,  B  &  B  Cafe ;  contractor,  Rob- 
erts Lighting  Fix  Co;  3  ouUets;  3 
fixtures. 

37928  1007  Ashmount ;  owner,  Chas- 
mar;  contractor,  Clifford  Elec  Co; 
outlets;    switches;    fixtures;    P'"K»- 

87929  1798  Broadway;  owner.  Mod 
Homes  Appliance  Co;  contractor. 
Clifford  Electric  Co;  sign. 

37930  478  Crescent;  owner,  Ch**" 
maur;  contractor,  Clifford  Elec  Co; 
outlets;   switches;   fixtures;   plugs. 


$4.20. 

Western  Gear  Works— Fob.  Seattle  $3.85 ;  Calaibasas  District.  $347.  $3.47.  j  Building.  San  Francisco  2.  California. 
— (1)  $8310,  (2)  7560,  (3)  $5540,  (4);.':3.47,  $340.  $3.50;  no  bid  on  locations  | CHAS.  C.  MORRIS,  Division  Engl- 
$5040;   total.   $26,450;  net  (In  Hawthorne  or  Los  Flores  districts,  j  neer, 

Keystone     Engineering     Co.— F.o.b.  '  QUO.  5567$: 
L.  A.,— (2)   $11,620,    (4)  $7990;   combi- '     Griffith    Co.,    total  all    requisitions, 
nation  bid.   (2)  and  (4)   $18,890;  net.    i$2104  net. 

Berkeley   Steel  Constr.  Co..  —F.o.b.;      Graham     Bros.,     total     $1900     net. 

Berkeley,  Calif.— (1)  $6800.   (3)  $4420  ;■  awarded.  ^     ^. 

net  I     Pacific  Slock  Co..  $2042.50;  discount 

John     W.     Beam.     Denver,     Colo. —  '  20  cents  p«tr  ton  15th  prox. 
F.o.b.    Peotone— (1)    $7500,    (3>    $5100;  •      c.  O.  Spirits  and  Mundo  Engineer- 
combination,    (1)   and    (8)   $12,500;    l^  '  ing  Co.,  $2i75  per  ton  all  requisitions  I 

per    cent   10   days.  '  except  768^2 ;  no  bid  on  that  one.  , 

Pacific     Coast     Engineering — F.o.b.  j  !         ■ ■  I 

Alameda,     Calif.     —     (1)     $6900,     (2)'  I  .     •     43' 

$8985,  (3)  $4600,  (4)  $5990;  total,  $26.-    6/3/46 

475.    combination   bids,     (1).    (2),    <3>    B^DS^ WANTED^  ^^^  ^^^^^  ^^^^ 

COUNTIEB,    ^,V*K~V.".p!ve^d""bv'^«ie!Hy»tem..    San    Mateo   County 

P.   M..    bid»,   will   be   r^l'J^%^^J^\BoiL  628.  c/o  Dally  Pacific  Builder. 

State  DivLllon  of  Highways,  2001  van  .7 

TT»__— 4«.«yN     fn-r    rental  '• 


and  (4)  $24,135;  (1)  and  (3)  $9910;  (2) 
and  (4)   $14,225;  net 

Commercial  Iron  Works  —  F.o.b. 
Portland—  (1)  $6885.  (2)  $7050,  (3) 
$4590,  (4)  $4700.  total.  $23,225.  Com- 
bination bids,  (1)  and  (3)  $11,375.  (2) 
and  (4)  $11,585  net 

Kaiser  Co.,— Fob.  Richmond.  Calif. 
— (1)  $7896,  (3)  $5264;  total,  $13,160; 
net  , 

Southwest  Welding  &   Mfg..  Co.,— j     Specifications 
F.o.b.    Alhambra— (It    $6480,    (3)    $4,- !  above  of  fife. 
342;    combination    bid,    (1)     and     (3) 


Classified  Advertisiiig 


HELP  WANTED 

SUPERINTENDENT  to  take  charge 
of  the  installation  of  water  and  sewer 

Reply 


Ness  Ave.j  San  Francisco,  for  rental 

of  one  or  itiore  road-mixing  machines  ; 

of  pugmili  or  auger  type,  equipped  |  GENERAL  SUPERINTENDENT, 
with  6-ft.  mixing  box,  for  use  at  ;  experienced  in  reinforced  concrete 
various  lo<|ations  in  Santa  Clara  and  |  construction.  Reply  GArf leld  8579.     tf 

Santa  Cm*  Counties.  , 

obtainable  from  the       BUILDING  CONSTR  8UPT.  Reply 

ORdway  S600.  (tf) 


4  3 


POSITION  WANTED 


$10,622;   »4  per  cent  10  days.  16/3/46 

Gardner  Mfg.,  Oakland,  Calif.— (1)  j  BIDS   WANTED  ^„.,„.v 

Fo.b.  Oakland,  $8989.11.  (2)  f.o.b.  Se-  !     SMITH  BIVER,  Del  Norte  bounty  j.^ 

attle.  $4352.70.  (3)  f.o.b.  Oakland.  $5.- j  Calif  .-Until  I  June  3,  8-«>„^.  M'  ?'."  TJHCHITECTURAL  DRAFTSMAN, 
998.74,  (4)  f.o.b.  Seattle.  $2923.80;  to- 1  will  be  nx^elved  by  the  Smltn  mvw^  1  ^^^^^^^^.^^  ,^  MODERN  RESIDEN- 
tal     $22,273.35;    net  !  Union     School     Dlst,    June    ^™f*°:    TIAU  COMMERCIAL,    PLANNING. 

1  Clerk,    Smith    River,   for    one   school  j  pEHsi>Bx:rTrVES  and  DETAILS.  Rs- 

,    "bus  with  ai-passenger  capacity.  j    j     g^j^  527,  c/o  Daily  Pacific  Builder. 

6/3/46  ^     „  *l  i        ..   ^.  May  27-28-29-81.  June  3 

DEN^/ER.  COLO..— The  Bureau  of   g/3/46         I  ••  43 '  '      -      -  -  -  — 

Reclamation.  Denver.  Colo.,  received ,  qi^  OPENED  ^       |  FOR    RENT 


bids   May  24  for  fumishing  and  de- ;  "qj^^d   COULEE    DAM,    Wash.— ,  ^ 
llvering  f.o.b.  cars   at  shipping  point  '  q^j^  Elevator  Co.,  1  Beach  St,  S.  F..  i 


NEW    CATERPILLAR    D-7,    with 


or    f.o.b.     cars     at    ColumbUi     Falls,  ,  ^^   ji 67,437  completion  time  *50  <*»>'■' Hydraulic    Angle    Doser   and    double 
,  Wyo.,  and  Louise,    _„w_.jt^e<j  only  bid  to  the  Bureau  of  1  .'       .      Toumeau  nower  unit  fully 


,^_  dmm  Le  Toumeau  power  vmlt,  fully 
unaer  ;  ^p^p^t^  ^^  maintained.   Phone  VA- 

5/2»-29/31.  6/3-4) 


Mont,  Bonneville 

Ariz.,  at  the  option  of  the  bidder,  (1)    Reclamation.  '  Denver.     Colo..  ,„^..,^  ^ 

one  10-ton,  motor  operated  traveling  i  gp^c    1225  for  fumishing  and  install-  iji^^j^  jqqj^ 

crane   for   the  government  camp   at '.  ^       ^^^  electric  elevators  for  blocks  j 

Hungry    Horse   Dam,   Hungry    Horse  :  ^   ^jj<j   g4    Grand   Coulee  Dam..  Col-  1 

project  Montana;  (2)  one  10-ton  mo- 1  ^„j|,jj^     Basin     Project    Washington.!     TRACTOR  LOADERS  and  BUU^ 

tor  operated  traveling  crane  for  the  .j-he  work  Is  situated  at  Grand  Coulee  ]  jj^^gj^g.   ^i^,,  ei^bCTRIC   WBLD- 

warehouse  at  the   government   camp   £)am,  Waajhington.  |eRS,    portable;    and    welding    doi 

at   Boysen   Dam,    Boysen    unit.    Mis-  ;     ,j^^    wortt    consists    of    fumishing   ^^jj  yxienda  8108  or  Mission  78J1. 


souri  Basin  ProJ.,  Wyo..  and  (3)  one  ^^  inatalliing  10.0001b.  capacity  elec- 
15-ton  motor  operated  traveling  ^rically  operated  passenger  elevators, 
crane  for  the  warehouse  at  the  Govt  hoistwav  doors,  door  operating  de- 
«^unp  at  Davis  Dam,  Da\'is  Dam  ^j^es  and  frames  for  landing  en- 
Sop.,  Ariz. ;   Spec.  1305.    Cranes  will  :  trances,   ahd  door-operating   devices. 

be  installed  by  the  government  ,  '  _ 

••  43 


welding    doaa 
Mission  ' 
S/2S-29/31,  «/t-4) 


'      LUMBER      HANDLINO      £X)VIP- 
MENT:      CARRIERS,      STACKERS. 
'  TRUCKS.  Call  Mac,  Pacific  Carriers. 
jOUEland.    KE  4-16B1. 


FOR  SALE 


The  bids  were: 

Spender  &  Morris,  Alhambra,  Calif. 
— F.o.b.     shipping     point     Muskegon, 

Mich.— (1)    $9081.    (2)    $8853.    (3)   !».- i  California.— Pacific    Coast   icngmeer-  |     ^SttD  WOOD  FILING  CABINETS. 
468:    total,    $27,402:    net  |  jjjg  co..  OSk  and  Clement  Sts.,  AU-  .i^ejgaL.  AND  LETTTER  SIZE,  priced 

Milwaukee    Crane    &    Service    Co.,    meda,    at    $7095    net    f.o.b.    Alameda,    f^.^^  $10.00  to  $22.50.    Reply  778  Na- 
— F.o.b.  shipping  point,  Cudahy.  Wis.  :  submitted  the  only  bid  to  the  Bureau    ^^^^^   street ;   phone  HEmlock   2822. 
(1)  $6085.  (2)  $6960.  (3)  $7685;   H  P<r  •  of   Reclamfation,   Denver.    Colo..    May,                          (May  31,  June  3.  4,  5.  «) 
cent   10  days.  j  24     for    f uimishing    three  8x8-ln.    Jet  I 

Euclid  Freight  Sl  Hoist  Co.— F.o.b.  ;  pumps,  each  with  two  8-ln.  vaned  j  AVAILABLE  FOR  IMMEDIATE 
EucUd,  O.— (1)  $9000,  (2)  $8750.  (3  >  j  elbows,  foir  imits  1,  2  and  5  at  the!  DELIVERY  a  limited  quanUty  of 
$10,666;   total,  ^8.416;  net  Shasta   Pdwer   Plant  Central   Valley  j  26  -  gauge     corrugated     ALUMINUM 

Grays    Metal   Work*— Fob.    Phlla-  1  project  Calif- .  Spec.  1308.  The  pumps    SHEETTS,  standard  dimension.  Phone 
deli^ia.  Pa.,  —(1)  $7200,  (2)  $6700,  (3)  ,^i)]  be  installed  by  the  govemment  JMr.  Crandall.  SUtter  82M. 
$8750;   total,  $22,650;  net  ^       I  5/28-29-30.  6/3-4/46 


6/3/46 

BID   OPENED  ^^,^ 

,      CENTRAL     VAU-EY     PROJECT, 
i  Calif omia.— Pacific    Coast  B^ngtoeer- 
'  ing  Co .  oak  and  Clement  Sts.,  Ala- 
meda,   at    $7095    net    f.o.b.    Alameda. 


_  iiiiililillll;'; 


PLANS  and 
Speculations 


^n«ali*:  A  $2330,000  postwar 
construction  projfram  was  detailed 
here  by  the  board  of  supervisors 
to  enable  an  immediate  release  of 
#1,800  for  black  topping  Olive 
steeet  between  Porterville  and 
Woodville.  Included  in  the  bxidget  is 
«  1750,000  courthouse,  1 100,00  old 
people's  home,  veterans'  memorial 
buildings  costing  |400,000,  a  grant 
of  $300,000  for  Tulare-Kings  Joint 
Tubercular  hot^ital,  and  several 
other  projects. 

oOo 

NonUrej:  Two  congressmen 
have  stated  they  will  advocate 
purchase  of  the  Del  Monte  site 
for  establishment  of  a  Navy  post- 
graduate school.  They  are  Reps. 
Pranck  Havenner  and  John  Z.  An- 
derson, who  were  with  the  party  of 
congressional  and  navy  officials 
who  inspected  the  facilities  last 
week, 

oOo 

Yreka :  Highway  99  will  be  made 
a  four-lane  road  of  freeway  stand- 
ards from  the  Oregon  line  at  a 
point  on  Camp  Lowe  on  the  Kla- 
math river,  State  Sen.  Randolph 
Collier,  said  here.  The  road  will 
have  no  service  stations,  and  only, 
a  few  intersections  for  access.  At 
present  it  is  a  two-lane  highway, 
but  surveying  and  blueprinting  are 
well  underway  for  the  job. 

OQO 

Nevada  City,  Nev.:  A  20-bed 
veterans  addition  is  being  consid- 
ered by  the  county  board  of  super- 
visors here  to  be  added  to  the 
Nevada  County  hospital.  Veterans 
would  be  permitted  free  use  of  fa- 
cilities, paying  only  physicians' 
fees.  A  nurses'  home  may  be  built 
over  the  addition  if  the  plan  goes 
through.  Money  would  come  from 
the  county  and  be  matched  by  state 
funds.  County  Clerk  R.  N.  Mc 
Cormick  said. 

oOo 

Merced:  The  probability  that 
Castle  Field  here  will  receive  $1,- 
034,100  for  construction  of  family 
quarters  for  army  personnel  sta- 
tion here  has  been  disclosed  by 
Col.  Ralph  E.  Koon,  commanding 
officer.  Koon  said  that  95  sets  of 
new  quarters  will  be  built  and  120 
quarters  made  out  of  converted 
barracks  and  buildings  now  stand- 
ing. 

# 
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The  Civilian  Production  Admin- 
istration, over  the  week-end,  an- 
nounced limitations  on  exports  of 
rosin  to  250,000  drums  for  the  six 
months  period  ending  Sept.  30. 

Rosin  is  an  important  component 
in  production  of  paints,  plywood, 
waliboard,  lubber,  linoleum.  Its 
use  affects  more  than  300  housing 
and   pecortversion  products. 

No  B^iortage  of  rosin  is  in  pros- 
pect, CPA  said,  and  production  may 
exceeti  demand  durmg  the  second 
and  third  quarters  of  this  year. 

The  action  was  taken  to  safe- 
guard roaiu  supplies  for  domeutic 
housing  and  reconversion  needs, 
CP  A  explained. 


Industrial  Experts  Confer  with  NHA  Heads 
To  Chart  Subsidy  Spending  Course 

SrxciAL  raoM  thx  Daily  PAcinc 
BoiLDEi's  WASHINGTON  BUREAU 
The  National  Hooshug  Agency  is  c<mtinaing  its  policy  of  confer 
ring  with  industrial  experts  in  fotraalating  a  pattern  for  expenditure 
of  the  400,000,000  subsidiea  aathoiized  in  the  Patman  InlL 

Residential  builders  the  country  over  are  wondering  how  the  sub- 
sidies will  be  spent  Irat  they  will  have  to  wait  a  while  to  learn  the  ex- 
act answer. 

Meanwhile  a  crippling  shortage 
of  essential  building  materials  is 
holding  back  the  home  building 
program. 

But  staff  members  of  NHA,  Civ- 
ilian Production  Administration 
and  the  Office  of  Price  Administra- 
tion are  confident  that  once  the 
premium  payments  flow  into  pri- 
vate industry  hands,  the  release  of 
building  materials  will  bring  new 
meaning  to  the  HH  priority.  They 
say  then  it  can  longer  be  described 
as  "only  a  hunting  license." 

To  this  end  these  staff  members 
are  meeting  with  industry  consul- 
tants on  various  commodities. 

Roofing  material  men  met  with 
the  agency  staffs,  May  20  and  21. 
Results  of  that  conference  are  to 
be  made  public  soon. 

Brick  and  tile  consultants  will 
meet  with  government  soon.  In- 
dustry will  be  represented  by 
George  Gammie  of  the  Illinois 
Brick  Company,  Chicago,  and  these 
five  other  men: 

Russell  Eshenaur  of  Reading, 
Pa.,  Don  Renkert  of  Canton,  Ohio, 
Neil  Boldrich  of  Fort  Worth,  Tex- 
as, R.  A.  Stumpf,  Jr.,  of  Richmond, 
Va.,  and  R.  H.  Bickerstaff  of  Col- 
umbus, Ga. 

Meeting  with  softwood  plywood 
representatives  will  be  held  June 
7  either  at  Portland,  Oregon  or  in 
Washington,  D.  C. 

No  dates  have  been  set  for  con- 
ferences with  industrial  consul- 
tants from  the  pjg  iron,  hardwood 
flooring  and  cast  iron  soil  pipe  in- 
dustries but  these  will  follow  in 
order. 

So  far  it  is  known  that  subsid- 
ies, which  the  President  described 
as  "the  heart"  of  the  Veterans 
Emergency  Housing  Act,  will  be 
used   in   three   general   ways: 

1 — to  defray  extra  cost  involved 
in  expanding  production  from  cur- 
rently operating  plants  beyond  the 
normal   maximum   limits. 

2 — to  help  defray  costs  of  re- 
opening building  material  plants 
closed  during  the  war. 

3 — to  draw  Into  the  housing  p  o- 
gram  output  of  certain  high-cost 
plants  which  were  subsidized  dur- 
ing the  war  but  Lave  since  ceased 
operation. 

The      agency      representatives 
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meeting  with  industry  consultants 
in  the  various  building  material 
fields  are  made  up  into  commidity 
task  groups.  These  commodity  task 
groups  are  sub-committees  of  an 
over-all  inter-agency  organization. 

The  next  step  after  industry  con- 
sultants have  conferred  with  the 
task  groups  is  this: 

Proposals  arrived  at  by  the  task 
committees  will  be  submitted  to 
joint  industry  advisory  groups. 
These  groups  are  composed  of  in- 
dustry executives  which  already 
are  serving  in  similar  advisory 
capacity  to  CPA  and  OP  A. 

Conferences  on  gypsum  paper 
liner  and  roofing  material  products 
have  made  the  greatest  progress 
so  far.  Joint  industry  advisory 
committees  on  these  materials  will 
be  called  to  Washington  this  week 
to  confer  on  proposals  already 
drafted. 

This  same  patern  will  be  applied 
to  discussions  on  all  building  ma- 
terials for  which  premium  pay- 
ments under  the  Patman  bill  are 
being   considered. 

Payment  of  subsidies  to  stimu- 
late production  of  the  essential 
construction  items  is  expected  to 
open  new  production  lanes  not  tap- 
ped by  nearly  100  price  adjust- 
ments on  building  materials  and 
equipment  since  V-J  Day. 

In  the  whole  subsidy  program 
an  effort  is  being  made  to  break 
all  building  material  production 
bottlenecks  at  one  time.  It  is  rea- 
lized that  the  housing  program 
would  not  be  helped  to  any  extent 
by --increasing  brick  and  tile  out- 
put, for  example,  if  other  building 
commodities  just  as  badly  needed 
were  not  increased  in  proportion. 

Still  by  the  nature  of  the  pro- 
duct itself,  production  of  some  ma- 
terials will  rise  more  rapidly  than 
others  when  the  subsidies  are  ap- 
plied. Brick  and  tile,  for  instance, 
will  go  ahead  of  copper  wiring,  it 
is  expected. 


PRICE  15  CENTS  PER  COPY 


"It's  the  best  I  could  afford 


at  65  cents  a  cubic  foot." 

(Reprint— Architectural  Record) 


$3,270,772  ALLOTTED 
FOR  VETERANS'  HOUSING 

I  Finance  Director  James  S.  Dean 
I  has  reported  that  $3,270,7'?2  has 
I  been  allotted  from  state  funds  for 
[construction  of  4783  temporary 
dwellings  of  emergency  housing 
jfor  veterans. 

;  Thirty-Seven  communities  have 
j  asked  for  assistance  in  amounts 
totaling  13,635,252. 
I  A  $7,000,000  fund  has  been  ear- 
marked for  the  purpose  of  provid- 
|ing  homes. 

i       # 

UP  MOULDING  PRICES 
I  An  increase  of  20  per  cent  in 
{mill  ceiling  prices  for  western 
pine  house  mouldings  has  been  an- 
juounced  by  OPA  effective  May  21. 
Also  announced  was  an  increase 
of  six  per  cent  in  mill  ceiling  prices 
for  industrial  mouldings. 
I  Resellers  may  pass  along  to  buy- 
jers  the  actual  dollar s-and-cents 
.amount  of  the  increase  at  the  mill 
j  level,  which  will  result  in  increas- 
'es  in  retail  prices  of  approximate- 
jly  10  to  13  per  cent  for  the  house 
I  mouldings,  and  somewhat  less  than 
'six  per  cent  for  industrial  mould- 
iings. 
il , 


TASK  OF  PLANNING 
OFnCL\LS  IS  VITAL 

Norton  E.  Long,  an  assistant 
to  the  housing  expediter,  told  mem- 
ers  of  the  American  Society  of 
Planning  Officials  meeting  in  New 
York  recently  that  they  had  an 
important  part  to  play  in  getting 
the  veterans'  emergency  housing 
program  underway. 

"We  must  see  to  it  that  the  vet- 
erans' housing  goes  up  on  sound 
sites  laid  out  by  experienced  and 
skilled  planners  or  all  of  the  old 
mistakes  will  be  repeated  by  ir- 
responsible promoters  masquer- 
ading under  the  names  of  plan- 
ners," he  said. 

Planning  is  not  the  federal  gov- 
ernment's job,  according  to  Long. 

"The  federal  housing  agencies 
want  good  planning,"  he  added. 
"They  will  offer  every  assistance 
to  get  it.  The  federal  government 
will  see,  through  Federal  Housing 
Administration  inspections,  that 
the  houses  built  under  veterans' 
priorities  are  worth  their  cost  un- 
der present  conditions.  The  rest 
is  up  to  the  community." 


Producers'  Comcfl 
Says  Patman 
Wm  Help  Utde 

The  producers  Council  belniivMi 
the  Patman  bill  will  have  Uttls 
effect  on  the  production  of  veter- 
ans' homes  in  1M6. 

Through  its  spokesman,  Doufrlas 
Whitiock,  chairman  of  the  coun- 
cil's advisory  board,  the  organiza- 
tion called  for  immediate  increases 
in  price  ceilings  on  buildings  tna- 
terials.  j 

Whitiock  expressed  fear  that  ju- 
dicious price  ceiling  increases  will 
be  delayed  in  the  belief  that  sub- 
sidy payments  under  the  Pattoan 
bill  will  solve  the  pricing  problems. 
To  hold  off  now  on  materials,  he 
reasoned,  will  delay  the  home 
building  progrram  to  a  serious  de- 
gree. 

The  board  ichairman  believes 
that  if  prices  are  not  increased 
immediately  to  speed  up  materials 
production,  the  Wyatt  housing  pro- 
gram stands  a  fair  chance  to  fall 
far  short  of  its  1946  goal-^the 
;  building  of  1,200,000  new  dwelling 
units  for  veterans. 

Thousands  of  homes  started 
since  the  end  of  the  war  are  sttop- 
ped  short  of  completion  because 
builders  can  not  obtain  needed 
items,  he  pointed  out.  These,  he 
added,  could  be  finished  in  short 
time  if  the  materials  price  ceil|ings 
were  increased.  I 

The  Patman  measure  may  be 
I  helpful  in  eliminating  some  un- 
i  certainties  regarding  the  govern- 
ment's policy  towardhousing,  Whit- 
iock said,  but  will  contribute  rela- 
tively littie  toward  solving  the 
major  bottleneck  —  shortage  of 
certain  essential  building  materi- 
crease  production  of  lowicost 
als. 

Ceiling  price  revisions  woul4  in- 
standard  building  materials  there- 
by lowering  the  cost  of  home  build- 
ing, he  added. 
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Sub-contractora  can  anticipat* 
more  bnsinesa  than  they  readily 
can  handle  in  poet-war  home  re- 
pairing according  to  Arthur  J. 
Frentx,  assistant  commissioner  of 
the  Federal  Housing  Administra- 
tion. 

This  repair  and  remodeling  ac- 
tivity is  held  back  at  the  present 
time  by  lack  of  materials  but  once 
the  building  material  supplies  be- 
come availablt  a  gigantic  pent-op 
demand  for  improvement  worit  will 
surge  forward. 

In  estimating  the  demand  for 
credit  to  finance  this  type  of  work, 
Mr.  Frents  said: 

"We  need  only  to  consider  that 
there  are  nearly  40,000,000  dwell- 
ing structures  in  this  country  and 
that  very  little  improving  or  mod- 
ernizing work  has  been  done  dur- 
ing the  past  five  years. 

"Practically  every  house  needs 
some  kind  of  work  done  to  it." 

He  estimated  that  possibly  half 
of  these  dwelling  owners  would 
seek  to  make  their  improvements 
as  soon  as  materials  are  available 
and  that  one  out  of  every  six 
would  seek  credit.  This  would  mean 
3,300,000  loan  applications. 

Alteration  and  repair  work  cost- 
ing more  than  $400  may  now  be 
authorized  by  the  Federal  Housing 
Administration  acting  for  the  Civ- 
ilian Production  Administration. 
Remodeling  to  create  additional 
dwelling  units  for  veterans'  oc- 
cupancy, however,  must  be  under- 
taken with  priorities  assistance. 

^# 

BIBBER  TO  TALK  TO 
STRUCTURAL  ENGINEERS 
Leon  C.  Bibber,  welding  engi- 
neer, Carnegie  Illinois  Steel  cor- 
poration, will  be  guest  speaker 
tonight  at  the  American  Society 
of  Civil  Engineers  and  the  Struc- 
tural Engineers  Association  of 
Northern  California. 

The  meeting  will  be  held  in  the 
P.  G.  &  E.  auditorium,  245  Market 
St.,  at  8  p.  m. 
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CLAY  PRODUCTS 

Specify  QUALITY  Material. 
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9-ia—      EDUCATIONAL 
BUILDINGS 


6/4/46  •  A 

BIDS  WANTED— 

ZS™?^^*^^"^  ''"NE  !•,  2:30  P.M. 

EXTERIOR    PAINTING 

SAN    FRANCISCO.     8.     B.     Cooper 

School,    comer   Lombard    *   Jones 

SU. 
Exterior    painting. 
Owner— Dept.  of  Public  Woika.  Rm. 

282,  City  Hall, 
City  Architect— Dodge  A.  Rledy,  City 

Specs,     available     from     office     of 
architect  upon  deposit  of  $6.00. 


Construct  2-story  and  basement   re- 
inforced  concrete  addition    to   cillnc. 

and  alter  present  building. 
Owner— Palo  Alto  Clinic,  300  Homer 

Ave.,  Palo  Alto. 
Architect— Birge   M.   Cl&ric,  310  Uni- 

versity    St,    Palo    Alto. 

CPA  approval  was  recently  grant- 
ed. 


6/4/46  •   9 

BIDS   WANTED— 

TO  BE  OPENED  JUNE  19,  23:0  P.M. 

PAINTING 

SAN    FRANCISCO.    Cabrillo    School, 
24th    Ave.,     between    Balboa    and 
Cabrillo. 
Interior  and  exterior  painting. 
I  Owner — Dept   of  Public  Works,  Rm. 
!282.  City  HalL 

I  City  Architect— Dodge  A.  Rledy,  City 
I     Hall. 

I     Specs,    obtainable    from    office    of 
Architect  upon  deposit  of  fS.OO. 


6/4/46  ••  9 

PREPARING    WORKING 

DRAWINGS 

SCHOOL.  ADDN.    Est.    Cost    3275,000 

TULARE,  Tulare  County,  Calif. 

Construction  of  addition  to  the  high 

school    to    include    10    classrooms,  ! 

new  cafeteria  and  repcdrs  to  pres-  j 

ent  school   shop.  | 

Owner — Tulare    Union    High    School  I 

District,  A-  B.  Ledbetter.  clerk.  Tu- 1     tween    main    buUding    and    ware- 

aZZT*^^*    ir^^*    T    XT ^^     nm.-.  I     *»ou8e.  8tructural  steel  framing,  etc. 

'*^"ff.^~?™^'_*^J^*^P  .?**••   251 1  Owner  — General    Mills    Co.,    liSnne- 


6/4/46  ••     12 

APPROVAL  GRANTED 

MANUFACTURING  PLANT 

Elstimated  Cost  |1.677,000 

LODI,  San  JcMiquin  Co.,  Calif.  Locke- 
ford  Elxtension  and  Turner  Road, 
20-acre  site 

Construction  of  reinforced  concrete 
six  -  story  cereal  manufacturing 
plant  (120x160  ft),  monolithic  con- 
crete exterior  walls,  tile  partitions, 
steel  sash,  metal  doors  and  frames, 
freight  elevator,  man  lift  two  stair- 
ways, including  smokeproof  stair, 
locker  room,  shower,  washroom  and 
toilets,  lunch  roof,  office  for  plant ; 
structural  steel  warehouse  (100x200 
ft),  transite  or  similar  walls  con- 
crete floor,  steel  sash,  metal  covered 
doors;  train   shed    (50x160   ft),    be 


Border  and  Shelter  StatJoo.  |         '  -^ 

Interior    and    exterior    painting    and  j 
miscellaneous  repairs.  j 

Owner— Federal  Works  Aj^ency.  Pub- 
lic Buildings  Administration,  office  !  . 

of   the  district   engineer,  838  U.    S.  '  ^^^^^^^  -^— 

Appraiser's  Bldg.,  San  Francisco.      |  *»•"•'••  oontractore  deelrtng  sub-bids  on  any  jeb  are  Invited  to  make  known 
Specifications  obtainable  from  the   **»«'«^  requlrefnents  in   this  column.    There   ie  no  charge  for  thla  ■•rv^r 


SUB  <  BIDS  WANTED 


Kearny    St,    San    Francisco. 


PRELIMINARY 


6/4/46 

PREPARING 

PLANS 

SCHOOL    ADDITION    Cost,    J185,000 

SANTA  CLAJIA  COUNTY,  Calif. 
Lawrence  Road  and  Reed  Lane, 
between  Santa  Clara  and  Simny- 
ville,  one  mile  north  of  Highway 
101. 


apolis.  Idinn. ;  Sperry  Flour  Co., 
Edward  O.  Boyer.  president  local 
branch,  180  New  Montgomery  St, 
San  Francisco. 

Engineer— Walter    H.     Wheeler.     802 
Metropolitan     Life     Bldg.,     Minne- 
apolis, Mizm. 
CPA    approval    has    recently    been 

gn*anted    and   plans    will    be    figured 

shortly. 


above  office  of  the  district  engineer. 

6/4/46  ••     1  6 

BIDS  WANTED— TO  BE   OPENED 

J  \j  LY  12PM 

INTERIOR  AND  EXTERIOR 

PAIWTING 
BEVERLY  Hn.TiS,  Loe  Angeles  Co.. 

Calif.  U.  S.  Post  Office  Building. 

Interior  and  exterior  painting. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications  obtainable  from  the 

above  office  of  the  district  engineer. 


RieHwen-Sunft  Sewage  Treatment  Plant,  t.  F.;  BMe  open  June  12.  2U  pm 
'     Beitvett  *  mtp,  918  Hamwm  St,  San  Francteco  (DOu^ias  0700) 
BiibeBtmot  4k  Summers,  OBe  Pennsylvania  St.  S.  F.  (ATwater  2420) 
a  iJ.  Aaoroeo  Constr.  Co..   2100  OakdaJe  Ave.,  a  F.    (Mission  1490) 
M.  *  K.  Corp..  aOO  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7«24» 
Clinton  Constr.  Co,  823  Folsom  St,   San   Fratfcisco    (SUtter  3440) 
MacDonald,   Young  A  Nelson,  127  Montgomexy  St.  a  F.  (SUtter  8296) 
De  Luca  &  Son.  1745  Filbert  St,  S.F.   (ORDway  SeOO) 


18-19— RELIGIOUS  BLDGS. 


Count)«  Jail  Addition,  Orovllle;  Bide  open  June  21,  2:00  P.  M. 
MacDon&ld.  Young  4k  Nelson.  127  Montgomery  St  .a  F.  (SUtter  8296) 
a   U   Wold   Censtr.   Cow.  4413   Fulton    St,   a    F.    (SKyllne    4382) 


19 


Building  Section 


NEWS  INDEX 


Commercial  BIdgs 

Educational    BIdgs.  _ 
Hospitals 


1-  ■ 
••10 
11 
12-13 
14-17 
18-19 


Industrial    BIdgs. 

Publlo  Buildings 

Religious   Buildings , 

Social,  Reoreatlonal  BIdgs.  10-21 

Residential   Buildings 22-26 

Transportation    BIdgs.  .„,        27 
Miscellaneous    BIdgs.   '  28-30 


6/4/46  •   I 

BIDS    WANTED    — 
I  TO  BE  OPENED  JUNE  19,  2:30  P.M.       classrooms  each,  and  a  large  cafe 

INTERIOR  PAINTING  terla  and  mulU-use  room,  and  al- 

SAN     FRANCISCO.     John    Hancock       ationa 
School,    Filbert    between    Jones    &  j  Owner — ^Jeff ersmi  Union  Elementary 
Taylor  Sts.  |     School  District,  P.  O.  Box  397,  San- 

Interor   Painting.  j     ta  Clara. 

Owner— Dept   of  Public  Works,   Rm.  I  Architect— Ernest   J.    Kump   Co.,   251 


Addition     to     Jefferson     Elementary 
School  to  consist  of  three  separate  }  6/4/46  12 

units    as    follows:    two    units    of    S '  NO   BIDS   RECEIVED 
„,  1.    __.,  -   .  -_      j^^Qjjjj^j,    SHOP 

NYSSA,   Ore.   Owyhee  Project 
Construction  of  machine  shop;  Spec. 

No,    1264. 
Owner — Bureau   of  Reclamation,  Re 


282,  City  Hall. 
City  Architect,  Dodge  A.  Rledy,  City 

HalL 

Specs,    obtainable   from    office    of 
Architect   upon   deposit    of   $6.00. 


Kearny   St.,   San   Francisco. 


gional   Office,    Fairgrounds,    Boise, 

Idaho. 

No  bids  were  received  May  27. 


6/4/46 

jWORK    UNDER   WAY 
I  LOCKERS 
•   9    WASCO,  Kern  County,  Calif.   Wasco 
High  School 


6/4/46 

BIDS    WANTED    — 

TO  BE  OPENED  JUNE  19,  2:30  P.M.   Steel  lockers  and  benches  for  boys' 

EXTERIOR  PAINTING  )     and    girs'    locker    rooms    in    gym- 

SAN  FRANCISCO.  Star  King  School,  !     nairtum. 


1-8— COMMERCIAL  BLDGS. 


25th  and  Utah  Sts. 
Exterior  painting. 
Owner — Dept  of  Public  Works,  Rm. 

282,  City  Hall. 
City  Architect— Dodge  A.  Rledy,  City 

HalL 

Specs,    obtainable    from    office    of 
Architect    upon   deposit   of  35.00. 


6/4/46 

FUNDS    APPROVED 


•• 


6/4/46  •    3 

APPROVAL   GRANTED 
WAREHOUSE  Est.    cost,    355,000 

FRESNO,     Fresno.    Co..    Calif.     Call 

fomla  Ave.,   bet   Cherry  ft   South 

Van  Ness. 

Construction       of      brick      <>lpptH^ai  . 

warehouse  ®'«*^*"«=a' ,  MODESTO,    Stanislaus    Co..    Calif. 

Owner— F,   vr    t?„«,ki^„    o-ia«  «    „  ..  'Construction    of   additions    to   7   ele 


Owner— Wasco  High  School  District, 

Wasco. 
Architect— Ernest   J.    Kump   Co.,   251 

Kemy  St,  San  Francisco. 
Contractor— Worley    &    Co.,    39    Na- 

toma  St,   San  Francisco. 


12 


M. 


6/4/46 

BIDS    POSTPONED 

UNTIL   JUNE   20,   10   A 
LABORATORY 
MISSOURI    BASIN    Project,    Wyo- 
ming,  Boysen    Government    Camp. 
Construction      of      concrete     testing 

laboratory,   Spec    1301. 
Owner— U.    S.    Bureau    of    Reclama- 
tion,  Thermopolis,  Wyoming. 
Postponed  from  June  4. 

Specifications  obtainable  from 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others  32.25  not  re- 
turnable. 


6/4/46 

SITE    SELECTED 

CHURCH 

WALNUT     CREEK,     Contra     Costa 

Co.,    Calif..    Buena    Vista    Avenue, 

near  Parkside 
Construction    of    church   building. 
Owneiv- The    Walnut    Creek    Baptist 

Church,      %      Veterans      Memorial 

JBuilding.    Walnut   Creek. 


Dept.  Store,  J.  C.  Penney  Co,  Waehington  and  Ward   Sts..  Ban   LeandnT 
Bids  open  June  4,  2:00  P    M.  »-eanaro, 

MacDonald.  Yoimg  &  Nelaon.  127  Montgomery  St  ,S.  F.   (SUtter  ffi96> 
Empire  Constr.   Co..  844  Harriet  St.  San  Francisco    (HKmlock  3400) 
^^^">  Steffena  &  Pearce,  135  South  Park,  a  F.    (EXbrook  6639) 


22-26— RESIDENTIAL 
BUILDINGS 


Dormltcry.  Notre  Dame  College.  Belmont;    Bids  open  June  4.  2*M  P    M — 
N.  H.  Sjoberg  A  Son.  6604  B  leth   St,   Oakland    (ANdover  tTTt) 
Central  Calif omia  Constr.  Co..  ii«  Erie  Srt,  San  Fnoiclsco  (HEmlock  7926) 
Moore  ft  Roberts,  60S  MlMton  SL    San  Francisco  (OArfleld  8679) 
Barrett  &  Hllp,  918  Hamson  Street  San  Francisco   (DOuglas  0700> 
O.  W.  WUliams  Ca.  10  California  Dr.,  Burlingame   (BurL  4-1796) 
^-  ^  ^^^  Constr.  Co,  MU  Fulton  St.  San  Fiuncisco  (SKyllne  4302) 


Remodel  West  End  Sohoel,  San   Rafael;    Bide  open  June  4,  8  P.  M. 
Peter  Sartorio,  262  Clementina  bt,  San  l<-rancisco   lUATfieki  Ml?) 
J.   A.   Bryant,    1815  C^apitol   Street.  Vallejo.   (VaL  20400) 


6/4/46  •   26 

PLANNED  N 

SUBDIVISION  Est  Cost,  $12,000  ea 
SAN  CARLOS,  San  Mateo  Co.,  Calif. 
51-acre  Bayview  Heights  Tract 
between  the  San  Carlos  and  Bel- 
mont city  limits,  foothill  sector 
from  Northam  Ave.,  to  approxi- 
mate line  of  Cedar  street  exten- 
sion. 


Napa  State  HoeplUI,  Units  1  and  4,  South  Ward  Group;   Bide  open  June 
11,  2:00   P.   M. 
Ja*  1  Barnes  Constr.  Co..  Oil  Russ  Bldg..  S.  F.  (BXbrooic  8905,  or  70«W) 
Mo0re  ft  Roberts.   603  Mission   St,   San  Francisco    (OArfleld   8579) 
Barrett  ft  Hllp,  918  Harrison   St..   San   Francisco   (DOuglas   0700). 
S.  J,  Amoroso  Constr.  Co..  2100  Oakdale  Ave.,  s.  if.  (Mjiasion  i««0) 


Auto  Sales  Bldg.,  8E  Corner  Qeary  and  Parker  Streets,  San  Frandeee; 

Bids  open  June  11.  2  P.  M. 
Jacks  ft  Irvine.  620  Market  Street  San  Francisco   liiArrieid  21U«). 
Carrico  ft  Gautler,  365  Ocean  Ave     .  San  Francisco  (JUnlper  4-SOSl). 


Construction   of   lOO-site   subdivision.  1  Vart-a^    pi«»    R..iiHi«».     e — k  .     bi.^. ; i" 

Owner    &     Builder— Rnv     n     n«„-..  !  Farp*r    Flat    Buildings,    S.    F.;     Bids  open  June  8 


Owner    &     Builder— Roy     D,     Gover, 
616  Cedar  Ave.,  San  Carlos. 


6/4/46 

PREPARING    PRELIMINARY 

PLANS 


SCHOOL  BLDGS..         .  Cost   $847,600    SCHOOL   ADDITION 


6/46/46 

BIDS  WANTEi 

TO   BE  OPENED  JUNE   19,  11   A. 


13 


M. 


«  *,  ^-  Rumbley,  2100  S.  Van  , 
Van  Ness  Ave.,  Fresno.  ' 

Architect— H.  Rafael  Lake  &  William  j 
Hastrup,    Associate.  ! 

Contractor— Fisher  ft  McNuIty.  510-12  i 
Mattel  Bldg.,  Fresno.  j 

CPA    approval    has    recently    been  ' 

granted.  "  j 


Estimated  Cost  $136,000    hEAT  TREATINP  m  V 
I  SAN   JOSE,   Santa  Clara  Co..  Calif.   SfJS?„I^^^  ^       , 

i     15-acre  site  on  Alum  Rock  Ave.        |  ^^n^9J^^^^',p^!"l*^?.'  ^*"^-  ^^''^^ 
;  Construction  of  additional  classrooms  •  ^^^^^"f"?®    ^®/V  btatlon. 

Construction  of  heat  treating  build 


6/4/46 


mentary    school    buildings,    Roose 

velt,    Franklin,    Washington,    Bur    . 

bank.  Enslen.  John  Muir  and  Wil-  I     a^d   recratlonal    center. 

son)  and  construction  of  three  new  ;  Owner  —  Alum   Rock   Union    School 

school  buildings,  one  between  South       District,   Thomas   P.  Ryan,   prtnci- 

Colorado  Ave.,  and  Roselawn  Ave.,       PaL    Alum    Rock    School,     170    N. 

S>ad°"»?d  t::-ar?nt°erserrn'"S'Ar'S'.'t'it^ErSS'rkump  Co.,  ,«:  Owner-Bureau  o,  Yani._4  Dock.,  % 
TuUy   Road  and  Orangeburg  Ave.  ;     Kearny  St.,  San  Francisco. 
Owner — Modesto    Elementary    School  j  ~~ 

District,   Modesto.  r/a/aa 

Funds    in    the    amount    of    $25,000    »/*/*o 


ing  and  main  entrance  of  rein- 
forced concrete  including  plumbing, 
heating,  air  conditioning  and  elec. 
work.   Spec.   17791. 


•• 


2  6, 
TO  BE    I 


BIDS  WANTED— TO    BE   OPENED 
JUNE  10,  10  A.  M. 

HANGAR  ,      *UXaUO       Xll        W.«        »«.v,«..v        v^*        ^-«,^,^,«       jq      ^gj^       BIDS 

AMADOR    COUNTY.    Calif.    Amador   ^^""^   ^h"   ^T    ?».      o^l^Hil'l  ^n    SCHOOL   ADDITIONS. 

County  Airport.  i  S,^*?*uf  V°"t.  ?/    i^      vnt^  in  .vf„ri^  REEDLEY,  Fresno  County.  Calif. 

Construction  of  hangar.  j ^.''i'^LbJ^l''rP.'r:^^:'J^^  S„'.^t.^!:  ' Construction  of  auto  instrl^ctlon  and  ; 

transportation       building,       science  ' 


Officer  in  Charge  of  Construction, 
j  Naval  Ordnance  Test  Station,  In- 
!  yokem. 
9 ;  Specs,  obtainable  from  above  of- 
■fice  upon  deposit  of  check  or  postal 
'  money  order  for  $40  payable  to  Chief 
oof  Bureau  of  Yards  &  Docks. 


Owner-Amador  County  Board  of  Su-  [^f,   fhriedell^'roSc^s^Senc^'"''''' 
pervisors,  Leotta  M.  Huberty.  clerk,  federal    worKs  Agency, 

rourthouse.  Jackson.  '  i 

Specifications  obtainable  from   the' a/A/ia 
above  office.  ' 


PREPARING   MASTER    PLAN 

AGRICULTURAL.  BUILDING 

SAN  LUIS  OBISPO,  San  Luis  Obispo 


Owner— Reedley    Joint    Union    High  t  14-17 PUBLIC    BUILDINGS 

School    and    Reedley    Junior    Col-  '■■ ■ — — .^ 

lege,  Reedley.  '6/4/46  •  •  16 

Architect— Emtst    J.    Kump    Co.,    251  I  BID  OPENING 
Kearny  St.,    San   Francisco.  PAINTING,  ETC. 


'/pC'Sovac  granted  ••     '^':^;^i^CZ^^^^^^^^^^^^^^  i"S^furra'n'd    ^i'1fe',to?£"    '""""'■   '^'"^  ''■ 

^N^^^rNClico  ^vP^.'S^l^^^'!^  JT^ricXuJ^lturid!   ^'O"  wm  be  asked  upon  approva,.       ,  Interior  and   exterior  pain.Uag,   new 

n^^.tti    ft         .'   .      Market  St.        '     jn^  '  ;      handrail     and     miscellaneous     re- 

''T'^.TZ   ?.«:l^'^l!.^il^  .^."l^^lf  *"?  :  O  wn^er-San  Luis  Obispo  High  School  i  ^,,,,,  „   ^       Pairs.  ^^       ,  ^     ^     ^ 

District.  San  Luis  Obispo.  i  dbctd  a  o .  k.^    boc  .  .  .li  .  k.  a  ox/  *  1  °^"«I-^<i«™^  Works  Agency,  Pub 


on    alto    of    present   store  buildings 
to  be  demolished. 


Architect— Ernest   J.    Kump   Co.,  251  '  pLANS 
Kearny  St.,  San  FYancisco.  ' 


PREPARING    PRELIMINARY 


I 


Owner— Bunnv's   Market-Fifth   Corp, 

450  Flood  Bldg.,  San  Francisco.  

Architect— A.    R.   Williams.  251    Post  i 

St.,  San  Francisco.  •  6/4/46 

Contractor— Mill  Construction  Co..  6#5i  NEW   BIDS  WANTED— TO   BE 

Market  St..  San  Francisco.  i  OPENED  JUNE  27,  8  P.  M. 

CPA  approval  was  recently  granted  ■  SCHOOL 
and  work  will  start  shortly.  i  MARTINEZ,    Contra    Costa    County, 

Calif.  Vine  Hill  School 


8 


6/4/46 

PREPARING    PLANS 

SHOP   BLDG.    ADDN..    Cost.    $25,000 


He  BuikMne^s  Administration,  office 

_  of   the  district  engineer,   838  U    S 

.AUDITORIUM  Cost.  $290,000  ;     Appraisers  Bldg.,  Ian  Francisco  ll" 

!  CARMEL,    Monterey    County.    Calif.  :  Only    bidder— R.    A.     Newmann     Mc 

9    Construction     of     steel     frame     high  \     Minnville,  Ore.,  $5740  ' 

school  auditorium  to  seat  approxi-  j  '      _Z 

mately   1200  pupils  ahd  to  include  !  5/4/4^  ,,     ^  g 

music    rooms   .and    other   incidental  ;  BIDS  WANTED— TO   BE   OPENED 
rooms.  I  JULY  3,  2  P.  M. 

!  Owner — Carmel   Unified   School   Dis-  1  REPAIRS  TO  ROOF   ETC 
Construction   of  two  classrooms  and        trict,    Leo    A.    Harris,    district    su-  I  SALT  LAKE  CITY,  Utah   U   S   Post 

perintendent.    Box    600,   Carmel.         |     Office  Building.  ""  •  «J-  'a-  ''"bi 


6/4/46 

PLANS   BEING   FIGURED 

OPENED  JUNE  8  , 

RESIDENCES  Estimated  Cost  $10,000  i 
SAN  FRANCISCO.  Sunset  District. 
Construction    of    17   one-story   frame  ! 

and  stucco  residences. 

Owner— J.  E.  Farrar,  San  Francisco, 

Architect— C.     O.     Clausen,    746    46th  I 

Ave..  San  Francisco.  } 

Bids    are    being    received    by    the  j 

owner.  i 


A.   J.   Hopper  Company,  243   Langton  (Market  7070) 


ROOFING 

INDUSTIIAL  AND  COMMERCIAL  IUILDIN6S 

COMPOSITION  AND  CORRUOATID  IRON  ROOFS  REPAIRID 

PAICO  ROOFS   •   PAICO  SHINGLES 

IttlnoH*  gladly  tiibnlH*d  to  6*Mral  CoBtrocfert  oa  My 
typ«  avw  CoMtracfleB 

DONNELLY  ROOFING   CO. 

U2  FULTON  STKEtr    .    Ptsa*  WAInat  3(3t    ■    SAN  KANCISCO 


Engineering  Section 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal     Plants    -31-32 

Bridges   33 

Dams    Reservoirs    and 

Dredging    34 

Docks,  Piers  &  Harbors  „_  35 
Parl<s,  Airports  and 

Playgrounds    ^        36 

Railroads,  Subways  and 

Tunnels    37 

Electric    Lighting    and 

Transmission     Lines    38 

Sewers    _„ a0 

Streets  and    Highways   41 

Gas,   Water   and   Oil    Pipe 

Lines  .„,. 41 


septic  tank  at  Vine  Hill  School 
Owner  — Vine    Hill    School    District, 
Martinez 


Architect-Emest  J^Kump   Co.,   251 ,  Repairs  to  roof,  flashing,  stone  work. 
Kearny  St..  San  Francisco.  !     waterproofing,  etc. 


Con's^S'^^V  ^T-  ''*^*  ^-  Sts.    Ar^Uect-Emest   J.    Kump   Co..   261    ^  A    bond    election    will    be    held    to  '  Owne^-Federal  ^"rks  Agency   Pub 
Construction     of     struc.     steel    shop;     Kearny  St.,  San  Francisco  finance  construction  .  i     »^  n.,n^i^„„   A^-.._.-*„?r.-I^'.^° 


building    addition,    concrete    foun- 
dation, etc. 

Owner— Palm  Iron  Works,  15th  &  S.  ' 
Sts.,   Sacramento.  ■ 

Struc.     Engineer— Arthur    A.     Sauer,  i 
620;   I  St.,  Sacramento.  ! 


No  bids  received  May  29. 

Plans  and  specifications  obtainable 
from   the  architect's   office  upon  de-  j  12- 
posit  of  $23.  j 


INDUSTRIAL 
BUILDINGS 


lie  Buildings  Administration,  office 
of  the  district  engineer.  838  U.    S. 
I     Appraiser's  Bldg.,  San  Francisco. 
I     Specifications  obtainable  from  the 
j  above  office  of  the  district  engineer. 


6/4/46  •     9 

BIDS  WANTED— TO   BE   OPENED 
JUNE  13,  8  P.  M. 


12 


I  6/4/46 

I  APPROVAL   GRANTED 

I  MACHINE  bHOP       Est.  Cost.  $55,000 


6/4/46  ••16 

BIDS  WANTED— TO   BE   OPENED 
JULY  1,  2  P.  M 

iConstruction  of  addition  to  grammars     ^^    ^^"^^^-^^^    Tract.    Snowden   gtv^RSmE^Sif^ST^ost  Office, 
building.;'     ?^'?°i^L_^"".!!!^?:._i°1^^.5/°?.Ji!?,P!ConstiTiction    of    reinforced    concrete  I  ^"iTl'"n„^J'l..!*i!!:^°f__P**"t^«    »"<* 


EAGLE  ROCK  WOOL 


INSULATION 


BAITS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  7e/epAofl«  KEIlog  2-3688 

165b  MacARTHUR  OAKLAND  1,  CALIF. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


6/4/46 

J?ONST«UCTION     UNDERWAY  ^  |^^^*?S^T;^T??D"K^  Countv   Calif   '  ^^^^S*^^'     Stanislaus     Co..     Calif.,  i  pXiNTl\"G''kNb  RFPatr^; 
Cost,  S20000  Kern  couniy.  cam.,      Rp^rri     TnrtnatHoi    Tro/.f      <=nr^,•,^^«    £:-l\^^^^-^^  and  REPAIRS 


STORAGE  BLDG 
SACRAMENTO.   Calif. 

Construction      of     storaee     uuiKim?  -  .  .  ■ -v»-^,...^w    «*    .^.x.xu<^v,cu    vuui^iclc  1 

(55xl00.ft.)    concrete^block  wan!: :     ^""^*°«'    «-;^«^"»°S    ^°''    -°'»"^"- 1     machine  shop  and  food   processing  ' ownerp.Tr«,  w^^^^^^ 
wood  trusses.  "i     nity  room.  etc.     ^^  ^        ^,  ^  and  manufacturing  plant,  summer- ■     n®o~^Tf***^Y°^^^  ^^^'^^y- ^"^■ 

Owner-Steel    Mill    Supply    Co,    Inc    ^ 0^vner-Lakeside   Union    Elementary  j     bell  truss  roof.      «  ^  ^"^^  ^"'""^^^   ;     He  Buildmgs  Administration,  office 
12th  and  No.  B.  Sts.,  Sacramento.    '       ^  _ 

Pico  Blvd.,  Los  Angeles. 


Struc.  Engr.,— Arthur  A.  Sa  .er,  620% 

I.  St.,  Sacramento. 
Contractor — Lawrence     Constr 

3020  v.  St.,  Sacramento. 


School   uistnct,    uaKersrieia.  !  Owner— Grocery  Packine  Co     3140  e'     °^    *^®  district    engineer,   838  U.    S. 

Architect  —  Frank     Wynkoop.     Stone  j      pj^^  Blvd.   t'^.«    An^«.iPs      '  I     Appraiser's    Bldg.,    San    Francisco.  '  off  ice  of  Officer  in  Charge  of  Con 
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BIDS  WANTED— TO   BE   OPENED 

JUNE  20,  11   A.  M. 

SPRINKLER   SYSTEMS 

SAN   FRANCISCO.    Naval    Shipyard. 

Building  sprinkler  systems  and  water 
supply  piping  involving  installa- 
tion of  automatic  sprinkler  sys- 
tems in  24  existing  buildings  and 
enlargement  of  the  underground 
water  piping  system,  including 
earthwork,  concrete  work,  paving 
electrical  utilities;  NOy  13867.  Spec. 

Owner— Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Office,  Room  2110 
Administration  Bldg.,  San  Fran- 
cisco Naval  Shipyard,  San  Fran- 
cisco. 
Specifications  obtainable  from   the 


FOR  SALE,  INTACT 

Government  Warehouse 

140  Feet  by  247  Feet,  Wood  Frame 


Warehouse,  Wood  Frame,  40'  x  80'  With  2-Story 
Building,  20'  x  40',  attached. 


Co., 


Bldg.. 
field. 


17th   and    Chester.    Bakers- 


6/4/46  2 

FIRE    LOSS 
NAPA,  Napa  Co.,  Calif.  —Fire   re- 


above   office   of    the    architect   upon  | 
depo-it   of   $20 


I  Plans  by  contractors, 
jntractors  —  Wielar 
Eye   Street.   Modesto. 


Specifications  obtainable  from   the 


w.   ,      V,      *           ..^.Contractors    -  Wieland    Bros.,    919^^1*^°^®  °"'*®  °^  *^*  ^*«*"^^  «"«>'^eer. 
Specifications   obtainable  from   the;     ,„...   c,.^..    .^  "  •    "-^"^  \  

CPA    approval    has    recently    been  j  r ,7>^  xa/ a  m -p c r%     -r^  orr   «.«JI..-^^ 
(granted  and  work  will  start  shortly.  !  ..'.°iYJ?^ ^1^9."^°  ^^  OPENED 


6/4/46 


1  6 


6/4/46 


9 


REPAIR  SCHOOL  BUILDING 


cently   destroyed   the  Browns   Valley   """^^    RATE    INCREASE 

'  Repair  of  school  building, 


warehouses     owned     bv     Rohort     tt  , 

Kroplin.  945  Brown  St..  wifh  lols  ef-"   HUMBOLDT  COUNTY.  Calif. 

tlmated  at  ^12,500.  "  '  — 1-~~«  v...,^^. 


JUNE  26,  2  P.   M. 

,         I  FURNITURE  AND  EQUIPMENT 

^  ■  MADERA.  Calif.  U.  S.  Post  Office. 


Owner — The  Washington  Elementary 
;      School  District.  Mrs.  Kathrjn  Shan- 
Q       non,  clerk.  Humboldt  County. 
I     The  district  will  vote  June  7  on  a 
'  proposal    to    increase    the    maximum 
SAN  LEANDRO.  Alameda  Co.,  Calif. '*»*  r&te  from  80  cents  to  $1.30.   the  ;  q  ™„-;::^j;;'— ^^,;;;p  ".p^^j^;;;;^^^^^^^^  ^^ 
E.  14th  St.,                                                  proceeds  of  which  would  finance  the,      living  Manasse  &  Associates,   1752 
Construction    of    one-story    concrete  i  above  construction.  I     gim  gt^    Napa, 

store    building    (50x80    ft.)  I  ,  ^  i  Architects 


6/4/46 

SUB-CONTRACTS    AWARDED 
STORE  BUILDING 


6/4/46 

TO    START    WORK  if^^„,  „    .  ,. 

TANNERY  est.     cost.     $150.000 '  oS^^r^f^i'',  1.^^  v^T^""'  ^^^'r^  v 

NAPA,  Napa  Co.,  Calif..  2% -acre  ^T^®^~!>''«'"*' W°^^«  ^^ency.  Pub- 
plot  on  South  Coombs  street  im-  j  ^'^  t^"*'^."P,  ^'*""°*^*''*"°"^  °"'<=^ 
mediately  below  the  Sawyer  Pack-  I  ■  ^^®  district  engineer.  838  U.  S. 
ing   Co.,    property.  j 

Construction    of    steel  an    reinforced 


concrete     Tannery,     18,000     sq.     ft., 
interior  designed  on  U-shaped  plan 


Appraiser's  Bldg.,  San  Francisco. 

Specifications  obtainable   from   the 

above  office  of  the  district  engineer. 


1  0 


Owner— Chas.  H.  Carleton,  c/o  archi-  I  6/4/46 

tect.  BOND   ELECTION 

Architects— De    Martini    &    igaz     785    STADIUM 

Market    St..    San    Francisco     '  LONG  BEACH,  Los  Angeles  County, 
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BIDS  WANTED— TO    BE   OPENED 
JULY  1,2  P.  M. 

Co^«>rv,^r.««  ;  TUCSON,  Ariz.  Post  Office  and  Court 

House. 


620;   I   Street,   Sacramento 


r,     *  •..cAAArt  l^°""d*tio"    Work   —   Patrick   Jinks,  '  xj„.„ ""!,..      ^,  ^     ..  ». 

Cost  $460,000  ]      .jgg   Walnut   St     Napa.  combination  gas  and  oil  burner 

Ground   was    recently    broken    fori     ^"1^""*"*^   *°^   gas-burning   water 


Contractor— Rademann   &"Guisto.   40  !     Calif.  Carson  St.  in  Lake  wood  Vil- i^ongfj:;;;.^!^;;    Compretion   11*  "expected  L  J?,!**®'' t:,  .       .  „r     ,       .  t^  w 

Rmgold   St.,   San  Francisco.  :      lage.  !bv   this  fall.  ,  Owner— Federal  Works  Agency,  Pub 


Roofing— Fred   S.   Hall   Roofing   Co    !  Construction  of  a  reinforced  concrete 

130  Avalon,  S.  F.  *         •  i     stadium  to  seat  25,000  persons. 

Plumbing  &  Heating— Radoni-Beckk- 'O^^'"^'"  — City   °^    Long    Beach.    City 

er  Co.,  455  10th   St,  S.  F.  I     Hall,  Long  Beach. 

Electric  Wiring— Manning  Whitaker  '     The  city  will  vote  July  9  on  a  pro- 

375  9th  St.,  S.  F  '  ;  posal    to    issue    bonds    in    amount  of 

Sheet    Metal— DeLucchi    Sheet   Metal   $550,000,  the  proceeds  of  which  would 

Works,  1526  Powell  St,  S.  F.  '•  finance  the  above  construction ;  $460,- 

Asphalt— The  Brookman  Co.,  55  ilUin   000   would    be    used    for  construction 

St,    S.    F.  I  of   stadium  and   $50,300  for  purchase 

Glass   —   Habenicht  &   Howiett,    360  '  of  land  and  $39,700  for  gradhag  and 

Mission    Street,    S.  F.                           I  landscaping. 
Trusses   —   Summerbell   Roof   Struc-  

tures  of  Northern  Calif.,  1746  13th.  i  6/V46  ••     1  0 

Oakland.  (AWARD   RECOMMENDED 

Terrazza— FloorsThoa.    H.    Price   Co    IDOMITORIES    &    STADIUM   ADDN. 

198   Mississippi   Street    S.   F.  '  ^  TUCSON.  Ariz.  University  of  Arizona. 

Rebiforcing    Steel— W.    S.    Wetenhall  ■  Construction  of  two  dormitory  build 


by  this  fall. 

6/4/46 
PLANNED 


1  2 


He  Buildings  Administration,  office 
of  the  district  engineer.  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 


••15 
BE   OPENED 


Co.,  17th  &  Wisconsin,  S.  F. 
Steel    Sash    —   Ceco    Steel    Products 

Corp.,  1280  Indiana  St,  S.  F. 
Marble   Front— The   Dondero   Marble 

Co..  2895  3rd   St,   S.   F. 
Stairs — Albert   E.    Faimt,    1414 

S.  F. 


ings  and  additions  and  extensions 
to  stadium. 
Owner— Board  of  Regents.  Univer- 
sity of  Arizona.  Administration 
Bldg.,  Tucson,  Ariz. 
15th  Architects— Place  &  Place.  206  Pen- 
nington  St,  Tucson,  Ariz. 


Mill    Work— Western    Door    &    Sa»h   Low  Biddei^-M.  M.  Sundt  Construc- 

Co..  5th   &   Cypress,   Oakland. 
Finish  Hardware — Dunham  Carrigan 

A  Hayden  Co..  Kansas   &  Division 

Streets.    S.   F. 
Painting   —   Giampolini   &   Co.,   1445 '  887. 

Bush  Street,  S.  F.  j     Del    E 

Lathing  APIastering- A.  E.  Knowles,  i  $700,000. 

616  Stanyon  St.  S.  F.  I 


tion  Co.,  440  S.  Park  Ave..  Tucson. 

Ariz..  $626,826. 

Other  bids  were: 

Womack    Construction    Co.,    $661,- 


Webb    Construction    Co., 


TELEVISION  BLDG.   Cost  $3,000,000    » /a /la  

LOS  ANGELES,  Calif.  r  i  nc  \aj  a 

Construction     of     10-story     television  , , , ,  t-  7^NTED— TO 

building.  July  i,  2  P.  M. 

OwTier- The  Times-Mirror  Co.,  202  W.  XtiTV^^J^^  ^^^  ^^J^^^^ 
First  St,  Los  Angeles.  |  ^^^   YSIDRO,   San   Diego  Co.   U.   S 

A   license  to   operate   the   studio   is  ; 

now  pending  before  the  Federal  Com 


struction.  Room  2110  Administration 
Bldg..  San  Francisco  Naval  Shipyard, 
San  Francisco,  upon  deposit  of  check 
or  postal  money  order  for  $10.  pay- 
able to  Chief  of  Bureau  of  Yards  and 
Docks. 
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BIDS  OPENED 

LONG  VIEW,  Wash.— Valley  Con- 
struction Co.,  7708  Rainier  Ave.,  Se- 
attle, at  (1)  $120,889  main  system.  (2) 
$129,353  alternate  materials,  (3)  $7869 
booster  system,  submitted  low  bid  to 
Cowlitz  County  Public  Utilltv  Dis- 
trict No.  1,  Box  959,  Longview,  for 
furnishing  and  laying  approximately 
76,000  ft  water  main  and  250,000- 
gallon  concrete  covered  reservoir. 
Plans  by  Consulting  Engineer  Henry 
L  Gray,  Henry  Bldg.,  Seattle. 

Other  bids  were:  ' 

Thorbum     &    Logozo,     Seattle, 
$127,794,    (2)   no   bid,    (3)    $11,229. 

Matt     Malasplna,     Seattle,     (1) 
bid.   (2>  $128,206.   (3)   $6160. 

Stateside  Construction  Co.,  Seattle, 
(1)    $146,539.    (2 1    $150,303,    (3i    $12,010. 

Empire  Construction  Co.,  Seattle 
(1)  $141,557,  (2)  no  bid.  (3)  $773». 

Superior  Construction  Co..  Seattle 
(1)   $145,881,    (2)    $149,121.    (3)    $12,562. 

Gallagher,  Kirk  &  Thomas.  Tacoma, 
(1)  no  bid,  (2)  $136,838,  (3)  no  bid. 


Located  at 


Corner  PARU  and  BUENA  VISTA,  ALAMEDA 


AUo  Plywood  Buildings  at  South  Rear  of  Inter- 
national Harvester  Co.,  32nd  and  C,  j^ress, 

Oakland 

SYMON  BROS. 

22nd  AVENUE  and  EAST  14th 

I  Phone  KEIlog  2-3771 


OAKLAND 


(1) 


no 


munications  Commission. 
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ADDENDUM    ISSUED 

INYOKERN,  Kern  Co.,  Calif.— Ad- 
dendiun  No.  4  to  Specification  No. 
17482  for  construction  of  area  facili-  i 
ties,  etc.,  at  the  Naval  Ordnance  Test ' 
Station.  Inyokem.  NOy  13321.  fori 
which  bids  will  be  opened  June  7,  2  ! 
P.  M,  has  been  issued  as  follows:        \ 

Purpose :  1.  To  clarify  Addendum  ; 
No.  3. 

Page  11  of  Addendum  No.  3,  delete ' 
paragraph  21-05  and  sulMtitute  the  j 
following :  t 

••21-05.    Alternative   D.— Under   this! 
alternative  the  power  and  phone  lines  ' 
shown  on  Y&D  drawing  420915,  430916 
and  420017  shall  be  omitted. 


6/4/46 
FIRE 


LOSS 


3;ii— 


HOSPITALS 


SAN  FRANCISCO.  —Fire  recently   6/4/46 


damaged  an  ammunition  warehouse 
at  the  U.  S.  Marine  Islais  Creek  over- 
seas shipping  base  near  Evans  Ave.. 
and  Tolman  St,  with  loss  estimated 
at    $50,00a 


U 


APPROVAL  GRANTED 
CLINIC    ADDITIONS 

Est   Cost.   $285,000 
PALO  ALTO,  Santa  CUira  C3a,  Calif., 
premises. 


AMERICAN  DRAFTING 
SERVICE 


STRUCTURAL  and  MECHANIOAL 
Plans  f*r  Homas,  Altaratlons,  Etc 

2489  MISSION  STREET 
Hione  Mission  1087 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Pkame:  DElaware  7313 


v(in/ut(?a/ri  /ui 


C^  1 


BY   MULLINS 

BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabiaet  Siaks 

Woll   CoblMtf 

Floor  Coblnots 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER   APPLIANCE 

COMPANY 
1355  MARKET  •  SAN  FRANCISCO 

UNdMiiill  2727 


K-'-'^-'ISi' 


■-■-%"». 


warn 


tmm 
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DAILY     PACIFIC     BUILDER 


HDVAWCB  CONSTOtPCnON  REPORTS 
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BIOS  WANTED 

LOS  ANGELES,  Callf.—UntU  July 
5.  2  P.  M.,  bids  wlU  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy,  state  highway  engineer, 
State  BIdg.,  Los  Angeles,  for  con- 
struction of  a  reinforced  concrete  box 
girder  undercrossing  on  Santa  Ana 
Parkway  at  Soto  St.  in  the  City  of 
Los  Angeles. 

The  work  involves: 

(1)  20  cu.  yds.  remove  concrete; 

(2)  1300  cu.  yds.  structural  excava- 
tion; 

<S)  800  cu.  yds.  structural  backfill; 

(4)  1655   cu.    yds.    class  A   portland 
■     cement  concrete  structures ; 

(5)  170  lln.  ft.  rubber  water  stops ; 
<6)  4000  lbs.  miscellaneous  iron  and 

steel ; 

(7)  6680  lln.  ft  furnish  steel  piling; 

(8)  188  each  drive  piles; 

(»)  18  each  steel  pile  splices* 

<10>  185  sq.  yds.  merabrance  water- 
proofing ; 

<11)  32  cu.  yds.  portland  cement  con- 
crete curbs  and  sidewalks ; 

<12)  403,000  lbs.  furnish  bar  reinforc- 
ing steel; 

<1S)  403,000  lbs.  place  bar  reinforcing 
steel; 

(14)  311  lln.  ft.  steel  raUlng; 

(15)  electrical  equipment; 

(16)  miscellaneous  items  of  work. 
Specifications  obtainable  from   the 

office    of    State    Highway    Engineer, 
Public  Works  Bldg.,  Sacramento. 


#• 
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6/4/46 

BI08  WANTED 

SAN  DIEGO,  Calif— Until  July  5, 
2  P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  G.  T. 
McCoy,  state  highway  engineer,  State 
Bldg.,  Los  Angeles,  for  construction 
of  a  reinforced  concrete  undercross- 
ing on  Balboa  Parkway  at  6th  St., 
In  the  City  of  San  Diego,  San  Diego 
County. 

The  work  involves : 

(1)  100  cu.  yds.  structural   excava- 
tion; 

(2)  100  cu.   yds.   structural  backfill; 
(8)  1082  cu.   yds.    class   A   portland 

cement  concrete; 

(4)  278  lln.  ft.  steel  railing; 

(5)  4050  lln.  ft.  furnish  steel  piles ; 

(6)  160  each  drive  steel  piles; 

(7)  15  each  steel  pile  splices; 

(8)  238,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(9)  238.000   lbs.    place    bar    reinforc- 
ing steel; 

(10)  miscellaneous  items  of  work. 

Specifications  obtainable  from  the 
office  of  State  Highway  Engineer. 
Public  Works  Bldg.,  Sacramento. 


DOCKS,  PIERS  A 
HARBORS 


Inn  and  Big  Bear  Dam  in  San  Ber-   • 
-  i  nardino  County. 
I     The  work  involves : 
|(1)  185  tons  Uquid  asphalt  (RORC-5) 

—^— ____—.  ■***  coat; 

6/4/46  ••    3  6  !  ^2)  2600  tons  screenings  seal  coat; 

BIDS  WANTED— TO  BE  OPENED    !  ^^^  15.500    cu.    yds.    minimum    aggre- 
JUNE  18,  11   A.  M.  !         S&ie  road  mix  surfacing; 

BERTHING  FACILITIES  !  ^*^  1300  tons  liquid  asphalt  (SC-3  or 


SC-4)  road  mix  surfacing; 
(5)  225,000  sq.  yds.  mix  and  compact 
road  mix  surfacing; 


ROUGH     AND      READY      ISLAND. 
Stockton,    San    Joaquin    Co..  Calif. 

Naval  Supply  Annex.  ,  .-^  «  . 

Berthing  of  inactive  vessels    involv-    ^  L^      °°  asphaltlc  paint  binder. 

ing     berthing    f  aclUtles,     including  ' ,  ^  V*^  total  bids  were : 

electrical  and  mechanical  services  '  1«    ?'  ?•  Hensler,  179.500. 

for  approximately  21  ships,  includ-    ^    ^  Arthur     A.      Johnson,      Laguna 

Ing  3  new  mooring  platforms    new  '    ^    Beach,  $91,545. 

timber  pier  76  ft.  by  20  ft    instalU^  1  ^^^  ^^y**®  ^-  W°«*'  ^^'  North  Hoi 


tlon  of  5  new  double  butts  on  ex 
isting  wharf,  construction  of  cam- 
els from  steel  pontoons,  construc- 
tion of  2  new  boiler  houses  approxi- 
mately 30  ft  by  40  ft.,  installation 
of  6  80  hp.  government  furnished 
boiler,  water,  steam  and  electrical 
services;  Spec.  17842.  , 

Owner— Bureau  of  Yards  and  Docks.';-, 
Public  Works  Department,  12th  Na-    ,?r "• 
val   District,    Federal   Office   Bldg.,\)t{- 
Civic     Center,     Room     A-101,     San  ; )«{ 
Francisco.  |  (^>  — 

Specifications  obtainable  from  the-,.  ,.- 
Public    Works    Department,     Design   ^^■*/*» 
Section,  Room  A-119,  Federal  Office 
Bldg.,    Civic    Center,    San    Francisco,  i 


lywood,  198,210. 

(D)  Warren  Southwest,  Los  Angeles, 
1105,312. 

(E)  Hera    Paving  Co..    San    Bernar- 
dino, $116,732. 

The  unit  bids  were: 

(A)       (B)       (C)       (D)       (E) 

(1)..-.  130.00  $27.00  $22.00  $18.00  $23.20 

600       6.00      650      7.20      8.60 

1.75      2.25      2.10      2.46      2.45 

13.00     14.00     17.25     15.00    17.00 

.055      .066       .09        .10        .127 

30.00     50.00    31.00     50.00    22.00 


••4  0 
COMPLETE    BIDS 
ORANGE  COUNTY,  Calif.— As  pre- 


Madiiiiery  &  Material 
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6/4/46 

CONTRACT   AWARDED 

SAN  FRANCISCO— Quaker  Pacific 
Rubber  Co.,  168  2nd  St,  San  Fran- 
cisco, awarded  contract  by  the  Pur- 
chaser of  Supplies,  270  City  Hall, 
under  Bid  No.  354S  for  furnishing 
and  delivering  braided  water  hose 
for  various  city  departments  for  the 
term  July  1.  1946,  to  December  31, 
1946 


MISC.  SUPPLIES  AND 
MATERIALS 


•• 


42 


6/4/46  4  2 

CONTRACT   AWARDED 

SAN  FRANCISCO.— E:mplre  Foun- 
dry at  (1)  $0.14.  (2)  $0,125,  (3)  $0.1675, 
net  100  days,  awarded  contract  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3547  for  fur- 
nishing and  delivering  9770  lbs.  of 
cast  iron  castings  for  the  San  Fran- 
cisco Water  Department 


6/4/46 

BIOS  WANTED 

SAN  FRANCISCO— Until  June  14 
3  p.  m.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3578  for  furnish- 
ing sad  delivering  260-1  Qt.  Pyrene  6/4/46 
Snwa^  extinguishers  for  Municipal ,  CONTRACT  AWARDED 

Specs,    obtainable   from    above    of 
flee. 


42 


42 
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BIDS    POSTPONED 

COACHELLA   CANAL,   Ariz.— Un- 
til June  7,  2  p.   m.,   (postponed  from 


upon  deposit  of  check  or  po8t&l\^^\  ^^^^^\^^°^^  J-  Swigart,  ^a  g^  ^ids  will  be  "received  W^; 
money  order  for  $15,  payable  to  Chief  ^^ ?«.,^°T^ u**/!,  t''*' k^^T*"^'  '  Bureau  of  R^lamaUon  Denver 
of  Bureau  of  Yards  and  Docks.  -tl  f29,3M,  submitted  low  bid  to  the  ;  cqIo.,    under    Inv.    D^S     342  a     /«; 

— |?5*^te   Division    of    Highways,    G.    T.    rjjgg'    "_"_.-J^  *    V  *^'    342-A,    for 


SAN  FRANCISCO.  —  Dominic  Po- 
liteo  SAd  Westinghouse  Electric  Corp. 
awarded  contract  by  the  Purchaser 
of  Supplies,  270  City  Hall,  imder  Bid 
Na  3550  for  furnishing  and  deliver- 
ing 1000  trolley  splicers  for  the  Mu- 
nicipal Railway. 


6/4/46  '.  42 

BIDS  WANTED  I 

<X)LUMBIA  BASIN  PROJECT, 
Wash—  UnUl  June  26.  2  p.  m,  bids 
will  be  received  by  tlie  Bureau  of 
Reclamation.  Denver.  Colo.,  under 
Spec.  1368  for  fumishlAg  and  deliv- 
ering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash- 
ington, four  steel  sash  windows,  in- 
cluding all  fabricated  structural  and 
miscellaneous  steel,  bolls,  screws,  ex- 
pansion anchors,  monel  metal,  glass, 
glazing  and  calking  mateHal,  and 
accessories,  for  the  el^ator  towers 
on  the  Grand  Coulee  Dam,  Columbia 
Basin  Project,  Washington.  The  ma- 
terials will  be  erected  by  the  Gov- 
ernment All  granite,  ttravertine,  as- 
phalt paint,  and  concrfete  shoAxoi  or 
called  for  on  the  drawing  will  be 
furnished   by   the  (Jovernment. 

No  charge  for  copies  of  the  speci- 
fications to  prosp«ctiv4|i  bidders;  to 
others,  $0.75,  not  retunkable. 


aignwaya.  J.  B.  Skscgs,  Dist.  Bngr.. 
2001  Van  Nees  Ar%^  B.  F.  for  rratal 
of  one  or  more  pneumatic  tired 
dump  trucks  either  4  or  6  cu.  yd.  ca- 
pacity for  appcox.  aoo  hours  work 
in  Marin.  Napa  and  Bonoma  Cos., 
Specs,  obtainable  from  above  of- 
fice. 


•• 


4  S 


6/4/46 

BIDS  WANTED 

MARIN,  NAPA  AND  SONOMA 
(BOUNTIES.  Calif.— UntU  June  7,  3 
P.  M..  bids  will  be  received  by  the 
State  Division  of  Highways.  J.  H. 
Skeggs,  district  engineer,  3001  Van 
Ness  Ave.,  San  Francisco,  for  rental 
of  one  or  more  belt  type  c<Miveyor 
loaders  mounted  on  pneumatic  tires, 
either  self-propelled  or  mo:mted  as 
an  independent  unit  on  tractor  grader 
for  approximately  500  hours'  work  in 
Marin,  Napa  and  Sonoma  Counties. 

Specifications  obtainable  from  the 
above  office. 


4^—     MACHINERY  AND 
EQUffl^ENT 


McCoy,  state  highway  engineer.  State 
6/4/46  ••    3  5   Bldg.,    Los    Angeles,    for    about    1.8 

BIOS  WANTED  miles  resurfacing  with  plant  mix  sur- 

SAN  FRANCISCO.— Until  10  A.  M.  '  'acing  and  widening  shoulders  with 
today,  bids  will  be  received  by  the  '■  *niported  borrow  and  apply  bitumln- 
supervisor.    Western    District,    U.    S.    ^^^    surface    treatment   between  Ve- 


crossarms,    etcs..    f.o.b.    Colo- 


6/4/46 

BIDS  OPENED 


42 


43 


Coast  &  Geodetic  Survey,  114  Custom 
House,  San  Francisco,  for  alterations 
and  repairs  to  two  136-foot  vessels, 
type  PCS. 

Specifications  obtainable  from  the 
above  office. 


38— ELECTRIC  UGHXING 
TRANSAlIISSlQl^  LINES 


rano  St.  and  west  city  limits  of  Santa 
Ana,  Orange  County. 
The  work  involves : 

(1)  4000  tons  imported  borrow; 

(2)  140  tons  liquid  asphalt  (SC-3) 
bituminous  surface  treatment; 

(3)  17,000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  surface 
treatment ; 


rado    Sidine     Niland     'r»i,.«.;oi ^  I     Sacramento,     cam.     —     Following 

Specs.  obtainable  fronTSbovt^i-  ^^  ^^*'°''  f»*=™°^«°t°;  .^o""  »»t«*^- 
*.„„  "   uDove   or-   als,  and  equipment  as  follows: 

QUO.   56136     REQ.   104594: 

Basalt  Rock  Co.,   $2.66,  $2.55,  $2.80, 

*2  j  $206 ;   discount  10  cents   ton   10th ; 

CENTRAL  VALLEY  PROJECT  Lo^".';  .^^  !^^  ^^""^^  f°'  !^''^' 
Calif  —The  Burean^  wj^i  *r  '  !  *2  00  $1.80.  no  bid  on  item  four  f.o.b. 
Dtnvir  Colo  rece^v^  5^^^^^°^'  ^  c»"  SP  at  above  locations  based 
f'ir7u'^^?h£g'llttuveL^?.o'J:;^  -^«  '--  P^-^  -^  ="°^ 


6/4/46 

BIDS   OPENED 


shipping    point    or    f.o.b.    Oakhurst,  Iquo    55689    REO    104593 
C&lif.,    at   the   option    of   the   bidder    ^  sheldorT  On     115  40       1 
..^^^^^^  structural     steel     including     beams!    ^^'^*'°°°     ""     *^°*^'     ^ 

(4)  37Wt^nrpWt  mix  surfacing  base!  if"*/', ti^'  f^T^^I  ^^^^T^  ^"^^^^ 

*  at    station    1637    plus    88.30,    Friant 

Kern  Canal,  Friant  Division.  Central    Awa^ 
Valley  Project,  Calif..  Spec.  1294.        ^"^^^^ 
The  bids  were: 


plant     mix     surface 


6/4/46  ••     3  J 

CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Abbett  Elec 
trie  Co.,  472  Tehama  St..  San  Fran 
Cisco,  at  $26,033,  awarded  contract  by 


course ; 

(5)  1300     tons 
course ; 

(6)  25  tons  rock  dust; 
I  (7)  9  tons  asphalt  paint  binder. 
j     Total  bids  were: 
i  (A)  John  J.  Swlgart  Co.,  $29,363. 
;  (B)  Cox  Bros.  Construction  Co.,  Bal- 
boa, $29,795. 


hr.     free 
QUO.    56229    REQ.   22190: 
J.  P.  Breen  $18.00; 
G.  and  N.  Tank  Trucking  Co.,  $17.25 


6/6/46 

BIDS  WANTED— 

TO    BE   OPENED    JUNE   6,   2   P.    M. 

DISMANTLING 

PETALUMA,  Sonoma  C>o..  Calif.  Ben 
C.  Gen^ick  Inc.,  Plant. 

Dismantling  and  loading  for  ship- 
ment 3  gantry  cranes.  Serial  No. 
04-203-46-62 

Owner— U.    S.    Engr.   Ollfice,   74   New 
Montgomery  St.  S.  F. 
Specs,    obtainable   fro|tn   above    ot- 

flce. 


43 


!     John    C.    Spoletta    $40.00,    tax 
j  eluded. 


in- 


foT'SS?^tod^%?9  4^r'"'"'''°'"'    QUO.  '^^^    ^Q-  =   *«230: 
if»i«*r  %>     #  „V  ^^^^         .     -„  Sheldon     Oil     $15.40;     17    hr. 

IQilser  Co..   f.o.b..   Richmond,    $22,-    balance   $3.60  per  hr.   awarded 

-,         .........  consolidated       Steel       of       Texas,!     f  T\%?t^'  /l69?'tax   '-- 

Room  Js^  cSr^lf  ^Sei'^Sn^^^  '^^'   ^^^^^^'  »»*"»•   «'«^^^^^'   ^29.875.  \Z??&'U^'''^-  '•°''-  °'^»»'^'^^  ^alif.  j  quo    5^    REQ*   E    48Sl 
?7lTor''£s'^XfSi''  r ?l%.1r^;  J?r,  ;  <^>  Sully-Miller  Contracting  Co.,  $30,-  :  *21.^2>4  '^  Blomquist  Oil,  $18.00 ; 


free 


6/5/46 

BIDS  WANTED 

SAN   FRANCISCO.— Until   June   7, 
3  p.  m.,  bids  will  be  received  by  the 
State     Div.      of     Highways,      J.      H.. 
Skeggs,    Dist    Engr.,    2001   Van   Ness/ 
Ave.,  S.  F.  for  rental  of  one  or  more\ 
belt  type  conveyor  loaders  mounted 
on    pneumatic    tires,    eltlher    self-pro- 
pelled or  mounted  as  an  Independent 
unit  on  a  tractor  grader  for  approx- 
500  hours  of  woric  in  Ailameda,  Con- 
tra Costa,   Santa  Clara,   San   Mateo 
and  Ssmta  Cruz  Cos. 

Specs,  obtainable  from  above  office. 


4  S 


6/4/46 

BIDS  WANTED 

ALAMEDA,  CONTRA  COSTA, 
SANTA  CLARA,  SAN  MATEO  and 
SANTA  CLARA  COUNTIES,  Calif.— 
UnUl  June  7,  3  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  engi- 
neer, 2001  Van  Ness  Ave.,  San  Fran- 
cisco, for  rttital  of  one  or  more  belt 
type  conveyor  loaders  mounted  on 
pneumatic  tires,  either  self-propelled 
or  mounted  as  an  Independent  unit 
on  a  tractor  grader  for  approxi- 
mately 500  hours'  work  in  Alameda, 
Contra  Costa,  Santa  Clara,  San  Mateo 
and  Santa  Cms  Counties. 

Specifications  obtainable  from  the 
above  office. 


6/4/46  4S 

CONTRACT   AWARDED 

OAKLAND.  Alameda  Co..  Calif. 
— Reynold  C.  Johnson  Co.,  124  Grand 
Oakland,  at  $1380.61  awarded  con- 
tract by  the  Bast  Bay  Municipal 
Utility  District,  Room  312,  512  10th 
St,  Oakland,  under  Spec.  1337  for 
1946   Willy   Jeep. 


43 


071  for  installation  of  traffic  signal 
system  on  Lombard  St  and  Richard- 
son Ave.  (State  Highway  Route  2), 
Van  Ness  Ave.  to  Lyon  St. 


6/4/46 


3  8 


285. 

(E)  Oswald  Bros.,  Los  Angeles,  $30, 
760. 
The  unit  bids  were: 

(A)       (B)       (C)       (D)       (E) 
$  1.75  $  1.70  $  1.60  $  1.80  $  1.65 
12.75     12.00    13.00    15.00    12.00 


eluded.  16/5/46 

BIDS  WANTED 

MARIN,    Napa   and    ^noma    Cos., 

Sheldon  Oil   $1690.   1   hr.  free,   bal-  'Calif.   —Until   June   7,   3   p.    m.,   bids 


,  ance  $3.50  per  hour.  !?[*^^  **®  received  by  the  State  Div  of 


950.00. 


6/4'46  ••3  3 

BIDS  WANTED 

LOS  ANGELES,  Calif.— Until  July 
5,  2  P.  M..  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy,  state  highway  engrineer. 
State  Bldg.,  Los  Angeles,  for  con- 
struction of  a  reinforced  concrete  box 
girder    overcrossing    on    Santa    Ana 


(1)..-. 
(2).... 
(3).... 


CONTRACT  AWARDED 

SAN    FRANCISCO.  —  R.    Flatland,  '  )li 
1000  Portola  Dr.,  at  $14,766,  awarded    )V"" 
contract  by  the  Department  of  Pub-    ;« 
lie  Works,  Room  265  City  Hall,  under  ,  ;2 
Spec.  20.055  for  installing  traffic  con-    ^ 
trol  system  on  19th  Ave.  from  Vicente   o/A/Af, 

southerly    to    Junipero    Serra    Blvd.    BVncTwANTFn     rn  rf  oppniph 
(3rd  contract).  ^'°*  WANTED— TO   BE  OPENED 

^ JUNE    18.   11    A.    M. 


.13 

2.60 

3.65 

4.20 

22.00 


.12 

3.70 

3.80 

5.00 

50.00 


.12 

3.80 

3.90 

5.00 

40.00 


.12 

3.70 

3.70 

7.00 

30.00 


.10 

4.00 

4.10 

8.00 

50.00 


CaHfomia     Steel    Products,    f.o.b  ' 
Richmond,    $21.383.00 ;  ■ 

iZoni"Tob^**Oal^ufst^^°«»f^'    ^?' !     ^-    ^-    ^poletta.    $19.50.    tax    mclud- !  Highways,  J.  H.  Skeggs,   Dist.  Engr.. 
I  zona,    f.o.b.     Oakhurst,     Calif.,     $25,- ,  Awarded.  2001  Van  Ness  Ave..  S.  ^.  for  one  or 

I  QUO.  55485    REQ.  E  48232 :  '  more     belt     type     conveyor     loaders 

Sheldon  Oil,  $23.53,  1  hr.  free,  bal-    mounted    on    penumatlc    tires,    either 

self-propelled  or  mounted  as  an  inde- 
pendent unit  or  a  tractdr  grader,  for 
J.  C.   Spoletta,  $19.50,  tanx  includ- 
ed.  Awarded. 
QUO.    55684     REQ.    92004: 

Oilfields    Trucking    Co.,     total     $2 


*• 


8/4/46 


j RECONSTRUCT  STREETS 
3  g   OAKLAND,    Alameda    County,   Calif.  , 

Naval  Supply  Depot  i  6/4/46 


6/4/46  ••     4  2 

I  BIOS  WANTED 

I  PARKER  DAM  PROJECT,  Ari- 
I  zona-Califomia. — Until  June  11,  2  P. 
!  M,  bids  will  be  received  by  the  U.  S. 
I  Bureau  of  Reclamation,  Denver,  Colo., 
I  under  Inv.  C-44,252-A  for  hydraulic 
4  Q  j  press,  milling  machine,  etc.,  f.o.b 
I  shipping  point  and/or  Earp,  Calif.; 
j  Parker  Dam  Power  Project,  Arizona- 
;  California. 


approx.  500  hours  of  wOrk  in  Marin, 
Napa  and  Sonoma  Cos., 
Specs,  obtainable  from  above  office. 


1070.00;    $4.50  for  spreading,   awarded.    6/5/46 


Empire    Refg.    $2146.80.    $.50; 
Palomar.   $2100.00.   $4.50. 


!       I 
•6/4/46 
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43 
BIDS  WANTED 

Marin,  Napa  and  Slonoma  Cos., 
Calif.  —Until  June  7,  3  P-  m.,  bids 
will  be  received  by  the  State  Div.  of 


6/4/46  6S 

BIDS  WANTED 

DAVIS  DAM  PROJECT,  Aris.-Ner. 
—Until  July  8,  2  p.  m.,  bids  will  bs 
receoived  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec  1371  for  furnishing  sind  deliv- 
ering f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Eiarp,  California, 
material  for  galvanised -steel  trans- 
mission towers  and  appurtenances 
for  the  230-kv.  Parker-Gene  trans- 
mission line  and  the  161/230  -  kv. 
Parker  transmission  line.  Davis  Dam 
Project,  Arizona- Nevada.  Relnforc- 
ed-concrete  footings  will  be  used  on 
all  towers  procured  under  these  spec- 
ifications. All  erection  of  towers  and 
concrete  footings  will  be  by  the 
Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others  $1.00,  not  returnable. 


(Continued  on  Page  Four) 


Parkwav  at  Bovle  Ave   in  the  Citv  of  '  FUNDS  ALLOTTED  iNavai  Jsuppiy  uepot.  nin  rAi  i    rAwrpi  pr.  . 

Ss  Aneeles     ^  ^       i     WASHINGTON,   D.   C.-The   Rura^  Reconstruction    of    streets,    involving    BID  CALL  CANCELED 

L^a  Aneeiea.  i  ».ui«i       regrading    and    paving    of    existing!      CASPER,    Wyo.— U.    S.    Bureau    of' 


4  2    BIOS  OPENED 


Los  Angeles. 


The  work  involves:      ^ 

(1)  2800  cu.  yds.  structural  excava- 
tion; 

(2)  2800  cu.  yds.  structural  backfill; 

(3)  -400  cu.  yds.  imported  borrow; 
f4>  370  tons  asphaltic  concrete; 

(5)  1%   tons  asphaltic  paint   binder; 

(6)  375    cu.    yds.    class    B    portland 
cement  concrete  base; 

(7)  2575    cu.    yds.    class    A   portland 
cement  concrete  structure; 

(8)  840  lin.  ft.  rubber  water  stops ; 
(9 1  8100  lbs.   miscellaneous  iron  and 

steel; 
<10>  40  cu.  yds.  portland  cement  con- 
crete   curbs,    gutters    and    side- 

(11)  172  lln.  ft  6-ln.  perforated  metal    40 

pipe; 

(12)  488,000  lbs.  furnish  bar  reinforc- 
ing steel ; 

<13>  488,000  lbs.  place  bar  reinforcing 

steel ; 
(141  498  lin.  ft  steel  railing; 
(15)  lighting  equipment ; 
(16 1   miscellaneous   items   of  work. 

Specifications  obtainable  from  the 
office  of  State  Highway  Engineer, 
Public  Works  Bldg.,  Sacramento. 


I  Electrification  Commission,  Washing- 
ton, D.  C,  has  allotted  funds  for 
system  improvements  in  the  State  of 
Washington  as  follows: 

(1)  Benton  Rural  Electric  Associa- 
tion, Prosser,  $350,000,  including 
$50,000  for  system  improvements ; 

(2)  Columbia  County  Rural  Electric 
Association,  Inc.,  Dayton,  $330,- 
000,  including  $11,760  for  street 
improvements ; 


(3)  Pend  Oreille  Electric  Cooperative,  i  O^ne'r-?"'"^^;^  f  Yards  and  Docks,  ^• 
Inc.,  Newport  $130,000,  ilicluding  "'"  '^'"^""  '^"'"''^  ^''^^"^^"*  ''>*'^  ^^ 
$7500  for  purchase  and  rehabilita- 


__^ ^ ^ ^    __    _ ^  RIO    GRANDE   PROJECT,    N.     M. 

streets,  the  repafr  or  reconstruction  i  Reclamation,  Denver,  Colo.,  has  can-  '—The  Bureau  of  Reclamation,  Den- 
of  raUroad  crossings,  the  extension,  !  celed  call  for  bids  scheduled  to  open  ver,  Colo.,  received  bids  May  27  for 
leveling  and/or  removal  of  existing  '  Ju^e  7  under  Inv.  C-22,339-A-2  for  furnishing  and  delivering  f.o.b.  ship- 
tracks  ;  the  leveling,  removal  or  '  poles,  f.o.b.  shipping  point  and/or !  ping  point  or  f.o.b.  Engle,  Alamogor- 
reconstruction  of  new  curbs;  the  I  <^asper,  Wyo. ;  Seminoe-Casper  trans- .do.  Tularosa  or  Socorro,  N.  M.  at 
bringing     to     grade     of     manhole    mission  line.  ;  the    option    of    the    bidder,    electrical 

frames,    storm     inlets,    catchbaslns  '  equipment     including     transformers, 

and  valve  boxes,  and  the  installa-    6/4/46  ••     4  2icircuit      breakers,      disconnecting 

tion  of  new  catchbasins  and  storm    BIDS  WANTED  J  switches,    fuse    cutouts,     overcurrent 

drains ;  Spec.  17926.  _  CASPER,    Wyo— Until    June    11,    2   relays,     meters,     lighting     arresters, 


P.   M.,  bids   will   be   received  by   the   etc.,   for  the  Elephant   Butte  Power 
c/o  Public  Works  Department,  12th  ;  U.  S.  Bureau  of  B««l&mation,  Denver,  !  plant    and    the    Alamogordo, 


tion  of  headquarters  building. 


STREETS  AND 
HIGHWAYS 


Holly 
Naval      District,      Federal      Office  j  Colo.,  under  Inv.  C-22,339-A-3  for  fur-  i  wood    and    Socorro    substations.    Rio  | 
Bldg.,    Civic    Center,     Room    AlOl,  '  nishing    poles,    f.o.b.     shipping   point  |  Grande   Project   New   Mexico ;    Spec,  j 
San  Francisco.                                           j  and/or  Casper,  Wyo.  jll98. 

Specifications    obtainable  from   the!  '     The  bids  were: 

Public     Works     Department,     Design  •  6/4/46      .  ••42!     Ailis- Chalmers    Mfg.,   Co.,   Milwau 

Section,  Room  A-119,  Federal  Office  j  BIDS  WANTED  ;kee,  Wis. 


-F.  o.  b.  destination — Sched 


6/4/46  ••     4  0 

BIDS   WANTED 

MARIN  COUNTY,  Calif.  — Unti. 
June  26,  2  P.  M.,  bids  will  be  receiveQ 
by  the   State   Division   of  Highways, 


Bldg.,    Civic    Center,    San    Francisco, 
'upon     deposit     of     check    or     postal 
money  order  for  $10,  payable  to  Chief 
of  Bureau  of  Yards  and  Docks. 


b/4/46 

CONTRACT    AWARDED 
G   T   McCov    state  hiehwav  en^inper         ^'^^      FRANCISCO.   —   Rosenberg  j  above  office. 

^,hu^w^^u.^lL^n^JrJ^,^'   Bros.  Grading  Co.,  12  Oak  Grove  St.,  

^t   ilnS^  of  «h  .!;•  f  ^"*™^"t°'  ^o^   San  Francisco,  at  $595,  awarded  con-  i  6/4/46  i  2 

net  length  of  about  1.5  miles  repair- ,  ,^^^,    ^^    .^^^    Deplrtment  of    Public  I  BIDS  WANTED-TO   BE  OPENED 


MOUNTAIN    HOME,    Idaho.— Until  !  ules     (1>     $83,653.82,     (4)     $42,763,     (6) 
June  12.  2  P.  M.,  bids  will  be  received  '  $6546.54. 

by  the  U.  S.  Bureau  of  Reclamation,  i     General  Electric  Co.,  Denver,  Colo. 

Denver,  Colo.,  under  Inv.  22,711-A  for' — F.o.b.   destination   —  Schedules   (1) 

40,000  bbls.  modified  Portland  cement  '  $76,(i45,     (2)     $13,100,     (3)    $36,000,     (4) 

[in  bulk,   f.o.b.   shipping  point  and/or  i  $43,124,  (5>  $24,699.18,  (6)  $7931.70,  (7) 

4  0  ;  Mountain  Home,  Idaho.  :  $5099,     f.o.b.     Philadeplhia,     (8)     $12,- 

Specifications   obtainable   from   the   036.30. 

1     Cole  Electric  Co.,  L  A.  —F.o.b.  des- 
itination,    Sched.    (5)    $28,205.58. 
!     High    Tension    Co.,     Phillipsburgh, 
'  N.    J. — F.o.b.   destination,    Sched.    (5> 


6/4/46  ••     3  3 

BIDS  WANTED 

SAN  DIEGO.  Calif.— Until  July  5, 
2  P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  G.  T. 
McCoy,  state  highwa  yenglneer.  State 
Bldg..  Los  Angeles,  for  construction 
of  a  reinforced  concrete  overcrossing 


length  ot   about  1.5  miles  repair 
ing    with    asphaltic    concrete    pave-'Tir     i        t^     „    ooo    /-.<*      -u^  ,,  j      ■  — 

mint   and    constructing   shouldeVs   of    J^^'^'^^in  fnT!?^             ^^    Hall,    under  j  jUNE   14,  11    A.   M.  ,  $1900.05-f ive   items, 

crusher  run  base  and  tpplying  pene-    ^^''\  ^V^^  ^^^  removal  of  slide  ma-  !  BOILER  PLANT  ADDITION  !     Graybar  Electric  Co.,  Denver,  Colo., 

tration     treatment    thereto     between    If"*    k  .  ^^^^^^^  ^^'^l  "^  ^!iyf.^°''^  CORONA,    Riverside    County,  Calif. '-F.o.b.   desUnation,   Sched.    (5)    $28.- 

Bldg.,  between  Hester  Ave.  and  Third  I      U.  S.  Naval  Hospital.  '264.18. 

Street.                                                                 j  Construction     of     addition     to  boiler '      Southern     States     Equipment     Co.,  ; 


Waldo  and  Ignacio,  Marin  County 
Quantities  will  be  given  shortly. 


6/4/46 

BIDS  WANTED 
PLACER    and 


••4  0 
NEVADA     COUN- 


6/4/46 

CONTRACT    AWARDED 

SAN  FRANCISCO— Fay  Improve- 
ment Co.,  760  Market  St.,  San  Fran- 


destination. 


Southern 
plant,  etc. ;  Spec.  17784.  i  Hampton,       Ga.— F.o.b. 

4  0 1  Owner~U.    S.    Navy.    Public    Works  '  Schtd.    (5)    $28,229.11. 

Office,  U.  S.  Naval  Base,  Terminal  !     A.  B.  Chance,  San  Francisco— F.o.b. 
Island.  {destination,    Sched.    (5)    $23,878.75—15 

Specifications  obtainable   from   the   items. 


nvpr  Ralhoa  Parkwav  at  Pascoe   St     TIES,  Calif.— Until  June  26,  2  P.   M .     7         ^  ■'  J^  ^  T"     T      *    u     '■     s>pec»i»caiion3  obtainable   from   the   items. 

fn  the  C  t^of  sin  Dfego  bids    will    be    received    hy    the  Stele   f^^'^^l^^ff^'^"^^^^^^^^  o"»ce   "Pon    deposit   of    check  i     Royal  Electric,  Chicago,  Ill.,-Fo.b 

in  ine  (^uy  oi  oau  i^iegu.  tx,..,„,„„   „r   i-ri_, ^"^  .r,    u,_^__-     the    Department     of     Public     Works,  '  or  nosta    monev  orH*.r  f«,.  «in  L..„*. !„.;„,,    c^hoH    (.«i>  «2R.20.5.58. 


Unit      quantities      will      be      given  j  f^lXl^*°r„u,L"'?I':!^?L^:  ^..I,:.^';^?^:    Room  282  City  Hall,  for  improvement 


e    Department    of    Public    Works,  '  or  postal  money  order  for  $10. 


shortly. 


«,hI'  KtZ'^.Vf^'T''  r"^."«%'^°n'^'   of  northerly  on^thalf  of  VeTasco  Ave.  i 
SnliHnt^^fnn^\luH*^?"„.®-^  ^"^   ^'om    Westerly    line   of    Castillo    St  '  6/4/46 
repairing  portions  with  plant  surfac-    extended  and  a  line  40  ft  easterly.        BIDS  WANTED 


Ing   and   seal   coat  and   grading  and  , 
34 DAMS,   RESERVOIRS  &  •  surfacing  a  portion  with  crusher  run   5/4/45 


.destmation,  Sched.   (5)  $28,205.58.  1 

!      Pacific     Electric     Mfg.,     Co.,     San  : 
'  Francisco — F.o.b.    destination,    Sheds.  ! 
4  2  ;  (4;  $43,042,    (5)    $29,053.13. 

Westinghouse      Electric,       Denver,  , 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320°  SWING 


BOOM  LENGTH 
AS  DESIRED 


Will  make 

changes  to 

suit  your 

specific 

requirements 


DREDGING 


base  and  plant  mix  surfacing  be- 
tween 4.7  miles  west  of  Tahoe  City 
and  1.7  miles  south  of  Nevada  Coun- 


Church    St     in    TruckeePlace^^^  '^^   ^"^   ^^   Sacramento,    City   Hall,    and  fittings  as  follows 

t_,nurcn    &i.    in     irucKee,    Jr'iacer    r.na.f„_  or>natn.nfir,n   nf    aii*.v  hotw«>on   <■;  *  —t^^,^ 


Quantities  will  be  given  shortly. 


6/4/46  * 

BIDS  OPENED 

YAKIMA    PROJECT,    Washington.  ,„,      -  j 

—The  Shoshone  Co.,  Twin  Falls,  Ida.,  I  ^e^a^a-  <-ounues. 
at  $104,245.74.  submitted  low  bid  June  { 
3  to  the  U.  S.  Bureau  of  Reclamation,  | 

7Va  N.  2nd  St.,  Yakima.  Wash.,  under  j  g/4/46  ••     40 

Spec.  1329  for  construction  of  earth-  I  bids   WANTED 

work,    pipelines,    concrete    lining   and  j      MONO  COUNTY,  Calif.— Until  June 

structures,    lateral    distributing    sys- 1 26,  2  P.  M.,  bids  will  be  received  by     ^,  ,^  .        ,  _  „ 

terns,  pump  areas  Nos.  Sand  4.  Roza    the   State   Division   of   Highways,   G.    *|    f  ^"    ^^«-  class  C  cone,  wall. 
Division,   Yakima   Project.   Washing- j  t.    McCoy,    state    highway    engineer,  j  ^6'  ^    <=°"^-     manhole     complete     in 
ton.    Work   is    located   approximately  .  public  Works  Bldg.,  Sacramento,  for.  ^  ?,   «®',„    ^  «  i«    ^  on  *♦    ^-r«o« 
10  miles  southeast  of  Yakima,  Wash.  !  about  6.3   miles   surfacing  with    road;^^*  fi>  .l"l.'^  6  m.  x  20  ft  expan 

Other  bidders  were:  !  mix  surfacing  between  Route  23  and 


I      SAN  BRUNO,  San  Mateo  Co.,  Calif,  'colo  —F.o.b.   destination,   Scheds.    (1)  1 
B.r.c  xA/AKixcrr.  «>; —Until  June  12,  5  P.  M,  bids  will  be   $75,994.62.    (2)   $13,545,   (3)    $73,810,    (4)  i 

BIDS  WANTED  j  received  by   the  City  of   San   Bruno    S42  9S1     (5)$28,264.18,    (6)   $7265.48,    {.7), 


WILL-BURR  EQUIPMENT  CO. 

Ml   Gilman  St..  lerkeley     •     Phone  LAndscape  5332-1 


3  Vty  lineandbetwe_enTrucke_eWyeand     J;^?;r:;,^kt™entl'S^^^^^  '-°°    pipe  )*  Railway   &   Industnal   Eng^neenng 


;  for  construction  of  Alley  between  C 
and  D  Sts.  from  32nd  and  33i-d  Sta. 
Work  involves : 

(1)  335   cu.   yds.    excav. ; 

(2t  20  lin.  ft.   fence  to   set   back; 

(3)  4    gutter    drains    cut    No.    11    to 
place ; 

(4)  32  lln.  ft  6  in.  VI  sewer  pipe; 


J.  A.  Terteling  &  Sons,  Inc.,  Boise,  j  sheep  Corral  in  Mono  County. 
Idaho,  $111,487.46.  j      Quantities   will  be  given   shortly. 

Osberg    Construction    Co.,     Seattle,  |  

Waah.,   $116,679.50.  i  6/4/46  •*     4  0 


class  D  cone,  pave- 


Goodfellow   Bros.,  Inc.,  Wenatchee,  ' 
Wash  .  $149,580. 

Matt  McDougall  Co.,  Portland,  Ore., 
$171,473.15. 


BIDS  OPENED 
FORT     MASON,    San     Francisco. — 


sion    joint ; 
(8)  163  cu.  yds. 

ment; 
(9 1  20  sq.   ft    cone,  apron  to  remove. 
Specifications       obtainable       from 
above  office. 


6/4/46 


The  following  submitted   bids   to  the    CONTRACT    AWARDED 


40 


Post  Engineer,  Building  No.  130,  Fort 


ARIZONA 


PDOC,   Luhrs    Bldg., 


Fittings 

(1)  1  8x8x4x4  cross; 

(2)  1  8x8x6x4  cross; 

(3)  8  6x6x6  tees; 

(4)  5  6x6x4  tees; 

(5)  1  6x4x4  tee; 

(6)  15  4x4x4  tees; 

(7)  6  8x8x6  tees; 

(8)  1  8x8x4  tee; 

(9)  10  4x2-in.   reducer  plugs; 

(10)  2  6x2-in.  reducer  plugs; 

(11)  2  8-in.  plugs; 

(12)  4  2-in.  plugs; 

(13)  1  6-in.  plug; 

(14>  2  4-in.   90  degree   ells; 

(15)  2  6-in.  45  degree  ells; 

(16)  4  4-in.  45  degree  ells; 

(17)  10  2-in.  45  degree  ells; 

(18)  3  8-in.  22^j  degree  ells; 

(19)  6  6-in.  2214  degree  ells; 

(20)  6  4-in.  22%  degree  ells; 


iCo.,  Greensburgh,  Pa.,  F.o.b.  destina 
I  tion,  Sched.    (5)    $24,669.18. 
I     Delta    Star    Electric,   Chicago,    111., 
! F.o.b.    destination,    Sched.    (5)    $28,- 

1 630.18.  ^     ^ 

Electric  Power  Equipment  Corp., 
i  Philadelphia,  Pa.,— F.o.b.  destmation, 
'Sch«d.    t5>    $28,264.18. 


COHCRETE  CITTIHG   -    COMPIESSOR  RENTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  C0^2277  JERROLD  AVE. 
Phone  Mission  1636  -0755 


I 


42 


6/4/46 

BIDS   OPENED 

BOISE  PROJECT,  Idaho.  —  The  j 
i  Burtau  of  Reclamation,  Denver,  j 
•  Colo.,  received  bids  May  27  for . 
I  furnishing  and  delivering  f.o.b.  ship-  j 
ping  point  or  f.o.b.  Mountam  Home,  , 
!  Ida ,  at  the  option  of  the  bidder,  five  | 
'  72-ln.  hollow  Jet  valves  with  con-  : 
Urols    position    indicators,,   Intermedi- 

— " anchor 


---J-.^FP"--£-^^?!^^    Pl^Sri^.rari^.i9S:S?^^dld!<->  -2-in.  22^  degree  ens; 


PONDEROSA  PINE 

MOULDINGS 

for 

BUILDERS 
and 

INDUSTRIAL 
USERS 


Western  Pine 

SIPPLY  COMPAIY 

1201    HARRISON    STREET 

SAN     FRANCISCO.     3 

7e/epftoa*  UNderhill  8«SA 


I  on   certain   roads  In  Fort  Mason,   in 
volving  13,840  sq.  yds.  of  surfacing : 

j      Charles  L.  Harney,  $2840.80. 

Fay    Improvement    Co.,    $0.27 
square  yard. 


Pipe 


6/4/46  •   40 

BIDS  WANTED 
SACRAMENTO,  Calif.— UnUl   June 


contract  by  the  Phoenix  Ariz.,   (sub-  (22>  6000  lin.  ft.  2-in.  pipe- 

ject    to    concurrence    by    the    Public  kgS)  7400  lin.  ft.  4-in.  pipe- 

Roads       Administration),       for      the  -24)  3700  lin.  ft.  6-in.  pipe- 

^     .draining,  grading  and  providing  base  ^35)  7OO  lin.  ft.  8-in.  pipe 

material     and     bituminous     surface  ^j    fittings    and    the   4-in 

treatment    on  the    Tucson-Ajo   high-  g.inch   pipe  shall   be   bell  and  spieot 

way,    from    IS^^    miles    northeast    of  --^     ._--     -i —      ..      .    *^  * 

Sells    and     continuing     easterly     for 
about  10  2/3  miles;   S  110   (10)   AFE 


6-    and 


14,  5  p.  m.,  bids  will  be  received   by  received  Mav  24 

I  the    City    of    Sacramento,    City    Hall,  ;»®23.   Bids  uere  received  May  ,J4. 

construction    of    sidewalks    at    South;  „ 

Side    Park    Housing    Project.    Work^^Z^*^ 

;  involv^  10,720  sq.  ft  of  314-inch  con-  ,  ^'^jSilN     1.°I>     SONOMA     COUN- 
^crete  sidewalk  in  place^  ,  Calif.-Hein    Bros..   Petaluma, 

!     Specs,    obtainable   from   above   of-|^^  ^'^^    submitted   only  bid  to  the 

"*^®-  'state    Division  of    Highways,    J.    H. 


-  ,4/4-  ••     40'  Skeggs,    district    engineer,    2001    Van 

roMPLPTE  BIDS  i ^ess  Ave.,  San  Francisco,  for  rental 

SAN  BERNAl5)INO  C  O  U  N  T  Y, !  "f  .^ne  6-  to  »-*<>»  2-wheel^ndem 
Callf—As  previously  reported.  R  r.  i  roller,  gasoline  or  diesel  engine  fK>..- 
Hensler,  816  Allen  Ave.,  Glendale.  at ,  ^red.  for  approximately  500  hours  of 
$79,500.  submitted  low  bid  to  the  State  |  ^o''*'  "^  Mann  and  Sonoma  CounUes. 
Division  of  Highways,  G.   T.   McCoy,"  ^ 

state  highway   engineer.   State   Bldg.    6/4/46  AWARDED 

Los  Angeles,  for  about  13.8  miles  net    *'°'iT„;?;S '  ^  ,  ^tTt^':     „.,„„    ^^ 
length   repairing  with  road  mix  sur-    .^^^^ON-Kolob    (Tonstruction    Co.. 
fachig  and  seal  coat  between  Squirrel   J31    N-^   l»th    St.    Phoenix,    Arii.,   at 
*  ,$122,959.65   awarded    contract   by    the 

Arizona  State  Highway  Commission. 
Phoenix,  Ariz.,  for  the  construction 
of  the  Flagstaff -Fort  Valley  High- 
way; S  24  (2)  AFE  677.  The  work 
begins  at  Flagstaff  and  extends 
northwesterly  about  7  miles  to  Fort 
Valley,  consisting  of  grading,  drain- 
ing, base  material  and  road  mixed 
bituminous  surfacing,  with  SC-2: 
Oct.  15  completion  date.  Bids  were 
received  May  17. 


FOR  RENT 

Combination  H-yd.  HOE,  ORAQ- 
1.1  NE.  CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

carriccm;autier 

Phone  JO.  4-80t1 
365  Ocean  Avenue,  San  Frandsoo 


late     shafts     and     couplings, 

'  brackets     and     bolts,     and     erection 

i  equipment    for     installation     at     the 

outlet  works  at  the  Anderson  Ranch 

Dam,     Boise    project,     Idaho;     Spec. 

i  1263.   The  equipment  will  be   install- 

'  ed  by  the  government. 

The   bids   were: 

Willamette  Iron  &  Steel  —  *^-0-d- 
cast  iron  pipe,  cement-lined,  "con- |  Portland,  Ore.,  (1)  ^^^-^^^W*  *^'' 
forming  to  federal  specification  WW-  i  136.15,  (3»  $270;  total.  $112,226.15;  net. 
P-421,  class  150,  type  I,  II  or  III.  The  '  Pelton  Water  Wheel  Co.,  —F.on. 
2-inch  pipe  shall  conform  to  physi-  San  Francisco — (1)  $136,000,  (J)  $iouu, 
cal  and  chemical  requirements  of '  (3)  $400;  total,  $137,900;  net 
federal  specification  WW-P-421  and  '  Joshua  Hendie  Iron  Worits— F.o.b. 
shall  be  in  15-foot  lengths  with  2*4- '  Sunnyvale,  Calif.— (D  $141,850,  (2) 
inch  M&F  threaded  ends,  cement-  $1120.  (3)  $335;  total,  $143,305 ;  net 
lined.  i     Filer  and  Stowell  —F.o.b.  Milwau- 

Specifications  obtainable  from  the'kee.  Wis.— (D  174,294.  (2>  $1338,  (3) 
above   office.  !$414;    total,    $176,046;    net 

i     Hardle   Tynes   Mfg.,  Co..   —   F.o.b. 

:  Birmingham.    Ala.,-(1)    $211,915,    (2) 
6/4/46  ••     4  2|«i870,   (3)   $570;  total,  $214,355;  net 

BIDS  OPENED  ' ■ 

SAN   FRANCISCO.— The  following  i 
submitted   bids    to   the   Purchaser   of  (6/4/46  ** 

SuppUes.    270    City    HaU,    under    Bid ,  BIDS  WANTED 

No.  3565  for  furnishing  and  deliver-  i  DAVIS  DAM,  Ari*.-Nev.  —  Until 
ing  from  10,000  to  23,000  tons  of  rip-  '  July  12,  2  p..  m..  bids  will  be  receiv- 
rap  material  for  Yacht  Harbor:  |  ed  by  the  U.  S.  Bureau  of  Reclama- 

Segarini  St  Gwrgi,  $0.70  per  ton  at  tion.  Denver,  Colo.,  under  Spec  1370, 
quarry ;  $1.56  per  ton  deUvered ;  total,  for  furnishing  and  delivering  f.o.b. 
$2.25;  H  of  1%  10  days;  10  days': cars  at  the  shipping  point  or  f.o.b. 
deUvery.  icars   at   Elarp,   California,   fabricated 

Mission  Quarry,  $0.60;  l%c  sales '  structurral  steel  for  the  230-kv.  and 
tax;  $1  hauling;  total,  $1.6114  ;  30  days  ■  161-kv.  switchyards,  Parker  Power 
net  i  Plant      and      230-kv.      Parker-Gene 

Charles    L.    Harney,  $0.80   per  ton ;  !  Transmission  Lane,  Davis  Dam  ProJ 


2c  sales  tax;  total,  $0.82  per  ton;  net 
30  days ;  30  days'  delivery. 

P.  ft  B.  Truck  Service,  $0.55  per 
ton;  $L04  hauling;  total.  $1.59;  ^  of 
1%  10  days;  10  days'  dehvery. 


ect,  Arizona -Nevada.  The  structures 
will  be  erected  by  the  Government 
No  charge  for  copies  of  the  speci- 
wications  to  prospective  bidders;  to 
others   $1.25,   not    returnable. 


RUSTIC,  PLYWOOD  OB  ALL- 
ALUMINUM    CONSTRUCTION 

Residential    and   Commercial 
—FREE    ESTIMATES— 

*       *       * 

Easy  Overhead  Door  Co. 

Phone  THomwall  811$ 


«a8S5«565Ueo«S5is5BS5BB     2808  San  Pablo  Ave-,  Berkeley 


NATIONAL  EXPANSION  JOINT  CO. 


_  MASUPACTVRER  AND  DISTMIBUTOM 

FIBER  BOARD— FELT-SIDED  ASPHALT  AND 
R  ED  WO  O  D  EXPANSION  JOINT  FILLERS 

DtSTMIBVrof 

MARVEL-KOTTE — Concrete  Curing  Compound 

SEALZ — Expansion  Joint  Sealing  Compound 

CompUes  With 

Fedei^al  Spedficatiom  SS-F.336 

FOR  CONCRETE  CONSTRUCTION 

333  Seventh  St.    UNderhiD  7172    San  Fi 


».rn^ 


«1 


'  % 


■MtmMiKi 


1^AGE4 


DAILY     PACIFIC    BUILDER 


"V.js" 


TUESDAY,  JUNE  4.  1 946 


BuiMing  Permits,  Contracts Recorded  Hotices 


BUILDING  PERMITS 

Applications 


8AN  FRANCISCO 


ALTER  OFFICE  *  WAREHOUSE. 
116,000;  eo  Union  St;  owner,  Abbott 
Laboratories,  c/o  contractor;  build- 
er, Jacka  k.  Irvine. 

DWELLING  (l-8tory,  frame),  (lO,- 
000;  NE  comer  Baltimore  Way  and 
Toyon  Ave;  owner,  S  Barrango,  778 
Athens ;  builder,  J  Barker,  2821  laa- 
beUe  St,  San  Mateo. 

ALTER  (freight  shed  and  office), 
$8000;  E  Illinois  125  S  24th  St; 
owner  and  builder,  Hood  Transpor- 
tation Co,  2801  3rd  St 

ALTERATIONS  (restaurant),  f7000; 
828-380  Sutter  St ;  owner,  A  Scurlch, 
et  al,  premises;  builder,  Undlin 
Store  Fixture  Co,  884  McAllister  St 

CLASS  C  TRUCK  REPAIR  SHOP, 
84000;  E  Illinois  300  S  24th  St;  own- 
er and  builder,  Hood  Tranaporta- 
tlon  Co,  2«01  3rd  St. 

ALTERATIONS  (drug  store),  |3000; 
SE  corner  Powell  and  Sutter;  own- 
er, Sir  Francis  Drake  Pharmacy, 
Powell  and  Sutter;  builder.  A  M 
Hardy,  736  Clementina  St 

ALTER  HOTEL,  $2000;  1794  Sutter; 
owner,  Tennie  Mitchell,  premises; 
builder,  Coast  Construction  Co.  2172 
Market  St 

ALTER  APARTMEN'iS.  |1500;  44 
Cole  St;  owner,  John  Regan,  prem; 


DUPLEX  (1-atory.  d-room),  $10,000; 
5421  Claremont  Ave;  owner  and 
builder,  Joe  Marengo,  5423  Clare- 
mont Ave. 

DWELLING  (1-story,  7-room),  $10,- 
000;  6182  Ocean  View  Dr;  owner, 
H  R  Howl&nd ;  builder,  H  C  Pf  rang, 
5669  Ocean  View  Dr. 

ADDITION,  $700;  1216  Castro  St; 
owner  and  builder,  C  W  Warner, 
premises. 


PALO  ALTO 


RESIDENCE  AND  OARAGE,  |16.- 
000:  364  Churchill  Ave;  owner,  R 
Stienstrad  and  L  Stonehouse,  251 
Emerson  St;  builder,  Christiansen 
&  Son,  436  University  Ave. 

RESIDENCE  AND  GARAGE,  $12,- 
500;  455  Oregon  Ave;  owner,  H  C 
Charyn;  builder,  Christiansen  k. 
Son,  436  University  Ave. 

RESIDENCE  AND  GARAGE,  $0500; 
1242  Greenwood  Ave;  owner  and 
builder,  Scbmaling  &  Stenbit 

RESIDENCE  AND  GARAGE,  $4725; 
1027  Amarlllo;  owners  and  builders, 
J  D  and  M  CasselL 

RESIDENCE  AND  GARAGE,  $5900; 
1015  Amarlllo;  owners  and  builders, 
J  D  and  Marjorie  CasselL 


FRESNO  COUNTY 


dealer.  C  W  Roland ;  16  water  outlets. 

3203-07  Bona  St ;  owner,  P  Heraty ; 
dealw,  J  A  Faaio ;  10  fixtures ;  6  gaa 
outlets. 

2642-44  8th  Ave;  owner,  P  Heraty; 
dealer,  J  A  Fasio ;  16  fixtures ;  6  gaa 
outlets. 

2548-50  8th  Ave;  owner,  P  Heraty; 
dealer,  J  A  Fazio ;  16  fixtures ;  6  gas 
outlets. 

8227-29-81  35th  Ave;  owner.  Grover 
Groom;  dealer,  J  Fazio;  15  flxturee; 
9  gas  outlets. 

614-16  61st  St;  owner,  Whalin; deal- 
er, Morrill ;  10  fixtures ;  6  gas  outlets. 

620-22  61st  St ;  owner,  Whalin ;  deal- 
er, Morrill ;  10  fixtures ;  6  gas  outlets. 

621-23  Porier;  owner,  Whalin;  deal- 
er, Morrill ;  10  fixtures ;  6  gas  outlets. 

6902-08  Broadway;  owner,  Kan  tan ; 
dealer,  Morrill;  36  fixtures;  21  gas 
outlets. 

6134  Masonic;  owner,  Kay;  dealer, 
Morrill;  12  fixtures;  8  gas  outlets. 


Fmace  Permits 


OAKLAND 


3511  Harper  St ;  owner,  Max ;  deal- 
er, Jackson  Furniture  Co;  floor  fur- 
SUNDAY  SCHOOL  ROOM,  $1000;  420  ;nace. 
Fresno   St,   Fresno ;   owner,  Berean        1748  12th  Ave ;  owner,  Hage ;  deal- 
Tabernacle,  420  Fresno  St,  Fresno.  !  er,  Jackson  Furniture  Co ;  floor  f ur- 
STORAGE    SHED,    $1500 ;    2320    S   G  i  nace. 
St,  Fresno;  owner,  Ed  Garabedlan,  j     5345  Trask;  owner,  Dowlen;  dealer.   Elect 


11,  Huntington  F»arii.  Louis  Sira- 

cusa  V8  John  L  Slemer... $906.00 

May  29,  1946— Lot  7.  Block  3,  Edge- 
wood  Park.  Nelson  M  Welbanks 
vs   L  NiccoU _42,7«).00 


8ANTA   CLARA   COUNTY 


May  25,  194ft— Lot  7  of  Lancaster 
Heights,  containing  0.74  acre.  M 
B  Ross  vs  K^ineth  Jackson  .$124.38 


Electrical  Permits 


8AN  FRANCI8C0 


2976  1882  Haight;  owner,  G.  Jen- 
aetx;  contractor,  Frank  F.  Goodwin, 
6  outlets,  4  switches,  5  plugs,  serv- 
ice,   alterations. 

2971  3306  26th  St.,  owner,  DxiiUca; 
contractor,  Star  Elect  Co..  1  outlet, 
1  switch,  1  plug,  service,  motors. 

2972  2446  Washington;  owner, 
Trowenf eld ;    contractor,    Star   Elect 

2973  W.  44th  Ave.,  275  N.  Ulloa; 
owner,  Central  Home  Bldrs.;  con- 
tractor, Edison  Elect  Const  Co., 

2974  1979  47th  Ave.;  owner.  Cent- 
ral Home  Bldrs.;  cwitractor,  Edison 
Elect.     Const     Co.,    10     outlets,     H 

switches,   13   plugs,   service. 

Modem 


37946  9311  Castle  wood ;  owner,  Lm- 
coln;  contractor,  Johnston  Enectric; 
outlets,  switches,  fixtures,   plugs. 

87947  Bl/S  Telegraph  307  ft  N/O 
Claremont;  owner  and  contractor, 
Foster  &.  Kleiser  Co.;  6  outlets,  1 
switch,  6  fixtures. 

37948  N/S  E.  14th  St  W/O  67th 
Ave.,  owner  and  ctajtractor,  Foster  * 
Kleiser  Ca,  8  outlets,  1  switch,  8  fix- 

37949  157  M»rlowe;  owner,  Beck- 
ett; contractor.  Paramount  Electric 
Co.;      outlets,      •witches,      fbrturea, 

^sSoO  6182  Ocean  View;  owner, 
H  Pfrang;  contractor,  Clifford  BUec- 
tric,  outleU,  switches,  fixtures,  plugs. 

37961  S/E  comer  2nd  &  Broad- 
way; owner.  West  Coast  Crab;  con- 
tractor, Clifford  Electric  alteraUons. 

37952  702  E.  14th  St,  owner,  Ris- 
don-CampigU;  contractor,  Parkhurst 
Electric  Co.,  service. 

87953  721  B.  24th  St,  owner,  Lar- 
son; contractor,  Parkhurst  Electric; 
9   outleU,    5  switches,   9  fixtures,   7 

Piugs.  „ 

37964  41st  &  Howe;  owner.  Fen- 
ton's  Creamery;  contrfictor,  T.  1*. 
Rosenberg;  motors. 

37955  MacArthur  Blvd.,bet.  Lm- 
coln  &  Boston  Bldg.,  No.  1;  owner, 
siioite,  inc.;  contractor,  Del  Monne 
Electric;    outlets,   switches,   fixtures, 

plugs. 

a7956  MacArthur  Blvd.,  bet  Lin- 
coln  &  Boston   Bldg.,    No.   2;    owner. 


the  U.  S.  Buf-eau  of  Reclamation. 
Customhouse,  Denver,  under  Spec 
1328  for  fumitshing  and  deUvering 
f.o.b.  cars  at  Mountain  Home,  Idaho, 
f.o.b.  carsat  Mountain  Home,  Idaho, 
all  rails,  rail  accessories,  and  miscel- 
laneous structural  steel  for  the  An- 
derson Ranch  Power  Plant,  Boise, 
Project  Idaho.  Tlie  nuiterials  will  be 
installed  by  tki  foveraaoent 


34 


6/4/46 

CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— M.  S.  Roes, 
40U  Goodwin  Ave.,  Los  An^alea,  at 
$388306  awardlad  contract  by  Los 
Angeles  Board  of  Public  Works,  143 
City  Hall,  Los  Angeles,  May  16  for 
fumishmg  all  plant  equipment,  labor 
and  material  aiid  performing  all 
work  necessary  to  extend  the  exist- 
ing stone  jetties  on  the  shoreline 
of  Santa  Monica  Bay  at  the  outlet 
of  the  Ballona  Cre^  Flood  control 
channel  in  the  Venice  district,  ap- 
proximately 8%  miles  northwest  of 
El  Segundo  and  2%  miles  south- 
east of  Santa  Monica;  a  cash  con- 
tract 


Official  Proposak 


2975    736   Moscow;    owner,  _  _  ^,     * 

Home     Bldrs. ;     contractor,     Edison  |  stolte,   Incc ;   contractor,  Del  M<mte 
Const    Co.,    12    outlets,     11 1  Electric;    outlets,   switches,  flxturea, 


premises. 


E  J  Hoerst;  floor  furnace. 


REPAIR  SHOP,  $800;   1533  Belmont.       1617  45th  Ave;  owner,  ;  deal- 
Fresno  ;    owner,    Aram   N  Apregan,    er,  Gilmore ;  floor  furnace. 
V  ii^»,    o  T?  r»-i  i»«.^r,  A10T  cL^yr^r       prcmiscs.                                                   j     4160  Lincoln  Ave;  owner,  Laverza; 
builder,  s  jt  L>ai  rono,  m^7  ''«aiT  j  repair  SHOP,   $1000;   2635  Tulare,  '  dealer,   Jackson  Furniture  Co;   floor 
~                                                                   JFresno;   owner,   Larry  and   Donald    furnace. 

Pogfue,  premises ;  builder,  Lockwood  ( ^^^ _ 

&  Reese,  3416  Madison  Ave,  Fresno. 


Blvd. 

ALTER  STORE,  $900;  2226  Fillmore; 
owner,  M  Silverman,  717  Anza; 
builder.  Geo  T  Robinson,  43  Milan 
Terrace. 

ALTER  SANDWICH  SHOP,  $900;  50 
Post  St;  owner,  Eugenia  Bern,  1042 
Lake  St;  day  work.  

ALTER  HOTEL  AND  OFFICES, 
$850;  636  Clay  St;  owner  and  build- 
er, L  &  W  De  Martini,  275  Brannan. 

ALTER  DWELLING,  $800;  650  39th 
Ave;  owner,  Mr  Hummelwright, 
prem;  builder,  R  Allison,  540  30lh 
Ave. 

ALTER  BEVERAGE  PLANT.  $750; 
34  Harriet  St;  owner.  Gold  Seal 
Beverage  Co,  prem;  builder,  Em- 
pire  Construction   Co,   344   Harriet. 

ELECTRIC  SIGN,  $650 ;  750  Post  St ; 
owner,  Frank  Laurent,  premises; 
builder.  Neon  Maintenace  Corp,  755 
Davis  St 

ELECTRIC  SIGN,  $505 ;  675  Bush  St ; 
owner,  Sherry's  Liquor  Store,  prem ; 
builder,  Electrical  Products  Corp, 
910  Harrison  St. 


SANTA  CLARA  COUNTY 


Completion  Notices 


SAN     FRANCISCO    COUNTY 


GARAGE,    $1000;  62    S    35th    St,    San 
Jose;     owner     and     builder,     Tony 

nwli°;?fN^r"'fi%fS;;ivrkllO()olMay   28,    194J^-E   46th   Ave  200   N 

DWELLING    (1-family),    $11,000    ,     Santiago.    W    S    &    Margaret    M 

Alum    Rock    Ave  and    Hyland    Dr,  \     ^^^^^   ^^  ^^^m  it  may  concern 

San    Jose ;    owner    and    builder,    R  i  ■'  ^/       gg    1946 

Rodrick,  64  Ayer  Ave,  San   Jose.      !  May"' 28."iW6^1m1m^^  Jules 


switches,  14   plug^,   service. 

2976    1944   Eddy;    owner,    M.    Marty; 

contractor,  Frank  J.  Kllmm. 

2977     403    Eddy    St;    owner.    Saw- 
dust Cafe;   contractor,   O'Keefe,   the 
fan  man;   4   plugs,   motors. 
2978    270   Granada   Ave.;    contractor, 
Paul  L.  FarrelL 

2979  731  Polk.;  owner,  American 
Gear  and  Tool  Co. ;  contractor.  Man- 
ning &  Whitaker,  alterations 


plugs. 

aT9d7    MacArthur   Blvd.,    bet   Lm 
coin  &  Boston   Bldg.,   No.   3;   owner, 


Construction  of  the  Generator  Build- 
ing on  the  6an  Francisco  Cantpus, 
University  of  California,  2nd  and 
Pamaseue  Aves>   San    Francisco. 


"ADVERTISIEMENT  FOR  BIDS" 


— —   -  ,  -   .        T%^i    iL«<^n«A        "Subject  to  conditions  prescribed  by 

Stolte.   Incc.;   contractor.^  Del   MonU    ^^  undersigned,  sealed  bids  are  in- 

vited  for  the  ^neral  construction  of 


Electric,    outlets,    switches,    fixtures, 

plugs. 

37958  2031  San  Pablo  Ave. ;  owner, 
Ray  Morrowlt;  contractor,  bcott- 
riattner  Elecinc  Co.,  addition. 

87959  3908  Edendale  Place;  owner. 
Kirkman  &,  Hanna;   contractor,  Col 


DWELLING  (1-family),  $2000;  2000, 
Redwood  Estates,  San  Jose ;  owner  \ 
and  builder,  M  J  Donohoe,  2000  ( 
Redwood  Estates,  San  Jose.  i. 

DWELLING  (1-famUy),  $9000;  9000  i 
De  Anza  Tract  (Lot  68) ;  owner  and  \ . 


Ave;  A  Nelson  to  whom  it  may 
concern.... „ May  28,  1946 


ALAMEDA  COUNTY 


2980  1400  7th  St,;  owner,  Savage  jjins  Electric  Co.;  outlets,  switches, 
Transp.    Co. ;    contractor.   Manning  &  j  lixtures,    plugs. 

Whitaker,  i     37960    5125      San      Leandro     Blvd., 

2981  14th  at  Church  &  Market ;  | y^ngj.^  Orange  Grove  Market;  con- 
owner,  M  &  K  Corp.,  contractor,  Den-  j  tractor.  General  Neon  Lite  Co.  sign, 
mar  SJlect  Corp.,  service,  motors.  37961    5838     E.     14(th     St.     owner, 

2982  2056    Chestnut;     owner,    An-    patches   Drug   Store;    contractor,    L. 
gell    contractor,  Mercury  Elect;  mo-    ^   Chapman,  5  outlets,  9  fixtures, 
tors  ^        37962     715  Filbert;    owner,   Thomas 


the  Generator  Building  on  the  San 
Francisco  Campus,  University  of 
California,  2nd  and  Parnassus  Ave- 
nues, San  Frkncisco,  California.  A 
deposit  of  t&a  dollars  ($10.00)  is  re- 
quired for  each  set  of  plans  and 
specifications  issued.  No  bids  will  be 
received  after  2:00  P.  M.,  June  12, 
1946.  Plans,  specifications  and  infor- 
mation availfiible  at  the  Cashier's 
Office,    103   Administration    Building, 

University  of  California,  Berkeley, 
California,  beg^lnnlng  Wednesday,  May 
29,  1946.  The  right  to  reject  any  and 


&  'Love ;  contractor,  Payne  &  Burks ;  1  all  bids  Is  reserved. 


2985    276     Cotter 
Volpe ;     contractor. 


builder,  Leo  Chargin,  749  State  St   Recorded  Accepted 

San  Jose.  I  June  3,  1946—6714  E  14th  St,  Oak- 

DWELLING    (1-family).   $6000;   Pol-,     i^nd,   Calif.  Noler  Ellerson   to  R      ,        .    . 

lard  and  Parr,  San  Jose ;  owner  and  I     Armstrong  May  14,   1946  switches,   14  plugs,  service 

builder,  R  M  Smith,  Route  2,  Box.jmjg  j    1946^1724  ciiapin  St,  Ala-  '    r  __v-_.  ^^ 

390,  Campbell  j     meda,  Calif.  August  H  Rahlves  to 

ALTERATIONS,       $1000 ;       Redwood  ;     a  H  &  W  H  Rahlves....June  1,  1946 


2883    2977     Jackson ;     owner,     Mr. 
Scot ;    contractor,    G.    Vaccarlno ;    2   g  outlets,  6  switches,  1  plug,  3  motors 
outlets,  2  switches,  10  plugs.  .     37963    8818   G.    St.    owner,   CoUetU; 

2984    358     Columbus ;     owner,     M.  j  contractor,    Melrose    Electric    Shop ; 
Caracclolo ;   contractor,  G.  Vaccartno  |  ^  ^^    motor. 
5  outlets,  2  plugs.  ,    I     37964    806  Washington   St. ;  ^wner, 


St,     owner, 
19     outlets, 
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1  Ryan ;     contractor,     Joseph     Taloff ; 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


Estates,  San  Jose ;  owTier  and  build- 
er, Arthur  H  Braman,  Redwood 
Estates,   Ssji    Jose. 

ALTER  DWELLING,  $1000;  Hernan- 
dez St,  San  Jose;  owner  and  build- 
er, M  W  Hawks,  premises. 

DWELLING  (1-family),  $9000;  Moor- 


SACRAMENTO  COUNTY 


5  fixtures. 
37965    3038  Market;  owner,  Luence; 

2986  42    Loehr;    owner,    Mcintosh;    contractor,  T.  Bushman  Electric  Co., 
contract©,    Arc    Elect.    Co.  g  outlets,  1  switch. 

2987  S.     Avalon     50     E.     Vienna ;  ,     g^gg^    ^y^     jj.     14th     St ;     owner, 
owner,  Frank  O'Niel;  contractor.  Arc    p^g^yj.j^,jj.    contractor,    Fluoro    Blec- 


Elect    Co. 


trie  Co.,  fixtures. 


Recorded 

May  3,  1946— Ptn  Lot  9.  Block  85, 

North  Sacramento  Subdivision  No 

,      8.     William     Leroy    and    Elta    E 

park  Ave,  San  Jose  (Lot  10) ;  own-  1     Richardson  to  Clarence  Heckel.... 

er  and   builder,  John  Wallingsford.  ^jg^y    2,    1946 

251  Rosa  St,  San  Jose. 

DWELLING     (1-famlly), 


1     2988-90    481-85--89,    JusUn ;    owner,  ■     379Q7  '  5009  Buena  Ventura ;  owner. 

Completed  H.  Barber ;  contract^or^  Arc  Elect.  Co.  Ip^^^^.  contractor,  Mannmg  &  Whlt- 


$7000; 


i  May  5,  1946— Fraction  Lot  105,  Car- 
^^  '•     michael  Colony.  L  E  and  Nora  B 


Camlnlto  Tract,  San  Jose  (Lot  21) ;       Matthews  to  L  E  Matthews ; Const  Co.;  2  outlets 


10  outlets,  11  switches,  11  plugs.  l^ker';  furnace  hook  up. 

2991  675  Brannan ;   owner,  Oregon  t     ^^^^^    g^^,   gomer  Albert  &  Hunt- 
Nev.-Cal.     Freight     Co..     cop,*^"^*^*°5;  1  mgton ;     owner,     Driggs;     contractor, 
Central    Elect    Co.,    160    outlets,    40       «        • 
switches,  63  plugs,  service,  motors. 

2992  216    Pine;     owner,    Caldwell- 
Banker  Co.,  contractor,  Decker  Elect 


owner,  Jack  Crafton,  359  S  Ist  St  I  May    5,  1946 


JUNE  3,  1946 
ALTER  (restaurant  into  night  club), 
$1000;  3014-16  22nd  St;  owner,  Ca- 
mlUo  de  Jesus ;  architect,  G  A  Berg- 
er,  309  Valencia  St;  day  work. 
ALTERATIONS     (underpin     founda- 
tions to  stores),  $1000;   2535  Ocean 
Ave ;   owner,  D   Shaw ;    contractor, 
A  F  Mattock  Co,  212  Clara  St. 
FIRE    REPAIRS     (in    flats),    $1000; 
3820  Fulton  St;   owner,   Mrs  Frank 
Wiseman ;     contractor,     S     F     Dal 
Parto,  4327  Geary  Blvd.  ' 
DWELLING   (l-story,  frame),  $5500; 
N  Santiago  107.6  W  21st  Ave ;  own- 
er   and    builder,   August    Hallgren, 
1594  29th  Ave ;  architect,  C  O  Clau- 
sen, 746  46th  Ave. 
GARAGE    (l-8tor>',   frame),    $500;    E 
Scott   107    N    Waller;    owner    and 
builder,   Thomas   R   Sharman,   1800 
Quesada  Ave. 
REMODEL    (front    of   building,   con- 
crete  floor   and    fix   ceiling),    $500; 
937  Howard ;   owner,   Marie  Navor ; 
contractor,    F   Pardlnl   &   Son,    546 
Athens  St;   architect  F  Pardlnl  & 
Son,  546  Athens  St  1 

ALTERATIONS     (store     front    and 
build     partition     In     ladles'     room), 
$700;    540    Grant    Ave;    owner,    Mr 
Tang;    contractor,    Shang    Git    Co, 
145  Waverly  Place. 
REPAIR    (exterior   cornices    of   hos- 
pital,   remove    balustrades    and    In- 
stall new  coping  on  parapet  walls), 
$8000;   N   Wcomer  Fell  and   Baker 
Sts ;    owner.    Southern    Pacific    Co ; 
contractor.  Central  California  Con- 
struction Co,  116  Erie  Et ;  architect, 
J  W  Christie. 
FLAT    (2-story,   frame*,    $10,000;    NE 
corner  Prague   and  Russia;   owner 
and     builder,     B    C     Hoecker,     371 
Prague  St 
ALTERATIONS    (remove    bay    win- 
dow    and    stucco   store    and    living 
quarters),  $900;  2279-81  Market  St; 
owner.    Puzant    J    Shamllan;    day 
work. 
NEON  SIGN  (drug  store).  $948;  4494 
Mission   St;    owner.    Central    Drug 
Store;     contractor.    Neon     Mainte- | 
nance   Corp,  755  Davis   St.  \ 

ALTERATIONS  (building  into  store 
and  housing),  $900;  1604  Geary  St; 
owner  and  builder,  Okamura  Farm 
Land  Co. 
ALTER  (excavting  and  building 
foundation  and  concrete  floor  for 
building  which  is  being  moved), 
$1500;  NE  Onandaga  Ave  100  SE 
Cavuga :  owner  and  builder,  G 
Coiicchia.  4684  Mission  St. 
ALTER  (remove  show  window  In 
store  and  add  new  plumbing  and 
electrical  fixtures),  $1000;  50  Oak 
Grove  St ;  owner.  Glenn  Morgan ; 
contractor,  Carlsen  &  Franz. 


San    Jose;    builder.    Bridges    Con 
struction    Co,    1071  Pine   Ave,   San 
Jose. 


SACRAMENTO 


PLATFORM,  $1200;  811  X  St;  owner; 

and  builder.  Western  Truck  Lines, 

premises. 
REMODEL     (basement    Into    apart- 


May  6,  1946— Lot  6849  auid  W  8  ft 
Lot  6848,  Hillcrest  Park.  Paul  R 
Opdyke  Jr  to  self May  6,  1946 

May  4,  1946— W  50  ft  of  E  190  ft  Lot 
10,  Block  7,  North  Sacramento 
Subdivision  No  3.  Ethan  B  Brown- 
ing to  self May  4,  1946 


SAN   MATEO  COUNTY 


2993  40  1st  St,  owner.  Prudent 
System,  contractor.  Decker  Elect 
Const   C0.2   switches. 

2994  70  Rlngold ;  owner,  P.  Sutsos ; 
contractor.  Decker  Elect.  Const.  Co.. 

2995-96  529-27  Los  almos  Dr.  own- 
er T  Meyer;  contractor,  E.  S.  Koe- 
nlg;  11  outlets,  12  switches,  15  plugs. 

2997  1707-3l8t  Ave;  owner,  Fathy; 
contractor,  E.  S.  Koenlg 


Cllllns  Electric  Co. ;  outlets,  switches, 
fixtures,   plugs. 

37969  W/S  Balboa  W/O  Cortez 
Ct ;  owner,  Jensen ;  contractor,  R. 
A  Goss;   temporary  service 


••THE  REGENTS  OF  THE  UNIVER- 
SITY OP  CALIFORNIA." 

(Dally  Pacific  Builder) 
.(Mav    29-31,    June    3-4-5-6-7-10-11- 
12,  1946) 


Pro.  No. 


7141— Part  for  Circuit 
{Breaker 


NOTICE  to  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District  512— 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.M.,  Wednesday,  June  12; 
1946,  and  will  At  that  hour  be  opened, 
for  furnishing  one  (1)  REMOVABLE 
ELEMENT  (sftare)  FOR  "RUPTAIR" 
CIRCrUIT  BRlEAKER.  and  one  (D 
TRANSFER  TRUCK  FOR  SAME,  as 
per  specif lcati«:)nB. 

Proposal    No.    1741    covering    same 


37970 


106th   Ave  &  Byron ;   owner,  |  may  be  obtained  upon  application  at 


Stenburg;  contractor,  Johnston  Elec- 
tric; outlets,  switches,  fixtures,  plugs 
temporary  service. 


BUILDING  CONTRACT.? 

SAN    FRANCISCO   COUNTY 


Purchasing    Department,    Room    312, 
of  the  office  oif  the  District 

I^ANIEL  READ. 

Secretary. 
'Oakland.  California, 
June  1,  194& 


16th  Street,  Oakland,  California,  \m- 
Ul  5:30  P.M.,  Wednesday,  June  ^2, 
1946^  end  will  at  that  hour  be  opened, 
for  furnishing  approximately  11,660 
Lin.  Ft  of  CHAIN  LINK  FENCE, 
as  per  specifications. 

Proposal  No.  1742  covering  same 
may  be  obtained  upon  application  at 
Purduuimg  D^»artment  Room  S12, 
of  the  oftlce  of  the  Diatrlet. 

DANIEL  READ, 

Secretary. 
Oakland,  Calif  omla. 
June  1,  194& 

(Daily  Fadftc  Bulkier) 
(June  4.  1946 


Classified  Adveitising 


HELP  WANTED 


SUPERINTENDENT  to  take  charge 
of  the  installation  of  water  and  eewer 
systems,  San  Mateo  County.  R«^ly 
Box  528,  c/o  Daily  Pcurific  Builder. 

tf 


GENERAL  SUPERINTBNDBNT, 
experienced  in  reinforced  concrete 
eonstructlon.  Reply  GArfield  ORii    tf 


BUILDING  CONSTR  SUPT.  Reply 
ORdway   S«00.  (tf) 


POSmON  WANTED 

"^CHITECrrURAL  DRAFTSMAN, 
experienced  to  MODERN  RJBSIDBN- 
TIAL,  COMMERCIAL,  PLANNING, 
PERSPECTIVES  and  DETAILS.  Re- 
ply Box  527.  c/o  Dally  Pacific  Buildsr. 
May  27-28-29-IL  June  8 

FOR  RENT 

NEW    CATERPILLAR    D-7,    with 

Hydraulic   Angle    Dozer    and    double 

drum  Le  Toumeau  power  unit,  fully 

operated  and  maintained.   I*hone  VA- 

encia  6005. 

0/28-29/3L  6/1-4) 

TRACTOR  LOADERS  and  BULL- 
DOZERS; also  ELECTRIC  WELD- 
ERS, portable;  and  welding  done. 
Call  VAlencia  8108  or  Mission  7831. 

6/28-29/31.  6/3-4) 

DtlMBEHl      HANDLING 

Q^BXOEBJ^      STA( 
GUI  Mac  Pactfto  aarrtera. 
^lasd.    KE  4-lBSL 

FOR  SALE 


10  M,  8x8x16,  also  2  M  4x8x16  CON- 
CRETE BUILDING  BLOCKS  Phone 
SWeetwood  2758.  6/4-6-6-7-10/46 

USED  WOOD  FILING  CABINETS, 

LEGAL  AND  LETTER  SIZE,  priced 

from  110.00  to  $22.50.    Reply  778  Na- 

toma   Street;   phone  HEmlock   2822. 

(May  81.  June  3,  4.  5,  6) 


I 


^Dally  Pacific  Builder 


•niracior,  a*.  0.  «.w«*.6.  t-.„i,»    ist    TnwnAN  AVENUE 

2998    665    Harrison,    owner.    Jacl'^  L8JJ£f^,t^ Ji;  ^^wT  ^, 


&    Irvine,    contractor.    Galvin    Bro8.v 
26  outlets,  3  switches,  4  plugs. 

2999    119    Beverly  I   owner,    McDer-       Michels 


Wm     Bordlsso,    premises;     builder, 

Charles   Vanina»   2022   Capital  Ave. 

ADDITION     (frame    and     rustic     to 


ment),  $1200;  2204  P  St;  owner  and  j  j^g^j^pjig^  Accepted 

builder,  Phillip  Theodore,  premises.  I  ^j^      27,    1946-Ralston    Ave,    Bel-  ----    „„„.„^tnr  '  Eureka    Elect     » 

REMODEL    (dwelling  into   2  apart- j  "^^^^t/p^^m  q  christman.  et  al,  to       meU;    contractor     Eureka    Elect 
ments),  $4000;  1901  10th  St;  owner,       ^^^^^  ^  ^j,, May  17.  1946 1 outlets,  a^^-^^^ohes^,^  "^'^^^^     R^gal 

^V  Sy^£-oS.Valt^^  il'^s't^      iSh^;  cTntra'cfoTNeon  Mtce.  Co^, 

DWELLING   (5-room,  frame,  stucco,  |       ■    xj^nard  Realty  Co  May  28.  1946  ;  se'^^oe,  motors.  „,.,.„«r     vik 

wood  shtogle).  $6300;  6180  5th  Ave;  L^°  ^    mt-Pto  Lot  14%lock  D.      i     3W)2    790    ^^tti    Ave  ;    owner.    Elk- 
owner,  Allen  Moore.  6390  5th  Ave;  ,  M|44«3f^^,^^^^^^  to      llund;     «°5f»<=^°J^',,if^i°;°"\ 
builder,  Nathan  Gartner,  3317  «^- |  ^a.er  Basye^^ .            M^^^^^^^^  '!^.JX!\.r^ll'.^^..    2\ 

ELECTRIC    SIGN,    $500;    715    J    St;  ^^y^^^^^  ,^7^^^^    coleman  S  Berick      '  Pl"g« 


Repatot  remodel  and  construct 
Owners  —  Leon     M    and    Dorothy 


M 


Contractor— Fred  Golben. 

Total— $1426.62. 

Specifications  filed— May  31,  1946. 


(June  4,  1946) 


Pro.  No.  17- 


'4i— 0 


hain   Link  Fence 


NOTICE  Tb  CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District.  512— 


AVAH^BLE  FOR  IMMEDIATB 
DELIVERY  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEIETS,  standard  dimension.  Phone 
Mr.  Crandall,  SUtter  8266^ 

5/28-29-80.  6/8-4/46 

WANTED 


One  new  or  used  15  KVA  4160/7200 
Y  120-240  VOLT  OIL  FILLED  POLE 
MOUNT  TRANSFORMER  COM- 
PLETE WITH  HANGERS  Housing 
Authority  of  Contra  Costa  County, 
TOO   D  St,  Martinez. 

6/4-5-6-7-10/46 


Engineering  Section 


owner,  Sacramento  Rubber  Co,  715  I     ^  Peninsula  Home  Builders 

J    St;    builder.    Electrical   Products)      ^  '^ y^y  24,   1946 

Corp.  i  Mav  31    1946 — Coast  Highway  No  1, 

ELECTRIC    SIGN,   $600;    1229   I    St;  i     p^cgl  No  1.  Dominic  M  Ortisl  to 

owner.   Refrigeration  &  Equipment  i     c„nntoeham  Construction  Co 

Co,    1229    I    St;    buUder,    Electrical)  ^  May  27,    1946 

Products  Corp,  1224  I  St  'm«v    31.    1946^Lots    232,    233,    234, 


DWELLING   (5-room.  frame,  stucco. 


May    31. 


Southw  ood  No.  3.  American  Homes 
Development  Co  to  G  W  Wil- 
liams Co May  27,  1946 

May    31,    1946— Ptn    Lots    5    and   6, 
Block    5,    Nash    Tract    Elmer    D 


3001  1534  Calif.;  owner,  NoUack; 
contractor.  Victor  Lemoge;  14  out- 
lets. 3  switches,  10  plugs,  service. 

3005  2036  19th  St,  owner,  Reven 
Wagner  Motor  Co.,  contractor,  Vict- 
or Lemoge;   alterations. 

3006  3436  Mission;  owner,  Mlckel- 
i  eon ;  contractor,  Lee  Elect.  Co..  6  out- 
'  lets,  5  switches,  6  plugs. 

3007  3432  Mission;  owner,  Mlckel- 
son;  contractor,  Lee  Elect.  Co.,  10 
outlet.s,    10   switches,   11   plugs. 

3008  -656  15th  St,  owner,   Quahty 


wood  shingle),  $6350;  1532  53rd  St; 

owner,    Robert    Sackrider;    builder. 

James  Jansen.  1923  Stockton  Blvd. 
DWELLING   (5-room.  frame,  stucco, 

wood     shingle),     $6550;     owner,     T  j     ^ole  to  self May  23,   1^6       """^^^j.^^  _     Buzzeir  Elect. 

Plnon;   builder,  James  Jansen,  1923  |  j^^^  ^  1946-Lot  44  and  ptn  Lot  43,      j^'X-f        '=°^^'^^^^°'^' 

Block  24,  Huntington  Park.  David      1  3QQ9.21     various   owners,    contractor, 
W  Nixon,  et  al,  to  whom  ^^  niay      |  j^^^^  j^^^^   ^orp.,  signs. 

concern May  iv,,  ^vvt ,      ^^^^     ^^    Lurmont,     owner,    W.     C. 

1946— Lots  19  and  20.  Block      ;  ^^^^ .    ^^ntractor    Chas.   A.    Langlais 


43—     MACHINERY  AND 
EQUIPMENT 


4  3 


Stockton  Blvd.  1 

DWELLING   (5-room,  frame,   stucco,  I 
wood    shingle),    $7600;    617  Robert- i 
son    Way ;     owner,    W    E     Moore ; 
builder,  James  Jansen,  1923  Stock- 
ton Blvd. 
DWELLING    (5-room,  frame,   stucco. 


6/4/46 

BIDS  OPENED 

SAN  FRANCISCO— The  following 
submitted  bids  to  the  Purchaser  of 
Supplies.  270  City  Hall,  under  Bid 
No.  3564  for  furnishing  and  dellver- 
mg  rental  of  one  7% -ton  truck  crane 
with  operator  for  the  Park  Depart- 
ment: 

James  D.  Sheehy,  $58.20  per  day, 
plus  $5.50  for  operating  service  per 
hour;  5  days'  delivery. 

Charles  L.  Harney,  $80  per  day, 
plus  $12  per  day  extra  service. 


64/46 

BIDS  OPENED 


4  3 


lum; 


;^"8!Ven^ririt:rr^5^ri^v;co.  \-^-^  -— --  ^^--  ^       .      ^^^_^^ 

et  al,  to  Charles  E  Xrri946  1.1023 ^^^^Market^^^^^^^^^^  Sacramento! 

S.  Van  Ness  A>^e.,  owner,  |  FrirfTsh    and    install    trash    burner;  j 
Weber    &    Cou-        Spec.  1222.  „v      ^  J 

^  Ovner— U.  S.  Engineer  Office, Wright  1 

Bldg..  Sacramento.  | 

Low  Bidder— Capital  Builders,  Sacra-  j 


wood  shingle),  $6545;  3708  53rd  St;    jjnei'"i946— Lot  9,  Wooded  Manor, 
owner,  L  Hood;  bulMer,  James  Jan-  :     ^      ^  Freear,  et  al,  to  Peninsula 

sen.  1923  Stockton  Blvd.  I      Buii^ine  Co         May  31,  1946 

DWELLING   (5-room    frame    stucco^  ■    ^^^  ^^^^^^^^^  g  ^^  ^^^        3,     ^^      ,-roy;  4"  outlets.  2  switches.  2  plugs 
wood    shingle),    $6263,   1231    U    St,!  Newmand     Park.     Arthur    L     ^      ^■ 

owner,  H  P  Farrell ;  builder,  James  I     ■^^• 


Co. 

3024     270 
i  Norwit ;    contractor. 


Greenbacher.  et   al,   to   self. 


OAKLAND 


OAKLAND 


ALTERATIONS,  $1500:  2209  90th 
Ave;  owner  and  builder.  C  E  An- 
derson, premises. 

GARAGE  (1 -story  frame).  $500;  6812 
Eastlawn  St;  owner  and  builder, 
S  J  Costello,  premises. 

DWELLING  (1-story,  5-room),  $7500; 
5881  Balboa  Dr;  owner  and  builder, 
Wilfred  and  Marjorie  Jensen,  2217 
19th   Ave. 

DWELLING  (l-story,  4-room),  $6200: 
2611  Cnierokee  Ave;  owner.  R  E 
Haller.  9633  Maddox  Dr;  builder, 
E  R  Edwards.  2741  78th  Ave. 

ALTERATIONS,  $1500;  2209  90th 
Ave;  owner  and  builder,  C  E  An- 
derson,   premises. 

GARAGE  (l-story.  frame).  $500;  6812 
Eastlawn  St;  owner  and  builder, 
S  J  Costello,  premises. 

DWELLING  (l-story.  frame),  $7500; 
5881  Balboa  Dr;  owner  and  builder. 
Wilfred  and  Marjorie  Jensen.  2217 
19th  Ave. 

DWELLING  (l-story.  4-room),  $6200: 
2611  Cherokee  Ave;  owner.  R  E 
Haller.  9633  Maddox  Dr;  builder, 
E  R  EMwards,  2741  78th  Ave. 
DWELLING  (l-8tor>-.  5-room),  $8500; 
5900  Skyline  Blvd;  owner.  R  An- 
derson. 6835  Plnehaven  Rd ;  builder. 


Jansen,  1923  Stockton  Blvd.  j  May  31,   1946! 

DWELLING    (5-room,  frame,  stucco,  ;  j^-——^-£;^^  5    Block  16,  Lyon -^ "^ 

wood  shingle),  $6830;  4640  B  St;  ;  ^  ^  Subdivision.  San  Carlos.  |  37924  lOOth  Ave.,  and  A.  St;  own- 
owner.  John  Russell ;  builder,  Jas  I  Merrill  Akerss  to  Gould  Con-  |  gr.  Alameda  Homes ;  contractor, 
Jansen,  1923  Stockton  Blvd.  j       ^ruction  Co May  29,  1946  .  Johnston  Electric  Co..  saw  motors. 

DWELLING   (5-room.  frame,  stucco                      1946-Ptn  Lot  9.  Block  12.  37924    983   70th    Ave. ;    owner,   Ala- 

wood  shingle),  $6700;  1321  Burnett.  ^ ^^^  ^^^^  William  Bernal  to  jmeda  Homes;  contractor.  Johnston 
Way;  owner,  HEdgington;  buUder.  ^cKeon  Construction  Co i  Electric  Co.,  outlets,  switches,  fix- 
James  Jansen.  1923  Stockton  Blvd.       ""^                                      j^^y   27,   1946   tures    plues 

DWELLING  (5-room.  frame,  stucco).   ^avM  1946^'Lots  1  and  2,  Block  G,  •  i'    »  • 

wood  shingle),  $7700;  2541  52nd  St;  j^^^giX^rk.  Erwln  C  Easton 

owner,     Fred    Ainsworth ;     builder, ,     !*~x>ichard  Delucchl  &  Co 

James  Jansen,  1923  Stockton  Blvd. '     ^o  Ricbara  x^eiucc         ^^^  ^^  ^^^ 

DWELLING  (5-room,  frame,  stucco), ;  wL'J'iift"  Tai&^Ptn    Lots    1    smd    2, 
wood  shtogle),  $7665;  3817  39th  St;       glock    mT  Town    of    San    Carlos. 

L  G  Juilly  to  Arvil  I  Larsen.. 

May  25.  1946 


mento.  $23,779.  ^  ', 

M.  &   K.    Corp.    and   A.   Teichert   &  , 
Co.    and    John    C.    Gist    Sacramento, 
at  $29,285,  submitted   only  other  bid.  j 


shtogli 
owner.   M  Bousliman;    builder,   Jas 
Jansen.  1923  Stockton  Blvd. 


DWELLING   (5-room,  frame,  stucco,    t^""  90"  Vflie^LiOt  24.  Block  38.  Oak 
wood  shingle).  $5192;  701  McClatchy  ^^ ;^  Sai  Carlos.  James  T  Lutte 


37925  593  98th  Avenue;  owner, 
Rlsdon;  contractor.  Parkhurst  Elec- 
tric   Co.,    fixtures,    alterations. 

37926  5634  College  Ave.;  owner, 
College  Sport  Shop;  contractor,  Spott 
Electrical  Co.,  tubing. 
37931  4806  E.  14th  St., ;  owner,  Wyn- 
ckoop;  contractor,  Jas.  Anderson,  al- 
terations. 

37932     1524      San      Pablo:      owner. 


•• 


361 


Way;  owner.  B  F  R^sey;  builder,;  gjoberg  &  Sjoberg .  May  24,  1946   Modem    Pants    Factory;    contractor. 

James  Jansen,   1923  Stockton  Blvd.  ,  *     1946— Lots  24  and  25,   Block  j  ^   l.  Rosenberg  Co.,  motors 

DWELLING  (5-room.  frame,  stucco).  ^«^y  "^   ^"'Cr    ,     ,r..,-    t  ^—     a.,.  * 


wood  shingle),  $7700;  643  3rd  Ave; 

owner,    M    Gross;    builder.    James 

Jansen,  1923  Stockton  Blvd. 
DWELLING   (5-room,  frame,  stucco, 

wood  shingle),  $6810;  2525  53rd  St; 

owner,  H  J  Epscott ;  builder,  James 

Jansen,  1923  Stockton  Blvd. 
DWELLING    (5-room,  frame,   stucco. 

wood  shtogle).  $6250;  4825  9th  Ave; 

owner,  D  W  Kilf oyle ;  builder,  Jas  i 

Jansen,  1928  Stockton  Blvd.  } 

DWELLING   (5-room.  frame,  stucco.  1  Recorded 

wood  shtogle),  $6000;  1556  51st  St;   " 

owner,  Wm  W  Frick;   builder,  Jas 

Jansen,  1923  Stockton  Blvd. 
DWELLING  (6-room,  frame,  stucco. 

wood  shingle),  $9800;  1325  Burnett 

W^ay;  owner.  M  A  Lanier;   builder, 

James  Jansen,  1923  Stockton  Blvd. 


B,  Menlo  Park  Villa  Ix)ts.  An- 
drew Gawley  to  Gallway  & 
Deuprey 


SAN   MATEO  COUNTY 


Plnmbii^  Permits 


37933    13th    &    Broadway;    owner. 

Walgren  Drug;  contractor,  T.  L  Ros- 

May  21.  1946   enberg  Co..  outlets,  plugs,  alterations. 

_  1     37934     Ft.  of  7th  St. ;  owner.  Texas 

Co.;  contractor.  T.  L.  Rosenberg  Co. 

1  outlet.  1  switch. 

37935  1636  11th  Ave. ;  owner,  Paul- 
man;  contractor.  A.  L  Solari;  4  out- 
lets 2  switches,  4  fixtures. 

37936  4216  Webster  St;  owner, 
Bato;  contractor.  A.  L.  Solari,  8  out- 
lets. 4  switches.  4  fixtures. 

87937  1502  55th  Ave.;  owner,  Por- 
ter; contractor,  C.  A.  Langlais.  range 
motors. 

37938    1001  8l8t  Ave.;   owner,  Peter 
Paul,    Inc.;    contractor,    Broadmoor 
}  Electric,  plugs. 

i  37889  328  106th  Ave;  owner,  G*l- 
hine;  contractor,  Broadmoor  EHecitnc 
'  Co..   motors. 

I      37940    7202      Chabot      Dr.;     owner, 
ALAMEDA  COUNTY  'owner,   Robb   O.    Brown;    contractor, 

'  special  owner.  2  outlets.  2  switcJies,  2 


Amount 
Mky"27ri»46— Lot  1,  Block  11,  How- 
ard    Park.    Sidney    Lawrencevs 
Tom  Strand  - .$275.00 


lieBsFfled 


.  ■» 


OAKLAND 


9415   Peach   St;    owner,    F   Henry; 
dealer,  Geo  Brown;  2  gas  outlets. 
__      „,._»„  ,     9865  Sunnyaide :  owner.  H  PuUiam : 

Grey  ConstrucUon   Co.  640  Central   dealer.  Finzel;  5  fixtures;  3  gas  out- 


Ave,  Alameda. 


lets. 


^l^^k^o^  (l-stor>'.  4-room),  $4000:1     926  High    St;   owner.   Hoyt  Heater   Recorded  Amount 

^  r^  i,°?7'w'' J^^*™®**''  Homes! Co;  dealer,  Ptr»«el;  2  fixtures;  2  gas   jj^y   27.    1946— SE    comer  Laguna. 
Co,    5909  E    14th    St ;    builder,   J  E   outlets.  —        "  '  ~     "        ~  '" 


Kenney.  5909  E  14th  St 
DWELLING  (l-story.  4-room).  $4000; 
1043  106th  Ave:  owner,  Alameda 
Homes  Co.  5909  E  14th  St;  builder. 
J  E  Kenney,  5909  E  14th  St 


2307  27th  Are ;  owner.  Davis ;  deal- 
er, W  Grey}  ^  fixtures. 
1459  3rd  Sti'I^wner.  Best  Furniture 
Co ;  dealer,  Dnmt ;  S  fixtures. 

588S    Picar^  Dr;     owner,     Allen; 


,  Recorded  Amount  ,  fixtures,   11   pl\igs. 

I  June  1.  1946—316  14th  St,  Oakland,      1      37941     3730    Mac     Arthur;     owner. 
Calif.   Wm   H   Gardner  vs   C   H       Laurlel     Furniture    Co.;     contractor, 

!     Glambruno,     domg     bustoess     as      i  -EasX.  Bay  Electric  Co.,  alterations. 
United    Studios;    L    NlghUngale,      I     37942     1240  E.   12th  St,  owner  and 
E  L  Silva  and  M  Sllva.        $3,957.00  contractor.  East  Bay  Electric  Co.  10 

'  outlets,   10   fixtures,   motors. 

37943  3553  Davis:  owner,  Ralph  M. 
Johnson;  contractor.  Special  owner 
11   outlets.    10    switches,    11    fixtures 

37944  6539  Telegraph ;  owner,  Fun 
contractor,  T.  Bushman  Electric  Co., 


SAN  MATEO  COUNTY 


M  C  Warwick  vs  Evel>'n  S  Ken 

nedy   ..- 8125.00  fixture. 


6/446 

BID   OPENED 

REPAIR  SURFACES 

SAN  FRANCISCO. 

Repairs  to  surface  and  misc.  facili- 
ties of:  Argonne  Playground  (18th 
Ave.  bet  Geary  Blvd.  and  Anza) ; 
Bay  View  Playground  (3rd  St  and 
Carroll  Ave);  Margaret  S.  Hay- 
ward  (girls')  Playground  (Laguna 
and  Truck  Sts.)  ;  Potrero  Hill  Play- 
ground (Arkansas  bet  22nd  and 
23rd  Sts.);  Bernal  Playground 
(Moultrie  and  Jarboe  Sts);  Michel- 
angelo Playground  (Gre«Qwich  St 
bet.  Jones  and  Leavenworth  Sts. ) ; 
Angelo  J.  Rossi  Playground  (Ar- 
gueUo  Blvd.  and  Ansa  St. ) ;  Sunset  ' 
Playground  (Lawton  St  bet  28th 
and  29th  Aves.)  ! 

Owner— Recreation  Commission.  Rm.  ! 
370,  City  HalL 

Only  Bidder— Fay  Improvement  Co.. 
760  Market  St.,  San  Francisco,  $30,- 
5614)1. 

6/4/46  ^ 

BIDS  OPENED  .^^ 

CENTRAL     VALLEY     PROJEC?r, 
California.    —    Following    submitted  < 
bids  to  the  U.   S.   Bureau   of  Recla- 
mation,   Denver.    Colo.,    under   Spoc 
1315    for    furnishing    and    delivering 
fob    cars  at  the  shlpptog  potot   or 
fob    cars  at  Cenetral  Valley,  Calif., 
steel  pipe    railtogs,    stairs    and    par- 
tiUons  for  mstallation  to  Shasta  dam  1 
and    power    plant    Kennett    Dlviswn. 
Central    Valley     Project     C*V/.^™if  ; 
The    materials    will   be    installed    by  | 
the  government. 

Southwest     Omameaital    Iron     Co.. 
Kansas  City,  $8,999.50;  ship  180  days;  { 
40,000  lbs.,  i.o.b.   Kansas  City;  terms 

Rockwell  EhitTtoeertog  Co.,  Chicago, 
$9.825 ;  ship  180  lays ;  35,000  lbs. ;  f  .o.b. 
Chicago:    terms   net 

C<msoUdated  Steel  Corp..  Los  Aa- 
geles,  $15,650;  ship  180  days;  36.000 
lbs.-  f.o.b.  shlpptog  potot,  terms  net 


NOW 

Millions  of  people  are  starving  in  Europe 
and  Asia . . .  and  it  is  up  to  us  Americans  to 
feed  them !  We  hope  for  peace  and  under- 
standing in  the  world,  and  it  will  take  bread 
and  butter  to  realize  that  hope.  We  must  give 
generously... and  that  means  there  will  be 
some  food  scarcity  at  home.  The  way  out  if 
through  a  lesson  we  learned  during  the  war 
...raising  food  in  our  home  gardens!  In  war- 
time 1943  the  U.  S.  raised  eight  million  tons 
of  food  in  Victory  Gardens,  and  American 
housewives  put  up  three  and  one •  half  hillion 
quarts  of  food . . .  most  of  it  home-grown. 
It  is  time  for  Americans  to  do  it  again! 


iiORE  niunv 


PACIFIC  OAS  AND  ILICTRIC  COMPANY 

ttXW-«4« 


May  27.  1946— Ptn  Lots  14  and  15. 
Quillota  Tract.  Leslie  I  Nichols 
vs  William  J  Mahany.  et  al..|X,900.00 

May  27,  194(^— Lots  3  and  4.  Block 


37945  2630  Semtoary  Ave.;  owner, 
John  Montllva :  contractor.  Gill's  App. 
&  Elect  Cont ;  5  outlets,  2  motors,  al- 
terations. 


6/4/46  *■ 

BIDS    OPENED  „     ^       „ 

BOISE.  Project,  Idaho.— RockweU 
Engr.  Co.,  Chicago.  DL,  at  $30,795 
f.ab  Chicago  submitted   only  bid  t» 
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PLANS  and 
Speculations 


♦uf^*if^»«i  Hearinfirs  before 
lae  Jii  Dorado  county  board  of 
ropemsora  will  be  resumed  June 
a>.  to  consider  an  election  on  ea- 
t^lishuifir  a  hospital  district.  A  pe- 
tition si^ed  by  700  persons  is  be- 
nifir  opposed  by  individual  requests 
fippm  200  taxpayers  that  their  prop- 
«Rj  aot  belsdoded.  in  the  ditfiete 
.  oOo 

Gridley:  Forty  business  men  and 
landowners  here  have  started  a 
campaign  for  raising:  |250,000  for 
construction  of  the  Biggs-Gridley 
Memorial  hospital.  iTie  group 
comprises  the  advanced  gifts  com- 
mittee, and  will  contact  others  for 
eonations  to  the  building  fund. 

oOo 
San  Jose:  Contributions  to  the 
Bellarmine  College  building  fund 
were  swelled  recently  when  3,600 
▼itttors  visited  the  grounds  to  cele- 
brate the  annual  Dad's  club  and 
Mother's  guild.  |30,000  worth  of 
mm  buildings  and  facilities  will  be 
constructed  when  funds  and  ma- 
torials  become  available.  Chairman 
of  the  project  is  Joe  Henderson. 

oOo 

Washington:  Selection  of  a  new 
Bite  for  the  Federal  prison  now  lo- 
cated on  Alcatraz  Island,  has  been 
asked  in  a  Congressional  resolu- 
taon  proposed  by  Rep.  Franck 
Havenner.  The  requests  asks  that 
the  attorney  general  conduct  a 
survey  of  possible  sites  and  make 
recommendations  to  congress. 
Scores  of  San  Francisco  civic  lead- 
ers have  urged  removal  of  the 
Bastile  from  the  bay  area. 
oOo 

San  Bruno:  The  City  has  noti- 
fied the  commandant  of  the 
Twelfth  Naval  District  that  they 
plan  condemnation  proceedings  to 
obtain  the  vast  acreage  occupied 
during  the  war  as  the  Tanforan 
Navy  Base.  The  city  intends  to 
develop  the  area  into  recreational 
facilities. 

oOo 

Concord:  Members  of  the  Oak 
Grove  school  district  will  hold  an 
open  meeting:  tonight  to  hear  a 
report  from  Ellison  and  King,  con- 
sulting engineers,  concerning  im- 
mediate and  extensive  repairs 
needed  for  school  buildings. 
oOo 

San  Francisco:  This  state  may 
have  two  colleges  for  training  chir- 
opractors if  plans  of  the  California 
Chiropractic  association  develops. 
According  to  Dr.  John  J.  Nugent, 
national  educational  director  of  the 
group,  the  large  number  of  veter- 
ans who  wish  to  study  chiro- 
pody makes  the  need  for  addition- 
al training  facilities  most  urgent. 
Locations  of  the  proposed  schools 
have  not  been  revealed.  The  wo- 
men's auxiliay  elected  Mrs.  H.  F. 
Denny,  Fresno,  president,  to  suc- 
ceed Mrs.  Clyde  C.  Hal,  Oakland. 
oOo 
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Electrical  Supplies  Expected  to  Be 
Short  Untfl  September,  Washii^on  Says 


SAN  FRANCISCO.  WEDNESDAY.  JUNE  5.  1946 


Spxcial  rtoM  THs  Dailt  PACinc 
3oiu>E«'«  WASHINGTON  BUREAU 

Electrical  eontractors  who  are  aearehing  mipply  sh^Tes  fw  the 

hundreds  of  eqnipment  items  that  go  into  new  liome«  can  look  for  a 

general  easing   of  the  tight   supply   picture   during   September   and 

October — not  before— according  to  goTemment  i^dals  in  touch  with 

the  sitnation. 


One  spokesman  said  that  100 
per  cent  of  pre-war  production  of 
electrical  items  was  expected  in 
from  three  to  five  months. 

Explaining  that  labor,  pricing 
and  distribution  factors  make  a 
more  accurate  forecast  of  supply 
impossible,  he   said: 

"We  are  tackling  the  problem 
of  increasing  production  with  all 
we  know,  and  we  believe  that  in 
the  comparatively  near  future  pro- 
duction of  electrical  items  needed 
in  the  housing  program  wUl  reach 
pre-war  levels." 

A  survey  of  the  electrical  pro- 
duction industry  is  now  being  con- 
ducted by  the  Civilian  Production 
Administration.  On  basis  of  re- 
sults of  this  review  output  of  the 
more  critically  needed  items  will 
be  stepped  up  as  fast  as  possible 
through  a  revision  of  the  pricing 
structure. 

The  survey  will  determine  num- 
ber of  units  of  items  that  each 
manufacturer  of  electrical  goods 
can  produce.  The  breakdown  will 
give  a  more  accurate  picture  of 
production  capacity  and  detail  the 
many  items  of  equipment  that 
must  be  handled  in  the  pricing 
scheme. 

Of  the  hundreds  of  small  elec- 
trical items  so  badly  needed  to 
complete  veterans'  homes,  the  fol- 
lo\\nng  were  listed  by  CPA  as  be- 
ing in  shortest  supply  at  the 
moment: 

Toggle  switches,  convenience 
outlets,  lamp  holders,  switch  and 
outlet  boxes,  BX  and  Romex  con- 
nectors and  conduit  fittings. 

Any  shortage  of  attachment  plug 
caps  is  said  to  be  due  to  a  distri- 
bution problem  since  a  sufficient 
supply  of  these  items  is  being 
marketed. 

Thin  wall  tubing  has  been  tied 
up  to  some  extent  in  pricing  pro- 
cedure but  a  break  for  electrical 
contractors  in  the  increased  pro- 
duction of  this  item  will  come  in 
the  very  near  future. 

Those  watching  the  supply  pic- 
ture in  Washingrton  are  not  too 
concerned   with    thin    wall    tubing, 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENtcrprisc  10930 


From  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 
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SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types   of   Conrrele   Construction   Speciallies 
W.  J.  BURKE  &  CO.,  Inc. 
7«0  Bryant  Street  San  Francisco       •       Phone  GArfield  8768 


they  say,  because  the  production 
capacity  for  this  item  has  not  yet 
been  reached.  Also,  they  are  con- 
vinced that  potential  productive 
capacity  for  this  item  ran  easily 
double  requirements. 
*  In  many  places,  too,  building 
codes  permit  the  substitution  of 
rigid  metallic  tubing  for  the  thin 
wall  type.  Shortage  of  steel  has 
been  a  factor  in  limiting  produc- 
tion of  all  metal  electrical  equip- 
ment. 

Duplex  receptacles  fall  into  the 
acute  shortage  classification  and 
here,  again,  production  will  move 
forward  when  survey  results  are 
in  and  pricing  changes  follow. 

Manufacturers  now  are  volun- 
tarily channeling  their  output  of 
sockets,  switches,  outlets  and  sim- 
ilar short  items  into  the  home 
building  program. 

These  factors  are  listed  as  hold- 
ing back  production  of  the  needed 
electrical  items  right  now: 

1 — Necessity  for  price  adjust- 
ment on  hundreds  of  separate  elec- 
trical pieces.  Pricing  difficulties  are 
magnified  by  the  larger  number 
of  items  listed  (reaching  about 
2,000)  but  OP  A  action  is  expected 
soon. 

2 — Movement  from  low  price  to 
high  price  with  manufacturers 
caught  in  the  squeeze  between 
high  labor  costs  and  low  item  pro- 
fit. 

3 — Material  shortages.  Brass 
copper  and  steel  is  needed  in  un- 
popular types  for  manufacture  of 
the  many  small  equipment  items. 

4 — Lack  of  machinery  and  tools. 
Manufacturers  have  had  to  wait 
in  turn  to  secure  machinery. 
Stocks  could  not  be  maintained 
and  kept  in  repair  during  the  war 
resulting  in  great  demand  for  ma- 
chinery and  tools  now.  Action  un- 
der PR  28  establishing  critical 
items  in  these  lines  is  expected 
soon. 


mm\ 


For  Better  BoOdiiig 

Odor  Control  Sioiple  with  Airkem 
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What  A  World! 

Bread  lines  are  forming  in  front !        AIRKEM,  Oilorophyll  Air  Freehener  is  a  product  that  has  acUev- 
of  grocery  stores   throughout  the !  •*  ■  considersbls  success  in  the  psst  six  years  in  helping  solve  ven 


land.  Flour  mills  have  already 
closed  down  or  are  stopping  be- 
cause they  have  nothing  to  use  for 
wheat. 

-ir    it    if 
The  mills  can't  buy  wheat  be- 


cause the  U.  S.  Government  hasp*'"*^®  motion  picture  theatres,  ho- 
established    a    monopolistic    black  r®}®»  ,'^**"™"**'    beauty    salons, 
market    and    is    paying    80c    per 
bushel  higher  for  wheat  than  any- 
one else  is  permitted  to  pay. 
ir    i(    if 
Reports  on  meat  are  conflicting 
but  seem  to  indicate  there  is  more 
meat  in  the  country  today  (includ- 
ing   "ham"')    than    at   any    other 
time  since  the  Republican  era. 

if    ii    if 

Livestock    is   being    slaughtered 

because  food  for  animals  cannot  be 

legally     obtained     in    competition 

with  the  Government  black  market. 

A  .^  if 
Wheat  IS  being  bought  to  be !  ing  body  odors,  stale  food  and  to 
shipped  overseas  in  order  that  mil-  jbacco  odors,  and  the  like.  Experi- 
lions  do  not  starve.  No  one  can  ence  has  shown  that  reduction  of 
object  to  this,  but  a  steamship  odors  is  accomplished  more  econo- 
strike  is  being  threatened  on  notjmically  by  adding  AIRKEM  to  air 


tilation  problems  in  endoeed  spaces.  One  of  its  first  uses  was  in  tJie 
hospital  field  where  it  soon  esUblished  itself  as  an  effective  odor  coon, 
teractant  even  in  the  extreme  cases  that  are  preralcnt  in  such  insti- 
tutions. After  its  acceptance  in 
leading    hospitals    use    spread    to 


schools  and  nearly  every  tjrpe  of 
place  where  ventilation  problems 
exist.  AIRKEM  also  scored  ac- 
where  odors  from  processing  and 
occupancy  often  caused  extreme 
discomfort  and  thereby  slowed  up 
production. 

When  evaporated  at  the  recom- 
mended rate  AIRKEM  releases  in 
the  air  two  groups  of  volatile  sub- 
i  stances,  each  having  a  distinct 
function  in  improving  air  quality. 

One  of  these  groups  acts  direct- 
ly to  counteract  upleasant  odors 
often  presen  in  indior  air,  includ- 


only  a  national  scale  but  a  world 
wide  scale. 

if    if    if 


conditioning  systems  than  it  is  by 
a  sufficient  dilution  of  the  recircu- 
lated  air  with  fresh  outdoor  air. 


Even  if  the  Navy  operates  our  |  This  group  also  counteracts  odors 
ships  carrying  this  life-saving  food  '  derived  from  oily,  dirty  or  damp 
it  is  threatened  that  cargo  will  not !  surfaces  of  air  conditioning  ducts 
be  worked  in  any  of  the  foreign  '  and  equipment, 
ports  of  the  world.  j     ^h^  ^^^^   ^^^p   ^^  substances 

4  4^  u^r^^   o  ««ijl^JI^  •     •     *         i^"  AIRKEM  includes  certain  green 

hlJ^wZi  \rntpT^2^'w\^'''  P^a^  extractives  (commercial  chlo- 
Die  because  he  mterierred  with  a'^nnTivin    nso  nf  x^y,inV^  ;<>  «  r^^^^^t^ 

bunch  of  teen-age  Commandos  who  I S  f eiturS'^of  the  AJRKEM 1^^^ 
^^TtS^^'aA'cHo'/  r^l"l?  imuli^Tl^^material  ifuS^/lR-" 
c'J'mpTel^rdwemnT  "  '  """'''    ^^^    ^«^"^    ''^ 

if   if   if 


The   mother   of  a   junior  delin- 


chalracteristic 
"green  grass"  odor,  released  at 
concentrations   so    slow    as    to    be 

daughter ! 


It 


if    if    i^ 
sometimes  seems   that  a 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRANaSCO  3  -  Phone  EXbrook  1940 


The  OSMETROL  System  for  dis- 
pensing   AIRKEM   was   developed 
originally  to  meet  a  demand  in  the 
«.«—  »<»i,.ki  ij         ij  transportation  field  where  the  re- 

JULTf^JitS*  7®^i¥  "^^^  strictions  of  the  enclosed  spaces 
!f„-T'i  r^S*  ''^'  *****  .!?"**  such  as  in  trains,  buses,  and  ships, 
Uns  and  empty  cigar  boxes.  I  ^^1,^^  j^^  a  readily  serviceable  dis- 
pensing system  wltii  remote  con- 
trol and  adaptable  to  limited  space 
conditions. 

AIRKEM    is   applied   by   means 


of  cither  of  two  types  oif  OSME- 
TROL equipment.  One  system  is 
designed  to  be  applied  to  enclosed 
spaces  that  are  equipped  with  air 
conditioning  or  other  ceAtral  ven- 
tilating systems;  the  other  is  de- 
signed for  spaces  not  having  air 
conditioning  equipment— -such  as 
offices,  stores,  schoolrooms,  etc. 
The  equipment  to  be  used  in  the 
first  category  is  the  AIRKEM  OS- 
METROL System,  Model  AE, 
which  is  readily  engineered  into 
mechanical  air  handling  systems. 
The  equipment  to  be  used  in  spaces 
not  having  such  equipment  is  the 
AIRKEM  Portable  OSMETROL 
Unit,  Model  PE.  I 

Both  types  of  OSImETROL 
equipment  operate  on  the  same 
principle  but  the  Portable  Unit 
contains   its   own    motor   and   fan. 

More  information  about  AIR- 
KEM can  be  obtained  from  the 
Northern  California  Disitributors, 
jQhn  M.  Mathis,  III,  1129  Folsom 
Strwt,  San  Francisco.  The  Mathis 
firm  is  an  affiliate  of  the  Neil  H, 
Patterson  Co.,  manufacturers  ag- 
ents at  the  same  addressi 

# ■ 

NAVY  CAPTAIN  TO  SPUR 

HOUSING  PRODUCTION 


FOR  RENT 

Combination  %-yd.  HOE.  DRAG 
LINE,  CLAMSHELL  and  SHOV 
F.L,  diesel  powerod. 

CARRICO-GAUTIER 

Phono  JU.  4-8081 
365  Ocean  Avonus,  8an  Pmnoia«« 


National  Housing  Expediter  Wil- 
son W.  Wyatt  has  announced  the 
appointment  of  former  Captain  E. 
A.  Verpilott,  USNR,  of  New  York 
City,  as  deputy  expediter  in  charge 
of  production  and  supply. 

The  new  appointee  will  work 
closely  with  Ex-Rear  Admiral  Kir- 
by  Smith,  recently  appointed  gen- 
eral deputy  expediter. 

Verpillot  for  2b  years  has  been 
in  charge  of  design  and  construc- 
tion of  many  large  projects  in  this 
country,  Alaska,  and  the  Aleutian 
islands,  including  construction  of 
the  $70,000,000  U.  S.  N*val  Sup- 
ply depot  dry  dock  at  Bayonne,  N. 
J.,  which  was  completed  in  record 
time  during  the  war. 


5  CENTS  PER  COPY 

Simplified  Practice 
For  Pfaunbing  Tdbes 

Printed  copies  of  Simplified 
Parctice  Recommeadatkns  R217- 
46,  Copper  Water  Tube  and  Cop- 
pefr  and  Brass  Pipe,  are  now 
available,  aocordinir  to  an  an- 
nouncement of  the  Division  of 
Simplified  Practice  of  the  Nation- 
al Bureau  of  Standards. 

Tlie  raeommendation  covers  cop- 
per water  tube  and  copper  and 
brass  pipe  intended  for  plumbing 
uses.  It  establishes  a  simplified 
list  of  types  and  sises  for  recrolar 
stock  purposes.  Dimensions  and 
weights  of  the  tube  and  pipe  are 
given,  as  well  as  the  recommend- 
ed tempers  for  copper  water  tube. 

Printed  copies  of  Simplified 
Practice  Recommendation  R217-46 
may  be  obtained  from  the  Superin- 
tendent of  Documents,  Govern- 
ment Printing  Office,  Washington 
25,  D.  C.  for  5  cents  each.  A  dis- 
count of  26  percent  is  available  on 
orders  of  100  or  more  copies. 

# "• 

ARCHITECTURAL   CLUB 
MEETS  TONIGHT 


The  June  meeting  of  the  San 
Francisco  Architectural  Club  will 
be  held  tonight  at  8:15  p.  m.  in 
rooms  of  the  Builders'  Exchange, 
666  Mission  Street, 

The  meeting  will  be  devoted  to 
welcoming  new  members.  Hans 
Schickele  will  give  a  brief  address 
of  welcome. 

Jack  Sly  is  in  charge  of  a  pro- 
gram of  entertainment  which 
promises  to  be  well  worthwhile. 
Refreshments  will  be  8er\'ed. 

Members  will  meet  at  the  Troc- 
adero  609  Montgomery  Street  for 
dinner,  which  starts  at  6:45  p.  m. 
# 

MANUFACTURE  PLASTICS 
IN  TURLOCK  PLANT 


Sale  of  the  chemical  warfare 
plant  in  Turlock  California  to  the 
Chemurgic  Corporation  for  $162,- 
500  was  announced  today  by  War 
Assets  administration. 

During  the  war  the  Turlock  plant 
was  leased  and  operated  by  the 
Day  and  Night  Flare  corporation. 
The  new  owner  expects  to  manu- 
facture plastics,  railroad  fuzes  and 
fuzees  on  the  major  portion  of  the 
property. 


SAVES - 

•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


MANUFACTURED    BY 

BEATTY-SAFWAY  SCAFFOLD  INC. 

415    BRYANT    STREET,    SAN    FRANCISCO    •   YUkofi  0250 
691   27th  STREET,   OAKLAND   •  TWinoaks   1086 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 


Write  for  Pri 


Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


iRUJin  PRinTs 


u  ■  K    L  :i  t- 


iRwu!  pumi  compRnv 

4th  &  Add. son  Sfs  •  Berkeley  2,  Cchf 
Phone.  BErkeley  3440 


COICRETE  CUTTIRG   -    COMPRESSOR  RERTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE. 
Phone  Mission  1636  -  07SS 


STATIONARY  •  SWING  •  ROLLING  TOWERS 


UNIFORM    ^    DEPENDABLE 


JSpLRSL 


There  is  no 

substitute 

for  good 
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CONTRACTORS:  see  us  iiFffinf  \nu  rid! 

Wc  will  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  exj^erience. 

1911  Act  and  1915  Act 

BONOS  and  WARRANTS  •  bouglu  •  quoted  •  sold 

PhoneCollect  STONE    &   Y  0  U  I\f  G  B  E  R  G 

Sutter5460    •    sso  Rvs:>  building   •  SAM  t  RAfntisco  4 


R  I  ■  ' 


PPODUCfD    BY 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 

SAN   FRANCISCO         r^AACTU/inr    CCDl/IAr         PORTLAND 


lOS  ANGELIS 


COASTWIDE  SERVICE 


StATTLe 


GASOUNE  AND  DIESE  GENERATORS 


Portable 
L^hting  Plants 

Remote  ContrcJ  or 
Automatic  Starting 

650  Watts  to  15  KW 

Gmnrate  Yow  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCX 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St^  Cor.  Nmtoma  St.  -  San  Francisco  -  Ph.  MArket  1661 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  ture  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


aam 


DETROIT 


(RiSht)  Typical  SinsU  SwiMg 
Door  •  W«ll  D*%i9n94, 
Stvntf  •  Len9-loctinf 

STOCK  TYPES  . . .  Sizes  range  from  2'8''  to 
7'4''  width  and  6^8"  to  I'A"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 

EEL     PRODUCTS   


PocMk  Coost  Plant 

1310  Sixty-Tliird  St.,  EnMryviN* 

Ooldand  t,  CoUfMiria 

Ptioti*:  Otywpic  §126 


Local  SoUt  OMc* 
235  Menl9MiMry  SI.,  loM  M 
SoM  FroncHcA  4,  CoHfoniia 
07J7 
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BaOding  Section 


fi/5/46 

I  SUB-CONTRACTS  AWARDED 
I  ALTER  DISPLAY  RCX}M 
j  Contract  Price  (49,602 

1  SAN  FRANCISCO,  1175  Potrero  Ave. 
Alterations  and  additions  to  automo- 
bile display  room. 
Owner— Doherty  Bros..   Ford  asrenta. 

1175  Potrero  Ave. 
Architect  — Winfield    H.     Hyde,    461 

Market  St 
Contractor— Carrico    &    Gautler,    365 

Ocean  Ave.,  San  Francisco. 
Roof— Alta  Roofing  Co.,  976  Indiana. 
Plumbing — Herman  Lawson  Co.,  465 

Tehama  St 
Electric    Wiring— Chailes    A.    Lang- 

lais  6c.  Co.,  474  Bryant  St 
Sheet  Metal— Morrison  &  Co.,  74  I>u- 

boce  Ave. 
Terrazzo — Fox  Co. 

Glass— W.  P.  Fuller  &  Co.,   301  Mis- 
sion St 
Brick   and  Stone   Work— William  A. 

Rainey  &  Son,  323  Clementina  St 
Lathing    and    Plastering  —  Leonard 

Bosch,  280  13th  St 
Steel  Rolling  Doors — Kinnear  Manu- 

facting  Co.,  1742  Yosemite  Ave. 
Structural    Steel  —  Independent    Iron 

Works,  Ltd.,  821  Pine  St,  Oakland. 

All  of  the  above  San  Francisco  im- 
less  otherwise  noted. 


T^^^^^f  f  «.f  **'  ^*  *'^-  i     ^'^>*«  J  Dorfman,  124  N.  La  Brea 
tect  upon  deposit  of  |25.  Ave.,  Los  Angeles. 

o^S^^K^^^  ^  a^wmpanled  by       Newbery  Electric  Corp.,  1038  Venice 
^!^^^J^*^^    cashier's    check    or  !  Blvd.  Los  Angeles, 
bidder's  bond  in  the  amount  of  5  per  (     Shipyart     ConstrucUon     Ca,     2859 
cent    payable    to    the    clerk    of   the  i  Cherry  Ave.,  Long  Beach. 

'     C.    B.    TutUe,   268    Belmont    Ave., 


SUB  -  BIDS  WANTED 


% 


board. 


8 


6/5/46 
FIRE    LOSS 

FIELDS      LANDING,       Hiunboldt 
Co.,    Calif. — Fire    recently    destroyed 
ithe  Busy  Bee  Tavern  and  Cafe  and 
Chapman's    Grocery    with    loss    esti- 
mated  at   $18,000-120,000. 


6/6/46  9 

TO   PREPARE    PLANS 

BLEACHBRa,  Cost  8200,000 

LONG  BEACH,  L  A.  Co.,  Calif. 
David  Starr  Jordan  Hi£^  School, 
Atlantic  Ave.,  and  66th  St 

Construction  of  reinforced  concrete 
bleachers  (246x64  ft.)  with  a  seat- 
ing capacity  of  3418  people. 

Owner — Long  Beach  Board  of  Edu- 
cation. 716  Locust  Ave..  Long 
Beach. 

Architect— Kenneth  S.  Wing,  30  Lta- 
den   Ave,   Long   Beach. 

6/5/46  9 

BOND    ELECTION 

AROMAS,  Monterey  County,  Calif. 
Construction    of    additional    elemen- 
tary school  buildings. 
Owner — Aromas  Joint  Union  Elemen- 
tary School  District 
The  school   district  will   vote  July 
12  on   a   proposal   to  issue   bonds   in 
the   amount   of    825,000,    proceeds    of 
which  will    finance   above    construc- 
tion. 


NEWS  INDEX 
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9.10—      EDUCATIONAL 
BUILDINGS 
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Long  Beach. 

R    A   Wattson   Co.,   5529   Vlneland 
Ave,    North   Hollywood. 

California  Lead  Cable  Splicing  Co., 
12012  S.  Atlantic,  Lynwood. 

R.  A.  CiUlen.  478  Jackson  St,  San 
Francisco. 

A.  S.  Schulman  Electric  Co.,  2043 
W.  Vernon  Ave.,  Los  Angelea 

O'Connor  Bros..  750  Madison  St, 
Red  Bluff. 

Drury  Electric  Co..  P.  O.  Box  1270. 
San  Bernardino. 

Phoenix  Construction  Co.,  P.  O.  Box 
906,  Bakersfield. 

Whalin  Bros..  2942  23rd  Ave,  Oak- 
land. 

Frank  Electric,  506  Main  St,  Hay- 
ward. 

Scott-Buttner  Electric  Co.,  634  20th 
St,  Oakland. 

J.  R.  Armstrong  Construction  CO., 
400  Central  Ave.,  El  Cerrito. 

Wickes  Engrineering  &  Construction 
Co.,  1441  2nd  Ave.,  Dee  Moines,  Iowa. 

Harms  Bros.,  Route  4,  Box  2220, 
Sacramento. 

R.  Goold  &  Son,  516  S.  El  Dorado 
St,  Stockton. 

Wixson  &  Crowe,  Box  799.  Redding. 

The  Olof  Nelson  Construction  Co., 
Logan,  Utah. 

Peter  Sorensen,  927  Arguello  St, 
Redwood   City. 


Kern  Co.,  Calif. 
Construction    of    tea'c   building*    and 
facilities  at  Galcit  Laboratory,  Ar- 
royo Seco  site,  California  Institute 

of   Technology,   Pasadena,   and  at  '  Genorat  oontractor*  doalring  sub-bids  on  any  job  ars  invited  to  make  known 
the    Ordclt    Test     StaUon,     Muroc  '  their  requlroments   in   this  oolumn.    There    Is   no   charge   for  this 

Ow^eiSj.  S.  Dlat  Bngr.  Office.  751  \  «'«»"»•"* »»"»^  ^^^9^  Troatmont  Plant.  8.  F.;  BMs  opon  Juno  12,  2:80  PM 


S.    Figueroa    St,    L    A. 
Specifications  obtainable  from  the 
above  office 
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6/5/46 

BONDS  VOTED  

SCHOOL  ADDITIONS     Cost  |266,000  j  ^(^^  flnance^above  Vo'nsYruction 
WOODLAND.  Yolo  County,  Calif. 


6/5/46 

BOND   ELECTION 

CLASSROOMS      Approx.  Cost  |40,000 

SAN  RAMON,  Contra  Costa  County, 

Calif. 
Construction    of    a   new    three-class- 

room  unit  to  replace   the  San  Ra-  j 

mon    Elementary    School    building.  [  6/5/46  *  12 

Owner  —  San     Ramon     ElemenUry  i  project    HELD     IN    ABEYANCE 

School  District  'frozen    FOODS    BUILDING 

The   school  district  will   vote   June  \  Approximate  Cost,   $20,000 

14  on  a  proposal  to  issue  bonds  in  the  sAN  ANSBLMO,  Marin  County,  Calif, 
amount  of  $40,000,  proceeds  of  which  j     Comer    Tamalpais    and    San    An- 

I     selmo  Aves. 


6/5/46 

BIDS    WANTED 

TO   BE  OPENED  JUNE  14,  10  A.  M. 

EXTEND   BOILERHOUSE,   ETC. 

TONGUE  POINT,  Oregon  U.S.  Nav- 
al Station  . 

Extension  to  present  bollerfaotise  and 
mstallation  of  three  200-hp  boil- 
ers and  auxlL  equipment  new 
water  distributmg  system,  1  new 
main    substation,   etc,   S^kkx    17479. 

Owners— U.    S.    Navy,    Public    Works 
Office,    1225    Exchange    Bldg.,    Se- 
atUe 
Specifications  obtained  from  above 

office  upon  deposit  of  $10.00. 


Barrett  9t  HUp,  ViA  Harrtaoo  St,  San  Francisco  (DOugiaa  0700). 
BMMntmaut  tt  Summars,  600  I^ontylvanla  St,  S.  F.  (ATwater  MIO) 
S.  J.  Anoroao  Constr.  Ca,  2100  Oakdale  Ave,  S.  F.   (Mission  1490). 
M.  Jk  K  Ocnp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  78M) 
Clinton  Constr.  Co.  923  Folaom  St,  Skn   Fradtisco    (SUtter  8440). 
MacDoaald,   Young  &  Nelson,  127  Montgomery  St..  S.  F.  (SUtter  CM) 
Do  LttOft  k.  Son.  1745  FUbert  St,  S.  F.  (ORDway  S600) 


Count)*  Jail  Addition,  Oroviilo;  Bids  opon  Juno  21,  2:00  P.  M. 
MacDonakl.  Young  *  Nelson.  127  Montgomery  St  ,8.  F.  (SUttor 
C.   L.   WoM   Constr.  Oow,  4412   Fulton    St,   8.   F.    (SKyllne    4301). 


Napa  Statu  HooplUI.  Units  1  and  4,  South  Ward  Group;   Bids  open  Juno 
11,  2:00  P.  M. 
Jaa.  I.  Jbamoa  Constr.  Co,  041  Russ  Bldg.,  S.  F.  (EXbrook  0006,  or  7064) 
Moore  *  Roberts.  60S  Mission   St,   San   Francisco    (GArfield   8579) 
Barrett  A  Hllp,  918  Harrison   St.   San   Francisco   (DOuglas  0700). 
&  J.  Amorooo  Constr.  Co.,  2100  Oakdale  Ave.  s.  »'.  (Mission  i4vu/ 
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M 


Auto  Bateo  Bkfg.,  8E  Corner  Geary  and   Paricor  Streeta,  San   Franclseo' 

Bids  open  June  11.  2  P.  M.  ' 

Jacks  A  imne,  820  Market  Street  iten  ^Tancisco   (UArtieid  2ioe) 


Carxtoo 


ft  Gautler.  365  Ocean  Ave.,  San  Francisco  (JUnlper  4-8061). 


6/5/46  •• 

BIDS  WANTED— 

TO   BE  OPENED  JUNE   18,  2  P 

TRANSFER    DEPOT 

INYOKERN,   Kern  Co.,  Calif.  Naval 

Ordnance   Test    Station.  

Construction      of      transite     covered  ,  Welding  Shop,  FOIger  Ave,  near  Ash  by    Ave.,    Berkeley;    no    bid    openlna 

steel    frame    transfer   depot    road,  ''*-♦-"• 

parking    area,    railroad    spur,    fire 

alarm   system,   etc   Spee   16825.         >  {. 


H.  H.  Larson,  Co.,  64  So.  Park  St,   San   Francisco   (BDC  8100) 


date  set 

Willis  F.  Lynn,  1040  Folger  Street,  Berkeley  (Be  6044) 


*i 


Owner— U.  S.  Navy,  Officer  in  Charge  .  Farrar    Flat    Buildings,    S.    F.;    Bids  .  open  June  8 
of    ConstrucUon.    Naval    Ordnance  j     a.  J.  Hbpper  Company,  243  Langt  on  (Market  7070) 
Test    Station.    Inyokem,    June    18.    creamery  and  Fountain,  So.  Berkeley  Creamery.     Emeryville;     Mds 


T->i^„i^    a-,K^^i     xTK^A^,.^^^^^     oo„<>n  I  Construction  of  one-story  frame  and 

Dingle    School-Kindergarten,    seven    e/5/40  -9       concrete    frozen    food    building 

classrooms,      cafeteria,      woodshop,    BOND     ELECTION     POSTPONED      .'Owner— Eric 


UNTIL    JUNE    14TH 


1.8— COMMERCIAL  BLDGS. 


Wilson. 
1  ArchitectsSam    Heiman     and     R. 
SCHOOL  EXPANSION  Cost,  $300,000  ,     Pollack,  605  Market  St.,  San  Fran- 
MANTECA,     San     Joaquin     County.       cisco. 

.  .„    ,         ,.»     ,  .      ,^ Calif.   Manteca  High   School.  \     Construction  postponed  indefintely. 

combmed    auditorium,    music    room  i  Construction      of      gymnasium      and,     DeLuca  &  Son  at  $25,800  submitt^ 
and  gymnasium  large  enough  for  a        locker  rooms   ($150,000),  agriculture   the  previous   low  bid 
basketball   court,   and   enlargement  1     ^nd  farm  mechanics  unit  ($40,000), 
of  the  present  cafeteria.  ^^  ' 


sewing   and    art    room   and    health 
room. 
jBeamer  School — Four   regular   class- 
rooms,     woodshop.     health      room. 


6/6/40  •  8 

PREPARING     PLANS  I 

DEPARTMENT    STORE 

Total    est.    cost,    $250,000 
SAN  LEANDRO.  Alameda  Co.,  Calif. 

Washington   &   Hepburn   Sts. 
Construction     of     1-story     fire-proof  I 

new  department  store  building 


1  Primary  School — Installation  of  sani- 


•  12 


tary    plumbing    equipment,    enclos- 
ing of  corridors.  District.  Board  of  Education,  Man 

Owner  —  Woodland     School     District.  |     tect 
Walter  C.  Patchett,  superintendent  \  Architect— Harry   J.    Devine.   Cronan 
of  schools.  Woodland.  j     Bldg.,   Sacramento. 

Architects— Dragon  &  Schmidts,  2068        Bond    election    scheduled    to    have 
AUston   Way.   Berkeley.  been  held  May  31st  on  a  proposal  to 

The   district    voted    bonds    May    28  .  issue  bonds  in  the  amount  of  $300,000 


music   building    ($35,000.    swimming  j  6/5/45 
pool    $(75,000).  :tO   ask    BIDS 

Owner— Mantect   Union    High    School  ;  plant  est    cost,    $75,000 

SAN   JOSE,    Santa   Clara   Co.,   Calif, 
southeast  comer  of  San  (Carlos  St 


2  p.  m. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  money  order  for  $20  play- 
able to  the  Chief  of  Bureau  of  Ifards 
&  Docks. 


June  11 

Willis  F.  Lynn,  1040  Folger  Street,   Berkeley   (Be.  6044) 


open 


•• 


12 


M. 


j     and    Delmas    Ave. 

!  Construction      of      main      reinforced 

I'    concrete    laundry    building    (60x80) 

and  other  buildings  to  house  boiler 

room   and    garage. 


6/5/46 

BIDS  WANTED— 
N  jTO   BE   OPENED   JUNE   19,  2  P 
■    NAVY  BUILDINGS 

INYOKERN,   Kern   Co.,   Calif.   Naval  1 

Ordnance  Test  Station. 

Construction  of  various  buildings  and 
facilities.  Area  G.   Spec.  17509. 

Owner    —    U.    S.    Navy,    Officer    in 
Charge     of     Construction.     Naval ' 
Ordnance    Test    Station.    Inyokem.  > 
Specifications   obtainable  from  the  ' 

above   office   upon   deposit   of   check  ■ 

or  postal  money  order  for  $30  pay-  \ 

able  to  the  Chief  of  Bureau  of  Yards  ; 

&  Docks.  ! 


ASSESSMENT  DISTRICT  —  WARRANTS 
'  »  BONDS 

See   us  regarding   Improvement  District  jobs.  We  handle  collec* 
dons;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Aa  EKstricts. 

Telephone  GArfield  8(XK) 

HANNAFORD    &     TALBOT 

519  CALIFORNIA  STREET      -     SAN  FRANCISCO  4 


^ 


/. 


(120x100),  plate  glass  display  win-    in  the  amount  of  $175,000  to  partially  I  proceeds    of    which   will    be   used    to  ;  ovmer^Dlamond  llundrv  Co     Har- 
dows.  solid  oak  fixt„r.«  ..„»„„.  ...  .k...  ...^...»  ,  ^'^^^^^^    ,j,^   ^^ove    constmction    has  i  ^^d  ^XS,  ?1  (3^nt  S..  San  J^^^^ 


finance  the  above  projects 


been  postponed   until  June  14th 


6/5/46 

PLANS   COMPLETED 

REMODEL    SCHOOL 


9 


j  Architects — Hlgglns   &   Root,   Securi- 
i     ty  Building.  San  Jose. 

A  bid  opening  date  will  be  an- 
^nounced  shortly.  Construction  is  ex- 
i  pected  to  start   next   month. 


dows,  solid  oak  fixtures. 
Owner— National    Dollar    Stores.    929 

Market    St..    San    Francisco.  ■  6/5/46  *     9 

Architect— Otto    A.    Deichmann.    1026;  BOND    ELECTION    POSTPONED 

Market  St..  San  Francisco.  j  UNTIL  JUNE  14 

This  is  the  first  unit  of  a  proposed    GRAMMAR  SCHOOL        Cost  $175,000 
expansion  program  by  the  owners  to  ;  MANTECA,     San     Joaquin     County,  ;  DANVILLE    Contra  Costa  Co.,  Calif. 
ln<nude  nine  stores,   five  new   stores  j     Calif.  Manteca  Grammar  School.  Danville    Union    Grammar    School.  '■ 

In   Southern   California   and    the    ex-  'construction   of   new   10-room  gram-  'construction  of  xwo  additional  class-  ! ^''^{f r^ « . „  ^ . « ,,  r>T^r>^^^  ^  ^ 

panslon    of    four    in    the    East    Bay;     mar  school  building.  1     rooms  and  other  improvements.        I^T^^^I'i^^'^^  ^^^"^^?  .onnnnn 

area   by   the  end   of   1947.  Owner  —  Manteca  Union  Elementary    Owner   —   Danville   Union   Grammar  I  TANNERY  Cost  $200,000 

.  ;     School    District,    Board    of    Educa-  .     School   District.  ,  MARKHAM,  Wash. 

^^^It^oA..^     A«,*«,.^  '^       tion,   Manteca.  JArchitects-W.  G.  Corlett  and  Arthur    Construction   of    cement    block    can- 

S?.^JJl^i;LJ^^^"°^°  Architect-Harry   J.    Devine,    Cronan',     w.    Anderson.    Bank    of    America  Ln«n^  buiWmg  (80x300  ft). 

WAREHOUSE    BLDG.  ■      Bldg,  Sacramento.  |     Bldg.,   Oakland    .  !  Owner  -  Cranberry     Canners,     Inc.. 

c  .  ,.r    r,T,  .  *,^.^ ^^*'    ^°^^    $50,000       The  bond  election  originally  sched-        Plans  awaiting  approval  at  Sacra-  j  ^^^''^J^*^'    ,,.     »    ^ 

SAN    FRANCISCO.    Calif.    Bayshore    uled  for  May  31  to  raise  $175,000  to  '  mento.    As    previously    reported,    the  ;  ^'a^^  by  R.  V.  Anderson. 

Blvd.    opposite    Courtland    Ave.         be    used    to   finance   the   above   con-    school    district    voted    bonds    March  ;  Contractor— Grays  Harbor  Construc- 
Construction  of  frame  and  stucco  1-    structlon    has    been    postponed    until    15    in    amount    of    $85,000    to    finance  I      ^'o"  Co.,  412  S.  Park  St.,  Aberdeen, 

^«^'\«,^'*'"^*^°"^  ^"^"^   °"*^®  build- ,  June  14.  ithe    above    construction.  I     Wash. 

(95x160).  !  (  
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6/5/46 

TO   START   WORK  j 

BOTTLING    PLANT  ! 

Approx.   cost  $75,000  : 

BERKELEY,  Alameda  County,  Calif.  I 

9th  and  Camelia  St. 
Construction     of    one-story,     bottling  ; 

plant  (140x240  ft.)  of  concrete  block  | 

and     structural     steel,     aluminum  ! 

roof,  steel  sash  and  sprinkler  sys-  | 

tem. 
Owner —  The  Canada  Dry  Ginger  Ale 

Company. 


i;»^^ 


Architect— Frank  W.  Dakln,  625  Mar- 
ket Street,  San  Francisco.  .6/5/46 
Contractor— S.  J.  Amoroso  &  Co..  2100    BIDS  WANTED — 


Oakdale  Ave.,  San  Francisco. 


6/5/46 

PREPARING    WORKING 

DRAWINGS 

GARAGE   BUILDING 

EL  CERRITO,  Alameda  Co.,  Calif. 
Fairmont  Ave.,  75  feet  east  of  Lib- 
erty Ave. 


_    6/5/46  ••12 

10    !^''^i!^.  r,.^,^    „.   ,...,«  "    PLANS  BEING   FIGURED— 

i  BIDS  OPEN  JUNE  11 

i CREAMERY   AND   FOUNTAIN 

.,   .EMERYVILLE,    Alameda    Co.,    Calif, 
to     high        ^^^^^  g^ 

schol.  $250,000  and  new  8-classroom^^-  two-story     modem 

addition  etc..  to  grade  school,  $150.-  -^ 

000. 


6/5/46 

COf^PLETING    PLANS 
SCHOOL  ADDNS. 
I  FLAGSTAFF.     Ariz. 
Construction     of     addition 


TO    BE    OPENED   JUNE  21,  2  P.    M. 
iMOVE    BLDGS. 

BERKELEY.  Alameda  Co.,  Calif.  2435 
2  I      Bancroft   Way. 
I  Moving   or  demolition    of   two   frame 

I     buildings.  ,     ^u       tt   ,         i*      Owner— Flagstaff  School  District. 

Owner-Regents     of     tlie    University  ;  'TlVhlLnt^-finmor*.  ,tnd  Vamev  t 

of    California.     Berkeley.  , 

Specifications   obtainable    from   of- 
fice  of   the   chief   purchasing  agent. 


1 


e/5/46 

BIDS     OPENED 

HUNGRY   HORSE    PROJECT.    Mon- 

WAREHDUSE    BUILDING 

tana.  Eight  miles  east  of  Columbia 

FalKs    in    the    vicinity    of    Hungry 

Horse  damslte. 
Construction      of      steel      warehouse 

building;   Specc.    1326. 
Owner — U.  S.  Bureau  of  Reclamation 

Kalispell,    Mont. 
Low  Bidder— Ehidley  Constr.  Co..  33rd 

A  8th  Ave,,  Great  Falls,  $91,288. 

Other  bidders   were: 

Montana  Engineering  &  Construc- 
tion  Co.,   Helena,   $104,620; 

Fred     R.     Comb    Co.,     Minneapolis, 
Minn.,    $123,150; 

Midland     Constructors,     Inc. 
cago,    no    amount    given ; 

Askevold  Construction  Co 
First  National  Bank  Bldg., 
Falls,  no  amount  given. 


creamery  and  milk  processing  plant 
with    offices   jyn    •«eond    floor    and 

-  ,.  _,  ,-  .  ,     fountain  restaurant. 

Architects-Gllmore  and  Vamey  and^Q^^,^g^_S^^^j^  Berkeley  Creamery, 
Fredericit  Weaver,  associate,  Luhrs  ^^  Carver,  manager.  875  58th  St., 
Tower,    Phoenix.    Ariz.  !     Berkeley. 

j  Structural  Engineer— George  H.  Jen- 

, — nings.  1715  Buena  St.,  Berkeley. 

II  HOSPITALS  '     P'*''"^  are  being  figured  by  the  fol- 

1  lowing  contractors : 
6/5/46  •     9  1  ''  Willis  Lynn,  1040  Folger  St..  Berke- 

BONDS   VOTED  16/5/46  1  1  !  ley. 

SCHOOL  BUILDINGS     Cost  $160,000  !  pj^^Ll  M I  NARY   PLANS  '     Moore   &   Roberts,   693  Mission   St., 

:  FALLON,  Churchill  County,   Nev.         ij\ppROVED  San   Francisco. 

3   Construction  of  classroom  building  at  \  HOSPITAL         Approx.   Cost  $175,000       Barrett   &   Hilp,   918   Harrison    St.. 
West  End  School  to  Include  actlv-  ,  reDDING,  Shasta  County,  Calif. '        ,  San   Francisco, 
ity  room,  three  regular  classrooms,    construction  of  isolation   and  tuber-  1     Elmer  J.  Freethy,  1432  Kearney  St., 


Construction     of      one-story      garage    313     Administration     Building,     Uni 
building    (50x100   ft.),   wooden    roofversity    of    California,    Berkeley.  j 

trusses  and  supporting  timber  posts,  j 

concrete  block  side  walls.  1  | 

Owner— Withheld.  6/5/46  •     9  1 

Consulting  Engineer — Paul   A.   Swaf 
ford,  126  Carmel  St.,  El  Cerrito. 


kitchen,  library,  administrative  of-  , 
flee,  boiler  room,  book  storage  room,  ' 


culosis  ward  to  provide  34  beds  and  ■  El  Cerrito 
nurses'  quarters.  !      John    F. 


Tulloch,    3428    Ettle    St., 


Oakland. 

Lewis    Construction    Co.,    616    18th 


etc.,   and    remodeling  of    school   at    Qwner  —  County    of    Shasta,     Court 

Oats    Park    School    site    to    Include  ,     house.  Redding,  Calif. 

enlargement     of     auditorium     and  1  Architect  —  E.    Geoffrey    Bangs,    605  !  St.,  Oakland. 

construction  of  lunchroom,  kitchen,  j      Market  St.,  San  Francisco.  I     Monson    Bros.,    475   Sixth    St.,    San 

outdoor  basketball  court,  remodel-  .     preliminary   plans   for   the    county  I  Francisco. 

hospital  addition  have  been  approved       Bids    are    being    received    by    the 
by  the  Board  of  County  Supervisors,  j  owner. 

Upon    completion    of    working    draw-  ^  

Ings  segregated  bids  will  probably  be    6/5/46  **     12 

asked.  PLANS  BEING   FIGURED 


Chl- 


Ing  of  present  building.  Improve- 
ments to  lighting,  dressing  rooms, 
etc. 

Owner  —  Churchill  County  Consoli- 
dated School  District,  Albert  S. 
Seeliger,   superintendent,  Fallon. 

Architect — Blanchard,  Maher  &  Lock- 
ard.  232  W.  First  St.,  Reno.  Nev 


.WELDING  SHOP 


6/5/46  11    BERKELEY,  Alameda  County,  Calif. 

TO    START    WORK  I      Facing    Folger    Ave.,    near    Ashby 

The  school  district  voted  bonds  on    HOSPITAL  ADDN.         Cost,   $256,000  '      Ave. 
May    25   in    the    amount    of    $160,000,    lqs    ANGELES.    Calif.    Motion    Pic-  i  Construction   of   one-story  structural 


Inc.    proceeds    of  which   will    finance   the 
Great   above  construction. 


8,6/5/46  ••     9i 

BIDS   WANTED— TO    BE    OPENED-I 


ture  Country  House,  23350  Mulhol 
land   Drive,  1 

Construction  of  relief  home  additions 
including  Class  A  hospital  addltiop,  • 
guest  units,  nurses'   home,  doctor's  j 
residence,   etc.  1 

j  Owner— Motion   Picture   Relief   Fund  ,  Owner— George  Nettleton. 
I     Inc..  6902  Santa  Monica  Blvd..  L  A.    Consulting  Engineer— Paul  A.   Swaf- 
ArAltect— Wm.  L.  Perelra  ,7421  Bev-  i      ford.  126  Carmel  St.,  El  Cerrito. 


steel  and  corrugated  iron  welding 
shop  building,  125x109  ft,  long  and 
60  ft.  wide,  having  concrete  floors 
and  concrete  block  side  walls,  with 
central  portion  clerestory  and  to 
contain  two  5-ton  traveling  cranes. 


erly  Blvd.,  L.  A. 
on  tractor — Joshut 
816   W.   5th    St,   L.   A. 


I 


6/5/46 

PLANNED 

SPORTS  CENTER  Est.  Cost,  $100,000    JUNE14   2P    IVI 

CONTRA    COSTA     COUNTY,     Calif.    SCHOOL  ADDITION 

Acalanes  Junction,  between  Lafay-  '  MERCED    COUNTY,    Calif.     Plains 

ette  and  Walnut  Creek.  i     burg  Union  Grammar  School.  ,     g^iv  mva     l.   a 

Construction   of   quonset-type    sports    construction  of  one-room  addition  to  ;  contractor— Joshua    H 

center  to  house  bowling  alleys  and       grammar  school.  ,  <..oniracior    josnua     w. 

other    sports    facilities,    to    Include   owner  —  Plalnsburg     Union     Schpol 

coffee     shop     and     sporting     goods       District,  J.  J.  Heppner,  clerk.  6/5/46 

store  •     Plans  and  specifications  obtainable    hiDS   POSTPONED 

^®!Jr    V    P*»b'o     Sports     Center,    f^om    the    office  of    W.    E.    Bedesen,    y^TIL  JUNE   10    11    A 

SS^      (S/rt^J'^^V^.^l^     wiR^'    ^'''•'  engineer,  Shaffer  Bldg.  Merced.  >ire    PROTECTION  TO  BE  OPENED  JUNE  14,  11  A.  M. 

or^no;^      H«r^'   wfnMinc      K^r^'       ^^^^  ^'^  "'"^^  ^^  accompahicd  by   CAMP  PENDLETON,  Oceanside,  San    FIRE  PROTE(jriON 

WMrfn,.  Rn«,f  «^.n.nrH    T ^f;n/wT    certified  or  Cashier's  check  m  amount  ;     Diego  County.   Calif.  SAN    DIEGO.    Calif.    Marine    Corps 

Bureau  Road.  Concord.  Lester  Wil-    ^f  j^  p^^  cent  of  bid.  payable  to  the    Pire  Protection  of  certam  temporary  ■     Base. 

clerk.  i     structures    (7    separate    dispensary    Fire    Protection    ."or    mess    hall    and 

woru    i.    o,.Ko^..ioH    ♦«    cr^f    ,.«Ha».       ^'^^  "*^'*"  ^®  Opened  in  the  Plains-  j     buildings,    etc. » ;    Spec.    17734.  1     galley   bldgs.,   Spec.   17761 

\V8^  Ls   soo^arCPA   approval  har^"""^  ^*'*'°°'*'*'"^®  **  ^'''*"^*'"^^^  !Owner-U.    S.    Navy,    Public    Works  '  Owner-U.    S.    Navy,    Public    WoHcs 


Willis    F.    Lynn.    1040    Folger    St., 
Marks     Co.. :  Berkeley,   Is   figuring  plans   and   de- 
I  sires  sub-bids  on  all  portions  of  the 
work. 

..  11  . 

6/5/46  ••  12 

M.  BIDS    WANTED— 


Hams,  Concord,  F.  E.  Emery,  Con- 
cord. 


been  granted. 


r 


Johns-JManviile 

CORRUGATED  TRANSITE 

...the  permanent  fireproof 
roofing  and  siding  material 


Office,    11th    Naval    District,    1220       Dept..    11th    Naval   Dlst,   1220    Pa- 
Postponed   from   June  4.  j     clfic  Highway,   San   Diego. 

Specifications   obtainable  from   the  1     Specifications  obtainable  from   the 
•officer     in     charge     of     construction,  i  above    office    upon   deposit   of    check 

'  or  postal  money  order  for  $10  payable 


1220 

,6/5/46  •*     9 

BIDS  WANTED— TO   BE   OPENED 
;  JUNE   18,  8   P.   M. 

SCHOOL  ADDN.         Est.  Cost  $45,000    Public   Worlts   Department,   1220   Pa 

EL  DORADO   COUNTY.   Calif.   Pol-    cific  Highway,    San    Diego   30,   upon  I  to  Chief  of  Bureau  of  Yards  &  Docks 
lock  Pines  Elementary  School.  deposit    of    check    or    postal    money  1 


'  Addition  of  2  classrooms  and  health  |  order  for  $15. 

room  and  kitchen.                                   • 
Owner  —  Pollock    Pines    Elementan,'  , 


12 


INDUSTRIAL 
BUILDINGS 


School  District,  clerk.  Box  481,  Ca-     ^n 
mlno.  El  Dorado  County. 
ArchJtect  —  Gordon    Stafford,    Insur- 
ance Bldg..  806  K  St.,  Sacramento 
Plans    and    specifications    may   be  ;  6/5/46 

lanaaaaaiaiHiaaiHaHnBHi  PROSPECTIVE  bidders 


, 6/5/46 

I  BIDS     WANTED— 
TO   BE   OPENED  JUNE   14,  1   P 
ItEST   BLDGS.   ETC. 
I  PASADENA,    L.    A.    Co.,    and    Muioc 


14-17— PUBUC  BUILDINGS 

6/5/46  ••     14; 

PLANNED  ; 

AUDITORIUM 

Estimated   Cost   $500,000 -$750,000  : 
RENO,    Washoe    Co.,    Nev.    Proposed 

site  bounded  by  Center  St.  on  west. 

Sinclair    St.,    east,    Truckee    River, 

north,  and  Pine  St.  south.  ; 

Construction  of  veterans'  auditorium  ■ 

to  seat  between  3000  and  4000  peo-  I 

pie.  a  smaller  building  to  seat  750. 

and    two    veterans'   homes    at    the  , 

civic   center. 
Owner — Nevada    Vetemns'    Memorial  - 

Foundation.    Sam    Piatt,    president,  i 

First  National  Bank  Bldg.,  Reno. 

$60,000  has  now  been  raised  for  the  , 
project  and  a  drive  for  the  remainder 
of  the  fujids  will  be  carried  on  within 
the  next  few  months. 

Approval  from  the  City  Planning  ■ 
Commission  and  City  Council  has ' 
been    granted   for  the   proposed   site. 


__    FLUORESCENT 

^t*  imve^  )^»tifi  pUiU  fit  »  tettiaifte  U^itimf  (itfuttf 

WALNUT  8900 


FLUORESCENT  PRODUCTS  CO 

1(»2S  fiSiSfN   fiilTE  AVE.,  SAN    FRANCISCO 


Associated  Wood  Products  Co. 
"i«  Wood  We  1n44M,'' 


TELEPHONI  BERKELEY  8317 

1335  SIXTH  STREET 


I 
I 


BERKELEY  %  CALIF, 


1 8-1  d— RELIGIOUS  BLDGS. 

6/5/46  ••   19 

PREPARING    PRELIMINARY 

PLANS 

CRYPT    ADDITION 

Approx.    cost.    $12,000 
SAN  MATEO  COUNTY.  Calif. 
Construction    of    one-story,    concrete 

1300    crypt    addition,    with    marble 

and    bronze    Interior. 
Owner — Cypress    Lawn    Mausoleum. 
Architect— A.    R    Williams.   251    Post 

St.,  San   Francisco. 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


6/5/46  "21 

PLANNED 

THEATERS 

LOS    GATOS.    Santa    Clara    County. 

Calif. 
Construction  of  new  theater  and  re- 
modeling   of    present    theater    from 

street  to  alley. 
Owner — Sunny-Mount   Theaters.  Inc., 

25  Taylor  St..  Sam  Francisco. 


20 


0/5/46 

PREPARING    PLANS 

ADDITION  est.  cost.  $25,000 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
90-foot  frontage  on  Third  St. 

Addition  to  American  legion  build- 
ing (45x691  to  provide  full-size 
basement,  main  flcfbr  and  one-half 
size   mezzanine. 

Owner — American  Legion  Post  A.  A. 
E.  Benoit.  Pres.,  399  Memon,'  Home, 
325    N.   Third    St.,    San    Jose. 

Architect— Glf ford  Sobey,  69  South 
First  Street.  San  Jose. 


N 

r 


F9R  SALE,  INTACT 

Government  Warehouse 

140  Feet  by  247  Feet,  Wood  Frame 


Warehouse,  Wood  Frame,  40   x  80'  With  2-Story 
Building,  20'  x  40',  attached. 


Located  at 


Corner  PARU  and  BUENA  VISTA,  ALAMEDA 


SYMON  BROS. 


22nd  AVENUE  and  EAST  14th 

Phone  KEllog  2-3771 


OAKLAND 


./2aa 


22-26 — RESIDENTIAL 
BUILDINGS 


M. 


675/46  • 

PLANNED 
SUBDIVISION 

SAN  MATEO.  San  Mateo  Co..  Calif., 
bounded    by    Poplar    Ave.,     Indian 


1  3 


TIMBERS 

Prefabricated 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  Francisco 
Telephone:  HEmlock  4834 


Furnished  and  Framed 
to  Your   Reqaurement* 

Carload  Lots  Only 


RADIO  RANGE  STATION 

RED  BLUFF  Tehama  Co.,  and  Etna, 

Siskiyou  Co.  Calif.  [ 

Construction  of  VHF  radio  range  sta-  I 

tion;  Pro.  No.  6-46-265. 
Owner  —  Civil   Aeronautics   Adminis- 
tration, 1500  4th  St.  Santa  Monica. 

As    previously    reported,    bids    will 
be  opened  June  6  10  A.  M. 

The     following     contractors     have 
taken  out  plans: 

Roy  Kashner  Co.,  704  S.  Spring  St.  I 
Los  Angeles. 

N.   P.  Van   Valkenburgh,   8609  San 
Vicente  South  Gate. 

W.    H.    Brownyard,    12221    Falkirk 
Lane  Los  Angeles. 


eerth^ 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320'  SWING 


BOOM  LENGTH 
AS  DESIRED 


1>lf>£ 


ASSOCL\TED 

CONTRACTORS  SERVICE 
INC 

Phone   PR   4500,    Mr.    Rlchardaon 


Architectural  Drafting 

-  plans  -  elevations   -  details  - 

Measured  Drawings  for 
.  ^     alterations 

Technical  Drafting  Service 

320  Market  St      San  Francisco  11 
DOuglas  8874 


BETHLEHEM   PACIFBC 


COAST 


STEEL         CORPORATI 
Oswrof  Offices:  San   Francisc* 


O    N 


Ci^THLEHrM 
STEEL 


Disfrkf  Ol^ct :  Seottle,  Portland,  Los  Angel««,  Salt  Le^c  City 
S/»*f  Man'* :  Seottle,  South  Son  Froncitco,  los  Angeles 
Fobricorfrno  Werict :  South  Son  Francisco,  Alameda,  Los  Angeles 
M>//  O»po*s :  Seattle.  Portland,  Son  Francisco,  Los  Angete*     ' 


Will  moke 

changes  to 

suit  your 

specific 

roqairemenfs 


WILL-BURR  EQUIPMENT  CO. 

«41  eihnoa  St.,  lerheley    •    PtMM  LAidscope  S33M 


■f '" 


^ 

V 


/ 


WEDNESDAY.  JUNE  5,  1946 


DAILY     PACIFIC    BUILDER 


PAGE  3 


Ave.  Eldorado  St.,  and  Grant  St. 
Construction  of  48- unit  CoU«ge  Park 

No.  5  subdivision. 
Owners  &  Builders — Conway  A  Cull- 

igan,   1464  Burlinggame. 

Plans  have  been  submitted  for 
recommendations  by  the  city  plan- 
ning commission. 


ADVAMCE  COHrSTRiyC^nON  REPOBTS 


20 


4/5/46 

PLANNED 

SUBDIVISION 

3AN  MATEO.  San  Mateo  Co.,  Calif. 
semi -triangular  area  bounded  by 
Hillsborough  city  limits,  Bame- 
son  Ave.  and  Park  Blvd. 

Construction    of    64-unit    subdivision. 

Owner — ^V.  E.  Cunningham,   521  Cy- 
press Ave.,  San  Bruno. 
Tentative  approval   was   requested 

of  the  City  Planning  commission  by 

the  owner. 


SU!  JS  i.^-  V:  i!  }°  ^^  ^*  «*««:      1  <«2)  1  lump  sum  remove  and  rein- 

m5    1^   u'^-l**  ^  9**^  "  «*^'  ■*»"   P«™P   house,   pump.   mtr.. 

1 13 J  1,040    un.    ft.    6   in    soil   proofed  and  occ  remove  104  ftx5  in  steel 

MA^  1  ^i   \\^''s.     a   .  ,  P*P«    "<*    *^5    ftx4/5    ft/3/5    ft 

U«J  1,874    lln.    ft    8  in    soil    proofed  I  cone  spillboz.  Sta.  192  plus  00  J; 

,,_-  !i®®\  P*P?'  ;  (63)  1  lump  sum  remove  and  reinstaU 

(15)  430  lln.  ft  10  in  soil  proof  steel ,  pump    house,    pump,    mtr.,    and 


pipe; 

(16)  1951  lin.  ft  12-in.  non-reinf.  cone, 
pipe; 

(17)  14  lin.  ft  30  in  non  reinf.  cone 
pipe; 

(18)  37    lin.    ft   36   In  nonreinf.    cone 
pipe; 

(19)  7  cut  off  plate  for  6  in  steel  pipe; 


ace  remove  103  ftx8  in  steel 
pipe  and  %x4/7x3  ft  cone  apill- 
box.  Sta.  217  plus  52  J. 

(64)  12    lln.    ft    8-in.    non -reinforced 
concrete  pipe  in  place; 

(65)  12    lin.    ft    10-in.   non- reinforced 
concrete  pipe  in  place. 

Total  bids  follow: 


(20)  16  cutoff  plate  for  8  in  steel  pipe    (A)  H.  Earl  Parker.  Marysvllle,  $438, 


6/5/46  ••  at 

PLANNED 

SUBDIVISION 

&AN  MATEO.  San  Mateo  Co.,  Calif., 
between  36  and  39th  Aves.  286  feet 
east  of  Alameda  de  las  Pulgas  to 
West  of  Westwood  Ave. 
^Construction  of  141-unit  San  Mateo 
Knolls  No.  3  subdivision. 

Owner  and  Builder— San   Mateo  In- 
vestment Co.,  2562  EI  Camlno  Real, 
San  Mateo. 
Plans    have    been    submitted    for 

recommendations   by    the   City   plan- 
ning commission. 


26 


6/5/46 

WORK    UNDER   WAY 

SUBDIVISION 

Est.    cost    ^,000,000 
fiAN  MATEO.  San  Mateo  Co.,  Calif. 

east  of  Bayshore  Highway  on  both 

sides  of  3rd  Ave. 
Construction    of    Initial    52    units    of 

500-home    subdivision,    three    types 

of  homes,  two  types,  5- room,  2-bed- 

room  units   to  cost  $7,800  &.  $8,100 

and   the   third,   6-room,   3-bedroom 

homes  to  cost  $8,800. 
Owner — Newbridge  Park  Realty  Co., 

1450  2nd,   San   Mateo. 
Engineer — William    D.    Soule,    216    B 

St.,    San   Mateo. 

Additional  units  will  get  underway 
very  shortly. 


(21)  2    cutoff    plate    for    10   in    steel 
pipe; 

(22)  23  each  air  valve  cover  3  ftx24 
In.   CMP  16  gage; 

(23)  28  1  in.  brass  cock; 

(24)  23  1  In.  air  valve; 

(25)  18  8  in.   calco  gate  mdl   105   or 
equal; 

(26)  2  10  in 
equal; 

(27)  3   12   in 
equal; 

(28)  2   15  in.   calco  gate  mdl  105  or  | 


calco  gate  mdl  105  or 
calco  gate   mdl   105  or 


057.25. 

(B)  Morrison -Knudsen,  Los  Angeles, 
$449,302.75. 

(C)  George    R.    Patterson,    Stockton, 
$507,068.60. 

(D)  Predrickson  &.  Watson  Construc- 
tion Co.,  Oakland.  $510,622.90. 

(E)  N.  M.  Ball  Sons,  Berkeley.  $539.- 
577.69. 

(F)  Clyde    W.    Wood,    North    Holly- 
wood, $548,075. 

(G)  A.  Telchert  &  Son,  Inc.,  Sacra- 
mento, $597,295. 


calco  gate  mdl   105  or 


(H)  Fredrlckson     Bros.,     Emeryville, 

$599,993.80. 
(I)  Bressi  &   Bevanda   Constructors, 
Inc.,   Los  Angeles,   $807,967. 
Engineer's      estinoate,      $473,013.20 ; 


$1,320,640;  total.  $3,064,442.50;  will 
accept  award  of  either  schedule 
separately  as  bid;  if  awarded 
both  schedules  Nos.  1  ajid  2  in 
combination,  the  sum  of  $75,000 
will  be  deducted  from  final  esti- 
mate. 

(D)  N.  Florito  Co.,  Seattle,  Wash.,  (1) 
$1,810,970;   (2)  no  bid. 

(E)  Morrison-Knudsen  Co.,  Inc.,  Se- 
attle, Wash.,  (1)  $2,119,960;  (2) 
$1,967,825;  toUl,  $4,077,785;  wUl 
accept  both  schedules  or  none. 

Unit  prices  follow: 

Schedule  No.  1 
(A)       (B)       (C)       (D)       (E) 
$    .23  $     .12  $    .20  $     .44  $     .28 
.92        .725      .90        .44      1.15 
.02        .02         .04        .05         03 
.20 


(1).- 

(2).. 

(3).. 

(4).. 

(5).. 

(6).. 

(7).. 

(8).. 

(9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(16).. 
(16).. 
(17).. 
(18).. 
(19). 
(20).. 
i  (2i>.. 
(22).. 
i(23) 


6/5/46  ••12 

SITE    SELECTED 

PLANT 

UKIAH.  Mendoclna  Co.,  Calif.  500- 
foot  frontage  between  the  North- 
western Pacific  tracks  and  State 
Street 

Construction  of  cement  mixing  plant 
and  depot  for  building  materials. 

Owner — Basalt  Rock  Company,  8th 
&  River.   Napa. 


equal; 

(29)  4   18   in 
equal; 

(30)  60  cu.  yds.  class  a  struct  cone; 

(31)  3,800  lbs.  reinf.  steel  in  place; 

(32)  65  tons  cobbles  in  place;  j  (item  1),  $0,202. 
(83)  1   Ixmap  sum   remove  and    rein-  i     Unit   prices    will   be   published   to 

stall  pump  house,  pump,  motor, '  morrow. 

and  accessories.  Remove  70  ft  x 

1%  in  GI  pipe.  120  ft.  x7  In  steel 

pipe  and  6  ft.xSO  in  cone,  stand-   6/5/46  •  34  i  (24) 

pipe;  Pumlah  and  install  110  ft    BID    OPENED  (25) 

X  1  in  GI  pipe  sta.  plus.  00  H.;  |     CENTRAL     VALLEY     PROJECT,    (26) 

(34)  1  lump  sum  43.9%3  and  rein- -Calif.  .—Western  Pipe  A  Steel  Co..' 
stall  pump  house,  pump,  motor  200  Bush  St,  9.  P.,  at  $716,480  sub- 
and  ace.  remove  65  ft.  xlVi  In  jnoitted  only  bid  to  the  U.  S.  Bureau 
GI  pipe,  40  ft.  X  8  in  and  76  ft  •  of  Reclamation,  Redding,  under  Spec, 
X  7  in  steel  pipe  and  6  f t  x  2.5  '  1323  for  completion  of  installation  of 
ft  wooden  spillbox.  Furnish  |  penstocks  Nos.  1,  2,  and  5  for  Shasta 
and  install  110  ft  xl  in  GI  pipe  jDam.  Kennett  Division,  Central  Val- 
sta.  14  plus  64  H;  pcy  Project,  California.  The  work  is 

(35)  1   lump    sum    remove  70   ftxl%  [Situated   near   Coram, 
in  GI  pipe  sta.  21  plus  80  H;  Work  involves  installing,  transport- 

(36)  1  Ivunp  sum   remove  90  ftx3  in'ln&.  welding,  testing  and  painting  the 
steel  pipe  sta.  23  plus  00  H ;  |  remaining  portions  of  penstocks  Nos. 

(37)  1   lump  sum    remove  and   rein-jL  2  and  5. 

stall  pump  house,  pump,  motor,  |  • 

and  ace.  remove  80  ft.x7  in  steel   a,.^...  ,  . 

pipe  sta.  42  plus  33  H;  COMPLETE   BIDS 

(38)  1  lump  sum  remove  and  reinstall  ,  ^^r7'^7Ji  »    ^, 


.23 

.58 

4.00 

.87 

2.90 

1.15 

.58 

.35 

2.66 

5.00 

40.00 

12.00 

12.00 

.035 

.029 

.92 

1.15 


.60 

2.00 

LOO 

2.50 

1.00 

.06 

.20 

3.00 

2.00 

45.00 

13.00 

13.00 

.04 

.023 

1.00 

1.00 


.30 

LOO 

5.00 

.90 

L90 

1.58 

.80 

.40 

7.00 

7.00 

50.00 

12.70 

12.70 

.04 

.025 

1.00 

LSO 


.20 
L50 
3.00 
1.50 
3.00 
L15 
.75 
.25 
2.00 


.30 
1.00 
4.00 
2.00 
3.00 
1.00 
1.00 
1.00 
4.00 


of  the  wharf  and  will  be  of  rein- 
forced concrete  with  asfdialtic  sur- 
facing, providing  a  two-wide  truck 
lane. 


PARKS,  AIRPCmTS  A 
PLAYGROUNDS 


6/5/46  ••  16 

BIDS    WANTED— 

TO  BE  OPENED  JUNE  14.  4.30  p.  m. 

GRADING 

CONCORD,   Contra  Costa  Co.,  Cailf. 

Concord    Elementary    School 
Grading    and    paving    of    portion    of 

playground. 
Owner — Concord    Elementary    School 

District  L-  A.  Coffee,  Acting  Clerk, 

Willow  Pass   Road,  Concord. 

Plans  and  specifications  obtainable 
from  above   office. 


600    10.00 
60.00    70.00 


1  

I 

•  37^    RAILROADS,  SUB- 
WAYS A  TUNNELS 


100.00    80.00 
1.15      1.00 


18.00 

18.00 

.06 

.04 

1.00 

1.00 


1600 


144  tons  emulsified  aspfa^t  deUv-  Marshall  NeweU  Supply  Co.,  (1) 
ery  State  Highway  U.  S.  «1  various  $3.75  (2)  f7J0;  2%  SO  days;  30  days' 
locations  between  Barstow  And  FlekL    deUvery. 


6/3/46  42 

CORRECTION—    BID8    WANTED 

SAN  FRANCISCO.— Until  June  10. 
3p.  m..  (not  June  6  as  previously  re- 
ported) bids  will  be  received  by  the 
Purchaser  of  Supplies.  270  City  Hall 
under  Bid  No.  3578  for  furnishing 
and  delivering  armature  toila  and 
field  colls  for  the  Municipal  Railway. 

Specifications  obtainable  from  the 
above  office. 


•• 


27 


75.00    60.00 
1.75      2.50 


(27).. 

(28)  . 

(29)  . 
(30).. 

(31).. 
(32).. 
(33).- 
(34).. 
(35). 
(36)  . 
(37).. 
(88).. 
(39).. 


.58 
LV 
2.30 
3.45 
.08 
.35 
1.15 
1.15 


.60 
1.00 
1.25 
2.00 
.125 
.50 
1.00 
1.00 


LOO 
1.75 
2.00 
3.00 
.07 
.40 
1.00 
1.00 


LSO 
1.50 
L50 
3.00 
.15 
.30 
1.00 
1.50 


6/5/46 

PERMIT    GRANTED 
1600    j  AIRPORT  Est    cost    $30,000 

.06    IaNTIOCH.   Contra  Costa  Co..  Calif. 
■03        Ozella  Tract.  Just  east  of  city  llm- 
2.00         its. 

2.00    I  Ctmstruction  of  class  I  airport,  met- 
90.00    j     hangars. 
2.00    i  Owners— George  &  Jack  Vlera,   An- 


6/3/46  !  42 

CORRECTION—    BIDS    WANTED 

SAN  FRANCnSCO.— Until  June  10, 
3p.  m.,  (not  Jiine  6  as  previously  re- 
ported) bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall 
under  Bid  No.  3674  for  furnishing 
and  delivering  150  western  rod  cedar 
telephone  poles  for  the  Hetch  Hetchy 
Bureau. 

Specifications  obtainable  from  the 
above  office. 


MACHINERY  AND 
EQUIPMENT 


L20 

1.50 

2.00 

3.50 

.10 

.25 

.70 

2.00 


tioch. 

The    Board 


of     Supervisors    has 


6/5/46  ••4  3 

BIDS  OPENED 

SAN  FRANCISCO— The  following 
submitted  bids  to  the  Purchaser  of 
Supplies,  270  City  Hall,  under  Bid  No. 


granted    a    permit    and    construction   3562    for    furnishing    and    delivering 
will  start  in  about  two  months.  jlOO  1-inch  brass  l&vra  hydriants  and 

}  100  1-inch   brass  lawn  box   hydrants 

for  the  Park  Department:     • 


Schedule  No.  2 


.30 

1.90 

.02 

.29 

2.30 

1610 

.022 

.12 

.23 


.20 

1.25 

.02 

.20 

2.50 

23.00 

.026 

.20 

.50 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


M.  Greenberg  Sons.  (1)  $3.78.  (2) 
$7.50;  2%  10  days;  30  daya*  deUvery. 

Anchor  Brass  Works,  (1)  $3.70  each. 
(2)  $7.90:  2%  20  days;  46  days'  de- 
livery. 

Crane  Co.  (1)  $3.75,  (2)  $7.50;  2% 
30  daya 


4  S 


6/5/46 

NOTICE  OF  SALE 

SAN     FRANCISCO.— Bids    wUl     be 
received  by  the  U.  S.  Foreet  Service, 
447    Sansome    St    San    Francisco   11. 
for  sale  of  equipment  as  follows : 
June  19.  2  P.  M. 

Inv.  450:  sale  of   used   tractora  lo- 
cated in  Salinas. 

Inv.  451:  sale  of  used  tractors  lo> 
cated  In  Redding. 

June  an.  2  P.  M. 

Inv.  452:  sale  of  used  tractors  lo- 
cated in  Stockton. 

Inv.  464:  sale  of  ueed  tractors,  lo- 
cated in  Arcadia. 

June  21  2  P.  M. 

Inv.   454:   sale  of   used   trucks.   lo< 
cated  in  Arcadia. 

Inv.   455:   sale   of   used   trucks  lo- 
cated in  Arcadia. 

Inv.   456:   sale  of  used  trucks,  lo- 
cated in  Arcadia. 


•• 


4  3 


6/5/46 

BIDS  WANTED 

DALY  CITY  San  Mateo  Co..  Calif. 
—Until  June  11.  8  P.  M.  bids  will  be 
received  by  the  Jefferson  Union  High 
School  District  Stella  U  Jensen, 
clerk  Daly  City,  for  one  school  bus 
with  capacity  of  61  passengers. 


35— 


.20       29 

1.10       1.85 

.04  03     6/5/46  3  8 

.16       45      PLANNED  j 

5.75  4  00         WHITE    SALMON.    Klickitat    Co..  j 

19  70  29  00     Wash.— Klickitat  County  Public  Util-  , 

.024     !o35   '^y    District    No.    1,    White    Salmon,  I 

.06  10   j  plans  construction  of  76  miles  trans-  } 

!20  !40    l*»^*on  Wnes  and  265  miles  distribu-  , 

1  I  tlon  lines  to  serve  approximately  650  1 

!  customers.     Estimated    cost    $600,000.  1 

•  i  Consulting  engineer  is  James  B.  Carey  ' 

'  &    Associates.    Alaska    Trade    Bldg.,  I 

( Seattle,  Wash.  1 


DOCKS,  PIERS  & 
HARBORS 


40— 


^.  »,«  v,^,.»^  «„^«  «,«♦«,.  -«/i  '  COLUMBIA  BASIN  PROJECT, 
^^fL™nT'«o^?t^i'i^X  PT  ^iWa8hlngton.-As  previously  reported, 
7^7,r^    on^    -^«Ll   ?nH^?S'utah  Construction  Co.   and  Winston 

inin^„^r-t««?  !J^o    f^lf-2   Bros.    Co.,    1    Montgomery    St,    Sam 

ft   xlO   inch   steel   pipe,   furn  sh  .^^^^^^^^    ^^   $2,871  796.50,    submitted  ,  0/5/46  •  35 

and  Install  110  ft  xl  in  GI  plpe    j^^  bid  to  the  U.  S.  Bureau  of  Recla-  1  BIDS    WANTED- 
.,,..  ^^        P  '^     «^    ^ir,  of -nidation.    Coulee    Dam,    Wash.,   under  j  TO  BE  OPENED  JUNE  18,  11   A.  M. 

(39)  1  lump  sum  remove  and  reinstall  !  g  ^gse    for    the    construction    of    CONCRETE    PIERS,    ETC. 

pump  house,   pump^  motor,  and  .  ^^^^^^^^^^.j^   concrete  linings  and  struc-    SAN   FRANCISCO.   Naval    Shipyard  , 

axjc.  remove  70  ft.1%  in  GI  pipe,  :  t^j.gg   ^^^  ^^^   ^^^^   ^^^j   ^^.^^   sta.    Construction    of    two    pile-supported   6/5/46  •   40 

84  ft  x4  in  and  30  ft.x6  In  steel  ^^  ^^^^  ^  ^^  ^^    ^^  ^^^^  ^    Colum-  j      concrete     piers     (60xl400-ft     each)  |BIDS    WANTED 

pipe.  Furnish  and  install  110  Ti.  ^  j^^^^  g^^^   Project  The  work  is   sit- i     a     steel      cellular     quaywall     and;     HILLSBOROUGH,  San  Mateo.  Co., 
.nx  ^,  ^'^®"  ^.5^!««=*Vii  iuated  in  vicinity  of  Adrian,  Wash.      {      mechanical   and    electrical   services   calif.— Until   June   17,   5    p.    m.,    bids 

(40)  1  lump  sum  remove  and  reinstall,      .pj^^  ^.^^j^  involves:                                   I      on    the    piers   which    shall    be    used  Iwill  be  received  by  the  City  of  Hills- 
pump  house,   pump,   engine   and;  p_, , »i^    .,  r ,--1^.^,.      -  .^    . ...___  ^ 


STREETS  AND 
HIGHWAYS 


Schedule  No.  1  '  f or    berthing    facilities    for    Inactive   borough.    City    Manager.    City    Hall. 

#*^a  ««      f     I   «jr.^    Q*«    i«  w^i»».  (Earthwork   and   Structures)  '     vessels   NOY   13734,   Spec.   17852.        j  Hillsborough,     for     Improvement     of 

n.x9  in   steel   pipe.   bta.  wo  piua  1    ^^  i,044.000  cu.  yds.  common   exca-  1  Owner— Bureau    of    Yards    &    Docks,  j  Virginia  Ave..  Wildwood  Drive.  Mel- 


acc.  remove  46  ft.  x7^,  in  and  70 
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41  1 

27  H;  , 

(41)  1    lump   sum   remove   4x4x2.5  ft  ' 
cone,  spillbox.  Sta.  114  plus  75  H ;  ' 
1   lump  sum    remove  and    rein-  j 
stall    pumphouse,    pump,    engine ' 
and    ace.    remove    109   ft.    x7   in  ', 
steel    pipe  and    5x5xS    ft.    cone.  ' 
spillbox  Sta.  114  plus  87  H; 
1   lump   sum   remove   and   rein- 
stall pumphouse,  pump,  mtr.,  and 
ace.    remove    70   ftxl^i     in    GI 
pipe.  30  ft.x6  in  and  78  ftx8  in 
steel    pipe.    Furnish    and    install 
110  ftxl  in  GI  pipe.  Sta.  139  plus 
48  H; 
1    lump   sum    remove   and    reln- 


(42) 


(43) 


vation  for  canal ;  !      %   Public  Works  Office.  Rm.  2110,   rose  Court  and  Glenbrook  Drive. 

(2)  704,000  cu.  yds.   rock  excavation        Admin.  Bldg.,  Naval  Shipyard,  S.  F.  Work  Involves : 
for  canal;                                          'Plans   and    specifications   obtainable)  (d  20  cu.   yds.  grading; 

(3)  300.000  sta.  cu.  yds.  overhaul;  from  Officer  in  Charge  of  Construe-  |  ,2)  6850  lin.  ft   concrete  gutter; 

(4)  245,000   cu.   yds.   compacting  em-    tipn,   Rm.   2110,   Admin.   Bldg.,    Naval  j  (3)  5600  2x6  headerboard ; 
bankments;                                           i  Shipyard,  S.  F.,  upon  deposit  of^ check  ;  (4)  129,000  -sq.  ft.  6-in.  asphalt  pave- 

'""     """  ment; 


(44) 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


(45) 


32 


e/5/46 

PLANNED 

EXTEND   SEWER  SYSTEM 

Cost   $50,000 

ELKO,  Nevada.  South  Side  residen- 
tial  district. 

Extension  of  sewer  system. 

Owner— City  of  Elko,  Allen  Carter, 
city  manager.  City  Hall,  Elko, 
Nev. 

Citv    Engineer— Joe    Littlefield,    City 
Hal'.,    Elko,    Nev. 
F\inds  will  be  provided  through  a 

bond    issue. 


1    lump   sum    remove   and    rein-  ,  tures  • 

stall  pump  house,  pump,  engine.  I  5     j          •  ^^ 

and     ace.     remove    98     ftx5     in  ^^^^^  ^  ^^^^,  ^^ 

steel    pipe    ^''f^.^.JK.^'^^^''  ,  (16)   16,250  cu.  yds.  unreinforced  con 

spillbox.   Sta.   159  Plu«  »3  H  ^j.^^^  j^  ^^^^,  jj^^^ 

(46)  1  lump  sum  remove  and  reinstall  ^^^^^     j^^^ 

pump  house,    pump,    mtr.,    and ' 


(5)  500  cu.  yds.  common  excavation  i  or  postal   money  order   for  $20  pay 
for  drainage  channels  and  dikes;  i  able    to    Chief    of    Bureau    of    Yards 

(6)  50  cu.    yds.    rock  excavation   foriA   Docks, 
drainage  channels  and  dikes ;        | 

(7)  6350  cu.  yds.  common  excavation  .  •     •»  k 
for  structures •                                     ' 6/5/46  J  & 

(8)  4750  cu.  yds.  rock  excavation  for  !  BIDS  WANTED-TO   BE  OPENED 
structures-  i  JUNE  14,  11    A.  M. 

(9.116.000     sq'.     yds.     prepare     rock  !  BERTHING  FACILITIES 

foundaUon   for   concrete    lining ;    EVERETT,     Wash^    Everett    Pa<;ific 

Shipbuilding  &  Drydock  Cb.  pier. 
Berthing  facilities   consisting   of    (1) 
removal   of    10    existing    slipways, 
extension  seaward  from  ways,  2,  4. 
5,    6    and    7,    including    removal    of 

(2) 


Built  fo  Losf  o  UHftmm! 

MONARCH 
BAND  SAWS 

Fcsf  .  .   .   4cc«r«f«  .  .  .  Mfild 
fully  Guarded  .  .  .  loff  l*arfB« 

MONARCH  BAND  SAWS  are  pre- 
cision Machines  thoroughly  modem  in 
every  respect,  heavy,  rugged  and 
built  to  stand  up  under  years  of  hard, 
cq^itinuous  service. 


Also  Distributors 
for  DISSTON  SAW  BLAJDES 


73  Market  Street  Oakland 

Telephone  GLencourt  8420 

4700  District  Blvd.    .     .     Los  Angeles 


stall    pump    house,   pump     mtr  ;  trimming  earth 

dec.    remove    65    "    X114    i„    gI  ,  foundation  for  concrete  lining; 

pipe    118  "•'^S  *"  «f,J»  P»P|,f"**    (11>  10,600  cu.   yds.  backfill; 
8x5x8    ft.    cone     spl"box-    Fum-    ^^g)  200  cu.  yds.  compacting  backfill; 

'".mri^'l^T  nh^s  48  H  ^13)   100  sq.  yds.  dry-rock  paving; 

pipe.  Sta.  157  Pjus^  48  H .  ;  ^^^^  ^^^   ^^_    ^g_    concrete    in  struc-  I 


yds.    reinforced    con- 


(6)  250  ft.  12-in.  storm  sewer; 

(6)  9  catch   basins; 

(7)  960  ft.   sanitary  sewer; 

(9)  2000    ft.    8-in.    asbestos    cement 
sanitary  sewer; 

(10)  3500  ft.   e-in.  do. 

(11)  46  each   manholes; 

(12)  5508   ft.    6-ln.    cast   iron   pipe; 

(13)  1750   lin.   ft.    4-in.   do. 

(14)  1540  lln.   ft.  6-in.   steel  pipe; 

(15)  10    each    6-in.    gate    valves; 

(16)  4  t-ach  4-ln.  gate  valves; 

(17)  8  each  fire  hydrants; 

(18)  44  each  air  release  valves; 

(19)  1    each    100,000    gal.    steel    tank. 
Specifications    obtainable    from    E. 


place     reinforcing  i      Spec.  17914.  „  ^,, 

bars  in  structures  •  Owner— 13th    Naval    District.    Public 

o?,^JT/ri.T^?^i^o*l^r,4n£l'    (18)1.300.000    lbs.    place     reinforcing  1     Works  Office,  Public  Works   Offi- 

3/3  ftx3/3  ftx4  Jt  cone  spUlbox  .  bars  in  canal  Uning;  cer,    1225  Exchange   Bldg.,   Seattle, 

(19)  200    sq.    ft.    place    elastic    joint-        Wash. 

filler  material ;  1      Specifications   obtamable  from    the 


approximately   1200  piles,   etc 

installation   of   10   government  fur-  } 

nished  bits  and/or  cleats  on  exist-  ^  p    -wilsey.   City   engineer.   City  Hall, 

ing  structures;   (3)   fabrication  and  :  jjjjjg^jg^Q^jj    ^  deposit   of  $10.00. 

installation  of  two  timber  spall  or  *"       Ji ^ 

spar     separators    and     accessories ;  |  (Continued  on   Page  4) 


and  100  ftx5  in  Steel  pipe.  Fum 
ish    and    install   110    ftxl    in    GI 

(47)  rcmrsum'^'rem'o've^O  ftx36  in    <20)  2W    lin.  "ft.    place    rubber   water  j  above  office  upon  deposit  of  $10 

cone,  standpipe.  Sta.  18  plus  16  J  ;    „,  „_  P   •   ,      .  «,„„♦    ^i^v. j.,  i 

1    .  SL   _«~,«,,x»  o  tty,9ti  in  .  ^^-1 '  ^9    M    It.    b.m.    erect   timber    m 

1   lump   sum   remove   8  ftx36  in  ct„.,.f„r«a. 


(48)  1   lump   ou...   .„»^.v..^   ^  » — ^  ~|  structures- 

..a.  ?'"?''  ^**"'*P'^^^^;i\^nH%S/  i  ^22)  5000     lin.    'ft.     construct     under- 

(49)  1    lump   sum    remove   and    rein-l  ^^^.^^   ^^.^^   uncemented   Joints; 

and     ace.  "remove     122    ftx8    in,  cemented  joints; 


3  5 


6/5/46 

SUB-CONTRACTS  AWARDED 
RECONSTRUCT  WHARF 
stall    pump    house,    pump,    mtr.,  j  looolln  "fT' l^v  Tewe7  dId^" wiTh  '  Contract   Price   $9,372 

remove     122    ftx8    ini^'*'^'  n^Jr^.ri  LI^L  ^^  "^'^^  ,  SAN  FRANCISCO.  Embarcadero 


3  2 


6/5/46 

BIDS  OPENED 

OMAK,  Okanogan  Co.,  Wash.— Ford 
&  Walters,  1043  E.  90th  St.,  Seattle, 
at  $176,036  on  sewage  treatment  plant, 
and  State  Construction  Co.,  1750  19th 
Ave.  S.,  Seattle,  at  $117,813  on  sewer 
system,  submitted  low  bid  to  City  of 
Omsk,  City  Hall,  Omak,  for  construc- 
tion of  sewer  system  and  combined 
sewage  treatment  plant  amd  lift  sta- 
tion. Plans  by  Consulting  Engineer 
G.  D.  Hall  &  Associates,  Larson  Bldg., 
Yakima,  Wash. 

Other  bids  on  sewer  system  were: 

R.   L.  Moss  &  Co.,  Zenith,  $118,900. 

Goodfellow    Bros.,    Inc.,  Wenatchee, 
•»121.288. 


steel  pipe.  Sta.  18  plus  20  J; 

(50)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  93  ftx6  In  steel 
pipe  and  7  ftx30  in  cone  stand- 
pipe.  Sta.  32  plus  40  J; 

(51)  1  lum  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and     ace.    remove    100    ftx7    in 


(24)  130   lin.    ft.    lay    15-in. 
concrete  pipe; 


diameter 


Reconstruct  bulkhead  wharf  north  of 
Ferry  Building. 


Machinery  &  Material 

NEWS  INDEX 


Misc.   Supplies   &  Materials  42 

Machinery  and  Equipment  43 


EAGLE  ROCK  WOOL 


INSULATION 


BATTS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEIlog  2-3688 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


(25)  60    lln.    ft.     lay    18-in.    diameter    O^"^"— ^°*'"l°r^wh*t?^''hfpf  .n^' 

missioners,  F.  G.  White,  chief  engi- 
neer.  Ferry    Building. 
PlaJis   by  engineering  department   of 
owner. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


steel   pipe  and  3x3x3  cone  spill-  -  ^^^^^  ^,„j.^ . 

box.  Sta.  40  plus  90  J;  (29)  400  lin.  ft.  install  electric  metal 

(52)  1  lump  sum  remove  and  reinstall  c-^'duits- 
pump,  mtr.,  and  ace    renriove  70    ^3^,  ^^  ^^^^    'install   electric   conduc- 
ftxl  in  GI  p  pe.  90  ftx7  in  steel  ^^^g  ^^^  „^  ^.^^ 
pipe    and    2/4    x4x2/5    ft.    cone;                       Schedule  No   2 
spillbox.  furnish   and   install  110  I    ^^ry  Coulee  Siphons  Nos.  1  and  2) 
ft  xl  in  GI  pipe.  Sta.  61  plus  65  J  '  ^3^^  202.OOO  eu.  yds.  common  excava- 

(53)  1    lump    sum    cut.    remove,    sal-:  tion  for  structures; 
vage   and    cap    ptn   o£,  %  JP    ?r-    ^gg^  ^^^qq   ^^    y^jg     ^^^.j^    excavation 


concrete  pipe; 
(26i   130    lin.    ft.    lay    30-in.    diameter 
concrete  pipe; 

*"'  h^uS'"''  "'"^"^"'''"''^''"icoMrrctor-Ben    C,    Ger»lcl<,    Inc.! 6/5/46  "     4  2 

(28,  »«     >L.     install     -sceuaneousi    ^>22_,Mag<e^VS^.,^an^^^^^^^  caM._Bia«    win 

j      jjg^  gt  be  received  by  the  State  Purchasing 

Reinforcing    Steel  —  Shepard    &    Me-    Agent,  Sacramento,  for  materials  and 
i      Sweeney,  3901  Mission  St.  .equipment  as  follows: 

I  Concrete — John    Cassaretto    Co.,    6th  •  June  6 

j      and  Berry  Sts. 

All  of  San  Francisco. 


this  cleaner  removes 
old.  hartiened  paint 
right  to  the  heel  .  .  . 


31 


6/3/46 

BIDS  WANTED 

BE.WEKTON,  Ore.  —Until  June 
11.  bids  will  be  received  by  the  City 
of  Beaveiton,  City  Hall,  for  construc- 
tion of  500,000-ga.  reinf.  concrete 
reservoir  and  pumping  stations,  wa- 
ter supply   line  and  chlorinator. 

Specifications  obtainable  from  Con- 
sulting Engr.,  John  W.  Cunningham 
and  Assoc,  Spalding  Bldg..  Portland. 


chard  spray  system,  Sta.  70  plus 
00   J    to   90   plus    72    J; 

(54)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  97  ftx8  in  steel 
pipe  and  %x3/3x3/3  cone,  spill- 
box, Sta.  80  plus  79  J; 

(55)  1  lump  sum  remove  and  reinstall 
pump    house,    pump    mtr..    and 


jQUO.  57910,  REQ.  E48284 : 
:     700  tons  quarry  waste,  1-in.  maxi- 
|mum  size,  delivery  to  Job  from  Kelly 
;  Curve  to    %   mile  south   Station   160- 
••  '916.   Napa-Vallejo  Highway. 
JREQ.   48283: 
Co.,  :      1050  tons  quarry  waste.  1-in.  maxi- 
mum size  delivery  job  Soscol  and   % 


Cabot's  Brush 
Cleaner 

Distributed  by 

Guiui  Carle  &  Co. 

20  Potrero  Ave., 
San  Francisco 

UNderhill  5480 


6/3/46 
f.      structures-  :  CONTRACT  AWARDED 

<•>■>,  Li'ftr^;    *  '  ^  u      ,  i      RICHMOND,      Contra     Costa 

?f  ?!fSXn    *•  ^""^  ^K-  °j:"^*"^=  '  Calif—The  Standard  Oil  Co.  of  Cali 

(34.   146.000  cu.  yds.  backfill;  I  f  ornia    225  Bush   St,   San   Francisco,    mile    north    on    Napa-Vallejo    High- 

(35)  4000   cu.   yds.   compacting   back-    ^^^  ^'^^^  granted  CPA  approval  for   way,  Station  138-197. 

the  construction  of  a  wharf  at  Rich-  ;  June  7 

mond,    Contra    Costa    County;    estl- ' QUO.  57010.  REQ.  104644 : 
mated  cost  $4,370,000.  ;     60  tons  emulsified   asphalt,  200-300^ 

The  plans  provide  for  the  rehabill-    penetration  type 


fill; 


of    shipped    to   Valley    Springs    or   Ken- 


33 — BRIDGES 


6/5/46  3  3 

BIDS  POSTPONED  INDEFINITELY 

LONG  BEACH,  Los  Angeles  Co., 
Calif —The  City  Council  of  the  City 
of  Long  Beach  has  postponed  in- 
definitely the  call  for  bids  on  the 
construction  of  the  Long  Beach  Blvd. 
bridge  because  of  the  shortage  of 
steel.  The  bridge  is  to  span  the  Los 
Angeles  River  flood  control  channel. 
The  council  is  expected  to-  approve 
plans  and  specifications  for  the  Wil- 
low St.  bridge  and  storm  drain  within 
the  next  10  days,  but  call  for  bids 
will  also  be  indefinitely  postponed 
for  the  same  reason. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

6/5/46  ••     3  4 

BIOS  OPENED 

SACRAMENTO.  Calif.  —  H.  Earl 
Parker,  12th  and  F  Sts.,  Marysvllle, 
at  $438,057.25.  submitted  low  bid  to 
the  U.  S.  Engineer  Office,  Wright 
Bldg..  Sacramento,  under  Spec.  1221-A 
(formerly  Spec.  1221)  for  levee  con- 
struction on  left  bank  of  Sacramento 
River  from  Isleton  to  Walnut  Grove. 

Work  involves : 

(1)  1.300.000  c.y.  excav. ; 

(2)  1  lump  sum  remove  trees; 

<3)  45.500  M.  gals,  water  for  com- 
paction and  sprinkling; 

<4)  29.400  tons  crushed  rock  surf 
in  place; 

<5)  130  roller  hrs.  compaction  roll- 
ing, one  power  roller; 

<6)  69,200  sq.  yds.  remove  exist,  hl- 
way  pavement; 

<7)  180  lin.  ft.  8  in.  CMP  16  gage ; 

(8)  20  lin.  ft.  10-ln.  CMP,  16  gage; 

(9)  30  lln.  ft  12  m.  CMP  16  gage; 
<10)  20  lln.  ft.  16  in  CMP  16  gage; 


.  (36>  41,300  cu.  yds.  concrete  In  struc- 

;  tures ; 

'  (37i   14,820,000    lbs.    place    reinforcing 

ace.  remove  85  ftx2  in  GI  pipe,  i  ^33^  Jj,"^    ,,3  ^^^^^    water  ^  tatuin^^^^^^^^  ^^^   "  ^^^-    ''   ^°   "*   ^^"'^^   *"    ^"^  ^^" 

134  ftx5  in  steel  pipe  and   %x%  1  aton«  .present       Long     wnan,       man> 

irSi  ft    wnnrtfn   Qnillhax    Fiimish  '      „     aiups ,  which  will  be  replaced.  The  pier  when    tucky  House. 

aJdLt^nilOflxlTnGI?ipS;^^*^  ^^   ^^^    *""**"   ^^'''^°"   ^^^^^^TnlLrged  will  increase  docking  space,     Alt    2.  material   delivered   by   ven- 
S^a  91  nlus  27  J  i  and  connections.  .    |  J"^^'fhree  to  five  berths.  The  loading   dor's    Unk    truck    state    storage    at 

/"^R^   iiiimn  ^iim  remove  and  reinstall'  *'    ^^^^    follow:  I  section    will    be    increased    from    Its    Valley  Springs  or  Altaville. 

ilT^  hoTse^ump     mJr      aSd    <^ '  Utah  Construction  Co.  and  Win-    «^^y°^^  i^jg  ft.  to  2466  ft.  and  will  be   QUO.  57570  REQ.  87353 
?""?. A°"^^»o  ?»"JVP;„  ^5r'  «f "-  «ton  Bros.  Co.,  San  Francisco,  (1 )  !  Cu  on  nilin^  and  understructure  of  '     250   tons  liquid   aspha 


Boilers — High  Pressure  and  Heating 

NE\^      AND      REBUILT 
All  Sizes  ftnd  Tsrpct  of  Sted  Tanks 

OCEAN  SHORE  IRON  WORKS 

SRO  E>hth  St.  .  Ph6ne  UNderhiH  4310-5^1  Fraadsc* 


ace  remove  80  ftxl  in  GGI  pipe, 
105  ftx5  in  steel  pipe  and  8ftx30  [ 
In   cone  stamdpipe.  Furnish  and  ' 
Install  110  ftxl  in  GI  pipe.  Sta. 
115  plus  25  J; 

(57)  1    lump   sum    remove  and   rein-  : 
stall    pump   house,   pump,    mtr., ' 
and  ace.   remove  70  ft.xl   in  OI 
pipe   and   94   ftx5    in   steel  pipe.  , 
furnish  and  install  110  ftxl  in  GI 
pipe.  Sta.  125  plus  31  J; 

(58)  1  lump  sum  remove  and  reinstall ; 
•  1945  ftxl2  in  cone  pipe  2-6  ftx8 

in  standippes  and  4-10  in  outlets,  j 
Sta.  137  plus  65  J  to  157  plus  10 

J;  • 

(59)  1  lump  sum  remove  and  reinstall  i 
pump  house,  pump,  mtr.,  and  I 
ace.  remove  80  ftx7  inch  steel  | 
pipe,  5x5x3/3  ft  concrete  spill-  '. 
box  and  6  ftx36  in  cone  stand-  1 
pipe.  Sta.  149  plus  10  J : 

(60  1  lump  sum  remove  5x5x3/3  ft 
cone  spillbox  and  10  ftx36  in 
cone  standpipe..  Sta.  149  plus  21 

J: 
(61)  1  lump  sum  remove  and  reinstall  ; 
pump,   engine,   and  ace.   remove 
65  ftx2   in   GI  pipe,   119  ftx4   in 
steel    pipe    and  R    x    4    x   4    f t  j 
wood  spillbox.  Furnish  and   in-  ! 
stall  110  ftx  1  GI  pipe.  Sta.  171  ■ 
plus  33  J;  i 


i  built  on  piling  and  understructure  of       250   tons  liquid   asphalt    SC-4   ven- 
$1,662,802.50;    (2)    $1,208,994;    total,  j  ^g.jjjjjj.pgjj  concrete,  with  asphalt  sur- ,  dor's    spreading    equipment    between; 
$2,871,796.50;   bid  is  based  on  the  k^^^   rp^^g  repair  dock,  office  building.    Sage  and  junction  of  State  Route  71 1 
award    of    both    schedules.    Will  |  j„achine    shop    and    warehouse    will   and  79  betwen  Hemet  and  Temecula  [ 
accept  award  of  Sch.  1  alone  with  :  ^j^^  ^^  reconstructed.  When  the  pier    River.  ; 

an    increase    of    10    per    cent    on  I .  j^ted  it  will  provide  four  deep- |  June  13  t 

each  unit  price  per  item  or  will  :  .^.j^ter  berths  for  bulk  loading  on  the  ;  QUO.  58031,  REQ.  873.'39 :  | 

accept    award    of    Sch.    2    alone  '  ^^^^^  ^^^^  ^nd  one  on  the  Inner  face,  '  '"• 

with  an  increase  of  15  per  cent  of  .  ^  ^^.g,j  ^g  gpace  for  six  barges.  New  ' 
each  unit  price  per  item.  :  ij^hting  arrangements   will  facilitate 

Tertellng    &     Sons,    Inc.,  !    f  j^t  operations.  \ 

daho    .(1)    $1,403,930;    (2)  1      gwinerton  &  Walberg  Co.,  225  Bush  i 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 
280— 13th  STREET,  SAN  FRANCISCO         -         MA.ket   S647 


I 


(B)  J.     A 
Boise,    Idaho 

$1,505,545 ;  total,  $2,909,475 ;  bid  g^~  ^^^^  ^en  C.  Gerwick,  Inc.,  112 
based  on  award  of  all  schedules  ,  j^^rket  St.,  San  Francisco,  have  been 
or  none.  'awarded  a  contract  for  the  construc- 

(C)  Guy  F.  Atkinson  Co.,  Bressi  &  1  tjon  of  a  mile-long  causeway  in  con- 
Bevanda  Constructors,  Inc..  David  j  nection  with  the  new  wharfing  facill- 
G.  Cxordon  and  W.  E.  Kier  Con-  |  ties  The  causeway  will  be  construct- 
struction  Co.,  (1)  $1,743,802.50;   (2)  j  g^j  f^m  the  shoreto  the  loading  face 

I 


AMERICAN  DRAFTING 
SERVICE 


STRUCTURAL  and   MECHANICAL 


Plans  for  Homes,  Alterations,  Etc. 


2489   MISSION   STREET 
Phone  Mission  1087 


FOR    SALE 


TIMBERS,  wallboards,  plumbing,  j 
pipe,  millwork,  and  other  building, 
materials.  SALE  PRICES.  Large! 
stocks  of  "hard  to  get"  items.  i 


Wire,  write,  or  *phoBe 

CLEVELAND  WRECKING  CO. 
2900  Third  St.     -     VAlencia  4977 


McLAREN  CEMENT 

ASBESTOS  BOARD 

• 

4-ft.  X  8-{|.  z  1^8411.  or 

3^1 6-in.  and  V4'un.  Comi. 

3-ft.  e-in.  X  8-ft. 

LD.ReederCo.,S.F. 

DOuglas  5050 
100  Sacramento  Street 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOtlLE.  SCOOPMOIILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIBRATORS 

GENERATORS 

• 

H.     STECKER 

PHONI 

BERKELEY  2752 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


STRUCTURis 

INCORPOItATED 

220  Montgomery  SL 

San  Francisco  4,  Calif. 

YUkon  0407 

SACRAMENTO  OFFICE 
1014  Sth  SL — 'Phone  Sac  38543 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOUIS 

STHELFORM  CONTRAaiNG  CO. 

666  FJ^uriaon  St  DO  5583  Sai 


SAMERSTON  &  GREER  LRMBEI  CO. 

Wholesale  and  Jobbinf  Yards 

LUMBER  .  TIMBERS  -  TIES  -  FIR  .  REDWOOD 

PONDEROSA  -  SUGAR  WNE 

Sar.   Francisco  OaklanJ 

1800  ARMY   STREET         1  2001    LIVINGSTON   STREET 

ATwaUr  1300  KEfleg  4-11S4 


UNITED  MATERIALS  Sc  RICHMOND  BRICK  CO.,  Ud. 

If aaafactarers  of 
Wire  Cut,  Repressed  pmr-     DMPV      Hollow    BuiW 
inf.  Aetd  Resislins,  Fmu,     DKlLIk       »n«'    Partition 
Fire  Clay,  and  Fire    .    .    .    *'***^**      and  Qiiarrir  .  . 
Office  and  Pliant— 4*OINT  RICHMOND 


TILE 
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DAILY    PACIFIC    BUILDER 


WEDNESDAY,  JUNE  5.  1946 


BuiMin^  Pennils,  Coniraictti} Recordedl  rVolicets 


BUILDING  PERMITS 

Granted 


ALAMEDA 


PATTERN  SHOP,  $1000 ;  2817  Buena 
Vista  Ave ;  owner  and  buUuer  Hugh 
Jackaon.  2817  Buena  Vista  Ave, 

REPAIR  FIRE  DAMAGE.  |1000;  3 
McCartney  Rd,  Bay  Farm  Island; 
owner  and  builder,  Jess  D  Weed, 
premises. 

ALTERATIONS.  83500;  1716  Cheat- 
nut  St;  owner,  Mrs  Mabel  M  Ten- 
ant, 1716  Chestnut  St ;  builder,  Sals- 
bery  Bros,  1030  Taylor  St. 

DWELLING,  86800;  1421  Chestnut 
St;  owner  and  builder,  Richard 
RlehU  1327  Burbank. 

ALTERATIONS,  8600 ;  652  Palace  Ct ; 
owner,  Catherine  Agenta,  premises ; 
builder.  Elder  ft  Owens,  2206  En- 
cinal   Ave. 

ALTERATIONS,  83000;  1801  Web- 
ster; owner,  W  W  Gibson,  31  Ex- 
celsior Ct,  Oakland ;  builder,  James 
H  Pedgrlf  t,  618  Apgar  St,  Oakland. 


BERKELEY 

ALTER,  8850;  800  Vincente;  owner 
and  contractor,  A  W  Bepler,  prem. 

ALTER,  8500;  1201 H  8th  St;  owner, 
Howard  Jong,  prem;  contractor, 
Calif  Constr  Co,  3380  Adeline   St. 

ALTER,  8800;  1270  Alcatraz;  owner, 
Lunga  De  Digna,  prem;  contrac- 
tor, Federal  Mod  ft  Bldg  Co,  608 
16tb  St. 

DWELLING,  two-room,  81500;  1238 
Hearst;  owner  and  builder,  N  L 
Roberts,  premises. 

REPAIRS,  8800;  1028  Bancroft  Ave; 
owner  and  contractor,  J  J  Souza, 
1028  Bancroft 

ALTER.  12600;  1248  University  Ave; 
owner,  O  A  Theopulos,  prem;  con- 
tractor, Henry  A  Morse,  1312  Del- 
aware. 


Completion  Notices 


MARIN    COUNTY 


Recorded  Accepted 

June  1,  1940  — CORTE  MADERA 
Perham  and  Ethel  Wood  to  Mil- 
ton T  Claric -May  28,  1»46 

May  81,  1946— SAUSALJTO.  Stiiart 
and  Carrisima  Rose  to  whom  It 
may  concern — May  24,  1948 

May  29,  1946— TIBURON.  N  W 
Pacific  R  R  Co  to  Morris  ft  Son 
and  Harmon Jlay  24,  1946 

May  29,  1946— SAN  RAFAEL.  H 
R  and  Ruth  Ghilotti  to  Ralph  C 
Briggs __ May  27,  1946 


MONTEREY  COUNTY 


Recorded  Accepted 

May  29,  1946— LOT  2  Blk  1,  Better 
H(Mne  Tract,  Salinas.  Ernest  M 
and  C  W  Lunt  to  whom  it  may 
concern Jlay  28,  1946 

May  29,  1946— LOT  26  Blk  6,  Sun- 
Stream  Village,  near  Salinas.  C 
J  Barrow  to  whom  it  may  con- 
cern  May  27,  1946 

May  28,  1946— LOT  14  Blk  6,  Lake- 
view  Tract,  near  Monterey.  Thos 
E  cuid  Lillian  M  Moon  to  whom 
it  may  concern May  27,   1946 

May  27,  1946— LOTS  9-  and  10  Blk 
168,  Carmel  Wood.    Ruth   Teller     . 
Taft  to  whom  it  may  concern.... 

. Jiay  27,  1946  !  ™*te  quantities  of  work  are : 


lets;  18  switches;  24  plugs;  5  ckts. 

84  1452  Bancroft;  owner,  M  B 
Gross;  contractor,  Preston  Jones;  8 
fixtures. 

85  2041  Ashby  Ave ;  owner,  A  Par- 
sons; contractor,  Preston  Jonea;  17 
fixtures. 


Eiqpiieeriiig  Sectnn 


40—    STREETS  AND 
HIGHWAYS 


6/3/46  40 

BIDS  WANTED 

ARIZONA— UntU  June  11,  10:80  a. 
m.,  bids  will  be  received  by  the  Ari- 
zona State  Highway  Commission,  17th 
Ave.,  and  Jackson  St.,  Phoenix,  Aria., 
for  the  construction  of  the  Nogales- 
Tombstone  Highway,  F.  27  (2)  AFE 
8231  The  work  is  located  in  Santa 
Onus  County,  beginning  at  Sonoita 
and  extending  northeastly  about  13 
miles  to  the  Cochise  County  line, 
consists  of  grading  and  draining,  and 
is  to  be  completed  by  Feb.  28,  1947. 

Plans  and  specifications  available 
from  the  above  office  upon  payment 
of  812.75;  guarantee  of  5%  to  ac- 
company bids. 

The   principal   items   and   approxi- 


6/5/46  ••     4  0 

BIDS  WANTED 

STANISLAUS  ft  SAN  JOAQUIN 
Coa,  Calif.— Until  July  8,  2  p.  m., 
bids  wiU  be  received  by  the  State 
Diw.  of  Highways,  O.  T.  McCoy, 
State  Highway  Engr.,  Public  Worlcs 
Bldg.,  Sacramento,  for  about  4.A 
milees  grading  and  paving  with 
Portland  cement  concrete  between 
Salida  and  one  mile  north  of  Ripon 
in  Stanislaus  ft  San  Joaquin  Coa 

The  work  involves: 

(1)  2066  cu.  yds.  remove  concrete; 

(2)  228  sta.  clearing  and  grubbing; 

(3)  63,000  cu.  yds.  roadway  excava- 
ti<m; 

(4)  2425  cu.  yda  structural  excava- 
tion; 

(5)  40  ciL  yda  ditch  and  channel  ex- 
cavation ; 

(6)  162,000  sq.  yds.  compact  original 
groxmd; 

(7)  69.000  cu.  yds.  imported  borrow, 
type  A; 


(7)  820   ions    paving    asphalt    plant 
mix  surfacmg; 

(8)  18  tons  asphalt  paint  binder; 
Location   No.  2  (lll-Nev-ai-A) 

(9)  3  CXI.  yda  remove  concrete; 
(10)  1900   cu.    yda   roadway    excava- 

ti<m; 

(U)  525  cu.  yds.  structural  excava- 
ttoo; 

(12)  4100  ciL  yds.  imported  borrow; 

(18)  develop  water  supply  and  fur- 
nish water  equipment; 

(14)  370  M  gallons  apply  water; 

(15)  65  sta.  finish  roadway; 

(16)  2000  tons  crusher  run  base; 

(17)  24  tons  Uquld  asphalt  (SC-2) 
prime  coat  and  penetration 
treatment; 

(18)  85  tons  sand  prime  coat  and 
p«aetration  treatment; 

(19)  21  tons  liquid  asphalt  (SC-6) 
seal  coat; 

(20)  250  tons  scre^iings  seal  coat; 

(21)  2800  tons  minimum  aggr^r&te 
plant  mix  surfacing ; 


(8)  32,500  cu.  yds.  imported  borrow,  j  (22)  170    tons    paving    asphalt    plant 


May   25,    1946— LOT   9   Blk    2,   Del 

Rey  Woods,  near  Monterey.    Olln 
O    Shafer    and    Woodrow    Moore 

to  whom  it  may  concern 

.„ May   17,    1946 

May  24.  1946— LOT  14  Blk  1,  Pre- 
sidio Terrace,  near  Pacific  Grove. 
Edwin  W  and  Doris  L  Plxley  to 
whom  it  may  concern 


SANTA   CLARA   COUNTY 


SAN   BRUNO 


GARAGE  and  ADDITION,  $1500;  644 
Masson  Ave;  owner  and  builder, 
George  O'Neal,  premises. 


Recorded  Accepted 

May  23,  1946— NEly  74  ft  of  Lot 
12  Tract  236,  Terrene  De  Flores 
Tract.  Evert  J  Amick,  217  Brook- 
lyn Ave,  San  Jose,  to  Douglas  F 

Kline May  22,  1946  ( 

May  23.   1946— LOT  5  Blk  3,   Bar-      j 
rett   ft   Mack    Subdiv,    San   Jose.      ! 
Robert  L  and  Mary  E  Talbott  to      \  6/4/46 
Robert  L  Talbott May  22,   1946 


(1)  182,700  cu.  yds.  roadway  excav.; 

(2)  4900  cu.  yds.  drainage  excav.; 

(3)  8500  cu.  yds.  structural  excav.; 

(4)  191,000    sta.    yds.    station    yard 
overhaul ; 

(5>  8200  cu.   yds.  mi.   cu.  yds.,  mile 
haul; 

(6)  67,300  tons,  imported  borrow; 

(7)  68000  cu.   yds.   stripping  pits; 
May  21.   1946*    (8)  4400  M  gal.   sprinkling; 

I    (9)  1700   hrs.    rolling; 

I  (10)  640  hrs.  mechanical  tamping; 

!  (11)  2044  cu.   yds.  class  A  concrete; 

j  (12)  218,200  lbs.  reinforced  steel; 

I  (13)  3528  lin.  ft.  CMP  (6  sizes)  ; 

!  (14)  300  lin.  ft.   rail  bank  protection; 

(  (15)  6  each,  cattle  guard; 

;  (16)  116.900     lin.     ft.    standard     line 

fence,      and      other      incidental 

items. 


type  B; 
(9)  80,600  sta.  yda  overhaul; 

(10)  66.700  qs.  yds.  subgrade  treat- 
ment; 

(11)  develop  water  supply  and  fur- 
nish water  equipment; 

(12)  8570  M  gallons  apply  water; 

(13)  228  sta.  finish  roadway; 

(14)  390  cu.  yds.  salvage  surfacing; 

(15)  14.250  tons  untreated  rock  base; 

(16)  103  tons  Uquid  asphalt  (SC-2) 
prime  coat  and  penetration 
treatment ; 

(17)  50  cu.  yds.  sand  prime  coat; 

(18)  76  tons  asphaltic  emulsion  paint 
binder,  armor  coat  and  seal  coat ; 

(19)  1000  tons  screenings  armor  coat 
and  seal  coat; 

(20)  4270  tons  minimum  aggregate 
plant  mix  surfacing; 

(21)  211  tons  paving  asphalt  plant 
mix  surfacing; 

(22)  70  lin.  ft.  raised  bars;  6/5/46 

(23)  15,040  cu.  yds.   portland  cement  {BIOS  WANTED 
concrete  paving;  SAN  JOSE,  Santa  Clara  Co.,  Calif. 

(24)  10,900    each    tie  bolt  assemblies;  I— Until  July  3,  2   p.   m.,  bids  will   be 

(25)  200    cu.    yds.    class    A    portland  j  received  by  the  State  Dlv.  of  High- 
cement  concrete  structures;         iways,  G.  T.  McCoy,  State  Highway 

(26)  60  each  monuments ;  lEngr.,    Public    Works    Bldg.,    Sacra 


I  mix  surfachig; 

(23)  2  tons  asphalt  paint  binder; 

(24)  9  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(25)  24  cu.  yds.  class  A  portland  ce- 
ment concrete  curbs; 

(26)  16  each  culvert  markers; 

(27)  340  Un.  ft.  18-in.  CMP,  16-gage; 

(28)  920  lin.  ft  8-in.  perforated  metal 
pipe  underdrains; 

(29)  300  cu.  yds.  filter  material; 

(30)  72  lin.  ft.  salvage  existing  pipe 
culverts ; 

(31)  22  lin.   ft.   relay   salvaged  CMP 
culverts ; 

(32)  700  lbs.  bar  reinforcing  steel ; 

(33)  2    each    cast    steel    frames    and 
covers  for  drop  inlets. 

Specifications  obtainable  from  the 
alMJve  office. 


4  0 


85JJ3;  total  cost  plans  and  cross-sec- 
tions  (mcHuding  sales  tax),  86^6. 

III-Tol-S7-A  betwMi  Woodland  and 
Knl^t  Landing ;  location  ^eet  only ; 
no  other  plans  available. 

in-Pla-Nev,Yub-Var.  about  85J 
miles,  seal  coat  to  be  appUed;  loca- 
tion sheet  only ;  no  other  plans  avail- 

abla 

VI-MadjKin-Tttl-440-BC.A^  near 
Califa  and  l>etween  Hanford  and 
Route  4 ;  location  sheet  only ;  no  other 
plans  avajlabla 

IV-C.C-t6-B,C,  between  Junction  of 
Routes  106  and  75  and  0.1  mile  east 
of  Port  Chicago  Road:  Plans  (In- 
cluding sales  tax),  88-61:  croM-sac- 
tions  (including  sales  tax),  flOSO; 
total  cost  plans  and  cross-sections 
(including  sales  tax),  812.91. 

Vm-Rit-26-B3an,  between  Jfid- 
way  and  east  city  limits  of  Banning ; 
location  sheet  only;  no  other  plans 
availabla 

VIII-SBId -189,59- AjaWP",  between  Al- 
pine and  Lake  Arrowheaxl  and  be- 
tween Lake  Arrowhead  Dam  and 
Burnt  Mill;  location  sheet  only  ;no 
other  plaOs  available. 

VII-L.A-2-L.A,  between  Soto  and 
Santa  Ana  Sts. :  Plans  (including 
sales  tax).  86.15;  cross-sections  (in- 
cluding sales  tax),  81-85;  total  cost 
plans  and  cross -sections  (Including 
sales  tax).  88.00. 

Checks   for    the    above    should    be 


of  Smith  Rlv^  alwut  15  miles  north- 
easterly  of  Crescent  City  on  Friday, 
June  14,  1946  at  10:00  A  M 


«/6/4«  •  «• 

BIDS  WANTED 

SHASTA  CO..  CaUf— Until  June  1& 
2  p.  m.  bids  will  be  received  by  the 
State  Div.  of  Highwaya,  F.  W.  Hasel- 
wood,  Dist  Engr.,  Redding,  for  stock- 
piling plant-mixed  surfading  at  four 
looations  on  Route  28  between  12  and 
84  miles  east  of  Redding. 
Woric    Involves 

(1)  762    tons    mineral   aggregate; 

(2)  88  tons   liquid  asi^bSLlt,  SC-S 
Specifications  may  be  obtained  at 

above  office. 


41.-GAS,  WATER  AND  OIL 
PIPE  LINES 


4  1 


6/5/46 

CONTRACT  AWARDED 

LOS  ANGELES,  Calif.— The  Con- 
solidated Steel  Corp.,  Ltd.,  5700  East- 
em  Ave.,  Los  Angeles,  at  an  esti- 
mated 86,000,000,  awarded  contract  by 
the  Southern  Counties  Gas  Co.,  810 
S.  Flower  St.  Los  Angeles,  for  the 
fabrication  of  214  miles  of  30-inch 
steel   pipe,  which   will   be   lakl   from 


Blythe,  Calif.,  on  the  Arizona  border. 

into  Southern  California.  This  is  part 

made^'payable  to  the  Department  of    o'   the  gas    line   which    will    extend 


Public  Wlorks,  Division  of  Highways,  j  about  1206  miles  from  Texas  for  the 
and   should   accompany   the  order   to  '  piping  of  natural  gas. 
this  office  I  

Requests  for  the  above  plans,  speci-  1 
ficatlons  and  proposal  form  must  be  I 
addressed  to  the  office  of  the  State 
Highway    Engineer,   P.   O.   Box   1499,  ' 
Sacramento,  C^llf. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. ! 


Official  Proposak 


6/5/46 
NOTICE 


4  0 


FIRST  PUBLISHED  TODAY 


Moving  or  Demolition  of  Two  Frame 
Buildings  at  2435  Bancroft  Way, 
Berkeley. 


.  I 


SACRAMENTO,    Calif .  — A    repre    , 
sentatlve  0f  the  district  office  of  the  ; 
,  State  Division  of  Highways  will  meet 
(27)  80  lin.  ft.  timber  bridge  railing ;  !  mento,   for  about   1.3   miles   grading  j  prospective  bidders  for  the  proposed 


'ADVERTISEMENT  FOR  BIDS'* 


DWELLING,   83600;   841   Third   Ave;  f May    25,    1946— SE    line    San    Jose 


owner  and  builder,  E  M  O'Toole. 

RESIDENCE  (stucco),  86000;  781 
Linden  Ave;  owner  and  builder,  R 
Delucchi.  420  San  Mateo  Ave. 

RESIDENCE  (stucco).  $6000;  785 
Linden  Ave ;  owner  and  builder,  R 
Delucchi,  420  San  Mateo  Ave. 

RESIDENCE  (stucco),,  $6000;  791 
Linden  Ave;  owner  and  builder,  R 
Delucchi,  420  San  Mateo  Ave. 

DUPLEX,  $6500;  101-109  Scott  St; 
owner,  T  Branham,  541  Green  Ave. 

ADD  TO  RESIDENCE,  $1500;  1014 
Montgomery  Ave;  owner,  Dr  M 
Klein,  123  Toyon  Ave,  South  San 
Francisco ;  day  work. 


Los  Gatos  Road  NE  373.19  ft  from 
Sly  line  Lot  6  on  Road  NE  91.71 
ft  SW  27&66  ft,  Pt  6  Lants  Par- 
tition. Raymond  T  Mathls  to 
whom  it  may  concern. 


FRESNO  COUNTY 


ADD  TO  GARAGE.  $500 ;  1815  Cherry, 
Fresno;  owner  and  builder,  Peter 
Kiewit   Sons,   1816  Cherry,   Fresno. 

REPAIR  STORE,  $1000;  2635  Tulare; 
owner,  Larry  and  Donald  Pogue, 
prem ;  builder,  Lockwood  &  Reese. 
3416  Madison  Ave. 

REPAIR  CAFE.  $1800 ;  1218  Merced ; 
owner  and  builder,  Half  Moon  Cafe, 
premises. 


40 
BIOS    WANTED 

LEWIS    COUNTY.    Wash.,    —    Until 

June  11,  10  a.  m.,  bids  will  be  received 

by  the   W.   H.   Lynch,   Public   Roads 

Administration      Division     Engineer, 

1808  Bedell  Bldg.,   Portland,  Ore.,  for 

I  grrading    a    section    of    the    Randel- 

May  23,   1946 ;  Yakima   Highway   In   Columbia    Na- 

May  25.   1946— SW  COR  California      ;  tional  Forest,   Lewis   County,   Wash; 

Ave  and  2nd  St,  Palo  Alto.    W  H      i  Wash.    13-Y2.ZUnits  1   and  2. 

Sloan,   Manuella   Ave,   Los   Altos 

to  Wells  P  (]roodenough _ 

May  21,   194016/5/46  40 

May  25,  1946— LOT  4  BLK  152,  Tr      !  CONTRACT    AWARDED 
70,  Garland  Tr.    Coastwise  Const     jPAVE  PLAY  AREA 

Co   to   Edward   Comblum 1  Cont.  Price,  $0,094  per  sq.  ft 

May  24,  1946 '  STOCKTON,    San    Joaquin    County, 

May   23,    1946— LOT    17   Tract    191,     j     Calif. 
Westwood    Park    Unit   No    1.     M      'Repavlng  and  surfacing  play  area  at 
W  Wlcklow  to  whom  It  may  con-      i     Weber   School. 

cem May  21,  1946  j  Owner— Stockton  Unified  School  Dls- 

May  23,  1946 — 1340  and  1350  Green-  !  trlct,  Thomas  H.  McCandless,  pur- 
wood  Ave,  Palo  Alto.  G  E  Carey,  j  chasing  agent.  Administration  Bldg 
E    J    Schmallng    and    H    J    Cor-      1     324  N.   San  Joaquin   St.,   Stockton. 

nlsh  to  E  J  Schmaimg Contractor— S.   M.   McGaw  Co.,  Elks' 

May  22,  1946  |     Bldg.,  Stockton. 

May  25,  1^6 — SEIy  line  San  Jose 

i  6/5/46  •40 


(28)  140    each    culvert    markers    and  ,  and  paving  with  asphalt  concrete  on 
guide  posts ;  |  Portland    cement    concrete   ba^e   and 

(29)  3.8    miles    new    property    fence,  i  existing   pavement   between    Bascom 
type  A;  jAve.  and  Park  Ave.,  in  Santa  Clara 

(30)  0.45    mile    new    property    fence,   Co.,  Calif. 

type  B;  i     The  work  involves: 

(31)  28  each  drive  gates;  i    (1)  375  cu.  yds.  remove  concrete; 

(32)  1644  lin.  ft.  18-in.  CMP,  16-gage;  j    (2)  clearing  and  grubbing; 

(33)  412  Un.  ft.  24-ln.  CMP,  14-gage;  i 

(34)  618  lin.  ft.  21%xl3Vi-in.  CM  arch  j 
pipe,  16-gage;  1 

(35)  376    Un.   ft.    30xl7-in.    CM    arch 


project  In  Placer,  Nevada  and  Yuba  ; 


2435  Bancroft  Way,  Berkeley. 
Subject     to     conditions     prescribed 


Counties  1  III-Fla.Nev.Yub-Var),  f or  '  hy  the  undersigned,  sealed  bids  are 
which  bids  are  to  be  received  in  Sac-  !  Invited  for  the  removal,  by  moving 
ramento  on  June  19,  1946.  t  f*"  demolition,   of  two  frame   bulld-- 

Sald  representative  wUl  meet  pros-  i  ings  at  2435  Bancroft  Way,  Berkeley, 
pectlve  bidders  at  the  district  office  j  California.  No  bids  will  be  received 
In  Marysville  on  Friday.  June  14,  1946,    ?"«*"   2:00    P.    M..    Friday,    June   21. 


CMP    siphon. 


pipe,  14-gage; 

(36)  454    Un.    ft.    42-ln 
12-gage; 

(37)  23  each  field  joints  for  siphons; 

(38)  5  each  spillway  assemblies; 

(39)  42  lin.  ft.  8-in.  CMP  downdrains, 
16-gage ; 

(40)  111  lin.  ft  salvage  existing  pipe 
culverts ; 

(41)  26,700  lbs.  bar  reinforcing  steel; 


(3)  11,300  cu.  yds.  roadway  excava-  ' 
Uon;    ■  ' 

(4)  310  cu.   yds.   structural  excava- 
tion; 

(5)  100,000  sta.  yds.  overhaul; 

(6)  2400  cu.  yds.  imported  borrow; 

(7)  26,500    sq.   yds.    prepare   class   C 
subgrade ; 

(8)  develop  water    supply    and    fur- 
nish water  equipment; 

(9)  160  M  gallons  apply  water; 
(10)  72  sta.  finish  roadway; 


at  10  A.  M. 


40 


6/5/46 

TO  ASK  BIDS 

FRESNO  CO.,  Calif.— Bids  wiU  be 
asked  about  July  1,  by  the  Fresno 
County  Board  of  Supervisors,  A  J. 
Nielsen,  county  engr..  Court  Hotise, 
Fresno  for  (1)  8.5  miles  rock  base, 
raising  grade  and  oil  surfactog  of 
shoulders  on  the  Fresno-Coallnga 
'  road,  from  3  miles  southwest  of  Five 
new  oil  field,  esti- 


(42)  miscellaneous  items  of  work. 

Specifications  obtainable  from  the 
above  office. 


I  Points  to  n^%r  a 
(11)  31    tons    liquid    asphalt    (SC-1)  j  j„ate<j   cost   $135,000  and  for    (2)    10 
prime     coat      and      penetration  ( miles     r«aaing    grade    and    applying 


1946.  Specifications  and  Information 
available  at  the  oflce  of  the  Chief 
Purchasing  agent,  318  Administra- 
tion building,  University  of  Califor- 
nia, Bericeley.  California,  beginning 
June  5,  1946.  The  right  to  reject  any 
and  all   bids   is   reserved. 

"The  Regents  of  the  University  of 
California". 

(Daily  Pacific  Builder) 
(June  5-6-7-10-12-18-14-17-18.  1946> 


Plmnbii^  Permits 


Los  Gatos  Road  SW  91.17  ft  NE 
329.44  NW  75  ft  SW  278.15  ft  to 
pt  of  beg,  being  ptn  Lot  6,  Map 
No  2,  Lantz  Partition.  Henry 
Jewell  to  Gilpatrick  and  Stand- 


BIDS  WANTED 

.  GILA  COUNTY,  Ariz.— Until  June 
1 25,  10  A.  M.,  bids  will  be  received  by 
jthe  Public  Roads  Administration,  303 

Isn- --^y  ^^' i.  *  i  W.   Jefferson   St,   Phoenix,  Ariz.,   for 

May    25,    1946— LOT    106    Tract    66      I7129   miles.   Project  Ariz.   FH-9-E1G, 
Rose    Park    Unit    No    4.     Jos    J      ;  Bridgeport  -  Roosevelt     Dam.     Tonto 

Graglla   to  Self May  20,  1»46  |  j^j^^jgnal  Forest,  Gila  County,  Ariz. 

The  work  Involves : 


Construction  of  the  Generator  Build- 
ing on  the  San  Francisco  Campus. 
University  of  California.  2nd  and 
Parnassus   Aves.,    San    Franolsoe. 


"ADVERTISEMENT  FOR  BIDS" 


CONTRA   COSTA    COUNTY 


BERKELEY 


476  Vincente;    owner,  Dr  -E   Ma- 
german;    dealer,   East   Bay   Plbg;    w 
closet ;  w  basin  ;  .sink ;   shower. 

2467  Warring;  owner,  ;  deal- 
er, Berkeley  Plbg;  4  w  closets;  4  w 
basins ;  b  tub ;  4  showers. 

1920  Addison ;   owner,   ;  dealer, 

Geo.   Stoddard ;   3  sinks ;   shower. 

1055  Spruce  St ;  owner.  Popevlch ; 
dealer,  J  H  Jevons;  w  closet 

1548  Delaware ;  owner,  Chavez ; 
dealer,  J  H  Jevons;  w  closet;  w  ba- 
sin ;  shower. 

400  Kentucky ;  owner,  J  Gerlach ; 
dealer,  Berkeley  Plbg ;  3  w  closets ; 
3  wa  basins ;  2  b  tubs ;  sink ;  w  tub ; 
shower. 

1507  San  Pablo;  owner,  F  J  Walk- 
er; dealer,  Berkeley  Plbg;  2  w  clos- 
ets; sink;  4  drains. 

1240  Peralta ;  owner,  O  H  Pitts ; 
dealer,    Tlmmons-Berk;    w   tub.  j 

2033  Emerson ;  owner,  Musgn^'ave ;  | 
dealer,  Chas  W  Knights;  w  closet;  j 
w   basin ;   b  tub ;   w  tub. 

1305  Kalns;  owner,  J  A  Saulsbury; 
dealer,  Neal  &  Son ;  w  closet. 


Recorded  Accepted 

May  28,  1946— Lot  31,  Cole's  Addi- 
tion, Walnut  Creek.  O  J  Peter- 
man  to  self May  27,  1946  1 

May  28.  1946— Ix>ts  15  and  24,  Home-  I 
stead  Ranch,  near  Walnut  Creek.  > 
George  F  Weiss  to  George  Zuck-  j 
erman May  20,  1946  i 

May    29,    1946— Lot    85,    Lafayette     ; 


(1)  52  acres  clearing  and  grubbing; 

(2)  158,000  cu.  yds.  unclassified   ex- 
cavation ; 

(3)  1810  cu.   yds.   unclassified   exca- 
vation for  structures; 

(4)  62,850  cu.  yds.  unclassified  exca- 
vation for  borrow ; 

(5)  119,000  sta.  yds.  overhaul; 

(6)  41,200  cu.  yds.  miles  special  over- 
haul of  borrow; 

(7)  12,400  lin.  ft.  furrow  ditches; 

(8)  3260  M  gallons  watering; 


treatment;  j  6- inch    pavement    and    oil    shoulders 

(12)  13    tons    liquid    asphalt    (SC-3)  j  on  Highland  Ave.,  from  Kings  Coun- 
penetration  treatment;  Uy  une  to  Golden  State  Highway,  es- 

(13)  90  tons   sand    penetration    treat-  j  umated  cost  $142,000.  ,.„   ^^     ^  ^  ^.^^  _,w   ^  ^ 
ment;                                                 i                    1        ,       Subject  to  conditions  prescribed  by 

(14)  62  tons  asphaltic  emulsion  paint  |  !  jthe  undersigned,  sealed  bids  are  In- 
blnder  and  seal  coat ;                        1 6/5/46                                                          *^    vited  for  the  general  construction  of 

(15)  180  tons  screenings  seal  coat;      j  NOTICE  I  ^he  Generator   Building   on    the    San 
(16)3200   tons   plant  mix  surfacing;;     YOLO    <:0.,    Calif— Representative  j  Francisco     Campus,     University     of 

(17)  925  tons   asphaltic  concrete  lev- j  of   the   DWtrict   Office    of   the   State  •  Calif  ornla,   2nd   and   Parnassus  Ave- 
ellng  course ;  !  Division  of  Highways  wlU  meet  pros-    nues,    San    Francisco,    California.    A 

(18)  7500  tons  asphaltic  concrete  type  '  pectlve  bidders  for  the  proposed  pro-    deposit  of  ten  dollars  ($10.00)   Is  re- 
B  surface  course;  j  ject    In     Yolo    County.     III-Yol-87- A  ,  quired    for    each    set    of    plans    and 

(19)  200    Un.    ft.    asphaltic    concrete  '  for  which  bids  are  to  be  received  in    specifications  issued.  No  bids  will  be 
raised  bars;  i  Sacramento  on  June  19,  1946.  I  received   after   2:00   P.    M.,    Juna    12, 

(20)  5500   cu.    yds.    portland    cement  i     Said      representative      will      meet  1 1946.  Plans,  specifications  and  infor- 
concrete  pavement  base ;  j  prospective   bidders   at   the  Intersec-  1  mation     available    at     the    Cashier's 


6/5/46  ••4  0 

BIOS    WANTED 

NEAR  HERLONG,  Lassen  Co., 
C^llf.— Until  Jime  12,  2  p.  m.,  bids 
will  be  received  by  the  U.  S.  Engr. 
Office,  Wright  Bldg.,  Sacramento 
under  Specc.  1226  for  construction  of 
tanks  for  ordnance  vehicle  storage 
at  Sierra  Ordnance  Depot,  near  Her- 
long. 
The  work  involves : 

(1)  5000  cu.  yds.  excavation;  ^ .^ ^ 

i2)  10  tons  emulsified  asphalt  type  j  (21)  13  cu.  yds.  class  A  portland  ce- ;  Hon  of  Knights  Landing  road  and  |  Of  flee,  103  Administration  Buikling, 
SS-1,  for  prime  coat  in  place;      1  ment  concrete  structures;  'river  road   to  Sacramento,  in  Wood-  1  University    of    C^alifomla,    Berkeley, 

(3)  27  each  erection  of  65  Dxll-ft  t  (22)  590  cu.  yds.  class  B  portland  1  land  on  Monday.  June  10,  1946  at  :  (;.j^iifQ,.nla,  beginning  Wednesday.  May 
high  steel  tank,  including  con-  cement  concrete  curbs  and  side-  '10 KM)  A  1^  129.  1946.  The  ri^ht  to  reject  any  and 
Crete  bases ;                                                  walks ;                                                  ; 

(4)  20  each  erection  of  38-ft  Dxll-  }  (23)  630    lin.   ft.    remove    and    recon-  ; 
ft    high    steel    tank,    including  |  struct  existing  fences ;  !  6/5/46 
concrete  bases;                                   !  (24)  122  Un.  ft  12-ln.  stand,  strength  '  NOTICE 

(6)  27    each    instaU    20    CFM    auto-'  reinforced  concrete  pipe;  RIVERSIDE   CO.,   Calif.  —  Repre^         ^^_^^ 

matic  single  dessicant  dehumidl-  1  (25)  126  Un.  ft  18-in.  stand,  strength  \  sentatlve    Of   the    District   Office    01  ,  jg^  1945) 

fiers.  Including  all  fittings,  con-  reinforced   concrete  pipe;  jthe  State  Division  of  Highways  will    

nections  and  shelter  complete ;      I  (26)  1500  lbs.  bar  reinforcing  steel ;      :  meet  prospective  bidders  for  the  pro 
2    each    install   600   CFM    auto- '  (27)  550  lbs.  miscellaneous  steel; 
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all  bids  is  reserved. 
"THE  REGENTS  OF  THE  UNIVER- 
SITY OF  CALIFORNIA." 

(Dally  Pacific  Builder) 
(May    29-31,    June    8-4-5-6-7-10-11- 


(6) 


or 


Homeland.s.  Unit  No  2.  Lafayette.  :    ^-^   ,   „     „.  -     ^^„.j^  „„j  ,„ointoJn 

C  F  Hastain  to  Theo  Lapham j    <»>  1"°JP  «"™'  Provide  and  maintain 

May    20,   1946  ^  "" 

May  29,  1946— Ptn  Lots  25  and  26, 

aSh  7  mrilerTo  whom  U  mt:  '  ^l)  1100  tons  blotter  material ; 
t^lTrn'..^!^"Ll'"'Z:y  \^^^^^  385  tons  slow  curing  liquid  as 

May   29.    1946-Lot   18_,_Whyte   Or-  '^^^^  PjaU:^  yds.  concrete  • 


water  plant  or  plants; 
(10)  25,100    tons    crushed    gravel 
crushed  stone  base  course ; 


-      ,    ,       „.         ,.      ^„„„*..     Utility    Work    for    FPHA    Veterans' 

^.  - ;  posed    project    in    Ri^^^^i^.^i^""//'    Housing    Unit  to   be  Constructed    on 

matic     dessicant     dehumidifiers  !  (28)  1    cast    steel    drop   inlet    frame    VIII-Riv--26-B    Ban    tor   wnicn    '"^s    p^^,^  ^^^^^^^  ^^  jj  ^^  ^^  ^^^j^^  ^^, 

for  a   battery  of  ten   tanks,   in-  |  and  cover ;  j  are  to  be  rjeceived  in  Los  Angeles  on  j  

eluding  all  piping,  fittings,  con- |  (29)  5     each     adjust     manholes     and    June  20,  1046.  j 

nections  and  shelter  complete ;      '  catchbasins   to   grade ;  !      Said  repitesentative  wUl  meet  pros-  , 

(7)  3  each  transformers,  41€0-<5WP/  i  (30)  8  each  center  line  monuments;    !  pectlve  bidders  at  the  Banning  t-osi 


ADVERTISEMENT  FOR  BIOS 


chard  Estates  near  Walnut  Creek. 
S  G  Ackley  to  whom  it  may  con- 
cern  May   29,  1946 

May  31,  1946— Lots  7.  8,  9  and  11, 
Block  1,  and  Lots  1  and  7,  Block 
4,  all  In  Berkeley  Highlands  Ter- 
race, near  El  Cerrito.  E  M  Neth- 


(14)  44,500  lbs.  reinforcing  steel; 

(15)  120  cu.  yds.  cement   rubble  ma- 
j  sonry ; 

:  (16)  2190   Un.   ft.  corrugated   galvan- 
ized sheet  metal  culvert  pipe; 
I  (17)  760    Un.    ft.    remove,    clean    and 


240-volt,  15-kva  in  place;  ;(31)  1000  lin.  ft.  furnish  1-ln.  electric 

(8)  3    each    transformers,    4160-240/  conduit ; 

480- volt  7^ -kva,  in  place;  1(32)  600   Un.  ft   furnish   l*4-ln.   elec- 

(9)  6  cutouts,   5-kv,   50-ampere,   en- j  trie  conduit; 
closed  type  in  place;                       1(33)  500   lin.   ft    install    electric   con- 

(10)  4.  each   crossarms,   6-pln   double'  duit; 
In  pfa£e;                                               i  (34)  1100  lin.   ft.  install   electric  con- 

(11)  6  insulators  and  pins,  6-kva,  in!  dult  by  jacking  method ; 
place ; 


•  „,  J        ,         T  in    ^oAa       Subjdct  to  condltlons  phescrtbed  by 

Office   on   Wednesday,   June   12.   1846  ^  ^^^  undersigned,  sealed  bids  are  in- 

at  10:00  A.  M. j  vited  for  the  following  work  on  the 

J  Q    utility  work  for  the  F.P.H.A  Veteran 


6/5/46        J..^.^.^   ^.-^or^ATcrC  "  i  Housing    Unit   to   be   constructed    on 

■  OWNER  tIaKING  SEGREGATED      1^^^  J^J^^  Campus.  UnlversUy  of  Cal- 

®'BK,^™   T,TTTT  T^TXT/-  lifomia.  Davis.  California:  (1)  Sewers 

SCIENCE    BUILDING  .,,nnon  '^nd  Pumping  Plant;  (2)  Water  Lines 

« y  j».«...6  ...s....^  ,  ^_  Approximate  Cost  $170  000    ^jj  ^,^^^0  Lines ;  (4)  Grading,  roads 

(35)  160  lin.  ft.  furnish  fiber  detector    OAKLAND.    -^]*™**^«;  J^°"**^>';  X  »«<*   paths.    A  deposit  of  ten   dollars 


(12)  2  wire  racks,  3-wlre,  in  place;        }  ducts;  :      S®'"*"*';>L*'^*  ,^**^'^'^^"'^   x'^n^i^cr  1(810.00)    la   required    for   each    set    of 

},  in  place;     j  (36)  160  lin.  ft.  installing  fiber  detec-  j  Constructldn  of  life  science   ouiiamg,  I  pj^^jg   ^^^   specifications    Issued.    No 


erby  to  W  L  Netherby.May  28,  1S46 


Fnniace  Permit 


Liens  Ffled 


OAKLAND 


721-18th  St.,  plumber,  P.  Brunno; 
owner,  Dratlska ;  1 1  fixtures,  8  gas 
outlets. 

Sunnymere,  near  Burkhalter; 
plumber,  P.  Brunno ;  owner,  Vimera ; 
5  fixtures,   3   gas   outlets. 

Sunnymere  nr.  Burkhalter;  plum- 
ber, P.  Brunno ;  owner,  Thompson ; 
5  fixtures.   3   gas   outlets. 

5615  San  Pablo  Ave. ;  plumber,  P. 
Brunno;  owner,  W.  F.  Fields;  3  fix- 
tures,  6  gas  outlets. 

3731  Nevil  St. ;  plumber,  G.  Bler- 
man;    owner,   Rocchio;    1   fixture. 

3430  Telegrajrfi  Ave.;  plumber,  J. 
Rankin :  o^\-ner,  Steff erson ;  4  fix- 
tures. 

328  Hanover;  plumber,  J.  Rankin; 
owner,   Dr.    Strybie;    1   fixture. 

7500  Halliday;  plumber,  J.  Rankin; 
owner.  Dahl,  1  fixture. 

1714  20th  Ave.;  plumber,  J.  A. 
Freltas ;    owner,    A.    Freltas ;    4    f  ix- 


CONTRA    COSTA   COUNTY 


stockpile  or  relay  salvaged  cul- 
vert pipe; 
'  (18)  8  each  right-of-way  monuments ; 
(19)  63  each  timber  culvert  markers; 
!  (20)  3200  lin.  ft  barbed  wire  fence; 
1  (21)  1  each  gate. 

i     Specifications   obtainable  from   the 
above  office  upon  deposit  of  $10. 


(13)  2  wire  racks,  4-wire, 

(14)  2  anchors  with  guy  in  place; 

(15)  27  each  switch,  weaterproof,  250- 
volt  30A  2  PSN  fused  in  place ; 

(16)  2     switches,     weaterproof,     250- 
volt,  lOOA  4  PSN  fused  in  place ; 

(17)  2  switches,  weaterproof,  600- volt, 
30  A  3  P  fused,  in  place; 

(18.1 


4  0 


: 6/5/46 

(BIDS   WANTED 

I      MARIN      COUNTY,      Calif. —  Unti. 

•  June  26,  2  P.  M.,  bids  will  be  received 

by  the  State  Division  of  Highways, 


Recorded  Amouht 

May  29.  1946— Lot  1.  Block  8.  Map 
No  1,  Lafayette  Homesites,  La- 
fayette.   E  McDanlels    vs    Sewall 

Smith,  et  al $3,430.09   q'.  T.  McCoy,  state  highway  engineer, 

Public  Works  Bldg.,  Sacramento,  for 

•"net  length  of  about  1.5  miles  repair- 
ing with  asphaltic  concrete  pave- 
ment and  constructing  shoulders  of 
crusher  run  base  and  applying  pene- 

—  (tration     treatment    thereto     between 
•Waldo  and  Ignaclo,  Marin  County. 

—  '     The  work   Involves: 


tor  ducts ; 

(37)  24   each   electric   junction   boxes 
or  pull  boxes ; 

(38)  16   each   type   A   electric   equip- 
ment bases ; 

(29)  6    each    type    B    electric    equip- 
ment bases ; 
8  pull   boxes,  WP,   6x8xl0-in.   in  I  (40)  8  each  dispatcher  guard  posts. 
place;  <     Specifications   obtainable   from  the 

(19 1  8  redwood  posts,  4  x  8-tn.  x  5-ft  j  above   office. 

in  place;  t  

(20i   10  each  grounds  rods,  %-in.  x  10-    6/5/46  ••4  0 

ft.  In  place; 
(21)  2   weaterheads,    %-in.,   in  place; 


Electrical  Permits 


SAN  FRANCISCO 


BIDS   WANTED  '     John  G.  tSrown,   plant   manager,  is 

MONO  COUNTY.  Calif.— Until  June  '  now    taking;    segregated    bids    on    all 

26,  2   P.  M.,   bids   will   be   received  by  '  portions  of   the  work,  except  carpen- 

the   State   Division   of   Highways,   G.    try.     paintiing    and    electrical     work. 

T.    McCoy,    state    highway    engineer,  j  which  the   owner  will  do.   Construc- 

I  Public  Works  Bldg.,  Sacramento,  for  i  tion    is   scheduled    to   start   within  a 

j  about  6.3  miles  surfacing  with  road  1  week  or  te|»  days. 

I  mix  surfacing  between  Route  23  and  ■ 

i  6/5/46 
NOTICE 


a  one-st(t)ry  steel  frame  structure  ,(,|^  ^,,„  ^^^  received  after  2:00  P.  M., 
to  have  24.000  ft  floor  area;  steel-  j„„,  7  ^^^  p,^g  specifications 
tex  and  stucco  exterior,  expandea  1  ,,^j^  information  available  at  Cash- 
metal  anjd  stucco  interior,  asphalt  j  j^j.,g  Q^f,^^  j^^j  ^^jn^jj^jg^^atlon  Bldg., 
tile  floor^.  tile  roof,  hot  air  heat-  university  of  California,  Berkeley. 
Ing  system.  [  Calif orula.   and   Business  Office.  Ad- 

Owner— Mills  College,  F.  W.  Went- j  n^nistration  Building.  University  of 
worth,  flinancial  vice  -  president,  ,  California.  Davis,  California,  begln- 
Seminarv-;  and  MacArthur  Blvd.,  j  ning  Friday,  May  24.  1946.  The  right 
Oakland.  jto  reject  anv  and  all  bids  is  reserved. 

Architect— Clarence  W.   Mayhew.   127  1  THE   REGENTS   OF  THE 

Montpomjery  St..  San  Francisco.  UNIVERSITY  OF  CALIFORNIA 


3025  3177  Mission  St;  owner.  Mis- 
sion Bait  Shop;  contractor,  Weber- 
Conroy;    

3026  4060  Mission  St;  owner,  Her- 
llny;  contractor,  Weber-Conroy ;  six 
outlets;  2  switches;  3  plugs. 

3027  56  Holyoke;  owner,  Blum  & 
John ;  contractor,  Grand!  Elec ;  14 
outlets;  12  switches;  16  plugs;  serv. 

3028-33  532-26-20-14-08-00  SllUman 
St;  owner,  Blum  &  John;  contractor. 
Grand!  Elec;  14  outlets;  12  switch- 
es; 16  plugs;  service. 

3034     1619  40th   Ave;    owner.    Rob- 


turas. 

1808   E    14th    St. ;    plumber,    J.    A.   i°?9?J  ^Pil^™*^^^'"'  Grandl  Elec :    — 
Freltas;  owner,  Hanson;  1  fixture 

518  Pine  St;  plumber,  J.  A.  Frel- 
tas; owner,  Reese;  6  fixtures,  4  gas 
outlets. 

2122    Frultvale;    plumber,    Wm.    J 


(1)  5  cu.  yds.  remove  concrete; 

(2)  600  Un.  ft.  remove  existing  raised 
bars; 

(3)  2120  tons  crusher  run  base ; 

(4)  17    tons    Uquld    asphalt    (SC-1) 
penetration  treatment; 

(5)  8     tons     liquid     asphalt     (SC-3) 
penetration  treatment; 

(6)  79  tons  sand  penetration  treat- 
ment; 

(7)  53  tons  asphaltic  emulsion  paint 
binder  and  seal  coat; 

(8)  5850  tons  asphaltic  concrete  lev- 
elmg  course ; 

(9)  3450  tons  asphaltic  concrete  t>T>e 
B  surfacing  course; 


(22)  1  weaterhead,  l^-m..  In  place; 
(23>  1  weaterhead,  lVii-ln.,  In  place; 
(24.1  250    Un.    ft.    conduit,    rigid,  gal 

vanized,  */a-in.,  in  place; 
(25)  400   lin.    ft.    conduit,    rigid,    gal 

vanized,  %-in.,  In  place; 
(26>  550    lin.    ft.    conduit,    rigid,    gal- I  Sheep  Corral  in  Mono  County. 

vanized,  1^-in.  in  place;  1     The  work   involves: 

(27)  950    lin.    ft.    conduit    rigid,  gal-jd)  4700  cu.  yds.  mimmum  aggregate 
vanized,  l^^-in.  In  place; 

(28)  800    lin    .ft.    wire.    No.    8 
weaterproof,  In  place; 
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(Daily  Pacific  Builder) 
<May  24.  28.  31,  June  5,  1946) 


Classified  Advertising 


6    T 


(29)  900    Un.    ft    wire.    No 
weaterproof,  in  place; 

(30)  800  Im.  ft  wire.  No.  12  type  RW,  j  (4)  67 
in  place; 

(31)  1000  lin.  ft  wire.  No.  8  type  RW, 
in  place; 

(32)  1800  Un.  ft  wire,  No.  4  type  RW,  j 
In  place;  16/5/46 


(33)  3000  lin.  ft  wire.  No.  2  type  RW,    BIDS  WANTED 


SACRAMENTO.    Calif  —Represen - 

road  mix  surfacing;  j  tatlve   of   t^e   District   Office   of   the 

B  '  (2)  432    tons    liquid    asphalt     (SC-3)  ,  State  Division  of  Highways  will  meet 

j         road  mix  surfacing;  .prospective  bidders  for  the  proposed 

B    (3)  66,500   sq.  yds.   mix   and   compact  !  project    in    Mad.    Km,    Tul.    Counties 

i         road  mix  surfacing;  |  VI-Mad.     Kin.     Tul -Var.     for    which 

bids    are    to    be    received    In    Sacra- 
prime  coat.  '  mento   on    June   19,    1946 
Specifications   obtainable  from  the!     Said  reprjesentative  will  meet  pros- 
above   office  !  pectlve    bidders    at    the    District    of - 
above   ornce.     ^  tj- ^  ^^   presno   on   Wednesday,    June 

••    4  0jl2,   1948  at  10:00  A.  M. 


SAN   DIE(X>,   Calif.— Until   July   5,  ,  6/5/46 
2  P.  M.,  bids  will  be  received  by  the 
State    Division    of    Highways,    G.    T. 


3035    251  27th  Ave;  owner,  Ander- 
son;   contractor,    Grandi    Elec   Co;    4    (jo)  5   cu.    yds*  class   B   portland    ce 
outlets;  3  switches;  16  plugs;   serv.  ment  concrete  curbs; 

8036      1237    Minnesota    St;    owner,    (jj)  400    Un.    ft    salvage    and    reset 

_  Crown   Products ;   contractor,   Grandi !  wood  curbs. 

Savza;    oWer.    Shero's'  Watch    Re-  Elec;  motors.        ,    ^    ^^      ^  j     Specifications  obtainable  from  the 

3037  354    Market    Street ;    owner, '  above  office. 

Reaves ;     contractor,    Bertrand    Elec  :      x  . 

Co;   motors.  6/5/46  **     *  ^ 

3038  1235   Iowa    St;    owner,    Chas  '  g|Qg  y^A|«4i-£D 
R    De    Arman :    contractor.    Penmar ;  ;      GRANT     COUNTY,     Ore.  —  Until 


pair;  2  fixtures 

1344  99th  Ave. ;  plumber,  Wm.  Am- 
brose; owner,  Fred  Laeshrow;  6  fix- 
tures.  18-W.3  gas   outleta. 

470-72-72-A  Stair;  plumber,  Wm. 
Ambrose;  owner,  Geo.  Drysdsde,  12 
fixtures,   30- w.   9   tras   outlets.  ,  ..^  ^.  ,* 

1008    88th    Ave.f    plumber,    Grudo   Co:  contractor.  Penmar  Elec;  alter 

Blanche;    owner,    Grudo    Blanche;    5  { ^.tions. 

fixtures,  10-w  gas  outlets. 


1030  Fothill  i-ear;  plumt>cr.  Fred 
Steff  en;  owner,  Fred  Steff  en ;  2  fix- 
tures, 5-w  gas  outlets. 

3106  School;  plumber,  H.  B.  Chtan ; 
owner,  Donaldson;   1  fixture. 

1803  Rosedale;  plumber,  D.  Druant 
owner,  F.  J.  Early,  1  fixture,  2  gas 
outlets. 

2306  Linden  St;  plumber,  D.  Dru- 
ant; owner.  Dr.  Pree;  1  fixture 

2359  E  24th ;  plumber,  Geo.  Brown ; 
owner.  B.  O.  Starkey;  4  fixtures, 
12-w   2    gas    outlets. 

37  Grand;  plumber,  W.  H.  Prlard; 


1  switch ;  2  plugs :  service ;  motors,    j  j^^g  n^  jo  x.  M.  bids  will  be  received 
3039     420   6th  ^t ;    owner,    Swift   &  j  ^yy  the  Public  Roads  Administration, 

W.  H.  Lynch,  division  engmeer.  808 
Bedell  Bldg.,  Portland,  for  surfacing 
and  bituminous  surfactog  5.285  miles 
•  John  Day  Highway,  Whitman  Na- 
tional Forest  Grant  County,  Ore.; 
!  Project  86- A2. 

Specifications   obtainable   from  the 


in  place; 

(34)  400  Un.  ft  wire.  No.  8  bare  MHD, 
In  place;  c^  ^ 

(35)  600  lin  ft  wir*  T>Jn   4  hftre  MHD  i  McCoy,  state  highway  engmeer,  State       ^  ^     .  .  -    «.„*..».-,.«  . 
t«)  eoo  nn.  ft  wire.  No.  4  bare  Mwx*,  |  ^^^^  > .^^   Angeles,  for  construction  I  of   the    Staite   Division    of   Highways  , 
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NOTICE 

CONTRA     COSTA     CO.,     Calif— A 
representative  of   the  District  Office 


HELP  WANTED 

SUPERINTENDENT  to  take  charge 
of  the  tostaliation  of  water  and  sewer 
systems,  San  Mateo  County.  Reply 
Box  528,  c/o  Daily  Pacific  Builder. 

tf 


GENERAL  SUPERINTENDENT, 
experienced  to  reinforced  concrete 
construction.  Reply  GArfleld  8579.     tf 

BUILDING  CONSTR  SUPT,  Reply 
ORdway   3600.  (t/) 


in  place; 

(36)  1000    Un.    ft    wire.    No.    2   bare 
MHD,  to  place; 

(37)  1800  line,  ft  trenchtog  and  back- 
fUl,  2-ft  minimum. 

Specifications   obtainable   from  the 
above  office. 


of  a  retof orced  concrete  overcrossing  ]  will  meet  prospective  biders  for  the 
over  Balboa  Parkway  at  Pascoe  St    proposed   jbroject    to     Contra    Costa 

Countv.     iy-C.C-75-B.C     for     which 
bids  are  to  be  received  In  Sacramento 


to  the  City  of  San  Diego 
The  work  tovolves: 

(1)  900   cu.    yds.   structural   excava- 
tion; 

(2)  700  cu.  yda  structural  backfill; 


on  June  28,  1M& 

Said   repifsen tatlve  will  meet  pros- 
pective bidders  at  JuncUon  of  Route 


BERKELEY 


6/5/46  ••     4  0 

BIDS  WANTED  I 

PLACER  and  NEVADA  COUN-  i 
TIES,  Calif.— UnUl  Jxme  26,  2  P.  M, 
bids  will  be  received  by  the  State 
Division  of  Highways,  G.  T  McCoy, 
state  highway  engmeer.  Public  Works 
Bldg.,  Sacramento,  for  about  8.5  miles 


(3)780   cu.    yds.    class    A    Portland  1 75  and  106  at  west^d  of  project  w* 
cement  concrete;  | Monday.  JWie  17.  1946  at  1.30  P.  M. 

(4)  3330  Un.  ft  furnish  steel  piltog;  • 

(5)  117  each  drive  steel  piles; 

(6)  12  each  steel  pile  spUces;  ,  RXijRMAnnTNO   OO     Calif 

(7)  200,000  lbs.  furnish  bar  reinforc-  '     SAN    BLIRNARDINO   CO..   cam 

ing  steel ; 


'  6/5/46 
NOTICE 
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78  2410  Telegraph;   owner,   „ 

contractor.  U   C   Elec;  new   service.  

79  2437  6th  St;  owner.  B  K  Shah-  i^i^^e  office 

roth;  contractor,  Timmons  and  Berk;  j  

17    outlets :    23    switches ;    32    plugs ;    5/5/45 

17  circuits;   1  motor.  ^! CONTRACT    AWARDED 

80  1731  AUston  Way ;  owner.  Singh  1      goUTH     SAN     FRANCISCO 


SAN 
Representaitlve  of  the  District  Office 

(8)  mooolbk.  place  bar  retof orctog  !  of  the  State  Divi«'°"  °J  ^jf 'l^the 
yo;  *^<  »'  "1  .^111  meet  prospective  bidders  for  the 

^^^     •  'proposed   project   to    San   Bernardino 


(9)  386  ito.  ft  steel  railing ; 


repairing  portions  with  plant  surfac- 
tog  and   seal   coat  and   grading  and  |  (10)  electrical  equipment ; 

[Surfacing  a  portion  with  crusher  run  |  (il.)  miscellaneous  Items  of  work.  .  .         , 

jbase    and    plant    mix    surfactog    be-       Specifications   obtatoable  from  thej-^^^  ^ 
I  tween  4.7  miles  west  of  Tahoe  City  i  state     Highway      Etogtoeer,      Pubhc 


FOR  RENT 


i;UMBER  HANDLING  EQUIP- 
MENT:  CARRIERS,  STACKERS. 
TRUCKS.  C^l  Mac  Pacific  <3arriera 
Oakland.    KE  4-166L 


FOR  SALE 


10  M,  8x8x16,  also  2  M  4x8x16  CON- 
CRETE BUILDING  BLOCKS.  Phone 
SWeetwood  2753.  6/4-5-6-7-10/46 


USE:D  wood  FILING  CABINETS. 

-      -  ^  ,„..„«.   .,        LEGAL  AND  LETTER  SIZE,  priced 

County.  Vl!lI-SBd-189-59-A,  E.  F,  for;,^^^  ,jqq^  ^^  ^^     j^^p,y  ^^g  ^^. 
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San 


contractor.    Havens    &   Wade;    three  .  j^j^^^^,  ^o..   Calif.— California   Pavtog 

™2i°t'«.  a       «-».,      .  ^   Co..   1406  3rd   Ave..    San    Mateo,   and 

BL    1827  San  Pablo  Ave;  owner,  C.^,.  Barbettini.  2251  Quesada  Ava,  S. 

G  Miller;    contractor,   Aarvaks   Htg;  |  ^ 

1  motor. 


^».»>     1WT         «     *_j         ■,-,   ^,  A.  «i     82      1636    Channtog;    owner,    M    B 

owner.  Nape  Bastriue;  11  futures.  2]^^^.  contractor,  Preston  Jones;  10 
2-w  gas  outlets. 

801  Barbara  Rd  ;  plumber,  W.  E. 
Ruf ;  owner,  Joseph's ;  6  fixtures,  6-w 
2   gas   outlets. 


F.    at    8263.971.75    awarded    contract 

iby  the  City  of  South  San  Francisco, 

City  Hall,  South  San  Francisco,  June 

,,  ^       ,,    ,^  .  ,„     .  ^^  3  for  construction  of  streets,  seweis, 

outlets;  11  switches;  17  plugs;  three  ^  ^tg^^   !„    Rancho   Buri-Buri   subdUls- 


clrcults. 


lion.    Plans   by   Chas.    T.    Broughton, 


83    1255  Francisco ;  owner,  Dlerclcs ;  i  ^orks     engineer     425 
'contractor.    Preston    Jones;    11    out-    gouth  Skn  Francisco. 


Grand     Ave., 


and  1.7  miles  south  of  Nevada  Coun 
ty  line  and  between  Truckee  Wye  and 
Church    St   to    Truckee,   Placer  f  Jid 
Nevada  Countiea 
The  work   involves: 
Location  No.  1  (I  ll-Pla-38-BX) 

(1)  3700  cu.  yds.  Imported  borrow; 

(2)  develop   water   supply    and  fur- 
nish water  equipment; 

(3)  120  M  gallons  apply  water; 

(4)  91    tons    liquid    asphalt     (SC-6) 
seal  coat; 

(5)  1090  tons  screenings  seal  coat; 

(6)  13,600   tons   minimum   aggregate 
plant  mix  surfactog ; 


Works  Bldg.,  Sacramento. 


4  0 
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BLUE   PRINTS  AVAILABLE 

SACRAMENTO,  Calif.— State  High - 
I  way  Engineer  G.  T.  McCoy  announces 
cost  of  blue  prints  now  available  for 
work  for  which  bids  will  be  opened 
to  Sacramento  on  June  19  and  June 
26  and  to  Los  Angeles  on  June  20 
and  June  27: 

1-DN-l-CJI,  between  second  cross- 
tog  of  Smith  River  and  Idlewild: 
Plans  (tocludlng  sales  tax),  10.93; 
cross -sections    (tocludlng  sales   tax). 


which  bids  are  to  be  received  to  Los 
on  June  20.  1946. 
Said  reprjesentative  will  meet  pros- 
pective bidders  at  Lake  Arrowhead 
Village  Po*t  Office  on  Friday,  June 
7.  1946  at  10.00  A.  M. 


40 


6/5/46 
NOTICE 

DEL  NORTE  CO.,  Calif.— Repre- 
sentative <l>f  the  District  Office  of 
the  State  i)i\'ision  of  Highways  ■will 
meet  pros3>ectlve  bidders  for  the 
proposed  project  to  Del  Norte  Coun- 
ty. I-DN-l-C,  E  for  which  bids  are 
to  be  received  in  Sacramento  on  Jitne 
19,   1946. 

Said  representative  wIU  meet  pros- 
pective   bidders   at    Second   Crossing 


toma   Street:   phone  HEmlock   2822. 
(May  31,  June  3.  4.  5.  6) 


AVAILABLE  FOR  IMMEDIATE 
DELIVERY  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phone 
Mr.  Crand^Il.  SUtter  8266. 


WANTED 


One  new  or  tised  15  KVA  4160/7200 
T  120-240  VOLT  OIL  FILLED  POLE 
MOUNT  TRANSFORMER  COM- 
PLETE WITH  HANGERS.  Housing 
Authority  of  Contr»  Costa  County, 
700  D  St,  Marttoee. 

6/4-5-8-7-10/48 
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PLANS  and 
Speculations 


San  Carlo*:  The  City  Planning 
Commission  is  seeking  a  site  for 
a  school  in  the  Eaateide  azea  as 
«  result  o€  the  new  subdivision, 
north  of  the  Phelps  tract,  where 
more  than  200  homes  are  being 
built.  Fred  Gellert,  vice  president 
of  tSie  snbdividon,  has  stated  that 
lots  seieciUxl  for  school  ajMi  luC' 
reation  are  available  to  the  city 
at  cost. 

bOo 

Monterey:  The  California  Water 
A  Telephone  company  here  is  mak- 
mg  surveys  for  two  dam  sites 
which  will  be  necessary  if  expan- 
sion plans  of  the  Navy  department 
mean  taking  over  the  Del  Monte 
hotel  site,  and  the  poMibllity  of  a 
new  Dei  Monte  hotel  when  the 
Navy  occupies  the  present  struc- 
tors.  The  two  sites  contemplated 
are  near  the  San  Clemente  dam. 
oOo 

Reno,  Nev.:  Washoe  county  will 
receive  $40,000  soon  from  the  Fed- 
eral government  to  carry  out  sew- 
age disposal  surveys  in  this  area, 
Carl  Shelly,  chairman  of  the  board 
of  county  commissioners  announc- 
ed. A  letter  received  by  Shelley 
from  the  district  en^neer  in  ^n 
Francisco,  assured  him  the  appli- 
cation was  bein^  processed  and 
being  reviewed  with  facor.  A  sew- 
age disposal  plant  and  11  miles 
of  trunk  lines  are  requested  for 
the  areas  outside  the  cities  of 
Reno  and  Sparks.  A  preliminary 
survey  is  now  being  conducted  by 
the  city  and  county. 
oOo 

San  Mateo:  Engineering  sur- 
verys  preliminary  to  the  expansion 
of  the  El  Camino  real  into  a  100- 
foot  six-lane  superhighway  be- 
tween 25Ui  and  31st  avenues,  is 
announced  by  City  Manager  Arth- 
ur B.  Sullivan.  A  request  to  con- 
fine the  highway  to  a  four-lane 
road  in  Burlin^me  has  been  re- 
fused by  District  Highway  Engi- 
neer Co.  John  H.  Skeggs.  The  six- 
block  widening  will  cost  an  esti- 
mated $62,665  and  half  of  the  ex- 
pense will  be  borne  by  the  state. 
oOo 

San  Francisco:  The  Board  of  su- 
pervisors was  asked  to  consider  a 
second  bay  span  heavy  enough  to 
carry  trains,  both  freight  and  pas- 
senger to   San  Francisco,   and  to 
/ueC  think  about  building  a  new  central 
^I/    railway    terminal    to    handle    the 
traffic  if  the  plan  succeeds. 
# 

$50,000,000  LABORATORY 

Plans  to  erect  a  $50,000,000  re- 
search center  have  been  announc- 
ed by  Henry  Ford  II,  president  of 
the    Ford    Motor   Company. 

The  center  will  be  built  on  a  500- 
acre  tract  near  the  present  Dear- 
bom  engineering  laboratories.  It 
will  consist  of  eight  buildings, 
grouped  around  an  artificial  lake, 
and  btdlt  of  steel  and  reinforced 
concrete  with  limestone  facing. 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 
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GovemmeDt  Shaddes  Pre?eiit  LDmber  Trade 
From  Developing  Full  CaiNuaty,  Krabel  Says 

Lumber  production  in  1946  probably  will  not  readi  more  than  30 
billion  board  feet,  10  pereeat  below  the  govemnent-estimated  require- 
ments, Richard  Kimbell,  Di^-ector  of  Technical  Scnrices  for  the  Nation- 
al Lumber  Maaufaetarers  Asaodation  toM  the  ammal  oonrention  of 
the  National  Assodation  of  Perdiasing  AgeaU  at  Chicago  reeeolly. 
Kimbell  reported  that  estimated 


production  in  the  first  quarter  of 
this  year  was  only  6  billion  feet, 
and  that  the  second  quarter  total 
would  be  about  a  billion  feet,  or 
14  billion  feet  altogether  for  the 
first  half  of  1946.  Any  estimating 
for  the  last  half  nf  the  year  was 

extremely  dilBcult,  he  said,  but 
"we  think — and  remember,  this  is 
an  estimate  based  on  a  host  of  im- 
penderables — that  we  will  reach 
something  near,  but  probably  less 
than,  16  billion  feet,  for  a  1946 
total  of  about  29  or  30  billion  feet." 

This  compares  with  require- 
ments estimated  by  the  CPA  at  33 
billion  feet,  plus  necessary  in- 
creases in  mill  and  dealer  stocks. 

"The  lumber  industry  is  produc- 
ing a  lot  of  lumber",  Kiblell  said. 
"But  the  same  government  shack- 
les which  bind  most  of  you  still 
prevent  any  all-out  lumber  pro- 
duction. There  is  no  incentive  to 
produce,  and  until  there  is,  the 
marginal  operations  which  would 
bring  the  industry  up  to  full  capa- 


wliich  "have  brought  the  country's 
oldest  industry  into  a  brand-new 
era  in  which,  far  from  taking  the 
attacks  of  competing  and  substi- 
tute materials  lying  down«  we  are 
going  to  go  out  and  take  some 
markets   awair  from   them." 


Brass,  Bronze  Fittings 
And  Hardware  Wortii 
$l,O00,000areSurplns 


Hard-to-get  brass,  bronze,  iron 
and  composition  pipe  fittings  and 
hardware  valued  at  more  than 
$1,000,000  will  be  added  on  June 
10  to  the  millions  of  dollars  worth 
of  surplus  government  property 
on  sale  by  the  War  Assets  Admin- 
istration at  the  Naval  Supply  An- 
nex near  Stockton.  All  of  the  pipe 
fittings  are  unused  and  are  in  good 
condition. 


ApfilicatNos  for  Iffl  RrMnritRS  Hsn  T 
U-MiDira  Nark,  Acconfing  to  FHA 


hl,L»il 


AppUcations  for  HH  prioritiea  for  eeMtnctiwi  oC  dweHlng  oniu 

tiare  topped  the  Me»«t»|Har1c  »ecordiiif  to  UUei  iffvres  rdeased  bj 

the  Federal  HooaiiM  liliid»ii*ratien.  ■ 

Camulative    from    January    16  J — ^ 

through  May  17,  the  FHA  figures  ' 


"It's  now  entirely  sound-proofed  but  we  have  succeeded  in  reducing 
the  reverberation  time  of  the  flush-valve  in  the  men's  smoking  room 
to  0.89  seconds"  (Rqntat—Ardiltectural  Record) 


.  Also  on   sale  for  the  first  time 

city  just  cannot  be  put  into  pro-  ^-^n  ^e  1,800,000  feet  of  wire  rope 

duction."                    .    .    .  «  from  3/8  inch  to  2  %  inches,  35,- 

Kimbell    discussed    bnefiy  gov- 


e^ment  ^priority  channeling  of 
lumber,  the  black  market,  and  oth- 
er factors  affecting  normal  dis- 
tribution patterns  in  the  lumber 
industry.  He  also  told  these  repre- 


000  feet  of  fiexible  steel  conduit, 
700  5-gallon  milk  cans,  and  scores 
of  other  items. 

Federal  agencies  will  buy  only  on 
July  10,  while  veterans  of  World 
War  II  who  have  been  certified  to 


sentatives   of   the   country's    larg-    ^ake    purchases    for    their    busi 
est  buyers  about  new  uses  of  wood  ;  nesses   also   will  buy   on   June   10 


SURPLUS  TRUCK  SALE 
EXCLUSIVE  TO  VETS 


First  sale  of  surplus  trucks  and 
trailers  exclusively  to  veterans  of 
World  War  II  in  the  San  Francisco 
region,  was  announced  today  by 
the  War  Assets  Administration. 
Sale  of  the  600  used  vehicles,  with 
a  declared  value  of  $1,207,599.76, 
has  been  set  for  June  26  and  26. 
All  of  the  trucks  are  of  2^  tons 
or  less  capacity. 

There  is  no  warranty,  and  sales 
terms  are  "as  is"  and  "where  is." 

Veterans  may  buy  on  either  the 
Form  63  certificate  for  business 
use  or  Form  73  for  personal  use. 


SUMMERBELl  ROOF  STRUCTURES 


and  the  remainder  of  the  week. 
Other  priority  purchasers  and  com- 
mercial buyers  will  be  able  to  in- 
spect samples  and  leave  orders  for 
goods,  suDJect  to  quantities  re- 
maining after  previous  priority 
sales. 

In  addition,  goods  remaining 
from  this  week's  sale,  in  which 
$7,000,000  worth  of  goods  were  of- 
fered for  the  first  time,  will  be 
available  next  week  to  Reconstruc- 
tion Finance  Corporation  buying 
for  small  businesses,  state  and  lo- 
cal governments,  non-profit  insti- 
tutions and  commercial  buyers  in 
the  order  of  their  preference. 


TIMBER  MACHINERY 
PRICES 


OPA  has  announced  an  interim 
increase  of  10  per  cent  over  base 
date  maximum  prices  in  the  man- 
ufacturers' price  of  woodworking 
and  timber  working  machinery. 

Effective  May  29,  the  increase 
will  affect  members  of  sawmill  ma- 
chinery, veneer  and  plywood  mak- 
ing machinery,  cooperage  machin- 
ery, wood  and  timber  working  ma- 
chinery and  many  other  machines 
uped  m  all  t3n?es  of  lumber  pro- 
duction. Portable  tools  will  not  be 
affected. 

Resellers  of  these  products  will 
be  permitted  to  increase  their 
prices  by  the  same  percentage 
amount  by  which  net  invoiced  costs 
will  be  increased. 

The  action,  OPA  said,  will  en- 
able the  industry  to  maintain  or 
exceed  highest  output  of  wood- 
working machines  now  in  heavy 
demand  by  housing,  construction, 
furniture  and  logging  industries. 
# 

REDDING  CITY  MANAGER 


CPA  APPOINTMENTS 


James  Neal  has  been  appointed 
city  manager  of  Redding  by  the 
city  council. 

He  had  previously  been  assist- 
ant city  manager  in  Salinas,  and 
several  years  ago  held  the  same 
position  in  Berkeley. 


Two  personal  appointments  were 
announced  by  CPA  last  week. 

Robt.  Crossgrove,  formerly  with 
the  War  Production  Board  con- 
struction division,  will  serve  as 
special  assistant  to  Hugh  Porter, 
deputy  director  of  the  bureau  of 
construction.  This  bureau  is  part 
of  the  project  processing  division 
of  CPA. 

Before  entering  government  serv- 
ice, Crossgrove  was  a  partner  in 
the  Allan  -  Lawrence  Co.,  general 
contractors  in  New  York  City. 

James  T.  Martin  is  the  new  di-i 
rector  of  the  project  processing  di- 
vision which  does  the  analj^ical 
work  on  all  appeals  made  to  the 
construction  bureau  from  decisions 
of  the  CPA  district  construction 
managers.  He  served  as  inspec- 
tor of  naval  material  and  navy 
representatives  on  the  Technical 
Industrial  Intelligence  Committee 
in  Europe  before  joining  CPA. 
_^# 

S.  F.  HRM  ROOFS  NEW 
GOVERNMENT  HOSPITAL 

George  L.  Carleton,  partner  in 
the  Bender  Roofing  Co.,  San  Fran- 
cisco, has  arrived  in  Honolulu  to 
supervise  the  roofing  of  the  large 
Tribble  Hospital  under  construc- 
tion there. 

The  tile  and  composition  rooAng 
job  will  cost  the  government  nearly 
$600,000. 


show  483,289  amplications  for  con- 
struction of  new  homes.  52^  per 
cent  of  whidi  will  be  built  for  sale 
at  le«8  than  f7,600  or  rent  for  less 
than  $60  a  month.  In  ald^tion  to 
these  the  agency  has  received  ap- 
plications for  priorities  to  add  60,- 
752  housing  units  to  existing  struc- 
tures. 

Total  applications  for  housing 
units,  including  inew  structures 
and  conversions,  from  January  16 
to  May  17  was  644,041.  This  rep- 
resents a  monthly  average  of 
186,010  applications  for  dwelling 
units  for  each  of  the  first  four 
months  of  the  home  building  pro- 
gram. 

Only  Urban  Housing 
This  tabulation  incltides  only 
urban  housing,  rural  housing  be- 
ing covered  through  county  agents 
as  a  Department  of  Agriculture 
function. 

Figures  shown  here  represent 
applications  for  housinie  for  vet- 
erans of  World  War  II,  military 
persoimel,  veterans'  wlidows  and 
civilians  who  were  prisoners  of 
war. 

Since  the  limitation  order  was 
applied  to  channel  building  ma- 
terials into  homes,  and  amended 
to  encourage  low-cost  housing  con- 
struction, the  number  of  dwellings 
to  cost  under  $7,500  or  rent  for 
under  $60  a  month  for  which  HH 
priorities  have  been  requested, 
have  been  slig^htly  above  60  per 
cent  of  total  applications  received. 
FHA  tabulation  for  the  past  nine 
weeks  shows  percentages  of  the 
i  lower  cost  home  applications — per- 
centage of  total  applications  for 
HH  priorities  received — running 
from  62.2  per  cent  to  66.1  per  cent. 
Five  weeks  ago  Housing  Expe- 
diter Wilson  W.  Wyatt  issued  the 
general  order  seting  up  "dividing 
line"  brackets  to  increase  the  per- 
centage of  new  low-cost  homes. 
At  that  time  he  said: 

"The    Veterans    Emergency 
Housing      Program      contem- 


'.y 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  cxcha 

ENtcrprisc  10930  TWinoaks  362 


BURKE  FORM  CLAMPS 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION    JOINT     COLUMN    CLAMPS  SCHEEO    SUPI'ORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Spfcialiies 
W.  J.  BURKE  &  CO.,  Inc. 

7x0  Bryant  Street       -       Saa  Francifco  Phone  GArfield  8768 


CONCRETE  CUTTING    -    COMPRESSOR  RENTALS 

Portable  Welders— Air  Tools 


CLEMENTINA  CO.~.2277  JERROLD  AVE. 
Phone  Mission  1636  -  0755 


FULLER 

SHOWER 

DOORS 


MATERIALS  HANDLING 
SYSTEMS  and  EQUIPMENT 


plates   tb«  ckaimeling   •£  Um 
larsMt  part  of  aTaUabte  aia- 
teriaU  into  honee  Mi  raaUl 
hfNMunK  selling  for  wmi  MMre 
than  $«,09«  or  r«fitinf  f«r  Mt 
more  than  $66   a   month.  Ob- 
▼ioasly,  tk«w  are  obfectiTe  for 
th«  total  program  or  2,7M,tM 
hoii8«fi,  (by  the  end  of  1947). 
'*It    doeo    not    mmo    that 
hoQMO  will  be  produced  today 
ander   $6,000  in   all   parts   of 
the  country,  hot  it  does  moan 
that   as  we  increase  the  nro- 
duction  of  mat^ak  and  Am- 
inate  many  of  the  present  na- 
neeeaaary  e<M^  due  to  dday. 
increased  overhead,  additional 
interest    charges    during    call- 
8trnction«  low  volume,  restrie- 
tive   building    codes,    and    the 
substitution    of    more    expaa- 
sive    materiahi    because    ordl- 
nary  materials  are  not   avail- 
able, we  will  obtain  more  and 
more  hoosing  under  $6,000  or 
under  $50  r^ttal  until  our  goal 
is  reached." 

FHA  field  ofHces  have  authori- 
ty to  drop  the  so-called  ceilings  on 
number  of  new  homes  to  be  built 
that  fall  In  the  lower  cost  brackets. 
These  regional  offices,  however, 
mav  not  raise  the  dividing  line 
without  confirmation  from  Wash- 
ington. 

# 

IRRIGATION  TO  HELP 
RECLAIM  PALESTINE 


% 


\ 


An  irrigration  project  underway 
in  Palestine  will  make  the  valley 
of  the  River  Jordan  like  Califor- 
nia's fertile  Imperial  VaUoy,  a 
group  of  agricultural  experts  from 
that  country  visiting  in  the  re- 
claimed desert  areas  said  recently. 

The  group  is  making  a  6-monUi 
study  of  American  farming  meth- 
ods, and  is  now  visitine  experi- 
mental stations  of  the  University 
of  California. 


-f 


iRiuin  pninr  compnnv 


MAKIS 


'•"—"r**^. 


From  the  largest  iMaterials 
Handling  System  to  the  sim- 
ple ^ib  Crane  and  Hoist;  we 
design,  fabricate  and  erect 
the  correct  engineered  solu- 
tions to  Materials  Handling 
Problems.  You  will  find  our 
27  years  of  experience  help- 
ful assistance. 


ESTABUSHED    1919 


FinE  PRinr 

;-    4th  &  Addison  Sts  •  Berkeley  7,  Coi;' 
Phone:  BErkeley  3440 


SPENCER    &    MORRIS,  Inc. 

f/iain    Plant    and    O^ces 
5649   ALHAMBRA    AVE.     •     lOS    ANGELES    32,    CAIIF      •     CAcfol    5)C2 
580  MARKET  ST    •  SU»ter   1715  DEXTER   MORTON   BIDG    •  EUlot   J793 

SAN  FRANCISCO  4,  CALIF.  SEATTLE    4,   WASHINGTON 


«i:,«M)«^'' 


>.:^^ininy>^ 


.^■s^ 


All  slass  used  is  a  Full  7/32  inch  thick.  Doois  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eisht  sand-blasted  designs  and  three  scrolls  avdiable— 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJPFULLCR  €.  CO* 


301  Mhtion  Sb««(     • 
S59  Ttnib  SbMt       • 
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<9«e  V  5  BASIC  FACTORS 

Great  Industrial  Growth 

liational  development  stems 
from  a  few  fundamental 
elements. 

Vision  to  PLAN . . .  CAPITAL 
for  finance  ...  MEN  and 
TOOLS  for  the  work  itself...  • 
and  INSURANCE  to  protect 
the  entire  assembly  ...  to 
eliminate  the  fear  of  loss  and 
promote  effective  action. 


DUIDBUiniTERS 


ELEVRTORS 


PLANS        CAPITAL     MANPOWER      TOOLS       INSURANCE 


CbcTRAL  Surety  AND  Ihsurance  Orporatiox 

Pacific   Coast   Department 

A.  DOUGLAS  MENKIE,  Vk*  rrewdbnl 
114  SANSOME  ST.  SAN  FRANCISCO.  CALIFORNIA 
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BIOS   POSTPONED— 
UNTIL   JUNE    17,   4   P.    M 
MOVE    STORAGE    BLDO. 
OAKLAND,  Alameda  Co.,  Calif    9th 

Ave.,  Pier. 
Move  Storage  BUdg. 
Owner— Oakland     Port     Commlaslon 

Foot  of  Grove  St.,  Oakland. 
Postponed  from  June  10. 

SpeciflcaUons  ©obtainable  from  the 
above  office. 


CPA  PERMltS  GRANTlCJ 

SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  E.  F.  Hal- 
loran,  regional  director,  1355  Market 
St,  has  announced  the  following  per- 
mits granted  June  3  and  4  for  con- 
struction of  commercial  and  Indus- 
trial buildings  In  the  San  Francisco 
area: 

ADD  TO  BAKERY.  1500.000;  Rich- 
mond; owner.  Sunshine  Biscuits, 
Inc.  851  8l8t  Ave,  Oakland. 
ALTER  AND  REMODEL  OFFICES. 
11860;  San  Francisco;  owner.  Stan- 
ford   Hospital.    Clay    and    Webster 

^^I  ?yi^^?^'  *^^'   ^'^*'  °'    BIDS  RETURNED   UNOPENEo' 
Heinz  Ave,  Berkeley;  owner,  Hov-    DEPARTMENT  STORE 

rn^nt  A^5?f'^^,'^°f  ?.°'  ^^^  ^^^-   SAN  LEANDRO.  Alameda  Co.,  Calif, 
mont  Ave,  Oakland  11.  corner  Washington  Blvd.  and  ^r^ 
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PREPARING    PRELIR/IINARY 

PLANS 

ALTERATIONS   TO   BANK 

Estimated  Cost  ^,000 ^^-^ ^ „„    ^^^j    „ 

^^HMOND.    Contra   Costa   County,  I  obtained  from  the  office  of  the  archl 

Alterations  to  Interior  of  bank  build 


6/6/46  ••    g 

BIDS  OPENED 

SCHOOL  IMPROVEMENTS 

SAN  RAFAEL,  Marin  County,  Calif. 

Remodeling  and  rehabilitation  of  the 

present  West  End  School 
Owner— San  Rafael  Board  of  Educa- 

Uon,  GUver  R.  Hartzell.  secretary. 

High  School  BWg.,  E.  Mlasion  St., 

San  Rafael. 
Architect— Carl   F.   Gromme,    1010  B 

St.  San  RafaeL 
Engineer— Harold  M.  Ehigle,  110  Sut- 
ter St,  San  Fnmdaco. 
I»w     Bidder  —  Peter    Sartorio,     262 

Clementina  St,  San  Francisco,  |90.- 

043. 

Complete  bids  follow: 

Peter  Sartorio,  San  Francisco,  |90.- 
943  base  bid ;  (250  alternate  deduction 
for  omitting  stairway. 

De  Luca  ft  Son,  San  Francisco.  S97,- 
428;  1500. 

J.  A  Bryant,  VaUejo,  |98,765;  |600. 

Bids  held  under  advisement  for  a 
few  days. 
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PROSPECTIVE    BIDDERS 

SCHOOLU  ADDITION 

EMPIRE,  Stanislaus  County,  Calif. 
Empire  Elementary  School. 

Erection  and  completion  two  class- 
room, prefabricated,  addition  to 
granunar  school  and  two  additional 
classrooms  and  sanitary  facilities 
to  follow. 

Owner— Elmplre  Union  School  Dis- 
trict Marie  Mosler.  clerk. 

Architect— Charles  Llndley,  1037  Co- 
lusa Ave.,  Berkeley. 
Plans    and    specifications    may   be 


of  the  district  engineer.  838  U.  & 
Appraiser's  Bldg.,  San  Francisco. 
Plans  available  from  the  office  of 

the    district    engineer    or    from    the 

custodian  of  the  building. 


1  1 


ing.  including  fixtures. 

Owner— American  Trust  Co..  464  Cali- 
fornia St,  San  Francisco. 

Architect— Charles  F.  Strothoff,  1855 
Market  St..  San  Francisco. 


6/6/46 

BIOS  OPENED 

WARD  BUILDINGS 

SPADRA  Los  Angeles  County,  Calif. 

Pacific  Colony. 
Construction  of  two  one-story  rein- 
forced concrete  waird  buildings  with 
hollow    tile    partitions,    steel    sash 
and  clay  tile  roof,  of  approximately 
28,000  sq.  ft  floor  space. 
;  Owner— State  of  California.  Division 
i     of  Architecture,  Anson  Boyd,  state 
architect  Public  Worics  Bldg.,  Sac- 
ramento. 
Plans  by  owner. 
Complete  bids  were: 
No  general  bids  were  received: 

Electric  Work 
Victory  Engineering  ft  Electric  Co., 
206  S.  Brand  Blvd..  Glendale,  for  both 
wards,    112.765;    alternate    for    girls' 
dormitory,  deduct  |2600. 

M  V.  Gilbreauth,  boys'  ward,  |15,- 
500;  alternate,  |1»60.50;  girls'  ward, 
116,400 ;  alternate.  |2360 ;  combined  for 
both  total,  $31,500. 

Plumbing  Work 
Charles   Thumm   Co.,   146   Natoma 
St..   San  Francisco,   boys'   ward,   925,- 
900;  alternate,  $3000;  girls'  ward,  $25,- 
900 ;  alternate,  $300 ;  combined,  $51,000. 
E.    R    Jordan.    1001    N.   Isabel    St, 
Glendale,   boys'   ward,  $13,828;   alter- 
nate, $900;  girls'  ward,  $14,068;  alter- 
nate, $1090;  combined,  $27,842. 
Heating  and  Ventilating  Work 
Charles    Thumm    Co.,    boys'    ward, 


000,     (c)     150.000;     (7)    Community 
Hospital   laundry,    (a)    $30,000,    (c) 
$30,000;     (8)     Community    Hospital 
equipment   (a)   $10,000,   (c)  $10,000; 
(9>  ambulance  garage,  (a)   $25,000, 
(c)  $25,000;  (10)  Health  Department 
center  to  house  main  offices,    (a) 
$170,000.    (c)    $170,000;    (U)    county  |  «/5/*6 
jail  alteraUona,  (a)  $50,000,  (c)  $50.-    PLANNED 
000;    (12)    agricultural    department  j  ^SIDENCES 
building     (present   site    sold),     (a)    '  "** 

$50,000.  (c)  $50,000;  (IS)  fire  war- 
den building  to  house  main  offices 
of  fire  warden  and  staff,  garage, 
repair  shops,  etc.,  (a)  $50,000.  (b) 
$30,000.  (c)  $20,000;  (14)  county 
garage  and  yard,    (a)   $100,000,    (b) 


Construatlon  of   l8-ualt  subdivlalon. 

Owner  A  Builder— Arthur  C.  Smoth- 
ers,  4»-41st  Ave.,  San  Mateo. 
Plans  have  been  submitted  for  rec- 

omm«idatlons  by   the  city  planning 

commi—wn. 


26 


_^  Coat  $600,000 

SAN  BBRNARDINO,  Calif.  Sxten- 
sions  df  23rd  ft  24th  SU..  between 
Mt.  Vernon  Ave.  and  Davidson  St. 
Construction  of  68-two  and  three- 
bedroom  residences. 
Owner  ft  Buflder— B.  W.  Sherman  ft 
Peter    N. 


_       „  ,        .     _.    ^ _,  .  OuUerres.    490    2l8t    St. 

$100,000  (gasoline  tax) ;  (15)  county       San  Bemardtna 
free  library  buUding,    (a)  $160,000 ;  

6/5/46  M 

RESIDENCES 


(16)  courthouse,  (a)  $750,000.  (b) 
$135,000.  (c)  $135,000;  (17)  veterans' 
memorial  buildings,  (a)  $750,000,  (b) 
$75,000,  (c)  $675,000;  (18)  state 
funds  to  be  available,  (b)  $491,628, 
(c)  $491,628;  totals,  (a)  $1,945,000. 
(b)  $976,628,  (c^  $968,372. 
Owner — County  of  San  Mateo,  Court- 
house. Redwood  City. 


ANAHEIM.  Orange  Co.,  Calif.  North 
side  of  Sycamore  between  Citron 
and  West  Sta.  and  SBL  comer  Olive 
ft    Santa   Ana    Sts. 

Construct     88     5-and     6-room     resi- 
dences. 
I  Owner— Alex  Walker  and  L.  P.  Nlch- 


Ajxhitects— San  Mateo  County  Board  i  .  **^ 

of  Architects,  comprised  of  Archl-  i  Architect  -Hugh    Gibbs,    441    E.    1st 
tects   Hervey  P.   Clark,  Arthur  D.    _^*  •  ^^^«  Beach. 

'  Contractor — Browning 


_  Constr.  Co., 
100  Block,  West  Sycamore,  Ana- 
heim. 
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BIDS  WANTED— TO  BE  OPENED 
JUNE  13,  2  P.  M. 
OFFICERS'  APARTMENTS 
MATHER  FIELD,  Sacramento.  Calif. 
Conversion    of   barracks   to   officers' 

apartments;  Spec.  1230. 
Owneiv— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramenta 

Bids  wiu  be  taken  as  follows: 

(1)  convert  lower  floor  of  63-man 
barracks.  Including  interior  stairs, 
to  two  apartments; 

(2)  12  each  convert  both  floors  of 
6S-man  barracks  to  four  apart- 
ments; 

(3)  lump  sum.  sewer  service  for  IS 
converted  buildings  In  place. 

The     following     contractors     have 
taken  out  plans: 

Moore.    Moore   ft    Rublno.   SSii    N 
Sutter  St.  Stockton. 

Trewhitt-Shields  ft  Fisher,  Pacific 
Southwest  Bldg.,  Fresno. 

Guy  B.  Hall,  1326  30th  St,  Bakers - 
field. 

L.   H.   Hansen    ft   Sons,   313   Palm 
Ave.,  Fresno. 

James  I.   Barnes  Construction  Co., 
941  Russ  Bldg.,  San  Francisco. 

Barrett   ft  HUp,   918  Harrison   St. 
San  Francisco. 

Central  California  Construction  Co., 
(Continuea  on  Pace  Three) 


} 


tect  or  from  the  clerk  of  the  school  eiRnnn-  ou..^-*^  •o.^v  ^;.i-.  „,-~» 
district  Route  1,  Box  922,  Modesto,  i!}«'SSJ'  »»Jf™»^f-  S2S74;  girls'  ward 
upon  deposit  of  $10.  Sf-SSS'    alternate.   $2124 ;     combined. 

Each  bid  nfust  be  accompanied  by'*    ' 
certified  or  cashier's   check   or  bid    ' 


BUILDING,  $125,000;  Associated; 
owner,  Tide  Water  Associated  OH 
Co,  Associated  Division,  Associated, 
Calif. 

ADDITION,  $1800;  Owsley  Ave,  San 
Jose;  owner.  Gallant's  Cabinet 
Shop.  Route  4.  Box  26,  San  Jose. 

BUILDING  (store),  $14,700;  Pesca- 
dero;  owner,  Frank  G  Williamson, 
main  St,  Pescadero. 

ALTER  AND  REMODEL  BUILD- 
ING, $6307 ;  718  2nd  St  Davis ;  own- 
er. Pacific  Gas  ft  Electric  Co,  745 
Market  St  San  Francisco. 

QUONSET  HUT,  $5000;  Lot  9.  Block 


St..    on    site  of   present    Herrscher 
Bldg.,  to  be  razed. 
Construction  of  steel  frame  two-story 
and     basement     department     store 


der's  bond  in  an  amount  not  less  than 
10%  of  bid. 

I     As   previously    reported,    bids    will 
8  ,  be  opened  June  19,  8  p.  m. 

The    following     contractors     have 
taken  out  plans: 

Wendt   Construction   Co.,   556   Arl- 
ington Ave.,  Berkeley. 

WllUs   F.    Lynn,    1040  Polger   Ave., 
Berkeley. 


Hickman  Bros.,  boys'  ward.  $19,143 ; 
alternate.  $1600;  girls'  ward.  $18,458; 
alternate,  $1100;  combined,  $37,60L 


12-13— 


INDUSTRIAL 
BUILDINGS 


Janssen,    James   H.    Mitchell,    Leo 

Sharps  and  Harry  A.  Thomsen  Jr.,  | 

210  Post  St,  San  Francisco.  i 

The  County  Board  of  Supervisors 
Issued  a  directive  to  County  Clerk 
Augustus  to  confer  with  District  At- 
torney   Ferrell    on   drafting    a    bond 

issue  proposal  for  submission  at  the  i 

November   general  election    to    par-  j  ^ 

nfrliLi!"*"''*    ''''^^   **'    ^^    buUdlng   Ge'I'^'W^tractoradealring  sub-bid.  on  any  job  are  Invited  to  make  known 
P'^°*^'*°'-  **»•**•  •*«l«»lr«"»nta  In   this  column.    There   1.   no   charge   for  this   service. 


SUB  -  BIDS  WANTED 


BIDS  WANTED-  1    S^"?^^  ^5*  T'^*'"*"*  P»«"».  «•  P-  OWs  open  June  It,  2:»  PM 

TO  BE  OPENED  JUNE  12,  1:30  p.m.  T     ™!fl!7  *  ..'i:    "  Harrleon  St.  San  Franosco  (DOugias  0700). 
ELEVATOR    REPAIRS  |    i"^.^      *  Summera,  696  PenmylvanU  St.  S.  F.  (ATwater  2420) 


7624) 
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BIOS  WANTED— TO   BE  OPENED 
JUNE  13,  3  P.  M 
COMPRESSING  EQUIPMENT 
MOFFETT  FIELD.  Santa  Clara  Co.. 
Calif.  Ames   Aeronautical   Labora- 
tory, 


6/6/46 
building,  with  mezzanine,  33,000  sq.  i  CONTRACTS  AWARDED 
ft.  of  floor  space,  wood  joists,  two   SCHOOL  ,„_. 

elevators.  HAYWARD,  Alameda  County.   Calif.    Air    comoressine    eoulDment    for    let 

"" Zh:;*'- T^"-    ^>f""t^v.^°-.^-  c/o!  Construction   of  a  9-classroom  rein-       moSerfit  in  ^^^Sc  4lnrt4- 
Adrian    Josephs,    5th    and    Market !     forced  concrete  and  frame  parochial       nel  (6x6  ft  in  area)  «  ••"" 

Im"  ^\" /yf!?^**^i°-       u  i     ^*'*'*^^'   ^1!^   and    composition    roof.   Owner-National    Advisory    Commlt- 

Bids  scheduled  to  have  been  opened  wood  sash  and  linoleum  floors.  *  tee  for  Aeronautics  Ajnes  Aero- 
June  4  were  returned  unopened  be-  Owner— Roman  Catholic  Archbishop  |  nautical  Laboratorv  '  Moff ett  Field 
cause    plans    did    not    meet    building  j      of  San  Francisco.  1100  Franklin  St,  '  pjans  bV  oiSe?  Moffett  Field. 

code  requirements.  j     San  Francisco.  j  J 

A     California    structural     engineer  J  Architect— Vincent  Buckley,  110  Sut-  | , 

ter  St..  San  Francisco. 

General  Contractor 
Zaballos   Bros.,   850  Soto   St.,   Hay 
ward. 

IH  eating 
W.  A.  Aschen,  3000  E.  16th  St.,  Oak 


SAN   FRANCISCO.   Hall   of  Justice.^"  ^  ^-  A»oroao  Constr.  Co.,  2100  Oakdale  Ave.,  a  F.    (Mission   1«M) 

^o?^"o,V*o  P**f*offi"   «>«^'^^°*'   c*"  ,     JJ.  '^•P"*'^  **  Financial  Center  Bldg..  San  Fiancisco  (EXbrook 
2111,  2112  and  2113  Cllntoh  Constr.  Co..  923  VV>laom  St.  Bma  Frailtelaco   ramt*r  mat 

^fSu™s"-„btal„.bl.   from   of-  |.    P"  Lu"*  *  S...  17«»  Fllb^n  Bt.  8.  F.  (ORDw.y  MOO, 
flee    of    R    A.    Chlsholm,    Supt    of 
Streets,  490  11th  St,  S.  F. 
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County, 


1,    Bayshore     Highway      Redwood   will  be  appointed  shortly  to  assist  in 

City;  owner.  Fontana's  Fertilizer  &,  revision    of    plans.    Upon    completion 

^'i^'y.^u^'  ®^*  Woodslde  Rd,  Red-  \ and    approval    by    New    Yo?^  office^ 

wood  City.  ;  the     following    contractors    will    re- 

ALTER    OFFICE    BUILDING,    $30,- ,  figure  the  project  • 

SJ^ir^^"   Francisco;    owner,   Lewis,     McDonald.    Young    &    Nelson.    127 

M  Norton    c/o  Coldwell,  Banker  &i  Montgomery  St,  San  Francisco.  j  land. 

«T^?;  ^Ix?^".^''  ^V  ^^"1  Francisco.        |     Empire  Construction  Co.,  344  Har-  Electric 

BUILDINCJ  (service  station  and  ap-  ;  riet  St.,  San  Francisco.  i     Hayward  Electric  Co.,  540  Main  St.. 

pliance  .store)    $8000 ;  Fowler ;  own-  |     Henry  Brown,  4777  Davenport  Ave..  ^ Hayward. 

er,  Eari  L  Hill.  P  O  Box  H.  Fowler.  I  ookland.  i  Plumbing 

QUONSET   HUT    (for  roofing  ware- j     Parker.     Steffens     &     Pearce.     135  1      Phillip   Sllva,   1942  81st  Ave..   Oak- 
house),     $5000;     Larkspur;     owner,    South  Park,  San  Francisco.  I  land. 

McLeran  Roofing  Co.  385  Elm  Ave,  I  j  

Larkspur.  16/6/46  ••     41 

BINS.  $175,000,  including  equipment;  :  BIDS  WANTED— TO   BE   OPENED    i6/6/46 

Redwood  City;  owner.  Basalt  Rock    juNE  20   11  A    IVI  BIDS   OPENED 

Co,   Inc,  8th   and  River  Sts,   Napa.    SPRINKLER  SYSTEM  I  PAINTING 


6/6/46 

BIDS   OPENED 
PAINTING  &  REPAIRS 
SAN    JOSE,     Santa    Clara 

Calif.  U.  S.  Post  Office. 
Interior    and    exterior    painting    and  j 

misc.  repairs.  | 

Owner— Federal  Works  Agency,  Pub-  i 

lie     BIdgs.     Adminlstrq^tion,     office 

of  district  engineer,  838  U.   9.  Ap-  1 

pralsers'    Bldg..    San   Francisco.         \ 
Low    Bidder— A.     C.     Sullberg.     2927 

Newbury   St,    Berkeley.   $5,480. 

Otther  bidders  were: 

Pacific  Painting  &  Decorating  Co.. 


County  .^ali  Addition.  Oroville;  Bide  open  June  21,  2:00  P.  M. 
MacDonAld,  Toung  A  Nelson,  127  Montgomery  St  ,8.  F.   (SUtter 
C.   L.   Wold   Constr.  Co,  4411   Fulton   St,   &   F.    (SKyline   4882). 


Napa  State  HoaplUI^  Units  1  and  4,  S^th  Ward  Group;   Bide  open  June 
11,  2:0)0  P.  M. 
Jaa.  L  Barnes  Constr.  Co.,  »41  Russ  Bld«.,  a  F.  (BDCbrook  6B0B.  or  T064) 
Moore  A  Roberta,   098  Mlasion   St,   San   Francisco    (OArfiekl  «IT») 
Barrett  A  Hllp,  018  Harrison   St,   Ban   Francisco   (DOugias  0700). 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ava,  a  *".   (Mission  i^mt) 


14-17 PUBLIC    BUILDINGS   Oaklard   $6,396; 

E.  Solve,  S.  F.,  $6,495; 


j 6/6/46  ••16 

I  BIOS  WANTED— TO   BE  OPENED 
I  JULY  10,  2  P.  M. 
ISCREENLINE  CHANGES 
I  HONOLULU,  T.  H.  U.  S.  Post  Office, 
i     Courthouse  and  Custom  House. 
{ Sreenline  changes,  etc. 
i  Owner — Federal  Works  Agency,  Pub- 
I     lie  Buildings  Administration,  office 
j     of  the  district   engineer,    838   U.    S. 
!     Appraiser's  Bldg..  San   Francisco. 
Plans  available  from  the  office  of 
9 !  the    district    engineer    or    from    the 
custodian  of  the  building. 


BUILDING     (food     storage),     $2500;    SAN  FRANCISCO.  Comer  Hyde  and  '^AN  FRANCISCO 

Walnut  Creek;  owner.  Chester  Ar- ■      McAllister  Sts  "^ '"  — """' 

thur.  1315  Main   St,  Walnut  Creek,    installation    of    wet 


POST    OFFICE,     $13,600;     Del     Paso 
Heights ;    Frank    Kassis,    Del   Paso  ' 
Heights.  Sacramento  County,  Calif.  ' 

REMODEL     AND     REPAIR     (retail  ' 
store),      $7800;      Oakland;      owner, 
Nichols  &  Richard ;   Fred  E   Reed,  ; 
authorized   agent,  493   Merritt   Ave,  ! 
Oakland.  I 

REPAIR  CHURCH,  $5000 ;  San  Fran- 
cisco; owner  Roman  Catholic  Arch- 
bishop    of     San     Francisco. 
Frankclsco. 


pipe  automatic  , 
sprinkler  system  with  necessary  i 
earthwork,  carpentry  and  joinery,  • 
pipe,  pipe  hangers,  sprinkler  heads,  ! 
valves,     alarms,     gauges,     together  I 


Prop.  1 :  exterior  painting  of  Grattan    6/6/46  •16 

School;    Proj.    2:    exterior   painting  '  BIDS  WANTED — TO   BE  OPENED 
of  Laguna  Honda  School;  Prop.  3:    JUNE  26,  2  P.  M. 
exterior     painting     of     Fairmount   PAINTING 
School ;    Prop.   4 :    Interior   painting  I NOGALES,    Ariz.    U.    S.    Post   Office 

— o-"^—     ^v,s-".-*        of  Excelsior  School.  j     and  Courthouse. 

with   any   and   all   parts    or   acces-  j  Ownei^Dept   of  Public  Works.  Rm.  |  Interior  painting. 

series    required    by    the   NBFU    for  '      282.   City    Hall.  '  Owner— Federal  Works  Agency,  Pub- 

an  approved  system    complete  and    ^**-y  Architect — Dodge  A.  Rledy,  City  !      lie  Buiidltx^s  Adminiatr&tion,  office 
ready  for  use  in   the  frame   office  !     ^all.  ;     of   the  district  engineer.  838  U.   S. 

building  in  rear  of  Library  Bide  ■  i     Complete  bids  follow:  Appraiser's  Bldg.,  San  Francisco. 

Spec.  No.  17819.                                    *'    j      W.     G.     Thompson,     1707     Folsom  '      Plans  available  from  the  office  of 
1100   Owner— Bureau  of  Yards  and  Docks  '■t^'eet  S.  F.  (1)  $5,949,   (2)  $3,954,   (3)  'the    district   engineer    or    from     the 
:     c/o  Public  Works  Department  12th  ,  *5,871.   (4)    $5.953 ;       _     J  custodian  of  the  building, 


Auto  Saleo  Bldg.,  SE  Corner  Geary  and   Parker  Stroeta,  San   Franclsoe; 

Bids  open  June  11,  2  P.  M. 
Jacks  A  Irvine,  620  Maricet  Street  San  *Tanclsco   tuxmeid  2106). 
Carrioo  ft  Gautler,  365  Ocean  Ave  .,  San  Francisco  (JUnlper  4-8081). 
H.  H.  Mirson,  Co.,  64  6o.  Park  St,    San   Francisco   (BIX  3190) 
W.  C.  Thompson.  2801  3rd  St.,  S.  F.   (Mission   4520) 


R  A.   Newman,  McMinnville.  Ore..    Welding  Shop,  Folger  Ave,  near  Ash  by    Ave.,    Berkeley;    no    bid    opening 


6,930; 

Patterson    Bros..    Oakland,    $8,400; 
Albert  Mangs  Co.,  S.  F,  $12,500. 


t- 


date  set 

Willis  Fh  Lynn,  1040  Folger  Street    Berkeley  (Be.  6044) 


18.1d— RELIGIOUS  BLDGS. 

6/6/46  19 

CONTRACT   AWARDED 
ALTERATIONS  TO  CHURCH. 

Cost  $10.(K)0 
SAN  FRANCISCO,  1600  Clay  Street. 
Alterations  consisting  of  new  roof. 
Owner    —    First    Methodist    Church, 

Shirley     T.     Sherrill.     Pastor.     1000 

Clay  St.,  San  Francisco. 
Contractor — Malott   &   Peterson.   3221 

20th   San  Francisco. 


Farrar    Flat    Buildings,    S.    F.;     Bids    ..open  June  8 

A.   J.   Hopper  Company.   243   Langt  on  (Market  7070) 
Creamery  and  Fountain,  So.  Berkeley   ..Creamery,     Emeryville;     bids     open 

June   11 

Willis  F.  Lynn,  1040  Folger  Street  Berkeley  (Be.  6044) 
5th  Ave.  Overhead  Crossing.  Oakland  BidsOpen   June  12,  2  P.   I*. 

Stolte  In)c.,  9451  San  Leandro  St.,     Oakland. 


North 


Unit    Main    Canal,    Deechutee 
June  15,  10  A.  M. 


Project,  Ore.,  Spec.  1353;    Bids  open 


1  6 


BUILDING.  $16,000 ;  Belmont ;  owner.        Naval  District  Federal  Office  Bldg..  I  „  ^^^^^,  ^-  ^o^*/^,H?aS^f^  S  S«    . .- ..-  

W  K   Bishop   Roofing  &   Linoleum:      Civic  Center,  Rm.  A-103,  San  Fran-  ^-  ^-    <^^   $5,842.    (2)   $3,956  (3)   $6,938    6/6/46 

Co  I      Cisco  (4)    S7.920;  tpRELIMINARY    PLANS 

GARAGE    (commercial).   $4500;    Sea-,     Specifications   obtainable   from  the  I     Re"able   Painting   Co.,   3247    -    19th  .COURTHOUSE    ADDN. 
side;  owner,  Henry  Peterson,  gen-    Public    Works     Department    Design^*"  ^-   ^-   ^^^   $M87.  no  bids  on  2,  <J  j  Approx.   cost   $200,000 

era.1  dellverv.  Seaside.  ORlif  SPf-tinn    Rnr.ro    A..11Q    ■tfoHoi-oi   n*«o«  :  and    4.  jREDDING.   Shasta  County.  Calif. 


eral  delivery.  Seaside,  Calif. 


i  Section,  Room   A-119,   Federal  Office 


FOOD  MARKET.  $17,000;  San  Lean-    Bldg.,    Civic  Center,    San    Francisco, 

dro;   owner.  Thomas  Piperis.  doing  '  upon  deposit  of  check  or  postal  money  'fl/fi/40 
business  as  Foodvale  Market.  3401    order    for   $10,    payable    to   Chief    of  i  ni net 


E  14th  St  Oakland 
REPAIR   (fire  damage  to   store   and 

office     building),    $4800;     Oakland;    6/6/46 
owner,  M  K  Blake  Estate  Co.  1121 
Washington    St.     Room    260.    Oak- 
land. 


Bureau  of  Yards  and  Docks. 


UNTIt  JUNE  17.  4  P 
BIDS  POSTPONED— 
EXTERIOR  PAINTING 


IM. 


Construction   of   additional   buildings 

and    offices   at   the   Courthouse. 
Owner — County     of     Shasta,     Court- 
BIDS  OPENED  house,  Redding. 

INTERIOR   PAINTINCJ  ^  i  Architect-E.     Geoffrey    Bangs,     605 

SAN      FRANCISCO.      Galileo      High  ,      Market    Street,   San   Francisco. 
School,    Van    Ness    Ave.,    between       Preliminary    plans   for   the   Court- 
Bay  and  Francisco  Sts.  house   addition   have   been   approved 
Interior   painting  of   Van   Ness   Ave.  }  ^^  ^j^g  Board  of  County  Supervisors, 
wing   of   high   school  _buildmg.           |  ^pon    completion   of   working   draw- 


»:j01~-SOCIAL  and 
RECREATIONAL  BL1>GS. 

6/6/46  •     2  0 

CONTRACT   AWARDED 

WADING    POOL  i 

STOCKTON.   San  Joaquin  Co..  Calif. 

Construction  of  shallow  pool  for  wad- 
ing and  swimming  in  the  recrea- 
tional area  of  the  Lottie  Grunsky 
School  grounds. 

Owner — City  of  Stockton.  B.  L.  Tra-  ' 
hem,  city  clerk.  City  Hall.  j 

Contractor  —  Stockton  Construction 
Co.  40  W..Clay  St,  Stockton. 


eAMERSTON  &  GREER  LUMBER  60. 

WhoIeuJe  and  Jobbing  Yards 
LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 


PONDEROSA  -  SUGAR  PINE 

Sdr     Francisco 
leOO  AMMY   STREET  2001 

ATwater  1300 


Oahl«n<J  if 

LIVINGSTON    STREET       f 

KEIlog  4-1884  J 


QUONSET  HUT   (for  grocery  store).   OAKLAND  Alameda  Co.,  Calif.  Oak-  lowne;    Denartment  of  Public  Works-  .  ^    ^,^ 

$1700;  Alamo;  owner.  O  W  Peter-       land  Airport,  !     Rnn^?«2   ritTwan  ^"^''^jings    segregated    bids    will    probably 

son,   Box  33,   Alamo.   Contra  Costa   Painting    exterior    of    administration  Ljf°7rch1t;ct--Dodge' A.  Rledy,  Clty^^  ^^^ 
Co,  Calif.  !     Bldg..  office  bldgg..  restaurant  and       xjou 

ACOUSTICAL  TREATMENT.  $1300 ;!     comfort  station.  I  Low    Bidder-Deemer   &   Deemer.   60 

Healasburg;   owner,   Theater  Serv-    Owner— Oakland     Port     Commission,  :  ^T„,-i.„,,.nH    avp     «?    F     S41 000 
ice  Agency.  :     Foot  of  Grove   St..   Oakland  '     tiazeiwooa   Ave.,   a.    r.,   ♦ti.vw 

WAREHOUSE.    $5500;     Sacramento;    Postponed  from  June  10. 

owner,  H  Jones  Express,  2427  17th  ;     Specifications   obtainable   from  the 

St  Sacramento.                                        ;  above  office 
REPAIRS    (add    roof   to   retail   store ; 

building),    $2500;    San    Jose;  owner. 


Herman  S  Vath,  339  Lennox  Ave, 
Menlo  Park. 
ADDITION    (to   building   for   repairs 
and      truck     equipment),      $27,500; 
Dunsmulr;    owner,   M   &   M   Chev- 


9-10—      EDUCATIONAL 
BUILDINGS 


:      R.  A.  Paoll  &  Co.,  S.  F,  at  $48,600 
!  submitted    the   only    other    bid. 

i  "" 

I  6/6/46 

(BID    OPENED 


6/6/46 

PROSPECTIVE   BIDDERS 
rolet  Co,  906  North  Highway,  Duns-    GENERATOR  BUILDING 


FIRE   ESCAPE   ADDITION  1 

1  SAN  FRANCISCO.  Farragut   School,  j 
!     Holloway  Ave.  between  Capital  and  ^ 
Saxon  Aves 


6/6/46  ••     16 

BIDS  WANTED— TO   BE  OPENED 
JULY  3,  2  P.  M. 

1  PAINTING 

i  TOPPENISH.  Wash.  U.  S.  Post  Office 
®  I  Interior    and    exterior    painting    and 
!     miscellaneous  repair  work. 
Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district   engineer,    838   U.    S. 
Appraiser's  Bldg.,  San  Francisco. 


1  0   Construction  of  addition  to  .steel  fire  ;     pians  available  from  the  otiice  of 
j      escape.  I  the    district    engineer    or    from    the 

^„.  !  Owner— Department  of  Public  Works  I  cuj,to<jian  of  the  building. 

*^^T^r^     ,        1        *   ♦   .     .,K/w^      D  1    '  Approximate  Cost  $30,000 1     Room  282,  City  Hall.  I  

OFFICE     (real    estate).   $1500;    Palo   sAN  FRANCISCO.  University  of  Cal-  'city  Architect— Dodge  A.  Rledy.  City  ,  6/6/46 

Alto;     owner.     Emery     L    Blngley.  ,     jfornia  Campnus.  Second  ind  Par- T  Hall. 
T.^^r'^i^^iu^'f  ^^}\'  ^^^'^^f  ^^^y-    ,  i     nassus  Avea.  only  biddei--Wm.  Martin  &  Son 

^^i±^9^  ^^°^^    lavatory  in  school.    General     construction     of     reinforced  ,      Mission    St..   S.    F.   $1,647. 

$2000;  Los  Gatos ;  owner.  Almanden  j      concrete    building   to   house   a   new  

Union  Elementar  ySchool.  Route  3.  ,      steam  and  electric  generator  plant    6/6/46 

«rTv*,       '.     »       f* ^f\«.     o  Owner— Regents  of  the  University  of  [  BIDS   WANTED— 

BOX  (meat  store),  $1450;  Sacramen-        California.  Berkeley.  ITO  BE   OPENED   JUNE  21,  4  P 


••15 
BIDS  WANTED— TO    BE   OPENED 
666  I  JUNE  26.  2  P.  M. 
!  PAINTING,   ETC. 

'  PHOENIX,    Ariz.    U.    S.    Courthouse. 
*  i  Exterior  painting  and  new  flag  poles. 


22-26— RESIDENTL\L 
BUUDINGS 


6/6/46  ••     2  3 

BIDS  WANTED— TO    BE   OPENED 
JUNE  13,  11  A.  M. 
OFFICERS'    APARTMENTS 
STOCKTON,   San  Joaquin  Co..  Calif. 

Stockton  Ordnance  Depot. 
Conversion    of    barracks   to    officers' 

apartments ;  Spec.  1234. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento. 

Bids  will  be  taken  a^  follows: 
Alternate  A 

(1)  convert  lower  floor  of  74-man 
barracks,  including  interior  stairs, 
to  two  apartments ; 

(2)  lump  sum,  sewer  service  for  one 
converted  building  in  place. 

Alternate  B 

(1)  convert    both     floors     of    74-man 
barracks  to  four  apartments ; 

(2)  lump  sum,  sewer  service  for  three 
converted  buildings  In  place 


Associated  Wood  Products  Co. 


TELEPHONE  BERKELEY  8317 

1335  SIXTH  STREET         BERKELEY  2,  CALIF. 


2  2 


M. 


etc. 


to;    owner^    Panama    Market    3406   Architect  —  Timothy     Pflueger,     580    CLASSROOMS,    ROCK    FILU    CON- 

StockionBlvd    Sacramento.  Market  St.,  San  Francisco.  i     CRETE   FLOOR 

Oregon— The  to  ow  ng  non-res  den- ,  Plans  and  specifications  obtainable  RICHMOND,  Contra  Costa  Coimty, 
Oregon-The    following    non-reslden-    f^om  the  cashier's  office.  103  Admin-  i      Calif. 

tial  buildings  were  included  among  igtration  Bldg.,  University  of  Calif  or-  '  (1)  Furnish  and  erect  seven  pre- 
P*!^^^  K  *f  "^Ji!^?,*  '^obstruction  per-  ^ia,  Berkeley,  upon  deposit  of  $10.  '  fabricated  classrooms,  five  at  Rlch- 
m  ta  by  the  Civ  lian  Production  Ad-  The  following  contractors  have  !  mond  High  School  and  two  at  El  Cer- 
minist ration  in   the  State  of  Oregon,    ^aken  out  plans?  rito  High  School.  -  6/6/46 

(Sm'JSfl^    6tf  Ind    Br'^dwa?       ^^'•'^^'•-     S^^"^"«     *     P^*''^^'     135  '  (2)  Furnish    and    deposit    a    decom- i  gQ^j,   ELECTION   PLANNED 
Relnf     concT^conL      Sj^^rft  ,^°"^^  ^"*''  ^^^  Francisco.  |  posed  rock  fill  in  the  old  boiler  room  ,  ^.^^-j^ty  BUILDINGS 

??or«o    S^^r  o»?^  if;^«itr;T^i  ^Jh^^T'     Carrico  &  Gautler,  366  Ocean  Ave.,  !  at   Roosevelt  Jr.,  High   School, 
fir   area-  For  auto  repairs^  incl.^op.    gan  Francisco.  (3)  Furnish     materials     and     lay 


Owner — Federal  Works  Agency.  Pub-  | 
lie  Buildings  Administration,  office 
of  the   district   engineer,  838  U.    S.  | 
Appraiser's  Bldg.,  San  Francisco.      ( 
Plans  available  from   the  office  of  i 

the    district    engineer    or    from    the 

custodian  of  the  building. 


6/6/46 

PREPARING   PLANS 

SKI    LODGE,    Approx.    cost    $150,000. 

SUGAR  BOWL,  Placer  County,  near 
Donner   Summit. 

Construction  of  65  Room  Ski  Lodge 
and   winter   resort 

Owner — Withheld. 

Architects  —  Mendelsohn.      Dinw^iddie 

ft  Hill,  233  Sansome  St,  San  Fran- 
cisco. 


2  6 


Jfi^So     Sa^T*Se^ice.  S    E    fSSl  !  ^.""o^.^^'*^^^  ^^O"'  f°ot  of  Adeline  !  concrete   floor  ov^er  old   boiler   room  ,  ^j,    .^^,„j,^  d.x.^r.X.,on  home  to  house 


6/6/46 
1  5  j  PLANNED 

i  SUBDIVISION 

SAN  MATEO.  San  Mateo  Co..  Calif. 

,  Total  Estimated  Cost  $1,945,000       between   Humboldt  St,  and  Indian 

SAN  MATEO  COUNTY,  CaLif .  Ave.,  with  court  leading  off  Idaho 


1 


^LASS  and  GLAZING 

Him<o  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Ooors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


?hone:  DElaware  7313 


cla  Co.,  Sales  &  Service.  C.  E.  Fran-    g^    Oakland 


including  wood  stairway  up  to  main 


into   center  of   subdivision. 


^nrt'Snd"  A^ht  ^'  ^X^^^'  SunSi?'       Johu  E.  Branagh.  105  Sheridan  Ave.,  !  fioor T^vel  and  a  pair  of  exterior  wood 
Portland.    Archt    Richard    Sundleaf,   piedmont  I  doors    Including    frames     at    Roose-  , 

Prw^fnH     «?hn^i     ArtHn      r«i««>nnn>  '     Ba"-ett   &    Hilp,   918   Harrison    St,  Ivelt  Jr.  High  School.  ! 

,  J^  ow  «:;:^o^  ^  A  <»150,000).    g^^  Francisco.  i  Owner    —    Richmond    Union 

1606  SW  5th  St  Reinf.  concr.  constr.       ^3  previously  reported,  bids  will  be 
1  sty    bsmt  gym  and  audit    130x100.    ^^^  ^^^^  j^  2  PM. 

Will  Incl.  cafeteria.  Owner,  St  Mary's      *^  J 

Academy,    site.  i  ^/t^jAfi  ..     1  q 


the  Davis  Campus,  Including  (1) 
sewers  and  pumping  plant.  (2)  wa- 
ter lines,  (3)  electric  lines.  (4) 
grading,  roads  and  paths. 
Owner — Regents  of  the  University  of 
California,  Berkeley. 


Portland-Warehouse-Office  (»li:i.-  1  PROSPECTIVE  BIDDERS 
%)0).  12th  and  Kearney  and  13th  and   UTILITIES 

]!^Zt}r^y  ?w  T(^  ^^t°^ir  *VT  ^^VIS,  Yolo  County,  Calif.  Davis 
constr.   1  sty,  30.000  sq.  ft  fir  area.       Campus 

Remod.  exlsttog  lOteloO  3-5ty  ware-   ^^^^    „.„Vit  for  the  FPHA  veterans' 

Owner,    Union    Pacific    Railroad    Co.,  | 
Plttock   Blk.  I 

Klamath  Falls— Schl.  Addn.   (^155,-  I 
000).    Addn.    to   fill    in    comer   betw. 
existing     bldgs.,     whose     walls     will 

serve    s^    walls    for    Parta    of    new   Architect-R  J.  Evaiis,  Box  634.  Mo- 
constr.  4  stys,  no  bsmt.  140x40,  53ft.       r^ga  Rd.,  Lafayette, 
hi.    Relnf.    concr.     constr     face     brk  i     The     following     contractors     have 
van.  curtain  walls.  Frm.  rf.  support-    taken  out  plans  • 

ed  on  wd.  trusses,  blt-up  rfg  Concr.  j  g.  E.  LoweU,  P.  O.  Box  148,  Vallejo. 
stair  tower,  3  stys.  35ft  corridor  ex-  |  l.  «.  Leonardl.  Electric  Construc- 
ten.  to  exlstmg  bldgs.  Increase  toilet  tion  Co..  717  Francisco  Bldg  San 
and  shower  facilities.   Owner,   Union   Francisco.  '  I 

Hi.  SchL  Dist  No.  2.  Archt.  Howard  ,     George  B.  Murray,  1702  E.  liariposa  ' 
R  Perrin.  1121  Main  St  ,  Rd.,  Stockton. 

I>ortland— Hosp.  Indry-bolled  bldgs. :  as  previously  reported  bids  wiU 
(Est  1220,000 >.  2266  NW  Marshall,  be  opened  June  7,  2  P.  M.,  and  plans 
Wreck  existing  Indry  bldg.,  replace  and  specificaUons  obtainable  from 
with  1  sty,  77x96,  reinf.  msnry  walls,  the  cashier's  offkje,  103  Administra- 
brk.  van.  wd.  truss.  Boiler  bldg. :  j  tlon  Bldg..  University  of  California, 
relnf.  msnry.  ext  walls,  brk.  ven.  Berkeley,  and  business  office.  Admin - 
60x04,  1  sty,  Onwer,  Good  Samaritan  |  istratlon  Bldg .  University  of  Call- 
Hosp.  site.  Archt  Sutton,  Whitney  I  fomla,  Davis,  upon  a  deposit  of  tlO 
k.   Aandahl.   Lewis   Bid;.  ifor  each  set 


School 
District  Walter  F.  Helms,  super- 
intendent of  schools.  1108  Blssell 
Richmond. 
Architects  —  Dragon,  Schmidts  & 
Hardman.  2068  Allston  Way,  Berke- 

ley. 

Contractors  may  bid  on  any  or  all 
of  the  above  projects. 

Plans  available  from  the  office  of 
the  architects. 


21  delinquents,  10  county  wards.  Construction  of  17-unlt  College  Park 
offices  of  probation  staff,  (a)  esti-  No.  4  subdivision, 
mated  cost  J145,000,  (b)  funds  avail-  'Owner  &  Builder— Conway  &  Culli- 
able  $120,000,  (c)  to  be  raised  by  |  gan.  1464  Burlingame,  Burlingame. 
taxes  or  bonds  $25,000;  (2)  relief  |  pians  have  been  submitted  for 
home  Inmates'  building,  (a)  $155,-  ;  recommendations  by  the  city  plan- 
000.    (b)    $25,000,    (c)    $130,000:    (3)  j  nlng  commission. 

relief  home  help  housing  to  provide  {  

additional  64  beds,  service,  (a)  $70,-    6/6/46  2  6 

000.    (c)    $70,000;    (4)    Canyon   Sana-  |  PLANNED 


torium  to  expand  inadequate  facili- 
ties, (a)  $100,000,  (c)  $100,000;  (5) 
Community  Hospital  new  wing,  (a) 
$100,000,  (c)  $190,000;  (6)  Commu- 
nity Hospital  equipment,    (a)   $50.- 


SUBDIVISION 

SAN  MATEO,  San  Mateo  Co..  Calif, 
between  39th  &  40th  Aves..  eaJt  of 
Juniper   St,    south    of   Community 

Hospital. 


6/6/46  • 

BID   OPENED 

GLASS  BLOCKS 

SAN   FRANCISCO.   Lawton   School. 

PuTOish    and    Install    glass    blocks. 

Owner— Dept  of  Public  Works,  Room 

282.  Caty  HalL 
City  Architect— Dodge  A.  Rledy.  Rm 

265.    City    Hall. 
Only  Bidder— Wm.  A.  Rainey  &  Son. 

323   Clementina  St..   S.   F.,   $2,584. 


11— 


HOSPITALS 


6/6/46  •     1  1 

BIDS  WANTED— TO   BE  OPENED 

JULY  3,  2  P.  M. 

DRAINS 

SAN  FRANCISCO.   Marine  Hospital. 

Installation  of  drains  In  dish -washing 
room  and  manholes. 

Owner — Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 


EAGLE  ROCK  WOOL 


INSULATION 


lATTS  .  BLANKET  ft  ILOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

ln«dctms  tor  the  Pacific  Coast  Tehpkoae  KEII09  2-3M8 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


UNIFORM    •    DEPENDABLE 


There  is  no 

substitute 

for  good*** 


mm»mi 

■  ■  If 

FIKilEBHiyMIAU 


PtODUCfO    Br 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


S  ,1  N    '  R  A  N  C  I  S  C  O 
to*    ANGfLEV 


COASTWIOE  SERVICE 


<,-i».itw.vS.'' 
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ADVANCE  COWSTmyCTlON  REPORTS 


Inc.  116  Erie  St,  San  Franclaco. 

Clinton  Construction  Ca,  923  Fol- 
•om  St,  San  Francisco. 

Loula  C.  Dunn,  Inc.,  790  Monadnock 
BMg.,  San  Franciaco. 

^ftnplre  ConstrucUon  Co..  Ltd.,  844 
Harriet  St,  San  FranclBCO. 

Dinwiddle  Construction  Co.,  Inc., 
210  Croclier  Bldg.,  Sam  Franciaco. 

Sngine«ra,  Ltd.,  225  Bush  St,  Scm 
Francisco. 

Erbentraut  &  Summers,  696  Penn- 
ayivania  St,  San  Francisco. 

S.  T.  Haas  Co.,  Box  411,  San  Mateo. 

Alfred  J.  Hopper  Co.,  243  Langton  '  6/6/46 


6/6/46  •*    Zl 

BIDS  WANTED 

SAN  FRANCISCO.— Until  June  25. 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room 
287  City  Hall,  under  Spec  410  for 
construction  of  San  Andres  outlet 
No.  3  connecting  pipe. 

Unit  quantities  will  be  published 
shortly. 

Plans  and  specifications  obtainable 
from  cashier's  office,  6th  floor,  425 
Mason  St.,  upon  deposit  of  $10. 


rope  complete  and  ready  for  xiae; 

Spec  17684. 
Owner— Bureau    of    Yards   A   Docks. 

%  Public  Wortcs  Dcpt  12th  Naval 

Dlst,    Federal   Office   Bldg.,   Civic 

Center,   Rm  A-103,   S.   F. 

Specifications  obtainable  from  the 
Public  Works  Dept,  Design  SecUon, 
Rm  A-117,  Federal  Office  Bldg.,  Civ- 
ic Center,  S.  F„  upon  deposit  of  check 
or  postal  money  order  for  |10  pay- 
able to  Chief  of  Bureau  of  Yards 
&  Docks. 


3  2 


BIOS  OPENED 

SAN  FRANCISCO.  —  Wailes-Dove- 
Hermlston  Co.,  1240  17th  St,  San 
Francisco,  at  $235,  submitted  low  bid 
to  the  Department  of  Public  Works, 


Room  282  City  Hall,  under  Spec.  No.    BIDS  WANTED 


St,  San  Francisco. 

Peter  Kiewit  Sons  Co.,  442  Post  St., 
San  Francisco. 

M.  J.   King,  Inc.,  231  Franklin   St., 
San  Francisco. 

Robert    McCarthy   Co.,    1060  Klrk- 
ham  St,  San  Francisco. 

Theo  G.  Meyer,  200  Quint  St..  San 
Francisco. 

M.  an  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco. 

Moore   &   Roberts,    693   Mission  St., 
San   Francisco. 

Standard  Building  Co.,  1500  Judah    6/6/46 
St,  San  Francisco.  |biD8  OPENED 

Wagner  &  Martinez,  181  South  Park.       SAN  JOAQUIN  COUNTY.  Calif.— 


PARKS,  AIRPORTS  A 
PLAYGROUNDS 


20.100  for  relining  four  tanks  at  the 
Marina  sewage  pumping  station. 

C.   R   Reichel  Engineering  Co.,   at 
1656.50  submitted  only  other  bid. 


6/6/46 


8  6 


33 — BRIDGES 


3  3 


IDAHO  FALLS.  Idaho— Until  June 
21,  3  P.  M,  bids  will  be  received  by 
the  CAA,  Box  3224,  Seattle  14.  Wash., 
(under  Pro.  7-46-366  for  construction 
of  an  east-west  taxiway,  xuaho  Falls 
Airport 

Specifications  obtainable  from  the 
above  office. 


San  Francisco, 

Baruch  Corp.,  625  S.  Olive  St.,  Los 
Angeles.  

R.   J.   Daum  Construction  Co.,   6803  j  Division   of  Highways.  G.  T^  McCoy, 
West  Bhrd,,  Inglewood.  |  state  highway  engineer.  Public  Works 


86 


6/6/46 

S!^S^,^fi?°/^  W*^°"   Co°«t™cV?''llRRIGATIo'Jf°YSTEM 
?j2i'«l       K    u^^•  ^Ki^*^'*'*^*  S";"    SAN   FRANCSCO.   Golden   Gate  Pk. 
;  180.86.  submitted  low  bid  to  the  State   installation   of  an   irrigation   system 


at   John    McLaren    Memorial    Rho- 
dodendron  Dell. 


4  0 


6/6/46                                                        4  0  6/6/46 

LOW   BIDDERS  BIDS  OPENED 

MISSOURI    BASIN    PROJECT,  SAN    BENITO    COUNTY,    Calif.— 

Wyoming^harlesl^  Smith.  Ther-  Granite    Construction    Co^    Box    900, 

mopolis,  Wyo.,  at  $112,382,  submitted  Watsonvllle,  at  $59,949.09,   submitted 


low  bid  to  the  U.  S.  Bureau  of  Rec- 
lamation,   Thermopolls,    Wyo.,    under 
Spec  1320  for  construction  of  streets, 
walks,  curbs  and  gutters  and  drain- 
age, sewerage  and  water  distribution 
systems  for  the  Boysen  Government 
Camp,  Boysen   Unit   Missouri  Basin 
Project    Wyoming.    Site    is    situated 
about  13  miles  north  of  Bonneville 
Wyo. 
Second  and  third  low  bids  follow : 
Malcolm   G.   Long,  Billings,  Mont 
$117,977.4a 

Peter  Kiewit  Sons  Co.,  Sheridan 
Wyo.,  $130,694.25. 

6/6/46  4  0 

CONTRACT  AWARDED 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
— L  C.  Smith,  First  and  Railroad  San 
Mateo,  at  $270,168.56,  awarded  con- 
tract by  the  City  of  San  Mateo.  Wil- 


and  40  miles  east  on  Big  Pine-Gold- 
field.  Nev..  Hl^way. 
QUO.  68160,  RBQ.  92026: 
84    tons    liquid   asphalt    MC-S,    de- 
,       ...  .     .  .      _  livered    and   spread  on    roadway;    31 

low  bid  Jo  the  State  Division  of  High-    tons  between  13  miles  north  of  Mojave 


•• 


4  t 


ways,  G.  T.  McCoy,  state  highway 
engineer,  PubUc  Works  Bldg.,  Sacra- 
mento, for  about  L6  miles  repairing 
by  cement  treatment  of  existing  base 
and  surfacing,  placing  plant  mix  sur- 
facing thereon  and  placing  imported 
borrow  on  shoulders  and  apply  bitu- 
minous surface  treatment  thereto  be- 
tween Prunedale  Junction  and  the 
Santa  Clara  County  line  in  San  Benito 
County. 

Unit  quantities  and  prices  will   be 
published  shortly. 


4  0 


6/6/46 

BIDS  OPENED 

SAN      LUIS      OBISPO      COUNTY. 

Calif.  —  Fairey  -  Hammond,    Inc.,    564 

Market  St,  San  Frazicisco,  at  $95,750, 

submitted  low  bid  to  the  State  Dlvi- 

11am    J.    O'Farrell,    city    clerk,    City  i  sion  of  Highways,  G.  T.  McCoy,  state 


Hall,  for   improvement  of  streets   in 
San  Mateo  Knolls  No.  2 ;  Job  No.  46-5. 


4  0 


"^T  A^„!^""'  ''°-  *^  ^-  ^P'^*^  ?L^f;'  Sacramento,  for  about  8.2  miles  ;  o^er^Board  of  Park  Commission- 


grading    and    paving    with    portland  j     era.   McLaren   Lodge.   Golden  Gate 

cement  concrete  and  construction  of  |     Park. 

H*.^.®.®  bridges  betwene  the  Cajaveras  i  lo^    Blddei^Associated    Engineers, 


St,  Los  Angeles 

Myera  Bros.,  3407  San  Fernando 
Rd.,  Los  Angeles. 

William  P.  Neil  Co.,  Ltd.,  4814  Loma 
Vista  Ave.,  Loe  Angeles. 

Robert  E.  McKee.  4700  San  Fer- 
nando Rd.,  Los  Angelee. 

Thomas  C.  Buck,  1123  E.  Charter 
Way,   Stockton. 

C.  E.  Kennedy,  306  B.  Weber  Ave., 

Stockton.  Iputo,  985  Delmas  Ave.,  San  Jose,  at  i  1Q CPlX/ITDe 

Lawrence  Construction  Co..  3020  V  !  $51,731.  Bubmitt«rf  inw  hw  tn  th*,  .citAt«    '''^      iatTVtlVD 
St.,  Sacramento. 


6/6/46  •' 

PROSPECTIVE  BIDDERS 

NEAR  HERLONG,  Lassen  Co., 
Calif. — As  previously  reported,  »mtii 
June  12,  2  P.  M.,  bids  will  be  received 


River  and  Lodl,  San  Joaquin  County. 
Unit  quantities  and   prices  will   be 
published  shortly. 

6/6/46  ••3  3 

BIDS  OPENED 
MERCED  COUNTY,  Calif.  Dan  Ca 


981   Folsom   St,   S.   F,  $7482. 
Other   bids    were: 
O'Mara  &  Stewart,  $7495; 
Arthur  Walgren,  $16,250. 


H.  W.  Robertson,  2917  T  St.,  Sac- 
ramento. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland. 


$51,731,  submitted  low  bid  to  the  State     

Division  of  Highways.  G.  T.  McCoy.    e76/48 
state  highway  engineer.  Public  Works 
Bldg.,    Sacramento,    for    construction 
of  a  bridge  across  Mud   Slough  and 
construction   of  a  culvert  at  Garzas 


3  9 


Piper,     1736  ,  Creek,  between  3  and  4.3  miles  north- 


BIDS  OPENED 

LAGUNA  BEACH,  Los  Angeles 
Co.,  Calif.— J.  L  Kruly,  1785  N.  East- 
em    Ave.,    Los    Angeles,    at    $419,258, 


Johnson,     Drake     &     --^.-,     ,  >.^*^»».  »«,v,t<^w  «  »..«:..,  ul.cb  ^iuil^- ,      ^    . 

Franklin   St,  Oakland.  least  of  Gustlne.  Merced  County.  Ironn^lf^f  ^!  n?:^  ^}^   *°   ^^%^^^l 

O.   W.   Williams  Co.,    10  California,     Unit  quantities  and   prices  will   be  I  Sr°""*="  ^'^"'^i^^^y  °'  Laguna  Beach 

Dr.,  Burlingame.                                           'published  shortly.  llit^,,  ^    '""^    ^^^    *'*"*^"f*'"^^.,i*'r>* 

Carl  N.  Swenson  Co.,  355  Stockton  I  _1 j  sanitary    sewer   system   in    Cliff  Dr. 


Ave.,  San  Jose.  !  6/6/46  '  ••8  3 

C.  A  Otto,   1029  H  St,   Marysville.  I  B I  OS  OPENED 

M.  R  Peterson,  Route  1,  Box  1465A,  ■     CALAVERAS    COUNTY.    Calif.— J. 
West  Sacramento.  I  Henry  Harris.  2657  9th  St..  Berkeley. 

James   H.   McFarland.   17   Marcella   at    $40,410.83.    submitted    low    bid    to 
Ave..  San  Francisco.  |  the  State  Division  of  Highways,  G.  T. 

M.    A    Uttle,    1   Grand   View   Ave..  1  McCoy,  state  highway  engineer,  Pub- 
San  Francisco.  j  Uc  Works  Bldg.,  Sacramento,  for  con- 
Harold  E.  Peterson,  2917  V  St.,  Sac-  j  structlon    of    a   concrete    bridge   and 
ramento.                                                          I  approaches  across   Angeles  Creek  In  loioe  «Der«.irrr» 

Harris    Construction   Co.,    Box    109,  ;the  City  of  Angels,  Calaveras  County,  i     e  .Vr     tVa^t,^ 
Fresno.  I     Unit  quantities  and  prices  will   be  j  callf        ^^-^^^^O, 


and  certain  other  streets  and  alleys 
known  as  Sanitary  Lateral  Sewer 
District  No.  4,  and  construction  of  an 
outfall  sewer  and  enlargement  of  the 
existing  sludge  treatment  plant;  240 
days  for  completion. 

Bob  Bosnyak,  at  $479,017,  submitted 
only  other  bid. 


by  the  U.  S.  Engineer  Office,  Wright 
Bldg.,    Sacramento,  under   Spec.    1226 
for    construction    of    tanks    for    ord-    published    shortly, 
nance  vehicle  storage  at  Sierra  Ord- 
nance Depot  near  Herlong. 

Quantities  of  work  involved  in  this 
project  were  printed  in  the  issue  of 
June  5th. 

The  following  contractora  have 
taken  out  plans : 

Christianson  Bros,  and  L  A.  Younr 
436  S.  4th  W.,  Salt  Lake  City,  Utah. 

Chytraus  Construction  Co.,  436  S 
4th  W.,  Salt  Lake  City,  Utah. 

Olson  Construction  Co.,  250  E  1st 
S..  Salt  Lake  City.  Utah. 

Perkins  Construction  Co.,  400  Dooly 
Bldg.,  Salt  Lake  City,  Utah. 

Reynolds  Construction  Co.,  Sprlne- 
ville,  Utah.  * 

Herman  Construction  Co.,  1760  S 
State,  Salt  Lake  City,  Utah. 

Jacobsen  Construction  Co.,  724  S 
3rd  E.,  Salt  Lake  City,  Utah. 

G.  A.  Whltmeyer  &  Sons  Co.,  2759 
Grant  Ave.,  Ogden,  Utah 


highway  engineer.  Public  Works 
Bldg.,  Sacramento,  for  about  2.1  miles 
repairing  existing  surfacing  by  con- 
structing crusher  run  base,  placing 
plant  mix  surfacing  thereon  and  ap- 
plying class  C  fine  seal  coat  and 
class  D  seal  coat  thereto  between 
Santa  Maria  River  and  1.5  miles 
south  of  Nipomo,  San  Luis  Obispo 
County. 
Unit  quantities  and  prices  will  be 


on  U.  S.  No.  6,  and  53  tons  on  road 
way  between  12  and  20  miles   north 
of  Olancha. 
QUO.  58153,  REQ.  92029: 

62    tons    liquid    asphalt    RC-2,    de- 
Uvered  and  spread  vicinity  Of  Mojave 
and  Independence,  U.  S.  Na  C 
QUO.  58123.  REQ.  12417: 

60  tons  asphaltic  emulsion  (SC-6) 
penetration  type,  delivered  dtate  stor- 
ag:e  at  Boonville,  Hopland,  mouth  of 
Navarro  River  and  Fort  Btagg. 
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Machiiiery  &  Material 
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6/6/46 

BIDS  OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  SacramentO),  for  ma- 
terials as  follows: 
QUO.  56840,  REQ.  87314 :       I 

Lamb  Transportation  Cp.,  $20.47, 
tax  included;  $5.50  per  hour  for 
spreading. 

American  Bitumuls  Co.,  $19.69,  tax 
included;  $5.50  per  hour  fotr  spread- 
ing; awarded.  | 
QUO.  66412,  REQ.  51327:        ' 

Bell  Oil  Co..  $12.60,  f.cb.  Santa 
Mafia. 

American  Bitumuls  Co.,  flcb.  Oak- 
land, $.0525  trucks.  $.0625  dnkms ;  f .o.b. 
San  Luis  Obispo,  $.072  trucks,  $.082 
drums. 
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6/6/46 

BIDS  WANTED 

MARYSVILLE,  Yuba  Coi,  Calif.— 
Until  June  12,  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Kec- 
lamatlon,  Denver.  Colo.,  uhder  Inv. 
No.  E-33,003-A-l  for  766,600  lin.  ft 
^-inch  overiiead  ground  wire,  f.o.b. 
shipping  point  and/or  Marysville  for 
the  Orovllle-Sacramento  transmission 
line. 

Specifications  obtainable  from  the 
above  office. 


43—     MACHINERY  AND 
EQUIPMENT 
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6/6/46 

BIDS  OPENED 
BOULDER  CANYON   PROJECT.— 


A.  Teichert  &  Son,   Inc,  Box   1133,  !  published  shortly.  lo*    a        t         .,  .  •,«,  .««oir        ^    .      ---    -     -- ---   —   ^^^..^^  «,u  .     oi«:v;«i«»ii 

Sacramento.  :  Z .  !l^..!^,±rK",^."l-   ^V!'llt^^„f^^:  ?  ^}'^°^^  ^-«-  South  San  Fr^clsco.  jabore  office 


E.  B.  Bishop,  Box  325,  Orland. 


6/6/46 

BIOS  WANTED 
T     *    XT  ^       .  I     OAKLAND,    Alameda   Co.,    Calif.—    .^     ,  „     ^  .     ,       . 

L  A  Young  Construction  Co.,  Rich-    As  previously  reported,  until  June  12,  l^^«  following  submitted  bids  to  the 
field,  Utah.  5.30  p    m.,  bids  will   be   received   by    ^-   ^-   Bureau   of   Reclamation.   Den- 

Trewhltt,    Shields    &    Fisher,    1501    the  East  Bay  Municipal  UtUity  Dis-    ^*'"'  ^0'°'  under  Spec   1293  for  fur- 
Pacific  Southwest  Bldg.,  Fresno.  '  trict,    Room   312,    512   16th    St,   Oak-    wishing  and  delivering  f.o.b.    cars  at 
•   «o       ^"^  ^    •"^'''  ^^^^  ^^'^  S*'  Bakers-  j  land,  vmder  Spec  1741  for  one  spare  i  Boulder  City,   Nev.,    three   horizontal 
**  I  f  1«W.  removable  element  for  "Ruptair"  cir-    shaft,    multi-stage,    centrifugal    type 
I      L    H.    Hansen    &    Sons,    313    Palm   cuit  breaker  and  one  transfer  truck  i  Punaping  units,  each  having  a  capa- 
Alameda     Co., ,  Ave.,   Fresno.                                              !for  same.  city  of  not  less  than  1000  gallons  per 
John    Pestana,    16411    E.    14th  1     Guy   F.   Atkinson   Co..  Orange  and  i     Specifications   obtainable  from   the    minute  when  operated  under  a  total 

""        "    '  ~      ..    -  'dynamic  head  of  1000  feet,  and  three 


\ 6/6/46 

BIOS  OPENED 
REDDING,  Shasta  Co..  Calif 


3  3i??/"«^J°^,,^*^,,i°  ^^1   i^"  x^l'l?  '    i-J?««  L.^-^J^  Construction  Co.; 


-Pa- 


City  Council.  City  Hall,  San  Leandro,  ,  941  Russ  Bldg.,  San  Francisco. 


for    construction    of    main    domestic 


Barrett    &   Hilp,   918   Harrison    St,  16/6/46 


4  2 


27— TRANSPORTATION 
BUILIMNGS 


clflc  Bridge  Co..  333  Kearny  St..  San!*"^   Industrial    sewers   on   Davis    St  ■  San  Francisco.  ! CONTRACT  AWARDED 

Francisco,  at  $739,546.  submitted  only  l|."^     ^""^p    «  S!  ^       ^^  '     ^®"^^1  California  Construction  Co..  I     SACRAMENTO,     Calif.  —  Howard 


[bid   to  the    State    Division    of   Hlgh- 


jEngr.    C.    P.    Martin. 


.  ways,    G.    T.    McCoy,    state    highway } 

^/g/4g  **     2  7  '^'*Sl"®®r,  Public  "Works  Bldg.,  Sacra-  i 

PROJECT  CANCELED  imento,    for    construction    of    a    steel 

REMOVE  IMPROVEMENTS  !P^**!  ^iT^^''  ^1<*|f  *T°«^  ^^  S^'^^*" 

OAKLAND.    Alameda   County.    Callf.  '  ™^"^o  ^'^«''  ^^  Redding,  Shasta  Co 
Removal     of     government     improve- 


horizontal  shaft,  multi  -  st4ige,  cen- 
trifugal type  pumping  units,  each 
having  a  capacity  of  not  less  than 
1000  gallons  per  minute  when  oper- 
ated under  a  total  dynaml<t:  head  of 
1100  feet.  The  pumps  will  be  installed 


_^        ^ ^^^         Unit  quantities   and   prices  will  be 

men'ts"  from  Vroper'ty    of    Southern    Published  shortly. 
Pacific  Railroad  Co.,  22nd  and  Wood 

Sts.,  Oakland;  Job  No.  2006.  fi/fi/4«  •*    ^9 

Owner— U.  S.  Engineer  Office,  74  New  '  rid  OPENED 
Montgomery  St.,  San  Francisco.  wf-trNtu 


1,  1        1  -—-      \  ^°*^-  ^^®  ^'■^e  S*-'  San  Francisco.         '  |  Supply   Co.,   Los  Angeles,  at   $0.21003 

,1     ,0^0  w      *  "L'^^^J,  Clinton   Construction   Co.,  923  Fol-  U^r  10,000  ft  of  1-ln.  and  $0.17153  for  I  In   water  supply  system  for  Boulder 

1808  Ihi.  ft  double^ concrete  pipe- J  aom   St,  San  Francisco.  jSOOO  ft  of   %-ln.   copper  tubing,  was  !  City,    Boulder    Canyon    Projject    .The 

Dinwiddle    Construction    Co.,    inc.,  !*''W*rde<i  «^o"'^r*ct  by  the  City  of  Sac- '  apparatus    will    be    installe<J    by    the 
210  Crocker  Bldg.,  San  Francisco.        '  I  ramento  for  15.000  ft   copper  tubing.  .  government.  j 

Louis  C.  Dunn,  Inc.,  799  Monadnock  !  ■     ■  j     Allis-Chalmers   Manufacti^ring  Co., 

Bldg.,  San  Francisco.  i  6/6/46  4  2    Milwaukee,  Wis.,  item  1.  $115,855,  24,- 

Empire   Construction  Co.,   Ltd.,   344    BIDS  WANTED  jOOO    lbs.;  item    2,    $16,566.    2IOOO    lbs.: 

Harriet  St,  San  Francisco.  '  i     OAKLAND,   Alameda   Co.,   Callf. —  j  ship     300     days;     f.o.b.     Milwaukee; 


Fjisioeering  Section 


hne.  30-ln.  and  33-ln.   diameter;  i 

(2)  1678  lln.  ft.  double  concrete  pipe- 
line, 30-in.  and  24-ln.  diameter; 

(3)  1569  lln.  ft  double  concrete  pipe- 
line, 27-ln.  and  24-ln.  diameter; 

(4)  1385  lln.  ft.  double  concrete  pipe- 
line, 24-in.  diameter; 

(5)  918  lin.  ft.  double  concrete  pipe- 
line, 21 -in.  and  IS^in.  diameter; 

(6)  2600  lln.  ft.  single  pipeline,  18-ln. 
diameter ; 

(7)  5    standard   brick    manholes 
alternate  precast  concrete; 

(8)  1  concrete  manhole,  type  A; 

(9)  2  concrete  manholes,  type  B; 


6/t/46 

BIOS  WANTED 
OAIODALB.  Stanislaus  Ca,  Calif.— 

Until  June  10,  8  P.  M.,  bids  will  be 
received  by  the  Oakdale  Joint  Union 

Hi^  School  DUtrict  Robert  P.  Oar- 
p«oter,  dertc  Oakdale,  for  one  a^rl 
truck. 


•• 


6/6/46 

APPROVAL  GRANTED 

PLANT  Estimated  Cost  $25,006 

SAN    FRANCISCO.    1620    Armstronc 

At* 
Construction  of  masonry  f^nfmal  food 

processing  and  insecticide  plant 
Owner-MackaU   ProducU   Ca,    1419 

9lh  Ave..   San   Francisco. 
Engineer^R  H.  Cooley.  969  SSrd  St, 

Oakland. 
Coatzmetor— John  J.   Moore  Co,   90* 

33rd  St,  Oakland. 

CPA  approval    has    recently    been 
granted. 


4  t 


6/6/46 

BIOS  WANTED 

MENDOCINO  COUNTY,  Calif.— 
Until  June  7,  2  P.  M..  bids  will  be 
received  by  the  State  Dlvlalon  of 
Highways.  O.  F.  Hellesoe,  acting  dis- 
trict engineer,  546  W.  Wabash  Ave., 
Eureka,  for  rental  of  one  150  to  210 
cu.  ft  portable  air  compreasor  for 
two  months'  work  near  Hopland  In 
Mendocino  County. 

Speoifications  obtainable  from  the 
above  office. 


4  S 


6/6/46 

BIDS  WANTED 

SANTA  CRUZ  and  SANTA  CLARA 
COUNTIES,  Calif.— UnUl  June  6,  S 
P.  M.,  bids  will  be  received  by  the 
State  DivUion  of  Highways.  J.  H. 
Skeggs.  district  engineer,  aooi  Van 
Ness  Ave,  San  Francisco,  for  r«ital 
of  one  bituminous  spreader  and  fin- 
ishing machine  for  use  in  Santa  Clara 
and  ;:>anta  Cruz  Counties. 

Specifications  obtainable  from  the 
above  office. 


4  t 


6/6/46 

BID8   WANTED 

WILLITS,  Mendocino  Co.,  Calif.— 
Until  June  11,  8  p.  m..  bids  wUl  be 
received  by  the  WlUlU  Union  School 
Dlst,  and  Wiliits  Union  High  School 
District  RCmJ.  Ritschel,  Clerk,  WU- 
lits  Union  School,  WiUits,  for  one 
school  bus  of  42-pupll  capacity  and 
one  school  bus  of  between  7  and  16 
pupil  capacity. 

6/6/46  ••     4  3 

BID8    WANTED— 

TO  BE  OPENED  JUNE  20,  11    A.   M. 

BRIDGE   CRANHIS 

INYOKERN,  Kern  Co.,  Calif.  Naral 
Ordnance  Station. 

Two  tloor-controlled  electric  over- 
head bridge  cranes,   Si>ec  17785. 

Owner — Bureau  of  Yards  &  Docks, 
Navy    Dept..    Wash.    D.    C. 

Specifications  obtainable  from  above 

office  upon  deposit  of  check  or  postal 

money  order  for  $10  payable  to  Chief 

of   Bureau   of   Yards   &  Docks. 


4  3 


or 


Mateo. 
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,  MODOC  COUNTY,  Calif.— Clifford  ' 
1  A.  Dunn,  Klamath  Falls,  Ore.,  at  $38,-  ; 
'  907.   submitted   only  bid  to   the  State  i 

Division  of  Highways,  G.  T.  McCoy,  i 

state  highway  engineer,  Public  Works  , 

Bldg.,    Sacramento,    for    construction  1 

of  a  reinforced  concrete  bridge  across    <^"*  ^  concrete  manhole,  type  C; 

south    fork    of    Pit   River   at    Likely,  M^^^  1  concrete  manhole,  type  D : 

Modoc  County.  j  ^12)  7  concrete  manholes,  type  E; 

Unit   quantities   and  prices   will  be  1  <13)  2  concrete  manholes,  type  F;  .^»,^„.u..v    ^u 

published  shortly.  <">  ^  cu.  yds  additional  excavation ;  j  ^am  St.,  San  Francisco 

(15)  50    cu.    yds.    excavation,    coarse ' 
rock  base; 

(16)  1808    lin.    ft 


Engineers,  Ltd.,  225  Bush  St.,  San  i^s  previously  reported,  until  June  12,  j  terms  net;  total  bid.  $32,421, 
Francisco.  '  5:30  P.   M..   bids  will   be  received   by  j      Byron    Jackson    Co.,    Los    Angeles. 

Erbentraut  &  Summers,  696  Penn-  i '■^^  Ea«t  Bay  Municipal  Utility  Dis-    item  1.   $16,455;   item  2,   $16)455;   ship 
sylvania  St.  San  Francisco.  '  trict,    Room  312,   512   16th    St,   Oak-  j  240  days ;  pump  and  ship  motors  be 

E.  T.  Haas  Co..  P.  O.  Box  411,  San  '  land,  under  Spec.  1742  for  11,650  lin. 


;ft.  chain-link  fence. 


Alfred  J.  Hopper  Co.,  243  Langton  i     Specifications  obtainable  from   the 
St,  San  Francisco.  I  above  office. 

Peter  Kiewit  Sons  Co.,  442  Post  St,  '  

San  Francisco.  i  676/46  •42 

M.   J^  King,  Inc.,  2*1   Franklin   St,  JemS  WANTED 
San   Francisco. 


grinning  448  days  and  two  i^r  week ; 
30,500  lbs. ;  f.o.b.  Los  Angeltes ;  terms 
net;  combination  bid,  $32,910. 


34— DAMS,  RESERVOIRS  &!  „,,  ff««^*°^  ^'^ 
DREDGING  | '"'  lictionyf " 

i  (18)  2600    lln.    ft 

6/6/46  3  4  Section  B ; 

BIDS  WANTED  (19)  100  lln.    ft    12-ln.   vitrified    clay 

SCOFIELD  PROJECT,  Utah.— Un- •      Total    bids   follow: 


replace  pavement, 
replace  pavement, 
replace   pavement 


til  June  27.  10  A  M.,  bids  will  be  re-  '(A.)  John    Pestana,    $193,499.85; 

celved  by  the  U.   S.   Bureau  of  Rec- '^B)  Stolte  Inc.,  Oakland,  $202,171; 

lamatlon.    Price,    Utah,    under    Spec.  UC)  McGulre      &      Hester,      Oakland 

1367  for  clearing  part  of  the  Scofleld  I         $242,866;  lAnc-PlPQ 

Reservoir  site,  Scofleld  Project,  Utah,  i  (I^>  Underground    Constr.    Co.,    Oak-  '       ^ 


T?^K  -*    Ti*  r.   -*!-      ^        ,r.  !     SAN  FRANCISCO.— Until  June  17, 

Robert    McCarthy    Co..    1050    Kirk-    3  P.  M,  bids  will  be  received  by  the 

trvi       '^    iV         "'^'JfJ?^-  !  Purchaser  of  Supplies,  270  City  Hall, 

Theo.  G.  Meyer,  200  Quint  St.,  San  j  under    Bid    No.    3582    for    furbishing 

anc  SCO.  <■  ^^^  delivering  and  spreading  approx- 

«i"^        a        n^'  ^  Financial   Center  :  imately  1000  cu.  yds.   of  loam  at  the 

m!;o;^^  «'"^l^'^°«no  ' «a"»eo  High  School. 

Moore  &  Roberts,   693   Mission   St,  !     Specifications   obtainable   from   the 
I  San   Francisco.  ,  „  hove  office 

!      Parker,     Steffens    &     Pearce,     135 '  . 

t  South  Park,  San  Francisco. 
I      Standard  Building  Co..   1500  Judah  '  6/6/46 
St,  San  Francisco.  BIDS   WANTED 

Wagner  &  Martinez,  181  South  Park 
San  Francisco. 
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PANAMA  CANAL  —  Bids  will   be 


6/6/46 

BIDS  OPENED 

SACRAMENTO.  Calif.— The  follow- 
ing submitted  bids  to  the  SItate  Pur 
chasing  Agent,  Sacramento, 
ment  as  follows:  1 

QUO.  55872,  REQ.  1-495:  | 

Capital  Tractor  Co..  Allis-Chalmers 
A.  D.,  $7851.70;  delivery  30-60  days 
after  strike  Is  settled,  depencjlent  upon 
availability  of  materials  and  trans- 
portation ;  discount  2  per  cenit  30  days. 
QUO.  56413,  REQ.  51328: 
^  Granite  Construction   Co.,  Watson-        cu    x^u.   iw;    aan 

*^    vllle,   $15,  $16,  $18.50;    $7.30  per  hour  I  located  at  Arcadia, 
rental;   total,  approximately  $2500. 


6/6/46 

BIDS  WANTED 

SAN  FRANCISCO— Bids  will  be 
received  by  the  U.  S.  Department  of 
Agriculture,  Forest  Service,  447  San- 
some  St,  San  Francisco  11,  for  ma- 
terial and  equipment  as  follows: 
June  19.  2  P.  M. 

Bid  No.  462:  corrugated  metal  pipe 
culvert,  f.o.b.  Nevada  City. 

Bid  No.  463:  telephone  poles  (south - 
em  yellow  pine  or  Douglas  fir),  f.o.b. 
Arcadia. 

Bid  No.  464 :  barbed  wire,  f.o.b.  Al- 
turas. 

June  20 

Bid  No.  457:  sale  of  used  tractors, 
located  at  Bishop. 

June  21 

Bid  No.  451 :  portable  generator 
plants  for  floodlighting,  f.o.b.  Red- 
ding. 

June  24 
Bid   No.   456:   sale   of  used   trucks, 
located  at  Redding. 

June  25 
Bid  No.   459:   sale  of   used   trucks, 
located  at  Redding. 
Bid   No.   460:    sale  of  used  trucks, 


i 


Work   Is   situated  at  Scofleld   Reser- 
voir,   about    30    miles    northwest    of  1 
Price,  Utah.  j 

Specifications  obtainable  from  the  I 
above  office ;  no  charge  to  prospec-  : 
tlve  bidders ;  to  others,  $0.75,  not  re-  | 


land,    $365,291.70. 
Unit    prices    follow : 


i  received  by  the  General  Purchasing 
Baruch  Corp.,  625  S.  Olive  St.,  Los  ;  Officer,  The  Panama  Canal,  Wash. 
!J|^^7^-  125,  D.  C,  for  misc.  suppUes:  Jime  10. 

'    ♦  D.  Construction  Co.,   6903!  20    10-ft.    lengths    1-in.    i.d.    rubber- 


( Continued  on  Page  4) 


31-32— WATER  SUPPLY  &  tumabie.         

SEWAGE  DISPOSAL  6/6/46 

PLANTS  CONTRACT  AWARDED 


(1) 
(2) 
(3) 
(4) 
(5) 
(6) 


15.88 
18.62 
17.87 
17.00 
22.39 
9.48 


26.08 
17.55 
17.57 
17.55 
24.12 
8.64 


30.00 
28.00 
27.00 
20.00 
29.00 
8.00 


3  4 1    ^7)    180.00     273.00*    250.00 


iWest  Blvd.,  Inglewood.  | 

^fli^i      ^«oree  A.  Fuller  Co.,  408  S.  Spring  i 
3«J^  •  St.,  Los  Angeles.  ^      ^  \ 

^m\     -^y®"    ^^°^-    3407    San    Fernando' 
??•?«    Rd.,  Los  Angeles.  ; 

4874    ,, William  P.  Nell  Co.,  Ltd.,  4814  Loma  ! 

??•'*    Vista  Ave.,  Los  Angeles. 

"•^"       J.  F.  Shea  Co..  Inc..  617  S.  OUve  St., 


6/6/46 

BID   REJECTED 


;      GRASS  VALLEY.  Nevada  Co.,  Callf. 

3  1  '—Twin  City  Gravel  Co.,  Nevada  City,  |  <10) 
at  $0.80  per  yard,   awarded   contract '  *^^* 


337  00        "•  -  •  .->"»-«* 

<8)     1275.00  1880.00  2000.00  4213:00  \  ^f  'J;°^4!fLn.ir    t  .^     o«o  ^ 

(9)  551.45    816.00  1000.00  2357.00  !  -   -  '  -■  ?*^<^°ck,  Ltd.,  3538  E.  Foot-  : 


SACRAMENTO.  Calif—The  City  of  by  the  Grass  Valley  City  Council,  i  <J2)  567.00 
Sacramento  rejected  only  bid  of  $6147  Lois  LeDuc,  clerk,  City  Hall,  for  ex-  ;JJ3)  522.75 
submitted  by  Holdener  Construction  cavatlng  by  power  machinery  at  the  j  J  J*'  130 
Co.,  2608  F  St,  Sacramento,  for  con-  Grass  Valley  city  reservoir,  trans-:  J  J^)  1.90 
struction  of  chlorine  building  at  the  porting  by  truck  and  spreading  to  aijj!?>  • 
filtration  plant.  .uniform  depth  of  12  Inches  of  3000,  **^* 
'yards  of  top  soil.                                           i(18) 


1020:00  lOSZOO  ISOOIOO  3341.00  ■^"'?iX?'^^i^^t°*     ,, 
897.00  1009.00  1200.00  3060.00  '■  „  ^^^^^^  ^.  ^.^^V'    ^^^    ^^    ^e""" 


metal  gasoline  hose;  24  contrac 
tors'  wheelbarrows ;  360  door  hooks 
cast  bronze ;  1,500  pamt  brushes ; 
3,000  varnish  brushes;  3,600  pr. 
chippers'  eyecup  type  goggles;  600 
pr.  do;  500  face  shields;  150,000 
lbs.  calcium  carbide;  2,000  gaL 
creosote  oil,  and  200  cotton  waiters' 

coatK ;    sched.    8314. 
4  distribution      type      transformers, 
15-kva;    sche.    8310, 


«/6/46  3  2 

PLANNED 

CONTRA  COSTA  COUNTY,  Calif. 
— Establishment  of  the  Central  Con- 
tra Costa  Sanitation  District  will  be 
put    before   the    voters    on    June    25 


Other  bids  were: 

Fuller  &  Baker,  $0.55. 

F.  Ba.stian,  Grass  Valley,  $0.97. 

Bevard  &  Sons,  Grass  Valley,  $1.24. 


(19) 


3.60 

3.20 

.80 

4.00 


973.00 
823.00 
500 
4.00 
2.25 
3.40 
1.50 
550 


6/6/46 


4  2 


900  00  1481  00  i  °*^"*^°  ^^-  West,  Glendale. 

700  00  111100  i      ^'  ^"  K^^nedy,  305  E.  Weber  Ave.,    BIDS  WANTED 

Stockton.  SAN    FRANCISCO.— Until  Jime   17. 


4.00 
4.00 
1.50 
2.50 
1.00 
5.00 


1     •  $273  for  brick;  $320  for  concrete 
alternate. 


6/6/46 


3  56i      Shepard    &    Green,    309   West    Na-    3  P.  M.,   bids  will  be  received  by  the 

4  80  '  ^^°"*^  Bldg.,  Stockton.  j  Purchaser  of  Supplies,  270  City  Hall, 
Q,yjj  j     Franceschl     Construction    Co.,    845  ' imder  Bid  No.  3580  for  Venetian  blind 
1  96  I  Carina  Blvd.,  San  Francisco.  repairs  in  Veterans'  Building, 
pyg-       Lawrence  Construction  Co.,  3020  V  i     Specilications   obtainable  from   the 

St.,  Sacramento.  above  office. 

H.  W.  Robertson,  2917  T  St,  Sacra-  '  

mento.  ;  6/6/46  *     4  2 


39 


3  4|BID    REJECTED 

NAPA.    Callf— H.    A    Christie.    320 


Stolte.  Inc,   8451   San   Leandro   St,  ,  BIDS  WANTED 
Oakland.  I     SAN  FRANCISCO.— Until  June  17, 

Johnson,      Drake     &     Piper,      1736   3  P.  M.,  bids  will  be  received  by  the 


6/6/46 

?f*'®fi!L*''ii°Jl.^*"  *^^H  ""^"^^^  *  ^""^^   ^^^^^^rirt^^tSx^Snii  T^,  An    !     Maricet  St.,  S.  F     at  $r60oTubm'it:  1  ^"^"k""  St..  Oakland.  "                     Purchaser  of  Supplies.  270  City  Hall, 

?unot^L  l?thJ%ni'.rn^/r/'°U*°^^^^                                                                          o°>y  bTd  June'3    whicS^  was   re^     G-   W.   Williams   Co..  10  Calif  omia  '  under    Bid    No.  "^1    for    furbishing 

^VrJlr  „?  '^ir:^l'^L  ^1^?:;  ^.^J   ^nl'n    So'  n.^L  IX^M^'/nXil^  Jected  by  City  of   Napi^   ChrrTes  E.  !  ^-:'  Burlingame.  and  delivering  90  wood  cablneU  for 


ROOFING 

INDUSTRIAL  AND  COMMERCIAL  lUILDINGS 

COMPOSITION  AND  CORRUGATED  IRON  ROOFS  REPAIRED 

PABCO  ROOFS    •    PAiCO  SHINGLES 

EstiMotM  gladly  submitted  to  GM*ral  Ceatrocters  oa  oay 
tyipe  Rcw  CoBstructioB 

DONNELLY   ROOFING   CO. 

«52  FULTON  STREET     -     Pkoae  WAIaut  3836     -     SAN  FRANCISCO 


Corp..  800  Central  Bldg.,  Los  Angeles. 


t^X'\t  .r.u^„zror  "^l,^s;  a7iSi^pe-i~:.:a^;.^a.^if.^^^^^  rr-  ^°-  >» «— -i-,/-/^"?-.'; 


ciuue     me     communiues     or      wamui    ai  *v/..7o«  p^r  v-u.  j^*.,  c»^a,»u.=v.  v,v,m.ic»,.,i.  -  o  I  "^  ». . 'Ave-      San   Joae 

creek.    Lafayette.    Moraga.    Saranap   by  the  Los  Angeles  Board  of  Harbor  ,  J-^^^^^^^^^^^  il'^^tJ^^'lVZ   "^MorSson^SS 


£>peclfications   obtainable  from   the 


and  the  area' southeast  o'f  the  Orinda   Commissioners.    189    City    Hall.    Los  If.^'''^;"/"   Seminary   St.   from  eerier 
crossroads.  Angeles.  May  15  for  the  bucket  dredg-  j  ""^,  °^  Arroyo  Dr.  to  a  point  358  ft. 


Ing  of  approximately  178.000  cu.  yds.  '  "ortheriy   therefrom   and    on    Arroyo 
1   of   material   from   areas   In   front  of  ■  ^!^  \^^  ^^J  center  line  of  Seminary 


BIDS  ON  FILE  wharves    In    the    Inner    harbor    and'^^'  '°  *  P°*°*^  ^9  ft   easterly   there 

COLUMBIA      BASIN       PROJECT,  from  the  Fish  Harbor  entrance  chan-  [  ^"^-  

Washington. — As  previously  reported,  nel ;  Spec.  1059.  i^ 

James 


Construction      Co.,      Seattle,  '  A/\^^ 

Wash.,    at    $188,547.68.    submitted    low  6/6/46  ••     3  4  i  tU 

bid  to  the  U.  S.  Bureau  of  Reclama-  SUB-BIDS  WANTED  ! 

tlon.  Coulee  Dam.  Wash.,  under  Spec.       DESCHUTES  PROJECT.  Oregon.—  ^ 

1818  for  construction  of  Pasco  pump-  W.   C.    Thompson.   2801    3rd   St.    San  '  6/6/46 

Ing    plant.    Columbia    Basin    I>TOject.  Francisco      (Mission     4520),     desires    qiq  OPENED 


STREETS  AND 
HIGHWAYS 


Morrison -Knudsen  Co.,  Inc.,  411  W.  above  office. 
5th   St,   Los   Angeles.  j  

Gibbons  &  Reed,  259  W.  3rd  S.,  Salt  6/6/46  "  42 

Lake  City,  Utah.  i  BIDS   WANTED 

A  Teichert  &  Son,  Inc.,  Box  1133, '     BERKELEY,  Alameda  Co.,  Calif.— 


Sacramento. 


Until  June  19,  10  a.  m.,  bids  will  be 


Isbell  Construction  Co.,  1300  E.  4th    rceived    by    the     City    of     Berkeley, 
St,   Reno,    Nev.  city  Hall,  for  1000  ft  2  9/16  inch  fire 

Dodge  Construction  Co.,  Inc.,  Fal-   hose. 
Ion,  Nev.  i     Specifications   obtainable  from   the 

E.  B.  Bishop,  Box  325,  Orland.  'above  office. 

—  i     Columbian  Steel  Tank  Co.,  1401  W.  •  ■ 

4  0  i  12th  St,  Kansas  City,  Mo.  6/6/46  •*    42 

Black,    Sivalls    &    Br>son,    7500    E.    BIDS    POSTPONED 

Co.,     Calif, 
(postponed 


Washington.     The     work     is     located  sub-bids  on  concrete  and  reinforcing ,     WASCO  COUNTY.  Wash.-Leonard  1 12th  St..  Kansas  City,  Mo.  I     OAKLAND,     Alameda 

near  Pasco.  Wash.  steel  /o^^  construct  on    of    earthwork   &  glate.  7805  SW.  40th  Ave.,  Portland.  '     Western  Pipe  &  Steel  Co.,  200  Bush   -UnUl  June  17,  4  p.  m 

Mornson-Knudsen    Co..    Seattle,    at  and  structures,   station   2377   plus   00.  ;Ore..   at   $260,596,  submitted   onlv   bid  ,  St.,  San  Francisco.  from  June  10,)   bids  wiU  be  received 

$306,244.15,  submitted  only  other  bid.  ^h    unit    mam    cana,    Deschutes   to  the  Public  Roads  Administration.                               Iby    the    Oaklknd    Port    Commission, 

Unit  prices  are  on  file  for  examl-  Project  Oregon,  for  which  bids  wlllhv.  H.  L>'nch.  division  engineer.  808  16/6/46  ••  4  olFoot  of  Grove  St.  Oakland,  for  f urn- 
nation  at  the  office  of  DAILY  PA-  be  opened  June  15,  10  A.  M..  by  the  Bedell  Bldg..  Portland,  Ore.,  for  high-  BIDS  OPENED  ishing  and  delivering  50  fender  logs. 
CIFIC  BUILDER,  465   10th  St.,   San  ;  U.  S.  Bureau  of  Reclamation.   Bend,  i  ,vay    construction    In   Oregon    Fores                     '          ^                       -             •     -          - 


Francisco. 


Ore.,  under  Spec.  1353. 


BIDS  OPENED 
SACRAMENTO    COUNTY,  Calif .— !     Specifications  obtainable  from  the 
I  Highway   Project   42-A-l,  "grading  of    Sheldon  OH  Co.,  Main  St,  Suisun,  at  i  above   office. 
Warm    Springs    Highway.    Mt.    Hood  j  $39,990.  submitted  low  bid  to  the  State  ' 


FOR  RENT 

COMTRACTORS 
EQUIPMENT 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOBILE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIBRATORS 

GENERATORS 

ie 
H.    STECKER 

PHONI 

BEHELEY  2752 


35—      DOCKS,  PIERS  & 
HARBORS 


National  Forest 


4  0 


6/6/46 
PLANNED 

VALLEJO.  Solano  Co.,  Calif.— The 
City   of    Vallejo    plans    (1)    Improve- 
;  ment  of  EX'erett  Alley  from  eastern  •  maton  in  Sacramento  County 


6/e/46  •   35 

BIDS  WANTED— 

TO   BE   OPENED  JUNE  14,  11   a.  m.    „„„  ^*   »^  >4      o*    .     ' 
MOORINGS  '  Marin  St   to  western   Ime  of 

OAKLAND,  Alameda  Co.,  Calif.  Sanl^'*"^"^*  ?,*:  *"^   ^2)  improvement  of  j  published  shortly. 
1     Leandro  Bay  '  Quincy    Alley    from    eastern    line    of  | 

'construction   of  8  pile   dolphins   us-:?f°°°l*  ^>^^°,n^°i  °f.^''^^^^«  pave- |  6/6/46 

ing    untreated    piles:    construction!™*"^  located  300  ft  distant  Hearing,  BIDS  OPENED 


of   deadmen    using   untreated    piles  !  fP™*^«  »«  scheduled  for  June  24.1     CONTRA  COSTA  CX)UNTY,   Calif, 
in  each  and  the  connecting  of  dol-  |»:30  A.  M.,  in  the  City  Hall.  ^     |-N.  M.  Ball  Sons,  685  Delaware  St, 

phins     and     deadmen     with     wire  ' 


Roy  M.  Scott 

Heating  and  Yentilatine  Equipment 
Boilers  -  High  and  tow  Pressure 
Steam  Traps  -  Val'/es  -  Strainers 
Fans    •    Blowers    •    treating    and 

Cooling  Colls 

Ph«ne  MArket  2921 
**Tell  Us  Your  Problems" 

323   10th   STm  SAN   FRANCISCO 


FOR   SALE 


TIMBERS,  wallboards,  plurabinjr, 
pipe»  millwork,  and  other  baUdinf 
materials.  SALE  PRICES.  Large 
stocks  of  '*hard  to  get**  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 
2900  Third  St.     .    VAIenda  4977 


Division  of  Highways.  G.  T.  McCoy,  '  6/0/46  *'   42 

state  highway  engineer.  Public  Works    CONTRACT   AWARDED 
Bldg.,  Sacramento,  for  about  3.4  miles  .AUXI14ARY  EQUPMENT 
repairing  with  imported  borrow  and  >  Cont    Price,    |161,573. 

bituminous     surface     treatment     be-  '  MOFITBTT  FIELD,  Santa  Clara  Co., 
tween   the   Antioch   bridge  and  Em-  I     Calif.   Ames   Aeronautical   Labora- 

,  tory. 

Unit  quantities  and  prices  will  be  '  Furnishing    of    auxiliary    equiinaent 

i  for  the  supersonic  wind  tunnel,  in- 
^  eluding  air  compressors,  vacuum 
pumpfi,  air  driers,  flow  and  indi- 
cating equipment,  cooling  water 
pump,  pipmg,  valves,  concrete  and 
electrical   work.  , 

Berkeley,    at    $23,634,    submitted    low   Owner— The  NaUonal  Advisory  Com- 
bid    to    the   State  Division    of   High-  j     mlttee  for  AeronauUcs,  Ames  Aero-  j 
ways.    G.    T.    McCoy,    state   highway  I     nauUcal  Laboratory,  Moffett  Field  ' 
eneineer.  Public  Works  Bldg.,  Sacra-  !  Contractor— Western    Piping    &    En 


40 


NATIONAL  EXPANSION  30m  CO. 


MANVFACTVREK  AND  DISTRIBUTOR 

FIBER  BOARD— FELT-SIDED  ASPHALT  AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

6  I  <  T  t  i  »  I     T     >   « 

MARVEL-KOTt — Concrete  Curing  Compound 

SEALZ — Elxpansion  Joint  Scaling  Compound 

Complii's  With 

Federal  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

333  Seventh  St.    UNderhiU  7172    San  Francisco  3,  Calif. 


.^jil^jl 


mento.    for   about   5.3    miles    placing 

plant  mix  surfacing  on  existing  plant 

mix   tapers    and    applying    seal    coat 

thereto,  constructing  shoulders  of  im-  '6/6/46 

ported   borrow  and  crusher  run   base!  BIDS  WANTED 

and   applying   penetration    treatment       "  "  ""^  '  ««-c'kt'»v 

thereto    between    Broadway    Tunnel 

and    Orinda    Jimction    and    between 

Walnut  Creek  and  3.5  miles  easterly 

in  Contra  Costa  County. 

Unit  quantities  and  prices  will  be 
published  shortly. 


gineering  Co.,   119-125  Kansas   St, 
San    Fruicisco. 


•     4  2 

SACRAMENTO,  Calif.— Until  June 
12  bids  will  be  received  by  the  State 
Purchasing    Agent    Sacramento,    for 
materials  as  follows: 
QUO.  58149,  REQ.  92025: 

52    tons    liquid    asphalt    MC-2.    de- 
livered and  spread  between  Big  Pine 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320*  SWING 


■OOM  LENGTH 
AS  DESIRED 


Will  moke 

clioages  fo 

fHit  yoar 

specific 

reqiiremeafs 


WILL-BURR  EQUIPMENT  CO. 

I   Ml  OihMa  St..  Iwlwtey    -    PtoM  LAadicf  5332-1 


I 


I 


11 


I 


I 
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Building  Permits^  Contracts RecordiedL  Notices 


BUILDING  PERMITS 

AppiicatioEs 

•AH  FMAMCISCO 

CLASS  "C"  OFFICB  AND  WARE- 
HOU8B.  940,000;  E  B«y«hor«  op- 
poakU  Oortlaad  Ave;  own«r,  Bay- 
ahore  Invartooant  Co,  pr«Bi ;  bulkier, 
S  J  AmoKMo  CotuitrucUon  Co,  2100 
Oakdale  Ave;  Architect  F  W  Dakin, 
626  Market  St 

DWBZ^LJXfO  (2-stor7,  frame),  fl^.- 
000;  N  Army  1M.47  E  Dolores; 
owDera,  C  and  Alice  Prielipp,  3901 
FoUotn;  builder,  Charles  piiellpp, 
3301  Folsom  St. 

DWELLING  (1-story,  frame).  96090; 
NW  San  Bruno  and  Brussels;  own- 
er and  builder,  Bonetti  &  Rocca, 
426  Faxon  Ave. 

DWELLING  (2-story  frame),  96000; 
6W  comer  Campbell  and  Bntsaels; 
owner  and  builder  Bonetti  ft  Rocca. 
496  Faxon  Ave. 

DWELLING  (l-»tory.  frame).  96000; 
NW  Mill  60  8W  Ankey;  owner, 
Ralph  W  Virgil.  14  Mill  St;  builder, 
Walter  F  Barlin,  726  Holyoke  St 

ALTER  DWELLING,  92000;  2674 
Union  St ;  owner  Frank  Timberlake, 
premises;  day  work. 

ELECTRIC  SIGN,  9780;  670  Great 
Hlerhway;  owner,  Mr  Levy,  prem; 
builder,  Brumfleld  Electric  Sign  Co, 
966  Folsom  St. 

ALTER  STORE,  $650;  1716  Fillmore; 
owner,  Sam  Chew,  prem;  builder, 
Carl  J  Fung  A  Co,  77  Broadway. 

ALTER  TIRE  SHOP,  9500 ;  427  Grove 
St;  owner,  J  J  Pittman,  premises; 
builder,  Myron  A  Johnson,  321 
Foerster  St. 

ALTER  OFFICES,  9500;  E  Laguna  48 
S  Grove;  owner.  Pacific  Gas  & 
Electric,  44.5  Sutter  St;  builder.  An- 
chor Post  Fence  Co. 

ALTER  LAUNDRY,  9500;  214  Lom- 
bard St;  owner,  A  M  Rolkin.  136 
McAllister  St;  builder,  Carl  Arthur 
Frandsen,   140  2nd  Ave. 

GARAGE  (1 -story,  frame),  9500;  rear 
of  1944  Union  St;  owner,  Agnes 
Ring,  1942  Union  St;  builder,  John 
Clyde,  1944  Union  St 

ALTER  DWELLING,  $3000;  814 
Steiner  St;  owner,  C  M  Van  Horn, 
c/o  contractor;  builder,  Fred  J 
Early  Jr,  360  iPne  St 


SACRAMENTO 


DWELLING  (4-room,  frame,  stucco, 
composition  roof),  96000;  4308  C  St; 
owner  and  builder,  B  Koch. 

DWELLING  (5-room.  frame,  stucco, 
wood  shingle),  96B00;  4290  13th  Ave; 
owner,  L  W  Bond;  builder,  Mark- 
wart  Co,  Ahem  and  Spear  Sta. 

DWELLING  (6-room.  frame,  stucco, 
wood  shingle),  WBBBO.  5084  C  St; 
owner,  J  W  Lewis;  builder,  Mark- 
wart  Co,  Ahem  and  Spew  Sts. 

DWELLING  (8- room,  frame,  stucco, 
composition  roof),  94000;  8078  Sac- 
ram«ito  Blvd;  owner  and  bulkier, 
Frank  Thompaon,  8428  40th  St 

DWELLING  (6-room,  frame,  stucco, 
wood  shinj^e),  96000;  2964  iwroy 
Way;  owner.  Strand;  builder,  Louis 
Jaxuen. 

DWELLING  (6-room.  frame,  stucco, 
wood  shingle),  96000;  2866  64th  St; 
owner,  Gragowakl;  builder,  Liouis 
Janaen. 

DWELLING  (6-room,  frame,  stucco, 
wood  shingle),  90000;  2984  64th  St; 
owner,  E  Buse;  buUder.  Louis  Jan- 
sen. 

TRUCK  DEPOT  (frame,  stucco,  com- 
posiUon  roof),  97000;  300  T  St; 
owner,  M  A  Gllardy,  1116  5th  St, 
Oakland;  builder,  Brannan. 

STORAGE  SHED,  9500;  1736  Stock- 
ton Blvd;  owner  and  builder,  Roy 
Boyce  and  George  D  Smith. 

WAREHOUSE  (cement  block,  com- 
position roof).  940.000;  2124  20th  St; 


Pbmbi^Pennb 


9887-89  HoUy ;  plumber,  J.  B.  Pierce 
owner,  Griffith,  10-20-w.  fixture*,  4 
^as  outlets. 

65  Grand  Ave.;  pliunber.  D.  Du- 
rant;  owner,  Bobin  Hood  Inn.,  2  F- 
6-4  C  gae  ouUet 

000  Mandana  (Sprinkling  system) ; 
plumber,  C.  W.  Roland;  owner, 
Thompaon,  24  water  ftxturea. 

4371  St  Andrews  Rd.;  plumber,  H. 
P.  Sheridan;  owner.  Flaahman,  6-16 
8  fliUures. 

7622  MacArthur  Blvd.,  plumber,  H. 
P.  Sheridan;  owner,  MaxiU;  9  fix- 
tures 16- w  3  gas  outlets. 

8227  S.  12th;  phimber,  W.  E.  Ritf ; 
owner.  MoQuire  A  Heater;  2  fixtures. 
2  water. 

1900  60  Ave.;  plumber,  Wm.  J. 
Souxa;  owner,  None;  1  fixture,  2  wa- 
ter. 0  gas- 

1241  7th  St,  plumbar,  Jas.  H.  Smith 
owmer,  Jane  Rusaell;  7  fixtures.  1 
water. 

3106  Linden;  plumber.  Jaa.  Smith; 
owner.  F.  C.  Rancifer;  1  fixture,  1 
water. 

352  Adeline;  plumber,  Ray  Hart- 
sen;  owner,  A-1  Canteen;  1  gas  out- 
let. 


tures,  plugs. 

37988    509  Market  St,  owner,  Clau-  J     AVATLABLB    FOR 
sen;  contractor,  special  owner;  out-    DBLTVEBT    a    ttmited    quaintiltT^jif 


219  Madison;  plumber,  Jas.  Smith; 
owners,  Heieck  A  Moran ;   builder,  I  owner,  Frank  Perez ;  1  gas  outlet 
Stolte,  Inc,  7131  25th  St ;  architect. !  _  8146    Telegraph ;    plumber.    Robert 


Herbert  Goodpastor. 


!Bruen;  owner.  McDonnell  Nursery.  2 


BUILDING  PERMITS 

.    Granted 


8AN  FRANCISCO 


JUNE  3  AND4,  1946 


DWELLINGS  (5-room,  frame,  stucco,   gas  outlets. 

wood  shingle)   (4).  95500  each;  2612       8820    Broadway;     plumber.     H.     R. 

12th  St,  2607  Patton  Way,  2612  Pat-    Anderson ;    owner,    Chas.    Adams ;    4 

ton  Way,  2628  Patton  Way;  owner  fixtures,  10  water  4  gas  outlets. 

and   builder,  John   Fernandez,   1716       1605    94    Ave.;    owner,    Louis    Bel- 

26th  St.  nessieri ;  ext  waste  pipes  and  water  j  Browne ;  contractor,  T.  Bushman,  20 

fixture.  outlets,  20  fixtures. 

7402    Rudadale;    plumber,    J.    Tan-       37999      8727      Telegraph; 
credy   (Scott  Co.)  owner,  J.  L».  Tan-    "      " 


Jets,   switches,  fixtures,   pluga. 
Town   Realty   Co..    contractor.    J.    B. 
Coleman,   sign. 

87965  5425  Masonic  Ave;  owser, 
Kurtz;  contractor,  Fred  Sdunita; 
outlets,  switches,  fixtures,   plugs. 

87986  25  Grand  Ave.  owner.  Rem- 
mgton  Rand;  contractor.  Fred 
Bi!^^™^*  aJterations. 

87987  4916  Telegraph;  owner,  Tru- 
laney;  contractor.  Fred  Schmlta,  ftx- 
tures.  alterations. 

87988  1626  Franklin  St.  owner, 
Sjobeijf  and  Son;  conttractor,  Fred 
Schmits,    outlets,   switches,    fixtures, 

37989  686  20th  St.;  owner.  Reo 
Motors,  contractor,  Scott  Buttner 
Electric  Co.,  motors. 

37990  1241  Tth  fftreet;  owner, 
Reese;  contractor,  Piedmont  BUectnc 
Co.,    alterationa 

87991  5485  Tuba  Ave.;  owner, 
Skovmand ;  contractor,  Johnston 
Electric  Co.,  ouUets,  switches,  fix- 
tures,   plugs,    saw. 

87992  2929  Broadway;  owner.  Doe; 
contractor.  Piedmont  Electric  Co. 
sign. 

37993  4242  Balfour  Ava;  owner, 
Hughes;  contractor.  Fox  Xlectric 
Co.,  plugs. 

87994  E.  14th  and  3l8t  Ava  owner, 
and  contractor,  Foster  &  Kieiaer  Co. 
9  outlets.  6  fixtures. 

37995  6906  Outlook  Ave.  owner, 
Shaw ;  contractor,  James  Anderson ; 
eaw. 

37996  741  69th  Street;  owner, 
Pearson;  contractor.  White  Electric 
Co.,  alterations. 

37997  917  18th  Street;  owner, 
Wood;  contractor,  T.  Bushman;  6 
outlets,  5  fixtures. 

87998    2027      San      Pablo;      owner. 


26 -gauge  corrugated  ALUMINUM 
SHBBTS,  atandard  dlmenaion  Phooe 
Mr.  Crandall.  STJttar  880& 


WANTED 


One  new  or  uaed  15  KVA  4160/7900 
T  120-940  VOLT  OIL  FILLSD  POLB 
MOUNT  TltAWSFORMgR  OOM- 
PLBTS  WITH  HANOSRS.  HouMng 
Autiiority  of  Contra  Ooata  County, 
700  D  St.  Martinea. 

6/4-5-9-7-10/49 


EMPLOYMENT  SERVICE 


FiM*  furtfiw  Information  roQardlng 
positions  ilstod  under  this  olaaalfloa- 
tion,  addrosa  Newton  D.  Cook,  Man- 
ager, Englneoring  SodotleC  Poraon* 
nel  Servioe.  97  Post  St^  8an  Fran- 
cieoo. 


FORM  DBTAILEIR,  pref.  veteran 
with  conatruction  mxjfmt.,  for  fieid 
office    Sal.  open.    £a«t  Bay.    8-812. 


CONCRETE  TECHNOLOGIST,  ex- 
per.  sequired.  for  inspection  woric 
9250-900    mo.     San   Francisco.     S-679. 

ARCHTL.  DRAFTSMAN,  good  on 
details,  for  bldg.  contractor.  Salary 
open.   San  Mateo  Ca   S-905. 


DRAFTSMAN.  archtL  and  engrg. 
exper.  Perm.  Sal.  open.  Eastern 
Nevada.    S-861. 


CONST.  SUPT..  exper.  on  steel  and 
concreet  bidgs.  Salary  open.  Ban 
Franclaca    8-881. 


BLDG.  CONTRACTOR  wants  a 
form  designer  and  a  general  fore- 
ooan  for  prefabricated  cone  homes. 
Salary  open.    Marin  County.    S-89& 


STRUCTIa  DK8IONSR,  exper.  on 
stert  and  concrete  pimnt  conatruc- 
tion plana  Salary  open.  East  Bay. 
8-687. 


SALES  SNORa,  with  hydraulics 
back^^und  and  aalea  exper.  to  eon- 
tact  dealera  Hdq.  ffeattie,  Waan.. 
and  Loo  Angolea    8-T9& 

JR.  CIVIL  BWGR  with  aosM  oon- 
atruction  expor. ;  aaalot  In  writlag 
eagrs.  and  arektL  apoe.  Form.  Sal. 
open.    Sail   F^ranoiooo.     S-919. 


Enpneerii^ 


r  I » '  J . 


STREETS  AND 
T  HIGHWAYS 


40 


6/4/46 

CONTRACTS  AWARDED 

PALM  SPRINGS.  Riverside  Co.. 
Calif. — ^The  American  Wire  and  Steel 
Co.,  Columbia  Steel  Co.,  western 
representative,  2087  E.  Slausen  Ave., 
Vernon  has  been  awarded  contract 
for  fumisbing  and  stringing  cable, 
and  furnishing  cars  and  pow^er  mech- 
anism ;  the  Consolidated  Steel  Corp., 
P.  O.  Box  6880  Blast  Los  Angeles 
Branch  Los  Angeles  22  has  been 
awarded  contract  for  the  fabrication  the    low 


and  erection  of  atari  towers;  and 
Morrison -Knodsen  Co.,  SIO  Title 
Guarantee  Bldg.,  Los  Angoleo  has 
been  awarded  contract  for  conatruc- 
tion of  aceeaa  road,  excavatlos  and 
ground  work,  piers  and  bulldinga  by 
the  San  Jacinto  Winter  Park  Auth- 
ority, Palm  Sprtnga,  Earl  Oottman. 
president  for  the  oooatriMtlon  or  an 
aerial  tramway  up  Chiao  Canyon, 
to  handle  609  paaaawgera  par  hour; 
eatimated  total  coot  99.990.900.  Plana 
were  prepared  by  C  B.  Banaeman. 
chief  ettfteeer  of  the  Americaa  Wire 
and  Steel   Co.,  New  Haven.  Ooaa. 

Plans  call  for  the  operation  of 
cable  cars  sUrting  in  Gkino  Ctkyon, 
near  Palm  Springs  at  an  elevation 
of  2700-ft  and  running  to  a  nMuntaln 
area  of  8e00-ft  on  the  helgkta  of 
Mt  San  Jactata  A  roadway  wfll  be 
built  to  the  lower  terailnaa  and 
parking  facilities  are  plannod.  Toral- 
nal  acoommodatlona  at  each  end  of 
the  tramway  wtU  ateo  be  eoaatruet- 
ed.  The  project  will  be  finanoed  by  a 
bond    issue 


9/4/46  «g 

BIDS    REJECTED 

ARIZONA  —  The  Arizona  SUte 
Highway  Commi8sl<Hi,  Phoenix.  Artx.. 
has  rejected  all  bids  received  May 
17,  for  the  construction  of  the  Davis 
Dam-Kingman  highway.  8  10  (1), 
AFE  8801.  The  work,  which  is  to 
begin  at  a  point  1^  miles  south  of 
Davia  Dam  and  extends  easterly 
toward  Kingman  for  a  distance  of 
approximately  27  miles,  consisting  of 
gxWUng.  draining,  select  material 
base  and  road  mixed  bituminous  sur- 
face, SC-2.  As  previously  reported, 
Utah  Construction  C?o..  5280  S.  State 
St.  Salt  Lake  C?tty.  Utah,  submitted 
bid    at    9267.199.10 


NORTH   SACRAMENTO 


GARAGE.     9800;     201     Empress     st ;  •  Jjjy-  '^ '^*'*'*«'  "  ^«^*«'*  ^  gas  out 
owner  and  builder.  Edward  Stack, ; 

ADD  TO  DWELLING,  91000 ;  127  Lea  '  SAN    FRANCISCO 

Way ;  owner  and  builder,  Walter  J  ' __^ 

Taylor,   premises. 


owner. 
Lucky   Florist;   contractor,   T.   Bush- 
man, 5  outlets,  2  switches,  5  fixtures, 
38000    961   80th   Ave.;    owner,    Fal- 


LEVEE  CONSTRUCTION,  SACRAMENTO  RIVER 


3040 


SACRAMENTO.     Calif.— H.     Earl 

cone;   contractor,  Calif omU   Electric  ?"£f5 oS'J. ';,imit?i^- i^w?"t*n 

Co..   ouUets.   senJice  fh«*^'  I     5int^n.^i^ff/r7  w5.,i? 

38001    329    19th    St.    owner.    Gould  g!    ^     S.    Engineer   Office.   Wrtght 

Pacific    Co      contractor     Pfciramount  ^'**^  •  Sacramento,  under  Spec.  1221 -A 

770  Pacific;  owner.  New  Pac.   flfSc  Co'   4  f litres  (formerly  Spec.  1221)  for  levee  con 


SAN    MATEO 


Garage;   cwitractor.   Chan.  Elec 

3041  W.    Bridgeview,    300   W.    To- 
peka;  contractor,  O.  J.  Ferrera. 

3042  S/W  com.  Williams  &   Man- 
Palm    Ave   dell;    owner,    L.    E.    Nilee    Co.;    con- 


88002  1833  Park  Avenue;  owner, !  "t/^ction  on  left  bank  of  Sacramento 
Brown;  contractor  T.  I.  Rosenberg  \^^^Ji'<^'^J^2^<^^  ^o  Watout  Grove 
Co.,  outlets,  switches,  fixtures,  plugs 


38003  S.E.  24th  and  Grove  Sts. 
owner,  Duchess  Sandwich  CTo.,  con- 
tractor, California  Electric  Co.,  40 
outlets,  10  switches,  10  plugs. 

38004  1209    8th    Ave.,    owner,    Sei 


DWELLINGS  (l-story.  frame)  (8). 
96600  each ;  E  Bright  St  75  ,100,  125 
S  of  Sargent  St;  owner,  Henry 
Wohlken ;  builder,  James  C  Duer- 
ner,  63  Belle  Ave ;  plans  by  builder. 

ALTERATIONS  (5-room  flat  into 
store  and  room),  |1500;  808-06  Di- 
visadero  St;  owner,  A  Paratore; 
builder,  Independent  Construction 
Co,   549   Fell   St. 

DWELLING  (2-8tory,  frame),  99000; 
SW  comer  Bosworth  and  Rotteck; 
owner  and  builder,  A  Berwick,  235 
Brentwood  Ave. 

DWELLINGS  (1-story,  frame)  (2). 
96000  each;  NW  side  of  Moscow 
73,  99  SW  Excelsior;  owner  and 
builder,  Bergstrom  &  Larvick,  306 
Prospect  Ave;  plans  by  Elvin  Lar- 
vick, 305  Prospect  Ave. 

DWELLINGS  (1-story,  frame)  (4), 
15500  each;  NW  comer  Alemany 
Blvd  and  Kempton  St;  N  side  Ale- 
many  Blvd  27.810,  55.62,  83.43  SW 
Kempton;  owner  and  builder.  Ster- 
ling Building  Co,  235  Arch  St ;  plans 
by  builder. 

DWELLING  (2-story,  frame),  98500; 
S  Bosworth  31  W  Rotteck;  owner 
and  builder,  A  Berwick,  235  Brent- 
wood Ave. 

DWELLINGS  (1-story,  frame)  (4), 
96300  each ;  N  line  Tucker  175. 198.10, 
223.10,  248.10  E  of  Rutland;  owner 
and  builder,  The  Wilder  Co,  1826 
Bayshore    Blvd ;    plans    by    builder. 

ALTEItATIONS  (to  front  of  dwell- 
ing, add  new  sun  room  and  install 
new  partition  in  kitchen),  92500; 
1830  Grove  St;  owner,  Guy  New- 
bert;  builder,  L  E  Niles  Co,  1001 
Clement  St. 

ENLARGE  (Storeroom  of  restaurant), 
9930;  917  Taraval ;  owner,  Dave 
Heinze;  builder,  Chet  Dollase  Co, 
1579   42nd  Ave. 

EXTEND  (back  wall  and  alter  store 
and  flats),  $2000;  1201 -1201V,  Hol- 
lister  Ave ;  owner,  N  Barsi ;  builder, 
Peter  D  Scatena,  1265  Shafter  Ave.  j 

GARAGE.  $2500;  707  Guerrero  St; 
owner,  Frank  Martin;  not  let 

DWELLINGS  (1-story,  frame)  (2), 
$6500  each;  S  line  Rivera  82.6,  107.6 


DWELLING,    99000;    930 

owner,    Mr.    and    Mrs.    Hansworth;  i  tractor.  Atlas  Elect  A  Eng.   37  out- 
builder,  I.  Failstrom.  ilets,,  4  switches,  14  plugs,  motors. 

DWELLING,   99350 ;   8rd   Ave,    lot  8,  ,     3043    Twin  Peaks ;   owner.  Remote         _ 
blk     28;    owner,    Mr    and    Mrs.    J.  |  Cwitrol    Radio    Station ;     contractor,  i  fert;'"conTractor,  'ciif  f  oi^' " iiec'tric 
Weber ;    builder,    Irving  Constr.  Atlas  Elect.  &  Eng.  Co.  2  ouUets,  1  !  co    outlets    awltphps    nlues 

^f?V^SS'  S*^=  ^^  ^^°"r.^f  i'^^wJ'  L^^'T-  r.        i     M005    843   E.   14t?'^.,   owner.   Co- 

lot  5,   blk.  28;   owner,   Mrs.   Donald  '     3044    231     Sansome;     owner.     Getz'hen;  contractor,  Clifford  Electric  Co. 

r^l^rW^y^^^V^^^^l.  ^°^**'a  .      ^^Vi  *1'f,^J*^**?u'  ^^^  ^^  *^°«-  I  outlets,   switches,  fixtures,   plugs. 

DWELLING,  98700;  605  So.  Dela-  3045  1418  Polk;  owner,  Pac  Gun-  3gQ06  7217  E  14th  St  owner 
ware,  lot  12,  blk.  2;  owner,  Mr.  and  sight ;  contractor,  M.  Schimetschek,  Mecum ;  contractor,  Clifford'  Electric 
Mrs.    F.    Peterson ;    builder,    Irving  3  outtlets.  !  q^     alteraUons 

Conatr.  I     3046    1175  Market;    owner,   Crystal;     9smvt    una  fp    loth  f^t     owner    Ed- 

GARAGE,  9500;  419  State,  lot  86;  | Palace  Market;  contractor.  Dover  ^^.  coStr£;tor.  cfiffort  Ei;ctrtc 
owner  and   builder,   Louis   Wagner.   Elect  Co.,  motors.  r,       alterations 

RESIDENCE.  910.000;  157-30th  Lot!  9047  1269  Keamy;  owner.  C.  De- T  ggQ^  ^  19^  gj  owner  Movera- 
60;  owner.  Edward  J.  Sullivan. !  Jeore ;  contractor.  Northem  Elect  Co.  | contractor,  Clifford  Electric  Co.,  al- 
builder,  Geo.  Chcunberlain.  ; 6  plugs.  iterations 

GARAGE,   600 ;  718  N.   Idaho  lot  41 ;       3048    8.    W.    cor.    8rd    A    Mission ;  j     jgQ^^    ^4    CooUdge    Ave.     owner 

i2*?fu'JJf  ^  L  Petraker;  contractor,  U^^tcomb ;  contractor,  Clifford  Elec- 


owner  and  builder,  C.  H.  Pary. 


DWELLING,  910,000 ;   3944  Cologrove  :  Smith  Elect.   Co.,   1   plug,   service. 

lot   6,    blk.    7 ;    owner   and    builder,  {     3049     1349  Golden  Gate  Ave.  owner, 

Robert   Dalian.  1  Clipper  Rest. ;  contractor.  Smith  Elec. 

ALTER  dwelling,  $1000 ;  133  N.  Clare-  ;     3060    762     Divisadero ;     owner.     E. 

mont ;    owner    and    bulldei-,   Albert  |  Verscheisser ;        contractor.        Amer. 

Williams.  [Elect.     Const,     Co.,     12     outlets.     6 

DWELLING,  99500 ;  124  E  39th  Ave ;    plugs,  alterations. 

lots  86,   blk.  8;   owner  and  builder.  ;     3051    388  3rd   St..  owner.  A  Dran- 

C.  F.  Williams.  Ikoff;  contractor.  Amer.  Elect  Const 

MOVE    Instnl.   Tr.   95000;    12   KnapplCo.   alterations. 

Court,   lot   7.   blk.    1;    owner.   Allen!     3062    2129     Chestnut;    -owner,     D. 

Wilson ;  builder,  Charles  E.  Archi-  :  Mansfield ;    contractor,    Amer.    Elect. 


trie  Co.,  alterations. 


contractor,  Clifford  Electric  Co.,  out 
lets,  switches,  fixtures,  plugs. 

38011     4442   Arcadia;    owner,   Wha- 
len ;   contractor,  Collins  Electric  Co..  j 
outlets,    switches,  fixtures,   plugs 


Work  involves : 

(1)  1,300,000  cy.  excav.; 

(2)  1  lump  sum  remove  trees; 

(3)  46,500   M.   gals,   water   for   com- 
paction and  sprinkling; 

(4)  29,400    tons    crushed    rock    surf 
In  place; 

(6)  130  roller  hrs.   compaction  roll- 
ing, one  power  roller; 

(6)  60,200  sq.   yds.  remove  exist,  hi- 
way  pavement; 

(7)  180  Un.  ft  8  In.  CMP  16  gage;   - 

(8)  20  Ihi.  ft  10-hi.  CMP.  16  gage ;  - 

(9)  30  lin.  f t  12  in.  CMP  16  gage ;  - 

(10)  20  lin.  ft  18  in  CMP  16  gage ;    - 

(11)  100  lin.  ft  18  in  CMP  16  gage;  - 

(12)  180  lin.  ft  36  in  CMP  12  gage;  - 

(13)  1.640   lin.   ft    6   in   aoU   proofed 

(14)  1.874   lin.    ft   8  in    aoll   proofed 
steel  pipe; 

(15)  480  lin.  ft  10  in  soil  proof  ateel 
pipe; 


38010    5600  Castle  Dr.,  owner.  Roth ;  >(^1«)  1*61  ^l^-  't.  12-in.  non-relnf .  ccmc 


pipe; 

(17)  14  Un.  ft  80  in  non  rehif.  cone 
pipe; 

(18)  87    lin.   ft   36   in  nonrelnf.    cone 
pipe; 


bald. 


BURLINQAME 


lets,  switches,  fixtures,  plugs. 

38013    81  Franklin  St.,  owner,  Cow- 

r'^no*    ^«     1   T^L.o.  .ell  Lime  and  Cement  Co.,  contractor, 

^    ftfi?  4^,S   *;,«    owT,»r    «««-.     Fluoro  Electric  Co.  fixtures, 
con^ct^r     SSitu^    m^ct'  '  I     ^"     ^^  ^onia   St,  owner,  Claw- 

,^SSf   411'  ^rTeZ  owner,  Columbia   "SS;,,^''*'^"  '""""  "" 

RESIDENCE,  97000;  Toyn  Dr.  owner  ^H°^L:    ^2^}^^°^'   Century    Elect 

"^  I     3055    1830    Taraval ;    owner.    Coop-  |  " 

er   A   Richards ;    contractor,   C«itury  j 
Elect.  Const,  alterations.  j 

3056  1618  Balboa ;  owner.  Smith ;  j 
contractor,  Century  Elect,  alteia,-  1 
tlons.  j 


38012     88  Selkirk ;   owner,  Ingraca;  |  <!•>  7  cut  off  plate  for  6  in  steel  pipe; 
contractor,  Collins  Electric  Co.,  out-    (20)  16  cutoff  plate  for  8  in  steel  pipe 

(21)  2    cutoff   plate   for   10   in   ateel 


and  builder,  M.  J.  Henry. 
REPAIR     fire    damage,     93000;     261 

Calif.    Dr.    owner,    Mrs.    H.   A.    Ca- 

halm;  builder.  Jack  Callaghan. 
RESIDENCE,  $6000;  Laguna;  owner, 

H.  K.  White;  builder,  R  A  White. 


Official  Proposals 


SACRAMENTO  COUNTY 


I     3057    874    Fell    St.;    owner.    Riser; 

contractor,  Century  Elect  alterations 

1     3058    2160    Mission;    owner,    Shirar 


Moving  or  Demolition  of  Two   Frame 


pipe: 
(22)  23  each  air  valve  cover  3  ftx24 

in.  CMP  16  gage; 
(28)  23  1  in.  brass  cock; 

(24)  23  1  in.  air  valve ; 

(25)  18   8   in.    calco   gate  mdl   105   or 
equal; 

(26)  2  10  In.   calco  gate  mdl  105  or 
equal; 

(27)  3   12  in.    calco  gate  mdl   105   or 
equal; 

(28)  2   15   hi.   calco  gate  mdl   105  or 
equal; 


Buildings    at    2435    Bancroft    Way,  I  ^29)  4  18  hi.   calco  gate  mdl  105  or 


Berkeley. 


BUILDING    (frame),   $7500;    ptn   Lot 'Young;     contractor     Century     Elect 

9,  Fairview  Tract;  owner  and  build-   ™°^^^^-„„^    „.  ^,     ,„ 

er,  E  A  Gariick.  2600  Sutterville  Rd.  !  .  ^^    ^^^    Rivera;    owner,    N     W. 
GARAGE    (Ule),    $750;    ptn    Lot    13,  i:^*^^"«"=    ^<'"'':*'"'"'    Adams    i^lect. 

Oakvale;    owner   and    builder.   Mrsjll  outlets,  11  switches,  12  plugs,  ser- 

Luella  Lewis,   1000  Del   Paso  Blvd.  .  ^'^-        _-^.       ^  „        _. 

DWELLING   (7-room,  frame),  $4000 ;    „,3p60    35th     Ave.     owner,     Superior 

Lots   11  and  12,   Blocks   10  and   12.   S*^*'  ,^°-   ?°*'^™?i°'''   ^«*^*?*^    *^'«<'^- j  ings  at  2435  Bancroft  Way,  Berkeley, 

Robla    Acres;    owner    and    builder,   ^^  outlets.  10  swithes.  15  plugs,  ser- ! ^^,4^ ^rnia.   No  bids  will  be   received' 

Frank  M  Huson,  Route  1,  Box  1018.  :^^~r;.     ..„   ,„..     „.     „„,„^,     .     „»    ;  after  2:00    P.    M..    Friday.    June   21. 

Del  Paso  Heights.  J^^.  onJtLJfor  wl'^T.llL^wT.Vfl'^^*^    Specifications   and  taformation  I 

J^\J^;^,^^3^^*^^'*^'  ^'^^  Johnson  Elect,  ^^^j,^^^^  ^^    ^^^    ^j,^^   ^,   ^^^    ^^^^^  • 


"ADVERTISEMENT  FOR  BIDS" 

2435  BaJicroft  Way,  Berkeley. 

Subject  to  conditions  prescribed ' 
by  the  undersigned,  sealed  bids  are , 
invited  for  the  removal,  by  moving  1 
ior  demolition,  of  two  frame   build-- 


DWELLING   (5-room,  frame).  $4000; 
ptn  Lot  3,  Linda  Vista  Subdivision ; 


3062     675  Bush  St.,  owner,  Sherry's 


Purchasing    agent,    318    Adminlstra- 


owners    and    builders,    Loleta    and   , ,";;,'    olX,-!  r.^„7'o^.*^/  ir'i^i    oi^    '  tlon  building.  University  of  Califor 
L  O  Chaffin,  1115  Sonoma  Ave.  ^^1^^  Corn     ii^n^  '  ^'°-    nia,    Berkellv.    California,    beginning 

DWELLING  (5-room.  basalite)  $4500;  I     30^     jS  Market-  contractor   S    F  :  J"^"®  ^'  ^^*^   '^^^  ^^^^  ^^  *'eJ«<^*  «^y 
Lot  527,  Carieton  Tract;  owner  and   Ten^zo  Co  contractor,  b.  *•    „n<j   ^^   ^ids   is   reserved. 

builder,   A   L   Starmer,  2008  Went- i     ^^g.     ^^g   a^arv-   own*^r    R     i^w       '"^^  Regents  of  the  University  of 

worth  Ave.  South  Sacramento.  ^^ntrt^foV    w    r   'nT^^^  L  ^U       ^'    California". 

contractor,   W.  B.   Baker  &  Co.  ,_   ,,      _     ,.,     n   i,^     1 

3065    m  PreciU  Ave.,  owner,  Fol-  !       -         -  -  J^^^V  P*^'"°  B"*'^«r> 


DWELLING  (3-room,  basalite)  $3000; 
Lot  525,  Carieton  Tract ;  owner  and 
builder,  Alice  Martin,  2008  Went- 
worth  Ave,  South  Sacramento. 

DWELLING  (4-room,  basalite)  $4000; 
Lot  526  Carieton  Tract;  owner  and 
builder.    Alice    Martin,    2008  Went- 


worth  Ave,  South  Sacramento 
E  of  28th  Ave ;  owner  and  builder,  ;  DWELLING  (4-room,  frame,  stucco),   ^Zlr  jTon 
Burke  &  Burke,  2563  16th  Ave.  j     $4500;  Lot  28,  Oakridge  Acres;  own     *****=*    «   ^"• 

ALTERATIONS  (cut  off  rear  portion 

of  building  and  construct  new  wall  |     2,  Box  2365,  Del  Paso  Heights 
and    put    in    concrete   foundation), ',  DWELLING  (5-room,  stuccot,  $3000; 
92000 ;  1763  Dolores  St ;  owner,  Peter 


som  Club;   contractor.  W.   B.   Baker 
&  Co..  alterations. 

3066  67  4th  St.,  owner,  McCarthy's ; 
contractor.  W.  B.  Baker  A  Co.  1 
plug. 

3067  S.  W.  Polk  cor.  Calif.  St. 
owner.    Blum's;    contractor.    W.    B. 


(June  5-6-7-10-12-13-14-17-18,  1946) 


equal; 
!  (30)  60  cu.  yds.  class  a  struct  cone ; 

(31)  3,800  lbs.  reinf.  steel  in  place; 
((32)  65  tons  cobbles  in  place; 

(33)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  motor, 
and  accessories.  Remove  70  ft  x 
IVi  in  GI  pipe.  120  ft.  x7  in  steel 
pipe  and  6  ft.x30  in  cone,  stand- 
pipe;  Furnish  and  install  110  ft 
X   1  in   GI  pipe  sta.  plus.  00  H. ; 

(34)  1  liunp  sum  43.9%3  and  rein- 
stall pump  house,  pump,  motor 
and  ace.  remove  65  ft.  xl%  in 
GI  pipe.  40  ft.  X  8  in  and  76  ft 
X  7  in  steel  pipe  and  6  f t  x  2.5 
ft  wooden  spillbox.  Furnish 
and  install  110  ft  xl  in  GI  pipe 
sta.  14  plus  64  H ; 

(35)  1  lump  sum  remove  70  ftxl>4 
in  GI  pipe  sta.  21  plus  80  H; 

(36)  1  lump  sum  remove  90  ftx3  in 
steel  pipe  sta.  23  plus  00  H; 

(37)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  motor, 
and  ace.  remove  80  ft.x7  in  steel 
pipe  sta.  42  plus  33  H; 


Construction  of  the  Generator  Build- j 
ing  on  the  San  Francisco  Campus,  j 
University  of  California.  2nd  and  j 
Parnassus  Aves.,   San    Francisco. :  ^38)  1  lump  sum  remove  and  reinstall 


pump  house,  pump,  motor,  and 
ace.  remove  80  ftvl^  in  QI  pipe 
7x7x4  ft  cone  spillbox  and  110 
ft  xlO  inch  steel  pipe,  fumiah 
and  tnstall  110  ft  xl  in  GI  pipe 
sta.  52  plus  21  H ; 

(39)  1  lunup  sum  remove  and  reinstall 
pump  house,  pump,  motor,  and 
ace  remove  70  ftl^  in  GI  pipe, 
84  ft  x4  in  and  80  ft.x6  in  steel 
pipe.  Furnish  and  install  110  ft 
X  1  m  GI  pipe,  sta,  72  plus  67  H; 

(40)  1  lump  sum  remove  and  reinstall 
pum)>  house,  pump,  engine  and 
ace.  iremove  46  ft.  x7H  in  and  70 
ftx9  in  steel  pipe.  Sta.  96  plus 
27  H; 

(41)  1  lump  sum  remove  4x4x2.6  ft 
cone,  spillbox.  Sta.  114  plus  75  H ; 

(42)  1  luinp  sum  remove  and  rein- 
stall pumphouse,  pump,  engine 
and  ace.  remove  109  ft  x7  in 
steel  pipe  and  5x5x5  ft  cone 
spillbox  Sta.  114  plus  87  H; 

(43)  1  lump  sum  remove  and  rein- 
stall pumphouse,  pump,  mtr.,  and 
ace  remove  TO  ftxl^  in  GI 
pipe,  30  ft.x6  In  and  78  ftx8  In 
steel  pipe.  Furnish  and  install 
110  ftxl  In  GI  pipe.  Sta.  189  plus 
48  H; 

(44)  1  lump  sum  remove  and  reta- 
stall  pump  house,  pump.  mtr. 
ace  remove  66  ft  xl^  in  GI 
pipe.  118  ftx6  in  steel  pipe  and 
8x5x9  ft  cone,  spillbox.  Furn- 
ish and    Install    110   ftxl    in   GI 

pipe.  Sta.  157  plus  48  H; 

(45)  1  lulnp  sum  remove  and  rein- 
stall pump  house,  pumpt.  engine 
and  ace  remove  98  ftx6  in 
steel  pipe  and  4x8  ft  wooden 
spillbox.   Sta.   159  plus  97  H; 

(46)  1  lump  sum  remove  and  reinstall 
pump  house,  pump.  mtr..  and 
ace.  iremove  TOftxl  in  GI  pipe. 
3/3  fJtx3/8  fU4  ft  cone  spiUbox 
and  100  ftx5  In  Steel  pipe.  Furn- 
ish 4Ad  install  110  ftxl  in  GI 
pipe.  Sta.  2  plus  73  J; 

(47)  1  luxhp  sum  remove  6  ftx36  In 
cone,  standpipe.  Sta.  18  plus  16  J 

(48)  1  luxbp  sum  remove  8  ftx36  in 
cone  standpipe  Sta.  18  plus  19  J 

(49)  1  luihp  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  122  ftx8  In 
steel  pipe.  Sta.  18  plus  20  J; 

(50)  1  luijap  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  93  ftx6  in  steel 
pipe  and  7  ftx30  in  cone  stand- 
pipe.  Sta.  32  plus  40  J; 

(51)  1  lum  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  100  ftx7  in 
steel  pipe  and  3x3x3  cone  spill- 
box. ^ta.  40  plus  90  J : 

(52)  1  lump  sum  remove  and  reinstall 
pump,  mtr,  and  ace.  remove  70 
ftxl  In  GI  pipe,  90  ftx7  in  ateel 
pipe  and  2/4  x4x2/5  ft  cone 
spillbox.  furnish  and  Install  110 
ft  xl  in  GI  pipe.  Sta.  61  plus  66  J 

-(53)  1  luihp  sum  cut  remove,  aal- 
vage  and  cap  ptn  of  %  in  or- 
chard spray  system,  Sta.  70  plus 
00   J    to   90   plus    72   J; 

(54)  1  luihp  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  4cc.  remove  97  ftx8  In  steel 


pipe  and  %x8/8x8/8  cone  aplU- 
box.  Sta.  80  plus  79  J; 

(56)  1  lump  sum  remove  and  reinstall 
pump  house,  pump  mtr.,  and 
ace.  remove  86  ftx2  in  GI  pipe, 
134  ftx5  in  steel  pipe  and  %x% 
x%  ft  wooden  spillbox.  Furnish 
and  Install  110  ft  x  1  hi  GI  pipe, 
Sta.  91  plus  27  J ; 

(66)  1  lump  sum  remove  and  reinstall 
pump  house,  pump,  mtr,  and 
ace  remove  80  ftxl  In  GGI  pipe, 
105  ftx5  In  ateel  pipe  and  8ftx30 
in  cone  standpipe.  Furnish  and 
Install  110  ftxl  hi  GI  pipe.  Sta. 
115  plus  26  J; 

(57)  1  lump  sum  remove  and  rein- 
stall pump  house,  pump,  mtr., 
and  ace.  remove  70  ftxl  in  GI 
pipe  and  94  ftxS  in  ateel  pipe, 
furnish  and  histaU  110  ftxl  in  GI 
pipe.  Sta.  125  plus  81  J; 

(58)  1  lump  sum  remove  and  reinstall 
1945  ftxl2  in  cone  pipe  2-6  ftxS 
in  standlppes  and  4-10  in  outlets. 
Sta.  137  plus  65  J  to  167  plus  10 
J: 

(59)  1  lump  sum  remove  and  reinstall 
pump  house,  pump,  mtr..  and 
ace  remove  80  ftx7  Inch  steel 
pipe,  6x6x8/8  ft  concrete  spill- 
box and  6  ftx36  in  oonc  stand- 
pipe.  Sta.  149  plus  10  J ; 

(60  1  lump  sum  remove  5x6x3/3  ft 
cone  spillbox  and  10  ftx99  In 
cone  standpipe..  Sta.  149  plus  21 
J; 

(61)  1  lump  sum  remove  and  reinstall 
pump,  engine,  and  ace  remove 
65  ftx2  in  GI  pipe,  119  ftx4  in 
ateel  pipe  and  R  x  4  a  4  f t 
wood  apillbox.  Fumiah  and  in- 
stall 110  ftx  1  GI  idpe.  Sta.  171 
plus  33  J; 

(62)  1  lump  sum  remove  and  refa- 
stall  pump  house,  pump,  mtr., 
and  ace  remove  104  ftx8  in  ateel 
pipe  and  4/6  ftx4/6  ft/3/6  ft 
cone  spillbox.  Sta.  192  plus  00  J; 

(63)  1  lump  sum  remove  and  reinstall 
pump  house,  pump,  mtr,  and 
ace.  remove  103  ftxS  in  steel 
pipe  and  %x4/7x3  ft  cone  spill- 
box. Sta.  217  plus  62  J. 

64)  12  Un.  ft  8- In.  non -reinforced 
concrete  pipe  In  place ; 

65)  12  lin.  ft  10-in.  non-reinforced 
concrete  pipe  in  place. 

Total  bids  follow: 

A)  H.  Earl  Parker,  Manravllle, 9438,- 
057.25. 

B)  Morrison -Knudsen,  Los  Angeles, 
9449,802.76. 

C)  Georgre    R.    Patterson,    Stockton, 
9607,058.50. 

D)  Fredriekson  A  Watson  C^onstruc- 
tlon  Co.,  Oakland,  9510.622.90. 

E)  N.  M.  Ball  Sons,  Berkeley,  9S39,- 
577.69. 

F>  Clyde    W.    Wood,    North    Holly- 
wood, 9648,075. 
G)  A   Teichert   A   Son,   Inc..  Sacra- 
mento,  9697.295. 
H)  Fredriekson     Bros..     Emeryville. 

$599,993.80. 
I)  Bressl   A   Bevanda   Constructors. 

Inc.,   Los  Angeles,   9807,967. 
Engineer's      estimate.      9473,01320; 
.<item  1).  90.202. 

Unit    prices    will    be    published    to- 
morrow. 


"ADVERTISEMENT  FOR  BIDS" 


J  u   .,.»       «  I,  _  »,w.   i   T,      .         30t»S    99   6th   St.,    Span   Cafe;    con- 
o'"»"io"i!?^^-^''^fIi^^l"l:*^°"^^' tractor.    W.    B.    Baker,    2    outlets.    1 
"^  "       °""      "  "     "  switch. 


(1). 


(A) 


.195  $ 


(B) 


Swartz;    builder,   Pearson   &  Pohn- 
son.  2031  Bryant  St. 


"Subject  to  conditions  prescribed  by  j 
the  undersigned,  sealed  bids  are  in- 
.      3069     534Vi     Gearv  •     owner     Seven  '  ^''*®*^  ^°^  ^^^  general  construcUon  of  ■ 
Book  10.  Map  9,  Carmichael  Colony;   j^et^'j^conu^^^  Buildhig   on    the    San  | 


(2) „ 36.000.00 


owner    and    builder.    Julius     Roth-    alterations 
man.  Route  5,  Box  7502 


Francisco     Campus,      University     of 


3070    414    Post  •    owner     Cantilivir '.  California.   2nd   and   Parnassus  Ave- 
ALTERATIONS   (asbestos   siding   on  I  DWELLING   (3-room,  frame),  $1000 ;' 3^0^  Store ;  contractor    W^Bak^  ""®^^    ^*"    Francisco.    California.    A 


front  of  flats  and  paint  trim).  $500; 
1374  Eddy  St;  owner.  Mildred  John- 
son; builder.  Coa^t  Construction, 
2172  Market  St. 
ELECTRIC  SIGN,  $605;  675  Bush  St; 
owner.  Sherry's  Liquor  Store;  build - 


I     ptn    Lot    2,    Block    17.    Rio    Linda;    gj.    motors 

owner  and  builder  H  Me Vay,  Box  ^     3071     1315    Jones;    owner    Mrs.    E. 

o«i^;  Si,°      .  °*-      .   ..,     .  .     .,«^     „   Ryan;  contractor,  W.  B.  Baker  A  Co. 
SHELTER   (cement  block),  $1000:   N    service    alterations 

'     ^^''i^w^^..^"    P«'1J5°."   ^''^L^'^^^       3072' 1258   Van    Ness   South;    own- 
and  builder,  A  R  Meister,  1204  39th.  ;  er,    Frank    Tieso;    contractor    John 


deposit  of  ten  dollars  ($10.00)  is  re- 
quired for  each  set  of  plans  and  [ 
specifications  issued.  No  bids  will  be  • 
received  after  2:00  P.  M.,  June  12,' 
1946.  Plans,  specifications  and  infor-  j 
mation     available    at     the    Cashier's 


er.    Electrical    Products    Corp,    910  DWELLING  (5-room.  cement  block),  jphjiis;  »  outlets,  9  switches,  14  plugs.  I  ^^^**^®'    ^^^   Administration    Building.. 


Harrison  St 


$7500:  Lot  3  of  Lot  16,  Sutterville       3073:75    various  locations'and'owli- i  University    of    California,    Berkeley.' 
Heights;    owner   and   builder  R  H.grs;  contractor,  QRS  Neon  Co.,  signs.  ;  California,  beginning  Wednesday,  May 


Dewante,  2161  Markham  Way. 


■  contractor.    Malm   &    Welter;    4    out- 


OAKLAND 


[BUILDING  (frame  restaurant),  9500;  [contractor  Malen  &  Welter;   4  out- 

Lot  12,   Del  Paso  Heights ;    owner '  leta,   1  switch,  2  plugs   . 

_.„^,  T  TMi-  ii     ♦^-^     K ^^v    •^'xui    I     *°**    builder    Albert    Manuch,    Box  j     3077     41    Sacramento;    owner    Gus- 

^I^^^J^S  ^^;!*°'^' ^""^"T  ;.^^^;  '     142,  Del  Paso  Heights.  mano;    contractor   Ma^m   A   Welter; 

3230  Florida  St;  owner  William  V, BUILDING      (store      and      dwelling,  1 2  outlets    I^UK  «    ryr    t;r. 

Petersen,  2845  Madera  Ave ;  builder  I      frame).   $3000;    1»4    miles    south    of  j 

Elvin  Van  Ness,  4098  Lincoln  Ave.      j     Florida  Inn  on  Auburn  Blvd 


own- 


ALTERATIONS,  $2500;  7301-09  Mac- j     er    and    builder  Emmett    Robblns, 
Arthur  Blvd ;  owner,  Chas  Rehbach,  !      Route  7,  Box  1083. 
prem;    builder,   Fred   D   Mala.   3932  i DWELLING   (4-room,  frame),  $3000; 
Aitamont 


OAKLAND 


37971     913  West  St   owner  Rose; 


29,   1946.  The  right  to  reject  any  and  i 

all  bids  is  reserved.  I 

"THE  REGENTS  OF  THE  UNIVER-  ! 

SITY  OF  CALIFORNIA"  j 

(Daily  Pacific  Builder) 

(May    29-31.    June    3-4-5-6-7-10-11-  1 

12,  1946) 


(3). 

(4) 

(5) 

(6) 

'"(T)......^::;:^ 

(8) 

(9) 

(10) 

(11) 

(12) 

(14) _., 

(15) 

(16) 

(17). 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 


ALTERATIONS.  $990 ;  6504  Raymond 
St;  owner,  R  J  Grace,  prem;  build- 
er Sun  Roofing  Co.  4016  E  14th  St. 

DWELLING  (l-8tor>'.  6-room).  $5500; 
3067  Frye  St;  owner  and  builder. 
J  A  Fairchild.  3064  Frye  St 

ALTERATIONS.  92000 ;  1427  Alice  St ; 
owner.  Zenith  Printing  Co.  prem; 
builder,  M  Drtnkward.  7801  Outlook 
•A.vc> 

DWELLING  (1-story.  5-room).  96260; 
4611  Allendale  Ave;  owner.  Califor- 
nia Realty  Co,  1867  Washington  St, 
San  Leandro;  builder.  (}eo  A  Smith, 
2t^33  School  St 


*      T    *   «rK;rTii>rrV^   contractor.     Johnston     Electric,     mo- 
ptn  Lot  53.  Subsection  11,  Rancho'^Qj.g 

Del  Paso  lovmer  and  builder.  F  M       37^2    7701  E.  14th  St,  owTier.  Mc- 

Cartwnght,   Box  1107-A,  Del   Paso'    ,j,^^.    contractor.    Johnston    Elec- 
..vi^^fxT^T^     «  *  .    •«E/w^     trie   outlets,   switches,   plugs. 

^V^^Jid^^   \^.^^'  ^r^*^'  *^='     37973    SE  Grand  A^e  &  Blvd.  way 

P'^i^*'or''^*^^°J!?fo\*''^*'"*^^'o^ne'-.    ^^-    Kolb;    contractor    T.    Z 

builder,  C  L  and  G  C  Peterson.  3339  ;  Rosenberg  Co.,  plugs,  alterations. 

San  Carlos  Way.  .     37974    5^^    ^^^    Union    St     owner 

BUILDING      (Olive     oil     processing,  1  g^^^^^ ^^^^^^^^f;°°    ^^'  ^^^^ 

frame)     $15,000;    ptn    Lot   47.   Car- i  ^^        ^       jj   outlets.   5   switchS^  W 

michael  Colony ;  owner  and  builder,   fixtures 

r^S^^i^?i^n^%tJZ''^i^^.T^iMnn\     37975  '  8411-13-16  E.   14th   St.   own- 
^T^^«»^^  ^tJT^'  ^      \  S^'  'er.  tKjIcer;  contractor  Clifford  Elect 

5fn%^  r^!lfr'J:d'^:fi?d™"^I^Jn"2  ICo^outle^sw^  fixtures,  plugs.  :      BUILDING  CONSTR.  SUPT.  R^ply 

37976    6800  E.   14th   Street;   owner.  1  ORd way   8600.  (tf) 


Gassified  Advertising 


HELP  WANTED 

GENERAL  SUPERINTENDECNT,  \ 
experienced  in  reinforced  concrete  i 
construction.  Reply  GArfield  8579.     tf 


No  36;  owner  and  builder,  Leonard 


DWELLING  (1-story,  5- room).  95250 ;    C(?TTAGES  ^2^^^)  fs).  99000;  52nd  i  Jrakeiati'onr*'^''  ^""""^  ^^'^^  | 


4617  Allendale  Ave;  owner,  Califor    . 
nia  Realty  Co.  1867  Washington  St,  | 
San  Leandro;  builder,  Geo  A  Smith, 
2933  School  St 

DWELLING  (l-stor>'.  5-room),  95250; 
4834  Allendale  Ave ;  owner.  Califor- 
nia Realty  Co.  1867  Washington  St 
San  Leandro ;  builder.  (Jeo  A  Smith, 
2933  School  St 

ADDITION  (1 -story,  concrete).  412.- 
000;  3015  Adeline  St;  owner  C  D 
Bronson.  prem ;  builder,  John  J 
Moore  Co.  959  33rd  St ;  plans  by  R  H 
Cooley. 

APARTMENTS  (2-story.  14-room), 
914,600;  2415-17-19-21  Humboldt 
Ave ;  owner,  C  F  Johnson,  prem ; 
builder  H  K  Jensen,  4024  MacAr- 
thur Blvd.  ( 


and     Franklin     Blvd;     owner    and 
builder.   Alice   Maldnick.   Route    1. ; 
Box  6107. 


Non-Responsibflity 


8AN    FRANCISCO  COUNTY 


Jure  4.  ^•»4<t—SR  Golden  Gate  and 
Gough.  Jamae  Conlin  Co  as  to 
improvements  on  property. 

June  4,  1946— SB  Golden  Gate  Ave 
and  CJough.  James  Conlin  Co  as 
to  improvements  on  property. 

June  3,  1949— NW  Clay  and  Polk. 
Martin  and  Asgela  Abaurrea  as 
to  improrementa  on  property. 


37977  NE.  29th  and  Webster  Sts. 
owner.     Johlison;     contractor,     Calt- 

Jfomia    Electric    Co.,    outlets,    altera- 
tions. 

i     37978    5342  Bond  St.,  owner  Calla- 

ihan;      contracttor.      Western      Neon 

I  Corp.   sign. 

!     37979    3045    Fr>'e    St..    owner    Jan- 

jsen  contractor.  Diamond  Electric  Co. 

il3  fixtures. 

37980  1012  Webster  St.  owner, 
Durant  Plumbing;  contractor,  Spott 
SHectrical  Co.,  service. 

87981  8825  Keller  St,  owner  Sun- 
ny; contractor,  Spott  Electrical  Co.. 
range. 

87982  5900  Broadway  Terrace; 
owner     Ballard;     contractor,     S^tt 

,  Electrical  Co..  outlets,  switches,  fix- 


FOR  RENT 


tXntBBR  HANDLINO  EQUIP- 
MENT: CARRIERS.  STACKBRS, 
TRUCKS.  Call  Mac.  Pacific  Carrtera 
Oakland.    KE  4-165L 

FOR  SALE 


10  M.  8x8x18,  also  2  M  4x8x16  CON- 
CRETE BUILDING  BLOCKS.  Phone 
SWeetwood  2758.  6/4-5-6-7-10/46 

USED  WOOD  FILING  CABINETS, 

LEGAL  AND  LETTER  SIZIC  priced 

from  910.00  to  922.5a    Reply  778  Na- 

toma  Street;   phone  HEmlock  2822. 

(May  31,  June  3^  4.  6,  9) 
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1.000.00 

1,000.00 

LflO 

2.00 


.98 

3.10 

6.00 

.07 

2.70 

3.10 

3.45 

3.80 

4.72 

13.45 

2.53 

2.82 

3.16 

1.96 

5.75 

6w90 

27.60 

27.60 

27.90 

11.90 

8.86 

6.75 

23.00 

24.15 

25.30 

2C.45 

94.50 

69.90 

.12 

5J62 

1,150.00 

1.110.00 

67.50 

69.00 

189.75 

1,150.00 

1,150.00 

991.29 

mM 

661.25 

1.150.00 

1,150.00 

661.25 

1.150.00 

67JS0 

57JiO 

661.25 

691.26 

402.80 

1.150.00 

230.00 

661.25 

1,150.00 

1,150.00 

1.150.00 

287.50 


(F> 

.279 

30,000.00 

.75 

2.60 

8.00 

.10 

1.76 

2.00 

2.26 

2.50 

3.00 

&00 

1.60 

175 

2.10 

2.60 

5.00 

7.50 

20.00 

20.00 


(G)  <H)  (I) 

$  .285  $  .318  $  .39 

57,000.00      35,800.00       60.000.00 
.75 


6.90 
10.00 
22.50 
25.00 
25.00 
30.00 
40.00 
90.00 
.10 

6M 


999j90 

50.00 

50.00 

300.00 


1.25 
2.36 
7.00 
.09 
1.80 
2J0 

2.n 

3.16 

8.76 

ILOO 

L70 

2.28 

2.80 

1.70 

5.15 

7.00 

25.00 

25.00 

26.00 

13.00 

3.00 

2C00 

18.00 

IIM 

l&OO 

21.00 

28300 

55.00 

.10 

7.00 

990X» 

990j00 

20.00 

35.00 

800.00 


2.75 

7.16 

.086 

1.45 

1.86 

2.10 

2J» 

8.10 

12.60 

.84 

1.10 

1.90 

LOO 

T.75 

9.00 

24.00 

29.00 

2&00 

12.00 

4J0 

29L00 

194» 

ItM 

l&OO 

21j99 

2&B0 

70.99 

.19 

74» 


1.50 
9.S0 

aoo 
.20 
4.00 
6.00 
9.00 
7.00 
8.00 

12X)0 
3.00 


9.00 
2jOO 
10.00 
16.00 
90.00 
OOjOO 
99iOe 
IOjOO 
90410 

20jeo 

60.00 

•0.00 

109L90 
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21.00 
90.90 


400.00 

50.00 

400.00 

400.00 

400.00 

400.00 

400.00 

50.00 

50.00 

400.00 

400.00 

300.00 

400.00 

1,000.00 


eaojoo 
uuio 


999L00 
900.00 


690tOO 
699.00 

510.00 

19.00 

529.00 


109J0 
190XM> 
900.00 
600XK> 
&OOjOO 
500j00 
190U99 
90Qu90 


58000 


10.00 
TOM 


19j90 
19L00 


500.00 
500.00 


800.00 
300.00 


499.90 

400.00 


496.00 
495.00 
999100 
19040 
495.00 
btOM 
990.00 


510.00 
400.00 
500.00 
900tM 


4J9940        9.7nu90 


1.19040 

99L25 

991.25 

2.45 

2.45 


400.00 
400.00 
40a00 

240 


9040 

490.00 


140 

1.90 


1.799U90 

515.00 

60.00 

560.00 

51540 

51540 

2.40 

940 


500.00 
100.00 
500.00 
900.00 
600.00 
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PLANS  and 
Speculations 


La«  Vegas:  Plana  to  finish  a 
countrj'  dirt  road  from  Searchlight 
to  the  Davis  dam  site  have  been 
announced  by  County  Commisaion- 
^'■^fra  J.  Earl.  Earl  said  the  road 
wUl  be  finished  within  three  weeks 
and  will  be  an  extension  of  the 
cut-off  highway  now  under  con- 
struction by  the  state  highway  de- 
partment. 

oOo 
Dinaba:  Work  on  the  Central 
Valley  highway  will  begin  in  the 
very  near  future,  spokesmen  from 
Fresno,  Kings  and  Kern  county 
promised  in  a  meeting  here.  A 
stretch  of  13.2  miles  of  road  on 
the  highway  between  Selma  and 
the  Kings  county  line  will  be  im- 
proved this  year,  at  a  cost  of  |230,- 
000,  according  to  Supervistor  T.  C. 
Efird.  Kings  county  work  includes 
elimination  of  DeeSr  creek  and 
White  creek  flood  hazards,  and  will 
cost  approximately  $300,000.  Work 
on  the  stretch  of  highway  through 
Kern  county  will  be  started  in 
August.  A  meeting  June  18  of  the 
Central  Valley  Highway  associa- 
tion is  being  held  to  further  pro- 
motion of  road  work  and  to  hear 
the  report  of  the  nominating  com- 
mittee for  the  next  election. 
oOo 

San  Francisco:  The  Western  Wo- 
men's club  Sutter  and  Mason 
streets,  has  been  sold  to  the  Ma- 
rine Corps  for  "a  living  memorial 
to  the  war's  Marine  dead."  The  12- 
story  building,  which  served  as 
a  Waves  barracks  during  the  war, 
will  have  a  swimming  pool,  ball- 
room and  glass  enclosed  penthouse 
cocktail    lounge. 

oOo 

Uklah:  A  $10,000  tract  has  been 
purchased  here  for  the  establish- 
ment of  a  Basalt  building  block 
depot.  The  land  is  east  of  the  R. 
L.  Becker  Electrical  store,  conven- 
ient to  highways  and  railways,  and 
includes  a  500-foot  spur  track.  The 
Basalt  company  has  not  disclosed 
the  extent  of  building  planned  on 
the  site. 

# 
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Supplement 
Diial  Use  Status 


The  program  of  the  Bureau  of 
Reclamation  for  this  regrion  will  be 
outlined  Monday  night  by  Region- 
al Director  Richard  L.  Boke,  who 
will  speak  before  members  of  the 
Construction  Equipment  Distribu- 
tors association  in  the  St.  Julian 
cafe,   140  Battery   street. 

Dinner  will  begin  at  6:30  p.  m. 
Reservations  should  be  telephoned 
today  to  the  Secretary,  at  OVer- 
land  1515. 

This  will  be  the  last  meeting 
until  Fall. 


CPA  last  week  issued  supple- 
ment 3  to  Veterans'  Housing  Pro- 
gram order  1,  giving  additional 
ists  of  types  of  buildings  affected 
by  order  1  and  an  explanation  of 
status  of  buildings  used  for  dual 
purposes. 

Under  this  supplement,  if  a 
structure  is  used  for  more  than 
one  purpose,  the  use  to  which  the 
greater  part  of  it  is  put  deter- 
mines the  small-job  allowance  to 
which  it  is  entitled.  In  other  words 
CPA  says,  the  test  will  be  made 

largely  on  the  basis  of  floor  space. 

For  example,  if  a  building  has 
apartments  on  three  floors  and  a 
store  on  the  ground  floor,  it  is 
considered  to  be  primarily  resi- 
dental.  If  it  is  half  residential  and 
half  commercial  or  industrial,  or 
half  residential  and  half  agricul- 
tural, then  it  is  considered  to  be 
primarily  residential. 

The  supplement  also  classifies 
structures  for  the  small-job  allow- 
ances. Under  VHP  1  it  is  not  nec- 
essary to  get  permission  for  one 
or  more  jobs  on  a  structure  if  the 
cost  of  each  job  does  not  exceed 
the  allowance  given  for  that  class 
of  structures. 

To  apply  this  rule  the  following 
classific  ations  have  been  an- 
nounced : 

1 — Structures  within  the  $400 
small-job  allowance  include  indi- 
vidual houses  with  five  families 
or  less,  church-owned  rectories  or 
parsonages,  college-owned  houses 
on  campus,  boarding  or  rooming 
houses  sheltering  ten  individual  or 
less,  all  private  structures  situated 
near  and  used  in  connected  with 
one-  to  five-family  houses. 

2 — Structures  within  the  $1,000 
small-job  allowance  including 
boarding  or  rooming  houses  with 
more  than  ten  occupants,  dormi- 
tories, social  clubs,  service  sta- 
tions, garages  and  small  commer- 
cial  buildings. 

3 — Structures  within  the  15.000 
small-job  allowance  include  print- 
ng  plants,  telephone  exchanges  and 
larger  commercial  buildings. 

4— Structures  within  the  $200 
small-job  allowance  include  bill- 
boards, stadia,  grandstands  and 
tourist  cabins. 


For  Better  BnOdii^  . . . 
Solderless  Connections  to  Solid  Wire 

After  several  years  of  engineering  and  research,  Aircraft-Marine 
Products,  Inc.,  has  perf(H;ted  both  the  installation  tools  and  tenmoals 
for  attaching  solderless  connections  to  solid  wire,  or  a  combination  of 
solid  and  stranded  wire,  or  stranded  wire. 

The  mechanical  connection  made 
by  the  AMP  crimping  operation 
withstands  vibration  and  torsional 
twist,  overcoming  the  usual  rigid- 
ity difficulties  encountered  in  solid 
wire  applications.  The  tensile 
strength  of  the  installed  connection 
is  in  excess  of  any  commercial  or 
military    requirement. 

The  conformation  of  th'e  AMP 
crimp  fod  solid  wire  is  such  that 
no  air  space  exists  inside  the  ter- 
minal, making  full  surface  area 
contact  with  the  conductor.  The 
crimped  shape  definitely  locates  the 
solid  conductor  in  a  central  posi- 
tion in  the  terminal  barrel. 

AMP  terminals  used  in  this  ap- 
plication are  all  copper,  hot  elec- 
tro-tinned for  maximum  electrical 
conductivity.  These  terminals  have 
ja  short  barrel,  and  when  crimped 
give  an  excellent  appearance  since 
there  is  no  spreading  of  the  termi- 
nal barrel.  AMP  terminals  and  in- 
stallation tools  are  available  for 
wire   sizes  22  to  10  inclusive. 

Samples  and  engineering  data 
will  be  sent  upon  request  to  Air- 
craft-Marine Products  Inc.,  115010 
North  4th  St.,  Harrisburg,  Penna. 


SUMMERBELl  ROOF  STRUCTURES 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  excha 

ENtcrprisc  10930  TWinoaks  362 


For  Sale 

(Due  to   III   Health) 

Half  or  Full  (  ?)  Interest  in 

AaiVE 

General  Building 

BUSINESS 

Over  $250,000  Under 
Contract  or  Construction 

$35,000  Cash  Handles 

Principals  Only 

Reply  Box  69 
c^o  Duly  Pacific  Builder 


BURKE  FORM  CLAMPS 


INSULATION 

..for  piping,  boilers, 

industrial  equipment 

and  refrigeration 


SMAP   ties  timber    rings  curing    COMPOUN9 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   0)ncrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       Saiy  Francisco      •       Phone  GArfleld  8768 
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April  Fabricated 
Steel  Bookings  Up 

The  estimated  total  bookings  of 
fabricated  structural  steel  for  the 
month  of  April,  according  to  re- 
ports received  by  the  American 
Institute  of  Steel  Construction 
amounted  to  115,987  tons,  an  in- 
crease of  5  percent  over  the  ave- 
rage April  bookings  for  the  five 
pre-war  years  of  1936  to  1940. 

April  shipments,  amounting  to 
110,420  tons,  were  the  highest 
for  this  year,  but  were  10  percent 
less  than  the  five  prewar  year 
average  for  the  same  month.  The 
tonnage  available  for  future  fab- 
rication at  April  30th  has  increas- 
ed to  673,979  tons. 

Following  is  the  complete  tabu- 
lation of  bookings  and  shipments: 
Est.   Tot.       EsLTot. 
Ton.   for      Ton.   for 
Ent.   Ind.    Ent.   Ind. 
1946      Av.  1936/40 


Contracts   Closed 
February 
January 
March 
April 

Totals 

Shipments 
January 
February 
March 
April 


132,707* 
236.817' 
178,871» 
115,987 

658.382 

107,490* 
63,803* 
102,803* 
110,420 

384,516 


96,280 
107,578 
124.558 
110,783 

439,199 

92,578 

88,626 

115,031 

123.650 


Totals 
Ton    available   for 
Fabrication    within 
next   four   mths.       673,f79 
*.  Revised  ,  . 


419,885 


819,163 


AIA  Asks  for  Federal 
Aid  to  Encourage 
Indostrial  Planning 

James  R.  Edmunds.  Jr.,  preei- 
dent  of  the  American  Institute  of 
Architects,  urges  the  Federal  gov- 
ernment to  encourage  the  advance 
planning  of  commercial  and  in- 
dustrial construction,  public  works, 
and  other  tsrpes  of  building  which 
now  are  restricted  because  of  ti»e 
need  for  channeling  materials  in- 
to  veterans'   housing. 

"The  construction  limitation  or- 
der issued  by  the  CPA  has  been 
interpreted  in  some  quarters  as 
prohibiting*  the  planning  of  con- 
struction other  than  housing,  al- 
though we  understand  that  this 
wjis  not  the  intent  of  the  order*' 
Edmui^s  said. 

"We  suggrest,  therefore,  that  tlie 
government  make  it  clear  to  ev- 
eryone concerned  that  planning  of 
future  construction  should  be  con- 
tinued and  encouraged.  Inasmuch 
as  the  architectural  profession  ob- 
viously can  not  devote  its  efforts 
solely  to  the  veterans*  housing 
program,  there  is  no  point  in  dis- 
couraging the  advance  planning 
of  non-housing  construction,  even 
though  work  cannot  be  started  in 
the  immediate  future. 

"If  the  planning  for  the  post- 
emergency  period  were  to  be  stop- 
ped by  uncertainty,  there  inevi- 
tably would  be  a  serious  bottle- 
neck in  the  planning  field  as  soon 
as  the  present  restrictions  on  ncn- 
housing  construction  were  lifted. 
As  a  result,  months  or  even  years 
would  elapse  before  non-housing 
construction  could  be  resumed  on 
a  large  scale  after  the  end  of  *he 
emergency. 

"The  limitation  order  already 
has  brought  about  a  hesitation  in 
planning,  especially  in  the  case  of 
public  works.  It  is  highly  desirable 
that  State  and  local  governments, 
and  the  Federal  government  itself, 
be  urged  to  prepare  for  the  large 
volume  of  building  that  will  be 
started  sooner  or  later,  after  the 
housing  crisis  has  been  elleviated. 

"There  is  everything  to  gain  by 
starting  to  plan  future  construc- 
tion as  far  ahead  as  possible.  In 
that  way,  plans  can  receive  more 
careful  study  on  the  part  of  both 
the  designed  and  the  owner,  and 
better  quality  of  construction  and 
design  are  assured." 


Steel  Shortage  1$  Delaying  Natioii's  Road 
BdMing  Program;  No  Relief  in  Sight 

i       --'  — *  ■■  'C 

Hie  nation's  public  road  boilding  program  is  b«ng  hdd  back  by 
a  shortage  of  steel,  a  Public  Roads  Administration  oAcial  bas  admitted. 

Strange  as  it  may  seem,  enough 


Wm.   PLACE,   SHOW 
-AND  ALSO-RAN 

2^     3^     ^ 
The    recent    California    primary 
election    will    cast    long    shadows 
ahead  to  1948. 

^  ^  iz 
California's  system  of  bi-focal 
cross-filing  has  resulted  in  Gov- 
ernor Warren  being  assur<»d  of  an- 
other term  at  no  more  oampaign^ 
expense  than  the  filing  fee, 

Vy  y^  -^ 
During  the  1944  Republican  Con- 
vention Governor  Warren  was  po- 
litically smart  enough  to  keep  his 
hands  in  his  pockets  and  let  Gov- 
ernor Bricker  walk  into  the  Vice 
Presidential   booby-trap. 

^    ^    tr 
In  1948  the  competition  will  be 

keener.  It  is  doubtful  that  Gov- 
ernor Dewey  will  give  up  his  posi- 
tion as  heir-apparent  of  the  G.O.P. 
Likewise,  Bricker  is  not  the  only 
man  who  thinks  Bricker  8)iould  re- 
ceive  the  nomination. 

^  -ii  ^  ^ 
Commander  Stassen  will  be  an- 
other contender  whose  ra^io  voice 
has  vote  appeal.  Governor  War- 
ren would  make  the  fourtih  in  this 
bridge  game. 

i^    ^    if       \ 
Two    years    is   a    long    distance 

from  which  to  read  polijtical  tea 
leaves  but  in  my  book,  as  of  now, 
the  Four  Horsemen  will  be  Dewey, 
Bricker,  Stassen  and  Wajfren — not 
in  that  betting  order. 
-^  -^  -if 
If  you  want  to  consider  long- 
range  changes  just  watch  Umber- 
to  II,  of  the  House  of  SaVoy  as  he 
packs  up  following  the  rettent  Ital- 
ian voting. 

^  ^  ^ 
The  crumbling  of  tlhe 
House  of  Savoy  mjay 
re-eetablish  a  Romian 
Republic  —  the  first 
time  since  100  B.  C. 
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ALUMINUM  AWNINGS 


Double   Grip  Spikes 

Timber  Connccfors  and  7ools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


268  Market  St.,  San  Francisco 
I  EXbrook3909 


11&1  So.  Broadway.  Uos  Angeles 
PRospect8Z69 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  'ranrisro 
Telephone:  HErrlorV  4334 


C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  •  SNAP  TIES  •  SCREED 

SUPPORTS   •   COLUMN   CLAMPS 

SHORES  •  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS   •    ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTiPV.EX8AW8  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.  16th  St,  OaUand*  Cidif. 
TEmplebw  1405 

24-HOUR  PHONE  SERVICE 


McUVREN  CEMENT 
ASBESTOS  BOARD 

• 

4-ft  X  8-ft  X  l^S-in.  or 

3^16-iiL.  and  V4-in*  Comi. 

3-ft.  6-in.  X  8-rt. 

LD,ReederCo.,Sf. 

DOnglaa  5060 
too  Sacramento  Street 


Wide-Flange  ond  Stondard  l-Beams, 
Chonnels,  Angles,  Tees,  etc.   • 

BETHLEHEM   PACIFIC 


TIMBERS 

Prefabricated 


ROLL  UP, . .  EVERLASTING 

Modem  streamlined  stores,  factories  and  homes  are 
using  the  new  aluminum  awnings  which  lend  beauty 
and  durability  not  afforded  through  ordinary  awnings. 
Compact,  they  roll  when  not  in  use.  They  may  be 
obtained  in  numerous  baked  enamel  colors  and  in 
"Alumilite.'^  Fade-proof . . .  water-proof. . .  fire-proof 
. . .  rust -proof  and  mildew -proof. 

Eiuily  raued  or  Uncered 

ALUMINUM  AWNING  DISTRIBUTORS  INC 


681   MARKET  STREET 


SUTTER  1997 


EXCLUSIVE  SALES  AREAS  OPEN< 


COAST 


gtlHLEHEM 
STEEL 


STEEL         CORPORATION 

G«a«ra/  Offices:  San   Francisco 

Disftict  Offices .  S«<ml«,  Portland,  Los  Ang*Us,  Salt  Lake  City 

St**/  Man**  :  Seattle,  South  Son  Francisco,  Los  Ang«Us 

Fabrlcafing  Works .-  South  San  Francisco.  Alanwdo,  Los  Ans«l*s 

M<7l  Oepofs :  Seattle,  Portland,  Son  Froncisco,  Los  Ar>g*les 


Furnished  and  Frmmed 
to  Yoo*  Requirements 

Ouioad  Lots  Only 


ASSOCIATED 
CONTRACTORS  SERVICE 

Phen*   PR   4500,    Mr.    RIchardMn 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TKAOE    MAKK 


m  StlNNVMfDE  >T. 


PALO   ALTO     CAL 


Oisfribafecf  f y 

NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREET  SAN  FtANClSCO  3.  CAUF. 

PfcoM  UN4*pMU  mm 

Washington.  Oregon  and  Tarrttery  Soutnom  oaiiTomi&: 

E.   H.   LANGDON   COMPANY  A.   R.  JOHNSON 

966  Dexter  Horton  BulMlaa  2322  Linden  Avenue 

Seattle  4«  Washington  i^ng  Baaoh  6.  California 

Phone  EUlott  Q2S0  Phena  4M-2S 


srteel  is  needed  in  boilding 
and  culverts  that  a  shortage  of 
the  product  holds  hack  the  entire 
highway  jtrognm. 

"This  condition  is  not  going  to 
improve,'*  the  PRA  official  said^ 
"until  movements  of  coal  permit 
steel  production  to  increase  to  the 
point  where  reinforcing  rods  and 
steel  beams  for  bridges  are  avail- 
able." 

The  types  of  road  construction 
are  going  forward  now — grading 
jobs  and  local  surfacing  projects. 
The  big  stuff  is  at  a  standstill  and 
is  expected  to  remain  that  way  for 
several   months  to  come. 

Contractors  are  not  bidding  ac- 
ceptable prices  on  road  buuding 
jobs,  PRA  said,  and  it  is  not  their 
fault.  Materials  prices  and  a  shaky 
labor  supply  are  forcing  high  bids 
on  the  larger  highway  projects. 

So,  the  overall  picture  on  roads 
is  this: 

1 — ^Nothing  will  move  in  the 
heavy  construction  line  ontil 
steel  for  reinforcing  and  cut 
verts  and  bridges  becomes 
available. 

2 — Contractors  are  not  go- 
ing to  bid  acceptable  priess 
until  they  feel  more  secure 
regarding  material  supply  and 
labor  and  price. 

Still  anothef  way  in  which 
steel  shortages  are  affecting 
the  start  of  the  road  building 
program  is  through  curtail- 
ment of  truck  production.  Con- 
tractors need  trucks  to  build 
roads  but  the  present  lack  of 
steel  cuts  down  the  supply  of 
new  vehicles  and  parts  for 
maintenance  of  used  trucks 
and  road  building  machinery. 
# 

LARGE  TIMBER  TRACT 

An  estimated  billion  feet  of  high 
quality  timber  has  been  sold  to 
David  D.  Bonhannan,  nationally 
known    building  contractor. 

The  tract  is  located  near  Eureka, 
and  is  known  as  the  Merryman 
Timber  Tract, 

It  embraces  13,760  acres  of  red- 
wood and  fir. 
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Sisaikraft  Reinforced 
Building  Paper 

FOR  CURINO  AND  PROTECTING  CONCRETE 
SHEATHING  AND  COVERING  MATERIAL 

Tough  —  Waterproof  —  Wfndproof 

i  • 

GUNN     CARLE    AND     CO. 

20  POTRERO  AVE.  —  UNderhill  5480  —  SAN  FRANCISCO 


CONTRACT(j)RS:  see  us  mfum  yvu  nw! 

We  uill  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  wjritten  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agteed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  th^  job.  Profit  by  our  long  experience. 

1911  Art  and  1Ql|5  Art 

BONDS  and  WARRANTS  •  bouUhi  •  quoted  •  sold 

pfu^coiuct  StONE  &  YOUNGBEHG 


Sutler  5460 
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PACIFIC   PORTLAND   CEMENT  COMPANY 
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OFFICIAL      PROPOSALS 


FIRST  PUBLISHED  TODAY 


Highway  Impv— Shasta  County 

STATE  OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Divialon  of  Highways,  at  the 
office  of  the  District  Engineer,  Red- 
ding, California,  until  2:00  o'clock  P. 
M.  on  June  18,  1946,  at  which  time 
and  place  they  will  be  publicly  op- 
ened and  read,  for  performing  work 
as  follows: 

In  Shasta  County  on  Route  28  at 
four  locations  between  12  and  34 
miles  east  of  Redding,  (ll-Sha-28- 
AB);  plant-mixed  surfacing  to  be 
stockpiled. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordance  "with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifica- 
tions. Each  bid  must  be  accom- 
panied by  a  proposal  guaranty  in 
accordance  with  the  requirements 
of  article  (f )  of  the  said  Section  2  of 
the   Standard   Specifications. 

The  Department  of  I*ublic  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of 
the  work,  as  may  be  deemed  by  the 
Engineer  to  be  necessary  or  advis- 
able. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
herein  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  ex- 
ecutive orders  of  the  I*resident  of 
the  United  States  and  to  any  modi- 
fication thereof  and  to  any  and  all 
lawful  orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  diyerman  or 

fireman     - $1.40 

Asphalt  plant  mixer  operator....  1.45 

Flagman  „ ~ 1.00 

Laborer  - 1.00 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 

and  less  than  18  cubic  yards 

water   level   capacity) 1.4375 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water   level    capacity) 1.375 

Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification   omitted 

herein  not  less  than 1.00 

Overtime:    one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and    flagmen) :     one 

and  one-half  (l^a)  times  the  above 

rates. 

State    Highway    Engineer's    Estimate 

Item  1.     7(52  tons  mineral  aggregate. 

Item  2.       38  tons  liquid  asphalt,  SC-3 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

By  F.  W.  Haselwood, 
District  Engineer,  District  II. 
Dated:  June  3.  1946. 

(Daily  Pacific  Builder) 
(June  7.  14.  1946) 


FIRST  PUBUSHED  TODAY 


Highway    Imp. — Marin    County 


Overtime  —  one   and    one-half    (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)— one 
and  one- half  (1^)  times  the  above 
rates. 

The  rates  of  wag^es,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  auth- 
orized Federal  officer  or  agency,  in- 
sofar as  the  same  may  be  applic- 
able to  this  contract.  In  case  of  any 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or   lower,   shall   controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Eng^ineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  sifuated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  P*roposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  June  7,  1946. 

(Daily  Pacific  Builder) 
(June  7,  14,  21,  1946) 


FIRST  PUBLISHED  TODAY 


Highway    Imp. — Placer   and    Nevada 
Countiea 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway  Improvements — Santa  Clara 
County 


STATE   OF   CALIFORNIA 

DEPA-RTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Publi^ Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  July  3,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor  ,to 
which  special  reference  is  made,  as 
follows : 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  26,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Marin  County,  between  Waldo  and 
Ignacio  ( I V  -  Mrn  -  1  -  D,C,A),  a  net 
length  of  about  one  and  five-tenths 
(1.5)  miles  to  be  repaired  with  as- 
phalt concrete  pavement  and  shoul- 
ders to  be  constructed  of  crusher  run 
base  and  penetration  treatment  ap- 
plied thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  •with  the  provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has  as 


Santa  Clara  County,  at  San  Jose, 
between  Bascom  Avenue  and  Park 
Avenue  ( i  V-SC1-5-B,SJs),  about  one 
and  three-tenths  (1.3)  miles  in  length, 
to  be  graded  and  paved  with  asphalt 
concrete  on  Portland  cement  concrete 
base  and  existing  pavement. 

Bids  are  requirea  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   .*....|1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    _ 1.75 

Carpenter  $1,625 

Cement  finisher —  1.75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)  1.70 

Concrete  vibrator  operator 1.375 

Electrician  .-. 1.70 

Flagman  1-15 

Headerboard  man 1.50 

Jackhammer  operator  1.375 

Laborer  - 1.15 

Mechanical    tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)  1.70 

Motor  grader  operator  1.85 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes..  1.40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls    (over 

one  cubic  yard)  2.25 

Reinforcing  steel  worker 1.75 

Roller  operator  ~ 1.65 

Tractor  driver  _—  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  1.2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.15 
Any  classification  omitted 

herein  not'  less  than  1.15 

Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one-half  (l^i)  times  the  above 
rates. 

The  rates  or  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worlta 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  26,  1946, 
at  which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Placer  and  Nevada  Counties,  be- 
tween 4.7  mile*  weet  of  Tahoe  City 
and  1.7  miles  south  of  Nevada  Coun- 
ty Line  and  between  Truckee  Wye 
and  Church  Street  in  Truckee  (111- 
Pla,Nev-38-B,C,A),  about  eight  and 
five-tenths  (8.5)  miles  In  length,  por- 
tions to  be  repaired  with  plant-mix- 
ed surfacing  and  seal  coat  and  a  por- 
tion to  be  graded  and  surfaced  with 
crusher  run  base  and  plant-mixed 
surfacing. 

Bida  are  required  for  the  entire 
work    described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
haia  ajscertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows : 
ClaMification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman    fl.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    1.75 

Carpenter    —.  1.375 

Cement  finisher  1.75 

Concrete   mixer  operator   (one 
cubic  yard  capacity  or  less)  1.45 

Concrete    vibrator    operator 1.375 

Flagman     1.15 

Jackhammer  operator  1.375 

Laborer    - 1-15 

Motor  grader  operator 1.85 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranea  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic   yard)    2.00 

Reinforcing  steel  worker 1.75 

Roller    operator    —  1.65 

Tractor   driver   1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14    cubic   yards 
and  less  thai!  18  cubic  yards 

water   level    capacity) 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water   level   capacity) 1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity) 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification   omitted 

herein  not  less  than 1.15 

'Overtime  —  one  and  one-half  d'.^) 
times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  Insofar  as  the  same  may 
be  applicable  to  this  contract.  In 
case  of  any  inconsistency,  the  rates 
fixed  by  any  such  applicable  Fed- 
eral order,  whether  higher  or  lower, 
shall    control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  in  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  Public  Works 
reserves    the   right    to    reject    any   or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 

G.   T.  McCOY 

State  Highway  Engineer 

Dated:    June   7.    1946. 

(Daily   Pacific   Builder) 
(June  7,  14.  21,  1946) 


Operator  of  power  8hov«l  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  j^wer  shovel  or 
other  excavating  equipment, 
ahovel    type    controls    (over 

one  cubic  yard) , 2.<X) 

Reftiforcing  steel  worker L75 

Roller  operator L65 

Tractor  driver 1-70 

Truck  driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity)  „ 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  _ 1.375 

Intermediate  Grade   Labor 

Concrete  vibrator  operator 1.375 

Headerboard  man LfiO 

Jackhammer  operator L875 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)-  1.0625 
Unskilled  Labor 
Flagman    (San  Joaquin  County)  1.25 
Flagman   (Stanislaus  County)..  1.15 
Laborer  (San  Joaquin  County)  U25 
Laborer  (Stanislaus  County)™  L16 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.15  per  hour. 
Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one -half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  wltlv  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento,' Calil'oJ'nia,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fumsihed 
by  the  State  Highway  Engineer  and 
it  is  made  on  a  blank  form  furnished 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  June  7.  1946. 

(Daily  Pacific  Builder) 
(June  7-14-21,  1946) 


and  Knights  Landing  (lll-Yol-t7-A). 
about  nine  and  five-tenths  (93)  miles 
In  length,  crusher  run  base  borders 
to  be  constructed  and  seal  coat  to  be 
applied  thereto. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
C I  assif  i  cat!  on  Rate  per  hou  r 

Asphalt  plant  dryerman  or 

fireman  $L40 

Flagman  1.26 

Laborer U25 

Motor  grader  operator 1.85 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Of>erator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Roller  operator 1.65 

Tractor  driver 1.70 

Truck   driver   (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14  cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck   -driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0625 

Any  classification  omitted 

herein  not  less  than 1.25 

Overtime  —  One  and    one-half    (1^) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and   flagmen) — One 
and  one-half  (1^)  times  the  above 


The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  ratesi  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  31,  1946. 

(Daily  Pacific  Builder) 
(May  31.  June  7-14,  1946) 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers  -   High  and  Low  Pressure 

Steam  Traps  -  Vatv'ee  -  Strainers 

Fans    -    Blowers    •    Heating    and 

Cooling   Colls 

Phene  MArket  2921 
"Tell  Us  Your  Problems" 

.32,3    10th    ST..   SAN    FRANCISCO 


COMET  SAWS 


Va  to  10  H.  p. 


Electric  Table  Saws  •  Band  Saws  •  Gas  Table  Saws 
Eliectric  Hoists  •  Portable  Electric  Tools  •  Drai;  Saws 


SALES 


RENTALS 


SERVICE 


KERR  EQUIPMENT  COMPANY 


1$0  Tenth  Street 


Comet    of  Natoaia 
SAN  FRANCISCO 


Ph.  MArket  1651 


certained  the  general  prevailing  rate    r~^  .  ,,     ^,      ,.      ^^,. 

of  wages  applicable  to  the  work  to  ^^e  same  may  be  applicable   to  this 
"-  "rr.    x"   w-    -_   #-.11^-..-.  I  contract.    In   case   of  any   mconsist- 


FIRST  PUBLISHED  TODAY 

Highway    Improvements — Stanislaus 
and  San  Joaquin  Counties 


Highway  improvements— Yolo  County 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  19,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Yolo     County,     between    Wocklland 


WARD   MAYER 


Emergency  on  the  job?  Bacon  field  service  men 
will  "come  rimning"  to  help  you  with  your  equip- 
ment maintenance  or  repair  problems. 

Im{k>rtant  to  remember  is  the  fact  that  Bacon  technical  experts 
not  only  can  quickly  spot  equipment  maintenance  or  repairs  needed 
— but  Bacon  can  deliver  fast,  superior  repair  service  because  of: 

1.  Thoroughly  trained  repair  men,  familiar  with 
equipment  to  be  repaired. 

2.  Pecision  equipment  and  tools  to  do  the  job  well 
and  accurately. 

3.  Genuine    factory    parts    to   give    long,    reliable 
service. 

\     4.  Know-how  of   needs  of  construction   men   for 
I  prompt,  dependable  work. 

During  the  present  difficult  period  of  securing  urgently  needed 
new  equipment,  Bacon  repair  fadiities  and  technical  engineering 
service  are  particularly  valuable  to  you — and  our  primary  aim  Ls 
to  keep  your  present  production  efficiency  at  a  maximum  until  new 
Bacon  equipment  can  take  over  on  your  bigger  and  better  post-war 
plans  and  production  programs. 

Rettnember  that  one  of  our  four  ERBCO  locations  is  conveniently 
near  ^ou — and  a  telephone  call  will  have  a  Bacon  equipment  expert 
"com^  running"  to  help  you  right  now. 


STRUCTURES 

INCORPORA 


220  Montgomery  St 

San  Francisco  4,  Calif. 

YUkon  0407 

SACRAMENTO   OFFICE 
1014  8th   St.— 'Phone   Sac.  38543 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


be  done  to  be  as   follows 
Classification  Rate  per  hour 

A.«tphalt  plant  drverman  or 

fireman  _ |1.40 

Asphalt  plant  mixer  operator.  1.45 
Asphalt  spreading  machine 

operator    ».- 1-75 

Carpenter    — 1.75 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  less)..  1.45 

Flagman     _ 1.15 

Jackhammer  operator  1.375 

Laborer     1.15 

Motor   grader   operator 1.85 

Oil   distributor  bootman 1.125 

Oiler  power  shovels  or  cranes  1.40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic  yard)  2.25 

Roller  operator 1.65 

Tractor  driver  _  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver     (6    cubic   yards 
and  less  than  8  cubic  yards 

water   level    capacity) 1.375 

Truck  driver  (4  cubic  yards  and 
less  than  6  cubic  yards  wa- 
ter  level    capacity)— 1.2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.15 
Any  classification  omitted 

herein  not  less  than —  1.15 


ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  -and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Elngineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  emd 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions. ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  SIngineer. 
Dated  June  7.  1946. 

(Dally  Pacific  Builder) 
(June  7-14-21.  1»46) 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  July  3,  1946.  at 
which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Stanislaus  and  San  Joaquin  Coun- 
ties, between  Salida  and  one  mile 
north  of  Ripon  (X-Sta,S.J-4-B,A,Rip), 
about  four  and  five-tenths  (4.5)  miles 
In  length  to  be  graded  and  paved  with 
Portland  cement  concrete. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Lal>or  Code, 
the  Department  of  Public  Works  has 
ascertained  the  gen'eral  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman  ..._ fl.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    1.75 

Carpenter  1.375 

Cement  finisher 1.75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) 1.70 

Mechanical    tamper    and    fin- 
isher  operator    (concrete    or 

asphalt)    1.T0 

Motor  grader  operator IM 


WEMCO 


WIRE 


NNOUNCES 

THE     DISTRIBUTORSHIP     OF 

AMERICAN  CONVEYOR  COMPANY'S 

"CON- V AY-IT"  for  handling  and  placing  concrete  around  the  job  from 
the  point  of  dump;  and  "FLIGHT- VEYOR"  for  economical  raising  of 
bulk  materials  up  steep  pitches.  Ready  to  use^ — plugs  into  any  110  or  220 
volt  single  phase  socket.  !fmmeJUcUe  jbeli4Ae^4f! 


ROPE   CORPORATION   OF   AMERICA'iS 

"BROWN  STRAND"  brand  cable.    Good  stock  in  all  types. 


See  Wemco  for  ALL  Your  Construction  Equipment, 

It's  Easier  to  Rent  or  Buy  in  **One  Package** 

AUTHOiizED  DisTRiiuTORs  CHICAGO  PNEUMATIC  TOOL  COMPANY  air  comprissors  and  air  tools 


WESTERN    MACHINERY    COMPANY 


1 


Official  Proposals 


(Continued  Prom  Pa^  Two) 

Highway   Improvement*— Plao«r, 
Nevada  and  Yuba  Counties 

8EC0KD  ADVERTISEMENT 

__„^I^TE   OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposala  will  be  received 
at  the  office  of  the  State  Highway 
Bngineer.  Room  873,  PubUc  Works 
Building,  Sacramento,  California,  vin- 
til  2  o'clock  p.m,  on  June  19,  1946, 
atwhlch  time  they  will  be  publicly 
opmx^  and  read  in  the  Aaaembly 
Room  of  said  building,  for  repairing 
State  Highway  In  accordance  with 
the  ipedflcations  therefor,  to  which 
special  reference  is  made,  as  follows : 

Plaoer,  Nevada  and  Yuba  Counties 
at  vaHous  locations  In  District  III,  a 
net  distance  of  about  thirty-five  and 
two-tenths  (35^)  miles,  seal  coat  to 
be  applied. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 


Classification  Rate  per  hour 

Asi^ialt  plant  dryerman  or 

fireman  |L40 

Flagman 1.15 

Laborer  .„ „. L15 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    tyi)e    controls     (over 

one  cubic  yard)  2.<X) 

Roller  operator 1.66 

Tractor  driver 1,70 

Truck   driver    (18   cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck   driver   (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  „ 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  _ 1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  —  One   and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and,<o  any  modification  thereof  and 
.Ue^ny  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  L«s  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  Avith  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  May  31.  194& 

(Daily  Pacific  Builder) 
(May  31,  June  7-14,  1946) 


Highway    Improvements — Contra 
Costa  County 


DAILY     PACIFIC     BUILDF.R 


PACE  3 


Intermediats  Qrads   Labor 

Concrete  vibrator  operator      ,.,,  1.875 

HeaderlDoard  man USO 

Jackhammer  operator ..  1,375 

Oil  distributor  bootman i,i2ff 

Oiler,  power  shovels  or  cranes_  1.40 
Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity)  1.2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.16 

Untkllltd  Labor 

Flagman 1,26 

Lat>orer  . 1.26 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.375  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate lalK)!',  for  which  rates  are 
not  shown  above,  shall  be  not  lees 
than  JI.25  per  hour. 

The  minimum  wage  paid  to  all  un- 
sidlled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
^25  per  hour. 

Overtime— One  and  one-half  (1%' 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
One  and  one-half  (1^)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  appli- 
cable Federal  statutes,  rules,  and  reg- 
ulations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions  of 
Section  7,  article  (a),  subartlcle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Worits  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  m 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Eng^eer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Picposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engmeer. 
Dated  May  31.  1948. 

(Daily  Pacific  Builder) 
(May  31,  June  7-14.  1946) 


Highway    Improvements — Del    Norte 
County 


STATE   OF  CALIFORNIA 

DEARTMENT   of   PUBLIC   WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  26,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Contra  Costa  County,  between  Junc- 
tion of  Routes  106  and  75  and  ai  mile 
east  of  Port  Chicago  Road  (IV-C.C- 
75-B,C),  about  two  and  six-tenths 
(2.6)  miles  in  length  to  be  graded, 
paved  with  Portland  cement  concrete, 
and  asphalt  concrete  pavement  placed 
on  crusher  run  base  and  plant-mixed 
surfacing  placed  on  the  shoulders. 

Bids  are  required  for  the  entire 
work  descril>ed  hereto. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman  $1.40 

Asphalt  plant  mixer  operator  .._  1.45 
Asphalt  spreading  machine 

operator — 1.75 

Carpenter  -  1.50 

Cement  finisher — . — —  1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)....  1.45 
Ck)ncrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)  1.70 

Mechanical     tamper     and    fin- 
isher  operator    (concrete    or 

asphalt)  1.70 

Motor  grader  operator  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  lup  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2uJ5 

Reinforcing  steel  worker 1.50 

Roller  operator 1.66 

Tractor  driver 1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck  driver    (6    cubic    yards 
and  less  than  8  cubic  yards 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  19,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Del  Norte  County,  between  Second 
Crossing  of  Smith  River  and  Idlewild 
(I-D.N-1-C-E).  about  six-tenths  (0.6) 
mile  In  total  length,  roadbed  to  be 
repaired  and  sacked  concrete  riprap 
placed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Carpenter  $1.50 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)....  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.70 

Concrete  vibrator  operator 1.375 

Flag-man  1.15 

Laborer  _ 1.15 

Motor  grader  operator 1.85 

Oiler,  p>ower  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  .„ 2.00 

Roller  operator 1.65 

Tractor  driver  _ 1.70 

Truck  driver    (18    cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  oinitted 

herein  not  less  than 1.15 

Overtime  — One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)  —  One 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict   Ekigineer    of    the    District    in 


which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Franclsca 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  an'1 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requiranents 
and  Conditions  set  forth  tmder  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequaUfied  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worics 
reserves  the  right  to  reject  any  or 
aU  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  May  31.  1946. 

(DaUy  Pacific  Builder) 
(May  31,  June  7-14,  1946) 


Highway    lmprovemant»— 
Monterey  County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 
Sealed  proposals  will  be  received 
at  the  office  of  the  State  Hi^way 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.,  on  June  19,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construc- 
ting State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Monterey  County,  between  Del 
Monte  Junction  and  Seaside  Junction 
(V-Mon-117,56-A,-1),  about  three  (3) 
miles  in  length  to  be  graded  and  pav- 
ed with  Class  "B"  Portland  cement 
concrete. 

Bids  are  required  for  the  entire 
work  described  herein: 

In  accordance  with  the  provision  of 
Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Worics  has  as- 
certained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt    plant     dryerman     or 

fireman     $1.40 

Asphalt    plant   mixer   operator  1.45 
Asphalt      spreading      machine 

operator     1.75 

Carpenter    1.625 

Cement  finisher 1.75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    1.70 

Mechanical  tamper  and  finisher 
operator  (concrete  or  as- 
phalt)   1.70 

Motor  grader  operator  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavatmg  equipment, 
shovel    type    controls     (over 

one   cubic    yard)    — 2.00 

Reinforcing  steel  worker 1.50 

Roller     operator     — 1.65 

Tractor  driver  „ _ 1-70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water    level  capacity)    1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator  1.26 

Headerboard  man   - 1.376 

Jackhammer  operator 1.25 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes  1.25 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards    water   level   capacity)  1.0625 

Unskilled  Labor 

Flagman    „ 1.00 

.aborer     LOO 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provision,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   $1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays,  (except 
watchmen,  guards,  and  flagman) — 
one  and  one-half  (l^^)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract.  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er hleher  or  lower,  shall  control. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work  here- 
in proposed  to  be  done  will  be  financ- 
ed in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6>,  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  cussignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtamed  at  the  of- 
fice of  the  State  Highway  Engineer, 
F*ublic  Works  Building,  Sacramento, 
California,  and  they  may  be  seen  at 
the  offices  of  the  District  Engineers 
at  Los  Angeles  and  San  PYancisco,  at 
the  office  of  the  District  Engmeer  of 
the  District  m  which  the  work  is  sit- 
uated, and  at  the  office  of  the  As- 
sociated General  Contractors  in  San 
Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Si>ecifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY 
State  Highway  Engineer. 
(Daily  Pacific   Builder) 
(May  24,  31,  Jvme  7,  1946) 
Dated :  May  24.  1946 


Highway  Improvements— Madera, 
Kings  and  Tulare  Counties 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
E<ngineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  June  19^  1946; 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

In  Madera,  Kings  and  Tulare  Coun- 
ties, near  Calif  a  and  between  Han- 
ford  and  Route  4  (V|.Mad,Kln-Tul- 
4.10-BC,A,A),  about  164  rnlla*  |n 
length,  seal  ooat  to  be  appllsd. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Woiiu 
has  ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woric 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Flagman  - $1.15 

Laborer L16 

Motor  grader  operator 1.86 

Oil  distributor  bootman L125 

Oiler,  power  shovels  or  cranes..  1.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2.00 

Roller  operator  — ,  1.66 

Tractor  driver _ I.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Knglneor  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  May  31,  1946. 

(Daily  Pacific  Builder) 
(May  31,  June  7-14,  1946) 


Erection  and  Completion  of  Units  1 
and  4,  South  Ward  Group,  Napa 
State  Hospital,  Imola,  California. 


8.    Plumbing  Woric. 

4.    Electrical  Woi*. 

Separate  Bids  for  each  unit  and 
combined  bids  for  both  will  be  re- 
quired for  each  segregation  of  work. 

Alternate  bids  will  jt>e  required  for 
the  omissicm  of  certain  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  I>ubUc  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Hourly  Rats 

Asbestos  WoriEers fl.60 

Bricklayers   ...  ..  : 2.06 

C^arpenters 1.626 


Cement  Finishers 
Electric  Workers  . 
Glass  Woiicers 


1.76 
1.70 

L40 

Iron  Workers,  Architectural  _  1.60 
Iron  Workers.  Reinforcing 

Steel 1.50 

Iron  Workers,  Structural L76 

Laborers,  Building LOO 

Lathers L876 

Mixer   (Concrete)    (up  to   one 
Masons'  Tenders 1.40 

ou.  yd.) 1.46 


Mixer  (Concrete)   (over  one 
cu.  yd.) 


Painters  (brush)  „ 
Plasterers 


Plasterers  Tenders 

Plumbers 

Roofers  „ 

Sheet  Metal  Workers 

Steam  Fitters 

TUe  Setter 


Tile  Setter's  Helper 


LTO 
LOS 
1^V4 
L40 
1.875 
l.e35 
LS16 
1.87K 
-  L75 
L876 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing. 12th  and  "N"  Streets,  Sacra- 
mento, California,  up  to  2K)0  P.M., 
Tuesday,  June  11,  1946,  said  bids 
thereafter  on  said  day  to  be  publicly 
opened  and  read  for  the  erection  and 
completion  of  Units  1  and  4,  South 
Ward  Group,  Napa  State  Hospital, 
Imola,  California,  In  accordance  with 
plans  and  specifications  therefor. 

Each  unit  consists  of  a  group  of 
connected  one-story  reinforced  con- 
crete -wings  having  a  combined  floor 
area  of  approximately  72,000  sq.  ft. 
each.  All  have  hollow  tile  partitions, 
steel  sash,  and  clay  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  seg^eg^ated 
parts  of  the  work: 

1.  General  Work. 

2.  Heating  and  Ventilating  Work- 


Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
one  cu.  yd.) 2.00 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cu.  yd.) 2.25 

Truck  Driver  (over  18  cu,  yda 
water  level  capacity) L726 

Truck  Driver  (6  to  8  cu.  yds. 
water  level  capacity) 1.376 

Truck  Driver  (4  cu.  yds.  water 
level  capacity  and  less  than 
16  cubic  yards)  1.2625 

Truck  Driver  (4  cu.  yds.  and 
less)    „_ 1.16 

Any  classification  omitted 
herein  not  less  thac LOO 

Overtime — One    ana    one-naif    times 
the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subjeci  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  ajid 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  in  so  far  8Ui 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
higher  or  lower,  shall  controL 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  aJid 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proi>osal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writmg 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($^5.00) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the 
safe  return  in  good  condition  of  the 
plans  and  spteclfications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to 
the  State. 

Prequallflcation:  Plans,  specifica- 
tions and  proposal  forms  will  only  be 
issued  to  those  contractors  who  are 
prequalified  with  the  Department  of 
Public  Works  by  having  filed  a  state- 
ment of  experience  and  financial  con- 
dition on  a  standard  questionnaire 
form  in  accordance  with  the  pro- 
visions of  the  State  Contract  Act. 
Such  statement  must  have  been  filed 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  win  be  accepted  from  a 
contractor  who  has  not  been  licensed 
in  accordance  with  the  provisions  of 
the  GTontractor's  License  Act  or  to 
whom  a  proposal  has  not  been  Issued 
by  the  Department  of  Public  Works. 

No  bid  will  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  in  the  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  ainy  Informality 
in  any  bid  received. 

No    bidder    may   withdraw   his    bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect. 
(Daily  Pacific  Builder) 
(May  17-24-31.  June  7,  1946) 
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Dealer  .  . 


PORTABLE  COhTTRACTORS  SAW 
Skid  Saws  WUhout  WhttU 

EDWARD  R.  BACON  CO^  17th  at  FOLSOM  STS. 
$AN  FRANCISCO 
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FAIRBANKS- MORSE 


WATER 
SYSTEMS 

SHALLOW  OR  DEEP 
WELL 

HORIZONTAL 
OR  VERTICAL 

Complete 

SELF-CONTAINED 
Uaits 

Available 
From  Stock 


A.  LYoung  Machinery  Co. 

T*l«pioaM:  MArkat  8228  •  8229 


1301  HOWARD  STREET 


SAN  FRANCISCO 


\\ 


Schrami  Compressors 

Now  Avof/ob/e:  270-ff..  375.ff.,  420'fK  Porfable 

Earoute  from  Factory  20'ff.,  35-f f .,  60-f f ., 
iOS'ff.  Porfable 


SALES     •     RENTALS     •     SERVICE 

I       Call  Us 

BAY  EQUIPMENT  CO. 

PHONE  LANDSCAPE  5-2190 
3254  EAST  SHORE  HIGHWAY  RICHMOND 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
.  .  .  40'  0"  —  50'  0"  —  60'  0"  —  70'  0"  —  80'  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particular*. 


MANUFACTUBEBS  C»=': 
Fabricated  Structural  Steel  •  Steel  Build- 
mgs  *  Bridges  •  Barges  *  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneous  Iron  *  Truck 
Tanks  *  Road  Machinery. 


The  latest  develop- 
ment  in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistiTe 

•  Strong 

•  Permanent 

•  Economical 


OAKLAND.  CALIFORNIA 


rl)M».wiiipi»y  ■" '      '** 


•^aKOBaooHB 
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(Established  in  18M» 

Published   every  morning,  exoept 

Saturdays,   Sundays, 'and   Legal 

Holidays 

Subscription  Rates: 
•SOUM  per  year 
$  S4)0  per  month 
$    .15|»ercopy 
(Payable  In  Advance) 

Advertising  Rajtss  on  Roquoat 

Published  by 
8Urk-Rath   PHntlng  ^^^ 

4  Publiehing  Co.  ~ 

Under  a  Managsment  Agreement 
with 
F.  W.  Dodge  Corporation 
4eS  Tenth  81^,  San  Frandeoe  S 
Telephone  MArfcet  7110 

Q.  E.  McGavra/i,  Managing  Editor 
J.  E.  Odgers,  Advertising  Manager 

(Entered  as  Second  Class  Matter, 
July  2S,  1907,  at  the  poet  office  in 
Ban  Francisco,  Calif.,  under  the 
Act  of  March  3.  1887.) 


dena,    total   |194,640;    Alt    1.   deduct 
$4800;  Alt  2,  deduct  |560. 
Electrical  Work 

Victory  Engineering  &  Electric  Co., 
206  S.  Brand  Blvd.,  Glendale,  |5079; 
Alt  1.  deduct  (650. 

M.  V.  GUbreath,  Wilmington,  |10,- 
998.45;  Alt,  11243.06. 

Plumbing  Work 

Charles  Thumm  Co.,  146  Natoma 
St,  San  Francisco,  $18,792;  Alt,  de- 
duct 13792. 

Heating  and  Ventilating  Work 

E.  R.  Jordan,  1001  N.  Isabel  St, 
Glendale,  |17,402;  Alt,  |350. 

Hickman  Bros.,  San  Pedro,  |21,906; 
Alt.  $687. 

Charles  Thumm  Co.,  145  Natoma 
St,  San  Francisco,  |22000;  Alt,  fieOO. 
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6/7/46 

TO  ASK  BIDS 

FACTORY  BLDG.     Est.  Cost  135.000 

OAKLAND,  Alameda   County,    Calif. 

49th  Ave.  near  E.  12th  St 
j  Construction  of  one-story  meat  pack- 
•  Ing  factory  (90x100),  steel  frame, 
I  steel  sash,  masonry  exterior  walls, 
wood  plank  roof  with  composition 
I     roofing. 

!  Owner — Meat  Packers  Equipment  Co., 
I     3223  San  Leandro  St,  Oakland. 

Architect  —  A.   Lewis  Koue,  428  13th 
'•     St,  Oakland. 

I     As    previously    reported,    CPA    ap- 
I  proval  has  been  g^ranted. 
i     Bids  will  be  asked  within  10  days. 


12 


6/7/46 

! CONCRETE   CONTRACT 
!  AWARDED 

MANUFACTURING    PLANT 

Estimated  Cost,  260,000 
I  NEAR  TRACY,  San  Joaquin  County, 
!     Calif. 

Construction  of  the  Kerlinger  con- 
'  Crete  ingredients  manufacturing 
!  plant,  concrete  bunkers  with  steel 
j     superstructure,     concrete     tunnels, 

capacity  300  tons  per  hour. 

{Owner  —  Pacific  Coast  Aggregates 

1.S— COMMERCIAL  BLDGS. I En|ike?ri?g1  ^*'  ^*"  ^''^'^■ 

1.     Donald  R.  Warren  Co.,  417  Mar- 


•*     Sjket  St,   San  Francisco. 

2.     Owner's    eng^lneering   8ta% 


6/7/46 

PLANS   BEING    FIGURED 

iTxT^^t.^^^^^    ..^^*-  ^°^^  »45.000j Concrete  Work-Erbentraut  &  Sum^ 
^^,^^^^°i  Alameda  Co.,  Calif.  I     mers.  096  Pennsylvania,  San  Fran- 
E.  14th  St  and  San  Leandro  Blvd.  j     cisco,    awarded    contract    on    cost- 
Construction  of  frame  and  concrete  '     plus  basis. 

one-story  store  building.  ;  

Owner — Alves  &  Avilla,  c/o  architect  '6/7/46  •  12 

Architects— De    Martin    &    Igaz,    785    CONCRETE  CONTRACT 
Market  St.,  San  Francisco.  I  AWARDED 

The     following     contractors     have  |  PROCESSNG   PLANT 
taken  out  plans:  .  Estimated    cost   $600,000 

Moore  &  Roberts,   693  Mission   St,   plEASANTON,   Alameda   Co.,   Calif. 
San  Francisco.  'Construction  of  the  Eliot  processing 

Erbentraut  &  Summers,  696  Penn-  '     plant,   concrete  bunkers   with   steel 
sylvania  St.,  San  Francisco.  '     supierstructure,     concrete     tunnels, 

Rademann-Guisto,    40   Ringold    St..       twin    conveyor   lines,    capacity    600 
San  Francisco.  I     tons  per  hour. 

Stolte,   Inc.,   8451   San   Leandro  St.,  '  Owner  —  Pacific  Coast  Aggregates, 
Oakland.  j     inc.,  85  2nd  St.,  San   Francisco. 

Beckett  &  Federlghi,  1330  Davis  St,   Engineering: 
San  Leandro.  i.     Conveyor  Co.,  oof  Los  Angeles. 

A    bid    opening    date    will    be    set  j     2.     Donald  R.  Warren  Co.,  417  Mar- 

'ket  St.,   San  Francisco. 

'     8.     Owner's  engineering  staff 

j  Concrete  Work — Erbentraut  &  Sum- 
mers, 696  Pennsylvania,  San  Fran- 
1     Cisco  at  $165,000  for  concrete  work 
t     only. 


shortly. 
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6/7/46 

SUB  CONTRACTS  AWARDED 

SCHOOL  BUILDING 

FIREBAUGH.   Fresno  County,    Calif., 

Constriiction  of  frame  and  stucco 
school  building  to  contain  12  class- 
rooms,    auditorium     aJid     cafeteria 

Owner  —  Firebaugh  School  District, 
A-   B.   Wells,   clerk,   Firebaugh. 

Architect — David  H.  Horn,  &  Marsh- 
all D.  Mortland,  Rowell  Bldg., 
Fresno. 

General  Work  —  Larsen-Ratto  Con- 
struction Co.,  1901  Hedges  Ave.. 
Fresno,  $96,848. 

Plumbine  &  Heating — Richard  Gard- 
ner, 503  I  Street,  Los  Banos.  $15.- 
990. 

The     general     contractor    awarded 
the   following  sub  contracts: 

Painting— Paul  Nixon.  1419  Poplar  St. 

Mill  Work- HoUenbeck-Bush  Plan- 
ing Mill  Co..  P.  O.  Box  1006. 

Concrete — C.  F.  Johnson. 

Tile— Fresno  Marble  &  Tile  Co.,  151 
O    St. 

Roofing— Faris-Osbome  Co.,  Inc.,  13 
No.   Fresno   St. 

Sheet  Metal — Dowd  Sheet  Metal. 

Plastering  &  Stucco — Roy  E.  Purcel|. 
914  Fountain  Way.  / 

Blackboards  —  Healey  and  Popovici, 
1312  Broadway. 

Insulation  — Kendall- Addington  Cot, 
5225   Blackstone  St. 

Linoleum — Bray    Floorcraft    Co 
Divisadero  St.,  All  of  Fresn 


ledj 


Co.,    741 
.o.      J 
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9    6/7/46 

TO    ASK    BIDS 

RADIO    ANTENNAE 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 
Calif.  U.  S.  Coast  Guard  Station. 

Installation  of  broad  beam  anten- 
nae at  radio  station. 

Owner  — United  States  Coast  Guard. 
U.  S.  Appraisers'  Building,  Room 
653,  630  Sansome  Street,  San  Fran- 
cisco. 

Plans  to  be  prepared  by  Engineering 
Dept.,    of   owner. 
Bids   will   be   asked    within   a   few 

days   on   the   above  work.   A  deposit 

of  $100.00  will  be  required  for  pfcins. 


i 


6/7/46  ••     13 

CONTRACT    AWARDED 

EXTEND  SUBSTATIONS 

SANTA  CLARA  VALLEY,  Calif. 

Extension  to  Mountain  View  substa- 
tion, foundations  for  structures  at 
Ames  substation  and  building  and 
foundations  for  Monte  Vista  sub- 
station. 

Owner — Pacific  Gas  &  Electric  Co., 
245  Market  St.,  San  Francisco. 

Plans  by  engineering  department  of 
of  owner. 

Contractor  —  MacDonald,  Young  & 
Nelson,  127  Montgomer>-  St.,  San 
Francisco. 


1  2 


]  6/7/46 
[CONTRACT   AWARDED 

;B0TTLING   PLANT 
•   9  1  Approximate  Cost  $75,000 

(BERKELEY,  Alameda  County,  Calif. 
9th   and  Camelia  Sts. 


6/7/46 

PREPARING    PRELIMINARY  I 

PLANS  I 

SCHOOL  BLDG.         Est  cost,  $25,000 1  Construction     of     one-story     bottling 
NEAR     CHICO.     Butte     Co.,     Calif.,  :     plant    (140x240  ft),   concrete   block 
Pleasant  Valley.  I     and  structural  steel,  aluminum  roof. 

Construction     of    several    classroonis  j      steel   sash  and   sprinkler  system, 
and  toilet  facilities  for  wood  frame  |  Owner — The  Canada  Dr>'  Ginger  Ale 
school   building.  i     Company. 

Owner — Pleasant  Valley   School   Dis-    Contractor — John    J.    Moore    Co.,    959 
trict.   ^  Board  of  Trustees,  Pleas-  ,     33rd  St.,  Oakland. 

ant  Valley.  

Architects— Thomson   &   Evans,    1308 
E.   38th  at  Park  Blvd.,  Oakland.        6/7/46  ••12 

APPROVAt    GRANTED 

•  9  PLANT  ADDN.  Est.  Cost  $500,000 
(OAKLAND.  Alameda  Countv,  Calif. 
,      851  81st  Ave. 


6/7/46 

BIDS   OPENED 

PAINT    SCHOOLS 

RICHMOND,  Contra  Costa  Co.,  Calif.    Construction    of    reinforced    concrete 

Paint   the  exteriors  of  school   build-  ,     and    structural    steel    supply   addi- 

ings    aia    follows:    Nystrom    School,        tion  to  baker>' manufacturing  plant 

Harbor  Gate  School  and  addition.        (110.000  sq.  ft). 

Stege   School  and   Pullman    School.  ,  Owner — Sunshine    Biscuits,    Inc.,    851 
Owner — Richmond  Union  School  Dis-       81st  Ave..  Oakland. 


trict.  Walter  F.  Helms,  superin- 
tendent of  schools,  1108  Bissell  Ave. 
Richmond. 
Architects  —  Dragon,  Schmidts  & 
Hardman,  2068  AUston  Way,  Berk- 
eley. 


Plans  by  Melvin  Haley,  engineer,  c/o 
owner's  Eastern  office. 

Contractor  —  Dinwiddie    Construction 
Co.,   210  Crocker  Bldg.,   San   Fran- 
cisco. 
CPA  approval  was  recently  grant- 


Low    Bidder — oseph    J.    Burdon,    257  ,  ed  and  work  will  start  upon  comple- 
15th      St,      Richmond,      California,  _  tion  of  plans. 

$8,000.  

Other  bidders   were:  a/i/Aa  •       a9 

A.   C.   SuUberg.   Berkeley,   8,980;         [aini  wantfo 
Ira  E.  Scott  El  Cerrito,  $10,44&60;    "Ir.V/\^'l'^^^  ,       _        _  ,., 

Ortada^ConMruCion  Company,  U.-  \  u^^Jittl?' S^iT m  ,  bJls  ?,',','b; 


fayette,   $11,560. 

Bid^    under    advisement 


11— 


HOSPITALS 


6/7/46  ••     111 

BIDS  OPENED  f 

WARD  BUILDING 

NORWALK,  Los  Angeles  Co.,  Calif. 
Norwalk  State  Hospital. 

Construction  of  one-story  reinforced 
concrete  ward  building  for  infirm 
men;  hollow  tile  partitions,  clay 
tile   roof,   12.000  sq.   ft   floor  area. 

Owner — State  of  California,  Division 
of  Architecture,  Anson  Boyd,  state 
architect  Public  Works  Bldg.,  Sac- 
ramento. 

Plans  by  owner.  v 

Complete  bids  were: 

General  Work 
V.  O.  Bruniell,  P.  O.  Box  442,  Gar- 


i  received  by  the  E^ast  Bay  Municipal 

I  Utility   Dlst..    Rm.    312.    512    16th    St. 

i  Oakland,  under  Spec.  1745  for  emul- 
sified   asphalt 

!  Specifications  obtainable  from  the 
above  office. 


2  4 


22-26— RESIDENTIAL 
BUILDINGS 

6/7/46 

PREPARING  PLANS 
RESIDENCE  ADDN.  Cost  S&OOO 
DAVIS,  YOLO  CO..  Calit,  102  E.  St 
Addition  to  residence,  concrete  floors, 

2-car    garage,    etc. 
Owner— Capt  M.  D.  Kergens. 
Architects   —  Barovetto   &  Thomas, 

620%  L  St,  Sacramento. 


6/7/46 

PREPARING     WORKING 

DRAWINGS 

APARTMENT    HOUSE 

FAIRFIELD,  Solano  Co.,  Calif. 

Construction  of  two-story  frame  and 

stucco  apartment  house  containing 

8  3-room  apartments. 
Owner— E.    C.    Rasmussen,    Fairfield 

Mitau    Bldg.,    Sacramento. 


2  3 


6/7/46 

PREPARING    PLANS 

HOUSING  UNITS 

FAIRFIELD-Suisun  Airbase,   Solano 
Co.,  Calif. 

Reconversion  of  buildings  into  hous- 
ing units. 

<>«"»€»•— U.    S.  Engr.,    Wright  Blodg., 
Sacramento. 

Architects   —   Barovetto   it   Thomas 
620%  L  St,  Sacramento. 


6/7/46  ••     2  3 

BIDS   WANTED— TO   BE   OPENED 
JUNE  13,  11   A.  M. 
OFFICERS'  APARTMENTS 
STOCKTON,  San  Joaquin  Co.,  Calif. 

Stockton  Ordnance  Depot 
Conversion    of    barracks    to  officers' 

apartments;  Spec  1234. 
Owner— U.  S.  $ngineer  Office,  Wright 

Bldg.,   Sacramento. 

Bids  will  be  taken  as  follows : 
Alternate  A 

(1)  convert  lower  floor  of  74-raan 
barracks,  including  interior  stairs, 
to  two  apartments; 

(2)  lump  sum,  sewer  service  for  one 
converted  building  in  place. 

Alternate  B 

(1)  convert  both  floors  of  74-man 
barracks  to  four  apartments; 

(2)  lump  sum,  sewer  service  for  three 
converted  buildings  in  place. 

The  following  contractors  have 
taken  out  plans : 

Moore,  Moore  &  Rubmo,  3311  S. 
Sutter  St,  Stockton. 

Trewhitt,  Shields  &  Fisher,  Pacific 
Southwest  Bldg.,  Fresno. 

Guy  E.  Hall,  1326  30th  St.,  Bakers- 
field. 

L.  H.  Hansen  &  Sons,  313  Palm 
Ave.,  Fresno. 

Central  California  Construction  Co., 
Inc.,  116  Erie  St,  San  Francisco. 

Thomas  C.  Buck,  1123  E.  Charter 
Way,  Stockton. 

C.  E.  Kennedy,  305  E.  Weber  Ave., 
Stockton. 

Shepard  &  Green,  309  West  Na- 
tional Bldg,  Stockton. 

Franceschi  Construction  Co.,  845 
Marina  Blvd.,  San  Francisco. 

Lawrence  Construction  Co.,  3020  V 
St,  Sacramento. 

H.  W.  Robertson,  2917  T  St.,  Sacra- 
mento. 

Stolte,  Inc.,  8451  San  Leandro  St., 
Oakland. 

G.  W.  Williams  Co.,  10  California 
Dr.,  Burlingarae. 

Carl  N.  Swenson  Co.,  365  Stockton 
Ave.,  San  Jose. 

Moore  &  Roberts,  693  Mission  St., 
San  Francisco. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco. 

Standard  Building  Co.,  1500  Judah 
St..   San    Francisco. 

Harris  Construction  Co.,  Box  109. 
EYesno. 

M.  R.  Peterson,  Route  1,  Box  1465A, 
West  Sacramento. 

Harold  E.  Peterson,  2917  V  St, 
Sacramento. 

S.  C.  Giles  &  Co.,  319  Elks'  Bldg., 
Stockton. 

Bingham  Construction  Co..  4886  Jay 
St.,  Sacramento. 

A.  R.  Liner,  Box  43,  Merced. 

T.  C.  &  W.  H.  Irwin,  126  N.  Broad- 
way, Fresno. 

Isaacson  Bros.,  219  W.  Rose  St., 
Stockton. 


Moore  ft  Roberts.  603  Ifission  St, 
San  Francisco. 

Standard  Building  Co.,  1500  Judah 
jSt,  San  Francisco. 

Wagner  &  Martines.  181  South  Parte, 
'San  Francisco. 

Baruch  Corp.,  625  S.  Olive  St,  Los 
Angeles. 

R-  J    Daum  Construction  Co.,  6003 
West  Blvd.,  Inglewood. 

"VniUam  P.  NeU  Co.,  Ltd.,  4814  Loma 
Vista  Ave,  Los  Angeles. 

Robert   E.    McKee,    4700    San    Fer- 
.  nando  Rd.  West  Glendale. 
I     C.  E.  Kennedy,  305  E.  Weber  Ave., 
i  Stockton. 

!     Lawrence  Construction  Co.,  3020  V 
I  St.,  Sacramento. 

I     H.  W.  Robertson,  2917  T  St,  Sacra- 
I  men  to. 

'     Stolte,   Inc.,  8451  San   Leandro  St, 
■<  Oakland. 

•     G.  W.  Williams  Co.,  10  California 
'Dr.,  Burlingame. 

i     Carl  N.  Swenson  Co.,  35S  Stockton 
iAve.,  San  Jose. 

I     Merrill  &  Lauch,  Ogden,  Utah. 
I     C.  A,  Otto,  1029  H  St,  Marysville 
I     M.  R,  Peterson,  Route  1,  Box  14ooA, 
j  West  Sacramento. 

I     James   H.   McFarland.   17   Marcella 
Ave..  San  Francisco. 
(     M    A.    Uttle,    1   Grand  View  Ave, 
iSan  Francisco. 

j      Moore,    Moore    Sc    Rublno,    3311    N. 
Sutter  St,  Stockton. 
I     Harold    K    Peterson.    2917    V    St, 
j  Sacramento. 

Harris   Construction   Co.,    Box    109, 
Fresno. 
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BIDS   WANTED— 
TO  BE  OPENED  JUNE  21,  11  A.  M. 
OFFCERS'     QUARTERS 
STOCKTON,   San  Joaquin  Co.,  Calif. 
Construction  of  two  married  officers' 

quarters  with  services. 
Owner — Bureau  of  Yards  Sc  Docks  % 

Officer  in   charge  of  Construction, 

U.    S.    Naval    Supply    Annex,    Box 

1665.    Stockton. 

Specifications  obtainable  from  the 
above  office  June  17  upon  deposit  of 
certified  check  for  $10  payable  to 
treasurer   of   United    States. 


Engineering  Section 
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{CONTRACT  AWARDED 
■     GRIDLEY.    Butte    Co.,    Calif.— The 
!  Pittsburgh-Dea  Moines  Steel  Co.,  Ri- 
lalto  Bldg,  Ss-n   Francisco,  at  |32,200, 
'  submitted    low    bid   June  3   and  was 

awarded  contract  by  the  Gridley  City 

Council,  City  Hall,  for  construction  of 
'  steel  water  tank  and  tower. 
'     Chicago    Bridge    &    Iron    Co.,    San 

Francisco,  at  $33,720,   submitted  only 

other  bid. 


33— BRIDGES 
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BIDS  WANTED— TO    BE   OPENED 
JUNE   13,  3  P.  M. 
OFFICERS'  APARTMENTS 
NEAR  HERLONG,  Lassen  Co.,  Calif. 

Sierra  Ordnance  Depot. 
Conversion  of  CWH-57  dormitories  to 

officers'  apartments ;  Spec.  1232. 
Owner -U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento. 

Bids  will  be  taken  as  follows : 

(1)  2    each    crnvert    CWH-57    dormi- 
tory to  four  apartments ; 

(2)  lump  sum,  sewer  service  in  place. 
The     following     contractors     have 

been  furnished  with  plans: 

Christiansen  Bros,  and  L.  A.  Young, 
36  S.  4th  W.,  Salt  Lake  City,  Utah. 

Chvtraus   Construction    Co.,   436   S. 

4th  W.,  Salt  Lake  City,  Utah. 

Olson  Construction  Co.,  250  E.  1st 
S..  Salt  Lake  City,  Utah. 

Perkins  Construction  Co.,  400  Dooly 
Bldg.,  Salt  Lake  City,  Utah. 

Herman  Construction  Co.,  1760  S. 
State,  Salt  Lake  City,  Utah. 

Jacobsen  Construction  Co.,  724  S. 
3rd  E.,  Salt  Lake  City.  Utah. 

G.  A.  Whitmeyer  &  Sons  Co.,  2759 
Grant  Ave.,  Ogden,   Utah. 

L.  A.  Young  Construction  Co.,  Rich- 
field, Utah. 

Trewhitt,  Shields  &  Fisher,  1501 
Pacific  Southwest  Bldg.,  Fresno. 

Guy  E.  Hall.  1326  30th  St.,  Bakers- 
field. 

L.  H.  Hansen  &  Sons.  313  Palm 
Ave.,  Fresno. 

Central  California  Construction  Co., 
Inc.,  116  Erie  St.,  San  Francisco. 

Louis  C.  Dunn,  Inc.,  799  Monadnock 
Bldg.,  San  Francisco. 

Empire  Construction  Co.,  Ltd.,  344 

Harriet  St.,  San  Francisco. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo. 

Alfred  J.  Hopper  Co.,  243  Langton 
St..  San  Francisco. 

Peter  Kiewit  Sons  Co..  442  Post  St.. 
San  Francisco. 

M.  J.  King.  Inc .  231  Franklin  St., 
San  Francisco. 

Robert  McCarthy  Co.,  1080  Kirk- 
ham   St.,   San   Francisco. 

Theo.  G.  Myer,  200  Quint  St..  San 
Francisco. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg,  San  Francisco. 
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BIDS  OPENED 

REDDING,  Shasta  Co..  Calif.— Pa- 
cific Bridge  Co..  333  Kearny  St.,  San 
Francisco,  at  $739,546  submitted  the 
only  bid  to  State  Division  of  High- 
ways, G.  T.  McCoy,  State  Highway 
Engineer,  Public  Works  Bldg,  Sac- 
ramento, for  construction  of  a  steel 
plate  girder  bridge  across  the  Sac- 
ramento River  at  Redding,  Shasta 
Coimty. 

Work  involves: 

(1)  clear  and  gnibb; 

(2)  4,200  c.y.  struc.  excav.,  type  A; 

(3)  1,050  c.y.  do,  type  B; 

(4)  1,600  c.y.   struc.   backfill; 

(5)  2,075   c.y.   Class   A   portland   ce- 
ment cone,  struc. ; 

(6)  1,350  c.y.   Class   A   portland   ce- 
ment cone,  footing  block; 

(7)  60  l.f.   rubber  waterstops; 

(8)  1,825,000  lbs.  furnish  struc.  steel; 

(9)  1,825,000  lbs.  erect  do ; 

(10)  20.810  If.  furnish  steel  piling; 

(11)  519  each  drive  steel  piles; 

(12)  100  each  steel  pile  splices; 

(13)  300  c.y.   sacked  cone,   riprap; 

(14)  570  sq.   yds.  flexible  rock   filled 
mattress ; 

(15)  2,100  l.f.   steel  railing: 

(16)  485.000    lbs.    furnish    bar    reinf. 
steel: 

(17)  485,000  lbs.  place  do; 

(18)  misc.  items  of  work. 
Unit  prices  were: 

(1) $3000.00 


(3). 

(5). 

(7). 

(9) 
(11). 
(13). 
(15). 
(17). 


(2>..._...$     28.00 

5.00  (4)... 4.00 

60.00  (6).., 40.00 

5.00  (8) 116 

.025  (10) 1.00 

25.00  (12).., 30.00 

25.00  (14 )....._       10.00 

7.50  (16)... 05 

.02  (18)... 5000.00 
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IBIDS  OPENED 
!  MODOC  COUNTY,  Calif.— Clifford 
A.  Dunn,  Klamath  Falls.  Oregon,  at 
i  $38,907.00  submitted  the  only  bid  to 
I  the  State  Division  of  Highways,  G. 
'T.  McCoy,  state  highway  engineer, 
i  Public  Works  Bldg,  Sacramento,  for 
I  construction  of  a  reinforced  concrete 
'  bridge  across  south  fork  of  Pit  River 


SUB .  BIDS  WANTED 


at  Likely,  Modoc  Cotmty. 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  400  cu-  yds.  roadway  excavation ;  ' 

(3)  275  cu.   yds.  structural   excava-  '  ^^=^  , 
tion;                                                     G«i»«r«l  oontractors  desiring  s«ib-bid«  en  any  job  are  Invited  to  make  iOMwn 

(4)  1800  cu.  yds.   imported  borrow ;  i  th«*r  ff«|«ulrwnents  In  this  column.    Th«^   Is  no   charo.   for  this  aarvfca 

(5)  develop   water  supply   and   fur-     '^-**«— *-^^ *       «     «•••   «^  "«•- 


nish  water  equipment; 

(6)  60  M  gallons  apply  watar;  ' 

(7)  5  sta.  tmish  roadway;  ! 

(8)  11  M  ft  b.m.  Douglas  fir  timber  ' 
detour  bridge;  i 

(»>  230  lin.  ft  timber  bridge  railing ;  * 

(10)  53    cu.    yds.    class    A    portland  j 
cement  concrete  footing  block ;      i 

(11)  215   cu.    yds.    class    A    poriland  j 
cement  concrete  structure; 

(12)  7500  lbs.  miscellaneous  iron  and  ! 
steel ; 

(13)  60  cu.  yds.  light  nprap; 

(14)  salvage  spillway  assemblies  and 
pipe  culverts; 

(15)  45,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(16)  45,000  lbs.  place  bar  reinforcing 
steel ; 

(17)  miscellaneous  items  of  work. 
Unit  prices  were:  j 


RIohmolt-SMnee*  6eMrae«  Treatment  Plant,  S.  F.j  Bids  open  June  12,  2:80  PM 
Barrett  *  Hllp,  tig  Harrlaon  St,  San  Francisco  (DOugjas  0700). 
BriMOtmut  *  Summers,  666  PemuytrmnU  St.  S.  F.  (ATwater  2420) 
S.  J.  ^moixwo  Constr.  Co.,  2100  Oakdale  Ave.,  &  F.   (ICIssion  1400). 
M.  *  &.  Oorp.,  200  Financial  Center  Bldg.,  San  Francisco  (BSCbrook  7634) 
CUatoti  Constr.  Co.,  823  WiOmam  St,  Skn  Francisco   (SUtter  8440). 
MacDanald,   Young  A  Nelson,  127    Montgomery  St,  S.  F.  (SUtter  829«' 
De  LUca  St  Son,  1745  Filbert  St,  S.  F.  (QRDway  S600) 


Counts*  J«»l  Addition,  Oroville;  Bide  open  June  21,  2:00  P.  ii. 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St  ,8.  F.  (SUttar 
C.   L.   WoW  Constr.  Co,  4412  Fulton   St,   S.   F.    (SKyline   4362). 
U  Q.  Shala.  Rt  1,  Box  '££,  Chlco,  (lOW) 


XD — nsoaoo 

(2) 1 

I      1.50 

(3) 17.00 

(4) 

1.50  1 

(5) _.    400.00 

(6) 

5.00  1 

(7) 50.00 

(8)_ 

182.00 

(•)  .    ,        300 

(10) 

5aoo| 

(ID- 60.00 

(12) 

.40  ' 

(13)              25.00 

(14) 

40.00  1 

^A— i      jn 

(16) 

.04 

in; 1200.00 

! 

1 

Napa  Sttate  HeeplUI,  Units  1  and  4»  South  Ward  Group;   BIda  open  June 
11,  2:00  P.  M. 
J«*  L  BUBM  Oooatr.  Co,  Ml  Ruas  Bldg.,  S.  F.  (KXbrook  flMS^  or  T064) 
Moor*  ft  Boberta,  tK  Mission   St,   San  Francisco   (OArfleld  flSTt) 
BarretJt  ft  HUp,  918  Harrison   St.   San   Francisco   (DOuglas  0700). 
&  J.  Amoroso  Constr.  Co.,  zioo  Oakdale  Ava,  &  u:  ^Mission  i«wj 
Carl  W.  Swenson  Oo.,  1095  Stockton  Ave.,   San  Jose   (Ballard  2W2) 
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Auto  aifilas  Bldg„  8E  Corner  Geary  and  Faricsr  Vtrssts,  San  Frandsoe; 
Bids  open  June  11,  2  P.  M. 
Jacks  ft  Irvine^  820  Marttat  Street  tasn  irrandsco   <UAJTieid  xi06). 
Carrioo  ft  Gktutier,  865  Ocean  Ave..  San  Francisco  (JUniper  4-8081). 
H.  H.  (Larson,  Co.,  64  So.  Park  St,  San   Francisco   (SDC  8190) 
W.  C.  ^Thompson,  2801  3rd  St  .  S.  F.   (Mission  4520) 

U.f.W.  Jensen,  ft  Sons,  nc,  320  Market  Street  San  i^Tancisco  (OA  2444) 
Adam  Arras  ft  Son.  116  New  Montgomery  »t.,  San  irranclsco  (OA  S381) 


NO   BIDS  RECEIVED 

MENDOCIWO  COUNTY,  Calif.— No 
bids  were  received  June  5  by  the 
State  Division  of  Hif^ways,  O.  T. 
McCoy,  state  highway  engineer,  Pub- 
lic Works  Bldg.,  Sacramento,  for  con- 

-,^h"hHH°'    a  ^reinforced    concrete  ip.r^p    ^^^    Bulldlnas.    S.    F.;    Bids..open  June  S 
T.inTSa  ^^rfJc'S^g^  o?  :?aa°^  i     ^  ''  ^^^^'  ^^^^^^  '^  ^^^  <*^*^  ^> 


Welding  Shop,  Folger  Ava«  near  Ashby   Ave^    Berkeley; 
date  s#t 
Willis  F.  L.ynn,  1040  Folger  Btrset  Berkeley  (Be.  6044) 


no   bid   opening 


Emeryville;     bids    epan 


cmo  County. 


June   i1  ~       — 

Willis  F.  Lynn,  1040  Folger  Street  Berkeley  (Be.  6044) 
Monson   Bros.   475   Sixth   St.    S.   F.    (DOuglas  6357) 
Moore  A  Roberts,  603  Mission  St.  S.  F.    (GArfleld   8679) 
Monson  Bros.,  475  Sixth  Street,   San  Francisco    (DO  oJ»7) 
Moore  ft  Roberta,  683  Mission  Street,  San  fTancuco  (QA  8079) 


89 


BIOS  OPENED  I 

CALAVERAS  CO.,  Calif.— J.  Henry  j 
Harris.  2657  9th  St.,  Beriteley,  at  i 
$40,410.83  submitted  low  bid  to  State  ; 
Division  of  Highways.  Q.  T.  McCoy, 
state  highway  engineer.  Public  j 
Works    Bldg,    Sacramento 


5th  Ave.  Overhead  Crossing,  Oakland   BidsOpen  June  12,  2  P.  M. 
»tofte  ina,  9451  San  Leandro  Bt,  OafeJand  (TtUnidad)  1064 


struction    of 


Spec.  1353;    Bids  open 


tlncoln  School  Addn.  Redwood  City;    Bids  Open   June  14,  8  P.  M. 
C.  F.  Parker,  1644  Monterey  Blvd.  S.  F.   (OVerland  3723) 


ASSESSMENT  DISTRICT  —  WARRANTS 

^  —  BONDS 

See   us  regarding   Improvement  District  joba  We  handle   collec- 
tions; buy  Warrants  or  Bonds  on  all   1915  or  191 1  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET      •     SAN  FRANCISCO  4 


a   concrete    bridge  '^d  '  ^o-^h    Mnit    Main    Canal,    Deschutee.  Project,  Ore. 
approaches  across   Angeles  Creek   In'  Juno  15,  10  A.  M. 

the  City  of  Angels,  Calaveras  County.       ^-  ^  Thompson,  W.  C.  2801  Third  St.  San  Francisco  (MI  4520) 
The  work  involves: 

(1)  remove  existing  bridge; 

(2)  7  cu.  yds.  remove  concrete; 

(3)  25  cu.  yds.  remove  stone  wall; 
(4)9  stations  clear  and  grubb; 
(5)  5200    cu.    yds.    roadway    excava- 
tion; 

(6 1  390    cu.    yds.    structure   excava- 
tion; 
(7>  230  cu.  yds.  structure  backfill; 

(8)  2f.    cu.    yds.    ditch    and   channel 
excavation ; 

(9)  develop   water   supply   and   fur- 
nish water  equipment; 

(10)  120  M  gallons  apply  water; 

(11)  9  sta.  finish  roadway; 

(12)  1000  cu.  yds.  untreated  rock  base; 

(13)  1    ton   asphaltic   emulsion    paint 
binder  and  seal  coat ; 

ll4)  3    tons     liquid     asphalt     (MC-2) 
prime  coat ; 

(15)  270  cu.  yds.  minimum  aggregate 
road  mix  surfacing; 

(16)  18    tons    liquid    asphalt    (MC-3) 
road  mix  surfacing; 

(17)  2300   sq.   yds.    mix   and   compact 
road   mix  surfacing; 

(18)  168  lin.  ft  timber  bridge  railing: 

(19)  252    cu.    yds.    class    A    portland 
cement  concrete  structures; 

(20)  110  cu.  yds.  light  stone  riprap; 

(21)  6  each  monuments; 

(22)  7     each     culvert     markers     and 
guide  posts; 

(23)  150  lin.  ft  8-in.  CMP.  16-gage- 

(24)  54  lin.  ft  24-ln.  CMP,  14-gage ; 

(25)  2  each  spillway  assemblies; 

(26)  28  Ihi.  ft  8-in.  CMP  downdrains. 
16-page; 

(27)  41,035  lbs.  bar  reinforchig  steel; 

(28)  miscellaneous  items  of  work. 
Total    bid.s    follow: 

(A)  J.  Henry  Harris,   Berkeley,  S40.- 
410.83; 

(B)  Transwestem    Constr.    Co.,    Sac- 
ramento,   $46,450.30. 

Unit  prices  follow: 
(A) 
(1).-..- $1500.00 


Associated  Wood  Products  Co. 
9h  Wood  We  ^n4444.'' 

TELEPHONE  BERKELEY  8317 

1335  SIXTH  STREET  BERKELEY  2,  CALIF. 


I 


(2)..^ 7.00 

(3) 7.00 

(4) 50.00 

(5) 1.60 

(6) 9.20 

(7) 4.S0 

(8) 4.00 

(9) 387.00 

(10) 3.00 

(11) 50.00 

(12) 2.50 

(IS) „ 45.00 

(14) 50.00 


(15)._. 

(16)._. 

(17).... 

(18).... 

(19).-. 

(20).... 

(21)..„ 

(22)..„ 

(23).... 

(24).... 

(25). 

(26).... 

(27).... 


3.72 

40,00 

20 

2.80 

51.52 

10.00 

6.00 
7.00 
2.24 
4.58 
30.25 
2.24 

07 

(28) 900.00 


(B) 

$2000.00 

11.00 

21.00 

35.00 

i.5(; 

10.00 

6.00 

3.50 

1000.00 

3.00 

50.00 

2^ 

80.00 

56.00 

4.01' 

45.00 

.30 

3.00 

65.00 

15.00 

&00 

7.00 

2.00 

5.00 

40.00 

2.00 

.08 

iioo!oc 


GEORGE  M.  PHILPOTT  CO. 

Bryosf  bet.  9th  and  1  0th  Sts..  S.  F, 


COMPJtESSORS 

FUMPS 
CONCRETE  BREAKERS 

RENTAL   SERVICE 

Drill   Stael    -    6ads    •    V-lelts 

Wire  Rope  and   FIHisgs 

Boll  &   Roller  Beoriegs 

SAN   FRANCISCO 

HEnieck  S47S 
OAKLAND 

HUmboldt  1656 


■! 


6/7/46  ••     3  3 

LOW    BIDDER 

SAN  DIEGO,  San  Diego  Co..  Calif.  ' 
— Pred  D.  Kyle,  714  W.  Olympic  Blvd.,  ' 
Los  Angeles,  at  $63,936.  submitted  low 
bid   to   the   State   Division   of   High- 
ways,  G.    T.    McCoy,    state    highway 
engineer.    State    Bldg.,    Los    Angeles, 
for    construction     of   a    steel    girder : 
overcrossing   on    Route   77    at    Priars 
Rd.    in    the   City   of   San    Diego.    San 
Diego  County. 


EAGLE  ROCK  WOOL 


INSULATION 


BATTS  •  BLANKET  &  BLOWN  TYFES 

SUPPLIERS  *  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEilog  2-3688 

1650  MacARTHUR  OAKLAND  1,  CALIF. 


•I 
8 


i 


Architectural  Drafting 

-  plans  -  elevations  -  details  - 

Measured  Drawings  for 

alterations 

Technical  Drafting  Service 

320  Market  St.      San   Francisco  11 
DOuglas  8874 


FOR  RENT 

Combination  %.yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, diesel  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
S6S  Ooaan  Avenue,  San  Franol«oo 


EUr§r—a  1140 


NIgkt  Old  Day  Mtof$:  OOaglos  4790 

FOR  RENT 

SHOVELS  -  CLAMSHELLS  - 

DRAGLINES 

TRACTOR  LOADERS  and 

BULLDOZERS 

COMPRESSORS  -  DUMP 

TRUCKS 

EXCAVATING  and  GRADING 

CONCRETE  BREAKING 

PARKING    AREAS 

INSTALLED 

by   Day  or  Contraet 

RED   ROCK   •  GRAVEL 

CLAY   and   LOAM 

Loaded  er  DaNvarvd  ESTIMATES  CHEERFULLY  GIVEN 

ROSENBERG  BROS.  GRADING  CO. 

GRADING  COirTRilCTOAS 
11  OAK  GtOVE  ST^  S.  F.  7  —  N— r  t>e«pyr— ch  of  i^  lay  %rt4^ 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 
!         Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 

5254  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEUware  7313 


^/^^^ 


1 


^  BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabiaef  Siaks 

Wall   CablneH 

Roor  Cobinett 

TO  FIT  ANY  KITCHEN 


I    NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER  APPLIANCE 

COMPANY 

1355  MARKET  •  SAN  FRANCISCO 

UNderhill  2727 


FRIDAY.  JUNE  7.  \  946 


DAILY    PACIFIC    BUILDER 


PAGE  5 


JUVANGEGOlfSraVCTION  REPORTS 


4  0 


4  0 


«/7/4«  •     •     3  SI  LOW    BIDDER  !  «/7/48 

BIOS  OPENED  LASSEN    COUNTY,    Calif.  — labell    CONTRACT  AWARDED 

MERCED  COUNTY,  Calif.  —  Dan  Conatruction  Co.,  S.  Virginia  Rd.,  SAUSALITO.  Marin  Co..  Calif.— 
Caputo,  985  Delmas  Ave.,  San  Jose,  I  Reno,  Nev..  at  3464.60,  submitted  low  I  Brown-Ely  Co.,  7360  Schmidt  Lane, 
at  $51,731  submitted  low  bid  to  State  bid  to  the  State  Division  of  High-  1^1  Cerrito,  at  12426.80,  submitted  low 
Division  of  Highways,  G.  T.  McCoy,  '  ways,  F.  W.  Haselwood,  district  engi- 
State  Highway  Engineer,  Public  W'ks  j  neer,  Redding,  for  furnishing  and 
BIdg.,  Sacramento,  for  construction  stockpiling  plant-mixed  surfacing  at 
of  a  bridge  acros  Mud  Slough  and  j  Doyle  maintenance  yard  and  at  Long 
construction  of  a  culvert  at  Garzas  j  Valley  maintenance  yard,  Lassen  Co. 
Creek  between  3.0  and  4.3  miles  The  work  involves: 
northeast  of  Gustlne,  Merced  County.  ( (i)  762  tons  mineral  aggrregate; 


Work  involves: 

(1)  remove  and  re-set  fences; 

(2)  remove  existing  bridges; 

(3)  200  c.y,  rdwy.  excav. ; 

(4)  355  c.y.  struc   excav.; 

(5)  3,100  c.y.  import  borrow; 

(6)  395  tons   untreated   rock    surf.; 
<7)  130  tons  plant  mix  surf.; 

(8)  3  tons  Ilq.  asph.  SC-2  prime  coat 

(9)  460  Lf.  timber  bridge  railing; 


j  (2)  38  tons  Uquld  asphalt,  SC-3. 


4  0 


6/7/46 

LOW    BIDDER 

LASSEN  COUNTY,  Calif.— E.  B. 
Bishop,  Orland,  at  $7200,  submitted 
low  bid  to  the  State  Division  of  High- 
ways, F.  W.  Haselwood,  district  engi- 
neer. Redding,  for  furnishing  and 
I  atoekpiUng  plant-mixed  surfacing  be- 


10.08  no  lugs,  (2)  10.08  no  lugs,  (3) 
$0.09,  (4)  $a08.  (5)  $0.08.  (6)  $0.09- 
60  days  net;  150  days'  delivery 

U.  S.  Pipe  &  Foundry  Co.,  (1)  $0.10. 
(2)  $0.10,  (3)  $0.09,  (4)  $0.08,  (5)  $0.08, 
(6j  $0.11 ;  net  cash  30  days ;  300  days- 
delivery. 
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(16)  445  l.c.  Class  A  portland  cement  i  tween    Utchf  leld  and    Ravendale    in 


concrete ; 
<11)  6,000  lbs.  misc.  iron  and  steel; 

(12)  2,180  I.f.  furnish  cone  piling; 

(13)  44  each  drive  concrete  piles; 

(14)  40  Lf.  24-in.  CMP,  14  gage; 

(15)  60  Lf.  36-ln.  CMP,  12  gage; 

(16)  90,000  lbs.  bar  reinf.  steel; 

(17)  misc.  Items  of  work- 
Total  bids  follow: 

<A)  Dan  Caputo,  San  Jose,  $51,731.00 


Lassen  County. 
The  work  involves: 

(1)  1400  tons  mineral  aggregate; 

(2)  100  tons  liquid  asphalt  SC-3. 


4  0 


6/7/46 

LOW    BIDDERS 

ELKO    COUNTY,    Nev.  — Hunt    & 
Frandsen,    307    Morrill,    Reno,    Nev., 
.«w  Tj.      1,  TJU411.  J  -nr  X  w  1**^    $144,630.85,    submitted    low    bid    to 

^^?,"''^^°."i.^«  "^  ^^  Welsberg,  jthe  State  of  Nevada.  Department  of 
y^vi*"  \*    :^  ..,>*.»  I  Highways.    Robert     A.     Allen,    state 

(C)    Geo.    M.    Can-   and    Batl-Rocca.  1  highway  engineer.  Heroes'  Memorial 
Santa  Rosa,  $o4,783.  — 


bid  June  5  and  was  awarded  contract 
by  the  City  of  Sausalito,  Amelie  L. 
Smith,  city  clerk.  City  Hall,  for  im- 
provement of   Napa  St,  from  Cale-  !  6/7/46 
donia  St  to  Bonita  St  BIDS   WANTED 

Plans    prepared    by  City    Engineer       OAKLAND,   Alameda  Co.,  Calif  — 
J.  C.  Oglesby,  I  Until  Juno  19,  5:30  p.  m.,  bids  will  be 

V.  Maggiora,  Sausalito,  at  $2462.40,  i  received  by  the  East  Bay  Municipal 
submitted  only  other  bid.  j  Utility    District,    Rm.    312,    612    leth 

1  St.,    Oakland,    under    Spec.    1744    for 

6/7/46  •  40  I  aluminum    sulphate. 

LOW    BIDDER  \     Specifications   obtainable  from  the 

SAN   BERNARDINO   CO.,   Calif .—  !  above   office. 

Geo.  Herz  &  Co.,  506  Andreson  Bldg., :  

San  Bernardino,  at  $38,367  submitted  6/7/46  •  49 

low  bid  to  the  State  Division  of;  BIDS  WANTED 
Highways,  G.  T.  McCoy,  state  high-  I  OAKLAND  Alameda  Co.,  Calif.— 
way  engineer.  State  Bldg.,  Los  An- j  Until  June  19,  5:30  p.  m.,  bids  will 
geles,  for  about  4.7  miles  repairing  be  received  by  the  E^ast  Bay  Munici- 
with  plant  mix  surfacing  between  pal  Utility  Dist  Rm.  312,  512  I6th 
Vlctorvllle  and  Oro  Grande  under-  St,  Oakland,  under  Spec  1743  for 
pass    in    San    Bernardino    County,      'liquid  chlorine  for  fiscal  year. 

{     Specifications  obtainable  from  the 

above  office. 


41— GAS,  WATER  AND  OIL' 

PIPE  USES  i43— 


6/7/46 

BIDS  OPENED 


4  1 


MACHINERY  AND 
EQUIPMENT 


4  3 


Unit  prices  follow: 


i  6/7/46 
OAKLAND,    Alameda   Co.,   Calif.— I  BIDS  WANTED 
T^^A^     r^  />*♦       xt         *       ,,  ^«.    The  following  submitted  bids  to  the       TUOLUMNE      AND      MARIPOSA 

(Bldg.,   Carson   City,   Nev.,   for   11.934    Oakland  City  CounciL  CHty  Hall,  for  COUNTIES,    Calif.  — UnUl    June    12. 


(1) 

(2).... 

a)- 

(5)..- 
(«)..- 
(7)..-. 


(A) 
.4200.00 
.1200.00 
..  1.00 
..  5.00 
..       2.00 

4.00 

...       8.00 


(8)._ 50.00 

(•) 3.50 

<10) 40.00 

(ID™ .26 

(tt) 2.60 

(U). —  100.00 

(14) 5.00 

<1») 7.00 

<1«) .065 

(17>...._ 1500.00 


(B) 

$630.00 

4700.00 

1.10 

4.00 

1.10 

8.00 

15.00 

50.00 

3.70 

44.00 

.33 

2.45 

125.00 

7.25 

11.00 

.078 

1000.00 


I  miles  of  highway  construction   from 
,  J^'        Elko  to  approximately  12  miles  south- 
i^nn   '®*^^   toward  Lamoille,   a   portion   of 
^"^•^   !  Route  46,  Section  A  and  Federal  Aid 
Secondary     Road     No.     572,     in    Elko 
County. 
Second  and  third  low  bids  follow : 
Isbell  Construction  Co.,  Reno,  $147,- 
748.60. 

I     Dodge    Construction,    Inc.,    Fallon, 
;  $148,233.17. 


2.00 

4.00 

1.75 

3.50 

9.00 

40.00 

4.00 

43.00 

.40 

3.00 

165.00 

7.00 

9.50 

.075 

4335.00 


4  0 


placing  82-lnch  diameter  corrugated  !  10 :30  A.  M.,  bids  will  be  received  by 
iron  pipe  lining  In  existing  7-f t  9-ln.  '  the  State  Division  of  Highways,  P. 
concrete  arch  culvert  south  of  29th  O.  Harding,  district  engineer,  1200 
St.  and  east  of  Broadway.  j  N.  Center  St,  Stockton  9.  for  rental 

The  work  involves :  !Of  one  or  tandem  rollers,  5-   to  9%- 

(1)  100  lin.  ft  82-ln.  corrugated  Iron  I  ton    weight    powered    with    Internal 
pipe;  '.combustion  englnee  of  at  least  four 

(2)  72  cu.  yds.  concrete  grout;  (cylinders. 

(3)  1  taper  section.  i     Specifications   obtainable  from   the 
Case  Construction  Co.,  Alameda,  (1)  ;  above  office. 


$30,  (2)  $30,  (3)  $100. 

McGuire  &  Hester,  Oakland,  (1) 
$51,   (2)  $45,  (3)  $125. 

Evans  Construction  Co.,  Oakland, 
(1)   $33.50,   (2)  $36.50,  (3)  $110. 

E.  J.  Tobln,  (1)  $41.40,  (2)  $30,  (3) 
$175. 

Erickson,   Phillips  &  Welsberg,   (1) 


3S—      DOCKS,  PIERS  & 
HARBORS 

6/7/46  •35 

BIDS  WANTED 

SAN  FRANCISCTO.— Until  June  17. 
3  P.  BrL,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3584  for  repairing  and 
dr>docklng  two  fire  boats  for  Fire 
Department 

Specifications  obtainable  from  the 
above  office. 


6/7/46 

BIDS  WANTED 

NEAR  STOCKTON,  San  Joaquin 
Co.,  Calif.— Until  June  12,  3  P.  M., 
bids    will    be    received    by    the    U.    S. 

Engineer  Office,  Wright  Bldg.,  Sacra- _ 

.mento,   under   Spec.    1233   for  paving  j  «36"( 2')  $33.50,   (3)'^~$120. 
;  and  drainage   around   shed   No.   4   at  |  -"^       - 

iLathrop   ASF  uepot,   near  Stockton.  | 
!     The  work  Involves :  ! 

,    (1)  1470  cu.  yds.  excavation; 
.    (2)  20  roller  hours  compaction  roll- 
ing,  one   tractor   with   one   8-ft. 
width  tamping  roller; 

(3)  10  roller  hours  compaction  roll- 
ing, each  additional  8-ft  width 
tamping  roller; 

(4)  35  roller  hours  compaction  roll- 
ing, one  power  roller; 

(5)  165  M  gallons  water  for  compac- 
tion, applied  as  directed ; 
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I  Machinery  &  Material 


6/7/46 

BIDS    POSTPONED 

CENTRAL  VALLEY    PROJECT.— 

Until    June    20,    2    P.M.,     (postponed 

from   June   7)    bids   will   be   received 

by    the    U.    S.    Bureau    of    Reclama- 

ition,  Denver,  Colo.,  under  Spec.   1303 

:for   furnishing    and    delivering    f.o.b. 

icars   at   the   shipping  point   or   f.o.b. 

Icars  at  Sacramento,  three   (3)   15,000 

jvolt   insulated,   7500-kva.    (75,000-kva. 

I  output    capacity),    3-phase,    60-cycle. 

outdoor  type,  oil-immersed,  self-cool- 


6/7/46  •  43 

BIDS   POSTPONED— 

UNTIL  TODAY,  2   P.   M. 

DISMANTLING 

PETALUMA.  Sonoma  Ca,  Calif.  Ben 
C.    Gerwick    Inc.,    Plant 

Dismantling  &  loading  for  shipment 
3  gantry  cranes.  Serial  Na  04-203- 

46-52. 

Owner— U.  S.  Engr.  Office,  ,74  Mont- 
gomery St,  S.  F. 

Postponed  from  Jime  6. 


Manufacturer's 
Uteratnre 


PIPE  FITTINGS 

How  to  Carii  in  <hi  the  Silver  Al- 
oy  Ring.  Description  of  the  Sil- 
braz  method  of  joining  Valves  and 
fittings  without  threading.  Typical 
installations  of  braxed-joint  piping 
are  shown.  Air  Reduction,  60  East 
42nd  SL,  New  York,  N.  Y. 

M-L-E 
PLYWOOD 

Weldwood  Plywood  for  Commer- 
cial  Interiors.  New  installations  of 
plywood  in  various  commercial  in- 
teriors are  described  and  illustrat- 
ed. Explains  effects  to  be  secured 
I  by  choice  of  woods  and  finishes.  20 
pp.,  illoa.  U.  S.  Plywood  Corp.,  66 
IWest  44th  St.,  New  York. 

M-L-E 
REINFORCED  CONCRETE 

Modern  Developments  in  Rein> 
forced  Concrete,  —  No.  15.  Analy- 
sis of  the  use  of  precast  concrete 
building  frames,  their  design,  and 
modifications.  Gives  study  of  use  of 
precast  concrete  slabs  lin  bridge 
construction.  16  pp.,  ill<is.  Struc- 
tural   Bureau,    Portland    Cement 


AIR  TREATING  AND 
REFRIGERATION 

Refrigerating,  Ice-Making  and 
Air  Conditioning  Equipment.  Con- 
tains analysis  of  principles  of  re- 
frigeration, and  problems  of  vari- 
ous types  of  installations,  together 
with  scale  layouts.  Gives  photo- 
graphs and  drawings  of  refriger- 
ating units  and  their  components,  \  Assn.,  33  West  Grand  Ave.,  Chi- 
valves  and  fittings.  Also  has  many  jcago  10,  Dl.  1 

convenient  reference  tables.  Studies  j  ^^^^^        M-L-E        | 
include  problems  of  air  condition-  j  R(x>FING    ""        " 
ing    system    design,     refrigerated       Asbestos  Cold  Procew  Built-Up 
food     lockers    and    quick-freezing  r<^^  Specification  aheetu  covering 
systems,  32  pp.,  lUus.,  Fnck  Co.,  built-up  roofs.  8  pp.,  UluiJ.  Asbesto 
Waynesboro,  Pa-  {Manufacturing  Co.,  Michigan  City, 

M-L-E  I  Inc. 

Equipment  for  Refrigeration  j  ^^^  Type  Roofs.  Construction 
and  Air  Conditioning.  A  booklet  of  ^jgtails  and  flashing  of  cOpper  bat- 
photographs  and  descriptions  of  t^n  type  roofs,  6  pp.,  illtts.  Copper 
various  types  of  equipment  and  in-  j  Btslbs  Research  Assn.,  4JfcO  Lexing- 
stallations.  Also  featured  are  tur-'^on  Ave.,  New  York,  N.  Y. 
bines,  pumps  and  engines.  32  pp.,  |  TESTS  AND  INSPECTIONS 
illus.  Worthington  Pump  and  Ma-  {  Services  of  Pittsburgh  Testing 
chinery  Corp.,  Harrison,  N.  J.  j  Laboratwy.  This  brochul^e  outlines 


: facilities  for  testing  of  materials  at 
jthe  laboratory,  as  well  as  field  in- 
'spection  service  for  checking  build- 


6/7/46  •   35 

BIDS    WANTED— 
TO   BE   OPENED  JUNE  27,  2   P.    M. 
WHITEWASH    SHED 
SAN  FRANCISCO.  Embarcadero. 
Whitewasli    interior  of   shed   at   pier 
41 


NEWS  INDEX 


(6)  2080  tons  type  I  base  course 
graded  aggregate,  2-ln.  maxi- 
mum size,  in  place; 

(7)  715  tons  plant  mix  asplialt  sur- 
facing in   place ; 

(8)  45  tons  paving  asphalt  (IP-85) 
penetration  at  mix  plant ; 

(9)  15  tons  liquid  asphalt,  type  SC-2,  I  6/7/46 
for  prime  coat  in  place;  I  BID  OPENED 


Misc.  Supplies  A  Materials 
Machinery  and  Equipment 


42 
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M-L-E 
AIRPORT  DESIGN  AND 
CONSTRUCTION 

Looking  Ahead  to  the  Airport  j^gg  a^J  materials  during  con 
Center  of  Tomorrow.  A  theoretical ,  struction.  28  pp.,  illus.  Pittsburgh 
conception  of  the  airport  of  to-  ,  Testing  Laboratory,  Pittsburgh, 
morrow  serving  a  number  of  ad-  j  p^^ 

jacent  communities,  get  gathering  i 

^„ ^^^   o^u-vi^.-    around   itself   industrial   and  resi- !  ^O. UZIBHIHIHHHHHIIHHHI 

ed,  automatic  voltage  regulating  ;  dential  components  of  its  own.  De- !  j 
i  transformers  for  use  in  the  115-lcv.  signed  primarily  as  a  study  of  air-  J  . 
i  winding  neutral  connections  of  the  port  heating,  this  folder  gives  ; 
transformers  to  be  furnished  under  much  useful  information  regarding  ! 
Item  2  of  Spec.  No.  1201.  for  the  Sac-  general  problems  of  airport  plan-  j  ' 
ra-taento  and  Tracy  substations.  Ken-  ^  ^g  ^  jjj^g  ^h^  Ric-Wil  Co.,  \ 
nett    Division,    Central    Valley    Pro-    t,    P       <-.  tju—      r'^^■„^1^^A      ' 

Ject  The  apparatus  will  be  installed  !  Union  Commerce  Bldg.,  Cleveland, 

-  Ohio. 


QUICK,  PERMANENT, 
LOW-COST  CONSTRUCTION 

"QUONSET  40":  40  feet  wide; 
•ny  length  desired.  In  20lfo«« 
extensions.  Roller  doors  and  four 
windows  in  standard  end-panel. 

"QUONSIT  34":  24  feet  wide; 
length  as  desired,  in  extensions 
of  12  feet.  Roller  doors,  solid 
panels  available  for  front;  walk 
door  and  window  available  in 
end-panel. 

"QUONSrr  30":  20  feet  wide; 
any  length  desired,  in  12-foot 
extensions.  \NaIk  door  and  two 
windows  in  standard  end-paoel. 


STRAN-STEEL  "QUONSETS 


,Si 


•at  Mm  ftacis  •Mtoyl 

PACIFIC  COAST 
AGGREGATES 

UNdtrhai  36» 
262}  ■  Ifilfa  Sc,  Sui  Fnadacs 


Maimiactux,ed.t>)f  Gieai  ijkts  Slt^ei  C 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


by  the  government.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others, 
$1,   not   returnable. 


4  3 


Owner— Board  of  State  Harbor  Com-  ;  (1<^)  ^0   tons    paving  asphalt,   200-300  !      SAN  FRANCISCO.- 


6/7/46 

BIDS   OPENED 

SANTA  CLARA  and  SANTA  CRUZ 

COUNTIES,    Calif.  —  The    following 

submitted  bids  June  5  to  State  Divi- 

San  Francisco    s'O"    o^    Highways,    2001    Van    Ness 


4  2 


missioners,  P.  G.  "WTiite,  Chief  En- 
gineer. Ferry  Building,  Sin  Fran- 
cIbco. 

Plans    prepared    by    Engr.    Dept.    of 
Owner. 
Plans    and    specification    available 

at  above  office  upon  deposit  of  $10.00. 


penetration,  for  type  C  seal  coat  j  Water    Department,    425    Mason    St.,  <  ^-ve.,    San    Francisco,    for    rental    of 
in  place;  j  gan  Francisco,  at  (1)  $1.60,   (2)  $2.50,   one  or  more  road-mixing  machmes  of 

(11)  85  tons  cover  aggregate  for  type    (3)    $3.05,    (4)    $7.85,    submitted    only  ■  PU&mill  or  auger  type,  equipped  with 
C  seal  coat  in  place ;  1  bid  June  5  to  Purchaser  of  Supplies,  !  6-f t.   mixing  box,  for  use  at  various 

(12)  760    lin.    ft.    8-in.    non-reinforced    270  City  Hall,  under  Bid  No.  oo<2  for  ;  locations   in    Santa  Clara  and    Santa 
concrete  pipe  open  joint  in  place ;  1  furnishing    and    delivering    325    steel   Cruz  Counties : 

(13)  760  lin.   ft.   10-in.   non-reinforced  '  meter   plates   for   the   San   Francisco  I      Buran     Equipment    Co.,     $400     per 
concrete  pipe  open  joint  in  place  ;  j  Water  Department.  I  month  ;    $0.50   per   hour,    or    $100    per 

(14)  2    each    manholes,    type    A,     in  i  . 1  month  maintenance. 


3d— SEWERS 


6/7/4«  3  9 

NO   BIDS   RECEIVED 

SOUTH  SAN  FRANCISCO,  San 
Mateo  Co.,  Calif. — No  bids  were  re- 
ceived June  a  by  the  Housing  Au- 
thority of  the  City  of  South  San 
Francisco,  J.  E.  Riccomi.  executive 
director,  200  Victory  Ave.,  Linden- 
ville.  South  San  Francisco,  for  con- 
.struction  of  a  10-lnch  vitrified  clay 
pipe  sanitary  sewer  with  manholes 
in  the  20-foot  right-of-way  for  off- 
.site  sewer  from  the  Cape  Esperance 
housing  project. 


place ; 

(15)  3200  lin.  ft.  timber  curb,  6x8-ln.. 
in  place; 

(16)  800  each  wood  stakes,  2x4-in.  x 
3-ft.,  in  place; 

(17)  510  tons  filter  material  in  place. 


4  2 


; 6/7/46 

'■  BIDS  WANTED 

I      SAN     FRANCISCO.— Bids    will     be 

,  received  by  the  U.  S.  Forest  Service, 

!  447    Sansome    St.,    San    Francisco    11, 


A.    J.    Skubi,    $450;    $1.50    per    hour 
maintenance. 


4  3 


6/7/46 

BID  OPENED 

..  .  ^^^  ci.wa  ,.,tci   ii.jitcr.a.1  III   uiace.  i -„„  _„»„^„i  ^  ,  ,.  ,  .    i      SAN  MATEO,  SANTA  CLARA  and 

The     following     contractors      have  \  f'^^  materials  and  equipment  as  fol-  j  gANTA    CRUZ    COUNTIES.  Calif .- 
been  furnished  with  plans:  lows.  ,-,„„„  -      —  „.    _  .      . 

S.  M.  McGaw,  Elks'  Bldg.,  Stockton.        ^n^     ^^  •'""®  ^*  r  ^:  "^'  , 

D.    McDonald.   204  23rd    St..   Sacra-  '„^^,,  ^°„  .^^^-     P*^"*'    *»»*^ 
jjjgjj^Q  j  enamel,  f.o.b.  Bishop 


A.    J.    Clausen.    686   Cragraont    Ave., 
Berkeley,  at  $1.49  per  hour,  $0.40  per 


40— 


STREETS  AND 
HIGHWAYS 


J.  R,  Reeves.  Box  1072,  Sacramento. 

,      M.   J.    Ruddy,   922   Jay  St.,  Modesto. 

'      N.  M.  Ball  Sons,  Box  430.  Berkeley. 

Louis  Biasotti   &   Son.   40  W.   Clay 

St.,  Stockton. 

;     Geo.  F.  French  Jr.,  Box  307,  Stock- 
jton. 

Harms    Bros.,    Route    O,    Box    2220. 
'  Sacramento. 

'      Lee   J.    Immel,    Box    65,    Station    A, 
;  Berkeley. 

A.  Teichert  &  Co..  Box  1133.  Sacra- 

— 'mento. 

6/7/46  ••     4  0       Karl  C.  Harmeling,  1710  Mt.  Diablo. 

BIDS  OPENED  1  Stockton. 

CONTRA  COSTA  COUNTY,  Calif.  Bressl  &  Bevanda  Constructors, 
— N.  M.  Ball  Son.s.  685  Delaware  St..  Inc.,  417  S.  Hill  St.,  Room  764,  Los 
Berkeley,    at    $23,634,    submitted    the .  Angeles. 

low     bid    to     the     State     Division    of  j      R  A.  Westbrook.  1331  C  St 
Highways.  G.  T.  McCoy,  State  High-    mento. 

way    Erngineer.    Public    Works   Bldg.,        Clyde   W.    Wood,    Inc.,   816   W 
Sacramento,  for  about  5.3  miles  plac-    St.,  Los  Angeles. 

inp  plant   mix   surfacing  on  existing       Jess  M.  Ritchie  Co.,  Box  190,  Stock- 
plant   mix   tapers  and   applying   seal    ton. 

coat    thereto,    con.otructlng   shoulders       M.  J.  B.  Construction  Co.,  322  Elks' 
of  imported  borrow  and  crusher  run    Bldg.,  Stockton. 
base  and  applying  penetration  treat-  \     Milo    Browne.    644     Scofield, 


June  17,  2  P.  M. 


white  ,  jjour  maintenance,  submitted  only  bid 
to   the  State   Division   of   Highways. 


M-L-E  j 

ELECTRICAL  SERVICE  ; 

Handbook  of  Residential  Wiring  , 
Design.  The  single  family  dwelling  : 
is  analyzed  room  by  room  for  elec-  , 
trical  needs,  and  recommendations  , 
made  for  layouts   of  circuits   and 
outlets.  .  24    pp.,    illus.    Industry , 
Com.   on   Interior   Wiring   Design, 
Room    2560,    420    Lexington    Ave., 
New  York,  N.  Y.  25  cents. 

M-L-E  ; 

FIREPLACES  ' 

Your  Fireplace.  Manual  of  fire 
place  design  and  construction,  both 
conventional  and  employing  air  cir- 
culators. Outdoor  fireplaces  are  al- 
so considered.  Catalog  of  fireplace 
accessories.  30  pp.,  illus.  The  Ma- 
jestic Co.,  Huntington,  Ind.  25 
cents. 

M-L-E 

HEATING 

Ratings  and  Installation  Guide 
for  Bumham  Base-Ray.  Booklet 
containing   rating   tables,   descrip- 


TiiM  Tvr«   ^«fi.  t»i^„v,^„-.    „     .       .,       ;j.  H.   Skeggs,  district  engineer.  2001  ,  fions  of  fittings  and  installation  de- 
lunment ToTdS  Rosa  ""'V*"    ^^^^    ^^«-    ^^    Francisco,   for    tails    for   radiant-base-board    heat 


!  rental  of  one  pull  type  traction  driven 
j  rotary   broom  for   approximately    200 
^  ^  '  hours  of  service  in  San  Mateo,  Santa 
•  Clara  and  Santa  Cruz  Counties. 


4  3 


6/7/46 

BIDS  WANTED 

LAKEI'ORT,  Lake  Co.,  Calif.— Un 

til  June  18,  2  P.  M.,  bids  will  be  re-  I 
!  ceived  by  the  U.  S.  Indian  Irrigation  '  6/7/46 
jService,   H.    F.    Hammersley,   clerk   in^'°   OPENED 
.charge,  647  Phelan  Bldg..  San  Fran-  '     SANTA  CLARA  and  SANTA  CRUZ 

Cisco,  under  Inv.  10-46  for  water  pipe  COUNTIES.  Calif.  -  Pacific  Truck 
I  and  fittings,  f.o.b.  Big  Valley  Indian  Service,  Inc.,  646  Park  Ave.,  San  Jose, 
I  Reservation,    located    at    Clear   Lake  '  ^^  ^^'^  P®^  ^'^^'^'  *®-^^  overtime,  aub- 

j  approximately    four   miles    southeast  '  "I'^^ff  v"'^  ^*^*°J^l,^^*^^  ^w^*°'i 
'  of  Lakeport.  Lake  County  ,  °^   Highways.   J.    H.    Skeggs.   district 

i      Bids  will  be  taken  as  follows  •  !  engineer.    2001    Van    Ness    Ave.,    San 

i  Alternate  A  1  Francisco,  for  rental  of  one  bitumin- 

1(1)  1600     lin.     ft.     4-in. 


ment  thereto  bet  Broadway  Tunnel   Alto. 

and  Orinda  Junction   and   bet    Wal-  — 

nut  Creek  and  3.5  miles  easterly,  in 

Contra  Costa  County.  '  6/7/46 

The   work   involves:  'LOW   BIDDERS 

(1>  3700  tons  imported  borrow 


Sacra-  ,  »       .     ^ 

j  standard,      galvanized,       screwed 

jjjjj  !  ends,  complete  with  couplings ; 

I  (2)  6  each  4-in.  unions; 

(3)'  16  each  4x4xl-in.  tees; 

(4)  1  each  4x4x4-in.  tee; 

(5)  16  each  lxlx%--in.  tees; 
!  (6)  16  each  garden  hose  valves.  1-in. 

Palo  1  '''^^'  %"*"■  discharge,  bent  nose. 
j  Alternate  B 

i  (1)  1600  lin.  ft  4-in.  asbestos-cement 

j  pressure      pipe     with      couplings, 

4  0  I  class  150 


water     nine  '  °"^  distributor  truck.  2000-gallon  ca- 
fx  ?Li    pacity,  fully  insulated,  complete  with 


circulating  12-ft.  distributor  bar,  for 
approximately  400  hours  of  work  in 
Santa  Clara  and  Santa  Cruz  Counties. 


4  3 


' 6/7/46 

I  BIDS  OPENED 

I  SANTA  CLAFLA.  and  SANTA  CRUZ 
'  COUNTIES.  Calif.  —  The  following 
1  submitted  bids  June  5  to  the  State 
;  Division  of  Highways,  J.  H.  Skeggs, 
'  district  engrineer,  2001  Van  Ness  Ave.. 
!  San  Francisco,  for  rental  of  one  10- 
!  ton,  2 -wheel  tandem  roller,  gasoline 
;  or  diesel  engine  powered,  for  approxi 


(2)  16  each  4x4xl-in.  tees; 
HUMBOLDT    COUNTY.    Nev.— The  j  '^^    1  4x4x4-in.   tee;' 

(2)  develop  "water   suppTy"8md    fur-    Silver    State    Construction    Co..    Inc..  ■  ^4.  16  each  lxlx^4-in.  tees;  imatelv    500    hours    of   work  in    ^anta 
nlsh  water  equipment;                     1  S.  Maine.  Fallon.  Nev..  at  $165,558.93.  !  (5>  }^  each  valves,  garden  hose.  2-m/'^^'^\^J^'ll^cJnz'^l^^^^^ 

(3)  90  M  gallons  apply  water;  submitted    low    bid   to   the    State    of  i         line,    34-m.   discharge,   bent   nose.  ['"'J™'  *^°  '^^^^  ^"*     ^°"°"®^- 

(4)  1900  tons  crusher  "run  base;  Nevada.     Department     of    Highways.  '      All  fittings  to  be  standard,  galvan- ' 
(5)39    tons     liquid    asphalt     (SC-1)  ^ol'^rt  A.  Allen,  state  highway  engi- 


(SC-3t 


A.    J.    Clausen,   $3.79;    $10.85    trans- 

ized  malleable  iron.  ^  j  P*'^^*^*""' ^     ,  .     ^        .^  or      ,7 

penetration  treatment:  ;  neer.  Heroes'  Memorial  Bldg..  Carson  ,      Specifications   obtainable   from   the  •      ^^"^""^     li^quipment     Co..     $i.25 ,     $7 

(61  17     tons     liquid     asphalt 

penetration  treatment; 
<7)  240     tons     sand     seal    coat     ana    ~-  '^^  "">  "*  "...^^  »«v,xv..  w*    ,,...-  .  _,  -  -- ■»  *  i  mnc   rtDrMPn 

penetration   treatment:  .  nemucca    to    Sod   House.    Route    8A.    BIDS   OPENED  I      <;a  VTA  ri  ARA  and  SANTA  CRTIZ 

(8)  16  tons  asphaltic  emulsion  paint '  Section  A.  in  Humboldt  County.  ;     SAN  FRANCISCO.-The  following  '     ^^^^^A  claka  and  hANTA  CRUZ 

binder  and  seal  coat ;  Second  and  third  low  bids  follow :      j  submitted    bids    June   5   to    the    Pur- 

(9 ►  800  tons  plant  mix  surfacing;        ]      Nevada    Constructors,     Inc..    Reno,  j  chaser    of    Supplies.    270 
(10>  410    lin.    ft    meUl    plate    guard  $174,117.30. 


City.   Nev.,   for   14.941  miles" of  high-  'above  office. 
way    construction    from    a    Junction  I 
and    with  U.  S.  95.  31  miles  north  of  Win-  ; 
.  nemucca    to    Sod   House.    Route    8A. 


6/7/46 

BIOS   OPENED 


4  2 


transportation. 

I 

I  6/7/46 


4  3 


railing. 
Total  bids  follow : 
(A»  N.   M.   Ball  Sons.   Berkeley,  $23,- 

634. 
<B>   Lee    J.    Immel.    Berkeley.    $24,514. 
(C)  J.  Henry  Harris.   Berkeley,  $30.- 

341.27. 
(D»  MoGuire  &  Hester,  Oakland,  $34,- 
065. 
Unit  prices  follow : 

(A)         (B>         fCt 

(1) $  1.80     $  2.28     $  3.31 

(2)...„ 400.00  300.00  500.00 

(3> 3.00    2.50   2.50 

(4) 3.10    3.00    3.78 

C5) 24.00       24.00       29.10 

(6) 24.00      26.00      31.61 

(7) 5.00        5.00        4.52 

<8) 55.00      30.00      57.20 

(9) 7.20         6.70        6.76        8.00 

(10) 3.00        3.50        2.70 


Dodge    Construction, 
i  $181,705.43. 


6/7/46 

LOW    BIDDERS 
WHITE     PINE 


COUNTY. 


COUNTIES,    Calif.  —  The    following 
Cit\     H   11     submitted   bids    June    5    to    the   State 

under  Bid  No.  3568  for  furnishing  and  :  ?.»V^*°°  °^ .  ^^^^'^^^:\^-  ^;   ^^l^^^' 

Inc.,    Fallon.!  delivering    approximately    35.000    lbs.    J'«*"^i.  ^"^*."^^'^'  ^001  Van  Ness  Ave 

'.cast  iron  fittings  from  city  patterns    f*",  ^"JT^^"'.  for    one    %-cu.    y<L 

for    the    San    Francisco    Water    De-    ^'"""^  ^""^  bucket  loader  and  mounted 

♦♦     4  0    P*''*^™6'it-  \o^    wheel    type    tractor,    gasoline    or 

i      U.  S.  pipe  &  Foundr>-  Co..  (1)  $10  '^\f^^^  ^"€'"^  powered    complete  with 

Nev.- I  (2)    $.10.    (3)    $.10.    (4)    $.08.    (5)    $08  '*"    attachments   for   loadmg    screen- 

---  -p.w     *!r°',ings  from  stockpile  in  dump  trucks, 


Sumsion  &  Glenn.  SpringviUe,  Utah.  !  (6)  $-03,  (7)  $.08.  (8)  no  bid.  (9)  $.12 J i"^^  irom  stocKpiie  in  aump  trucKs     L.aiaio&  "'J^'"'""p    tables    for 
at    $270,970.45.    submitted    low    bid  to  i  dO)  $.125.  (11)  $.17.  (12)  $.11.  (13)  no  i  f^'-^^Pr"^:'"^*^'!,^^^^:'*""  ^^^''^I^    ^^n**^^"  •  P^'^"'^"'^"^.    nl^tl,,,^ 


ing.  12  pp.,  illus.  Burnham  Boiler 
Corp.,  Irvington,  N.  Y. 

How  to  Handle  Heat  Generation 
for  Radiant  Heating  Systems. 
Photograps  and  description  of  typi- 
cal boiler  installation  for  panel 
heating,  with  explanation  of  vari- 
ous features  and  principles  involv- 
ed. 4  pp..  illus.  The  H.  B.  Smith 
Co.,  Inc.,  Westfield,  Mass. 
M-L-E 

INDUSTRIAL  FLOORS 

Concrete  Floor .s  Describes  meth- 
ods and  procedure  for  placing 
heavy-duty  wearing  course  on  new 
jobs  and  for  resurfacing,  old  floors. 
Demonstrates  how  by  use  of  24- 
hour  cement,  worn-out  floors  may 
be  replaced  over  a  single  weekend. 
Lone  Star  Cement  Corp.,  342  Madi- 
son Ave.,  New  York  17,  N.  Y. 
M-L-E 

INSULATION 
B-H    No.    1    Insulating   Cement. 

Application  methods  and  recom- 
dations.  Chart  shows  performance 
rating.  Includes  tables  giving  cov- 
erage on  various  type.'!  of  fittings. 
4  pp.,  illus.  Baldwin-Hill  Co..  5fi4 
Klagg  Awe.,  Trenton  2,  N.  J. 

Performance.  Insulating  study  of 
a  small  house  design,  complete 
with  heat  loss  data  Uble.  Consid- 
ers also  fire-retaring  properties  of 
mineral  wool  insulation.  4  pp.,  illus. 
The  National  Mineral  Wool  Assn., 
1270  Sixth  Ave.,  New  York,  N.  Y. 
M-L-E 

LIGHTING  .  .  ,  „  ^.^  ,  , 
Ceilings  Unlimited.  Handbook  of 
construction  and  design  details  for 
fluorescent  traffer  lighting  com- 
bined with  hung  furred  ceilings. 
Catalog  of  fixtures  including  lUu- 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320'  SWING 


BOOM  LENGTH 
AS  DESIRED 


Will  make 

changes  to 

suit  your 

specific 

requirements 


WILL-BURR  EQUIPMENT  CO. 

641  Gilman  St.,  Berkeley     -     Phone  LAndscape  5332-1 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ud. 

Manufacturers  of 

Wire  Cut,  Repressed  pav-  Vl\\\C\[  Hollow  Baild- 
inK,  Acid  Resist  injr.  Face,  OllivIV  »"K,  Partition 
Fire  Clay,  and  Fire     .     .     .  and  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


the  State  of  Nevada,  Department  of    bid.   (14  >  $.09.   (15)  $.08,   (16>  $.10.  (17)  I  j"  ^anta  Clara  and  Santa  Cruz  Coun 
'Highways.     Robert    A.     Allen,    state  1 '10.    (18)  $.10;  net  cash  30  days;  30  ■"^^" 
hiprhway   engineer.   Heroes'   Memorial    "lays'  delivery 


(D> 

$  3.75    Bldg.,  Carson  City,  Nev.,  for  approxl- 

200.00   mately  17.667  miles  of  highway  con- 

2.50  struction  from  a  point  in  McGill  to 

400    Magnuson's  Ranch,  Route  2,   Section 

30.(X>   E,  in  Wihte  Pine  County. 

35.(X)  :     Second  and   third   low  bids  follow: 

7  50       Dodge    Construction,    Inc.,    Fallon, 

35^00  ,  $294,622.44 


Peter  Sorenson,  $6.50 ;  $8.50  per  hour 


Empire  Foundry  Co.,   (1)  $1225    (2)  'transportation. 
J.105.    (3)    $.105.    (4)    $.1225.    (5)    $125         Segarini   &  Giorgi,    $5.99;    $50  lump 

(6)  $.125,  (7)  $.125.  (8)  $.125,  (9)  $:i25;^"?^,'^*"^P°,^^*'°"«a^    „^  , 

(10)     $.125,     (11)    $.15,     (12)    $12     (13)i      John  Previtero.  $6.95 ;  $35  lump  sum 

$.125.    (14)    $.125,   (15)   $.125.    (16)' $.115,  •  ^I^^P*'""'^**''^"- 

(7)  $.115,    (18)    $.1125;    net:    90  days'.  ™* 
delivery. 

Lincoln  Iron  Foundr>',   (1)   $.12,   (2) 


various  size  room  areas.  Brochure 
contains  scale  drawings  of  troffers, 
hangers,  connectors,  and  plates, 
channels  and  reflectors 
illus.    The    Miller    Co., 

<^""-  M-L-E 


24     pp., , 
Meriden  ; 


Carl    E.    Nelson    Co.,    Logan,  Utah,  !  HO.  (3)  $.10,  (4)  $.12,  (5)  $.12,  (6)  $.12, 


4.00   $310,757.58. 


4  0 


C^t^CC      iH     PlONflO    BUILDERS    OF 

OVERHEAD  GARAGE  DOORS 

RISIOINTIAL   ond   COMMfSClAL 


\) 

fe*uUm  Built  :boo^4.  J 

^«te:_  . 

•  PANfl    AND    RUSTIC    OOORS 

•  HAROWARr     AVAILAtlE     FOR 
ALl     TYPIS     Of     GARAGI5 

lov 

»420 

ERHEAD  DOOR  C< 

Phon«  OLympk  6312 

San    Pablo   Ave^   OAKLA 

0. 

NO 

Phone  JUniper  4-7897 
57S1  Miulon.  SAN   FRANCISCO 


' 6/7/46 
LOW   BIDDERS 

LANDER  COUNTY.  Nev.— Dodge 
Construction,  Inc.,  N.  Maine,  Fallon, 
Nev..  at  $313,511.02,  submitted  low 
bid  to  the  State  of  Nevada,  Depart- 
ment of  Highways,  Robert  A.  Allen, 
state  highway  engineer.  Heroes'  Me- 
morial  Bldg.,   Carson   City,   Nev 


(7)    $.12.    (8)    $.12,    (9)    $.12,    (10)    $.12, 
(11)    $.12,    (12)    no   bid,    (13)   $.12,    (14) 
$.12,  (15)  $.12,   (16)  $.11.  (17)  $.11,  (18)  • 
$.11 ;  net     30  days ;  60  davs"  delivery.  • 


4  2 


6/7/46 

BIDS  OPENED 

SAN  FRANCISCO.— The  following 
submitted  bids  June  5  to  the  Pur- 
chase of  Supplies.  270  City  Hall,  un- 

_  _  for  i^e"*  Bid  No.  3569  for  furnishing  and 

approxlmatel'v  10.325  miles  of  high-  \  delivering  approximately  16,000  lbs 
wav  construction  from  a  point  9.3  \  cast  iron  fittings  from  supplier's  pat- 
miles  east  of  Battle  Mountain  to  0.8  i  ^™s  for  the  San  Francisco  Water 
mile    west    of     the    Lander  -  Eureka  !  Department : 

Countv    line.    Route    11.    Sections    A2  ,      Empire  Foundry  Co.,  (1)  $0,125.  (2) 

and  A3.  j  $0,103.    (3)   $0.15.   (4)   $0.12.    (5)   $0,125. 

•      Second  and  third  low  bids  follow:      '  <6)   »0.12,    (7)   $0,125,    (8)   $0,125;   net; 

■     Isbell  ConstrucUon  Co.,  Reno,  $328,-  \  ^  days'  delivery. 

5491g  American   Cast  Iron   Pipe   Co.,    (1) 

Hunt  &  Frandsen,  Reno,  $334,576.95.  I 


CONTRACTORS— ^ave  Money  and  Time 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         S Utter  8361  SAN   FRANCISCO 

PREPARED  BY  LcROY   SERVICE 


^  ^^  iFW{im5Y>9  wffiwwrrwn 


AMERICAN  DRAFTING 
SERVICE 


STRUCTURAL  and  MECHANICAL 


Plan*  for  Homes,  Alterations,  Etc. 


FOR    SALE 


2489  MISSION  STREET 
Phone  MlBsion  1087 


TIMBERS,  wallboards,  p1ambins,| 
pipe,  millwOTk,  and  other  baUdinf  > 
materials.  SALE  PRICES.  Large; 
stocks  of  "hard  to  get"  items.  j 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  Sl     -    VAlenda  4977! 


FLUORESCENT 

Set  M  nfiM^  ^am  ploMt  (»m  4€it<HliU  UfiOmf  U^f»at 

WAlrut  8900 


FLUORESCENT  PRODUCTS  CO. 

1025   SOLOES    GftTE    aVE      i  1 H    FRJNCISGO 


Miocje/ufUiJt4JU 


FOR  MIXING  AND  HOISTING  CONC!lETE 

All  operations  under  complete  control  of  one 
man,  giving  continuous  delivery  of  thoroughly 
mixed  concrete  of  required  strength  and  work- 
ability. I 

SCOOP    MOBILE 

SCOOPS  . . .  ilFTS  . . .  MOVES  AND  LOADS 

! 

BUGGYMOBILE 

POWERED  CONCRETE  BUGGY 

MIXER    MOBILE 

PORTABLE  CONCRETE  AND  ELEVATING  PLANT 
¥99  CompUte  Information  Coil 

RHODES  L  MMIESON,  Ltd. 

BUILDING  MATERIALS     •  READY  MIXED  CONCRETE 


Foot  of  23rd  Aveime 


OAKLAND       KEII09  3-522S 


>^ 


PACE  6 


DAILY     PACIFIC    BUILDER 


FRIDAY,  JUNE  7,  1 946 


iiPVillllCE   COIMSTKIICTIOIII  REPORTS 


ENGINEERING  SEOION 


(Continued  from  Patre  Five) 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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6/4/46 

BID     REJECTED 

EL  CIUmiTO,  Contra  Coat*  Co.. 
Calif.— Efat  Bay  Municipal  UtlUty 
DlBtrlct.  512  16th  8t^  Oakland,  re- 
Jeot«d  only  bid  of  165,388.10  submit- 
ted May  15  by  Fred  J.  Early  Jr.,  Co. 
Inc.  S6»  Pine  St,  8,  F..  under  LS-365 
for  construction  of  El  Ceixlto  aque- 
duct pumping  plant 

e/4/4«  "~  i'^^ 

PORT  HUl^^fiMB,  Ventura  Co., 
Calif.  — UntU  June  17,  11  a.  m.  (post- 
poned from  June  14.)  bids  will  be  re- 
ceived by  the  U.  S.  Navy,  U.  S.  Nav- 
al Construction  Battalion  Center, 
U.  S.  Naval  Station,  Port  Hueneme, 
for  underground  water  lines,  reser- 
voirs, storage  tanks,  pump  house, 
pumps,  water  softeners,  roads  fire 
at  above  location,  Spec.  17846  NOy 
13728. 

Plans  and  specifications  are  being 
prepared  by  Architects  Kistner,  Cur- 
tis, and  Wright,  Architects  BIdg., 
816  W.  5th  St,  TJoa  Angeles,  and  are 
expected  to  be  available  at  their  of- 
fice by  June  1,  upon  deposit  of  |10. 
made  payable  to  Chief  of  the  Bureau 
of  Yards  and  Docks,  Navy  Dept, 
Contract  will  be  awarded  by  June  30. 
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6/4/46 

CONTRACT  AWARDED 

LOS  ANGELES,   Calif.— Hoagland 
Findlay  Engineering  Co.,  3245  Cherr 
St,  Long  Beach  at  |124,830  awardei 
contract  by   the  Los  Angeles   Boan 
of  Public  Works,   153  City  Hall,   Loj 
Angeles,  May  29,  for  the  constructioij 
of   a   complete   temporary   chlorinat 
ing  plant  and  the  installation  of  cer 
tain  equipment  and  furnished  by  th 
City,  or  others,  to  be  located  easterly' 
and    adjacent    to  the    existing   Vista 
Del   Mar  Highway  at   Hyperion. 

Bids  were   received   May  1. 


6/4/46  32 

POMONA,  L.  A.  Co.,  Calif.,  —Un- 
til July  23,  12  noon,  bids  will  be  re- 
ceived by  the  city  clerk  of  the  City  of 
Pomona,  for  the  construction  of  ad- 
ditions and  alterations  to  the  existing 
municipal  sewage  treatment  plant 
and  appurtensmt  work  located  In 
county  territory,  between  Pomona 
emd  Spadra.  The  plant,  which  will  be 
a  joint  project  serving  Pomona, 
Clameront.  La  Verne  annd  the  state 
institution  at  SpaUra,  will  be  an  acti- 
vate sludge  type,  with  primary  set- 
tling and  separate  sluge  digestion 
providing  a  high  degree  of  treatment 
to  compl|r  with  all  state  requirement 
Pomona's  share  of  the  cost  is  be- 
ing financed  from  funds  secured 
from  the  sale  of  the  $250,000  bond  is- 
sue voted  previously.  The  balance 
of  the  funds  to  be  supplied  by  the 
other  participating  agencies. 

Plans  and  specifications  were  pre- 
pared by  Consulting  Engineers  Black 
and  Veach.  4706  Broadway.  Kansas 
City,  Mo.,  and  are  available  from 
the  office  of  the  city  engineer,  Po- 
mona, upon  deposit  of  $20;  guar- 
antee of  5%  to  accompamy  bids. 

6/4/46  31 

BIOS    ON    FILE 

YAKIMA  PROJECT.  Wash.  —As 
previously  reported  Jose  &  Klug, 
Yakima,  Wash.,  at  $180,272.25  sub- 
mitted low  bid  to  the  U.  S.  Bureau 
of  Reclamation,  Yakima,  Wash.,  un- 
der Spec.  1280  for  construction  of 
pumping  plants  for  pump  areas  Ns. 
1,  2,  3.  4,  8.  15  and  16,  Roza  Division, 
piimping  plants  for  pump  areas  Nos. 
plants  are  situated  between  Pomona 
and  Benton  City,  Wash. 

Complete  bids  are  on  file  for  ex- 
amination at  the  office  of  Daily 
Pacific  Builder,  465  10th  St.,  &.  F. 
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6/4/46 

BIDS  WANTED 

FRESNO  Co.,  Calif.— As  previous- 
ly reported,  until  June  11,  2  p.  m., 
bids  will  be  received  by  the  Fresno 
County  Board  of  Supervisors.  E. 
Dusenberry.  County  Clerk,  Court 
House,  Fresno,  for  construction  of 
San  Joaquin  River  pumping  plant 
settling  tank  and  pipe  line  for  Wish- 
i-ah  Sanatorium. 

Work  involves: 

(1)  70  cu.  yds.  rock  excav.  for  in- 
take  gallery; 

(2)  75  cu.  yds.  reinf.  concrete  for 
settling  tank,  pump  foundation 
and  pipe  anchors. 

(3)  one  deep  well  turbine  pump,  ca- 
pacity 100  gal.  per  minute  against 
a  head  of  180  feet  with  suction 
column  35    feet    long; 

(4)  One  booster  pump,  capacity  100 
gallons  per  minute  against  a 
head  of  1200  feet  and  necessar>'' 
electrical   equipment; 

(5)  Two  thousand  linear  feet  of  4- 
Inch  Inside  diameter  No.  10 
gauge  welded  steel  pipe;  ap- 
proximately 2,000  linear  feet  of 
4-lnch  Inside  diameter  No.  12 
gauge  welded  steel  pipe. 

Plains  obtainable  from  above  of- 
fice. 


BONO    ELECTION 

LONG   BEACH.    Los   Angeles   Co., 
6/4/46  3  2 

Calif.— The  City  Council  of  the  City 
of  Long  Beach.  City  Hall.  205  W. 
Broadway,  Long  Beach,  has  set  July 
9  as  the  date  for  a  bond  election  in 
the  amount  of  $450,000,  which,  if 
approved,  will  be  used  to  finance  the 
construction  of  an  Incinerator  at  a 
site  to  be  selected  later  in  the  City 
of  Lone  B( 


.1 


6/4/46 

CONTRACT   AWARDED 

LOS  ANGELES.  Calif.— Peter  KIe4 
wit  Sons  Co..  345  Kieways  Avenuei 
Arcadia  and  Construction  Aggre-^ 
gates  Corporation.  33  N.  La  Sadie  St, 
Chicago.  111.,  at  $3,494,088.30  awarded 
contract  by  the  Los  Angeles  Board 
of  PubUc  Works,  153  City  Hall,  Los 
Angeles,  May  29  for  the  excavation 
for  the  site  of  the  Hyperoin  sludge 
plant,  disposal  of  the  excavated  ma- 
terial, removal  of  sewers  and  their 
reconstruction,  removal  and  reloca- 
tion of  power  line,  construction  of 
a  sewer  ventilating  system,  con- 
struction of  a  groin  and  other  work ; 
900  days  for  completion.  Bids  were 
received  April  10  . 

Peter  Kiewit  Sons  Co.,  has  award- 
ed a  subcontract  to  H.  Clay  Kellogg 
900  W.  Garden  Grove  Blvd..  Garden 
Grove,  at  approximately  $25,000  for 
the  removal  of  approximately  25,000 
cu.  yds.  of  buried  sewage  screening 
from  the  disposal  plant  at  Hyper- 
ion. _ 


5/27/46  81 

BIDS    WANTED 

PORT  HUENEME.  Ventura  Co., 
Calif.— Until  June  14,  11  a.  m.,  bids 
will  be  received  by  theU.  S.  Navy, 
U.  S.  Naval  Construction  Battalion 
Center,  U.  S.  Naval  Station,  Port 
Hueneme,  for  furnishing  Labor,  equip- 
ment and  materials  (except  for  cer- 
tain government  furnished  mater- 
ials) for  installation  of  automatic 
wet  pipe  sprinkler  systems  In  Exist- 
ing storehouse  buildings  and  transit 


sheds  Noa.  2-5,  2-0,  2-45,  6-5  6-6,  6-13. 
6-16,  6-17,  6-18.  8-9,  8-10,  11-0,  U-IO. 
11-14.  ABRB  Brig,  and  ABRB  dis- 
pensary, at  above  location;  Spec. 
17845,  NOy  13727.  CompleUon  In  2S0 
daya 

Plans  and  specifications  are  belns 
prepared  by  Architects  Kistner,  Cur- 
tis, and  Wright,  Architects  BIdg..  816 
W.  6th  St,  Los  Angeles,  and  are  ex- 
pected to  be  available  at  their  office 
by  June  1,  upon  deposit  of  $10  made 
payable  to  Chief  of  the  Bureau  of 
Yards  and  Docks,  Navy  Dept  Son- 
tract  win  be  awarded  by  June  3a 

5/29/46  -  81 

BIOS  WANTED 

BUFFALO  RAPIDS  PROJECT, 
Montana.— Until  June  17,  10  a.  m., 
bids  will  be  received  by  the  U.  8. 
Bureau  of  Reclanuttlon,  Terry,  Mon- 
tana, under  Spec  1348  for  the  con- 
struction of  Fallon  Pumping  Plant, 
Fallon  Relift  Pumping  Plant,  canals, 
laterals,  and  sublaterals.  Second  Di- 
vision, Buffalo  Rapids  Project,  Mon- 
tana. The  work  is  situated  near  Fal- 
lon.  Montana. 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as    follows : 

Schedule  No.  1 

(1)  9,700  cubic  yards  of  excavation; 

(2)  Unwatering  foundations; 

(3)  750  cubic  yards  of  backfill; 

(4)  450  cubic  yards  of  compacting 
backfill ; 

(5)  150  station  cubic  yards  of  over- 
haul; 

(6;  Furnishing      and      placing      50 
square    yards    of    dry -rock    pav 
ing; 

(7)  Furnishing  and  placing  240  cu- 
bic yards  of  riprap ; 

(8)  Furnishing  and  placing  3,500  cu- 
bic yards  of  coarse-gravel  back- 
fill; 

(9)  Furnishing  and  placing  400  cu- 
facing; 

(10)  810  cubic  vards  of  concrete  in 
pumping  puuit; 

(11)  16  cubic  yards  of  concrete  in 
discharge  line  structures; 

(12)  Placing  156.000  pounds  of  rein- 
forcement bars; 

(13)  Installation    unwatering   drains; 

(14)  Constructing  50  linear  feet  of 
control   joints; 

(14)  Carpentry  work: 

(16)  Installing  100  square  feet  of 
steel-sash  windows; 

(17)  Installing  35  square  feet  of 
metal   louvers ; 

(18)  Furnishing  and  applying  500 
square  feet  of  roofing,  complete 
with  flashing  and  gravel; 

(19)  Installing  1,300  pounds  of  flap 
gates; 

(20)  Installing  16.300  pounds  of  plate- 
steel  discharge  pipes; 

(21)  Installing  12.509  pounds  of  mis- 
cellaneous   metalwork ; 

(22)  Installing  38.500  pounds  of 
pumping   units; 

(23)  Installing  12.000  pounds  of 
crane : 

(24)  Installing  300  linear  feet  of  elec- 
trical metal  conduit  1  Inch  or 
less  in  diameter; 

(25)  Installing  150  linear  feet  of  elec- 
trical metal  conduit  more  than 
1  inch  and  not  more  than  2 
inches    in    diameter ; 

(26)  Installing  70  linear  feet  of  elec- 
triccal  nonmetallic  conduit  not 
more  than  2  inches  in  diameter; 

(27)  Installing  1,000  pounds  of  elec- 
trical conductors  and  ground 
wires;  and 

(28)  Installing  7.900  pounds  of  elec- 
trical equipment  and  apparatus. 

Schedule  No.  2 

Fallon  Relift  Pumping  Plant  and 

Discharge   Line 

(29)  11,200  cubic  yards  of  excava- 
tion; 

(30)  100  station  cubic  yards  of  over- 
haul; 

(31)  Unwatering  foundations; 

(32)  4.400   cubic   yards   of   backfill; 

(33)  2,000  cubic  yards  of  compacting 
backfill: 

(34)  Furnishing  and  placing  30 
square  yards  of  dry -rock  pav- 
ing; 

(35)  Driving  1,000  linear  feet  of 
timber  piles,  vetrical; 

.(36)  Driving  500  linear  feet  of  tim- 
ber piles,   batter; 

(37)  200  cubic  yards  of  concrete  in 
pumping   plant; 

(38)  54  cubic  yards  of  concrete  in 
discharge  line  structures; 

(39)  Placing  42,000  pounds  of  rein- 
forcement bars ; 

(40)  Laying  2,720  linear  feet  of  30- 
inch  diameter  concrete  pipe; 

(41)  Constructing  35  linear  feet  of 
control  joints; 

(42)  Carpentery  work; 

(43)  Installing  65  square  feet  of 
steel-sash    windows ; 

(44)  Installing  25  square  feet  of 
metal  louvers; 

(45)  Furnishing  and  applying  400 
square  feet  of  roofing  complete 
with  flashing  and  gravel; 

(46)  Installing  900  pounds  of  flap 
gates ; 

(47)  Installing  750  pounds  of  plate- 
steel  discharge  pipes; 

(48)  Installing  7,000  pounds  of  mis- 
cellaneous metalwork; 

(49)  Installing  21,000  pounds  of 
pumping  units; 

(50)  Installing  2,800  pounds  of  crane; 

(51)  Installing  200  linear  feet  of  elec- 
trical metal  conduit  1  inch  or 
less   in  diameter; 

(52)  Installing  130  linear  feet  of  elec- 
trical metal  conduit  more  than 
1  inch  and  not  more  than  2 
inches   in  diameter; 

(53)  Installing  70  linear  feet  of  elec- 
trical nonmetallic  conduit,  not 
more  than  2  inches  in  diameter; 

(54)  Installing  900  pounds  of  elec- 
trical conductors  and  ground 
wires ;  and 

(55)  Installing  8,500  pounds  of  elec- 
trical equipment  and  apparatus. 

Schedule    No.   3 
Canals,  laterals  and  sublaterals 

(56)  145.000  cubic  yards  of  excavation 
for  canal; 

(57)  60,000  station  cubic  yards  of  ov- 
erhaul ; 

(58)  2,000  cubic  yards  of  compacting 
embankment ; 

(59)  8,300  cubic  yards  of  excavation 
for  structures; 

(60)  8,700  cubic  yards  of  backfill; 

(61)  2,000  cubic  vards  of  compacting 
backfill ; 

(62)  250    square    yards    of    dry-rock 

(63)  200  cubic  yards  of  riprap; 
paving ; 

(64)  900  cubic  yards  of  concrete  In 
structures ; 

(65)  Placing  66,000  pounds  of  rein- 
forcement bars; 

1(66)  Driving  120  linear  feet  of  timber 

1  piles ; 

H67)  Erecting  30  M.  feet  b.m.  of  tim- 
ber in  structures; 

'<68)  Erecting  100  linear  feet  of 
metal  flume; 

(69)  Laying  900  linear  feet  of  18- 
Inch  diameter  concrete  pipe; 

(70)  Laying  500  linear  feet  of  24-inch 
diameter  concrete  pip)e; 

(71)  Laying  200  linear  feet  of  30-inch 
diameter  concrete  pipe; 

(72)  Laying  670  linear  feet  of  36-inch 
diameter  concrete  pipe; 

(73)  La>'ing  120  linear  feet  of  42-tnch 
diameter  concrete  pipe; 

(74)  Jacking  36  linear  feet  of  24-lnch 
diameter  concrete  pipe; 

(75)  Jacking  48-linear  feet  of  SO-inch 


diameter  concrete  pipe; 
(76)  Jacking  70  linear  feet  of  42-Inch 

diameter  concrete  pipe;  and 
X77)  Installing  43,000  pounds  of  gates 

and  miscellaiieous  metalwork. 
Specs,    obtainable    from    above   of- 
fice; no   charge   to   proapecUve   bid- 
ders; to  others  $4  not  returnable. 


submitted 


34— DAMS,  RESERVOIRS  A 
DREDGING 


6/4/46  84 

LOW   BIDDER 

LOS  ANGELES  COUNTY,  Calif — 
Oberg  Bros.,  401  W.  Redondo.  Ingle- 
wood  at  $110,900  submitted  the  low 
bid  to  the  Board  of  Supervisors. 
Los  Angeles  County  Flood  Control 
District  501  Hall  of  Reconis,  Los 
Angelee,  May  28,  for  the  recon- 
struction of  the  invert  slab  in  the 
Arroyo  Seco  conduit,  between  Seco 
St.  and  Holly  St  The  work  involves 
earth  and  reinforced  concrete  exca- 
vation, installation  of  subdrains  and 
reinforced  concrete  construction. 
Plans  and  specifications  were  pre- 
pared by  H.  R  Hedger.  chief  engi- 
neer. 751  S.  Figueroa  St,  Los  An- 
geles. 
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6/4/46 

BIDS   POSTPONED 

DESCHUTES  PROJECT,  Ore.  — 
Until  Jiuie  17,  10  a.  m.  (postponed 
from  June  15)  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Bend,  Ore.,  imder  Spec.  1353  for  the 
construction  of  earthwork  and  struc- 
tures, station  2377+00,  North  Unit 
Main  Canal,  Deschutes  Project,  Ore- 
gon. The  work  is  situated  near  Me- 
tolium  and  Madras,  Oregon. 
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6/3/46 

CONTRACT   AWARDED 

FENCING 

Cont   Price,  $4514.70. 
SAN  FRANCISCO.  Golden  Gate  Park 
Fencing  of   buffalo  paddock. 
Owner — Board   of  Park  Conunission- 
■  ers,   McLaren   Lodge,   Golden  Gate 

Park. 
Contractor — Cyclone  Fence  Co.,  Dlv., 

440  Bay  Shore  Blvd. 


3  4 


5/23/40 

UNIT    PRICES 

COLORADO -BIG  THOMPSON 
PROJECT,  Colorado. — As  previously 
reported,  Grafe  -  Callahan  Construc- 
tion Co.,  Gunther  &  Shirley  Co.,  714 
W.  Olympic  Blvd.,  Los  Angeles,  and 
W.  K.  Mcllyar,  Dallas,  Texas,  sub- 
mitted the  apparent  low  bid  on  Sched- 
ule 1  at  $2,106,802  and  Schedule  2  at 
$3,005,075,  and  Hinman  Bros.  Con- 
struction Co.  and  Rhoades  Bros.  & 
Shofner,  3869  Medford  St.,  Los  An- 
geles, submitted  low  bid  on  Schedule 
3  at  $2,365,670  ajid  Schedule  4  at  $1.- 
994.557  to  the  Bureau  of  Reclamation, 
Denver,  Colo.,  May  16  for  the  con- 
struction of  the  Horsetooth  Reser- 
voir. Colorado-Big  Thompson  Project, 
Spec.   1275. 

The  total  bids  submitted  were: 

(A)  Hinman  Bros.  Construction  Co. 
and  Rhoades  Bros.  &  Shofner. 
Los  Angeles.  Sch.  1,  $1,983,785.75; 
Sch.  2,  $3,153,889 ;  Sch.  3,  $2,365,670 ; 
Sch.  4.  $1,994,557 ;  Sch.  5,  $1.504,680 ; 
Sch.  6,  $2.248.890 ;  Sch.  7,  $1,860,330  ; 
Sch.  8,  $1,422,221. 

Will  accept  any  one  schedule  or 
any  two  schedules,  but  not  more  than 
two  schedules.  If  awarded  1  and  2, 
deduct  from  items  6  and  59  Ic  per 
cu.  yd.  or  total  of  $46,000;  3  and  4, 
deduct  Ic  per  cu.  yd.  from  108  and 
134,  or  total  of  $40,800;  5  and  6,  de- 
duct Ic  per  cu.  yd.  from  171  and  224, 
or  total  of  $31,650;  7  and  8.  deduct 
Ic  per  cu.  yd.  from  273  and  299,  or 
total  of  $30,500. 

(B)  Grafe-Callahan  Construction  Co., 
Gunther  &  Shirley  Co.  and  W.  K. 
Mcllyar,  Sch.  1.  $2,106,802 ;  Sch.  2, 
$3,005,075;  Sch.  3.  $2,550,000;  Sch. 
4,  $2,088,630 ;  Sch.  5,  $1,672,877 ;  Sch. 
8,  $2,372,200;  Sch.  7,  $2,088,070; 
Sch.  8.  $1,593,415. 

Bid  submitted  subject  to  following 
conditions:  "We  will  be  awarded  all 
four  schedules— 1,  2,  3  and  4,  or  5,  6, 

7  and  8.  If  not  low  bidder  on  this 
basis,  we  will  accept  award  of  1 
and  2,  or  5  and  6.  at  unit  prices  listed, 
or  an  award  of  any  one  or  any  com- 
bination of  schedules  for  unit  prices 
listed  on  1,  2,  5  and  6  plus  10%,  or 
unit  prices  listed  on  3,  4,  7  and  8 
plus  15%. '• 

(C)  Utah  Construction  Co.,  Winston 
Bros.  Co.  and  Vinnell  Co.,  Salt 
Lake  City  and  Los  Angeles,  Sch. 
1.  $2,300,550;  Sch.  2,  $3,700,058; 
Sch.  3,  $2,849,700;  Sch.  4,  $2,529,- 
590;  Sch.  5,  $1,814,585;  Sch.  6,  $2,- 
758,138;  Sch.  7,  $2,164,120;  Sch.  8. 
$1,904,200. 

If  awarded  Schedules  1  and  2  in 
combination,  deduct  6%  from  unit 
prices ;  schedules  3  and  4  in  combina- 
tion, deduct  3%  from  unit  prices; 
schedules  2,  3  and  4  in  combination, 
deduct  6%  from  unit  prices;  sched- 
ules 1,  2,  3  and  4  in  combination,  de- 
duct 7%%  from  unit  prices;  sched- 
ules 5  and  6  in  combination,  deduct 
8%  from  unit  prices;  schedules  7  and 

8  In  combination,  deduct  3%%  from 
unit  prices ;  schedules  6,  7  and  8  in 
combination,  deduct  5%%  from  unit 
prices ;  schedules  5,  6,  7  and  8  in  com- 
bination, deduct  9.5%  from  unit  prices. 

(D)  Amis  Construction  Co.,  Okla- 
homa City.  Okla. ;  Green  Con- 
struction Co..  Des  Moines,  Iowa, 
and  F.  Lytle,  Sioux  City,  Iowa. 
Sch.  1,  $2,056,426.50:  Sch.  2,  $3.- 
230,933.50;  Sch.  3,  $3,051,025;  Sch. 
4,  $2,658,051.51;  Sch.  5,  $1,605,874.50; 
Sch.  6,  $2,498,058.50;  Sch.  7,  $2,- 
441,185;  Sch.  8,  $2,022,807.50. 

Combinations:  1  and  2,  $5,287,420; 
3  and  4,  $5,709,07650;  1,  2,  3  and  4, 
$10,996,496.50;  5,  6,  7  and  8,  $8,567.- 
925  50. 

(E)  John  F.  Bloomer  Co.  and  Taylor 
Wheeles  Co..  Appleton.  Wis.,  Sch. 
1.  $2,586,291;  Sch.  2,  $4,565,918.50; 
Sch.  3,  no  bid;  Sch.  4,  no  bid; 
Sch.  5,  $1,960,551;  Sch.  6,  $3,117,- 
678.50;  Sch.  7,  no  bid;  Sch.  8,  no 

bid. 
Combinations:  1  and  2,  $7,152,209.50; 
5  and  6.  $5,078,229.50. 

(F)  S.  Birch  &  Son,  McLaughlin,  Inc.. 
and  C.  &  F.  Trucking  &  Contract- 
ing Co..  Great  Falls,  Mont,  Sch. 
1,  $2,626,722.50 ;  Sch.  2,  $4,577.961 ; 
Sch.  3.  $3,369,050;  Sch.  4,  $2,865.- 
278;  Sch.  5.  $2,296,667.50;  Sch.  6, 
$3,580,577:  Sch.  7,  $3,172,720;  Sch. 
8,  $2,406,898. 

Schedules  1,  2,  3  and  4  or  5,  6,  7  and 
8  are  conditioned  that  either  group 
will  be  awarded  as  a  unit  or  none. 
Several    conditions     relative     to     bar 

pits. 

(G)  Brown  &  Root,  Houston,  Texas, 
and  Martin  Wunderlich.  Jeffer- 
son Citv.  Mo.,  Sch.  2,  $2,825,549; 
Sch.  2,  $3,898,597 ;  Sch.  3,  $2,913,- 
500;  Sch.  4,  $2,548,520:  Sch  5.  $2,- 
237,349;  Sch.  6,  $2,925,347;  Sch.  7. 
$2,360,930;  Sch.  8.  $2,918,380. 

(H>  E  -H.  Honnen  Construction  Co., 
Morrison-Knudsen     Co.,    Conden- 
Cunningham  Co.  and  Peter  Kie- 
wit Sons  Co.,  Omaha,   Neb.,  Sch. 
1,    $3,004,139;     Sch.    2,     $4,417,718; 
Sch.   3,  $3,282,750;   Sch.   4,  $2,744,- 
323 :  Sch.  5.  $2.273,589 ;  Sch.  6.  $3,- 
322.518:   Sch.  7,  $2,585,800;  Sch.  8. 
$2,032,832. 
Schedules  1.  2,  3  and  4  are  tied  to- 
gether;  not  for  separate  acceptance. 
Schedules  5,  6,  7  and  8  tied  together; 
not  for  separate  acceptance. 
(I)  J.    A.    Tertellng    St    Sons,    Boise, 
Idaho,  Sch.  1  and  2,  no  bid;  Sch. 
3.   $3,165,585;    Sch.  4.   $2,635,487.50; 
Sch.  5  and  6,  no  bid;  Sch.  7.  |2,- 
366,345;  Sch.  8,  $1,853,593.50. 
The  three  apparent   low  unit  bids 
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The  following  contractors  have 
been  furnished  with  plans: 

Bressi  &  Bevanda  Constructors, 
Inc.,  417  S.  Hill  St,  Room  764,  Los 
Angeles. 

Caise  Construction  Co.,  2100  Wil- 
mingrton-San  Pedro  Rd.,  Berth  115, 
P.  O.   Box  6,   San   Pedro. 

Morrison  -  Knudsen  Co.,  810  Title 
Guarantee  BIdg.,  Los  Angeles,  and 
111  Sutter  St,  San  Francisco. 

Peter  Kiewit  Sons  Co.,  345  Kieways 
Ave.,  Arcadia,  and  442  Post  Stt  San 
Francisco. 

L.  A.  &  R.  S.  Crow,  4756  Valley 
Blvd.,  Los  Angeles. 

W.  G.  Davis,  935  Forum  BIdg.,  Sac- 
ramento. 

F.  A.  Famish,  50  Hawthorne  St, 
San  Francisco. 

Guy  F.  Atkinson  Co.,  22233  S.  Santa 
Fe  Ave.,  P.  O.  Box  259,  Long  Beach 
and  Wilmington,  and  Orange  and 
Railroad  Ave.,  South  San  Francisco. 

N.  M.  Ball  Sons,  Box  430,  Berkeley. 

E.  B.  Bishop,  P.  O.  Box  325,  Or- 
land,  and  P.  O.  Box  1811,  Long  Beach. 

T.  E.  Connolly,  461  Market  St,  San 
Francisco. 

Herbert  H.  Everist,  604  Mission  St.. 
San  Francisco. 

Mike  Halfitano  &  Son.  379  E.  3rd 
St.  Pittsburg. 

Qeorge  E.  France,  1509  College  Ave, 
Visalia. 

Harms  Bros.,  Route  O,  Box  2220, 
Sacramento. 

S.  A  Marshall,  2653  13th  St.,  Sacra- 
mento. 

H.  Earl  Parker,  12th  and  F  Sta., 
MarysvlUe. 

J.  R.  Reeves,  Box  1072,  Sacra- 
mento. 

A.  Teichert  &  Son,  Box  1433,  Sacra- 
mento. 

F.  P.  Basler.  750  Natoma  St,  San 
Francisco. 

Claude  C.  Wood.  Box  599.  Lodi. 

George  Pollock,  Forum  BIdg.,  Sac- 
ramento. 

George  E.  Murray,  1702  E.  Mari- 
posa Rd.,  Stockton. 

Staring  A  Gahraith,  218  College 
Ave.,  Modesto. 

Archie  L.  Till.  Yuba  City. 

Clyde  W.  Wood.  Inc.  6900  Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood. 

J.  E  Haddock.  Ltd..  3538  E.  Foot- 
hill Blvd..  Pasadena. 


Fredrickaon  Sc  Watson  Construction 
Co..  873  Slalt  Ave..  Oakland. 

Piombo  Bros.,  1671  Turk  St,  San 
Frandaoo. 

Fredrickaon  Broa,  1229  65th  St, 
Bmeryville 

Guerin  Bros.,  208  S.  Linden  Ave., 
South   San   Francisco. 

G«orge  F.  French  Jr.,  Box  307. 
Stockton. 

R  A.  Weitbrook.  1381  C  St,  Sacra- 
mento. 

Louis  Biasotti  ft  Son,  40  W.  Clay 
St,  Stockton. 


by  the  Department  of  Interior,  Bon- 
neville. Power  Admin.,  1300  NK  Union 
Ave.,  Portland  3,  under  Inv.  8600  for 
clearing  right  of  way  for  Shalton- 
Alljm  115  kv  tranamiaalon  Una.  ap- 
prox.  17  miles  in  length,  k>cated  In 
Mason  Co.,  Wash. 


38— ELECTRIC  UGHTENG  A 
TRANSMISSION  LINES 
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6/4/46 

BIDS   OPENED 

SAN  DIBOO.  Calif.  —  Haddock- 
Engineers.  Ltd..  129  W.  2nd  St.  Los 
Angelee  at  $48J00  submitted  the  low 
bid  to  the  U.  S.  Navy,  11th  Naval 
District  Public  Works  Department 
1220  Pacific  Highway,  San  Diego 
May  29  for  furnishing  all  neceaaary 
materials  an  equipment  and  perform- 
ing all  labor  for  the  instaJlation  of 
taxiway  lights  and  mlscellaneoua 
work  for  the  outside  heavy  duty  taxi- 
ways  at  the  Naval  Air  StaUon. 
North  Island.  San  Diego ;  Spec.  17787. 

The  bids  were: 

Haddock-fcngineers,    Ltd..     M8.660; 

California  Electric  Co..  J73.900; 

Ace  Electric  Co.,  177.700. 


6/3/46  u 

CONTRACT   AWARDED 

FAIRFIELD,  Montana.  —  Cahill 
Mooney  Conatr.  Co..  220  S.  Front  St. 
Butte,  at  $288J0&7&  awarded  contimct 
by  Sun  River  Elec  Coop^  Inc..  Fair- 
fteld.  Montana,  for  construction  of 
304  miles  rural  tranamiaalon  Un«a  in 
Teton.  Caacade,  Chouteau  and  Lewis 
and  Clark  Countiea 


88 
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6/3/46 

BIDS  OPENED 

SNOHOMISH  COUNTY,  Wash.— 
Agutter  Electric  Co.,  952  E.  Seneca 
Seattle.  WsiSh..  at  (1)  ^183.304  and 
(2)  $65,821,  submitted  the  low  to  the 
Bonnerville  Power  Administration, 
P.  O.  Box  35i37  1300  N.  E.  Union  Ave, 
Portland,  Ore.,  May  17.  for  the  con- 
struction of  the  71  mile  Arlington - 
BelUngham-Blaine,  230,000  volt  wood 
pole  transmission  line  and  a  steel 
tower  river  crossing  for  the  Bonne- 
ville transmgission  system  In  Snoho- 
mish County,  near  Arlington,  Wash. 

The  bids  1\-ere  taken  as  follows: 

(1)  stringing  three  conductors  per 
circuit  rtiile  including  attachment 
of  splicfls  and  accessories  for  50 
circuit  ihiles  amd  the  erection  of 
a  switching  tower  and  platform; 

(2)  stringing  of  3  conductors  for  20.1 
circuit  itiiles  and  construction  of 
a  switching  station  and  making 
groimdiitg  connections. 

The  bids  submitted  were: 

Agutter  Blectric  Co.,  (1)  $183,403, 
(2)  $65,821; 

Donovan,  Inc.,  St.  Paul,  Minn.,  (1) 
$191,137,   (2)  $150,953. 

Electric  Construction  Co.,  Tacoma, 
Wash.,  (1)  1224,140,  (2)  $70,500; 

Montgomery  Electric  Co..  Portland, 
Oregon   (1)   $229,019,  (2)  $76,931; 

Olson  Construction  Co.,  Salt  Lake 
City.   Utah,  (1)    $268,840,    (2)    $91,465. 
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6/3/46 

CONTRACT   AWARDED 

SHELTON-ALLYN,  Wash.,  — F.  E. 
Wilder,  Rt  No.  6,  Box  211,  Olympla, 
Wash.,    at    $59,400    awarded   contract 


6/27/46 

LOW  BIDDERS 

SIAST  SOUND,  Waah.— Montgom- 
ery Elec.  Co.,  217  Pine  St.  Seattle, 
at  $152,118.06  submitted  low  bid  to 
Orcaa  Power&  Light  Co..  B<aat  Sound, 
for  coiutructlon  of  76  miles  REA 
transmission  line  and  reconverting 
30  miles  of  line  in  San  Juan  Ca 
Plans  by  Elec  Engr.,  W.  6.  McCrea 
Jr..  241  Perkins  BIdg.,  Tacoma. 

Second  and  third  low  bids  follow: 
Agutter   Elec    Co.,    Seattle.    8158,- 
958.09: 

Elec.    Conatr.    Co.,    Taooma,    $196,- 
134.09. 
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5/27/46 

BIDS  WANTED 

PORT  HUENEME,  Ventura  Coun- 
ty. Calif.— Until  June  14. 11  a.  m.,  bida 
will  be  received  by  the  U.  8.  Navy, 
U.  S.  Naval  Construction  Battalion 
Center. (  U.  S.  Naval  SUtion.  Port 
Hueneme,  for  installation  of  a  tele- 
graphic fire  alarm  system  and  other 
miscellaneous  related  work,  all  com- 
plete and  ready  for  use.  The  project 
involves  outside  services,  cable  dis- 
tribution system,  fire  alarm  boxes. 
recording  devices,  field  painting,  at 
above  location.  Spec.  No.  17844,  NOy 
13726.  Completion  in  250  days. 

lans  and  specifications  are  being 
prepared  by  Architects  Kistner.  Cur- 
tis and  Wright.  Architects  BIdg.,  816 
5th  St.  Los  Angeles,  and  are  ex- 
pected to  be  available  at  their  of- 
fice by  June  1,  upon  deposit  of  $10 
made  payable  to  Chief  of  the  Bureau 
of  Yards  and  Docks,  Navy  Dept 
Contract  will  be  awarded  by  June  30. 


PIPE 

PIPE  -  VALVES  .  FITTINGS 

Facilities  for  pip*  bending 
and  manijfolds 

Write  for  Pricae 

PaciHc  PipeCa. 

160  Spear  St.,  San  Franciaco 


r 


CORCiETE  CITTIRG   -   COMPRESSOR  REHTALS 

Portoble  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AYE. 
j  Phone  Mission  U36  -  0755 


6AMERST0R  ft  GREEN  LRMRER  CO. 

WholeuOe  and  Jobbinc  Yank 

LUMBER  .  TIMBERS  -  TIES  •  HR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 


Bar    F^ranclsco 
1800  ARMY  STREET 
AT  water  1800 


OaklanJ 
2001    LIVINGSTON    STREET 
KEIlog  4-18t4 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Comntarolal 
—FREE    ESTIMATES— 

^       ^       ^ 

Easy  Overhead  Door  Co. 

Phone  THomwall  S11S 
2808  San  Pablo  Ave^  Berkeley 


JOIST  HANGERS 

I  ALL    SIZES 

I        FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13«h   STREET,  SAN  FRANCISCO         -         MA.ket   S647 


cLay  products 

Specify  QUALITY  Material* 

N.  CLARK  &  SONS 

LOth  &  Division  Streets  •  SAN  FRANCISCO   -   KLondike  2-0462 
Main  Office  &  Factory,  401  Padflc  Ave^  Alameda  -  LAkehnrst  2-SS77 


Cement  Gun  Construction  Company 

GUNrtE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663    -    24  California  Street,  San  Frandaco 


ROOFING 


INDUSTRIAL  AND  COMMERCIAL  iUILDINttS 

COMPOSITION  AND  CORRU6ATE0  IRON  ROOK  REPAIRS 

PAiCO  ROOFS   •   PAICO  SHINGLES 

EsN^iotas  flodly  sabailtfad  fo  Gaaarol  Coatroctors  oa  aay 
typa  saw  Coattracflaa 

DONNELLY   ROOFING   CO. 

iS2  FULfON  STREET     •     P*osa  WAlaai  3S3«    •     SAN  FRANCISCO 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  hais  been  greatly  curtailed,  WE  DO  have  on 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

lames  C.  Franken  Co. 

1112  Polk  St.,  San  Francisco  9      Phone  GRaystone  5068 


FRIDAY,  JUNE  7.  1946 


DAILY    PACIFIC    BUILDER 


39^-SEWERS 
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«/4/46 

BIOS  WANTED 

EL  CENTRO.  Imperial  Co..  Calif. 
-Until  June  2«.  7:30  p.  m.,  bids 
^^^^^^  , Received  by  the  city  clerk 
of  the  city  of  El  Centre,  for  the  con- 
«trucUon  of  a  reinforced  concrete 
main  drain  pipes,  reinforced  con- 
crete box  conduits,  with  catch  baa- 
Ins  connecting  pipes,  manholes,  spe- 
cial  structures  and  appurtenant 
work,  for  a  portion  of  the  City  of  El 
Centro.  Completion  time  May  31, 
1»47.  Plans  and  specifications  were 
prepared  by  Engineers  LIppincott 
and  Rowe,  room  805  Petroleum  Bide. 
Los  Angeles,  and  are  available  from 

2*n  S?®^°'  .""*  ^*y  engineer.  City 
rtaii,  iLi  Centro,  upon  payment  of 
»15;  guarantee  of  10%  to  accompany 
bids.  ' 

6/3/46  gj, 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —J.  N.  Pitcher 
70  Moltke  St..  Daly  City,  at  $9217.50 
awarded  contract  by  the  Department 

Spec.  20.088  for  test  borings  at  North 
Point  sludge  treatment  plant  site 
near  Islals  Creek. 


40—         STREETS  AND 
HIGHWAYS 


40 


6/4/46 

LOW   BIDDER 

ARIZONA— Bartol  and  Shearer 
South  7th  Ave.,  Phoenix,  at  $42,- 
167.53  submitted  the  low  bid  to  the 
Arizona  State  Highway  Commission, 
Phoenix.  Ariz.,  May  28  for  the  grad- 
ing, draining  and  application  of  se- 
lect material  and  bituminous  surface 
on  3  miles  of  highway  located  about 
8  miles  south  of  Phoenix  and  ex- 
tending east  from  South  Central 
Ave.;  S.  23  (2)  AFE  667;  completion 
time  Sept.  15,  1946. 
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6/4/46 

NO     BIDS    RECEIVED 

LAKE  COUNTY,  Oregon— No  bids 
were  received  May  28  by  the  I>ubllc 
Roads  Administration,  808  Bedell 
Bldg.  Portland,  Ore.,  for  furnishing 
the  material  and  performing  the 
work  for  Oregon  Forest  Highway 
Project  30-A3,  El.  The  work  Involves 
grading,  surfacing  and  bituminous 
surfacing  Klamath  Falls-Lakeview 
Highway,  Fremont  National  Forest, 
Lake  Coimty,   Oregon. 

6/3/46  40 

FUNDS    APPROVED 
STREET  IMPROVEMENTS 

Cost.   $85,510. 
NORTH   SACRAMENTO.   Sacramen- 
to   Co.,    Calif. 
(1)  paving,  repavlng,  and  curbs  and 
gutters    on    6th    St.,    from    El    Ca- 
mlno    to    Santiago    Ave.,    Santiago 
Ave.    between   Traction    Ave.    sjid 
7th    St.;    and    Plaza  Ave.    between 
Traction  Ave.  and  8th  St.,  and   (2) 
paving,    repavlng    and    curbs    and 
gutters  on  El  Monte  Ave.   between 
8th    St.    and    Lampasas    Ave. ;    on 
8th  St.,  between  Plaza  and  Lampa- 
sas Aves. ;    7th    St.,    between    San- 
tiago and  Lampasas  Ave.,  and  on 
Traction  Ave.,  between  El  Camino 
and  Lampasas  Aves. 
Owner — City    of    North    Sacramento, 
Kenneth     R.     Hammaker,     mayor, 
City  Hall. 
Engineers — Prury    Butler   and    O.    L. 
Caen,   Nicolaus   Bldg.,   Sacramento. 
Funds  in  the  amount  of  $4625  have 
been   approved  to  assist  in  prepara- 
tion   of   plans,    according    to    Wright 
L.    Felt,    Dlv.    Engr.,    of    Bureau    of 
Community      Facilities      of      Federal 
"Works  Agency. 


tock  in  stockpllM.  This  project  may 
b«  bid  In  combination  with  the  Bly- 
Eaat  Forest  Boundary  Rock  Pro- 
duction Project  in  Klamath  and 
Lake  Countlea. 

Low  Bidder  —  Warren  Northwest 
Inc.,   Portland,    $39,960. 

Klamath  and  Lake  Countlea:  Bly- 
Elaat  Forest  Boundary  Rock  Pro- 
duction Project  on  the  Klamath  Fails 
Lakevlew  Highway.  State  Project. 
Requires  approximately  12.200  cxl 
yds.  crushed  rock  In  stockpiles.  This 
project  may  be  bid  in  combination 
with  the  Dairy  Rock  Production 
Project  in  Klamath  County. 

Low  Bidder— M.  C.  Lininger  &  Sons, 
Medford,  Ore.,  $38,680. 

Lane  County:  Construct  156  ft 
concrete  pile  trestle  bridge  on  Pa- 
cific Highway  at  Jimction  City.  State 
Project.  Requires  approximately  520 
cu.  yds.  class  "A"  concrete,  102,000 
lbs.  metal  reinforcement,  and  326  lin. 
ft.  steel  handrail;  also  furnish  and 
drive  108  precast  concrete  piles  18 
feet  in   length. 

Low  Bidder  —  Archie  R.  AverUl, 
Portland,    $33,638. 

Multnomah  County:  Front  Avenue 
(Sheridan  Street-Bancroft  Street) 
Section  of  the  Pacific  Highway  West 
Federal  Project  No.  UI-306  (5).  0.69 
mile  of  grading  and  paving;  also 
construction  of  five  major  reinforced 
concrete  structures.  Requires  ap- 
proximately 118,000  cu-  yds.  excava- 
tion, 38  concrete  manholes,  100  con- 
crete Inlets,  2,260  cu.  yds.  concrete 
In  walks,  curbs.  Islands,  etc,  970  lin. 
ft  guard  rail,  330  lin.  ft.  metal  fence, 
820  lin.  ft.  pipe  railing,  18,500  lin.  ft 
treated  piling,  5,600  cu.  yds.  concrete 
reinforcement,  electrical  fixtures 
In  major  structures,  988,000  lbs.  metal 
and  wiring.  10,800  cu.  yds.  gravel 
base,  2,200  cu.  yds.  crushed  base  ma- 
terial, 42,500  sq.  yds.  Portland  cement 
concrete  pavement  This  project  may 
be  bid  in  combination  with  the  West 
End  Ross  Island  Bridge  Ramps  Proj- 
ect  in   Multnomah   Coimty. 

No  bids  received. 

Multnomah  County:  Widen  West 
end  of  Ross  Island  Bridge  on  Front 
Avenue.  Project  In  Portland.  Federal 
Project  No.  UI-306  (5).  Requires  ap- 
proximately 230  cu.  yds.  structural 
excavation,  520  cu.  yds.  class  "A" 
concrete,  94,000  lbs.  metal  reinforce- 
ment and  460  lin.  ft.  concrete  hand- 
rail. 

Low  Bidder — Birkemeler  &  Sare- 
mal.    Portland,   $54,170. 

Wallowa  County:  South  Unit,  En- 
terprise-Forest Boundary  Section  of 
the  Enterprlse-Lewiston  Highway. 
Federal  Project  No.  S-74  (1).  7.74 
miles  of  grading  and  oil  ma  surfac- 
ing; also,  furnishing  2,500  cu.  yds. 
crushed  rock  In  stockpiles.  Requires 
approximately  62,000  cu.  yds.  excava- 
tion, 61,300  cu.  yds.  crushed  rock,  590 
tons  a^phaltic  materials,  and  55  rods 
woven  wire  fence. 

Low  Bidder— E.  C.  Hall,  Portland, 
$198,601. 


4  0 
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6/3/46 

BIDS    REJECTED 

SONOMA.  Sonoma  Co.,  Calif.— City 
of  Sonoma  rejected  bids  submitted 
for  improvement  of  Napa  St.,  along 
the  Plaza  frontage  between  1st  St. 
East    and   Ist    St..    West. 

Bids   were: 

C.  M.  Syar,  Vallejo.  $6,989.80; 

E.  A.  Forde,  San  Anselmo,  $7,520.75. 
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5/27/46 

LOW    BIDDERS         - ^ ..  . 

OREGON.  —  Following  submitted 
low  bid.s  to  the  Oregon  State  High- 
way Commission,  Public  Service 
Bldg.,  Portland,  for  construction  as 
follows : 

Benton  and  Lincoln  Counties: 
Eddy-ville-Blodgett  Section  of  the 
Eddyville-Blodgett  Secondary  High- 
way. State  Project.  18.92  miles  of  sur- 
facing. Requires  approximately  46,000 
cu.  yds.  crushed  rock  or  crushed 
gravel  surfacing  materials.  This  proj- 
ect may  be  bid  In  combination  with 
the  Toledo-Blodgett  Rock  Production 
Project  in  Benton  and  Lincoln  Coun- 
ties. 

Low  Bidder— J.  N.  &  M.  J.  Conley, 
Portland.   $156,825. 

Douglas  County:  Remove  existing 
timber  deck  from  bridge  over  South 
Umpqua  River  on  Oak  Street  in 
Roseburg  and  replace  with  steel 
stringers  and  open  grid  steel  deck- 
ing. Requires  approximately  14.000 
dq.  ft  decking.  This  is  a  County  Proj- 
ect advertised  in  behalf  of  Douglas 
County  Court  which  Court  will  be 
respon.sible  for  acceptance  or  rejec- 
tion of  bids,  award  of  contract,  and 
payment  for  work. 

Low  Bidder— Kern  &  Kibbe,  Port- 
land.   $60,033.62. 

Jackson  County:  Construct  180  ft. 
concrete  bridge  over  Little  Butte 
Creek  between  Third  and  Hamilton 
Streets  in  the  town  of  Eagle  Point 
Requires  approximately  100  cu.  yds. 
excavation,  200  cu.  yds.  concrete. 
74.000  lbs.  reinforcing  metal  and  380 
lin.  ft.  metal  handrail.  This  Is  a 
County  Project  advertised  for  and 
in  behalf  of  Jackson  County  Court 
which  Court  will  be  responsible  for 
acceptance  or  rejection  of  bids,  award 
of   contract,   and   payment  for  work. 

No    bids    received. 

Jackson  County:  Widen  existing 
bridges  over  Reese  Creek.  Little 
Butte  Creek,  and  Antelope  Creek  on 
Crater  Lake  Highway.  Federal  Proj- 
ect No.  S-47  (4).  Requires  approxi- 
mately 92D  cu.  yds.  structural  exca- 
vation, 740  cu.  yds.  class  "A"  con- 
crete, 113.600  lbs.  metal  reinforce- 
ment and  640  lin.  ft  metal  handrail. 

Low  Bidder  —  McNutt  Bros., 
Eugene.  Ore.,  $79,232. 

Klamath  County:  Dairy  Rock  Pro- 
duction Project  on  the  Klamath  Falls 
Lakevlew  and  Dairy-Bonanza  High- 
ways. State  Project  Requires  ap- 
proximately   12,600   cu.    yds.    crushed 


FOR  RENT 

CONTRACTORS 
EQUIPMENT 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOIILE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS,  VIBRATORS 

GENERATORS 

• 

H.     STECKER 

PHONI 

BERKELEY  2752 


5/29/46 

LOW    BIDDERS 

STATE  OF  WASHINGTON.— The 
following  submitted  low  bids  to  Clar- 
ence B.  Shain,  Stat?  of  Washington 
director  of  highways,  Olympia,  Wash., 
for  construction  as  follows : 

1.  Section  1,  7.0  miles  of  Primary 
State  Highway  No.  7,  Highline  Canal 
to  Alkali  Ikes,  in  Kittitas  County,  a 
State  Project,  constructlong  Non- 
Skid  Single  Seal;  Section  2,  10.526 
miles  of  Primaiy  State  Highway  No. 
11,  Sagemoor  to  Connell,  in  Frank- 
lin County;  Federal  Aid  Project  No. 
F-180(6) ;  both  projects  involve  a 
total  of  about  1,260  cubic  yards  of 
Crushed  Slineral  Aggregate  from 
Stockpile,  2,550  cubic  yards  of  Crush- 
ed Cover  Stone  from  Stockpile,  337 
tons  of  Bituminous  Cement  MC-2,  100 
tons  of  Bituminous  Cement  RC-4, 
and  other  items. 

Low    bidder : 

Diesel  Oil  Sales  Co.,  2155  Northlake, 
Seattle,  $22,204.95. 
Only  other  bidder: 
McAtee  &  Heathe,  Spokane,  $25,900. 

2.  Grading,  surfacing  and  con- 
structing two  steel  and  concrete 
bridges  over  Soleduck  River  on  1.774 
miles  of  Primary  State  Highway  No. 
9,  Sniders  Ranger  Station  East  and 
West,  McDougal  Creek  Revision,  in 
Clallam  County,  Federal  Aid  Priject 
No.  170(10),  involving  about  18.92 
acres  of  Clearing,  11.56  acres  of  Grub- 
bing, 112,030  cubic  yards  of  Common 
Ebccavation,  3,500  cubic  yards  of 
Solid  Rock  Excavation,  7,480  cubic 
yards  of  Selected  Roadway  Borrow, 
4,110  cubic  yards  of  Crushed  Stone 
Surfacing,  490  cubic  yards  of  Crushed 
Cover  Stone,  340  cubic  yards  of 
Crushed  Mineral  Aggregate.,  3,230 
linear  feet  of  Beam  Guard  Rail,  5,150 
linear  feet  of  Special  Wood  Gutter, 
1.019  linear  feet  of  Culvert  Pipe,  744 
cubic  yards  of  Concrete  Class  A, 
446  cubic  yards  of  Concrete  Class 
F,  366  cubic  yards  of  Concrete  Class 
H,  640  linear  feet  of  Reinforced  Con- 
crete Bridge  Railing,  247,000  pounds 
of  Steel  Reinforcing  Bars,  568,000 
pounds  of  Structural  Steel.  5.200 
pounds  of  Cast  Steel,  and  other 
items. 

Low   bidder: 

M.  P.  Butler,  3419  SW  13th,  Seattle, 
$319,510.25. 

Only  other  bidder: 

Nygren  &   Badraun,    Seattle,   $340,- 

961.23. 

3.  Constructing  a  steel  and  rein- 
forced concrete  overcrossing  struc- 
ture, 618.5  feet  long,  to  carry  Pri- 
mary State  Highway  No.  15  over 
Great  Northern  Railway  tracks. 
Scenic  Vicinity  In  King  County,  Fed- 
eral Aid  Project  No.  FG-293(11),  in- 
volving about  1,024  cubic  yards  of 
Structural  Excavation,  1,110  cubic 
yards  of  Concrete  Class  A,  245  cubic 
yards  of  Concrete  Class  F,  1,244  lin- 
ear feet  of  Reinforced  Concrete 
Bridge  Railing,  327,000  pounds  of 
Steel  Reinforcing  Bars,  552.000  pounds 
of  Structural  Carbon  Steel,  3,800 
pounds  of  Cast  Steel,  and  other  items. 

Low  bidder: 

Neukirch    Bros.,    745    Bellevue    N., 
Seattle,  $179,745. 
Only  other  bidder: 
Nygren  &  Badraun,  Seattle,  $206,338. 

4.  Grading,  surfacing  and  con- 
structing a  concrete  pile  and  flat 
slab  bridge  on  8.427  miles  of  Secon- 
dary State  Highway  No.  1-R,  Junc- 
tion P.S.H.  No.  1  to  Junction  S.S.H. 
No  1-Q,  in  Cowlitz  County,  Federal 
Aid  Project  No.  S-13(3),  Involving 
about  12,680  cubic  yards  of  Unclass- 
ified Excavation,  50.600  cubic  yards 
of  Selected  Roadway  Borrow,  22,300 
cubic  yards  of  Crushed  Stone  Sur- 
facing, 3,920  cubic  yards  of  Crushed 
Cover  Stone,  3.590  cubic  yards  of 
Crushed  Mineral  Aggregate,  134  cubic 
yards  of  Concrete  Class  A,  30,000 
pounds  of  Steel  Reinforcing  Bars,  650 
imear  feet  of  Precast  Concrete  Pil- 
ing, 279  linear  feet  of  Culvert  Pipe, 
and  other  itemis. 

Low  bidder: 

Peter  Kiewit  Sons  Co.,  1403  W.  45th, 
Seattle,  $179,581.60. 
Only  other  bidder: 
J.  D.  Shotwell,  Tacoma.  $199,t)09.42. 

5.  Ditching,  surfacing  and  con- 
structing a  Light  Bituminous  Sur- 
face Treatment  and  manufacturing 
and  stockpiling  mineral  aggregates 
on  16.7  miles  of  Secondary  State 
Highway  No  2-G,  Edwall  to  Sprague, 
in  Lincoln  County,  a  State  Project 
involvmg  about  51.270  cubic  yards 
of  Ballast,  17,350  cubic  yards  of 
Crushed  Stone  Surfacing,  4,510  cubic 
yards  of  Crushed  Cover  Stone.  6,460 
cubic  yards  of  Cnished  Mineral  Ag- 
gregate, 490  tons  of  Bituminous  Ce- 
ment   MC-2,    and  other   items. 

Low  bidder: 

Carbon  Bros.,  N.  S430  Cook,  Spo- 
kane, $153,312. 

Second,  third  and  fourth  low  bid- 
ders: 


Nyber^  Constraction  Co,  Taxdley, 
$lM.2e&fiO. 

Max  J.  Kuney  Co.,  Spcdume.  flM.- 
783.00. 

JosUn  &  ICcAlister,  Spokane,  $163,- 
340. 

&  Surfacing  and  constructing 
Light  BitumniuouB  Surface  Treat- 
ment on  13.00  miles  of  Secondaiy 
State  Highway  No.  4-B,  WUbur 
South,  in  Lincoln  County,  a  State 
Project  involving  about  33,670  cubic 
yards  of  Selected  Roadway  Borrow, 
12,100  cubic  yards  of  Cnished  Stone 
Surfacing,  5,300  cubic  yards  of  Crush- 
ed Cover  Stone  and  1,690  M.  Gallons 
of  Water. 

Low  bidder: 

Nyberg  Construction  Co.,  Yardley, 
$83,452. 

Second,  third  and  fourth  low  bid- 
ders: 

Carbon  Bros.,  Spokane,  $89,493.60. 

J.  H.  Collins  &  Co.,  Walla  Walla, 
$101,617.90. 

Consolidated  Construction  Co.,  Ta- 
coma, $108,563. 

7.  Grading  and  surfacing  on  4.872 
miles,  constructing  a  Light  Bitumi- 
nous Surface  Treatment  on  6.929 
miles  and  constructing  a  Pile  Trestle 
on  the  Diamond  -  Endicott  Road, 
Whitman  County  Road  Project  No. 
31.  Federal  Aid  Project  No.  S-139(l), 
Involving  about  67,940  cubic  yards  of 
Common  Excavation,  15,690  cubic 
yards  of  Solid  Rock  Excavation,  16,- 
735  cubic  yards  of  Crushed  Stone 
Surfacing,  1,978  cubic  yards  of 
Crushed  Cover  Stone,  201.3  tons  of 
Bituminous  Cement  MC-2,  2.28 
M.B.M.  of  Treated  Timber  and  Lum- 
ber, 9.982  M.B.B.  of  Untreated  Tim- 
ber and  Lumber,  200  llneral  feet  of 
Treated  Timber  Piling,  1,172  linear 
feet  of  Culvert  Pipe,  and  other  items. 

Low  bidder: 

F.  H.  Deatley  &  Co.,  222  2nd  Ave., 
Lewiston,  Idaho,  $85,965. 

Second,  third  and  fourth  low  bid- 
ders: 

Harold  T.  Mast,  Colfax,  Wash., 
$109,495.10. 

Majc  J.  Kuney,  Spokane,  $111,950.09. 

Colonial  Construction  Co.,  Spokane, 
$144,746.95. 
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6/3/46 

COMPLETING  PLANS 

SAN  MATEO,  Calif.  —Engineer  W. 
D.  Soule,  318  B.  St,  San  Mateo,  is 
completing  plans  for  street  Improve- 
ments in  Meadow  Heights  for  the 
City  of  San  Mateo. 

Work  involves: 

(1)  2102    cu.    yds.    grading; 

(2)  23950    sq.     ft    asphalt    surfacing 
and    crusher    run    base; 

(3)  56  lin.  ft  Type  A  curbs  and  gut- 
ters; 

(3)  1969  sq.  ft  type  B  do.; 

(5)  810   ft   4   in.    concrete   sidewalk; 

(6)  1150  lin.  ft  6in.  sanitary  sewers; 

(7)  5  manholes; 

(8)  887  lin.  ft.  21  in.  concrete  storm 
sewer; 

(9)  1007  each  3x6  headerboard. 


6/4/46  40 

BIDS  WANTED 

STATE  of  Washington— Until  June 
18.  10  a.  m..  bids  will  be  received  by 
State  of  Washington  Director  of 
Highways,  Clarence  B.  Shain,  Olym- 
pia. Wash.,  for  construction  as  fol- 
lows : 

1.  Manufacturing  and  stockpiling 
crushed  stone  surfacing  top  course 
and  mineral  aggregate  on  Section  1, 
Primary  State  Highways  Nos.  2  and 
15 — Iron  Creek  to  Leavenworth ;  sec- 
tion 2,  primary  state  highway  No. 
15 — Gaynor  to  Leavenworth  and  sec- 
tion 3,  secondary  state  highway  No. 
15-C.  Plain  to  Leavenworth,  a  state 
project  in  Kittitas  and  Chelan  coun- 
ties, involving  about  18,510  cubic 
yards  of  mineral  aggfregate  in  stock- 
piles. 3,000  cu.  yds.  of  crushed  stone 
surfacing  top  course  in  stockpiles 
and  2000  cubic  yards  of  waste  screen- 
ings in   stockpiles. 

2.  Constructing  3.6  miles  of  non- 
skid  single  seal  treatment  schedule  A 
on  section  1.  primary  state  highway 
No.  5.  Carbonado  to  Fairfax  and  0.97 
miles  of  non-skid  single  seal  treat- 
ment schedule  C  on  section  2.  State 
Historical  road  No.  1.  junction  of 
P.S.H.  No.  1  to  Sprague  Avenue  and 
by  draining,  surfacing  and  construc- 
ting a  light  bituminous  surface  treat- 
ment on  5.145  miles  of  section  3, 
State  Historical  road  No.  1,  McKin- 
ley  Avenue  in  Tacoma  to  Pioneer 
Avenue  in  Puyallup,  a  state  project 
in  Pierce  Coimty.  involving  about 
275  cubic  yards  of  excavation,  6,860 
cubic  yards  of  selected  roadway  bor- 
row, 1,660  cubic  yards  of  crushed 
stone  surfacing,  150  tons  of  Bitumi- 
nous cement,  70  cubic  yards  of  con- 
crete. 9,310  pounds  of  steel  reinforc- 
ing bars,  1,044  linear  feet  of  pipe 
culverts  and   other  Items. 

3.  Constructing  non-skid  single 
seal  treatment  schedule  A  on  12.8 
miles  of  section  1.  primary  state 
highway  No.  9,  Fairholm  east  and  a 
light  bituminonus  surface  treatment 
method  A  on  10.6  miles  of  section 
2.  secondary  state  highway  No.  9-A, 
Twin  to  Pysht,  a  state  project  in 
Clallam  county.  Involving  about  2,- 
560  cubic  yards  of  mineral  aggregate 
from  stockpiles  2,720  cubic  yards  of 
placing  crushed  cover  stone  from 
stockpiles.  10.6  miles  of  preparation, 
construction  and  finishing  and  490 
tons  of   bituminous  cement. 

4.  Cleaning  and  painting  the  two 
existing  steel  spans  of  the  Queets 
River  bridge  on  primary  state  high- 
way No.  9.  at  Queets.  in  Jefferson 
county,   a  state  project 

5.  Grading,  ballasting,  surfacing 
and  constructing  asphaltic  concrete 
pavement  on  3.298  miles  of  primary 
state  highway  No.  13,  Grays  Harbor 
county  line  to  Smith  Creek,  in  Paci- 
fic county,  federal  aid  project  No. 
F-187  (7),  Involving  about  10.0  acres 
of  clearing,  8.1  acres  of  grubbing, 
14,320  cubic  yards  of  unclassified  ex- 
cavation, 28.370  cubic  yards  of  bal- 
last. 11,180  cubic  yards  of  crushed 
stone  surfacing.  7.470  tons  of  Type 
I-l  asphaltic  concrete,  29.17  cubic 
yards  of  concrete  class  A,  75  linear 
feet  of  culvert  pipe,  and  other  Items. 

6.  Grading  and  surfacing  0.133 
mile  of  Pierce  county  road.Ohop  to 
Eatonville-Connection  to  Washington 
Avenue,  federal  aid  project  No.  S-105 
(1),  involving  about  1,500  cubic  yards 
of  common  excavation,  1,300  cubic 
yards  of  solid  rock  excavation,  1,060 
cubic  yards  of  selected  roadway  bor- 
row. 192  cubic  yards  of  crushed  stone 
surfacing,  42  linear  feet  of  culvert 
pipe,    and    other    items. 

7.  Grading  and  surfacing  0.871 
miles  of  Skamania  county  road,  loop 
road,  vicinity  of  Stevenson,  federal 
aid  secondary-  project  No.  S-114  (1). 
involving  about  5.8  acres  of  clearing, 
3.7  acres  of  grubbing,  21.890  cubic 
yards  of  common  excavation.  1.020 
cubic  yards  of  solid  rock  excavation. 
2,300  cubic  yards  of  pit  run  gravel. 
565  linear  feet  of  culvert  pipe,  and 
other    Items. 

8.  Grading  and  surfacing  on  2.494 
miles,  surfacing  only  on  0.320  mile 
and  constructing  light  bituminous 
surface  treatment  on  2.817  miles  of 
Whitman  county  road  project  No.  32. 
Olson  road,  federal  aid  secondary 
project  No.  S-140  (1),  havolving 
about  38.880  cubic  yards  of  common 
excavation,  9,178  cubic  yards  of 
crushed  stone  surfacing,  785  cubic 
yards  of  crushed  cover  stone,  81  tons 
of  bituminous  cement  MC-2,  652  lin- 
ear feet  of  culvert  pipe  and  other 
items. 

Federal  funds  have  been  allocated 
for   items   5,   6,  7,   and   8. 

Specs,  obtainable  from  above  of- 
fice upon  payment  of  $2.00. 


previously  report«i  Chiy  F.  Atldnsoo 
Co..,  Orange  and  Railroad  Aves., 
South  San  Frandsoo.  at  $l,279,Mfi, 
submitted  low  bid  and  was  awarded 
contract  by  the  Board  of  Supervisors 
of  Ventura  County,  Court  House, 
Ventura,  for  the  construction  of  Ma- 
il 11  ja  Dam  in  Ventura  County  for 
the  Coimty  Flood  Control  District 

The  Matilija  Dam  is  to  be  the  first 
unit  in  the  $3,400,000  water  storage 
measure  approved  by  the  voters  of 
Zone  1  October  16,  1945.  It  will  be  a 
concrete  arch  type  dam,  approxi- 
mately 620  ft  in  length  at  the  crest 
and  168  ft  high,  and  will  create  a 
reservoir  of  7000  acre  feet  capacity 
for  the  use  of  Ventura,  Ojai  and  sur- 
rounding territory.  The  site  chosen 
for  the  dam  Is  16  miles  north  of  Ven- 
tura on  Matilija  Creek,  approximately 
1000  feet  above  the  Matilija  Hot 
Springs   resort 

Plans  and  specifications  were  pre- 
pared by  EngWfeer  Donald  D.  War- 
ren, 500  S.  Figueroa  St.,  Los  Angeles. 

The  bids  were  taken  as  follows: 

(1>  lump  sum,  diversion  and  care  of 
river  and  unwatering  founda- 
tion; 

(2)  12,000  cu.  yds.  excav.  common 
below    elevation    1000 ; 

(3)  25,000  cu.  yds.  excav.  common 
above  elevation  1000; 

(4)  6000  cu.  yds.  excav.  rock  below 
elevation   1000 ; 

(5)  18,000  cu.  yds.  excav.  rock  above 
elevation   1000; 

(6)  1,400  ft  drill  grout  holes; 

(7)  2000  cu.   ft   pressure  grouting; 

(8)  15,000    lbs.    grouting   piping; 

(9)  55,000  cu.  yds.  mass  concrete  in 
dam; 

(10)  290  cu.  yds.  concrete  in  parapet, 

piers   and  bridge; 

(11)  2200  cu.  yds.  concrete  in  down 
stream  apron  and  valve  house 
foundation ; 

(12)  3000  lin.  ft  copper  sealing  strip 
in  contraction  joints; 

(13)  2600  lin.  ft  gsLlv.  sealing  strip 
in  contraction  joints; 

(14)  120.000  lbs.  relnf.  steel  In  dam, 
pier,  bridge  and  parapet; 

(15)  300  lin.  ft  vent  pipe  for  sluice 
gates; 

(16)  1000  lin.  ft  drainage  system; 

(17)  44,000  lbs.  trashrack  and  stem 
guide  frame; 

(18)  $10,000  allowed  misc.  metal  work 
(installatioA  of  district  furnish- 
ed  valves   and   sluice   gate) ; 

(19)  32,000  lbs.  water  piping,  incL 
flanges  couplings  and  manholes ; 

(20)  lump  sum,  valve  house  and  con- 
trol house,  excluding  valve 
house    found. ; 

(21)  100  squares  slipjoint. 

The  total  bids  submitted  were : 

(A)  Guy  F.  Atkinson  Co.,  $1,279,945; 

(B)  Macco  Construction  Co.,  $1,- 
381.890 ; 

(C)  L.  E.  Dixon  Co.,  $1,489,550; 

(D)  A  A  Teichert  &  Son,  $1,- 
614.600 ; 

(E)  Grafe  -  Callahan  Constr.  Co., 
$1,873,645. 

Units  bids  will  ge  given  shortly. 


e/s/4c 

Blot  WANTED 

BKLJCONT,  San  Mateo  Ca,  Caltf. 
— As  previously  reported  until  June 
17,  7 130  P.  M.,  bids  wlU  be  received 
by  the  Belmont  County  Water  Dis- 
trict, Folger  Dr.,  Belmont  for  con- 
struction of  water  mains.  Including 
fittings  and  valves,  in  and  for  the 
Homevlew  area. 

Specifications  prepared  by  Engi- 
neer W.  D.  Soule,  318  B.  St,  San 
Mateo,  and  may  be  obtained  upon 
deposit  of   $10. 

Work  involves: 

(1)  1300  Un.  ft  8  in.  cast  iron  pipe; 

(2)  866  lin.  ft  6  in.  do. 

(3)  5.000  Un.  ft   4  in.  do.; 

(4)  3200  lin.  ft   \  in.  copper  house 
connections ; 

(5)  2  each  8  In.  g^te  valves; 

(6)  12  each  6  In.  do.; 

(7)  12    each    4    in.    do.; 

(8)  162  each  %  in.  corp.  stops; 

(9)  10  each  fire  hydrants,   complete 
in  place; 

(10)  6  each  6x8  in.  tees; 

(11)  4  each  6x6  in.  do.; 

(12)  6  each   4x8  in.  do.; 

(13)  6  each  4x6  do.; 

(14)  162  each  curb  stops. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 
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6/4/48 

BIDS    WANTED 

CENTRAL  VALLEY  PROJECT, 
Calif.— Until  July  10.  2  p.  m,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  un- 
der Spec.  1369  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Coram  and 
Redding,  California,  at  the  option  of 
the  bidder,  carbondioxide  fire-ex- 
tinguishing equipment  for  Installa- 
tion in  the  Shasta  and  Keswick  Pow- 
er Plants,  Central  Valley  Project 
California.  The  apparatus  will  be  In- 
stalled by  the  Government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others  $1.00,  not  return- 
able. 


4  2 


6/4/46 

CONTRACTS  AWARDED 

SAN  FRANCISCO.  —  Acme  Brass 
Foundry,  Ajax  Foundry  Co.,  Empire 
Foundry  Co.,  M.  Greenberg's  Sons, 
C.  W.  Marwedel,  Pacific  Abrasive 
Supply  Co..  Scheid  Heavy  Hardware 
&  Steel  Co.  awarded  contracts  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  7216  for  furnish- 
ing and  delivering  hardware  and 
castings  for  term  June  1,  1946,  and 
ending  November  30.   1946. 


4  2 


6/3/46  40 

MATILIJA    DAM,   VENTURA   CO. 
COMPLETE   BIDS 
VENTURA  COUNTY,  Calif.  —  As 


6/7/46  ••40 

BIDS  OPENED 

SAN  LUIS  OBISPO  CO.,  Calif.— 
Fairey  -  Hammond,  Inc.,  564  Market 
St,  San  Francisco,  at  $95,750  sub- 
mitted low  bid  to  State  Division  of 
Highways.  G.  T.  McCoy,  state  high- 
way engineer.  Public  Works  Bldg., 
Sacramento,  for  about  2.1  miles  re- 
pairing existing  surfacing  by  con- 
structing crusher  run  base,  placing 
plant  mix  surfacing  thereon  and  ap- 
plying class  C  fine  seal  coat  and 
class  D  seal  coat  thereto  between 
Santa  Maria  River  and  l.f.  miles 
south  of  Nipomo,  San  Luis  Obispo 
County. 

The  work  involves: 

(1)  1300  cu.  yds.  imported  borrow; 

(2)  develop  water  supply  and  furnish 
water   equipment; 

(3)  340  M  gallons  apply  water; 

(4)  15.500  tons  crusher  run  base; 

(5)  280  tons  screenings  seal  coat; 

(6)  30    tons    asphaltic    emulsion    seal 
<.'oat ; 

i7>  80     tons     liquid     asphalt     (SC-2) 

prime  coat; 
(8)  6260  tons  plant  mix  surfacing. 

Total  bids  follow: 
(Ai    Fairey    -    Hammond,    Inc.,    San 

Francisco,  $95,750. 

(B)  Brown,    Doko    &    Baun,    Pismo 
Beach,  $98,813. 

(C)  Granite  Constr.  Co..  Watsonville, 
$106,568. 

Unit  prices  were: 

(A)  (B>  (C) 

(1) $1.15  $1.90  $1.15 

(2)   400.00         750.00         300.00 

(3) 2.00  2.00  2.00 

(4) 3.60  3.80  4.15 

(5) 5.75  6.00  5.85 

(6) „ 38.00  40.00  21.40 

(7» 22.00  19.00  14  75 

(8) 5.25  5.05  5.80 


6/4/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— Moore  Machin- 
ery Co.,  Van  Ness  Ave  and  Sacra- 
mento St.,  San  Francisco,  awarded 
contract  by  the  Purchaser  of  Sup- 
plies, 270  City  HaU,  under  Bid  No. 
3544  for  furnishing  and  delivering 
plate  bending  roll  for  the  San  FVan- 
cisco  Water  Department. 


4  2 


6/4/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— C.  O.  Davey 
Agency  awarded  contract  by  the  Pur- 
chaser of  Supplies,  270  City  Hall, 
under  Bid  No.  3537  for  furnishing  and 
delivering  public  address  system  for 
San  Francisco  Airport. 


6/7/46  ••40 

BIDS  OPENED 

SAN  BENITO  COUNTY,  Calif.— 
Granite  Constr.  Co..  Box  900,  Wat- 
sonville, at  $59,549.09  submitted  the 
low  bid  to  State  Division  of  High- 
ways, G.  T.  McCoy.  State  Highway 
Engineer,  Public  Works  Building, 
Sacramento,  for  about  1.6  miles  re- 
pairing by  cement  treatment  of  ex- 
isting base  and  surfacing,  placing 
)lant  mix  surfacing  thereon  and  plac- 
ing imported  borrow  on  shoulders 
and  applying  bituminous  surface 
treatment  thereto  bet.  Prunedale 
Junction  and  the  Santa  Clara  Coun- 
ty   Line   in   San    Benito   County. 

The  work  involves: 

(1)  850  cu.  yds.  imported  borrow; 

(2)  develop  water  supply  and  fur- 
nish water  equipment; 

(3>  314  M  gallons  apply  water; 

( 4 )  37,480  sq.  yds.  cement  treated 
base,  road  mixed; 

(5>  3370  bbls.  portland  cement  treat- 
ed base; 

(6)  78  tons  asphaltic  emulsion  cur- 
ing seal,  paint  binder  and  seal 
coat; 

(7)  350  tons  screenings  seal  coat; 

(8)  13,200  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
face treatment; 

(9)  140  tons  liquid  asphalt  (MC-3) 
bituminous  surface  treatment; 

(10)  5100  tons  plant  mix  surfacing; 

(11)  1500  lin.  ft  raised  bars. 
Total  bids  follow: 

(A)  Granite    Constr.    Co.,    Watson- 
ville.   $59,949.09. 

(B)  A    Teichert   &  Son,  Inc.,   Sacra- 
mento,  $65,620.50. 

Unit  prices  were: 

(A>  (B> 

(1)        $1.00  $1.45 

(2)  _._ 501.49  300.0t> 

(3)". 2.00  1.50 

(4) -27  .40 

(5)  —       ....     3.40  3.50 

(6)      35.00  27.00 

(7) 5.00  4.60 

(8) -10  -35 

(9) 2a00  19.50 

(10).! 54»  4.70 

(11)              1.00  1.20 


6/3/46  42 

BIDS  WANTED 

SAN  FRANCISCO.  —Until  June  14, 
3  p.  m.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3577  for  furnishing 
and  delivering  100  only  2-panel 
screens  for  the  School  Dept. 

Specs.,  obtainable  from  above  of- 
fice. 


43—    MACHINERY  AND 
EQUIPMENT 

6/6/46  4  3 

BIDS  WANTED 

RENO,  Washoe  Co.,  Nev.— Until 
June  20,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Washoe  County  Board 
of  Commissioners,  E.  H.  Beemer, 
clerk.  Courthouse,  Reno,  for  one  mo- 
tor grader. 

Specifications  obtainable  from  the 
above  office. 


41 GAS,  WATER  AND  OIL 

PIPE  LINES 


41 


6/3/46 

BIOS  WANTED 

SAN  DIEGO.  Calif  —Until  June  25, 
10  a.  m.,  bids  will  be  received  by  the 
city  council  of  the  City  of  San 
Diega,  for  the  construcUon  of  El 
Monte  pipe  line.  Section  II,  Lakeside 
to  Grossmont  Tvmnel.  consisting  of 
about  32,400  ft  of  68-inch  ID  steel  or 
reinforced  concrete  cylinder  pipe  and 
appurtenances,  trench  excavation, 
concrete  structures  and  miscellan- 
eous items:  Document  36S069. 

Specs,  obtainable  from  above  of- 
fice upon  deposit  <rf  $10. 


6/4/46  43 

BID  OPENED 

SAN  LUIS  OBISPO,  Calif.— C.  J. 
Harrington,  Box  573,  Santa  Maria, 
submitted  only  bid  to  the  State  Div- 
ision of  Highways,  L.  H.  Gibson,  dis- 
trict engineer,  50  Higuera  St,  San 
Luis  Obispo,  for  rental  of  one  oil 
distributor,  1000  to  1200  gallons  ca- 
pacity, and  one  tank  trailer,  2500  to 
3000  gallons  capacity,  for  use  in  San- 
ta Barbara,  San  Luis  Obispo  and 
Monterey  Countie.*:. 


5/27/46  ■*3 

CONTRACT    AWARDED 

OAKLAND.  Alameda  Co.,  Calif.— 
S.  C.  Giles  &  Co..  319  Elks'  Bldg., 
Stockton,  at  $82.35,  total  $45,292.50. 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District.  Room  406, 
512  16th  St.,  Oakland,  under  Spec.  67 
for  550  precast  concrete  beams. 

550  precast  reinforced  concrete 
bents  each  weighing  approximately  3 
tons,  delivered  along  East  Bay 
aqueduct  between  Holt  and  Old  River. 

5/27/46  *3 

CONTRACT  AWARDED 

OAKLAND.  Alameda  County,  Calif. 
—Western  Pipe  and  Steel  Co.,  200 
Bush  St.,  San  Francisco,  at  $1088, 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District.  Room  312, 
512— 16th  St,  Oakland,  under  Spec. 
1735  for  one  21-ft  6% -In  diameter, 
16-ft  l-ln.  high  bolted  steel  tank. 

5/29/46  *3 

BIDS  WANTED 

PROVO  RIVER  PROJECT,  Utah. 
—Until  June  14,  2  p.  m.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Re- 
clamation. Denver,  under  Spec,  1363 
for  furnishing  and  delivering  f.o-b. 
cars  at  the  shipping  point  or  fob  cars 
at  Nash.  Utah,  at  the  option  of  the 
bidder,  one  69-lnch  welded-plate-^teel 
siphon,  one  48-lnch  welded-plate-steel 
penstock,  one  48-lnch  welded-plate- 
steel  discharge  pipe,  and  one  36- 
Inch  welded-plate-steel  discharge 
pipe.  The  work  forms  a  part  of  the 
Deer  Creek  Division.  Provo  River 
Project,  Utah.  The  pipes  will  be  in- 
stalled  by  the  CJovemment 

No  charge  for  copnes  of  the  speci- 
fications to  prospective  bona  fide 
bidderB;  to  others  $1.00,  not  return- 
able 

5/29/46  *  ' 

BIDS  WANTED 

LOMA  LINDA,  San  Bernardino 
Co..  Calif.— Until  June  17,  11  A  M-, 
bids  \»ill  be  received  by  the  Board 
of  Supervisors.  County  Courthouse, 
San  Bernardino,  for  the  construction 
of  sewage  disposal  facilities  for  the 
Ix>ma  Linda  Sanitation  District  San 
Bernardino  County,  under  1911  Act 
The  treatment  plans  will  be  located 
approximate! v  150  feet  north  of  the 
Southern  Pacific  Railroad  and  2500 
feet  west  of  Anderson  St  on  L^t  12, 
Mound  City,  and  will  include  a  man- 
ually cleaned  primary  clarifier  and 
digester  with  gas  collection,  stand- 
ard trickling  filter  with  recirculation 
and  sludge  drying  beds.  Plans  were 
prepared  bv  Currie  Engineering  Co., 
219  Andreson  Bldg.,  San  Bernardino, 
and  are  available  from  that  office 
upMi  deposit  of  $20,  $10  of  which  is 
retumabla 


B/29/46 

BIDS  WANTED 

PROVO  RTVER  PROJJICT,  Utah. 
—Until  June  24,  2  p.  m.^  l^lds  will  b« 
received  by  the  U.  S.  But«au  of  Re- 
clamation, Denver,  under  Spec  'l365 
for  furnishing  and  deUvering  f.o.b. 
cars  at  theshipping  point  or  f.o.b. 
cars  at  Nash,  Utah,  one  horizontal 
shaft  centrifgugal  pump  with  a  ca- 
pacity of  65  cubic  feet  per  second 
under  a  pumping  head  of  108  feet 
one  l,000-hor8epower,  500  revolutions 
per  minjte,  horixontal-shaft  Francis- 
type  turbine  designed  for  direct-con- 
nection to  above  pump,  and  all  ac- 
cessories required  for  a  complete  op- 
erating unit  for  Jordan  Narrows 
Pumping  Plant  Deer  Creek  Divlsicm, 
rov  River  Project  Utah.  The  appara- 
tus will  be  Installed  by  the  Govern- 
ment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $L00,  not  retumablle. 


Fklzteaka,  Mon*  4k  Co.,  Kansas 
CItjr— Full  freight  aUowed— (1)  $4744^ 
(2)  IseaO;  total,  $10,868;  net 

Peerless  I>ump  Div..  Food  Mach- 
inery Corp..  Los  Angeles,  Calif.-^.o.b. 
destinaUon  —(1)  $4826.30,  (2)  $9997.- 
20;  toUl,   $10,033.50;   net 

Crane  O'nillon  Ca,  Denver,  Colo. 
—F.o.b.  destination— (1)  $5732.  (2) 
$5780;  total.  $11,512;  n^ 


CONTRACT    AWARDED 

COLUMBIA  BASIN  PROJECT. 
Wash.  —  Morgan  Engineering  Co., 
Alliance,  Ohio,  at  $264,234^27  award- 
ed contract  by  the  Bure«iu  of  Re- 
clamation, Denver,  Colo.,  under. 
Spec  1235  for  furnishing  and  dellv- 
ing  f.ab.  cars  at  the  shipptog  point 
or  f.o.b.  cars  at  Odair,  Wash.,  at 
the  option  of  the  bidder,  two  350- 
ton  double-trolley,  motor-operated 
overhead  traveling  cranes  for  the 
Grand  Coulee  power  plaibt  Colum- 
bia   Basin    Project,    Washington. 


6/3/46  43 

BIDS  OPENED 

KLAMATH  PROJECT,  Oregon - 
California. — The  Bureau  of  Reclama- 
tion, Denver,  Colo.,  received  bids  May 
24  for  furnishing  and  delivering  f.o.b. 
cars  at  shipping  point  or  f.o.b.  cars 
at  Merrill,  Ore.,  at  the  option  of  the 
bidder,  four  motor  driven  pumping 
units  for  installation  In  the  Adams 
pumping  plant,  Main  division,  Kla- 
math project  Oregon  -  California; 
Spec.  1285.  The  pumps  will  be  install- 
ed by  the  government. 

The  bids  were: 

Byron  Jackson  Co.,  — F.^.b.  I*  A. — 
(1)  $4910,  (2)  $5708;  tot^l,  $10,708; 
net. 


6/3/46  41 

CONTRACT  AWARDED 

YAKIMA,  Wash.  —  Berkeley  Steel 
Constr.  Co.,  Inc,  1331  E.  Shore  His^- 
way,  Beiiceley,  at  $5770  for  item  1 
awarded  contract  by  the  U.  S.  Bur- 
eau of  Reclamation,  Denver.  Cola, 
under  Spec  1244  for  furnishing  and 
delivering  f.ab.  cars  at  the  shipping 
point  or  f.ab.  cars  at  Whitstran, 
Wash.,  one  20-in.  diameter  steel 
pipe  for  siphon  "A"  and  one  20-in. 
diameter  steel  pipe  for  siphon  "B", 
including  3-ln.  gate  valves,  20-ln. 
sleeve  type  couplings,  20- In.  ex- 
pansion joints  and  all  necessary 
bolts,  nuts,  gaskets,  fittings  and 
square  packing,  but  not  Including 
sheet  packing  l>etween  supports  of 
siphons  and  concrete  supporting  an- 
chors and  piers,  for  Rosa  Division, 
Yakima  Project 


6/3/46  tt 

CONTRACT    AWARDED 

CENTRAL  VALLEY  PROJECT. 
California.  —  American  Bridge  Ca, 
Denver.  Colo.,  at  $159,556  f.o.b.  Gary, 
Ind..  awarded  contract  by  the  Bur- 
eau of  Reclamation,  Denver,  Colo., 
for  furnishing  three  15x10.05  ft.  coas- 
ter gates  for  Installation  at  the  in- 
takes at  three  of  the  penstocks  at 
the  Shasta  Dam,  Kennett  Division, 
Central  Valley  Project.  Calif.  Spec 
1223.  Bids  were  received  Apr.  23. 


6/3/46  4t 

BIDSWANTED 

SONOMA  CO.  Calif —Until  June 
13,  8  p.  m.,  bids  will  be  received  by 
the  Analy  Union  High  School  Dis- 
trict Burton  M.  Travis,  Clerii,  Se- 
bastopol,  for  one  school  bus  with  67- 
pupil  capacity. 


GASOUNE  AND  DIESE  GENERATORS 


Portable 
Lighting  Plants 

Remote  Control  or 
Automatic  Starting 

650  WatU  to  15  KW 

Generate  Your  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCK 


KERR  EQUIPMENT  CORAPANY 

160  Tenth  St.,  Cor.  Natbma  St.  -  San  Francisco  -  Ph.  MArket  1051 


Dhtribufors  for  .  ♦  . 
Sheet  Rock  •  Cerfainteed 
Roofing  Products 


Cement  •  Brick 
Netting  •  Lpth 


Mortar 
Gravel 


J.  S.  GUfiRIN  &  COMPANY 


720  FOLSOIM  STRIET 


Pfione:  SUtter  4696 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  ^  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


I 


666  Harrison  St. 


DO  5583 


San  Frandsoo 


CONFIDENCE 

WELL     PLACED 


•SAFETY 
•  STRENGTH 
•PERMANENCE 


in 


Michel  &  Pfeffer 
MEtAl  HAND  RAILS 


Michel  a  Pfeffer 
Iron  Works,  inc. 


jsp/sroN 


oeoci/rrs 


Tenth  end  Hon^ison  •  Son  Frencbco,  CeUfemki 


PACE  6 


DAILY     PACIFIC     BUILDER 


FRIDAY.  JUNE  7.  1946 


Ouildingr  Permife,  ConlrACtsJ Recorcletl  IVoficetiJ 


BUILDING  PERMITS 

Granted 

8AN  FRANCISCO 


JUNE  6,  1M6 


DWEULINGS  (1-fltory,  frame)  (2). 
16600  each;  E  line  Prague  290.  275 
E  Persia;  owner  and  builder,  A 
Nelson,  242  Ocean  Ave. 

DWELLINGS  (l-atory,  frame)  (2), 
$5000  each;  W  Ralston  250,  275  S 
Shields;  owner  and  builder,  F  H 
Thorinson,  16(^  Ocean  Ave;  plans 
by  owner. 

ALTER  (front  of  dwelling  and  re- 
plaster  inside),  |700;  1166-67  Scott 


Studebaker  Jr. 

Contractor — J.  P.  Owens. 

Recorded — June  6,  1M& 

Payments : 

Frame  up  — .«. 

Roof  on  and  plumbing  and 

electric  woric  in  place 

Plastered 
Completed 


.$1600.00 

.  1600.00 
.  1600.00 
.  1600.00 

35  days  after  completion IMO.OO 

TOTAL  48000.00 

Bond— 48000. 

Sureties — Standard    Accident    Insur- 
ance Co. 
Specifications  and  plans  filed. 


Pfamibii^  Permits 


Thompson  to  Amesen  Construc- 
tion Co May  28,  1046 

June  4,  1946— Lots  142,  143,  144,  De 
Martini  Tract  A  H  Klkington  to 
A  H  Elkington  and  Thomas  Va- 
lerga June  4,  1»46 


ALAMEDA  COUNTY 


OAKLAND 


S/E  cor.  13  tc  Bdwy.,  plumber.  1* 
St;    owner,    W    G  Steele;    builder,  |j.    Kruse;    owner.    Fosters,    18    fix 
Martinez   &.  Calhoun,   528  Hemlock 


St 

REPAIRS  (store  front  remove  wood 
floors,  install  foundation  and  con- 
crete   floor   and    tile    store   front), 

12200;  3370  10th  St;  owner,  Frank 
Louie;  builder,  Leonard  Salomon, 
1734  Broderick  St. 

DWELLINGS  (1 -story,  frame)  (9), 
14000  each;  S  Geneva  Ave  525,  560, 
685,  610.  635,  660,  685,  710,  735,  E 
Linda   Vista   Steps;    owner.    Atlas 


tures. 

1414    Havencourt    Blvd.;    plumber. 
J.    Zamenelli;    owner.   Matt  Plttlick; 
7  fixtures,  3  gsis  outleta. 
....2232  MacArthur  Blvd.;  plumber,  A. 
Beeman ;  owner,  A.  Beeman ;  1  water. 

1832  E  15th  St;  plumber,  E.  T. 
Dickey ;  owner,  E.  Dickey ;  5  fixtures, 
1  gas  outlet 

741-59th    St;    plumber,    (5eo.    May; 


Recorded  Accepted 

June  5,  1946 — House  on  Liot  79  and 
house  on  L.ot  10,  Block  C,  Map 
Del  Monte  Terrace,  San  Leandro. 
Calif.  Helmkamp  &  Kohler  to 
whom  it  may  concem.June  5,  1946 

June  5,  194ft— Lot  24,  Tract  700, 
San  Leandro.  Calif.  F  W  Valley 
and  W  G  Lincoln  to  Valley  & 
Lincoln  Co June  3.  1946 

June  6.  1946— Lots  20.  21  and  22. 
Block  Z,  Map  Ivey  Wood,  Oak- 
land. Harry  and  Esther  Schuster 
to  George  Calder June  5,  1046 

June  6,  1946— Ptn  Lot  8,  Block  N, 
Map  Moss  Estate,  Oakland.  Wm 
L  Maynard  to  whom  it  may  con- 
cern  June   6,   1946 

June  5,  1946 — Lots  1  and  2,  Block  F, 
Map  Townsite  Montclair,  Oak- 
land. Leslie  and  Ethel  V  Parkin- 
son to  C  W  Leerins May  30,  1946 

June  5,  1946—1361  105th  Ave,  Oak- 
land. Charles  and  Catherine  L 
Cohen  to  S  M  S  Insulation,  Paint- 
ing 4c  Roofing  Co Dec.  24,  1945 


titions  to  warehouse  and  office), 
$4000;  SE  comer  6th  and  Bluxome 
Sts;  owner,  Walworth  California 
Co;  builder.  Robert  L  Wilson,  1297 
Bush  St;  plans  by  owner. 
DWELLINGS  (1-story,  frame)  (24), 
S4000  each ;  NW  cor  Brookdale  and 
Geneva  Ave;  N  Geneva  25,  50,  75, 
100.   125.   150,  175,  225,  250,  275,  300, 


Frank   A    and    Helen    Dickey    to 

Robert  R  Rust May  10,  1946  co.,   alterations. 

June    5,    1946 — 3240   Kempton    Ave,  3^89         1449     polk; 

Oakland.  Leo  and   Robert   West-        heyms;      contractor, 
wood  to  whom  it  may  concern...      j const.  Co.  2  outlets. 

May   28,   1946 


owner,  T.   Clements;  3  fixtures.  .  ^    ,^^^     ,.„„„.     ,    ^    ^, 

3701    Young   Ave;    plumber,    H.    O.  j  J^^e  5,  1946— Lot  33,  Block  E,  Map 
Realty   Co;    builder.   Pacific   Coaist   Allen;  owner,  J.  Morbelle;  49  water.!     Claremont     Highlands,     Oakland 
Construction  Co,  1500  Judah  St        |     1120  Seminary  Ave.;  plumber,  Wm. 
REPAIRS  (replace  and  add  new  par-   Christy;   owner.  Turner;   6  fixtures, 
....  ..    _  _    _»,  ^   ^^^    outlets. 

558    34th    St;    plumber,    H.    Sogn ; 
owner,  G.  Jackson;  2  fixture.s. 

825  MacArthur;  plumber,  T.  Don--, 
aldson ;    owner,  W.   Hath. ;   25  water.  1  June  5,   1946—1129   Nielsen   St   Al- 
1525  5th  St. ;  plumber  Hufschmldt ;  I     bany.  Ben  and  Bemice  Loshakoff 

owner.  K.  O.  Connor;  1  fixture.  !      to  A  W  Sorensen May  31,  1946 

2602  Adeline  St.,  plumber,  Clarence  !  June  3,  1946—9427  MacArthur  Blvd. 
Eichanger;  owner,  C.  Thoma.s;  1  gas  j     Oakland.   Blanche  M   Stanton   to 

325,  350.  375,  400.   425,  450,  475,   500.  \  outlet.  |     M  Drlnkward May  18,  1946 

525.  550,  575  W  Brookdale  Ave ;  j  138  Adeline  St. ;  plumber.  J.  B.  1  June  3,  1946— Ptn  213.96  acres  land 
owner.  Atlas  Realty  Co ;  builder,  j  Morse ;  owner,  R.  E.  Martin ;  5  fix-  !  described  In  deed  recorded  April 
Pacific  Coast  Construction  Co,  1500  j  tures. 


3158  3006  Pierce;  owner,  Gebring; 
contractor,  Arc  Elect  Co.  3  outlets, 
3  switches,  2  plugs,  service. 

3154  E  Cayuga  225  N.  Onandago; 
owner,  Ellington ;  contractor.  Arc 
Elect   Co. 

3155  93  Elsie;  owner,  H.  A.  Thrall; 
contractor.  Arc  Elect  7  outlets,  7 
switches.  9  plugs. 

3150-58;  various  owners  and  lo- 
cations; contractor,  Brumlicld  Elect 
Sign    Co..    signs.  „ 

3159  397  Fern  Ave;  owner,  Mc- 
Avoy;  contractor,  Pac.  Elect  Const 
Co. 

3160  1522  Ellis;  owner.  Carlo  Broa. 
contractor.  Pac.  Elact  Coc  service, 
motors.  * 

3161  467  O'FarreU;  owner.  Ren- 
nay-Shry-ock ;  contractor.  Weber- 
Conroy. 

8162  N.  Geneva  Ave.  600  W.  Brook- 
dale Ave;  owner.  Pac.  Coast  Const 
Co..    contractor.   B.    J.   Dohery. 

3183  414  Douglas;  owner.  Eriand- 
sen;  contractor,  B.  J.  Doherty;  13 
outlets,  13  switches,  14  plugs,  service 

3164  674  Harrison;  owner,  Harb- 
and;  contractor.  B.  J.  Doherty;  37 
outlets,  10  switches,  12  plugs,  service. 

3165  241  Crescent  Ave. ;  contractor. 
Golden    Gate    Elect 

3166  144  Taylor;  owner,  Original 
Joe's;  contractor,  O'Keefe,  The  Fan 
Man;  1  outlet  motors. 

3167  1762  Buchanan;  contractor. 
W.  H.  Kirsten,  1  plug. 

3168  231  Sansome;  owner,  Parrott 
&  Co.  contractor,  Amer.  Elect  Const 


oA\'ner, 
Amer. 


Feld- 
Elect 


3170  336  Kearny;  owner.  Argo- 
naut Book  Shop;  contractor,  Amer. 
Elect.  Const.  Co.  alterations. 

3171  1287  Fulton;  owner,  E.  Vers- 
chllessen;  contractor,  Amer.  Elect 
Const  Co.  alterations. 

3172  1799  Filbert;  owner,  Mo- 
hawk Pet.  Co. ;  contractor,  Pac.  Elect 

switches,  1 


Judah  St;  plans  by  owner. 

MOVE  (residence),  ^000;  415  San 
Bruno  Ave;  owners,  Mr  and  Mrs 
Nello  Molandl ;  contractor,  John 
Newton   &    Son,  2029   Kirkham    St. 

REPAIRS  (remove  partitions  to  en- 
large store).  $940;  2754  24th  St; 
owner,  Kenneth  Gruen ;  builder, 
Richard   N   Tone,   1555   Page  St 

DWELLINGS  (1-story,  frame)  (3), 
15400  each;  N  line  Tucker  75.  100, 
125  E  of  Rutland ;  owner  and  build- 
er. The  Wilder  Co,  2826  Bayshore 
Blvd ;  plans  by  owner. 

REPAIRS     (remove     old     sign 


BERKELEY 


Const   Co.;   8   outlets,   3 
15,  1904,  Liber  966  Deeds,  page  157,        plug,    service,    motors. 
1     Oakland.  Joseph  Byron  Doner  to      .     3^73    20OO  Van   Niss   Ave.;   owner, 

!     Alfred  Yothers May  25,  1946  j  pj^(j_   x-Ray   Co. ;    contractor.    G.    H. 

[June  3,  1946— Ptn  12.39  acres  land      'Armstrong 


1921   Haste   St ;   owner,   Dr  Watts ; 
dealer.  Art  Johnson ;   wash  basin.        j 

1921  Ashby ;  owner,  Conroy ;  dealer,  ■ 
Art  Johnson;  sink.  I 

2605     Ellsworth;      owner,     Kistler;  i 
dealer.    Art    Johnson ;    water    closet ;  j 
wash    bsisln ;    bath    tub ;    sink ;    wash 
tub. 

1435      Summit ;      owner,      Jackson ;  > 
and  I  dealer.    Art  Johnson ;    water    closet ;  ! 


described  in  deed  recorded  in 
Liber  107  Official  Records,  page 
84,  Eden  Township,  Alameda  Co. 
Albert  C  Carter  to  whom  it  may 
concern __ May   31,    1946 


3174-81,  various  owners  and  loca- 
jtlons;  contractor,  Brite-Llte  Neon; 
I  signs. 


OAKLAND 


Liens  Ffled 


38034  485  6th  St;  owner,  Goodwill 
Industries;  contractor,  T  L  Rosen- 
berg; motors. 

38085  260  Mandalay  Rd;  owner, 
Chrla  Winiger;  contractor,  Soott- 
Buttner  BUectric;  range. 

38086  1003  San  Pablo  Ave;  owner. 
West  Coast  Pants  Co;  contractor, 
Scott-Buttner  Electric;  outleta;  al- 
terations. 

38037  2650  Maiket  St ;  owner.  Truck 
Yard;  contractor,  Vinc«it  Electric 
Motor  Co;  2  switches;  fixtures;  4 
plugs;  5  motors. 

38038  293  Mather;  owner,  Knox; 
contractor,  L  R  Wallace  Jr ;  1  switch ; 
8  fixtures. 

38039  3429  Lakeshore  Ave;  owner. 
Mandana  Restaurant;  contractor,  L 
R  Wallace  Jr;  11  fixtures;  altera- 
tions. 

38040  3751  Lakeshore  Ave;  owner, 
A  S  Harris;  contractor,  L  R  Wallace 
Jr;  4  plugs. 

38041  1850  Melvin  Rd ;  owner.  Doe ; 
contractor,  Del  Monte  Electric;  fix- 
tures. 

38042  3611  Piedmont  Ave;  owner, 
Dr  Fong ;  contractor.  California  Elec- 
tric; motors. 

38043  10942  Apricot;  owner,  Don  A 
McCoy;  contractor,  special  owner; 
1  outlet :  1  switch  ;  1  fixtures ;  2  plugs. 

38044  4366  Broadway;  owner,  J  W 
Cola ;  contractor.  Spott  Electrical  Co ; 
outlets  ;  switches  ;  fixtures  ;   plugs. 

38045  512  39th  St;  owner,  Best 
Made  Sandwich  Co;  contractor,  Spott 
Electrical;  alterations. 

38046  2nd  and  Market  Sts;  owner. 
National  Ice  Co;  contractor,  Spott 
Electrical ;    outlets ;    switches  ;    plugs. 


WANTED 


Exp.  BLDG.  CONSTR.  ESTIMATOR 
with  ability  to  do  some  purchasing 
and  expediting.  Reply  Box  66,  c/o 
Daily  Pacific  Builder. 

6/7-10-11-12-13/46 

One  new  or  uaed  IS  KVA  4160/7900 
T  120-240  VOLT  OIL  FILLED  POLE 
MOUNT  TRANSFORMER  COM- 
PLETE WITH  HANGERS.  Housing 
Authority  of  Contra  Coata  County, 
700  D  St.,  Marlines. 

6/4-5-6-7-10/44 


Official  Proposals 


Moving  er  Demolition  of  Two  Frame 
BuHdings  at  2435  Bancroft  Way. 
Berkotfy. 


"AOVtRTISEMENT  FOR  BIOS" 


2435  Bancroft  Way,  Berkeley. 

Subject  to  conditions  prescribed 
by  the  undersigned,  sealed  bids  are 
invited  lor  the  removal,  by  moving 
or  demolition,  of  two  frame  build-- 
ings  at  2435  Bancroft  Way,  Berkeley, 
California.  No  bids  will  be  received 
after  2:00  P.  M.,  Friday,  June  21. 
1946.  Specifications  and  information 
available  at  the  of  ice  of  the.  Chief 
Purchasing  agent.  318  Administra- 
tion  building,   University   of  Califor- 


nia,   Berkeley,    California, 
June  5,  1946.  The  right  to  rejeot 
and  all   bids  is  reserved. 

♦The  Regents  of  the  Unlversltv  ot 
California". 

(Daily  Padfie  Buildar) 
(June  5-6-7-10-12-U-14-17-18,  1M0) 


Construction  of  the  Qenorator  Build- 
ing on  the  San  Frandooo  Camf>ua» 
University  of  CaUfomla.  Aid  and 
Pamaaoue  Avea,   &an    Frandoeo. 

"ADVERTISEMENT  FOR  B4DS- 

"Subject  to  condlUons  preacribod  by 
the  undersigned,  sealed  bids  aro  In- 
vltod  for  the  general  constnicti<m  of 
the  Gonerator  Building  00  the  San 
Francisco  Campus,  Uaivarstty  at 
C^lfomia,  2nd  and  Parnassus  Ave- 
nues. San  Francisco,  Calltom^  A 
deposit  of  ten  dollars  ((10.00)  la  re- 
quired for  each  sot  of  plaas  and 
specifications  issued.  No  bids  will  bo 
received  after  2KK>  P.  M..  Jun«  12, 
194&  Plans,  specifications  and  infor- 
mation available  at  the  Cashier's 
Office,  103  Administration  Biaidlng, 
University  of  Cailfomia,  Berkeley, 
California,  beginning  Wednsoday.  May 
29.  1946.  The  ri^t  to  reject  any  and 
all  bids  is  reserved. 
•THE  REGENTS  OF  THE  UNIVER- 
SITY  OF  CALIFORNIA" 

(Daily  Pacific  Bulkier) 

(May    29-31,    Jtme    8-4-5-6-7-10-11- 
12.  1946) 


3.4  Miles  repairing  highway,  sacramento  co. 


BERKELEY 


90  2121  Tenth;  owner.  Macomber 
Cider  &  Vinegar  Co;  contractor,  T  L 
Rosenberg;  new  service. 

91  476  Vincente;  owTier,  E  Mar- 
german ;  contractor,  Elwood  Mager- 
man;  2  outlets;  2  switches;  2  fix- 
tures; 1  plug. 

92  1220  Francisco;    owner, ; 

contractor.  Dale  Riep ;  1  outlet ;  1  fix- 
ture; 2  plugs. 

93  726  Allston  Way;  owner,  ; 

contractor.  Dale  Riep;  13  fixtures;  8 
motors. 


erect  new  neon  sign).  (1250;  245 'wash  basin;  bath  tub;  sink;  Bendlx. 
Mason  St;  owner,  Mr  Pierce;  build-  i  50  Alvarado;  owner,  L  Amon;  deal- 
er, Brumf ield  Electric  Sign  Co,  965  |  e^.  Art  Johnson ;  Bendlx. 


ALAMEDA  COUNTY 


Folsom  St 

REPAIRS  (fire  damage  to  flats), 
$3500;  1371-79  Minna  St;  owner, 
J  W  Sorensen ;  builder.  Leonard 
Salomon,    1734   Broderick    St. 

ALTER  (residence  into  dental  offices 
and  dwelling),  |1000;  1797  Sutter 
St;    owner.   Miss   Koga;   day  work. 

ALTERATION  Machine  shop;  $4800; 


1573    Hawthorne;  owner,    J    D    De 


Recorded 


Amount 


Baer;    dealer.   Art   Johnson;    Bendlx.  i  J"°e   3    1946-403   W   Merle   Court, 

'     San  Leandro,  Calif.  Dick's  Home 
j     Furnishers  vs  Grant  A  and  Edna      1 
M  Wlswell  _ $179.07  \ 


3007  Benvenue;  owner,  E  W  Davis; 
dealer.  Art  Johnson;  Bendlx. 

1421   Cornell ;    owner,   J  W   Mason ;  j 
dealer.  Art  Johnson;  Bendlx.  | 

2512  Haste ;  owner,  J  T  Rusmore ;  I 
dealer.  Art  Johnson;  Bendlx. 

1555  Beaerly  PI ;  owner,  Thomas 
201  Embarcadero ;  owner,  Amer.  j  Casady ;  dealer,  Art  Johnson ;  Ben- 
Trust  Agts.;  464  Calif.  St.;  builder,    dlx- 

2152  Sacramento  St;  owner,  C  F 
Barnes ;  dealer,  W  MacMlllan ;  sprin- 
kler. 

2418  Ellsworth;  owner,  G  Grain; 
dealer,  Richmond  Plumbing ;  sprin- 
kler. 

824  Marin ;  owner,  C  Young ;  dealer, 
Richmond  Plumbing;  sprinkler. 


Electrical  Permits 


L.  A.  Hlnson,  756  t4h  Ave. 

ALTER  Dwelling;  $980;  186  Embar- 
cadero ;  owner.  Ed.  Gulnasso ; ;  1734 
Broderick ;  builder  Leonard  Salo- 
mon.  1734  Broderick. 

ALTER  Bakery:  $940;  1938  Ocean 
Ave. ;  owner.  Jack  Kazel ;  builder, 
Shumate  and  Schilling  23448  Cle- 
ment. 

ALTER  Dwelling,  $800;  244-16th  Ave. 

owner,  Mrs.  Helen  Coughlan ;  build- 
er, Hocking's  Service,  2216  Cle- 
ment. 


SAN  FRANCISCO 


.     38015    2938  58th  Ave ;  o\vner,  Lewis 

lOrr;    contractor.    Johnston    Electric; 

!  alterations. 

i  38016  1714  81st  Ave;  owner.  Krone; 
contractor,  Johnston  Electric;  out- 
lets; plugs;  alterations. 

38017  9706  D  St;  owner,  Alameda 
Homes;    contractor,    Johnston    Elec- 

jtric  Co;  outlets;  switches;  fixtures; 
I  plugs. 

38018  9712  D  St;  owner,  Alameda 
Homes;  contractor,  Johnston  Elec- 
tric Co;  outlets;  switches;  fixtures; 
plugs. 

38019  2100  105th  Ave;  owner,  H 
Pulllam;  contractor,  Johnston  Elec- 
tric Co;  outlets;  switches;  fixtures; 
plugs. 

38020  2110  105th  Ave;  owner,  H 
Pulllam;   contractor,   Johnston  Elec- 


3078      1646    CJough;    owner.    Bum-    --—-—.  w^v.^o.    fi-rt.,rps- 

ham;    contractor.    Malm    &    Welter;    trie  Co;  outlets;   switches;   fixtures, 

4   outlets,   1   plug,   motors.  plugs.  „„.„^-     mx\m 

3079-81    vorious  locations  and  own-        38021      1748    7th    St ;    o^ner.    SiUn 

ers;     contractor,     Wonderllte     Neon   Jenkins ;   contractor    American  Neon 

■Products  Co.,   slkns.  !  Displays;     tubing     in     cove    in    new 

2007  Carleton;  owner,  Chinn ;  deal- 1     3^2      1707    41st    A.^.;    contractor, }  ba^et  ^-^^^^  ^^,„,,^   ^   ^ 

Sb'^b^Tubnin^'''''°'''^""'^     30^      «n-7^'*Minna;     contractor,  I  MUquor  Store ;    contractor,   Ameri- 

^'(X>TeL^"n^^rw^ner,  I^g;  dealer    Oold^^  _,    Prank-  r^^^r^SsTltr^tf^wner,    Shale 

W    MacMlllan;    wat«r    closet ;    wash  j     3084     533  «o^*™;^  J^«J'   ^^^^    ortzow;    contractor,   C    A   Langlais; 

j  basin;  bath  tub;  sink  wash  tub.  p"t^  E^ect    3  nlues    motors  43  outlets;  16  switches;  7  plugs. 

1917-23  Bonita:    owner,   W  M  Far- , G^te  Elect^  3  plugs    motor^  ^^^^   Broadway;   owner,   PX 

OAKLAND  riss;   dealer,  W   MacMiUan;   6  water ;     3085      701     Oak     bt       o^^^^  contractor,    C    A  Langlais; 
! closets;  4  wash  basins;  4  bath  tubs ;  1  ^rug    contractor.  Neon  Sales  &  berv.    J^^^^^^.  ^  fixtures;  1  plug. 

ELECTRIC  SIGN.  $3000;  2946  E  14th  j 4  fi^^;.^*^^  *"*>•  .      ,    i     3086-87     740-44  Moscow  Ave.;  own-        38025     593    98th    Ave;    owner,    Miss 

St;   owner.   East   Oakland   Trading       1588  Alcatraz ;  owner,... ;  deal"      /"JJ  «'     '  j^^^^   b,^„     contractor,  >  Maxey ;    contractor,    C    A   Langlais; 

er,  W  MacMlllan;  water  closet;  wash  g^j^^g^^t^  const.  Co.,  12   outlets  j 6  fixtures. 

basin;  2  sinks;  shower. 11   switch-s    14  nlues    service  38026    3737  Broadway;  owner,  Mur- 

2627  Channing;  owner^  B  E  Peder-  ^^g^^^g^^'zSiVie^San     Jose     Ave.;    phy  Motors;  contractor,  Matson  Elec- 
son;     dealer     W     MacMlllan;     wash  ^  J^  ^  g  outlets,  7  i trical ;  outlets;  fixtures, 

basin ;  bath  tub.  switches    10    olues     service.  '     38027      3229    Foothill    Blvd;    owner, 

2404  Grant;   owner, ;   dealer,   s^^es    10   pmgs    se  Wagner  1  Vernon   Nazeretian;  contractor,  Cari 

W    MacMlllan;    wate    rcloset;    wash^«^    Srp       contraXr     MaS^  12  plugs;  2  motors 

basin.  j .    whitaker    alterations.  !     38028    1301  ij^acArthur  Blvd;  owner 

1201    Harrison    St;   owner,    ;i     ,,^,      3^25    25th    St.,    owner,    Carl-    Elaith ;  contractor,  Carl  Monzo;  new 


Co,  premises ;  builder  General  Neon 
Lite   Co,   911 A   53rd   Ave. 

ALTERATIONS,  $800;  1074  14th  St; 
owner  and  builder,  Edward  Spain, 
premises. 

BUILDING  (1-story  steel  shop). 
$7500;  205  Madison  St;  owner  and 
builder,  J  Peterson,  2469  Maxwell 
St;  plans  by  Hamilton  &  WilUgcs. 
Bank  of  Commerce  BIdg. 

ALTERATIONS,  $920;  6028  Grove  St; 
owner.    John    E    Souza.    premises ; 
builder.  Atlas  Roof  Co.  5000  E  14th  { .■i,«i»  - 
St. 

WAREHOUSE  (2-story,  concrete). 
$150,000:  861  Isabella  St:  owner. 
Maxwell  Investment  Co.  1320  Wash- 
ington St;  builder,  Swanstrom  & 
Stahe,  2034  Hoover  Ave;  plans  by 
A  W  Anderson,  12th  and  Broadway 


dealer.  W  MacMlllan;   water  closet ;  j.-.      ^^^^^^^^      Eureka    Elect.    Co.  !  installaUon 
wash  basm ;  sink ;  shower. 


8727  D.   St. 


3091 

!9   outlets.  8  3witches,   9   plugs.  I      38029     2915  Ford  Ave;  owner,  Gilro 

:     3092      525    Mission  ;     owner.    White  ,  Machine  Co ;  contractor,  Pacific  £.lec- 

"  '  SuDplv ;     contractor,     Eureka     Elect.,  ;  trie  Motor  Co ;  motors. 

'alterations.  I     38030     5850  Marshall;   owner,   Hor- 

i     3093      2498  Broadway ;  owner,  Bress    spool  &   Romaine   Machine  Co ;   con- 
! contractor,    Byington   Elect.  1  tractor.    Pacific    Electric    Motor    Co; 

_  i     3094        2015   Stelner;    owner,    A.   M.  i  motors. 

I  Red      Cross ;      contractor,      Byington  1      38031     1001   19th  Ave ;  owner.  Atlas 

_  i Elect.  'Diesel    Engine    Co;    contractor,    Pa- 

owner   Wilbur-  dealer  '     3095    284  O'FarreU  owner,  Malcolm;  fclfic  Electric  Motor  Co;  fixtures. 


Furnace  Permits 


OAKLAND 


16  Roslyn  Ct;  owner,  Seldel; 
Paramount  Electric;  out- 
er Atlas  Hte  &  Vent  Co*  floor 'signs-  ;  lets;  switches;  fixtures;  plugs, 
furnace  I  3096  601  Monterey  Blvd.;  o^-ner,  ,  38033  2979  MacArthur  Blvd ;  owner, 
1027  Harvard  R.  owner  Eader  iVardis  Market;  contractor,  Bylng- '  BumeU's  Grocery;  contractor.  Para- 
dealer,  Atlas  Htg  &  Vent.  Co.,  cen- jton  Elect,  motors  I  mount  Electric;  fixtures;  motors; 
tr«i  f  imare  ■  3097  1535  Jack.son ;  owner,  PT  &  T  ;  alterations, 
trai   lurnace.  ,  contractor,    Byington     Elect.     1; ■■    -     -      ..  ■  . 


FIRE    REPAIRS,   $1500;    2916   Made-        °'    '  j^  •  "^'^     ^   ^^    floor  furnace!  I  contractor,    Byington    Elect.     8    out-:      38032     16 

l^.^/^=S,y°r'x,^^.?=°^oV*l'^?"'       8823   N    St.;   owner.   Walker ;    deal- i  lets,    4    switches.    10    plugs,    motors,  i  contractor 
builder,   W  A  Rose.   478  23tn   St.  •  .i-*_.  »-.i 

FIRE  REPAIRS.  $4000 ;  1103  Clay  St ; 
owner.  M  K  Blake  Estate  Co;  build- 
er, W  A  Rose,  478  25th  St. 

ALTERATIONS.  $600;  702  Franklin 
St;  owner,  Doug  Fay.  301  8th  St; 
builder,  Carl  J  Fung  Co,  777  Broad- 
way. 

DWELLING  (l-stor>'.  6-room),  $10.- 
500;  6579  Saroni  Dr;  owner,  Lloyd 
Halsted,  2515  Central  Ave,  Ala- 
meda; builder,  Valory  &  W^llson. 
2134  Parker  St,  Berkeley. 

DWELLING  (1-story,  4-room).  $4600; 


HELP  WANTED 


BUILDING  CONSTR  SUPT.  Reply 
ORdway  3600.  (tf) 


POSITION  WANTED 

POSITION  WANTED 
ESTIMATOR  ASSISTANT  wishes 
employment  with  construction  com- 
(>any.  Nine  years'  exp.  with  HEAVY 
and  LIGHT  CONSTRUCTION 
WORK.  Personal  Interview  appre- 
ciated. Reply  Box  610,  c/o  Daily  Pa- 
ciflc  Builder.  6/7-10-11/46 

FOR  RENT 

PLASTER  MIXER  in  good  order. 
Will  rent  or  purchase.  Reply  Box  68 
c/o  Daily   Pacific    Builder. 

6/7-10-ll-12,/46 
-—         I  I 

MOTOR    GRADERS.     CATERPIL- 
LAR No.  12's.  Reply  Box  65,  c/o  Dally  ! 
Pacific  Builder.  6/7-8-9/46 


LUMBER  HANDLING  E9QUIP- 
MENT:  CARRIERS,  STACKERS 
TRUCKS,  dall  Mac  Pacific  Carriers 
Oakland.    KE  4-1651. 


SAN  JOAQUIN  COUNTY.  Callf.-^ 
Fredrick<»on  &  Watson  Construction 
Co..  873  81st  Ave..  Oakland,  at  $811,- 
180.86.  submitted  low  bid  to  the  State 
Division  of  Highways.  G.  T.  McCoy, 
state  higjhway  engineer.  Public  Works 
Bldg.,  Sacramento,  for  about  8.2  miles 
grading  and  paving  with  portland 
cement  concrete  and  construction  of 
three  bridges  between  the  Calaveras 
River  add  Lodi  in  San  Joaquin  Co. 
Work   involves: 

(1)  250   c.y.    remove   concrete; 

(2)  433  sta.   clear  and  grubb; 

(3)  44,0<K)    c.y.    rdwy.    excav. ; 

(4)  9,200  c.y.   struc.    excav.; 

t5)  1,820  c.y.  ditch  and  chainnel  ex- 
cavation ; 

(6)  200,(100   s.y.    compacting  original 
ground ; 

(7)  111,$00  c.y.    import  borrow; 

(  8)  124,000  c.y.  Import,  subgrade  ma- 
teriil; 
(9)  6,00(^  sta.   yds.  overhaul; 

(10)  develop  water  supply  and  fur- 
nish water  equipment; 

(11)  15.500  M.    gals,    apply   water; 

(12)  433  sta.  finish  rdwy.; 

(13)  110.200  s.y.  mix  and  compact  oe- 
menit  treated  subgrade; 

(14)  3,280  bbls.  Portland  cement,  ce- 
ment treated  subgrade; 

(15)  12.1OO  tons  untreated  rock  base; 

(16)  120  tons  llq.  asph.  SC-2  prime 
coat  and   pene.   treatment; 

(17)  40  cy.  sand  prime  coat; 

(18)  100  tons  asph.  emulsion,  paint 
binder  curing  sea.1,  armor  coat 
and  seal  coat; 

(19)  1,40(1'  tons  screenings,  armor  coat 
and  seal  coat; 

(20)  1,000  tons  min.  agg.  plant  mix 
surftacing ; 

(21)  1(X)  tons  pave  asph,  do; 

(22)  400  l.f.  raised  bars; 

(23)  24,146  c.y.  portland  cement  cone, 
pavement  8-ln.   thick; 

(24)  386  cy.  do,  4-ln.  thick; 

(25)  18,000  each  tile  bolt  assemblies; 

(26)  1.050  c.y.  Class  A  portland  ce- 
ment cone,  struc. ; 

(27)  60  ciy.  broken  cone,  riprap; 

(28)  22  ley.  portland  cement  cone, 
curbs; 

(29)  100  ieach   monuments; 

(30)  1,103  l.f.  timber  bridge  railing; 

(31)  510  l.f.  remove  timber  railing; 

(32)  25  l.ir.  remove  and  re-set  timber 
ralUhg; 


(S3)  225    each    culvert    markers    and 
guide    posts ; 

(34)  0.1    mile    new     property    fence, 

tVD€    J^  * 

(35)  0.25  mile  do.  type  B; 

(36)  015  mile  do,  type  C; 

(37)  4  each  drive  gates; 

(38)  0.3  mile  remove  and  reconstruct 
existing  property  fence; 

(30)  10  l.f.  12-in.  CMP,  16  gage 

(40)  864   l.f.    18-inch  do- 

(41)  122  Lf.  24-ln.  CMP  14  gage   ' 

(42)  78  Lf.  30-inch  do; 

(43)  86  Lf.  24-ln.  CMP  siphon.  14  ga- 

(44)  120  Lf.  30-lnch  do 

(45)  132  Lf.  8-ln.  CMP  siphon.  12* ga- 

(46)  1,280   If.    21^x13% -in.   CM   arch 
pipe,  16  gage; 

(47)  496  Lf.   30xl7-ln.   CM   areh   pipe, 
14  gage; 

("48)  126  l.f.  37x21 -In.  do; 

(40)  70    Lf.     120-ln.     field    assembled 
plate   culvert,   710-18; 

(50)  5    each    24-ln.    field    Joints    for 
siphons : 

(51)  7  each  30-incA  do; 

(52)  8  each  48-lnch  do; 

(53)  3,850    Lf.    salvage    existing    pipe 
culverts ; 

(54)  3,125  Lf.  re-lay  salvaged  CMP; 

(55)  21  each  remove  and  reaet  head- 
walls; 

(56)  1  each  drainage  gate; 

(57)  1     each    frame    and    crrwer    for 
drop   Inlet; 

(58)  198.000    lbs.    furnish    bar    retaf. 
steel    pavement : 

(BO)  198,000  lbs.  place  do ; 

(60)  271,500    lbs.    furnish    bar    retnf. 
steel    struc. : 

(61)  271,500  lbs.  place  do; 
'62)  2.245  lbs.   misc.  iron  and  steel; 
(6S)  misc.  Items  of  work. 

Total  bids  follow: 

(A)  Fredrickson  A  Watson  Construc- 
tion Co..  Oakland.  $811,180.86. 

(B>  M.  N.  Ball  Sons  and  H.  W.  Ruby, 
Berkeley.  $857,716. 

(C)  Bressi  &  Bevanda  Constructors, 
Los  Angeles,  $871,306.06. 

(D)  A.  Telchert  A.  Son,  Inc.,  Sacra- 
mento, $873,601.80. 

(E)  Clyde  W.  Wood,  Inc..  North  Hol- 
lywood, $879,487.45. 

(F)  Marshall  S.  Hanrahan,  Redwood 
City,  $883,343.05. 

(G)  Fredrickson  Bros.,  Emeryville. 
$1,056,152.30. 

Unit  prices  follow : 


FOR  SALE 


10  M,  8x8x16,  also  2  M  4x8x16  CON- 
CRETE BUILDING  BLOCKS.  Phone 
SWeetwood  2753.  6/4-5-6-7-10/46 

USED  W(X)D  FILING  CABINETS. 

LEGAL  AND  LETTER  SIZE,  priced 

rom  $10.00  to  $22.50.    Reply  778  Na- 

toma   Street;   phone  HEmlock   2822. 

(May  31,  June  3,  4,  5,  6) 

AVAILABLE  FOR  IMMEDIATE 
DELIVERY  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension,  phone 
Mr.  CrandalL  SUtter  8266. 

REDI-CLTT  HOMES? 

LUMBER? 

We  have  it.  Can  deliver.  Have  200 

million    bd.   ft.    Timber.   Three   mills. 

Reasonable  prices.  Reply  Box  67,  c/o 

Daily  Pacific  Builder. 

6/7-10-11-12-13/46 


9235  B  St ;  owner  and  builder.  Chas   f  u'^j^ce 


1008-    90th    Ave.;    owner.    Walker;  ..».,*.* 

fu^rce""""  "'^-  *  """'   """   "°''!'"S  '8jS"lfanVin';''c:^vneV,  P.T.  &  T 
3820    California;     owner,     Hudson;   Co.;     contractor.    Byington    Elect.     1 

dealer,  J.  Ruf.  floor  furnace.  i°H!i^'  \«  t      i^.^     ««m«r   t»t    *  T 

2011    82nd    Ave.;     owner.     Pulllan ;  '     3099     *«  ^arkm:  owner   PT^&  T 

dealer,  M.  Tinsel;   floor  furnace.  jCo.;    contractor.     Byington    Elect.     1 

9015   D   St.;    owner.   Walker;    deal-   ovtlet.   1   switch.  1   fixture. 
Atlas    Htg.    &    Vent.     Co.     floor'     310(» 


er, 


E  Tix.  9229  B  St. 

DWELLINGS  (l-story.  5-room)  (3). 
$5000  each;  2653.  2657,  2663  Fisher 
Ave:  owner.  Ralph  Krall.  8833  Hill- 
side St;  builder,  Harry  Krall,  3466 
Oak  Knoll  Blvd. 

DWELLINGS    (1 -story,    5-room)    (3), 


:pt. 


1215  Van  Ness  Ave.:   owner, 
&   T.    Co.;    contraf tc-,    kivfngton 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


I 


1    fixture. 


$5000   each;  2667,   2673,   2677   Fisher   ^^j        ^       ^    y^^    qq  .    ji^or   fur 
Ave;  owner,  Ralph  KralL  8833  Hill     ■«'"'""  » 


side  St;  builder,  Harry  Krall,  3466 

'■    Oak  Knoll  Blvd. 

DWELLINGS  (1-storv,  5-room)  (2), 
$5000  each:  2681  Fisher  Ave.  10335 
Foothill  Blvd  ;  owner,  Ralph  Krall. 
8833  Hillside  St;  builder,  Harry 
Krall.  3466  Oak  Knoll  Blvd. 

ALTER  SIDEWALK.  $700;  472-474 
13th  St:  owner.  Southern  Pacific 
Co,  66  Market  St,  San  Francisco; 
builder.  Stanlev  Koller,  Crockett. 
Calif. 

DWELLING  (l-story.  5-room),  $5500; 
1633.  1639  53rd  Ave;  owner  and 
builder.  Leslie  C  Dawe,  505  Cov- 
entry Rd.  Berkeley. 

SHOP  (l-story.  concrete).  $7800;  3426; 
Peralta   St;   owner  and  builder,  W 
W  Hickish.  3852  Howe  St. 

ALTER  AND  ADD,  $1000;  3050  Ari- 
sona  St;  owner  and  builder.  Gust 
L  Wlcksted,  1526  37th  Ave. 

DWELLING  (l-story,  4-room).  $5950: 
6411    Snake    Rd :    owner,    James    G 


5945'58th  Ave.;  owner,  Huntington ;  j  Elect.    1    o"tlet,    1    switch. 

I     3101     520  Geary ;   owner,   P  T.  i  T.  . 
I  Co. ;     contractor,     Byinprion     Elec*..     1  i 

outlet,    1    switch,    1    fixture  ' 

i     3102      580  iJtary ;  owner,  P  T.  A  T.  , 
ICo. ;    contractor,    By»rgton    Elect.     1. 
I      3103      441    HJllis :    owner,    P.T.    &    T. 
I  Co. ;    contractor,    Lyington    Elect     1  { 

outlets,  1  sw-tch,  1  fixture.  j 

3105  326  O'FarreU ;   owner,   P.T.  &  , 
T     Co.;    contractor.    Byington    Elect. 
1  outlet,  1  switch,  1  fixture. 

3106  1550  Union;  owner,  P.T.  &  T. 
Co.;     contractor,    Byington    Elect.     1 


dealer.  Atlas  Htg.  &  Vent.  Co.  cen 
tral  furnace. 

8817  N  St. ;  owner.  Walker ;  dealer. 
Atlas  Htg..  &  Vent.  Co.;  floor  fur- 
nace. 

8721  D  St. ;   owner,  Wllber ;   dealer. 


Leoation  of  Project 
San  Francisco 
Modoc  County 
Trinity  County 
San  Firanclsco 


nace. 

58i7  Chelton  Dr.;  owner,  Meyers; 
dealer,   M.   Friedmaui ;   floor  furnace. 

927  San  Leandro  Blvd.;  owner, 
PGE  Pump  Co.;  dealer,  F.  W.  Har- 
mon :  central  furnace. 


Completion  Notices 


SAN  FRANCISCO  COUNTY 


Recorded  Accepted  i 

June  5.   1946— Lot  7D.  Block  7082A,      i 
Sub  2.   Greneva   Terrace;   Lot   40. 
Block  6971A.  Sub  2,  (Seneva  Ter-      j 
race;   SW  Geneva  Ave  18.832  SE 
from  SE  terminus  of  cur\'e  con- 


necting SE  Delano  Ave,  ptn  Lot 
^nxx    isn&Ke    rto  :    owner,     james    \j  ;       ,       oi^i,     AOTin      c.H    1       n^npvA. 

line  Lot  1,  SW  4&083  NW  26.863, 


2084  Mountain  Blvd. 


SAN    LEANDRO 


D'WELLING  (l-story,  6-room),  $6500; 
1611  Bancroft  Ave:  owner  and 
builder  E  H  Mellencamp.  393  Cherry 
Ave. 

DWELLING  (l-story.  5-room).  $5000; 
295  Bowling  Green :  o-wner  and 
builder,  C  P  Pond.  114  Garcia  Ave. 


BERKELEY 


ADDITION,  $1500:  907  University; 
owner,  Elizabeth  Galan,  premises; 
builder,  Frank  Galan,  premises. 


BUILDING  CONTRACT" 

ALAMEDA  COUNTY 

1527  Sacramento  St..  Berkeley,  Calif. 
Two-story  dwelling  and  garage. 
Owner— Eklythe    V.    and    Howard    J. 


1640    64th    Ave;     owner,     Murray ;; out  et.   1   switch    1   Hxture^ 
dealer,  C.  W.   Roland;  floor  furnace.       3107     ^JOlGclden  Gate  Ave.     own 

2612  66th  Ave.;  owner.  Dave;  deal-    er.  RT.  &  T.  C°  •  c°°*™^*°^' ^?5j"^_  t 
er.  C.  W  Roland;  floor  furnace.   _  _    )ton  .^lect^l^ou^  1  -^t,:^- ^^ ^^i"-  | 

'  Co. :     contractor,    Byington    Elect.    1 
;  outlet.  1  switch.  1  fixture.  i 

I  3109  398  Eddy :  owner.  Ringside ;  j 
I  contractor.  Byington  Elect.  2  out-  1 
(lets.  3  plugs.  \     I 

j  3110  660  Bush :  owner.  Colonial  .; 
'Hotel;    contractor,    Byington.  , 

3111  255  Lisbon;  owner.  Byran;: 
(contractor.  Byington  Elect.  1  switch,, 

4  piugrs.  I 

1  3112  4009  Judah ;  owner.  Western  1 
'  Sunset  Market ;  contractor.  Ace  Elect.  _ 
I     Const.    Co.;    5    outlets.  I 

3113  22    Leland ;    owner,    Debbie's  : 
Beauty  Parlor ;  contractor.  Ace  Elect. } 

i  Cont.  Co. :  1  outlets.  1  switch. 

3114  214  Mission.  2nd  floor;  own-, 
;  er.  Richardson  Co. :  contractor.  Ace  j 
j  Elect,  Contr.  12  outlets,  4  switches,  9  > 

I  plugs. 

j     3115    795  8th  Ave. ;  contractor,  Ret-  [ 
I  ter    Elect    1    outlet,    2    switches,    4 
1  plugs.  ; 

i     3116     245  Market   owner,   Pac.   Gas  | 
&  Elect.  Co. :  contractor.  Stone  Rvals  j 
I  Elect.  &  Mfg.  Co. ;  5  outlets,  5  switche  j 

3117  1100  S.  Van  Ness  Ave. ;   con- 
j  tractor.  C  V.  Johnson  Co.  ' 

3118  to  46:  various  locations  and 
'  owners ;  contractor.  Apex  Elect.  Co. :  '< 
'  signs.  ! 
I  3147  97  Elsie :  o^n-ner,  H.  A  Thrall ;  j 
!  contractor.  Arc.  Elect.  Co. ;  7  outlets.  ' 
'7  switches,  9  plugs.  1 

3148    75  Stoney  Ford  St. :  owner,  Tel 
jler;  contractor.  Arc  Elect.  Co.  1  out-  ; 
ileL 

,     3149     S.   Broad  St  200  E.  Capitol; 
owner.    Lloyd    Sundberg ;    contractor,  j 
Arc    Elect   Co.  : 

3150-52     467-63-59  Arch.  St. ;  owner. 


Bid  Opening  Date  Project    Leoation  of  Project       Notad  ta 

6-  7—  2 :00  P.M.— Fire  Hose 

6-  7 —  2:00  P.M. — Dump  Trucks 

6-  7—  2 :00  P.M.— Grader 

6-  7—  2 :00  P.M.— Fire  Hose 

6-  7 —  3:00  P.M. — Conveyor  Loaders  Marin.  Napa  and  Sonoma  Cos. 

6-  7 —  3 :00  P.M. — Conveyor  Loaders  Alameda,  Contra  Costa,  Etc. 

6-  7 —  3  :00  P.M. — Conveyor  Loaders  San  Francisco 

6-  7—  2 :00  P.M.— Operating  Mechanisms    Central  Vallev  Project 

6-  7—  2 :00  P.M— Pipe  Central  Valley  Project 

6-  7 —  2  :00  P.M. — Lightning   Arresters     Colorado-Big  Thompson  ProJ.  5-10 

6-  7—  2:00  P.M.— Aluminum  RallingsColumbla  Basin  Project  Wash.     5-18 

6-  7 —  2:00  P.M. — Transmission   Line  Casper,  Wyo. 

6-  7 —  3 :00  P.M. — Kegs  Track  Bolts     San  Franci.«?co 


6-  7—  2:00  P.M.— Transformers 
6-  7—  5:00  P.M.— Sulphuric  Acid 
6-  7—  2 :00  P.M.— Poles 
6-  7—  3 :00  P.M.— Dump  Trucks 
6-10—  3 :00  P.M.— Armature  Colls 
6-10 —  3 :00  P.M.— Telephone  Poles 


Central  Valley  Project 

Sacramento 

Coachella  Canal,  Arizona 

Marin.  Napa  and  Sonoma  Cos. 

San  Francisco 

San  Francisco 


6-10— 10:00  A.M.— Exterior  Oil  Paint  Washington,  D.  C. 


6-10—  2 :00  P.M.— Lumber 
6-10 —  — Model  Airplane 

6-10 —  4:(X>P.M. — Fender  Logs 
6-10—  9  rOO  A.M.— Truck 
6-10—  2  K)0  P.M.— Turbines 


Ralston.  Wyo. 

Sacramento 

Oakland 

Fallon.  Nevada 

Davis  Dam  Project  Arizona 


NE  34.719.  NE.  E  and  SE  on  curve 

19.0-4.  SE  28.711.  ptn  Lot  1,  Block 

6971B.    Sub    2.    Geneva    Terrace; 

SE  Delano  Ave  and  SW  line  Lot 

1.  SE  22.263.  NE  39.500,  NW  35.863, 

SW  41.776.  ptn  Lot  1.  Block  7028A. 

Sub  2,  Geneva  Terrace ;  SW  Niag- 
ara Ave  and  SE  line  Lot  1,  Block 

7028A,  Sub  2.  Geneva  Terrace  SE 

Delano  Ave  and  SW  line  Lot  36, 

ptn   Lots  1  and  36.   Block  6071B. 

Sub  2.  Geneva  Terrace;   SE  ter- 
minus   of    curve    connecting    SE 

Delano  Ave  and  SW  Greneva  Ave. 

thence  NW.  W  and  SW  on  curve 

19.043,    SW    66.772,    SE    6.566.    NE 

76.356.  NW  ia832.  ptn  Ix>t  1.  Block 

6071A,    Sub   1,    Geneva    Terrace. 

Eugene  VignaU  and  F  C   Frank 

to  whom  it  may  concern. 

„.June    1.    1946 

June    5.    1946—3434    Santiago.    Lil-      } 

Man    M    Ware   to    whom    it    may      | 

concern „ June    5.    1946  | 

May  28.  1940— NE  Cabrillo  and  48th      i  o'Neil  contractor.  Arch.  Elect  0  ouf- 

Ave.   Clarence   P  and   Minnie   M     |  lets,  9  switches,  10  plugs. 


6-10 —  2 :00  P.M. — Electrical   Materials     Shoshone  Project  Wyoming 

6-10 —  3:00  P.M. — Woodworking    Machinery      San  Francisco 

6-10 —  2:00  P.M. — Drayage  Service      Santa  Barbara  County 

6-11—  2  K)0  P.M.— Plumbing  Supplies  San  Francisco 

6-11—  2 :00  P.M —Hydraulic  Press      Parker  Dam  Project  Ariaona 

6-11—  2:00  P.M— Furnishing  Poles     Casper,  Wyo. 

6-11—  8:00  P.M. — School  Bus  Daly  City 

6-11  10 :00  AM.— Transformers  El  Centre 

6-12—  5:30  P.M. — Chain-Link  Fence  Oakland 

6-12—  5:30  P.M — Remove  Element     Oakland 

6-12 —  2:00  P.M. — Portland  Cement      San  Bruno 

6-12—  5 :00  P.M.— Cast  Iron  Pipe         Sacramento 

6-13—  — Ehnulsified  AaphaltCentral  Valley  Project 

6-14 —  2-OOPM. Jet  Pump  Columbia  Basin  Project  Wash. 

6-14—  2 :00  p!m.— Pipes  1     Central  Valley  Project 

ft- 14 —  2:00  P.M. Fabricated  MateriaColumbia  Basin  Project  Wash. 

6-14—  2  K)0  P.M.— Heaters  San  Francisco 

6-14 —  3:00  P.M — Fire  Extinguishers  San  Francisco 


6-17— 11:00  AM.— Bridge  Cranes 
6-18 —  — Shovel 

6-19—  2 :00  P.M.— Pipe   Bend 
6-19—  2 :00  P.M.— Reline  Firelwx 
6-20 —  2:00  P.M. — Turbines 
6-21—  2 :00  P.M.— Metal  Partitions 
6-21—  2  K)0  P.M.— Steel  Pipe 


6-24 —  2K)0P.M. — Penstock 

6-26—  2  K)0  P.M.— Steel  Sash  WindowCentral  Valley  Project 

6-28—  2 :00  P.M— Cylinder  Gate  Columbia  Basin  Project 


Sacramento 

Central  Valley  Project 
Compton 

Missouri  Basin  Project  Wyo. 
Boulder  Canyon  Project 
Cohimbia  Basin  Project  Wash 
Colorado-Big  Thompson  Project    5-21 
8    Colimibia  Basin  Proj..  Wash     6-  4 

5-22 
5-Sl 


5-24 
5-24 
5-28 
5-28 
6-  4 
«-  4 
«-  5 
6-  5 
6-  3 
6-  3 
5-31 
5-31 
5-14 
5-24 
5-29 
5-29 
5-28 
5-20 
6-  4 
•-  4 
6-  5 
5-17 
6-  3 
6-  3 
6-  4 
6-  5 
5-17 
5-10 
5-13 
5-13 
6-  4 
5-27 
6-  3 
5-22 
5-29 
5-20 
5-31 
5-21 


(1) 

(2) i 

(3) 

(4) i- 

(5) i. 

(6»  

(7) ,.. 

(8) |. 

(9) 

(10) , 

(11) ,. 

(12) ,. 

(13) L 

(14) 

(15). 

(16) 

(17) ,- 

(18) ,. 

(19) 

(20) 

(21) 

(22) 

(23)     . 

(24) 

(25) 

(26) 

(27)..... 

(28) 

(29) 

(30) 1. 

(31) I. 

(32). 

(33) 

(34) 

(35) 

(36t 

(37) ,.. 

(38) |.. 

(39) U 

(40) I. 

(41) ,. 

(42)_ 

(48)...-.. 

(44) 

(45) 

(46) 

(47) ,.. 

(48) j. 

(49) i.. 

(50) 

(51) 

(62) 

(63) J.. 

(54) '. 

(56) 

(56) ,. 

(57). — j.. 

(58) .. 

(59) , 

(60) i.. 

(61)  .... 

(62)^ 

(68) 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

\      4.50 

$      4.00 

$       7.00 

1      4.00 

$      4.00 

$     10.00 

$       7.00 

23.00 

18.00 

37.50 

44.00 

25.00 

60.00 

70.00 

.30 

.33 

.37 

.32 

.38 

.35 

.36 

2.00 

2.00 

2.10 

2.20 

1.76 

2.00 

2.75 

.70 

.70 

1.00 

.65 

.76 

.76 

1.25 

.028 

.03 

.06 

.OS 

.04 

M 

.06 

.90 

1.06 

.75 

.80 

.«2 

1.20 

1.60 

1.08 

1.30 

.90 

1.00 

1.37 

1.20 

1.70 

.02 

.01 

.015 

.02 

.03 

.05 

.02 

4775.00 

2000.00 

3500.00 

2000.00 

10.000.00 

5000.00 

3800.00 

1.30 

1.64 

1.45 

1.85 

.90 

1.60 

1.50 

10.00 

7.00 

23.00 

11.00 

20.00 

&00 

15.00 

.20 

.24 

.29 

.34 

.15 

.20 

.36 

2.75 

2.50 

2.80 

3.00 

2.50 

2.90 

2.60 

2.25 

2.25 

2.30 

2.50 

1.75 

2JtO 

2.40 

24.00 

20.00 

23.00 

25.00 

l&OO 

20.00 

21.60 

8.00 

4.00 

5.25 

5.00 

2.40 

6.00 

4.80 

24.00 

40.00 

39.00 

50.00 

22.00 

25.00 

25.00 

4.50 

5.00 

4.85 

5.00 

2.76 

5.00 

5.00 

5.00 

4.50 

5.20 

4.90 

4.75 

4.00 

4.90 

17.00 

16.00 

18.50 

20.00 

18.00 

20.00 

21.00 

1.16 

1.00 

1.30 

1.00 

1.00 

2.00 

1.20 

10.40 

10.45 

12.25 

11.85 

1L60 

10.50 

ILOO 

10.80 

11.50 

12.65 

15.00 

12.00 

12.00 

12.00 

.53 

.58 

.70 

.55 

.60 

.60 

.00 

45.00 

40.00 

45.00 

44.00 

48.00 

40.00 

43  90 

12.50 

10.00 

IIJM 

&00 

3.00 

20.00 

13.00 

30.00 

28.75 

29.00 

37.00 

22.00 

40.00 

45.00 

4.00 

4.50 

5.50 

4.50 

5.00 

5.00 

SJK) 

4.25 

2.50 

5.26 

4.00 

3.00 

3.50 

6w60 

1.16 

.50 

1.70 

1.50 

1.00 

2.50 

L50 

5.00 

1.50 

4.00 

4.00 

3.00 

4.00 

3.00 

3.00 

3.00 

4.50 

4.00 

3.00 

8.00 

5.00 

1200.00 

900.00 

1150.00 

900.00 

750.00 

800.00 

050.00 

1200.00 

1200.00 

1275.00 

1100.00 

1000.00 

1000.00 

1060.00 

1600.00 

1500.00 

1400.00 

1300.00 

1000.00 

1200.00 

1200.00 

60.00 

50.00 

60.00 

60.00 

00.00 

fiO.00 

40X)0 

1200.00 

750.00 

800.00 

800.00 

750.00 

ooaoo 

800.00 

1.70 

1.35 

2.00 

1.90 

2.00 

3.00 

1.50 

2.30 

2.10 

2.40 

2.60 

2.00 

2.50 

2.28 

3.50 

315 

4.00 

3.00 

3.80 

3.35 

3.42 

4.47 

4.20 

4.75 

4J0 

5.26 

4.00 

4.38 

4.76 

4.55 

6.00 

5.10 

5.75 

5.50 

5.00 

6.00 

5.70 

6.25 

6J0 

&75 

8.25 

7J0 

11.25 

10.90 

11.00 

17.70 

12.50 

11.50 

12.06 

2.50 

2.40 

2M 

2.80 

2.90 

3.10 

2.96 

3.75 

3.50 

3.00 

4.20 

4.60 

4.10 

UO 

4.75 

4.40 

4.00 

5.40 

5.60 

5JZ5 

&00 

37.00 

30.00 

30.00 

46.00 

30.00 

46.00 

SSXK> 

24.00 

17.00 

25.00 

l&OO 

15.00 

25.00 

24.00 

25.00 

20.60 

35.00 

2L00 

20.00 

25.00 

31.20 

26.00 

31.50 

45.00 

32.00 

35.00 

30.00 

4&.00 

JO 

M 

1.15 

LOO 

LOO 

L26 

1.00 

.00 

.80 

1.15 

1.00 

1.00 

1.25 

LOO 

28.00 

40.00 

70.00 

25.00 

5aoo 

35.00 

24jOO 

63.00 

70.00 

60.00 

80.00 

75.00 

75.00 
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7-  2 —  2:00  P.M — Structural  Steel       Mancos,  Colo.  5-27 

7-  3 2 :00  P.M.— Pipe  Columbia  Basin  Project  Wash.  5-24 

7-  5 —  2 -00  P.M. — Generator  Sacramento  •-  * 

(J-  7 —  Material  Spreader  ers    Davis  Dam  Proj.,  Arix.-Nev.  6-  4 

7-  8—  2:00  P.M.— Transmission    Tow  Boise  Project  Idaho  5-20 

7-10—  2  rOO  p!m— Motors  Davis  Dam  Project  Arix.-Nev.  6-  4 

7-12 —  2  .-00  P.M.— Structural  Steel       Mountain  Home,  Idaho  »-  4 


SACRAMENTO  COUNTY,  Calif.— 
Sheldon  Oil  Co..  Main  St,  Suismi,  at 
$39,990,  submitted  low  bid  to  the 
State  Division  of  Highways,  G.  T. 
McCoy,  atate  highway  engineer.  Pub- 
lic Works  Bldg.,  Sacramoito,  for 
about  3.1  miles  repairing  with  im- 
ported borrow  and  bituminous  sur- 
face treatment  l>etween  the  Antloch 
bridge  ahd  Emmaton  in  Sacramento 
County. 

The  wctrk  involves : 

(1)  20,<Kw  cu.  yds.  imported  borrow; 

(2)  develop  water  supply  and  furnish 
wrater  equipment; 

(3)  1200  M  gallons  apply  water; 

(4)  120  tons  liquid  asphalt  (SC-2) 
prime  coat  and  penetration  treat- 
ment ; 

(5)  580  tions  liquid  asi^alt  (RC-2  or 
RC-3)    bituminous  surface  treat- 

■t; 


(6)  44.000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  aurfaca 
treatment: 

(7)  50  each  remove  and  reaet  mafker 
poata. 

(A)  Sheldon   Oil  Co.,    Suisun.   $StJ00L 

(B)  Mllo  A.  Brown,  Palo  Alto.  $46.- 
59a 

(Ci  J.  Henry  Harris.  Berkeley.  $49.- 

045. 
(D>  Asta  Construction  Co.,  Rio  Vista, 

$40480. 

(E)  Combs  Bros..  San  Leandro,  $49,- 
992.5a 

(F)  E.   A  Forde,  San   Ansetano,  $53.- 

aoQi 

(G)  Peter  Sorenson.  Redwood  City, 
$66,855. 

( H )  Fredrickson  A  Watson  Coostruc- 
Uon  Co.,  Oakland,  $61.50iL 

Unit  prices  follow : 


(A) 

(B> 

(C)          (D)           (E) 

(F> 

(O) 

(H> 

(1).-. 

$     1.00 

$     1.23 

$     1.345  $     1.20    $     1  45 

$     1.35 

$     1.55 

$     156 

(2)... 

450.00 

500.00 

835.000     250.001500.00 

1000.00 

825.00 

900.00 

<3).  . 

1.80 

2j00 

1.90           2.00       2.50 

1.50 

1.35 

2.00 

(4)-. 

IAjOO 

l&OO 

23.45         2a00     l&OO 

20.00 

23.00 

24.00 

(5) 

KlW 

l&OO 

19J0        ITjOO     16.50 

21.00 

24.00 

24.00 

(•)... 

.12 

.12 

.low        .21        .11 

M 

.12 

.92 

(7).. 

5.00 

3.00 

2.40          3.00      3.25 

2.50 

3.00 

2.40 

■,^is:^s£'^^iff^ 
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PLANS  and 
Speculations 


PleaMnton:  Ck)n8tructIon  of  a 
proposed  |200,0«0  underpass  on  the 
Livermore  -  Pleaaanton  highway 
will  begin  as  soon  as  materials,  la- 
bor, and  funds  are  available,  Coun- 
ty Engineer  Wallace  Boggs  told 
the  chamber  of  commerce  here.  The 
county  is  planning  to  surface  roads 
and  driveways  disrupted  by  the 
work.  Resurfacing  of  Hopyard 
road  and  construction  of  a  bridge 
on  the  same  highway,  were  dis- 
cussed at  the  meeting.  It  is  hoped 
the  underpass  will  lessen  traffic 
congestion,  and  eliminate  accidents 
at  the  railway  crossing. 

oOo 

Gridley:  W.  P.  Harkey  of  Grid- 
ley,  member  of  the  state  board  of 
reclamation,  has  aimounced  defi- 
nite lines  for  the  levee  to  be  built 
northeast  of  the  city,  following  a 
conference  with  government  offi- 
cials and  officials  of  nearby  cities. 
Harkey  steted  the  headgate  of  the 
Sutter-Butte  canal,  will  be  moved 
approximately  400  feet  west  of  its 
present  location.  A  levee  will  be 
built  from  the  new  headgate  north- 
ward along  the  east  boundaries  of 
the  Wirth  and  Gibbs  properties, 
through  the  middle  of  the  Lyman 
Clark  43  acres-  and  then  follow- 
ing the  south  bank.  Harkey  was 
quoted  as  saying  that  work  on 
the  project  may  commence  within 
30  days. 

oOo 

Martinez:  The  city  council  will 
receive  a  written  recommendation 
for  a  swimming  pool  to  be  built  at 
the  municipal  park  site  suggested 
by  the  recreation  committee. 
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•  BUILDERS 
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.  .  .  Priorities  Required  .  .  . 
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Strikes  Sabotage  ProdnctioD  of  Criticai 
Buflding  Materials,  CPA  Nay  Estimate  Shows 

SrtciAL  raoM  TBB  Daily  PAanc 
BuiLDEii's  WASHINGTON  BUREAU 

Production  eBtinuttes  for  May,  released  by  the  Civilian  Prodnctioa 
Adminiatration,  reflect  in  most  building  materiala  the  effects  of  strikes 
in  h<dding  back  output  that  had  eho^M  a  gain  in  April 

Items  essential  to  new  home 
construction  had  begun  a  general 
production  upswing  in  April  which 
was  cut  short  by  the  soft  coal  walk- 
out which  followed  closely  the 
steel  strike. 

In  May,  the  crippling  two-day 
partial  operation  of  the  coal  mines 
railroad  strike  along  with  only 
during  the  two  weeks  truce,  fur- 
ther checked  the  flow  of  building 
materials. 

Indirect  effects  of  the  layoffs 
will  be  felt  in  continued  curtail- 
ment of  materials  production  for 
many  months  to  come,  according 
to  CPA  predictions.  An  idea  of  the 
strain  placed  on  the  country's 
economy  by  the  series  of  strikes 
can  be  gained  from  this  fact: 
History-Making   Time   Loss 

Loss  of  man-days  of  working 
time  as  a  result  of  strikes  has 
been  greater  during  the  first  four 
months  of  1946  than  ever  before 
in  the  country's  history. 

Just  before  the  strike  impact  was 
strongly  felt,  the  Department  ot 
Commerce  report  on  new  private 
construction  showed  an  increase 
to  1589,000,000  in  April  from  $509,- 
000,000  in  March.  This  April  figure 
is  seven  time  greater  than  that 
for  April  a  year  ago. 

Here  is  how  the  production  of 
critical  building  materials  lined  up 
according  to  CPA  estimates  for 
May,  this  year: 

Softwood  Plywood — No  May  es- 
timate included.  April  production 
is  estimated  at  113,000,000  square 
feet.  Application  of  a  portion  of 
the  Patman  Housing  bill  subsidies 
in  the  softwood  pljrwood  indus- 
try will  effect  increased  production, 
stimulating  the  supply  of  peeler 
grade  logs.  Softwood  plywood  pro- 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENtcrprisc  10930 


From  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


•NAP  TIES  TIMBER   RINGS  CURING   COMPOUNg 

6XPANSION   JOINT     COUUMN   CLAMPS  bCREED   SUPPORTS 

THREADED    RODS  •  REINFORCED    PAPER! 

All   Types  of   Concrete   Construction   Specialties  \ 

W.  J.  BURKE  &  CO.,  Inc.  i 

780  Bryant  Street      -      Sag  Fri^ncisco      -       Phone  GArOeld  8768  | 
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feet  in  March,  11  per  cent  over 
February  and  46  per  cent  greater 
than   December. 

Common  and  Face  Brick — May 
production  estimated  to  fall  off 
from  April.  Brick  plants  canvassed 
in  a  recent  CPA  telegraphic  sur- 
vey reported  they  drew  heavily 
on  coal  stocks  to  maintain  April 
operations.  Shortages  of  common 
and  skilled  labor  still  harass  manu- 
facturers. Output  showed  a  steady 
rise  in  the  first  four  months  of 
1946  but  probably  dropped  off  in 
May. 

Structural  Clay  Tile — Situation 
is  similar  to  that  in  the  brick 
plants.  May  production  declined 
due  to  depletion  of  producers' 
stocks. 

Concrete  Blocks — Depends  larg- 
ely on  supply  of  electric  motors 
for  running  concrete  block  mach- 
ines. Local  shortages  of  gravel 
and  crushed  rock  shortages  have 
been  reported  but  a  general  in- 
crease in  output  is  indicated  for 
May. 

Clay  Sewer  Pipe — No  May  in- 
crease expected  due  to  coal  short- 
ages. April  output  of  65,000  tons 
was  five  per  cent  over  March 
when  62,00iO  tons  were  manufac- 
tured. January  was  hiirh  with  88,- 
000  tons.  Termination  of  strike 
which  tied  up  16  plants  from  Feb- 
ruary 4  to  April  22  should  permit 
substantial  increase  in  June  fig- 
ures. 

CJast    Iron     Soil    Pipe — ^Produc- 
tion  declined.    Some    plants   have 
reported  pig  iron  inventories  near-  j 
ly  gone.  April  production  was  28,- 
800  tons,  just  over  that  of  March.  I 
Manufacturers    have    trouble    get- 
ting  pig  iron,  scrap  iron,  coal  and  | 
coke  as  well  as  labor. 

Cast  Iron  Radiation — May  pro- 
duction is  estimated  to  exceed  3,- 
000,000  square  feet  compared  Math 
2,560,000  square  feet  in  April  and 
2,350,000  square  feet  in  March. 
(Continued  on  Page  4) 


"Does  everything  in  Bonnie  Mawre  have  to  be  regional? 

(Reprint— Architectural  Record) 


Attention  Contractors! 


Drilling   Specialists   in   cable-tool   and 
diamond  drilling. 

For  test  borings,  blast-holes,  wells  and 
grout  holes. 

With  Specialized  EQUIPMENT 
PERSONNEL 
FAOLITIES 

PACIFIC  DRILLING  CORP. 

127  Montgomery  St.,  San  Francisco  4 
Phone  SUtter  6512 


BCF  Gets  $35,000,000 
For  PubUc  Works 


The  Bureau  of  Community  Fa- 
cilities, a  Federal  Works  Agency 
branch  that  makes  non-interest 
bearing  loans  to  states  and  their 
political  subdivisions  for  plan- 
ning public  works,  will  continue 
its  cash  advances  for  another  year 
with  money  allocated  in  the  defici- 
ency appropriation  bill  now  ready 
for  Senate  committee  considera- 
tion. 

The  Houset  appropriations  com- 
mittee has  approved  an  additional 
35,000,000  which  will  become 
available  immediately  on  passage 
of  the  bill. 

This  amount  is  in  addition  to 
$30,000,000  which  the  bureau  has 
nearly  exhausted  in  loans  to  fin- 
ance prepration  of  plans  for  pub- 
lic works.  Federal  Works  had  ask- 
ed $50,000,000  for  its  Bureau  of 
Community  Facilities,  for  the 
coming  fiscal  year. 

Though  the  original  allocation  is 
now  nearly  exhausted,  no  inter- 
ruption of  the  advance-for-plan- 
ning  program  will  occur,  a  FWA 
spokesman  said.  The  cash  ad- 
vances are  paid  back  to  the  fed- 
eral treasury  as  soon  as  construc- 
tion work  begins. 


TRUCK  PRODUCTION 
MAKES  APRIL  JUMP 


^pKance  hdil»fary 
Hampered  by  Feeble 
Motor  Production 


Members  of  the  «}>pliance  in- 
dustry are  not  foretasting  any- 
great  production  until  more  frac- 
tional horsepower  mdors  can  be 
manufactured  according  to  a  Wash- 
ington report. 

The  situation  regarding  outpat 
of  fractionals,  which  are  so  widely 
used  in  appliances,  is  described 
as  bad  and  bound  to  g^t  worse  be- 
fore it  gets  better. 

Two  price  increases  have  been 
allowed  manufacturers,  the  last 
one  amounting  to  16^4  per  cent 
but  strikes  in  the  etectrit^  in- 
dustry coming  along  as  material 
shortages  developed,  hawe  held 
production  of  the  small  motors  far 
behind  demand. 

Although  more  of  the  fractional 
horsepower  types  are  being  turn- 
ed out  now  th&n  ever  before,  or- 
ders are  running  two  and  one  half 
to  three  times  ahead  of  maximum 
production   rate. 

The  veterans'  housing  program 
is  responsible  largely  for  this  in- 
creased demand.  The  average  home 
lis  equipped  with  eight  or  10  frac- 
itional  horsepower  motors,   includ 


Production   of   motor  trucks   in 
April    totaled    81,282    units,    com- . .        ,,  .  -     ,  „  -, 

pared  with  39,459  units  in  March,  i  ^"^  .*"*^^®  ^?  ^^^   so-cttlled   recon- 
28,692  in  February,  and  54,684  iniy®^^^*^"   appliances   suah  as   wash- 

anuary,    the    Civilian    Production  I  "^^t°^^,^^  ^"*^ '*^'%®™***'^- 
Administration  has  announced.       '  ,^^}  ^'"y  i"  ^^^  appliances  does 

Greatest  gains  in  truck  manu-'ir^,j  "^^'^^  ^""^  "P  *^  ^^®  ^®™® 
facturing  in  April  wer«  in  light  i^-?^"^  program  moves  forward, 
and  medium  trucks.  jWith  air  conditioning,  oil  dumers 

Light  truck  production  in  April '  ^^  stokers,  ceiling  fans  and  other 
totaled  31,431  units,  compared  with  ;  P®^™/"^"^  '^^^^  installations  call- 
19,925  units  in  March.  Production  P^  ^^^  fractional  motors,  supply 
of  medium  type  trucks  in  April  to-  :  '^  ^^^^  ^^^^  *"<*  ™o**- 
taled  44,047  units,  compared  with 


16,990  units  in  March. 
Light  heavy  truck  production  in 


The  one  thing  that  will  help 
most  to  turn  production  of  frac- 
tional horsepower  motors   toward 


April     totaled     4,456"   units,     and  1*""®*^*"^  ^^^^''^™®"**  is  for  peo- 
heavy-heavy  trucks,  1,348  units.     I?'®  ^  return  to  work  in  the  m- 
^ [dustry,   a   government   spokesman 

ARCHITECTS  TO  LEAD         \^^^' 


BICB  LUNCHEON 


■#- 


{CONSULTANTS  TO  WAA 

Architect  members  will  conduct  I  

the  next  luncheon  meeting  of  the  j  Use  of  individual  industry  con- 
Building  Industry  Conference ;  sultants  by  the  War  Assets  Ad- 
Board,  June  12  in  the  Commercial  |  ministration  will  be  expanded  to 
club.  each  of  its  33  regional  offices  it  is 

Wayne  S.  Hertzka  will  serve  as  |  announced. 
moderator  and  fire  questions  at  a  |     The  immediate  problems  of  sur- 
board   of    seven    architectural    sa- 1  plus  property  disposal  at  all  levels 
vants.  !of  business  vnW  be  under  the  new 

Reservations  should  be  made  at  [  plan.  [ 

once   by   telephoning   the    Attend- 1     Trade  organizations  will  be  call- 


ance  Committee. 


iRium  pRinr  compnnv 


ed  upon  to  assist  in  establishing 
the  program  which  wil'l  be  admin- 
istered by  a  newly-formed  Advis- 
ory Committee  and  Consultants  di- 
vision, WAA  said. 


Lumber  Shortages 
Wiy  Cause  Honsinf 
Delay^  Smafl  Says     ,^ 

In  spite  of  general  increases  so 
far  this  year  in  the  prodnetioB  of 
lumber  supplies,  the  veteran's  «»^ 
ergcncy  houtsing  program  is  faced 
with  seriotis  delay  from  ahortage» 
in  this  important  building  item^ 
according  to  John  D.  Small,  Civil- 
ian  Production   Administrator. 

Testifying  before  the  Senate 
Judiciary  committee  on  eztensi^}^ 
of  the  second  war  powers  act.  Ad- 
ministrator Small  said  the  hous- 
ing program  along  with  many  oth- 
er essential  reconversion  activities 
stands  a  good  chance  of  being  set 
back  by  the  lumber  shortage. 

"Total  requirements  in  1946,"  he 
told  the  senators,  "are  estimated 
at  more  than  36,000.000,000  board 
feet,  or  about  20  per  cent  greater 
than  the  stimated  supply  of  80,- 
000,000000.  The  contra-seasonal 
upward  movement  which  began  in 
January  and  continued  in  Febru- 
ary, must  be  extended  further  if 
we  are  to  exceed  30,000,000,000 
feot  this  year. 

One  of  the  most  critical  short« 
ages  is  developine  in  the  soft- 
wood plywood  field,  Small  points 
out. 

With  the  housing  program  call- 
ing for  1,200,000,000  square  feet 
of  this  product  in  1946  and  other 
uses  needing  9,000,000  square  feetL 
output  at  the  present  rate  will  fall 
short  of  1946  demands  by  1,000,- 
000,000  square  feet  or  more  than 
40  per  cent. 

'The  supply  is  not  expected  to 
exceed  1,500,000,000  square  feet 
this  year  even  under  the  most  fav- 
orable circumstances,"  Small  add- 
ed. 

Spur  Plywood  Production 

The  following  measures  are  un- 
der consideration  as  a  means  to 
increase  production  of  softwood 
plywood: 

1 — establishment  by  industry  of 
additional  green  veneer  mills  at 
or  near  the  source  of  logs. 

2 — expansion  of  access  roads  to 
reach  new  sources  of  supply  in 
publicly-owned  timber  stands. 

3— -construction  of  new  plant  ca- 
pacity and  relocation  of  existing 
plants  in  areas  where  peeler- 
grade  logs  are  available. 

4 — increased  use  of  domestic 
species  such  as  hemlock,  sugar 
pine  and  true  firs. 

Priority  powers  will  be  used  to 
expedite  these  four  measures. 
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WALNUT  8900 


FLUORESaiNT  PRODUCTS  CO. 

1D25  fiOlBIK   SATE  AVE..  SAN   F8ANG18CB 


FULLER 

SHOWER 

DOORS 


^ftM.  can  atiul 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MiXERMOBILE,  SCOOPMOBILE 

HOISTS,  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIBRATORS 

GENERATORS 

if 
H.     STECKER 

PHONI 

BERKELEY  2752 


FinEPnmT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


GAMERSTON  &  GREER  LOMBER  €0. 

Wholesale  and  Jobbinf  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 


8ar   Francisco 
1800  ARMY   STREET 
ATwat«r  1300 


OaklanJ 
2001    LIVINGSTON    STREET 
KEIiog  4-1884 


CONCRETE  CITTIRG   -   COMPIESSOR  RENTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  CO.— 2277  JERROLD  AVE. 
Phone  Mission  1636-0755 


PRODUCfS 

Ste«l  Windowj  and  Doort 
W»IA«d  Fabric  •  Reinforcing  Steal 
Metal  Lotfi  Product*  •  $teel  Forms 
Exponded  Metal  •  Stuoco  Netting 
Fobricoted  Steel  •  Merchant  Steel 
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CALL  [  5050 


NOISI 

tfOUCTION 

AND 

ACOUSTICAL 

CORRECTION 


12  X  12  X  Vf,  %•,  and  76-in. 

NOW   AVAILABLE    IN 

LOCAL    STOCK 


EAGLE  ROCK  WOOL 


INSULATION 


BATTS  .  ILANXn  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast  Telephone  KEII09  2-3638 

1650  MacARTHUR  OAKLAND  1.  CALIF. 


Electrically  welded 

WIRE 
FABRIC 


For  keinfordng 

FLOORS  •  ROOF  SLABS 

STUCCO  •  COLUMNS 

ARCHES  •  BEAMS 

PAVEMENT 

SOULE 

STEEL  COMPANY 


1750    ARMY    ST.    •    SAN    FRANCISCO 


^ 
K    '* 


m-M. 


^ 
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Associated  Wood  Products  Co. 


TELEPHONE  BERKELEY  8317 

1335  SIXTH  STREET         BERKELEY  2,  CALIF. 


All  slass  used  is  a  full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strensth  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJPFULLCR  €.  CO- 

901  Mission  Sh««4      •      S«i  Fiandsco      •      EXbfOok  7151 
259  T«nth  Street       •       OtkUmJ       •       GLenconrt  0167 


TIMBERS 

Prefabricated 


Furnithed  and  Framed 
to  Your 


STUCCO 


THE 


Carload  Lots  Only 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 

Phona   PR   4500,   Mr.   RIchardaan 


IMPROVED 

1/ 


cy^  -U^ioAlL^ 


STUCCO    CEMENT 


9Aof  YardB  Pmr  Satk  •  Sprmad§  ia»lf  •  L«ss  Sfcrlnkog* 

PACIFIC   PORTLAND  CEMENT  COMPANY 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For   Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
ParticuUrs 


TKAOE    MAKK 


DURANT  INSULATED  PIPE  COMPANY 


FAL*0  ALTQ  *L/ii 


NEIL  H.  PETERSON  COMPANY 

112f  POLSOM  STRtET  SAN  PRANCISCO  3.  CALIF. 

Pftoaa  UIMMirfH  MM 

Washington,  Qragon  and  TariHary  8outn»rn   caiiTomia: 

of  Alaalta:  A.  R.  JOHNSON 

E.  H.  LANQDON  COMPANY  2322  Undan  Avanua 
•66  Daxtar  HartAn  BuHdlog 

8aattla  4,  WanMiiftoo  «.ang  Baaeti  6,  CaHfamla 

Phono  EUloCt  OSM  Phona  4M-23 


^^^'.rz.  .-.•i.JLi 


jt:sr-sz^T^i  "■*  *  -<r-  .attL^ji.  —    ;■;: 


PAQE2 


I 


i 
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Published   every  morning,  except 

Saturdays,   Sundays,  and   Leaal 
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CHURCH   BUnJJING,   |10,000;   Wil- 
low   Glen    Commiinity,    San    Jose; 
owner,  The  Presbyteo'  o^  San  Jose, 
Rev  William  C  Spaan,  trustees,  1525 
HUPAve,  Willow  Glen,  San  Jose. 


1791& 
Owaep— U 


SUB  •  BIDS  WANTED 


InstallaUon  of  the  door  tracks  and    Construction  of  a  2-8torj-  reinforced  j  and  iron  work;    (3)  nine  hammer-  j  ; 

°i?fi     ™»ce«»neou8    work;     Spec       concrete  soils  and  irrigation  build- -  head    and     two     traveling    gantry  \ 

ing  on  the  University  of  California  I  cranes,  and   (4)  ap^tix.  83  Marine  I  =^^^^-*—  ■■  ——-^—- 

8.    Navy.    Public  Works  \     Campus.    Davis,    Yolo   County.  |  Corps    buildings ;    Spec    No.    17814.  |  General  centraetora  deeiHng  eubbide  on  any  job  are  Invited  to  mak. 


mo*pSlf?    t/^^    Naval    District,  j  Owner-The  Regents  of  the  Unlver- :  Owner-Bureau    of    Yards    &   Docks,  I  their  requirements  In 


Bufldii^  Section 


_       I     1220  Pacific  Highway,  S&n  Diego. 

■■"^  j  Plans  obtainable  from  above  office 
upon  deposit  of  check  oi*postal  money 
order  for  $10.  payable  to  Chief  of 
;  Bureau  of  Yards  and  Docks. 


NEWS  INDEX 

Commercial  BIdgs. 
Educational    Bidge. 

Hospitals 

Industrial    Bidgs. 

PutHio  Buildings 

Religious  Buildings 

Social,  Recreational  BIdgs.  20-21 

Residential   Buildings 22-2S 

Transportation    BIdgs.  _,        27 
Miscellaneous    BIdgs.   28<30 


Public  Works  Officer,  Mare  Island  ! 
Naval    Shipyard.    Vallejo. 
C^mi^ete  bidft  were; 


6/8/46 

•PLANS    NEARING 
I  COMPLETION 
•LABORATORY    BUILJ3ING 
I  MARTINEZ,    Contra    Costa    County,  |  SAN    FRANCISCO. 
I     Calif.  (Prop.  1:  in^jlor  and  exterior  paint 

i  Construction  of  two-story  laboratory       ' 
I     building   with    provision    for    third  ' 
I     floor.  j 

!  Owner— Shell  Oil  Co.,   100  Bush   St.,  i 
j     San  Francisco. 

Architects — Harry    A.    Thomsen    Jr..  ] 


sity  of  California.  Beriteley,  Calif. 
Architect— H.    A.    Thomsen    Jr.,    315  i 

Montgomery  SL,  San  Francisco.        ' 

Bids  will   probably   be   asked   dur-  '      Fred    J.    Judd,    Co.,    1101    2nd    St.,  j 
ing  September.  Berkeley.    (1)    $56,300    (2)    $12,080    (3)  I 

$17,800  (4>   $11,500; 

6/8/46  •    16  I     D.  E.  Birgess  Co.,  1035  Silver  Ave. 

BIDS  WANTED—  San   Fran  ^sco    (1)    $76,851    (2)    $25, 

TO  BE  OPENED  JUNE  19,  2:30  p.  m. '  160    (3)    $4  9,710    (4)    $10,924. 
PAINTING 


this  oeiumn.    There   ie   no   charge   for  this 


6/10/46 

DRIVE-lhf   RESTAURANT 


•• 


Richmen-Suneet  Sewage  Treatment  Plant,  8.  F.;  8Ms  open  June  12,  2:80  PM 
Barrett  Jk  HUp,  gi8  Harrleoo  SL,  San  Francisco  (DOugias  0700). 
SrtMi^tnBit  *  Summera,  «B«  Pannsylvaala  8L,  S.  F.  lATwater  aoO) 
&  J.  lAoMWtMo  Constr.  Co..  2100  OaUtaJe  Ave.,  a  F.   (Mlasion  1410). 
M.  A  K.  Oorp^  200  Financial  Center  Bldg..  San  Francisco  (iCXbrook  7634) 
CUtttda  Oonatr.  Co..  188  Fblaom  SL.  Slaii  FimiMlaoo   (SUtter  8440). 
MacDonald.  Young  &  Nelsoo.  137    Montsomery  SL,  S.  F.  (SUtter  8296) 
D©  L«ca  A  Son,  1745  Filbert  SL,  S.  F.  (ORDway  8600) 


ing  of  S.F.F.D  Engine  No.  37.  2501    LAFAYETTE,  Contra  Costa  County,  |     SJiSjijIi"  ^.tll.'i'  SlflU'**, JJ' w  'f^  ''""•„*''  ^'^  ^'  "• 
25th  SL;  Prop   2:  interior  and  ex-  ;     Calif.     Lafayette    and    ML    Diabk)      ^f**?**^;^  T?""*  *»•!«».  127  Montgomery  SL  .a  F.   (SUtter 
terior  painting  of  S.F.F.D.  Engine '     Blvda.  ^  ^   ^^^  Conatr.  Co,  M13  Fuitoo   SL,  &   F.    (SKyllne   4363). 

41,  1325  Lieavenworth  St ;  Prop.  3 :    ConstrucUon  of  one-story  steel  frame  I     ^  O.  Shaia.  RL  1,  Box  22,  Chlco.  (lOW) 
interior  peinUng  of  S.F.F.D.   truck  ,     drive-in  restaurant  building  (30x50  \  *■ 


No.  2,  1340  Powell  SL 


feet). 


and    Aleck    L.    Wilson,    ArchltecU  ,  Owner— Dept.  of  Public  Worlis,  Rm.   Owner— Larry  Sollars. 


Associated,     315 
San    Fl-ancisco. 


Montgomery 


1 6/8/46 
PLANS  COMPLETED 


CPA  PERMITS  GRANTED 

SAN    FRANCISCO.— Civilian    Pro- 
duction Administration,  E.  F.  Hallo- 
ran,    regional    director.    1356    Market 
St.,  has  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial  and    industrial    buildings    In 
the  San  Francisco  area: 
ADD  TO  MUSIC  SCHOOL  (veterans) 
$2250;     Sherwood     J     Allen,     doing 
business  as   Allen's   Harmony  Sys- 
tem. 79  Haight  St,  San  Francisco  2. 
REPAIR   DORMITORY.   $8820;    Uni- 
versity    of     California,     Berkeley; 
Pacific  Heating  &  Ventilating  Co, 
288  Whitmore  St,  Oakland  11. 
REPAIR    BUILDING.  $5000;    113-121 
N    Gordon     Ave,     Visalia ;     owner. 
Robert  F  Cross  Jr,  219  W  Mam  St, 
Visalia. 
ADD  AND  REMODEL  (into  medical 
building).  $15,000;  170  E  Blithedale 
Ave,    Mill    Valley;    owners,    T    M 
Fellows.    R    M    Sanchez,    Ruble    M 
and  Cora  M  Castleman.  254  Throck- 
morton St,  Mill  Valley. 
REPAIR  (main  kitchen),  $5400;  Fair- 
mont Sotel ;  owner,  Fairmont  Hotel 
Co,  Mason  and  California  .Sts,  San 
Francisco   8. 
ADDITION      (to     hospital),     $35,000; 
owner,  Watsonvllle  Hospital,  Monte 
Vista    and  Prospect    Sts,    Watson- 
vllle. 

GARAGE  (truck  repairs),  $12,500; 
Country  Club  Blvd.  Villa  Subdivi- 
sion No  3,  San  Joaquin  County ; 
owner,  A  T  Holt,  1545  E  Mendocino, 
Stockton. 
ADD  (sheet  metal  shop  to  plumbing 
shop).  $2000;  owner,  Linton  E  For- 
rester, Route  3,  Box  200,  Watson- 
vllle. 
WAREHOUSES  (feeds  and  grain 
storage  and  repair  furnaces  and 
mixing  and  grinding),  530,000;  cor- 
ner of  Third  and  Page,  Mill  Rd. 
Palo  Alto;  owner,  Horabin's,  Inc. 
234  Hamilton  Ave,  Palo  Alto. 
INSTALL  (air  conditioning  in  plant), 
$4000;  owner.  Wright  &  Kimbrough. 
819  T  SL  Sacramento  4. 
RESTORE  (office  and  factory  build- 
ing) $12,730;  owner  Alfred  E  Werth. 
168  Sutter  St,  San  Francisco. 
ALTER  (remodel  fountain).  $1980; 
7th  St  between  Market  and  Mis*- 
sjon,  San  Francisco;  owner,  Pacific 
Greyhound  Lines.  60  7th  St,  San 
Francisco. 
BUILDING  (for  repair  and  sale  of 
household  appliances).  $30,000;  1810 
Broadway,  Sacramento;  owner  Fred 
G  Lemmon.  1614  27th  St,  Sacra- 
mento. 
ADD  (for  assembly  and  storage  and 
repair  of  farm  equipment),  $8000; 
536  ....  Wilson  Way,  Stockton;  own- 
er, Carl  F  Smith,  530  N  Wilson 
Way,  Stockton  28. 


SL, ;     282,   City   Hall 

I  City  Architect— Dodge  A.  Riedy,  City 
j     HalL 
•  4  i     Specifications  obtainable  from  of- 
1    fi       r^/^axmacn^^m  A  •    n.  ^.^^   i"  ^""^  ...wn...  ....  .  ^w  jfice  of  City  Architect  upcm  deposit  of 

l-o— -COMMERCIAI.  Rl.yi^«^,   drntat.    bldg.    Est    cosL    $20,000  : $5  for  each. 

.  ;  MARTINEZ,    Contra    Costa    Cotmty,  1 6/8/46  •    9 

6 1     Call'-  #  I  • 

i  Construction  of  two-story  brick  and  j  6/8/46  •  lo 

I     frame    dental    building.  :BID   OPENED 

i  Owner— Dr.   Wallin,   c/o   archltecL       i  UTILITIES 


6/10/46 

BIDS    POSTPONED    UNTIL 
JUNE  25,  3  P.  M. 
RECONSTRUCT  STORE 
MOCCASIN,  Tuolumne   Co..  Calif, 


Architects — Reynolds  A  Chamberlain. 

3833  Piedmont  Ave.,  Oakland. 
I      No   definite   bid   opening   date   has 
; been  seL  j 

The  following  contractors  are  fig-  j 
'  unng  plans :  • 

Van    Bokkelen-Cole  Co.,    439    23rd  I 
!SL,  Oakland.  i 

I     G.   H.   Wendt,   556  Arlington  Ave.,  I 
;  Berkeley.  j 

Anderson  &  Hagland,  Inc.  219  4l8t ' 


Napa  8Ute  Hospital,  Unite  1  and  4,  South  Ward  Group;    Bide  open  June 
11,  atW  P.  M. 
Jaa.  1  Mimee  Conatr.  Co,  Ml  Rnaa  Bldg.,  a  F.  (EXbrook  090S,  or  7064) 
Moore  A  Roberts,   003  Mlaalon   SL,   San   Francisco    (OArfleld  8S79) 
Barrett  A  Hllp,  918  Harrison    SL,   San    Franciaco    (DOugias   0700). 
a  J.  Amoroeo  Conatr.  Co.,  2100  Oakdale  avol,  a  a.   t Mission  i.«wu> 
Carl  In.  Sweneon  C^.,  1090  Stockton  Ave.,  ban  Joee  iBaliard  2003) 


\^l^J^^-^J^  O'ti^^i  Co.,  610  mhiDAWlS,    Yolo    County,    Calif.    Davis  '  stoStand. 

Reconstruction   of  store  and   cottage       ^L    Oakland.  j     Campus.  ■  ^''^'^«*""-     

23;    Hetchy  Hetchy   Water  Supply  ■     ^lans  are  expected  to  be  completed  j  Utility  work  for  the  FPHA  veterans'  i I 

Contract  No.   197.  1**^, 5^^*  ®"*^  °*  ^^^  ^^^'^  I     housing  unit  to  be  constructed  on 

Owner— Public   Utilities   Commission,  I     ^he  owner  is  selecting  a  contrac-       the    Davis    Campus,    including    (1) 

Room  287  City  Hall.  San  Francisco.  ^°^-  '     sewers  and  pumping  plant,  (2)  wa-  . 

Postponed  from  June  U.  Ih/q/ah  i     ^^^    •^®®'     ^^j     electric     lines,     (4)    6/8/ 46  ••  17  ' 

Plans  and  specifications  obtainable  I J/S/*"  ••»  j      grading,   roads  and  paths.  i  ARCHITECTS     SELECTED  I 

from    cashier's    office.    6th    floor,    425    L^^^^""^*^   '^'-    „*     ^  .  „         i Owner— Regent.s  of  the  University  of  .TOWNSHIP  HALL  &  JAIL  I 

Mason   SL,   San   Francisco,  upon  de-^^^  EsL    CosL    $18,000;     California.   Berkeley.  iuwrxNi,iiii'  hall  &  jail  ! 

posit  of  $10.  ^  SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.  Urehitect-R  J   Ev^s,  Box  634,  Mo-  IbrodERICK.   Yolo   Cofnw    rJS 

Construction     of     1 -story     reinforced  I     raea  Rd     Lalavette.  BRODERICK,   Yolo   County,   Calif. 

_  o*  fr*-'  .*^*"ayeite.  i  Construction     of     new     Washington 


14-17-— PUBUC  BUILDINGS 


8 


story 
concrete    bakery    shop. 
Owner— WitWield. 

Architect  —  C.   J.   Ryland,  Box  847,  '  bid 
Carmel. 


e/8/46 

COMPLETING    WORKING 

DRAWINGS 

REMODEL  STORE      EsL  cost,  $6,000  i 

SAN  BRUNO,  San  Mateo  Co.,  Calif .  ( 

521  San  Mateo  Ave.  : 

Remodeling  of  frame  store  front  and  i  9-10— 

renovation  of  2nd  floor  for  offices  ' 

Owner— John    Corradetti.  !  _____^__^ 

Plans   mby   Merryman    &   Lane,    As-  ;  -,„..-  ' 

'^i^ViilTiZn:"    ^''    """"iBor^CT.VE    BIDDERS 
%rr;iir?ve.^ir"^;So.*":P'^«3^^2"^^^^  county,  C.,«.  |./«./« 


Auto  Salee  Blds^  SE  Comer  Geary  and  Parker  Streete,  San   Francteeo; 
BIda  open  June  11.  2  P.  M. 
JaolGB  *  Irvine,  620  Market  Street,  iiian  Jrranciaoo   tUAmekl  2iiM). 
CarTi4»  &  GauUer,  365  Ocean  Ave..  San  Frandsoo  (JUnipor  4-8061). 
H.  H.  Lareon.  Ca,  64  &a  Parte  SL,  San  Franciaco   (KX.  3190) 
W.  C.  Thompson.  2801  3rd  St..  S.  F.  (Mlasion  4830) 

ii.f.W.  Jenaen,  &  Sons,  nc.,  320  Market  StveeL  Ban  i^Tancisco  (OA  2444) 
Adam  Arraa  ft  Son.  116  New  Montgomery  8L.  San  irranclsco  VGA  SS81) 
Aiarrett  &  Hilp.  918  Harrison  St..  s.  a'.  (DOugaleO  ^00 1 

Welding  Shop,  Folger  Ave^  near  Ashby    Ave^    Berkeley;    no    bid    opening 
date  eet  • 

Willifli  F.  Lynn,  1040  Folger  StreeL  Berkeley  (Be.  6044) 


Farrar    Flat    Buildinga,   8.    F.;    Bide. open  June  • 
A.  J.   Hopper  Company,  243   Langton  (Market  70T0) 


EDUCATIONAL 
BUILDINGS 


I     Rex  Burch  Woodland,   at   $800   for;  "TvTwnshVp'hairand  Jail  building  . 

iefiectncai    work    submitted    the    only   Owner— County  of  Yolo.  : ^ 

received,    which    is    being    held  ;  Architect— W.    G.    Peugh,    333    Mont- 1  Creamery  and  FounUIn,  So.  Berkeley ..Cpeamery,     EmeryvlNe; 

i""«fJ«Tin    ^'■^"k"'      .,^                      '     »°™«^  Street.   San   Francisco.  June  11  -       - 

!  Bids  wiU  not  be  asked  again  on.  The  architect  has  been  authorized! 
;  the  balance  of  the  work,  which  will  ,  by  the  Board  of  Supervisors  to  pro-  • 
,  probably  be  done  by  force  account .  ceed  with  the  plans  and  specif  lea-  \ 
tor  davs  work.  ]*i ^  *^ 


hide    open 


11- 


HOSPITALS 


tions. 

! 6/8/46 

i ARCHITECT  SELECTED 

'DETENTION   HOME 


Wlllia  F.  Lynn,  1040  Folger  StreeL  Berkeley  (Be.  6044) 
Monaon  Bros.,  476  Sixth  StreeL   San  Francisco    (DO  oxyi) 
Moorei  &  Roberta,  693  Mlasion  StreeL  S&n  ifTanciaco  (OA  f»T9) 


\  5th  Ave.  Overhead  Crossing,  Oakland   BIdeOpen  June  12,  2  P.  M. 
"  i      »toRe  inc.,  9451  San  Leandro  SL,  Oakland  (TRlnldad)  1064 


I 


6/8/46  ••   4 

PLANS    ON     FILE 

SPRINKLER  SYSTEM 

SAN  FRANCISCO.  Comer  Hyde  and 

McAllister   Sts. 
Installation    of    wet    pipe    automatic 

sprinkler    system     with     necessary 

earthw^ork 


•  •11  !  WOODLAND.  Yolo  County,  Calif.  2nd  I 
iConstruction  of  addition  to  grammar  j  BIDS  WANTED— TO  BE  OPENED    '     &    Court    Sts.  j 

i     school     building,     including     shop   JULY  5,  2  P.  M.  .Construction     of     County     Detention) 

building,    swimming    pool,    commu-  ,  HOSPITAL  ADDN.  Cost  $400,000  '     Home. 

:     nity   room,   etc.  OAKLAND.  Alameda  Co..  Calif.  51st   Owner— County    of    Yolo.  I 

i  Owner— Lakeside    Union    Elementary  I     SL  and  Dover,  near  Grove.  Architect— W.    G.    Peugh,    33    Mont-: 

School   DistricL   Bakersfield.  j  Construction   of  fireproof,  reinforced       gomery    Street,    San    Francisco.        ; 

'  Architect  —  Frank  Wynkoop.  Stone  '  concrete  2-story  and  ground  floor  :  The  architect  has  been  authorized  : 
1  Bldg.,  17th  and  Chester,  Bakers-  '  wing  and  an  extension  of  the  3-  by  the  Board  of  Supervisors  to  pro-  | 
I     field.  story  wing  to  be  built  west  of  the    ceed    with    the    plans    and    specif ica-  } 

Specifications   obtainable  from   the  ■     hospital  in  what  is  now  a  parking   tions 


North    Unit    Main    Cand,    Deechutee.  Project.  Ore..  Spec.  136S;    Bids  open 
June  17,  ia  A.  M. 
w.  a  Thompson,  W.  C.  2801  Third  SL,  San  Franciaco  (MI  4820) 


Linooln  School  Addn.  Redwood  City;    Bids  Open   June  14.  8  P.  M. 
C.  F.  Parker.   1644   Monterey   Blvd.   S.   F.    (OVerland   3723) 
C  L.  Wow  ConaL  Co.,  4412  iMlton  SL,  S.  F.  (SlUlne  436:iJ) 


carpentry   and    joinery,  -  ...  ^     .,,     ^^ix.        .  w  j 

pipe,  pipe  hangers  sprinkler  heads  '  above    office    of    the   architect   upon  ;     area,  to  provide  65  additional  beds. 


valves,     alarms,     gauges,     together  ,^®P°^'*^    '^^  ^20. 

with   any  «uid  all   parts   or  acces-       -^^    previously    reported,    bids    i^vill  i 
series    required   by   the   NBFU   for  i  ^^  opened  June  14,  8  p.   m.  I 

an  approved  system,  complete  and  i     '^^^    following    contractors    havve  ; 
ready  for  use  in   the   frame   office  ,  taken  out  plans :  ; 

building  in   rear  of   Library  Bldg. ;  '•     ^uy  E.  Hall,  1326-30th  St.,  Bakers-  i 
Spec.   No.   17819.  '   field.  i 

Owner— Bureau  of  Yards  and  Docks.  '     Ashby   &    Opperman,    423    E.    Casa  . 
c/o  Public  Porks  Department,   12th  i^oma   Dr.,  Bakensfield.  | 

Naval  District,  Federal  Office  Bldg.  i  1 

Civic  Center,  Rm.  A-103,  San  Fran-    6/8/46  ••   9 

Cisco.  PREPARING    WORKING 


a  modem  pharmacy,  classrooms  for  5/8/46  ••  jg 

student  nurses  and  additional  space    f^Q  BIDS  RECEIVED 
for     administrative     offices.     Out-    sUMP   PUMi*g  i 

patient  department,  new   convales-    newbURG,   Oregon.   U.  S.  Post  Of-  ' 
cent  ward  of  25  beds,  locker  rooms,       flee.  ' 

and  a  cafeteria  for  staff  members.  Furnish  and  install  new  sump  pumps 
,  Large  wards  will  be  equipped  with  Qwner-Federal  Works  Agencyi  Pub- 
^  built-in  floor  connections  for  porta-  ,  ^^  BIdgs..  Admin.,  office  of  the 
I  ble  walls,  to  be  made  largely  of  district  engr.,  838  U.  S.  Appraiser's 
!      glass.     Open-air    ramps     will     lead        Bldg.,     San     Francisco.  i 

from  the  second  floor  to  the  court  '■     no   bids   were   received   June   5 
below.                                                            above  work. 
'Owner  —  Children's    Hospital    of    the; 


on 


Specifications   obtainable   from   the  ! '^^^^"*^^S 
Public    Works     Department,     Design   SCHOOL  BUILDINGS,   Cost   $250,(X)0 ;     East   Bay,   William   Harold   Oliver, 
Section,   Room   A-119,   Federal  Off  ice  '  SANGER,    Fresno    County.    Calif.         •      chairman,  5105  Dover  St.,  Oakland.    0/8/46 
Bldg.,    Civic    Center,    San    Frajicisco,  '      New  shop  building,   cafeteria,   mu- ;  Architect — Douglas  D.  Stone  and  Lou    BIOS   OPENED 
upon     deposit     of     check     or    postai  '     s*^   room,    swimming   pool.  ;      B.  Mulloy,  as.sociates,  381  Bush  SL,    OVERHAUL  OIL  BURNERS 


AiSESSMENT  DISTRICT  —  WARRANTS 

-.  BONDS 

See    us   regarding    Improvement   District   joba  We   handle   collcc- 
tioils;  buy  Warrants  or  Bonds  on  all   1915  or  1911  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 
510  CALIFORNIA  STREET      -      SAN  FRANCISCO  4 


16 


money  order  for  $10,  payable  to  Chief  :  Owner— Sanger    Union    High    School  ,     San  Francisco 

oof   Bureau    of   Yards   and   Docks.         i      District,    Sanger.  Plans  and  specifications  obtainable 

As    previously    reported,    bids    will    Architects — Fred     L.  Schwartz     and  ,  from  the  owner  upon  deposit  of  $100. 

be  opened  June  20,  11  a.  m.                 !     Wm.     G.     Hyberg,  Rowell     Bldg.,;                             — ^_ 

A  set  of   plans  and   copy  of  sped-  1      Fresno.  \  a/acx 

f ications  is  now  on  file  for  examina-  '  '                                 1  6/10/46                                                         1  1 

tion  at  the  office  of  the  DAILY  PA-    „,,^,,^  «'^™^^  ^H^t^Txr^ 

CIFIC  BUILDER                                           6/10/46  9  ,  CLINIC   BUILDING 


6/10/46  2 

BIDS   WANTED— TO   BE   OPENED 
JUNE  17,  11   A.  M. 
REPAIRING  HANGAR  DOORS 
SANTA  ANA,  Orange  County,   Calif. 

Naval  Air  Station. 
The    work    involves    the    removal    of 
existing  asphalt  concrete,  rails  and 
ties ;  new  concrete  construction,  re- 


CARSON  CITY  Nev.,  U.  S.  Post  Of-  1 
fice  and  Court  House. 

Overhaul     oil     burners  ' 

Owner— Federal  Works  Agency,  Pub-  , 
lie    BIdgs.,    Admin.,    office    of    the 
dist.  engineer,  838  U.  S.  Appraiser's  : 
Bldg.,  S.  F.  \ 

Low  Bidder — National  Coal  Com-  • 
pany,  Carson  City,  Nevada  $175.  ' 
Service  Heat  &.  Power  Co..  Oak-  \ 
land    at    $191    submitted    the    only  I 


STEEL  TRUSSES 

FOUR  HEAVY  STEEL  TRUSSES,  80  FEET  LONG. 
EXCELLENT  CONDITION 

FOR  SALE  ON  JOB.  SEE  FOREMAN  ON  WRECKING 
JOB  AT  NINTH  AND  MARKET  STREETS 

CLEVELAND 
Wrecking  Co. 


BONDS  APPROVED  ,  Approximate  Cost  $500.0uO 

!  .TUMOR  COLLEGE       Cost  $3,000,000    SAN   FRANCISCO,   Calif. 
SANTA   MONICA,    Los    Angeles   Co.,  '  Cons^truction  of  four-story  College  of 

Calif.                                                            I     Chiropody  to  house  clinic,  hospital  other  bid. 

Construction    of    new    junior    college       and  school.  .  

on  Pico  Blvd,  (cost  $1,350,000),  and  '  Owner — California    College    of    Chir-  6/8/46                                                    ••  16 

I     construction   of   new   school   build-'     opody.  BIOS  OPENED 

Ings.                                                              'Plans  by  Robert  E.  Liles.  ELEVATOR  HANGERS                           i 

Owner  —  Santa    Monica    School    Dis-  \     A  drive  to  raise  a  $500,000  building  LONG  BEACH,  Los  Angeles  County,! 

I     trict,   Samta   Monica.                             \  and  endowment  fund  for  the  college  «^aLi'.  U.  S.  Post  Of  ice                       '  i 

The  district  on  June  4  approved  a   is    under   way.    Honorary    conuaittee  Elevator  door  hangers.                             i 

I  proposal  to  issue  bonds  in  the  amount   for  the  drive  includes  Gardiner  John-  Owner — Federal  Worlcs  Agency,  Pub-  ! 

of  $3,000,000  to  finance  the  above  con-    son,    Prof.    William    B.    Herms    and  lie    BIdgs.,    Administration,     office' 

struction.                                                           j  Prof.  R   S.  Minor.  ;     of  district  engineer,  838  U.   S.   Ap-  \ 

praisers'    Bldg.,    San    Francisco.         ' 

6/10/46                                              ••11  Low    Bidder— Long    Beach    Elevator! 


ALL    TYPES    AND    SIZES 

DISSTON     BAND     SAWS 

i    SiMS  3/16"  to  1  V4"  Avoilobl*  for  Immediate  Shipment 


) 


8    BIDS  WANTED— TO    BE   OPENED 
JUNE    18,  2  P.   M. 


6/10/46 

BONDS  APPROVED 

SCHOOL  BLDGS.  Cost   $75,000,000    DISPENSARY  ADDITION 

LOS  ANGELES,  Calif.  OAKLAND,    Alameda   County,    Calif.  ' 

Construction     of     additional      school       Oakland  Army  Base. 


buildings. 


^  Construction   of    addition  to    existing  ; 


Co.,     208     Farmers     &     Merchaints 
Bank     Bldg.,     LB     $682.  j 

Other  bidders  were:  ; 

Elevator  Maintenance  Co.,  LA  $733  i 
Otis   Elevator  Co.,    S.    F.    $964.  ! 


Owner— Los  Angeles  Board  of  Educa-  ^  dispensarv  ;  Serial  No.  04-203-46-51.      i 

tion.  Owner  —  U.     S.    Engineer    Office,    74   6/8/46 

City    of    Los    Angeles    on    June    4  1     Montgomery   SL.    San    Francisco.        BIDS  OPENED 

approved   a   proposal   to   issue   bonds  j     Specifications   obtainable   from   the   WATER  HEATER,  etc. 


J 
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Dittribmtor   f€ 
Monanth  Woodworkias 
E^uipmcnl 

Amcridan      Saw      Mill      Ma- 
ci^incry 

Henry  Diaaton   &  Sona 
Portar-Cabic    Elcftric    Hand 

S^wa   and   Sander* 
Paaacfa^    Air    Brtiah    Co. 


^bainLenain 


2900  THIRD  ST. 


SAN  FRANCISCO 


VAlencia  4977 


in  the  amount  of  $75,000,000  to  finance  '  above  office, 
the  above  construction. 


6/10/46  ••     9 

TO  START  WORKING   DRAWINGS    1^-13 

ORPHANAGE   ADDITION 

Estimated  Cost  $193,000  


INDUSTRL^L 
BUILDINGS 


EL  CERRITO,  Contra  Costa  County,    6/10/46 


Calif 


CONTRACT   AWARDED 


1  2 


SAN    LUIS,    Arizona.    U.    S.    Border 

;     Station. 

;  New    oil   burning   water   heater   and  ' 

,     oil    burner    equipment    for   heating  i 
boiler.  j 

Owner — Federal  Works  Agency,  Pub-  | 
lie  Bidgs.  Administration,  office  of 
district    engineer,    838    U.     S.    Ap- 
praisers' Bldg.,   San   Francisco.  , 
Low   Bidder — Service   Heat   &   Power  ; 
Co.,    636    21st    St.,    Oakland    $2,267 
Other   bidders   were: 
Houghton  Plumbing  &  Heating  Co..  • 

;     Yuma,   Ariz.,    $3,089.50; 

Automatic     Burner    Co.,    Los    An- 


;  Construction  of  two-storv  reinforced    17. apt'orv    a^.^ ,  «-.     *   ^innnnr. 

concrete  addition   to   ofphanage   to   ^^^^^g^PPg-^g  ^^^^  |^<^^ 

i      ^ecreluona°Xnt  and  se^rebund-'  i^^^^-ty.  Calif.  Olympic  Blvd.     ^ 
,      recreational  plant  and  service  build-    Qne-story  frame  and  plaster  (150x219 

io£,|r-Chung  Me.  Home,  c/o  arch.-  j     i'.^£,rf^ll':MSnt,^'''^[l:   «»'-.  W.656 

!'^u^'L%"i;"rn"V^c.s?o^"'''°'!°»°"-°'>-         '^-"■a y    Realty  «/.0/« 

I      butter  fc>t..  ban  i-rancisco.  1      Corp.,  K.  E.  Howe.  BONDS  APPROVED 

I     As    previously    reported,    cf  a    ap-  ^  Architect— Arthur    Froehllch.    367    S     FIRE  HOUSE  Cost  $106,000 

proval  has  been  granted.  :     Robertson  Blvd..  Beverly  Hills.  -vuH^VMBRA,  Los  Angeles  Co..  Calif. 

inf  ti«r.^  i^  nn^nnTer  JL  i'^°°*''*^t°'--Meade  AO'Don^^  of    housing    for    fire-, 

I  of  $193,000  is  now  under  way.  j     Melrose  Ave..  Los  Angeles.  !     fighting  equipment  and  purchase  of  j 

CPA    approval    has    been    received  I     fire-fighting  equipment, 
and  work   started. 

I  

,  6/10/46 


6/10/46 

BIDS  WANTED 
JUNE   18,  8  P.   M. 
SWITCHBOARD  PANEL 


9 


TO   BE   OPENED 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320°  SWING 


BOOM  LENGTH 
AS  DESIRED 


.Owner — City  of  Alhambra.  i 

j     The  city    approved    a    proposal    on  j 

1  2  '  June  4  to  issue  l>onds  in  the  amount  : 

PROTK-T-'TT     Contra    Costa    Countv  i  BIDS  WANTED~TO   BE   OPENED      of    $106,000.    the    proceeds    of    which 

CROCKETT.    Contra    Costa    county     j^^g  ^  finance   the  above  construction.  1 

!      Calif.      John      Swett      Umon     High  ;p^jj^.j.jj^,g    j,,^.^  ,  ■      a„  the  other  propositions  for  issu-  ' 

'  installation  of  a  new  electric  switch-  \  ^'^f^T'^^^SCO.  Municipal  asphalt  .  ing  bonds  were  defeated.  \ 

■     ^*t"!    ""^^^^f^Zf"^^^^    *"**    «^««Mwire   brushing,    removing   scale   and    6/10/46  •     16 

;Owne^-j"SI'^Swett     Union     High  j     Paj^Jing  with   high-heat  aluminum    BliJSWANTED--TO   BE  O 

I      school    District,     J.     F.     Merchant.  ;o,^„^^_^^^^^^  i^^^^^^^^  "^^-^^^^^^ 

'     clerk.  '      --  —   -■  —  ' 


I     Plans  available  from  the  office  of 
!  the  high  school  building. 


Will  make 

changes  to 

salt  your 

specific 

requirements 


Room  282  City  Hall. 
Specifications'  obtainable  from   the 
Each  b,d  ZU"beT?omp.n.ed  byj""'-  °'  -pennunden,  o,  „ree.,. 
Certified   or  cashier's  check   payable  ,  g/g/4g  ,  j, 

to  the   school   district   in   amount    of  ,  plans   BEING    FIGURED- 

10%    of  bid.       iOPEN    JUNE    17,   10   A.   M. 

,.  (RADIO  ANTENXAE 
^"  I  SAN  BRUNO,  San  Mateo  Co.,  Calif. 
Calif.    U.    S.    Coast    Guard    Station. 


(Concmuea  on  Page  Three) 


Z' 


;  DAVIS,    Yolo    County, 
I     Campus. 


Calif.    Davis 


I e/8/46 
COMPLETING     PLANS 

1^.^22^ ^:!^}^1^3f.'  ^°".!',  ^^.  I  InstaliaU^n  "of  ^^id^bi;™  ''^ten- 

nae  at  radio  station. 
Owner  —  United  States  Coast  Guard, 
!      U.    S.    Appraisers'    Building,    Room 
I     653.  630  Sansome  Street.  San  Fran- 
I     Cisco. 

j  Plans  to  be  prepared  by  Engineering 
Dept.,  of  owner. 

Plans  are  being  figured  by  a  selec- 
ed  list  of  contractors.  A  deposit  of 
of  $100.00  Is  required  for  plans. 


WILL-BURR  EQUIPMENT  CO. 

Ml  Gilraoii  St.,  Berkeley    -    Pfcoffe  LAndscape  5332-1 


ROOF 
TRUSSES 


structSres 

INCORPOKATED 

220  Mootgomenr  St 

San  Francuco  4,  Calif. 

YUkon  0407 

SACRAIMENTO  OFFICE 
lPt4  tth  Stw—'Pttene  Sac  3894S 


ANGIER 

Building  and  Curing  Papers 

Stondard 

and  Economy  Brownskin 

iurf-lo-mfit...Ansulfite 


12! 


J  6/8/49 
I  BIDS  OPENED 
(SCALING  AND   PAINTING 
jMARE    ISLAND,    Solano    Co..    Calif. 
;      Mare  Island  Naval  Shipyard. 
I  Scaling    and    ptaintlng    of     (1)     woric 
complete    (2)    the    causeway    steel 


FOR    SALE 


TIMBERS,  wallboards,  plumbing,' 
{pipe,  millwork.  and  other  buildiiiR ! 
I  Materials.    SALE  PRICES.    Large 

stocks  of  "hard  to  get"  items.  | 

Wire  write,   or  'phone  i 

CLEVELAND  WRECKING  CO.   f 

2900  Third  St.     -     VAlencia  4977  j 


WESTERN 
ASBESTOS 

COMPANY 


$8)5 


|S««  Your 
Lcicat   Builders 
Supply  0««i«r 


•  Hot  dip  galvanized 
after  fabrication.  Rustproof'  Never 
needs  painting!  Super-strong  con- 
struction—holds up  to  200  feet 
of  clothes  line.  Convenient  height.' 


i|k.  R.  JOHNSON  CO. 

WESTERN  MERCHANDISE  MART 
1355  Market  Street      -      Son  Fraacisco.  Collf. 


■.wj:-'««"tllfe:-"i"^'""'-' 


:::ir'V#i4AMi|iM         #:'.  ■ 


MONDAY,  JUNE  10.  1946 


DAILY    PACIFIC    BUILDER 


SBVJkNCE 


VENTURA,    Ventura    County,    Calif. 
U.  S.  Post  Office. 

New  combination  gas  and  oil  burner. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district   engineer.   838   U    S 
Appraiser's  Bldg.,  San  Francisco. 
Plans     available    from     the    above 

office    of   the    district    engineer    and 

from   the  custodian   of   the  building. 


22.26— RESIDENTIAL 
BUILDINGS 


26 


6/8/46 

CONTRACT    AWARDED 

IMPROVE   HOUSING 

4L  »  T  „.T .  c       Contract  Price.   11977.00. 

feALINAS  Army  Air  Base.  Monterey 
Co.,   Calif.  ' 

Improvements  at  the  Federal  Hous- 
ing   Project    Hospital    Area. 

Owner— City  of  Salinas.  F.  E.  Heple. 
City  Clerlt.  ^ 

Contractor  —  Granite  Construction 
Company,   Box   900.   WatsonviUe. 

€/8/40  I  ••   24 

NO    BIDS    RECEIVED 

RESIDENCE 

CONTRA  COSTA  Co..  Calif.,  Near 
Brentwood. 

Construction  of  operator's  residence 
at  Bixler  Pumping  Plant ;  Spec,  68. 

Owner— Blast  Bay  Municipal  Utility 
District,  Rm.  406,  612  16th  St,  Oak- 
No  bids  were  received  June  6. 


PAGE  3 


REPORTS 


Construction  of  wood  frame  and 
stucco  residence,  three  bedrooms, 
two  baths. 

Owner— Withheld. 

Architect — Morgan  Stedman.  180  Uni 
versity  Ave.,  Palo  Alto. 


suiting  Engineer  G.  D.  Hall  &  Asso- 


ciates,  Larson 
deposit  of  130. 


Bldg.,    Takima,    upon 


3  1 


Engineering  Secdon 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal     Plants    -31  •» 

Bridges 38 

Dams    Reservoirs    and 
Dredging M 

Docks,  Piers  A  Harbors  _        35 

Parks,  Airports  and 
Playgrounds 


Railroads,  Subways  and 
Tunnels    

Electric    Lighting    and 
Transmission     Lines    _ 

Sewers 


Streets  and    Highways 

Gas,   Water    and    Oil    Pipe 
Lines 


2  3 


6/10/4<?  , 

PREPARING  PRELIMINARY 

PLANS 

APARTMENT  HOUSE 

■^MT^^y.  ^   ^        Estimated  Cost  340.000 

MENLO  PARK.  San  Mateo  County 
Cahf.  ' 

Construction  of  8-unit  frame  and 
stucco  part  2.8tory  apartment  house 
building. 

Owner— Withheld. 

Architect— Morgan  Stedman,  180  Uni- 
versity Ave.,  Palo  Alto. 


2  4 


8/10/46 

COMPLETING   WORKING 
DRAWINGS 

RESIDENCE 

^^LO  PARK,   San  Mateo  County. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

6/10/46 

BONDS  APPROVED 

SPARKS.  Washoe  Co..  Nev.— City 
of  Sparks  approved  June  3  a  proposal 
to  issue  bonds  in  the  amount  of  $35,- 
000  for  expansion  of  the  city's  sewage 
disposal    plant    and   the    amount    of 


6/10/46 

BIDS  WANTED 

SAN  MATEO  COUNTY,  Calif  .—As 
previously  reported,  until  June  25,  3 
P.  iL,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room 
287  City  Hall,  San  Francisco,  under 
Spec.  410  for  construction  of  San 
I  Andres  outlet  No.  3  connecting  pipes 
in  San  Mateo  County.  The  work  is 
located  near  the  Skyline  Blvd.  west- 
erly of  the  town  of  Millbrae. 
(1)  8500    cu.     yds.    excavation     and 

backfill  for  pipe  trenches; 
(2>  450  cu.   yds.  grading  and   bench 

excavation ; 
(3)  500  cu.  yds.  excavation  for  foot- 
ings, structures  and  small  pipe 
trenches ; 
(4»  650    cu.    yds.    sand    backfill    for 
excavation ; 

(5)  250  cu.  yds.  gravel  or  crushed 
rock  surfacing  for  roadways ; 

(6)  1295  lin.  ft.  furnishing  and  lay- 
ing 72-ln.  diameter  welded  steel 
pipe  of  ^-In.  plate  In  tunnel; 

(7;  1775  lin.  ft.  furnishing  and  lay- 
ing 60-ln.  diameter  welded  steel 
pipe  of  %-in.  plate  in  trench; 

(8)  870  lin.  ft  furnishing  and  lay- 
ing 54-in.  diameter  welded  steel 
pipe  of  5/16-ln.   plate  In  trench  ; 

(9)  5500  lin.  ft.  furnishing  and  lay- 
ing 30-in.  diameter  welded  steel 
pipe  of  H-in.  plate  In  trench; 

(10)  18.000  lbs.  furnishing  and  Install- 
I  Ing   steel    pipe    special    not    In- 

I  eluded  in  other  items ; 

,  2  ■  <^11)  25  each  furnishing  and  installing 
beveled  courses  for  curved  sec- 
tions of  60- in.  diameter  weldec} 
steel  pipe  of  %-ln.  plate; 
(12)  20  each  furnishing  and  installing 
beveled  courses  for  curved  sec- 
tions  of   54-ln.   diameter  welded 


30 
37 
38 


41 


3&— ELECTRIC  UGHTIING 
TRANSMISSION  LINES 


3  8 


Specifications     preparied     by     City 
Engineer  John  A.  Manciini  and  may; 
be  obtained  from  the  dffice  of  city* 
clerk  upon  deposit  of  $10. 


370.000  for  extension  of  sewer  system    ,,,,  l^*^'  P^  ^\^/^^-^-  P'"*; 

In  the  southern  portion  of  the  city.        ^^^^  ^  ^,^*1  furnishing  and  Installing 


city 


6/10/46 

BIDS  WANTED 
OMAK.    Wash. 


-UnUl    June    25.    8  | 


beveled  courses  for  curved  sec- 
tions  of  30-in.   diameter  welded 
3  1  I  steel  pipe  of  ^-In.  plate; 

(14)  220.000  sq.   ft.   applying  coal-tar 


enamel    protective    coating    and 
P.    M..   bids   will   be   received   by  the  ;  lining  to  steel  pipe ; 

City     of    Omak,     City    Hall.     Omak,  i  (15)  81.500    sq.   ft.    felt   wrapping    on 
Wash.,  for    construction    of    concrete  |  steel  pipe ; 

storage  reservoir  and  installation  of  j  (16)  9(K)0  lbs.  furnishing  and  Install 


6/10/46  4  0 

BIOS  WANTED 

OCEANSIDE.  San  Dietgo  Co.,  Calif. 
—Until  June  21.  11  A.  !m.,  bids  will 
be  received  by  the  U.  S.  Navy,  Public 
Works  Department.  i220  Pacific 
Highway.  San  Diego,  lor  the  con- 
struction of  armor  coatiing  of  a  new 
access   road  to   the  golf   course,   and 


Camp  Pendleton.  Oceaitside.  Calif.; 
Spec.  17947.  Plans  and  SpecificaUons 
may  be  obtained  from  the  officer 
in  charge  of  construction  at  1220 
Pacific  Highway.  San  Diego,  upon 
deposit  of  110.  [ 


Guy  F.  Atkinson  Co..  22233  S.  Santa  i 
Fe  Ave..  P.  O.  Box.  259,  Long  Beach. 
and    Wilmington,    and    Orange    aad 
Railroad  Aves.,  South  San  Francisco 

N.  M.  Ball  Sons,  Box  430.  Berkeley 

E.  R  Bishop,  P.  O.  Box  325,  Orland*  '  6/10/46 
and  P.  O.  Box  1811,  Long  Beach.       ' '  FUNDS  ALLOTTED 

T.  E.  Connolly,  461  Market  St.,  San  i      FERRY  COUNTY,   Wash.  —  Public 
Francisco.  ;  Utility  District  No.  1  of  Ferry  County. 

Herbert  H.  Everist,  604  Mission  St., !  Republic,   Wash.,    has    been    allotted 
San  Francisco.  '  <  funds    in    the   amount    of    190.000    to 

Mike  Half itano   &  Son.   379  E.   3rd  .  finance  construction  of  lines. 
St,  Pittsburg.  

Geo.  E.   France,  1509  College  Ave    16/10/46  3  8 

Vlsalla.  ■'    FUNDS  ALLOTTED 

Harms    Bros.,  Route   O,   Box  2220,  '     VERNONIA.     Ore.  —  West    Oregon  j  the  remixing  and  seal  coating  of  cer- 
Sacramento.  ;  Electric    Cooperative.  Inc.,   Vemonia,    tain    existing    roads    in    area    14,   to- 

S.  A.  Marshall.  2653  13th  St.,  Sac-  |  *^a«   been   allotted  3190,000,   including   gether  with    miscellaneous   work,   at 
ramento.  1 320.000  for  substation,  to  finance  con- 

H.   Earl    Parker,  12th   and   F   Sts.,  ;  structlon  of  lines. 
Marysville.  '  • 

J.  R  Reeves.  Box  1072,  Sacramento  :  6/10/46  3  8 

A.   Teichert  &   Son.   Box  1133  Sac-    FUNDS   ALLOTTED 
ramento.  I     LOS    ANGELES    and    SAN    BER- 

F.  P.  Basler,  750  Natoma  St..  San  '  NARDINO  COUNTIES,  Calif  .—Mesa 
Francisco.  ,  Electric     Cooperative.    Inc.,     Phelan, 

Claude  C.  Wood,  Box  599.  Lodi.         ,  Calif.,   has   been   allotted   $270,000  in 

George  Pollock,  Forum  Bldg..  Sac-  i  funds  to  finance  construction  of  198 
ramento.  miles    of    new    rural    electric    system 

Geo.   E.    Murray.   1702   E.  Mariposa  i '"  supply  348  rural  consumers. 
Rd..  Stockton.  

Staring    &   Galbraith.    218    College ' 

Ave..  Modesto.  j  39 SEWERS 

Archie  L.  Till.  Yuba  City.  \  

Clyde  W.  Wood.  Inc.,  6900  Tujunga  16/8/46  •  39 

Ave.,    P.   O.    Box    620.    North    Holly- j  BIDS  WANTED 
wood.  I     SAN  FRANCISCO— UntU  June  19, 

J.  E.  Haddock.  Ltd..  3538  E.   Foot-    2 :30  p.  m..   bids  will   be  received  by 
hill  Blvd..  Pasadena.  the  Dept.  of  Public  Works.  Rm.  282, 

Fredrickson  &  Watson  Construction  iCity  Hall,  under  Spec.  20.091  for  con- 
Co..  873  31st  Ave.,  Oakland.  stnictlon  of  new  sewer  at  Francisco 

Plombo    Bros.,    1571    Turk    St..    San    Heights. 
Francisco.  j     Work    mvolves : 

Fredrickson     Bros.,    1239    65th     St.,  I  (1)  367  lin.  ft  8  in.  VCP  sewer. 
Emeryville.  j  (2)  3   each  manholes   complete; 

Guerin    Bros.,    208   S     Linden    Ave.,  j  (3)  9  each  8x6  In.  VCP  Y-branches ; 
South  San  Francisco.  |  (4)  50  lin.  ft.  6  in.  VCP  side  sewer; 

George  F.  French  Jr..  P.  O.  Box  307,  -(5)9    each    side    sewer    traps    relo- 
Stockton.  cated. 

R   A.  Westbrook.   1331  C  St,   Sac-  j     Specifications   obtainable   from   of- 
ramento.  jfice  of  City  Engr.,  Ralph  Wadsworth, 

Louis   Blasottl  &  Son,  40  W.   Clay   City  Hall,  upon  deposit  of  |10.00. 


MISC  SUPPLIES  AND 
MATERIALS 


6/8/46  •    «1 

NO    BIOS    RECEIVED 

SAN  FRANCISCO— No  bids  re- 
ceived June  7,  by  the  Purchaser  of 
Supplies.  270  City  Hall  under  Bid 
No.  SS71  for  furnishing  and  deliver- 
ing 125  kegs  track  bolts  for  the  Mu- 
nicipal Railway. 


6/10/46  4  S 

BIDS  WANTED 
SAN  FRANCISCO— Until  June  21, 
2  P.  M..  bkls  will  be  Mcelvwi  by 
the  U.  S.  Treasun,-  Department.  831 
Market  St.  San  Francisco  3,  under 
Inv.  SF-3087-46  for  miscellaneous 
hardware,  f.o.b.  San  Francisco. 


(OoBtlnued  on  Page  Four) 


St.,   Stockton. 


6/10/46 

BIDS  WANTED 


distribution  pipes 
Specifications  obtainable  from  Con- 


CLEVELAND  WRECKING  CO. 

Often  for  Sale 

NEW 

Prefabricated 

STEEL  AND  ALUMINUM 

Buildings 

SIZE  -  20'  by  48' 

GOVERNMENT  SURPLUS 

LIMITED  QUANTITY 


Construction:  Steel  frame,  alumi- 
num sides  and  roof  Half-inch  ply- 
wood floors,  half-inch  insulating  wall 
board  on  walls  and  ceilings.  Alumi- 
num trim. 

Complete  building  consists  of  32 
packages  and  weighs  six  tons. 

Can  Be  Shipped  Anywhere. 

These  buildings  are  suitable  for  job 
offices,^ warehouses,  ranches,  homes, 
auto  courts,  apartments,  etc. 

They  can  be  re-arranged  into  any 
sizes  desired. 

See  sample  building  erected  on 
our  premises. 

Salesmen  on  duty  every  day  in- 
cluding Sunday. 

Price  F.O.B.  our  San  Francisco  Yard 

$2,212.97 

THESE  ARE  A  REAL  BUY 
DONT  DELAY 


ing   steel    saddle    nozzles,    com 
panslon    f Ismges   and   manholes  ; 
(17)  9  each  furnishing  and   installing 

6-ln.  vacuum  valves; 
(18 J  7  each  furnishing  and  installing 

air  release  valves; 
(19)  9  each  furnishing  and  installing 
i  6-in.  flexible  couplings; 

j  (19a)  4  each  furnishing  and  installing 
j  3-in.  flexible  couplings  : 

[  (20)  6500  lbs.  furnishing  and   Install- 
i  ing     miscellaneous     steel     work 

I  attached  to  pipe; 

■  (21)  23,000  lbs.  furnishing  and  install- 
ing miscellaneous  steel  work  not 
attached  to  pipe; 

(22)  20,000  lbs.  furnishing  and  install- 
ing galvanized  wrought  steel 
pipe; 

(23)  3900  lbs.  furnishing  and  install- 
j  ing  cast  iron  pipe,  flanges  and 
I            fittings ; 

;  (24)  4200  lbs.   furnishing  and   install- 
i  ing  cast  steel  fittings  in  exist- 

I  ing  outlet  shaft; 

•  (25)  lump  sum,  installing  three  48-in. 

gate  valves  in  shaft; 
(26)  25,600    lbs.    installing   30-in.    and 

i  24-ln.   pipeline  gate  valves  fur- 

1  nished  by  the  city ; 

i  (27)  5700     lbs.     installing     8-in.     and 

;  smaller  gate  valves  furnished  by 

(  the  city; 

i  (28)  2500  lbs.  furnishing  and  install- 
ing  bolts  and  nuts  for  flanged 
connections ; 

.  (29)  lump  sum,  installing  44xl5-in. 
Venturi  meter  furnished  by  the 
city ; 

I  (30)  No  item  30  in  these  specifica- 
tions ; 

(31)  1600  lbs.   furnishing  and   install- 
ing  corrugated   metal   pipe   cul- 

j  verts ; 

(32)  4000  lbs.  furnishing  and  install- 
ing structural  steel  work ; 

(33)  160  cu.  yds.  concrete  work; 

(34»   15,000   lbs.    furnishing  and   plac- 
I  ing  steel  reinforcing  bars; 

!  (35)  lump  sum,  furnishing  and  erect- 
!  ing  two  redwood  tanks ; 

j  (36)  3.00  M  b.m.  furnishing  and  in- 
stalling redwood  lumber; 

(37)  1.00  M    b.m.    furnishing   and    in- 
j           stalling  Douglas  fir  lumber; 

(38)  lump    sum,    constructing    chlor- 
I  inator    building    above    founda- 
tion; 

j  (39)  lump  sum,  constructing  pump- 
house  above  foundation ; 

'.  (40)  lupfip  sum,  constructing  Venturi 

j  meter   house   above   foundation ; 

I  (41)  lump  sum,  furnishing  and  in- 
stalling trolley  hoist; 

I  (42)  lump    sum,    furnishing    and   In- 

j  stalling  pumping  units  and  plp- 

j  Ing  in  pumphouse; 

!  (43)  lump    sum,    furnishin    gand    In- 

•  stalling    power    poles   and    mls- 
i           cellaneous   electrical   work ; 

(44)  lump    sum,    furnishing   and    in- 
stalling Inscription  panel. 
Plans  suid  specifications  obtainable 
from    cashier's    office,  6th    floor,    425 
Mason  St.,  upon  deposit  of  $10. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


16/8/46  •    39 

Ibios  wanted 

3  4  j  SAN  FRANCISCO.  —Until  June  21. 
;  11:30  p.  m.,  bids  will  be  received  by 
!the  Dept.  of  Public  Works,  Rm.  282, 
■City  Hall,  for  construction  of  St. 
'  Charles  Ave.,  storm  sewer  and  sani- 
tary diversion,  Niantic  Ave.,  to  Stan- 
ley St., 

Specsifications  obtainable  from  of 


NEVADA  COUNTY,  Calif .  — Until 
June  25,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Nevada  Irrigation  Dis- 
trict, Elizabeth  P.  Frey,  secretary, 
Grass  Valley,  for  construction  of  the  ^^^ 

fr'^L^in'  ?T^  *°l!PP"r^^°f°ef_"'  :fice'^f"6VtTErg;-.."^i;h  Wadsworth: 


located   about  4.5  miles   east   of   Ne- 
vada City.  Estimated  cost  $300,000. 
The  work  involves : 

(1)  lump  sum,  diversion  and  care  of 
creek  and  unwatering  founda- 
tion; 

(2)  3(X)0  cu.  yds.  foundation  excava- 
tion In  streambed ; 


City  Hall,  upon  deposit  of  $10.00. 


3  9 


6/10/46 
I  BIDS  WANTED 

CONTRA   COSTA  COUNTY,   Calif. 

>  —Until  June  27,  7  -.30  P.  M.,  bids  will 

,  be  received  by  the  Mt.  View  Sanitary 

,„.  „.  nivi  ^      t       J   ..  District,  Thomas  J.  Vacchierl,  secre- 

(3)  24,000  cu.  yds.  foundation  exca-  !  tary,  for  construction  of  sewers  and 

sewer  line. 

The  work  Involves: 
(1)  829  lin.  ft.  8-in.  vitrified  clay  pipe; 
(,2)  3489    lin.    ft.    6-in.    vitrified    clay 


vation   for  impervious   embank 
ment; 
(4)  2500   cu.    yds.    foundation    exca- 
vation    for     pervious     embank- 
ment; 


pipe; 


(5)  40()0  cu.  yds.  cutoff  trench  exca-  i  o,  u  each  brick  manholes; 


vation ; 


I  (4)  4  lampholes. 


STREETS  AND 
HIGHWAYS 


(6)  20,000  cu.  yds.  spillway  stripping;        Specifications   obtainable   from   the 

(7)  3250   im.  ft.   drillmg  grout   holes  ;  office  of  District  Engineer  U  Cedric 
from  0  to  30  ft.  in  depth ;  ;  Macabee,    759    Las    Juntas    St.,    Mar- 

(8)  300    Im.   ft.   drilling   grout   holes    tinez,  upon  deposit  of  $10. 
from  30  to  90  ft.  in  depth ;  j  

(9)  150    lin.    ft.    drilling   grout   holes  ' . 

from  90  to  150  ft.  in  depth ;  !  ac\___ 

(10)  125      holes      grout      connections,^^''"" 
washing  and  testing,  and  equip- 
ment  setups; 

(11)  10,000  cu.  ft.  mixing  and  placing  6/10/46  4  0 
grout   under  pressure;                       iBIDS  WANTED 

(12)  450  cu.  yds.  impervious  embank-  YAKIMA  COUNTY,  Wash.— Until 
ment  in  backfill  of  exploration  June  18,  11  A.  M.,  bids  will  be  re- 
tunnels   below   dam   foundation ;  \  ceived   by   Yakima   County   Board   of 

(13)  24,500  cu.  yds.  impervious  em-  .  Commissioners,  Courthouse,  Yakima, 
bankment  in  Zone  1  of  dam;  |  f  or  110.62  miles  of  seal  coating  with 

(14)  16,500  cu.  yds.  impervious  em-  ;  bituminous  cement  on  county  roads, 
bankment  in  aitutment  blankets  |  Specifications  obtainable  from  the 
of  d£Lm ;  .  county    engineer,    O.    E.     Brashears, 

(15)  50,000  cu^  yds.  pervious  embank-  i  Courthouse,     Yakima,     upon     deposit 

of  $5. 


I, 


4  0 


ment  in  Zone  2  of  dam ; 

(16)  31,000  cu.  yds.  pervious  embank 
ment  in  Zone  3  of  dam;  '6/10/46 

(17)  19,000  cu.  yds.  pervious  embank-  |  BIDS  WANTED 

ment  in  rock  riprap  on  upstream  I     YAKIMA    COUNTY,    Wash.— Until 
face  of  dam;  i  June   18,   2   P.    M.,   bids   will    be    re- 

(18)  350   cu.    yds.    concrete    In    cutoff  1  ceived  by    Yakima  County   Board    of 
walls  under  spillway  lining;  i Commissioners,  Courthouse,  Yakima, 

(19)  2000  cu.    yds.    concrete    In    spill-  !  for  34.42   miles   light   bituminous   ce- 
way  lining,  weir  and  bucket ;         \  ment  surfacing  in  Yakima  County. 

(20)  90   cu.   yds.   concrete  in    miscel-  ;     Specifications  obtainable  from  O.  E. 
laneous  structures ;  '  Brashears,    county    engineer,    Court- 

(21)  35    cu.    yds.    concrete   in    outlet  ;  house.   Yakima,    upon    deposit    of    $5. 
pipe    saddles    and    anchors    and  ;  

in  tunnel  plug; 
(22)5000      lbs.      placing     reinforcing ;  6/10/46  4  0 

steel-  *    PLANNED 

(23)  12,500  lbs.   installing  miscellane-  '      SACRAMENTO,  Calif. -The  City  of 
ous    metal    work  j  Sacramento    plans    the    improvement 

(24)  10.000  lbs.  Installing  gates,  valves  :  of    <1>    a"«y    V-^^'^'^f",,.*^  ^Z"?    ^  ^l^ 
and  appurtenance^ ;  f'-om  easterty  line  of  15th  St  to  west- 


COMPOSITION    FLOORING 

MANUFACTURED       BY      LORALITE      CORPORATION 
2207    MARKET    STpiEET.    OAKLAND    10.   TWINOAKS    3111 

LORALITE  CompotsHion  Rooring  ...  a  proven  durable 
material  ...  a  strong,  lightweight,  sanitary,  tire-resistant 
floor  surface. 

LORALITE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  and  border.  Various  tile  designs  can  be  scored 
permanently  into  the  material. 

LORALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitdhens,  auto  display  and  sample  rooms, 
factory  and  office  lockers  and  toilet  spaces,  and  interior 
sun  and  rumpus  rooms. 

LORALITE  is  easy-tb-maintain  because  of  its  smooth,  seam- 
less surface,  highly  resistant  to  indentation.  Compared 
to  other  types  pf  resilient  floors,  the  cost  is  extremely 
moderate. 


LORENTZEN  COMPANY 

2345  BROADWAY,  OAKLAND  12 


TEmplebar  5613 


(25)  588.5  lin.  ft.  Installing  36-in.  pipe 
in  outlet  tunnel; 


terly 
erly  line  of  16th  St.  and  (2)  alley  be- 
tween   W    and   X   Sts.    from    easterly 


(26)  lump   sum.   constructing   control  i  J'"?  c5  « '^  .^'    ^°   westerly    line   of 
^  -  °-  16th  St.  Hearing  of  protests  is  sched- 

uled for  June  21,  8  P.  M.,  in  the  City 
UaU. 


house,  complete  except  for  con 
Crete  and  reinforcing  steel; 

(27)  1150  lin.  ft.  gravel  drains  under 
spillway   lining. 
Specifications   obtainable  from   the 

above    office   or   from   the    office    of 

District  Engineers   Blackie  &  Wood. 

544  Market  St.,   San  Francisco,   upon 

payment  of  $5. 


4  0 


6/10/46 

BIDS   WANTED 

TUIoARE  and  FRESNO  COUN- 
TIES, Calif. — As  previously  reported, 
until  June  11,  2  P.  M.,  bids  will  be 
received  by  the  Public  Roads  Admln- 


3  4 


CLEVELAND 

WRECKING  COMPANY 

2900  Third  Street       San  Francisco 
Phone:  VAIencia  4977 


6/10/46 

BIDS    WANTED 

SACRAMENTO,  Calif.— Until  June 
2,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Engineer  Office,  Wright 
Bldg..  Sacramento,  under  Spec.  1229 
for    levee    construction,    west    levee 

I  Yolo    Bypass,    from    causeway    three 
miles  south. 

I     The  work  involves: 

;  (1)  975,000  cu.  yds.  excavation: 

j  (2)  24,375   M   gallons   water  for  com- 
paction and  sprinkling  as  directed 

(3)  176  lin.  ft.  48-in.  CMP  in  place; 

(4)  2  CM  cutoff  walls  for  48-in.  CMP 
I         In  place; 

i  (5)  1  Calco  gate.  Model  100  or  equal. 

In  place, 
j      The     following     contractors      have 
been  furnished  with  plans : 
I      Bressi     &     Bevanda     Constructors, 
i  Inc..    417    S.  Hill    St.,   Room   764,    Los 
j  Angeles. 

Case  Construction  Co.,  2100  Wll- 
,  mington-San  Pedro  Rd.,  Berth  115, 
i  P.  O.  Box  6.  San  Pedro. 
I  Morrison  -  Knudsen  Co.,  810  Title 
:  Guarantee  Bldg..  L.os  Angeles,  and 
111  Sutter  St.,  San  Francisco. 

Peter  Kiewlt  Sons  Co.,  345  Kleways 
Ave.,  Arcadia,  and  442  Post  St..  San 
Francisco. 

L.  A  .&  R.  S.  Crow,  4756  Valley 
Blvd.,  Los  Angeles. 

W.  G.  Davis,  935  Forum  Bldg..  Sac- 
ramento. 

F.  A.  Famish.  50  Hawthorne  St.. 
San  Francisco. 


istration,  Charles  C.   Morris,  division 
6/8/46  •  34    engineer,  720  Phelan  Bldg..  San  Fran- 

BIDS    WANTED  ,  Cisco,    for    4.974     miles     constructing 

SAN   FRANCISCO.— Until  June  19,  \  i'roject  Calif.  F.D.  1306- A,  Ten  Mlle- 
2:30  p.   m.,   bids   will   be   received   by    Hume,  Sequoia  National  Forest,  Tu- 
the  Dept.  of  Public  Works,  Rm.  282,    'are  and  Fresno  Counties. 
City  Hall,  under  Spec   20,034  for  con-  j     The  work  involves: 
structlon    of   concrete    retaining  wall  i  ^-^^^  force  account; 
at  No.  51   Miguel   St.  '    (1)  32  acres  clearing  and  grubbing; 

Specifications   obtainable  from   of-  '    l2)  115,000  cu.   yds.   unclassified  ex- 


flce  of  City  Engr.,  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of 
$10.00. 


36—  PARKS^  AIRPORTS  & 
PLAYGROUNDS 


6/10/46  ••     3  6 

BIDS   WANTED— TO    BE    OPENED 

JUNE   24.   7:30  P.   M. 
ATHLETIC   FACILITIES 

Approx.   Cost  §125,000-1150,000 

CONCORD,   Contra  Costa  Co.,   Calif. 

Mt.  Diablo  High  School,  Seal  Bluff 


;  cavation ; 

'    (3)  1350   cu.   yds.    unclassified   exca- 

>  vation  for  structures ; 

'    (4)  $2,000  cu.  yds.  unclassified  exca- 

!  vation  for  borrow ; 

\    (5)  C9,000  sta.  yds.  overhaul; 

I  (6)  JiO.OOO  cu.  yds.  miles  special  over- 
haul of  borrow ; 

j    (7)  5600  M  gallons  watering; 

!  (8)  lump  sum.  provide  and  maintain 
water  plant  or  plants  ; 

\    (9)  CO  cu.  yds.  concrete; 

j  (10)  800  lbs.  reinforcing  steel; 

i  111)  )6  lin.  ft.  12-in.  corrugated  gal- 

•  Vanized  sheet  metal  culvert  pipe 

I  (asphalt  dipped) ; 

!  vl2)  2414  lin.  ft.  18-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 


NATIONAL  EXPANSION  JOINT  CO. 


MANVfACTUKER  ASD  DISTRIBUTOR 

FIBER  BOARD— FELT-SIDED  ASPHALT  AND 
R  ED  WO  O  D  EXPANSION  JOINT  FILLERS 

MARVEL-KOTE — Concrete  Curing  Compound 

SEALZ — E^xipansion  Joint  Sealing  Compound 

Complie8  With 

Fedcrid  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 


333  Seventh  St.     UNderhiU  7172     San  FrancUco  3,  C«Kf. 


Cabots  Gloss  Collopakes 

Differ  from  ordinary  paints  in  that  the  pigments  are 
broken  down  to  microscopic  fineness  and  colloidally 
dispersed  in  tre«|ted  oils — no  fillers  are  used — just  pur* 
pigments  and  oils.  Colors  stay  bright  and  fresh  Tor 
many  years  even  under  most  severe  weather  conditions. 
Fine  for  sash  and  trim. 

GUNN  CARLE  AND  COMPANY 

20  POTRERO  AVENUE  SAN  FRANOSCO,  CALIF. 

UNderhiU  5480 


Road 

Athletic  facilities  to  include  grading  :  (13)  1218  lin.  ft.  24-in.  corrugated  gal- 

for  football  field,  paved  play  area.  .  yanized  sheet  metal  culvert  pipe ; 

turf  field,  walks,  roads,  night  light-  I  (14)  Jsg  Un.  ft,  30-in.  corrugated  gat- 


ing system  for  football  field,  ten- 
nis courts  and  miscellaneous  fa- 
culties. 


ranized  sheet  metal  culvert  pipe ; 
(15)  74   Un.  ft.  36-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 


Owner — Mt.  Diablo  Union  High  School    (igj  ^  Hn.   ft.  48-in.   corrugated  gal- 
Dlstrict.  vanized  sheet  metal  culvert  pipe ; 

Architects — Re\-nolds  &  Chamberlain, '  (17)  4    each    drop    Inlets,    18-ln.   size, 
3833  Piedmont  Ave.,  Oakland.  j  type  1; 

Plans  aind  specifications  obtainable    (ig)  4  each' steel  Inlet  covers; 

from    the   office   of    the  architect   or    (19)  3  each  embankment  spillway  in- 

from   the  school  office  upon   deposit  '.  let   assemblies    (type  A.   asphalt 

of  110-  !  dipped); 

J.  Henry  Harris,  2657  9th  St..  Berk-    (20)  72  each  timber  culvert  markers, 
eley,  has  taken  out  plans.  Specifications   obtainable  from  the 

* '  above  office  upon  deposit  of  $10. 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  HarrUon  St.   I  DO  5583  Su 


GEORGE  M.  PHILPOTT  CO. 

Bryoat  bet.  9tfe  and  10th  Sts..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  BREAKERS 

RENTAL   SERVICE 

Drill  StMi    •    Gads    .    V.B«lts 

WIr*  Rope  aad  Fittiags 

Bali  It  Roller  Bearings 

SAN  FRANCISCO 

HEmiock  5475 
OAKLAND 

HUmbeldt  U5« 


6/10/46                                                  •     4  0 
BIOS  WANTED 
LJVERMORE.   Alameda   Co.,   Calif. 
:  —Until  June  24,  8  P.  M.,  bids  wiU  be 
received  bv  the  Uvermore  City  Coun- 
cil,   Fred  "s.  Young,   city   cleric   City  ■ 
Hall,  for  improvement  ow  W.  1st  St.  | 
fronv  S.   N  St.  to  westerly  boundary  ' 
line  of  the  City  of  Livermore. 


FOR  RENT 

Combination  %-yd.  HOE,  ORAQ- 
LINE,  CLAMSHELL  and  SHOV- 
EL, diesel  powered.        

CARRICO-GAUTIER 


Phone  JU.  4- 
V^&  Ocean  Avenue,  San  Frandaoe 


GASOUNE  AND  DIESE  GENERATORS 


Portable 
Liglitmg  Plants 

Remote  Control  or 

Automatic  Startmg 

6S0  WatU  to  IS  KW 

Generate  Yoor  0%m 
Electricity  Rigrht  on  Job 

AVAILABLE  STOCK 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St^  Cor.  Natoma  St.  -  Saa  Frandseo  -  Ph.  MArket  1661 
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DAILY     PACIFIC     BUILDER 


MONDAY.  JUNE  10.  1946 


Biuldinfir  Peramitts,  Contraicis} RecorJed  Notices 


BUILDING  PERMITS 

Applications 


8AN   FRANCISCO 


1  STT-frame  dwelling.  ffiOOO;  S.  Law- 
ton  62.6  K.  30th  Ave.  owner  Arthur 
Stadt.  1719  Cabrillo;  builder,  day- 
wortc 

ERECT  l-«ty  frame  dwelling.  eooO; 
S.  Campbell,  24  W.  BruBsels;  onw- 
and  builder.  Bonetti  &  Recca,  426 
Faxon. 

1-STY  .frame  dwelling,  KMOO;  E.  45th 
Ava,  100  S.  Lawton ;  owner  and 
builder,  E.  Jensen,   990  Ash  bury. 

1-3TORY  frame  dwellings,  (2)  |6000 
each;  E.  4Sth  Ave.,  275  N.  Quln- 
tara;  E.  4Sth  Ave.  87.6  N.  Moraga; 
owner  and  builder,  Bernard  L<ewi8, 
1466  Waller. 

1- STORY  frame  dwelUng,  $600; 
N.  E.  Oakdale  175  S.E.  L^ne;  own- 
er, JohnChan.c/ocontractor;  build- 
er John  Kramer,  2547  Washington. 

AL.T.  Apt  $5000;  2300  Van  Nesa  Ava 
owner,  I*  Liourton,  ^662  Sacramen- 
to; builder,  Claus  Groth.  901  San- 
tiago. 

1- STORY  frame  Warehoiise  &  of- 
fice, $5000;  NW.  cor.  18th  and  Indi- 
ana; owner  Firebrick  Supply  Co., 
2360  Jerrold  Ave,  builder,  M.  J. 
King,    Inc.,    231    Franklin. 

1-STORY  frame  dwellings,  (d)  J4000; 
each;    SW    Goettingen    25,    50,    75, 
100,   125,   150  W.    Haricness;    owner. 
Atlas  Realty  Co.  1500  Judah ;  build 
er,  Pac.  Coast  Const  Co 
dah. 

1-STORY  frame  dwellings,  (8)  fMKK) 
each;  S.  W.  Goettingen  200,  225, 
250,  275.  300.  325.  350,  375,  W.  Hark- 
ness.  owner.  Atlas  Realty  Co..  1500 
Judah ;  builder.  Pac.  Coast  Const. 
Co..  1500  Judah. 

1-STORY  frame  dwellings,  (5)  $4000 
each;  NE  cor.  48th  Ave  and  Pa- 
checo;  E.  48th  Ave.  25,  50,  75,  N. 
Pacheco,  N.  Pacheco  57.6  E.  48th 
Ava ;  owner,  Gus  Moeller  and  Sons 


MACHINE  SHOP  (1-itory  steel). 
$5000 ;  796  Douglas  Ave ;  owner  and 
builder,  Harry  Maaon,  3857  85th 
Ave. 

DWELLING  (l-story,  4-room),  |4400; 
7510  Sterling  Dr;  owner,  J  Urban; 
bulkier  Skovmand  Bros,  3927  Brook- 
dale  Ava 

DWELLING  (l-8tory.  4-room).  HOOO; 
871  105th  Ave;  owner,  Alameda 
Homes  Co,  5909  E  14th  St;  builder, 
J  E  Kenney.  5909  E  14th  St 

ELECTRIC  SIGNS  (2),  |700  each; 
3340  Telegraph  Ave;  owner,  A  R 
Goodwin,  premises;  builder,  Neon 
Maintenance  Corp,  796  Davis  St. 
San  Francisco. 

ELECTRIC  SIGN,  |700;  418  13th  St; 
owner,  Paul  Spier,  premises ;  build- 
er. Neon  Maintenance  Corp,  756 
Davis  St,  Ssa  Francisco. 

STABLE  (l-story).  $750;  5700  Balboa 
Dr;  owner  and  builder,  John  H 
Fellows,  5700  Balboa  Dr. 

DWELLING  (1 -story,  3- room).  $2960; 
5836  Birch  Ct;  owner  and  builder. 
Bill  Champion,  5834  Birch  Ct 


Strom;  dealer,  F  E  Nearfaood;  6  fix- 
tures; 3  gas  outlets. 

1025  Alvarado  Rd;  owner.  H  Bo- 
strom;  dealer,  F  E  Neartiood;  5  fix- 
tures; 3  gas  outlets. 

1033  Alvarado  Rd;  owner,  H  Bo- 
strom;  dealer,  F  E  Nearfaood;  6  fix- 
tures; 3  gas  outlets. 

1335-37-39-41  E  28th  St;  owner.  T 
Martinson ;  dealer,  F  E  Nearfaood ;  20 
fixtures;  12  gas  outlets. 

2821  Damby;  owner,  Doty  St  Lock- 
wood;  dealer,  FInzel;  9  fixtures;  3 
g^as  outlets. 

9721  Walnut  St;  owner,  Pulliam; 
dealer,  Flnzel;  6  fixtures;  3  gas  out- 
lets. 

116S  OSnd  Ave;  owner,  Whiteside; 
dealer,  Finzel;  5  fixtures;  3  gas  out- 
leta 

4442  Arcadia;  owner,  Geo  Jensen; 
deeUer,  H  Lee;  7  fixtures;  4  gas  out- 
leta 

4418  E  14th  St;  V  Gardner;  dealer, 
E  J  Hoerst;  7  fixtures;  2  gas  outleta 
2720  13th  Ave;  owner.  G  Rossette; 
dealer,  Durant;  1  fixture 

422  Athol  Ave;  owner,  Joseph's; 
dealer,  W  E  Raf ;  16  fixtures;  2  gas 
outleta 

4022  Ardmore  Rd ;  owner,  Marko- 
vics;  dealer,  C  W  Roland;  26  water 
outlets. 

MacArthur  and  Parker  St;  owner, 
Craig  Oil  Co;  dealer,  H  Salisbury; 
12  fixtures. 

7948    Greenly    Dr;     owner,    .-...4..._; 
dealer,  H  Salisbury ;  5  fixtures ;  3  gas 
,  outlets. 

■ -~~ Z T        449  23rd  St;  owner,  California  Re- 

ADD     to    Dwelling,     $1000;     LincoUi  i  ^ nggr^tor  Co;  dealer,  H  Lee;  1  gas 
Ave.,  San  Martin;  owner  and  con-    outlet 

tractor,  Roy  Smith.  190^  gaj,  Pablo  Ave ;  owner.  Arcade 

DWELLING,    $2500;    Meadow    Lane,  ■  j^^ug  Co;  dealer,  Jas  Rankin;  1  flx- 
E/S ;   owner  and  contractor,   K.   L.  ;  ^^re. 

1500  Ju-       Eaton,  758  Laurel  Hayward.  |         '  

DWELLING,      $6000 ;      Holly      Drive,    * 
lot    66;    owner    and    contractor,    H. 
Wick.  ; 

DWELLINGS    (56)    $403,000   Fielding  j 
Drive,   Moreno  Drive,  Bruce  Drive, , 
Louis    Road;    10,    $6500;    10,    $7000 ;|:^ 
10.  $7200 ;  10,  $7500 ;  10.  $7600 ;  owner  | 
and    contractor,    Coastwise    Const,  j  _ 
Co.     2499    Mlddlefield,     Palo    Alto.  \ 
DWELLING,  $8000 ;  31  Pine  St,  Los  j ' 
Gatos ;  owner  and  contractor.  Jack  1 
P.  &  Kathryn  Gibson.  ' 


SOUTH   SAN   FRANCISCO 


DWELLINGS  (4).  $6000  each; 
Spruce  Ave;  owner  and  builder, 
D  J  Daly,  661  Miller  Ave,  South  San 
Francisco. 


SANTA  CLARA  COUNTY 


Compktion  Notices 


SAN    FRANCISCO   COUNTY 


June  7,  1946— SW  8th  Ave  and 
Cabrillo.  Eighth  Ave  Church  of 
Christ  to  Erbentraut  &  Summers 

__        ,^ ™, —  I  June    4     1.046 

ffieo 'cVory  "Blw~d. ; 'buVlder,   Ame- J  DWELLING. '  $7000 ;     White     Oaks ;  U^— "g"  "ig^  

sen  Const.  Co.,  4430  Cabrillo  St, ;  !  ow  ner  and  contractor,  G  .A.  Cook. 
Architect,  C.  O.  Clausen,  746-46th  DWELLING,  $9000,  So.  Claremont 
Xve.  Lot    4;     owner,     Rocci     Lazertera; 

ELECTRIC  Sign;   $1950;  245  S.  Van       contractor,    Joseph    Graglia. 
Nes3;owner,  Sleep  Craft  Inc.  build- I  DWELLING,    $8400,    No.    Cragmont, 

er     Neon    Mtce    Corp.    755    Davis.         lot  71 ;  owner  and  contractor.  Ralph  ■ 

ALT.  Dwelling,  $1687;  2378-48th  Ave.       Purdy  and   Lulu  Purdy  Recorded  Accepted 

owner  and   builder,   W.   S.   Bailey.    .DWELLING,    $8400;    No.    Cra^ont.  I  j^^^  ^    1946— Lota  10  and  12,  Block 
ALT.  Sales  agency,  $1500:  636  Potrero  |     lot  51.  owner  and  ^ntractor,  Ralph  ^     ^^    ^^^  Athens  Park,   Brooklyn 
Ave.,  owner,  Josephine  Block,  San  I     Purdy  and   Lulu   Purdy.  ^ ^  ,     Township,  Oakland.  J  M  Walker 


CONTRA  COSTA  COUNTY 


3228     S  toward  160  E  5th;  ownerl 
Ehnporlum;     contractor,    Radelfinger    6/10/46 


Bros; 

3229    8th  Ave;  owner.  United  Hous- 
ing:  contractor,  Richmond   Electric; 


June    5.    1946— Lot    8,    Block    "D." 

Amended    Map    No    2,   Berkeley 

Park,    near    El    Cerrito.    William 

Makl  to  whom  it  may  concsm — 

May   28,   1946 

Jime  5,  1946— N  %  Lots  11  and  12, 

Block   6;    S    ^    Lots   11  and   12. 

Block   6,   all  in  Brown   Andrade 

Tract,    Richmond.    Joseph  Sutter 

to  Clarence  G  Andrew8.May  28,  1946 
June  5,    1946— Lots    19,  20   and   21. 

Block  24,  Amended  Map  City  of 

Richmond.  Earl  T  McCracken  to 

whom  it  may  concern.. June  3,  1946 
June  5.  1946— Lots  23  and  24,  Block 

10,     East     Richmond     Boulevard 

Tract.  Richmond.  Martin  J  AtaUc 

to  Atalic  Bros May  24,  1946 

June  5,  1946— LoU  31  and  32,  Block 

12,  Henderson  Tapscott  Tract,  El 

Cerrito.  Scott  W  Bonds  to  whom 

it  may  concern June  3,  1948 

Jime   5,   1946— Lots   17,    18  and    19, 

Block  101,  City  of  Richmond.  Al- 

den    J    DesMarias    to    Associated 

Builders May  28*  1946 

June  6.  194«— Ptn  of  Rancho  Aca- 

lanes,  containing  1.119  acres,  near 

Lafayette.   Melville  P  Pinella  to 

H  B  Perkins         June  5.  1946 

June  6, 1946— Lot  3,  Block  2,  Prlngle 

Addition,  Walnut  Creek,  Jane  Mc- 

Laren  to  Ray  Leoni June  5,  1946 

June  6.  1946— Lot  48  and  ptn  Lot  47. 

Block  15,  Cerrito  Park,  El  Cerrito. 

Wilbur  H  Asquith  to  self. ~ I  service. 

...June  5,  1946  !     3252    696  Pennsylvania ;  owner,  Er- 
June  6,  i946^i^ri  Block  106.  West      j  bentraut     &     Summers ;     contractor. 

Side    Addition    No    1.    Pittsburg,      i  Central  Electric ;  25  outlets ;  16  plugs ; 

John  J  SUno  to  self May  29,  1946  [9  switches;  service;  motors. 

3263    2620  Ocean  Ave ;  owner.  Fast ; 


3230  1730  18th  Ave;  owner.  Hall- 
gren ;  contractor.  Richmond  Electric ; 
8  outlets ;  8  switches ;  8  plugs ;  service 

8231     548  Jones  St;  owner, ; 

contractor,  Beacon  Electric;  2  out- 
lets; 2  switches;  alteratlona  
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BIDS  OPENED 

SACRAMENTO,  Calif.— The  foUow- 
mg  submitted  bids  to  State  Purchas- 
ing   Agent.    Sacramento,    for    equip - 
m«it  as  follows: 
QUO.  56618.  REQ.  4828: 

Nielson  Motor  Co..  Redding.  Dodga, 
$1293.90,  imcludes  state  sales  tax;  de- 
livery as  soon  as  possibla 

Intematlooal  Harvester,  Interna- 
tional K-2,   12S-lnch  wheelbass  with 


Bng ;  10  outlets ;  12  switches ;  9  plugs. 

3233  175  Russ  St;  owner.  Olympic 
Farms ;  contractor.  Atlas  Elec  &  Bng ; 
motora 

8234  799  Golden  Gate  Ave;  owner, 
Forrest  Leather  Products ;  contractor 
Atlas  Elec  *  Eng;  motors. 

3235-46  Various  locations;  owner 
and  contractor.  Foster  ft  Klelser  Co; 
signa 

3247  BE  comer  2Sth  St  and  Srd  St ; 
owner,  Doudes  Marble  Co ;  contractor, 
p  A  J  El««tric;  motors. 

3248  1883  20th  Ave ;   owner,   Chris  i 
Anderson;    contractor,    Edison    Elec- 
tric Co;  — 

3249  2222  Polk  St ;  owner.  Sherry's ; 
contractor,  Malm  &  Welter;  motors. 

3250  22nd  and  Bartlett  Sts;  owner, 
Department   of   Public  Works;    con 


delivery  as  soon  as  possible ;  awardsd 
Lou    Gerard,    Redding,    Ford    8-46, 

$1286l6S;   deduct  $41.60  each  machine 

if  6-cylinder  machine  preferred. 
Juns  5 

QUO.  56617,  REQ.  42S6: 
Nielson   Motor  Cot,   Dodge   WF-Sl, 

$12<0l93.  includes  sales  tax;  deUvery 

as  soon    as    possible;    awarded    one 

truck. 
International    Harvester,    Interna 


statement  with  Securities  £z- 
chanire  Commission  covering  a 
public  offering  of  100,000  siuires 
of  common  stock  to  finance  ex- 
pansions in  manufacjturing  and 
mining). 

Bathtubs — May  prodaetion  esti* 
mated  at  97,000  compared  with  92,> 
000  units  in  April.  Productive  ca- 
pacity ample  to  take  care  of  1946 
requirements. 

Lavatories — May  production  es- 
timated at  153.00  compared  with 
145,000  units  in  ApriL  Second  quar- 
ter output  expected  to  exceed  first 
quarter  by  25  per  cent.  Capacity 
exceeds  reouirementB. 

Sinks  and  Sink  and  Tray  Com- 
binations— May  production  esti- 
mated at  160,000  units  compared 
with    190,000   in    April.    Shortages 


Uonal  K-6, 135-in.  wheeibase,  $1340.14 ;  j  of  Sheet  steel  and  vitreous  maten- 
dellvery  as  soon  as  possible ;  award-  j  als  caused  decrease.  Increased  pro- 
ed  two  trtucka  duction  needed  in  requirements  are 


Lou  G«rard,  Redding,  Ford  8-46, 
$1485.25;  deduct  $41.60  each  for  6- 
cylinder  machine;  delivery  as  soon  as 
possibla 


••4  8 


to  be  met  in  1946. 

Water  closets  —  First  quarter 
production  of  500,000  units  indi- 
cates capacity  operation  can  meet 
1946  requirements. 

Building  Hardware — Present  in- 
dustry production  is  at  annual 
rate  of  175,000,000  compared  with 


SACRAMENTO  COUNTY 


Recorded  Acceptfed 

May  5,  1946— W  50  ft  of  E  112  ft 
Lot  3,  Block  19,  North  Sacramen- 
to Subdivision  No  8  as  per  map 
filed  March  26,  1913,  In  13/49. 
Robert  J  and  Edna  M  Branch  to 
whom  It  may  concern. April  29,  1946 
May  7,  1946— Lot  223.  Elmhurst  No 
2.  Oren  J  and  Mildred  J  Link  to 

Markwart  Co - May  7,   1946  j 

May  6,  1946— Lot  220,  Swanston 
Park,  Unit  No  2.  Everett  A  and 
Ruth  J  Tumross  to  J  H  McMahon 

_ „.May   6,  1946  ^ 

May  6.  iw&^Lots  1  and  2  and  Lots  . 
15  to  28,  Inclusive,  Clairmont  Park,  j 
Clair  McMahone  to  J  H  McMahon 

May  3,    1946) 

May"7ri9*6^Lots  114.  16.  118.  120.  1 
Orange  Ave,  and  1908,  1912,  1916  j 
El  Monte  Ave  In  City  of  North  ( 
Sacramento.    J   F    and    Olive    L     ; 

Butts  to  J  F  Butts May  7,  1946  | 

Mateo.   Calif.:   builder.   D.   r'&-T:  [DWELLING.    $9750;    No."   Cragmont.!     tVwhom*"it"m2rconcern    """^''^      I  ^ay  1.  194&-W  50  ft  of  ptn  Lot  24^      | 
Sullivan.  1942  Folsort..  lot  7;  owner  and  contractor,  Ralph  .     '°  ^^*^°°^       "^^^  Xne  " 3  1946       <=^*""^^^*^^^°*°^^T,•^.h^^t^Le^      ' 

ALT.    Dwelling,     $1000;    2272     Union       Purdy    and    Lulu    Purdy.  ijune""7 IWe^Lij'rS^      Block    43       I     White  and  John  R  Ritchie  to  Lee 

St;  owner  a^d  builder,  John  Clus-DWEI^NG.    $8775;    No^  Cragmont    J^^^Jj/^^^  |     Bolles May   1.   1946 

ter.  2272  Union.  ^t  52;  owner  and  contractor.  Ralph       Hovanitz   to  whom   it   may   con-      I  ..^ — • -I 

ALT.    Office    bldg.    $1000;    111    New       Purdy  and  Lulu  Purdy.  June  6    1946  1  -  -  •«•«      s  i 

Montgomery:     owner.    W.    P.    Day   DWELLING,    $87«).    No.    Cragmont^^       <^«"^- "-^  I  1P11«  FflcJ  * 

and   Associates.   Fin.   Center  Bldg..       lot  54;  owner  and  contractor,  Ralph  j-'"^|;'^^^'  ^^^^^^Ij^^^^*^    YminT^t^      i  LilCUd   FUCU 

builder,      Dinwiddle      Const      Co.,'     Purdy  and  Lulu  Purdy 
Crocker  Bldg. 


»mV7/m-    M    r*   Reld    &  Co-    55   outlets.     BIDS  WANTED 

^1  '  So  E   Of  Gtenbr;>ok  Ave   on       SAN  FRANCISCa-UnUl  June  13. 

PRlTAlto  Ave-  owner.  Pacific  Tel  &  'S  P.  M,  bids  will  be  received  by  the .-,--, 

Tel  Co-  contractor.  Central  Electric ;  I  State    Division    of    Highways.    J.    H.    1946   need    estimated    to    be    $160,- 

Skeggs,  district  engineer,  2001  Van  qqq  qOO.  May  fall  even  lower  be- 
Ness  Ave  San  Fjj^cisco  for  rental  1^^  ^f  j^j^^  ^  material  Short- 
of  one  or  two  not  less  than   80  hp.  , 

tractors,   wide  gauge,   each  equipped  '  *^„^"  .  •      xn.  v       »x 

with  double  drum  winch  and  cable-  |      Warm    Air    Furnaces— No    May 
!     3263    2620  Ocean  Ave;  owner.  Fast;   operated  buUdorer  street  plates  and  , esUmates  available.  April  produc- 
! contractor    Malm  &  Welter;  1  outlet    lights,   complete  with  operator,  fuels    Uon  of  50,000  umts  exceeds  March 
contractor,  juaim  cc  ,^^    lubricants;    and   one    15-cu.    yd.  [output  of  47,100  units.  Future  pro- 

truck  capacity  cable-operated  carry-  j  duction  threatened  by  parts  and 
all  scraper,  equipped  with  pneumatic  j  jnaterial  shortages  resulting  from 

,ti'^«.  ^„|?«^  condition    for  approxi-    g^^ikes  in  supplied  plants. 

8th  south   50  ft  W  nth   mately  75b  hours'  use  In  District  IV.       r„;i^,^^  nermits  are  now  beinir 

Specifications   obtainable  from   the  j  .    oiiV*""K  pt?rraju>  are  now   utuuK 

above  office. 


OAKLAND 


__-     -.     —  er    Suite     706-11 

Foxcroft  Bldg.,  68  Post  St.  Fred 
Hewitt  (leasehold  int)  to  Rade- 
mann-Giusto May   22,  1946 

ALAMEDA  COUNTY 


38047  E 
Ave;    o-wner,    Special    Site    Sign    Co; 
contractor,  Spott  Electrical;  sign. 

38048  7410  Rudsdale ;  owner,  J  Tan- 
cready;  contractor,  Clifford  Electric; 
outlets;  switches;  fixtures;  plugs. 

38049  2419  Telegraph ;  owner,  Mid- 
way    Cocktail     Lounge ;     contractor,  1 
Clifford  Electric;  sign. 


Engineering  Section 
Machmery  &  Material 


Gassif  ied  Advertising 


j^ 


issued  at  a  rate  almost  equal  to 
the  period  of  residential  construc- 
tion during  the  middle  twenties, 
the  CPA  report  said. 

It  also  showed  that  unemploy- 
ment declined  in  April  for  the  first 
jtime  since  V-J  day  as  600,000 
1  workers  went  back  to  the  farm  for 
j  spring  planting  and  1,000,000  oth- 
lers  were  absorbed  intoraanufac- 
'turing  and  the  service  trades. 


HELP  WANTED 


ALT.  Dwelling.  $900:  1667  Post;  own- 
er, Mr.  Deaque;  ITullder,  Martinez 
&   Calhoun,   528  Hemlock. 

ALT.  Dwelling,  $75;  193  Henry;  own- 
er, Sala  and  Sala.  3090  16th  St 
builder,    daywork. 

ALT.  Dwelling,  $750;  3835  20th  St. 
ownerK.  Abel,  63  Brady;  builder, 
A  L.  Thulln,  63  Brady. 

ELECT.  Sign,  $600;  599  Post;  own- 
er. Echos ;  builder.  Neon  Mtce.  Corp 
755    Davis. 

ALT.  Beauty  salon,  $500;  5228  Geory 
Blvd;  owner  Bank  of  Calif.  400 
Calif.  St.;  builder,  Geo.  G.  Altken- 
head,  2406  Polk 


shore   Manor.    Wm   H    Toung   to      I 

,T.^,V-rV;;,-o-  •KAA.  Ota  tn^i,»  -DrwoH  i  whom  it  may  concern. .June  6,  1946  j  _.- 

UTILITY  '■«^™' 5500;  M6  Hicks  Road  1946-^2618   Parker   St  knd      ' 

owner    .and    contractor,    A.    Gray- 1  ' 

son  Dlx. 


NEWS  INDEX 

Misc.  Supplies  A  Materials 
Machinery  and  Equipment 
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BUILDING  CONSTR.  SUPT.  Reply 
ORdway  3600.  (tf )  i 

POSITION  WANTED 

-  -  ^      -  —    —  i 

j     ARCH.  DESIGNER  —  experienced  j 

In  designing  Plans,  Elevations,  Per-  j 
j  spectives,    etc.,    for    commercial    and  ] 

residential  work.  Would  like  contact  ; 

for  part  time  job.  Reply  Box  613,  0/0  j 

Daily  Padiflc  Builder. 


Official  Proposals 

Moving  or  Demolition  of  Two  Fram* 
Buildings  at  2435  Bancroft  Way, 
Berkeley. 

■  .  ■       ~ 

"ADVERTISEMENT  FOR  BIOS" 


ALT.     Flat,     $500;     183     Milton     St;j 
owner,  Frank  Manfu,  1249  Alemany  1 


DWELLING,     $4000;     Davis     Street, 

Agnew;    owner   and   contractor,   J. 

K.    Campbell,   Box  106,   Agnew. 
DWELLING,    $6000;    Neal    Avenue; 

owner      and       contractor,       Bruce 

Cooper. 
DWELLING,     $4000;     Mlramonte     & 

Aura  Way;  owner  and  contractor, 

Clara  Coberly.    Rt.    1,   Box   264  A. 
12  UNIT  Motel  Add. ;  $1400 ;  Bayshore 

Highway ;    owner    and    contractor, 

A.   B.  Castleman. 
DWELLING,  $7000:   S/S  San  Tomas 

Tract;   owner  and   contractor,   Os 


2600  Benvenue  Ave,  Berkeley. 
Brita  M  Llndblom  to  J  M  Olson 
June  5,  1946 


SANTA  CLARA  COUNTY 


car  W.  Herd,   184   No.    Branclforte 
Ave.,   Santa    Cruz. 


Blvd.; 


BUILDING  PERMITS 

Granted 


1  DWELLING,     $5000;      Snell     Rd.     &! 
i     Do-wner,    lot    20;    owner    and    con- j 

tractor,    Sam   K.    Giuffrida    Realty' 

Co. 


Recorded  Accepted 

June  5,  1946 — City  of  San  Jose, 
center  line  of  San  Carlos  Ct  142.50 
ft  W  from  point  of  intersection 
of  San  Carlos  and  center  line  of 
Meridian  Rd  NW  172  ft,  thence 
at  right  angles  W  15  ft,  right 
angles  N  8  ft,  right  angles  W 
35  ft,  right  angles  S  180  ft  to 
San  Carlos  St,  E  on  San  Carlos 
St  50  ft  to  point  of  center,  being 
part  of  the  Los  Coches  Rancho. 
Alma   J   McClintock,    one   of    the 

owners,  to  Eugene  J  Ryan 

June  5,  1946 


2435  Bancroft  Way,  Berkeley. 

Subject    to    conditions     prescribed 

'by  the  imderslgned,  sealed   bids  are 

6/10-11-12,    *6j  Invited   for  the   removal,   by   moving 

or   demolition,   of  two   frame   buUd-- 


CONTRA  COSTA  COUNTY 


=  I  42—  MISC.    SUPPLIES  AND  I        CONStRUCTION       engineer:  i  fn'gs  lT24Ji°kJcr;7t  wry^BeJ^Jl^ey: 
MATERIALS  P^"    knowledge,    estimating,    super- j  (.^nf^rnla   No  bids  will  be  received 


Recorded  Amount  ,  g/g/46 

June  5,  1946— Ptn   of   Rancho   San     'bidS  OPENED  1:      ,.,  i     -  «     ,      r. 

Ramon,     containing    3.116    acres.  OAKLAND.   Alameda    Co.,    Calif .->  ;?-E''    fTy/p^.^fPJy    ^°* 

near  Walnut  Creek.  AUas  Heat-        Following     submitted     bids     to     the .  ^^"y   ^*<^*"c   ^""^«^ 
Ing    &    Ventilating    Co,    Ltd, 


. 0-.    " 7°'^-r,^r'    1  California   No  bids  will  be  received 

.    vision    &    layout— General     Building  '^^^^   ^^00    P.    M,    Friday,    June   21, 

3  constructiion  associated  largest  com-jj^g    SpeciflcaUons   and   InformaUon 

panics.  Pifefer  piece  work  Hour  Bas-    a^oHohio   ot    tho   nfi^A  nf   thA  r.hi^f 


vs 


.available  at   the   of  Ice  of   the  Chief 

612    c/o  j  Purchasing    agent,    318    Admlnlstra- 

'  tlon   building.   University   of  Callfor- 


.»6    ^    — -c     -  ;.e.on  East  Bay  Municipal  Utility   District  I —ZTZZTr;  _^       aoctctamt   wUhiu.  i  "**'    ^''''eley.    California,    beglnnmc 

Gordon  A  Emslie,  et  al *1.*5500  j  Room    3(2,    512-16th     St.,    Oakland,  I     ^^^^^°^.,,^^^^i^Jj?;!?J„„'^J?!!*   June  5,  1946.  The  right  to  reject  any 

for  5^  ton  commercial  pickup  trucks.  =  e™Ploy^««tw1th  ^"^t'^Sj*^^™^?^   and  all   bids  is   reserved. 

i     GoSen    Bear    Motors"  $1060.62    ^or^^^y-^^^y^^^^^^^^^  of  the  University  of 

i     B^  H  ^RaHav  Motor  Po    S906  %7  «»ftch  :  WORK.      Personal    Interview    appre-  I  (Dally  Pacific  Builder) 

Recorded  Amount  \  .offfj-ef  foS,^^^."'  ^^''  "^    j  ^^1^^^^^,  ^""^  "^-  ""^^^i^.ZXf^  I       (June  5-6.71^^^-13-14-17-18.  1946) 

6/10/46  4  2 


ALAMEDA  COUNTY 


June   7.    1946—1819   7th    Ave.    Oak 
land.  Calif.  Modeme  Tile  vs  Ed 


^^<» 


SAN  FRANCISCO 


JUNE  6,  1946 


DWELLING.     $6000;     Snell     Rd.     &  J^P^J^/  .^^^-J*^  „V°^  £    ^*P 


of 


ward  T  and  Mildred  N  Taylor  $77.00  igipg  yy^y^NjEO  ,  U/ANTFn 

• !     SAN  FRANCISCO.— Until  June  17.  y^l  f%.i^  i  k^mj 

3  P.  M.,  bids  will  be  received  by  the  i  -^^iMi^TOR    -    DRAFTSMAN 


SAN    FRANCISCO  COUNTY 


'  Purchaser  of  Supplies,  270  City  Hall,  | 


on 


Downer,    lot    20;    owner    and    con-  j 
tractor.    Sam    K    Giuffrida   Realty 

Co.  ^ 

DWELLING,.  $9500;  Terrace  Dr., 
Los  Altos:  owner  and  contractor, 
William  Inglls,  Rt.   1,  Box  528  Los  , 


I 


Subdivision  Hamilton  Ranch,  be- 
ginning NW  line  of  Curtner  Ave 
NE  335.03  ft,  NE  Cottle  Ave, 
thence  from  point  of  beginning 
on  Curtner  Ave  NE  59  ft,  NW  1 
130.16  ft,  SW  59.01  ft,  SE  129.37  > 
ft  to  point  of  beginning.  Joe  Ro- 
manl  to  whom  It  may  concern....      j 

June  1,  1946  | 


'     ^    ^     o«^  XTw  r^iaK.n^^^^^  cabinets,     fixtures,     com- I 

^^our.,Z^^nT^nU^^l\^^  and  architectural  woodwork,  j 

.„  oeoo      ,livenng  0000  II.  i^-m.  ciass  100  *i^^   irxpAiient     onoortunltv     for     capable  ■ 


!  Construction  of  the  Generator  Build- 
\  inq  on  the  San  Francisco  Campus* 

{  University  of  California,  2nd  and 

Pamaseus  AvcSn    San    Francisco. 


Recorded  "To';,::""  1  nvenng  ouuu  ii.  lis-m.  ciass  iw  *^*^«^   xr^ro^uAn*     or^i^rtnnttv    for    PATuihie  . 

June  7.  1946-Alter  and  repairs,  2899      |  i^„   bill   and   spigot  water   pipe   for  ,  ^^^"*"\,   n Jw   con^em   In   oSSnd 

Mission   St.   David   A   Burton   vs      ;  g^^  Francisco  Water  Department         :  "»*"   "^"^   ^^^  concern   in   uaaiana.  1 

Wm  Miller .,_41,466.87  ,     specifications  obtainable  from 


'ADVERTISEMENT  FOR  BIDS" 


Altos. 
DWELLING,  $7000;  So.  Lee  Avenue, 

lot  2:  owner  and  contractor.  N.  M. ,  .        ,,     . 
Stacv    5106  Alum   Rock   Ave.,   San; June  5,   194&-NW  line  Englewood 

REPAIRS    (front    and    back    porches       jose                                                                 '  -^^®   ^*^   108.20   ft  from   SW   line 

and    windows    of    dwelling),    J800 ;  , rj^rnjLLING,    $6500;    Grove    Avenue,;  of    4.25    acre    tract    to    Mann    on 

tOQA     -OAA..,     a*.    ^»r.<A^     an^     K.iilHai-            !    . __j     „.._».»> .^f/^i-      /ill-  T7>.n crlawnoH     AvA    NK    .'i4  10    ft.    then 


Electrical  Permits 


8AN  FRANCISCO 


'      iSan  Francisco  Water  Department.        iRrTiv'Bax^^eh^  c/o    Dsillv' Pacific  '     "Subject  to  condlUons  prescribed  by 
**   ;     Specifications  obtainable  from  ^^'Rujider  6/1011-1213-14    46.1***®  undersigned,  sealed  bids  are  In- 

,^^ 'above  office.  ;i3uuae  .  ,     -     ,  .         i  vlted  for  the  general  construction  of 

PLASTKR  MIXER  In   good  order.|«»e  Generator   Building   on    the   San 

'T«r«r«««*  «i  ^^^vX««A    WAniv  Pin-r  #K  ^a^c'sco     Campus,     University     of 

6/8/46  ••  42  I  wm  ^t  oj^P'^^'jf^^^jJ^P^y  ^'^  «  I  California.   2nd   Ind   Pamaasu.  Ave- 

NO     BIDS    RECEIVED  r'**   ^^^'^  «/7  in  ii  15  i^  i4/4f5  i nues,    San    Francisco.    California.    A 

6/7-10-11-12-13-14/46  l^^p^j^   ^^   ^^^   ^^^^^    ^^^^^^    ^   ^ 

^'  I  quired   for    each    set    of    plana    and 


1684   Eddy   St;  owner  and   builder, 
Johnnie  W  McLeod. 


lot  30;   owner  and  contractor,  Gil 
.,v...w.wc   „   ^^^^^.  ,     bert  Williams,  802  Oregon  Ave. 

ELECTRIC   SIGN,   $826;   1158  Sutter  jj-^^^lLK^g^    $5750;    No.    Cragmont. 
St :  owner,  Wilson  Candy  Co,  prem ;  I     ^^^   20;    owner,   Revallier;    contrac- 
builder.    Electrical    Products    Corp,  |     ^^j.    Komstoff   &   Drisell. 
910  Harrison  St.  9    DWELLINGS.    $7000    ea,    $63,000; 


DWELLINGS  (1-story,  frame)  (13), 
$5500  each:  W  side  of  Bridgevlew 
Dr  168.  193.  218.  243.  268.  318.  343, 
368,    393.    418,    444,    469    N    Topeka 


Mayblum  Gardens,  lots  2  to  10  in.  j 
owner.    Dr.   Lelder,    1601   Hanchett,  j 
San    Jose;    contractor,   B.    Massan- 
gill. 


Ave;    owner  and    builder.    G   Car-UuTO    repair    .shop,    $5000;    Oakland  1 
raro  &  Sons,  750  Felton  St.  |     jj.v^^y     ©/s ;    owner    and    contractor,  1 

NEON     SIGN,    $650;     750     Post     St;i 
owner.  Frank  Laurent,  doing  busi- 


6th   St..  Sbn 


ness  as  U-Drive;  builder,  Neon 
Maintenance  Corp,  755  Davis  St. 
ALTER  (stucco  front  of  store  and 
alterations),  2226  Fillmore  St;  own- 
er, M  Silverman;  builder,  Geo  T 
Robinson,  43  Milan  Terrace;  plans 
by  contractor. 


SAN  CARLOS 


DWELLING,  $8000 ;  224  Edgehlll  Dr : 
owner  and  builder,  Welch  Con- 
struction  Co, 

DWELLING.  $10,000;  1337  Cedar  St: 
owner,  R  C  Stanley,  23  Moss  St, 
San     Francisco:     builder,    William 

Horstmeyer  Co. 

DWELLING,  $7000;  1476  Walnut  St; 
owner,  Constantino;  builder,  J  Vis- 
scher. 

DWELLING.  $9500:  1979  White  Oaks 
Way;  owner,  D  E  Undsay.  19  High- 
land Ave,  Burllngame;  builder, 
Manuel  N  Cabral. 


Alex   Delgado.  850   S. 

Jose.  ^     ^       _ .  ■ 

DWELLING.   $7000 ;    Winchester   Rd.  , 

owner,   R.  J.   Haggard;   contractor.; 

A.  Haggard.  ^        ! 

DWELLING.  $6000 ;  Delmonte  &  Car-  | 

mel    lot  21 :   owner  and  contractor. ; 

William  Amdt.  1155  Dana  St..  Mt.  j 


Englewood  Ave  NE  54.10  ft,  then 
parallel  SW  line  of  4.25  acre  tract 
NW  150  ft,  then  SW  54.10  ft,  then 
parallel  with  SW  line  of  said  4.25 
acre  tract  SE  150  ft  to  point  of 
beginning,  ptn  of  4.25  acre  Tract 
Hancho  Rinconada  de  Los  Gatos. 
Ben    Zweigle    to    whom    it    may      iT^,_-^rt/.- 

concern June  5,  1946  1  Electric , 

June  5,  1946— E  Lincoln  Ave  and  N 
San  Salvador  St,  E  on  San  Sal- 
vador St  then  E  on  San  Salvador 
St  200  ft,  then  at  right  angles  N 
155.40  ft,  then  at  right  angles  W 
200  ft  to  Lincoln,  S  on  Lincoln 
155.40  ft  to  the  point  of  beginning, 
being  a  ptn  of  the  S  Vi  of  Lot  67 
of  the  Subdivision  of  the  Los 
Coches  Rancho.  A  J  Ralsch,  900 
W   San   Carlos   St,   San  Jose,   to 


I     OAKLAND,    Alameda    Co.,    Calif  —  j 

'No  bids  were  received  June  5,  by  the  . 

iEast  Bay  Municipal  UUllty  District,' 

.,/x   T-.    ..0*1.     *         'Room     312,     512-16th     St.,     Oakland,! 
3182     N  Rivera    110   E    48th    Ave,! ^^g^     gp^      ^^^     j^j.     furnishing 

owner,     Amesen;     contractor,     R»cn-   quicklime  for  the  fiscal  year. 

mond  Electric;  service  ' 


FOR  RENT 


.     3183    1445  Halght;  owner,  Moretti;  g^g/^g 

;  contractor,   Century   Elec   Const   Co;)q|q    OPENED 

Alameda,   Calif 


MOTOR  GRADERS.  CATERPIL- 
LAR No.  I2*s.  Reply  Box  65,  c/o  Dally 
Pacific  Bailder.  6/7-8-9/46   University    of    California.    Berkeley, 


specifications  issued.  No  bids  will  ba 
received  after  2:00  P.  M..  June  12, 
1946.  Plans,  specifications  and  Infor- 
matlon  available  at  the  Caahler's 
Office,    103    Administration    Bulkllng, 


I  California,  beginning  Wednesday.  May 


; '  ,"•"    '"^^•"7.   ...e      T^     *     »,  /-.        i  Calif  omla.  beginning  Wednesday.  May 

'  ^ii   2RM  Mission-  owner  G's  Out-  L.f^^^*'e5^*A^,      h^\  *)^?  «?^s       LUMBEJR      HANDLING      BJQUIP-  !  29,   1946.  The  right  to  reject  any  and 

ifiSSt     ri      cStractoT     Dowd-Seid;3*4   High    St     Oakland^  at    (D    JO»jmENT:      CARRIERS,      STACKERS,  jail  bids  Is  reserved. 
5JJ^?*.       •     ^^°^''**^^°'^'     ^^'^^  ''"^  and    (2)   $0.80  submitted  only  bid  to  '  ,j,j^uc?KS.   Call  Mac,  Pacific  Cwrter..  —THE  REGENTS  OF  THE  UNITBR- 

TT.iArtHr!  „w„  City  ng^ii  of  Alameda,  city  Clerk  i-..^    ^j,  i^wti  ' 

Hall,  for  furnishing  (1)  quarry-  |^'~^»»" 


I      3185      797    San    Jose    Ave;    owner, 
I  Mrs    M    Cusack ;    contractor,    Dowd- 

;  Seld    Electric:    year 

j     3186      1452    Bush ;    owner,    Timken  ,  •' 
Roller  Bearing  Co ;  contractor,  Victor  ;  g/g/4g 
:Lemoge;  motors.       _  ^_'BID    OPENED 


City  Hall,  for  furnishing  (1)  quarry- 
waste  and  (2)  earth  fill  for  the  fiscal  j 


FOR  SALE 
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3187     164  Powell  St;  owner.  Globe       aLAMEDA,     Calif— American     Bi- 


•THE  REGENTS  OF  THE  UNITBR 
t  SITY  OF  CALIFORNIA." 

'  (Daily  Pacific  Builder) 

(May    29-31,    June    3-4-5-6-7-lO-U- 

12,  1946) 


HAVE    for    offer,    quantities    CE- 


-13-14,  48 


View.  

DWELLING,    $8000:    Patton    Avenue, 'june    5,    1946— E    Milton    Ave    NE 

.        --—-*—     T        334.10  ft  from  the  point  of  inter- 


SACRAMENTO 


DWELLING  (6-room,  frame,  stucco, 
wood  shingle),  $6600;  5032  T  St; 
owner,  Ulva  Phillips,  1017  J  St; 
builder,  James  Jansen,  1923  Stock- 
ton Blvd. 

REMODEL  (building  and  new  rein- 
forced concrete  and  steel  addition), 
$65,000:  1312  K  St:  owner,  Sherman- 
Clay  Co;  builder,  H  W  Robertson, 
2917  T  St;  architects,  Wm  Wurster 
and  T  C  Bemardln  and  Don  Em- 
mons, 402  Jackson  St.  San  Fran- 
cisco. 

DWELLING  (5-room.  frame,  stucco, 
wood  shingle).  $8000;  161  San  An- 
tonio Way;  owner.  Guy  B  Flick. 
5401  H  St;  builder,  J  E  Roland. 
Route  8,  Box  1625. 

REROOF.  $763;  1403  H  St;  owner, 
Virginia  Metcalf;  builder,  Bush 
Roofing  Co. 

ENCLOSE  (grease  rack).  $900:  2431 
Broadway :  owner,  Eagle  Oil  Co ; 
builder.  Otto  Steinbrenner,  1625  8th. 

DWELLINGS  (5-room,  frame,  cement 
stucco),  $6000  each;  812  Fremont 
Way  and  808  Fremont  Way ;  owner 
and  builder,  Bruce  Asbury.  3500 
13th   St, 

REMODEL  (building  Into  apart- 
ments), $800;  920  N  St;  owner  and 
builder,  V   McMahon,  772  8th   Ave. 

OAKLAND 


lot   231:    owner   and    contractor,    J. 
D    Surber.   190  No.   10th   San   Jose.  | 

DWELLING.  $7000 ;  Mayblum  Gar-  | 
dens,  lot  11 ;  owner  and  contractor,  ^ 
B.   Maasangill.  1 

DWELLING.  $5000 ;  Mlramonte  Ave-  , 
nue :  owner  and  contractor,  J.  L.  | 
&  M.  L.  Sllva,  R.  3,  Box  180  King! 
Rd.  San  Jose. 

DWELLINGS.  26,  at  $6000;  34,  at 
$5000;  $326,000,  Lots  1  to  60  IncL 
Pleasant  Ridge  Manor :  owner  and 
contractor,  San  Jose  Bldg.  Co..  i»i 
Sutter   St.    San    Francisco. 

DWELLING.   $5000;    San   Tomas.   lot, 
owner   and    contractor,    Lee    1* ! 


section  of  Milton  Ave  with  N  line 
of  Rincon  Ave  on  Milton  Ave  NE 
63  ft;  then  leaving  said  line  and 
on  the  S  line  of  Hedegard  Sub- 
division SE  146  ft,  then  parallel 
Milton  Ave  SW  63  ft.  NW  146  ft 
to  point  of  beginning,  being  a  ptn 
of  Section  34  T  7  S  R  1  West 
MD.M.   James  W   Pierce   to   self 


MENT  ASBESTOS  BOARD,  flat  and 

«^„.      ^^  ^i""^'\::'l~''t~~"^F^nVnr       Ai^ittis^A,     v.,»iiii.— auicx»v:«.h     «.-    comigated.       Reasonable       <>elivery. 

Trotter    Service;    contractor,    Victor  ^^^^j^    ^^      ^^5    San    Leandro    St.,  : Humphreys  &  McConnell,  420  Market 

'emoge;   Oakland,  at  $12,915  per  ton  submit-!     g*     c,    jp    sUtter  8854. 

3188     201   Main   St;    owner,    Payne   ^^^j  ^^jy  ^^^^  ^^  t^e  City  of  Alameda,       '*^'  **•   '•               6/10^11-12- 
olt  Works ;   contractor,  Victor   Le-  ;  ^^y  clerk.  City  Hall,  for  furnishing 

"'>-  ^•-l-"':"'lfli  1oTco,u„,.u,    Ave;    owner.   -^"»    '':S^''U^^noT.y^'''^^^!^'^^^Z,''Bl^'^^: 

srorsi^-stA^ircoTsir""'"^'  '*'yri:T:«T=Vi;t:ur.r;  p™.s»^^^^t^s 

ie:ircf«^?sr:irn"  MXi„r;  £-Lct  aw.bo.o    "  *  "■^^^^^f^l^J^^^z 


Pro.   No.  1744— Aluminum   Sulphate 
NOTICE  TO  CONTRACTORS 


3194-3200      Various     loca^o^s     '^'^  i  — Asta  Construction  Co.,  33  N.  Front  ,--6— |-     —-^-"--—™ 
owners;   contractor.  Electrical   Prod-igt^     Rio    Vista,    at    $12,500,    awarded  ,  S™ETS,8tandai^  dimension,  rnon 
ucts  Corp;   signs.  ;  contract  by  the  U.  S.  Engineer  Office.  '  ^^    Crandall,  SUtter  HZWi.  , 


3201    E  47th  Ave  250  N  Ulloa;  own-  1  wright  Building.   Sacramento,   under  ; 
er.    ;   contractor,    Adams   Elec-  '  gpe^.  1224  for  construction  of  access  • 


Anderson.  _  ,   .  1  May  29,  1946— W  side  of   N  Union 

DWELLING,  $5000;   San  Tomas,  lot  1     ^^^  jqq  f^  g  of  Apricot  Ave  in 

5;    owner    and    contractor,    Lee    L.        -        ^   ..  ™ ».i_   d  t  c*«4o«o. 

Anderson.                                                . 
DWELLING,     $7000;     G^e^JY*?,^,  *       -      „ 

Villa  Drive ;  owner,  R.  R.  Koll.  LiOS    j^y  29,  i»46— 832  The  Alameda,  San 

Altos:   contractor,   R.   C.  Knight.      1     j^^^    l,  L  Tucker  to   Lew  Jones 
DWELLING.   $6000;   Overtook   Road.       construction  Co May  25,  1946 

Los   Gatos ;   owner  and   contractor,  1  j^        ^    1946— E   Spencer  Ave  NW 

R.  H.  Smart  Rt  1.  Box  9.  Los  Gatos.  i     g^  f ^   ^  Auzerais  NW  25x125  ft, 
DWELLING.  $3000;  RFD  2.  Box  216,  g  ^^  .^   Prevost's,  City  of  San 


Mav~3l'~1946  ■  ^^^  *-°  •  — ■ - i  road  and  parking  area  at   Mayberry 

w  ;;    OQ     i{UA_l^t    37     Tract    134  3202-09     351.   393.  387,   381,  375.   369,    glough  near  Antioch 

^t^  Jk' o.   ,t;^^i     Unit    No    14       363,  357  Oxford  St;  owi^er,  Lindsay:;  *^  

North   Claremont,    Unit    No    1.    4      ,      ^^^^^^^         ^  Electric    Co:     13^ 

Maps  49.  Laum  E  ^d  N  M  btacey  ^^  ^^^^^^^^    ^^  .  ^^^^^^ 

to  whom  it  may  co°<=«™-  "j^"  j^g  1     3210    Beale  St  Viaduct  owner.  City    43 

*      '  and  County  of   San  Francisco ;   con-  . 

tractor,    Wonderllte    Neon    Products ' 
Co;  sign. 
3211     585B  Market  St;   ovmer,  Hy 


MACHINERY  AND 
EQUIPMENT 


Campbell  Township.  B  J  Stojano 

vlch  to  Steve  Voykovic^.^.-.^^-.^^^l  ^"  ^—-—-—-^^  Electric;  JTR^      BURNER 


16/10/46 

1  CONTRACT    AWARDED 


4  3 


rEdi-cjut  homes?  j 

LUMBER?  I 

We  have  It.  Can  deliver.  Have  200  ( 
million    bd.    ft   Timber.   Three   mills. 
Reasonable  prices.  Reply  Box  67,  c/o 
Daily  Padiflc  Builder. 

6/7-10-11-12-13/46 


WANTED 


Mlramonte'  Ave.,    owner   and    con 
tractor,    H.    H.    Hollister.    RFD    2. 
Box   26.   San   Jose.  .     „     »„- 

DWELLING.  $7000;  Morrison  Ave- 
nue: owner  and  contractor.  Jack 
Belt.    Lincoln    Ave..    San    Jose. 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512— 
16th  Street,  Oakland,  California,  un- 
Ul  5:30  P.M.,  Wedneeday.  June  19, 
1946,  and  will  at  that  hour  be  opened, 
for  furnishing  during  the  year  ending 
June  30,  1947.  approximately  1,0(X) 
tons  of  ALUMINUM  SULPHATE,  as 
per  specifications. 

Propoaal  No.  1744  covering  same 
may  be  obtained  upon  application  at 
Purchasing  Department,  Room  312, 
of  the  office  of  the  District. 

DANIEL  REL\D. 

Secretary. 
Oakland.  California. 
June  7,  1946 

(Daily  Pacific  Builder) 
(Jime  10,  194«> 

Pro.    No.  1743— Liquid    Chlorine 


NOTICE  TO  CONTRACTORS 

Sealed    proposals    urill    be    received 
*I/-7  in  11  19  is/4«  !at  Room  206  of  the  office  of  the  East 
6/7-10-U-12-13/4«j^y  Municipal  Utility  District.   512— 


FACTORY  (4-story,  concrete),  $100,- 
000 ;  1100  78th  Ave ;  owner.  The  Par 
Soap  Co,    1100    78th    Ave;    builder. 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY  , 

1930   Steiner  St  n^j„cf  ' 

Painting  and  waterproofmg  building. 
Owner— Pacific    Telephone    *    Tele 

Co^mctS^am  F.  Cohn,  doing  busi- 
ness as  M  Cohn  &  Co. 
Total— 12.215.  ,^   104ft 

Specifications  filed  May  14.  1946.  , 


Jose.  M  D  Wicklow   to  whom  it 

may  concern May  24,  1946 

May  27.  1946— Lots  37  and  38,  Tract 

No    134,    North    Claremont.    Unit 

No  1.   624/40  in  4  Maps   49.   N   M 

and  Laura  E  Stacey  to  selves 

May   24,   1946    contractor, 

i  May  27   1946^E  McKendrie  St.  NE      !  wrvlce. 

Elm  St.  SE  on  Elm  St  50x100  ft 

ptn    Lot    4.    Block    19.    University 

Grounds,  City  of  San  Jose.   Rita 

Coates  to  T  W  Hemphill 

„ _ May   24,   1946 

May  27.  1946— NE  Capitol  Ave.  SE 

183.44  ft   SE  Alum   Rock  Ave,  ptn 

Lot  1.  Lyndale  Subdivision.  Oliver 

C  Demrick  to  self May  27,  1946  ' 

I  May  27.  1946— Lots  43  and  44.  Block 


Exp.  BLDG.  CX)NSTR.  ESTIMATOR 

.*-*.  with   ability  to  do   some  purchasing 

Contract  Price  $23,779  [  and    expediting.    Reply    Box    66,    c/o 

3212  436  Pacific ;  owner.  E  Louie ;  I  SACRAMENTO.     Calil.     Sacramento  j  ©ally  Padiflc  Builder. 

contractor,  Chan  Electric;  9  outlets;       Signal   Depot        „  .      ,  ' 

3  switches;  service;  motors.  Furnish    and    install    trash    burner;  |_^ ^- ^i-o/tmo  !  l«th  Street 'Oakland.'  California,  un 

3213  344  Harriet  owner.  Empire  |  Spec.  IJp.  w^^ht  L^?«  „°.r*',,^'"T  ^"^tt  1X7x^.1^^^(1?  til  5:30  P.M..  Wednesday,  June  It. 
ConstrucUon  Co;  contractor,  Ets-  jOwner-U.  S.  Engineer  Office,  Wnght  Y  1^0-240  V(3LT  OIL  FTL^D  ^Ol^]^^^  ^nd  will  at  that  hour  be  ofK«ed 
Hokin  &  Galvan ;  15  outlets ;  12  plugs ;  !  Bldg.,  Sacramento.  I  M  (VUN  1„  T^^fFOR^ai  COM-  ,  furnishing  approximately  1«>  Tona 
6  switches.                                                     ;  Contractor-Capital   Builders.   Sacra-  :  pleTE  WITH  HANGERS.  Hou^ng   J^^i^quuj  chi^RINE,  as  per  .pert- 

3214  665  6th  St ;  owner,  Walworth ;       mento.  Authority    of    Contra   Costa   County,  1 
contractor,  Ets-Hokln  &  Galvan ;   10  I                             i  700  D  St,  Martinez. 


outlets;  4  switches;  15  plugs. 

3215     1225   Taylor;    owner,  ; 

Ets-Hokln      &     (Salvan ; 


4  3 


6/4-5-6-7-10/46 


'6/10/46 
BIDS  WANTED 

SACRAMENTO,  Calif.— UntU  June  [ 
19  bids  will  be  received  by  the  State  • 
Purchasing  Agent  Sacramento,  for ; 
equipment  as  follows :  j  ^ ^ 


SUPPLY  PICTURE 

(Continued  from  Page  One) 


fications. 

Proposal  No  1748  covering  aam* 
may  be  obtained  upon  applicati«>D  at 
Purchasing  Department  Room  312, 
of  the  office  of  the  District 

DANIEL  READ, 

Secretary. 

Oakland,  California, 


(Daily  Pacific  Builder* 
(June  10,  1946  > 


Pro.  No.  1746— Emulsified  Asphalt 


Plumbing  Permits 


OAKLAND 


4,  University  Park.  Palo  Alto,  S 
side  of  Emerson  St  143  ft  E  of 
Lytton  Ave.  Isadore  and  Sarah 
Kertz.    Herbert   and   Ethel  Kertz 

to  Richard  Delucchi  A.  Co 

„ May    18.   1946 

May  27,  1946— Ptn  SW  14  of  Sec  35 
T  7  S  R  1  W  MDM.  Sam  and 
Pearle  Kaeding  to  whom  It  may 
concern May    24,    1946 


i  lets.  ^ 

ovj,   —    ^^^    .v,„.    „.^.    I     Q3Qg    Bura    St:    owner.    Casqueno. 

Stolte.   Inc.  8451   San   Leandro   St :  j  -jg^ier    Wm  Souza ;  5  fixtures ;  3  gas 

plans  by  R  D  Dalton.  1723  Webster,  j  outlets 

ALTER   AND    REPAIR,    $500;    3027       ggsg  Mountain  Blvd:  owner.  (3ood- 


2078   Broadway:    owner.   (Champion       4;ouu«u — j    ---    — 

Studio:  dealer,  J  Evans:  4  water  out-  |  j^^y    27.    1946— 6-room    house    and 

'  garage.  1355  Greenwood,  Palo 
Alto,  Lot  21,  Block  138,  Tract  168. 
Nelson  M  and  Draga  C  Welbanks 


3216-17     3242-88  44th   Ave;    owner, 
jM   J   King;    contractor,    M   Schlmet- 
schek ;    15    outlets ;    14    switches ;    12  i 

^'SS'ii'-iS.SS    «t.    A«.    owner  Urn^eS-^„^rtori^T^r.^:,,d^|in.^^^^ 

plugs;  service  (     One    i^^-cu.    yd.,    diesel  -  powered, '  resumed    work    May    1.    Industry 

'     3220-21     4248-40  Balboa  St ;   owner,  I  crawler-mounted  shovel,   f  .o.b.  Camp  ,  should  meet  essential  requirements  {  

M   J    King     contractor.   M    Schlmet-   36,  Burnt  RaAch,  Trinity  County,  vi*   on  a  current  basis  by  July  1.  NOTICE  TO  CONTRACTORS 

schek;  30    outlets;    20    switches;   ^freight  j      Gypsum    Board    and    Lath— No       Sealed   propowOs   will    be    recrtved 

nines-  service  '  Vav   e«tliniat/>q    civen    but   eeneral   at  Room  205  of  the  office  of  the  Kast 

^sS      £5-!^    Clement    St;    owner,   6/10/46  *  '  1  Jl!Sn^?in  ^ctS^    is     im^To^g  ^ 

He«^    contractor    M    Schlmetschek:  I  BIDS  OPENED  produ=tidn     PJ«^^^.^^„""I7°^^,i«ti  street  Oakland.  California,   un- 

u7utleU     2  nlu«     service.  STOCKTON.  San  Joaquin  Co..  Calif .  |  as   starch    and    casem    supplies    in-^^    ^^^^    p^     wedne^iay,    June    19. 

3223     SW   corner  PoweU  and    Sut- |— The   following    submitted    bids    on    crease.  An  additional  plant  opened  .^^^  ^^j  ^y,  ^^  yj^j  ^our  be  opened. 

r    ov,-ner  Owl  Drug  Co-  contractor,   June  6  to  the  Slate  Division  of  High-    in  March.  Facilities  for  production  ^^^^  furnishing  during  the  year  ending 

■' ways,   P.    O.    Harding,   district    engl-iof    paper    liner    are    reported    ex-   june    30.    1947,    approximately    704)60 

neer,  1200  N.  Center  St,  Stockton,  for  '  pan<iing.   In   May  one   plant  closed  '  Gallons  of  EMULSIFIED  ASPHALT. 
rental  of  one  or  more  approved  type    j^j.  ^^^^  ^^f  ^q^j    another  is  idle  be-    a-s  per  specifications, 
pressure     spraying     oil     distributors  .  strikes    CPA  has  amend-        Propo«l    No.    1745    covering   same 

having  capacities  of  from  1200  to  1500  S^iorlties  Relation  32.  reduc-   may  be  obtained  upon  application  at 
gallon*:  -  »?^li  ^*^    ll^,,.-    «r™     Purchasing    Department.    Room    312, 

Sheldon  Oil  CO.,  Sulaun,  $8.25,  $9.42  mgr  allo1«rable   inventories   of  gyp-   *^»-««-  .«       .^.     _    .  .  . 


Nicol  Ave;  owner  and  builder, 
Troyce  M  Severe,  3607  Fruitvale 
Ave. 


yen;  dealer,  L  F  Pape:  2  fixtures;  1 
gas  outlet 

1016  Alvarado   Rd;   owner.   H   Bo- 


to  Nelson  M  Welbanks..May  24.  1946 
May    25,    1946— Lot    106.    Tract  65. 
Rose  Park.  Unit  No  4.  3  Maps  1, 
San  Jose  Jos  J  Graglia  738  N  4th 
St  to  self May  20,  1946 


ter. . 

Cimino  Electric  Co;  1  outlets. 

3224  B  Kearny;  owner.  Comp- 
ton's:  contractor.  Quality  Electric; 
18  outlets. 

8225  887  Geary  St;  owner.  T  Gen- 
tekos;  contractor.  (Quality  Electric; 
motora 

3226  451  Washington:  owner.  Pa-- 
clflc  Shoe  Co;  contractor,  Buzzell 
Electric:  service. 

3227  3124  Laguna ;  owner,  Mr  Bia- 
calaua;  contractor.  G  Vaccarino;  5 
pluga 


aneiaon  \jii  v^o.,  ouuuu,  «o.«o,  #».«^    — •»    -; — '•— j~\   It.   ±.     oa   j   ^' '     I  of  the  office  of  the  District 

overUme,  for  2000-gallon  distributor;    sum  board  and  lath  to  <»  days-       1  DANIEL  READ. 

f7.54.  $8.71   overtime,  for  1500-gallon  1      Structural     Insulation     Board —  Secretary 

distributor ,  intermediate  moves  same.    Several    plants    are    planning    ex- 

Beerman  it  Jones,  Sonora,  |8,  f9.50 '-       "^-1-*^ —      ra.;^-.-.^     i.^m 


overtime,  for  1375-gallon  distributor; 
intermediate  moves,  |6  per  hour 


pansion.  (Celotex,  Chicago  large 
manufacturer  of  fiber  insulation 
board,    has     filed    a    reiri«tration 


Oakland.  California, 
June  7.  1946 

iDaily  Pacific  Builder* 
(Jane  10,  lf4«) 


M 


i 
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PLANS  and 
Specuigfions 

San  Mateo:  The  county  planning 
commission  is  seekinc  further  data 
on  airprot  problems  similar  to  the 
one  confronting  this  county.  Action 
an  the  county-owned  airjwrt  waa 
deferred  until  the  next  meeting. 
The  commission  discussed  the  pos- 
sibility of  purchasing  "Old  Adobe", 
100-year-old  ranch  house,  as  a  his- 
torical monument. 
oOo 

Los  GatM:  Tl^e  State  Highway 
division  informed  the  Town  Coun- 
cil hmc%  that  Santa  Cmz  avenue 
fvom  Ifjun  Street  to  Saratoga 
avenue  will  be  repaved.  The  cost 
will  be  covered  by  the  state  gaso- 
Mne  tax,  and  is  predicted  to  be 
about  111,600.  Removal  of  street 
railwajr  tiee,  left  by  the  defoact 
IptewOTMi  nulway  line,  was  dis- 
cussed. 

oOo 

Independence:  In  a  surprise  move 
the  board  of  supervisors  agreed 
to  maintain  the  surface  of  the  Lone 
Pine  airport,  to  lease  space  to  own- 
ers of  private  planes  and  to  lease 
commercial  rights  to  the  field  un- 
der competitive  bidding. 
oOo 

Oalulale:  Lack  of  pip^  has  held 
up  work  on  sewer  mains  and  con- 
nections for  new  homes  here,  Jesse 
Largent,  street  and  utility  super- 
intaMdent,  said  here  recently.  Law- 
rence Adams,  newly  established 
engineer,  reported  that  consider- 
able engineering  and  surveying 
work  is  piling  up  awaiting  further 
action. 
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SAN  FRi^CISCO.  TUESDAY.  JUNE  H.  1946 


PRICE  15  CINTS  PER  COPY 


Dodge  Corp.  President  Urges  More  Rental 
HoiBuig  and  Meat  of  W-E-T  Boosing 


Redwoood  City:  Repairs  to  this 
port  have  been  approved  by  the 
city  council  and  funds  set  aside  for 
part  of  the  job-  Work  needed  is 
dredging  of  the  harbor,  repairs  to 
the  existing  facilities,  which  in- 
cludes new  supports  for  a  bridge, 
work  on  water-lobged  duck  walks, 
and  new  mooring  piles.  First  esti- 
mates of  the  dredging  cost  set  the 
figure  between  $15,000  and  $20,000. 
Final  figures  are  bdng  prepared 
by  Don  Wilson,  city  engineer. 


= 


For  Sale 

(Due  to    III   Health) 

Half  orFuU  (?)  Interest  in 

ACTIVE 

General  Building 

BUSINESS 

Over  $250,000  Under 
Contract  or  Construction 

$35,000  Cash  Handles 

Principals  Only 

Reply  Box  €9 
c^o  Daily  Pacific  Bialder 


Charging  that  the  iniaticnary  effects  of  goTcmmental  policies 
may  cause  a  teoiporary  halt  in  the  apward  trend  of  coostractioa, 
Thomas  S.  Helden,  president  of  F.  W.  Dodge  corporation,  warned 
agsinst  the  eoactiaeat  of  the  Wagner-EUender-Taft  Honaiiig  Bill  in 
Its  present  fom,  fa  a  recent  address  to  the  annual  Meeting  oC  the 
Fire  ProtsetioB  MNcUtioa  in  Boston. 

"In  juy  opinion^,  smd  Bolden, 
'•Some  of  the  proposals  have  merit 
and  some  are  bad.  Since  any  of 
the  desirable  provisions  of  this  110- 
page  legislative  mcmstrosity  can 
be  enacted  separately  after  due 
deliberation,  and  since  no  single 
provision  has  any  visible  reliUion- 
ship  to  the  present  housing  emer- 
gency situation,  there  is  no  neces- 
sity for  hasty  action." 

In  a  more  optimistic  note,  how- 
ever, Holden  pointed  out  that  the 
current  theory  to  the  effect  that 
a  slump  in  construction  activity 
is  more  or  less  inevitable  several 
years  hence  after  deferred  de- 
mands have  been  met  is  entirely 
unfounded.  Pointing  out  the  fact 
that  after  World  War  I  shortages 
were  met  and  deferred  demands 
caught  up  by  the  end  of  1924,  but 
instead  of  a  slump  we  had  five 
years  of  the  greatest  peacetime 
prosperity  and  the  largest  peace- 
time construction  volume  this 
country  has  ever  enjoyed. 

Holden  also  stated  that  Wyatt's 
housing  quotas  will  hardly  be  met 
either  this  year  or  1947  "since 
these  quotas  appear  to  be  to  have 
been  set  unduly  high  for  purposes 
of  effective  sales  argument,  I  do 
not  think  failure  to  reach  them  is 
of  primary  importance.  The  really 
important  things  are  these: 


"1.  That  more  housing  ac- 
commodations shall  be  built, 
as  rapidly  as  can  be  done  with- 
out  sacrificing   standards. 

"2.  That  apartments  and 
other  rental  housing  should  be 
much  more  prominent  in  the 
housing  picture  than  is  the 
case  at  the  present  time,  be- 
cause there  is  every  reason  to 
believe  that  rural  accommoda- 
tions will  better  satisfy  the 
present  needs  of  a  majority  of 
veterans  than  will  houses  that 
must  be  acquired  by  long-term 
purchase  commitments. 

"3.  That  all  remaining  ob- 
stacles to  full  production  of 
building  materials  and  equip- 
ment should  be  removed  as 
rapidly  as  possible. 

"4.  That  present  comitruc- 
tion    controls    and    restrictions 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise  10930 


From  other  exchanges 
TWinoaks  3622 


should   be   lifted   as    soon    as 
possible* 

"5.  That  the  attempt  to  ef- 
fect a  pM-maneat  coasolida- 
tion  of  federal  housing  agenc- 
ies under  the  Reorganization 
Act  should  be  defeated  by  Con- 
gress. 

"6.  That  the  House  of  Rep- 
resentatives should  disapprove 
the  Wagner-EUender-Taft  BiU 
(S.1592)  in  its  present  form, 
in  order  that  whatever  ad- 
vantageous provisions  it  may 
contain  may  be  considered  on 
their  merits  and  with  due  de- 
liberation." 
# 

A.  V.  Bechtel,  Local 
Contractor,  Is  Dead 

Arthur  V.  Bechtel,  63,  one  of 
the  nation's  foremost  engineers 
and  contractors,  died  late  Thurs- 
day night  in  Permanente  hospital, 
following  an  illness  of  several 
months. 

Since  1906  Bechtel  and  his  broth- 
er, the  late  W.  A.  BedKteL  were  as- 
sociated with  many  of  the  great 
construction  projects  of  the  West 
and   other  parts   of  the  country. 

One  of  their  first  big  jobs  was 
the  Richmond  Belt  Line  Railroad. 
They  also  laid  a  pipe  line  from 
Texas  to  Chicago. 

Recently  the  firm  has  handled 
jobs  on  the  Grand  Coulee  dam  pro- 
ject, the  San  Francisco-Oakland 
Bay  bridge,  the  Alcan  pipe  line 
and  many  others. 

Funeral  services  were  held  Sat- 
urday, and  interment  was  in  Moun- 
tain View  cemetery,  Oakland. 
# 

SEMINAR  TONIGHT 


Michael  Goodman,  well-known 
local  architect  and  professor  of 
architecture,  University  of  Cali- 
fornia at  Berkeley,  will  lead  to- 
night's discussion  at  the  Seminar 
of  tile  San  Francisco  Architectural 
club,  666   Mission    street. 


Home  and  Property 
Owners  Groop  Plan 
i  Expansion  Drives 

A  nation-wide  drive  to  increase 
membership  in  the  National  Home 
and  Property  Owners  Foundation 
and  to  give  stronger  voice  to  this 
organization  of  home  and  property 
owners  will  be  launched  with  a 
series  of  dinners  to  be  held  from 
coast   to   coast  today. 

The  effort  is  being  sponsored  by 
the  National  Association  of  Real 
Elstate  Boards. 

It  is  estimated  20,000  will  at- 
tend the  sessions  throughout  the 
country  which  are  being  called 
Home  Founders'  dinners. 

Held  to  complete  organization 
of  the  foundation,  these  <i^nners  are 
aimed  at  welding  millions  of  home 
owners  into  a  compact  group  which 
can  wield  influence  in  Washington. 

Sponsors  claim  that  although 
the  movement  for  organizing  the 
home  and  property  owners  has  been 
underway  but  six  months,  its  ef- 
fects are  already  being  felt  in 
government  circles.  ' 

The  list  of  speakers  appearing 
I  at   the    country- wide    meetings    is 
i  headed  by  Boyd  T.  Barnard,  presi- 
j  dent  of  the  National  Association  of 
I  Real    Estate    Boards.    In    Detroit, 
he  will  speak  on  threats  to  prop- 
erty ownership,   dwellings    specifi- 
cally,  from   congressional    legisla- 
tion   now    pending?.    He    will    deal 
with  public  housing  policies  of  the 
administration. 

Another  Detroit  speaker  will  be 
Representative  Fred  L.  Crawford 
of  Michigan,  member  of  the  House 
Banking  and  Currency  committee. 

Other   speakers  scheduled  are: 

Arthur  W.  Biijns,  president  of 
the  foundation,  who  will  talk  from 
Philadelphia  on  wartime  controls. 
i  Herbert  U.  Nelson,  executive 
j  vice-president  of  the  association  of 
real  estate  boards,  who  will  speak 
from  the  Pacific  coast. 

Frank  E.  Gannett,  newspaper 
publisher,  who  will  speak  from 
Rochester,  New  York  . 

Larger  cities  in  which  meetings 
are  scheduled  for  June  11  include 
Miami,  Jacksonville,  Boston,  St. 
Louis,  Kansas  City,  "Toledo,  Indian- 
apolis, Austin,  Madison,  Harris- 
burg,  Charleston,  Topeka,  Daven- 
port and  Fort  Dodge. 

The  plan  is  described  as  the 
greatest  effort  yet  made  to  orga- 
nize home  and  property  owners  on 
a  national  scale. 


Qedricai  Supply  Producers  Hope  to  ffit 
1941  Production  Mark  by  Labor  Day 

Spxcial  fsom  tbb  D4XI.T  Pacific  , 

BviLMs's  WASHINGTON  BOTteAV  | 

Electrical  eentractsrs  fac*  farther  scrasiUMg  ar«und  for  sup- 
pties,  despite  the  pnaenct  of  new  favwable  developments  in  the  pro- 
duction pictme. 

The  increases  in  ceiling  inices 
for  copper  and  lead,  which  became 
effective  last  week,  are  favorable 
actions  which  ultimately  will  tend 
to  boost  the  flow  of  electric  wire 
and  ci^le,  and  wiring  devices. 

Production  of  goods  for  the  elec- 
trical contractor,  however,  doesn't 
instantaneously  increase  with  a 
press  of  the  price  increase  button. 

OPA  ofiicials  say  it  may  take 
from  four  to  five  months  for  the 
effects  of  a  price  increase  in  cop- 
per to  be  reflected  in  increased  pro- 
duction of  electrical    goods. 

It  takes  from  four  to  five  months 
for  copper  to  move  from  the  ore 
stage  to  the  completed  electrical 
products. 

Labor  troubles  at  some  of  the 
deading  copper-producing  plants 
have  placed  a  dent  in  the  supply  of 
copper  to  be  available  in  the  near 
uture.  Some  quarters  estimate  that 
the  amount  of  copped  to  flow  to 
market  next  month  may  be  as  low 
as  one-eighth  the  normal  peace- 
time volume. 

Man-power  Shortage 

Complicating  production,  too,  is 
the  fact  that  copper  producers  are 
still  hampered  by  shorts^es  of  man 
power,  and  some  plants  are  in  need 
of  new  machinery,  equipment  reno- 
vation and  other  essential  work  on 
producing  facilities  before  large- 
scale  output  can  be  resumed.  New 
trucks,  bulldozers  and  power  shev- 
els  also  are  currently  being  sought 
by  copper  producers  to  permit 
broadened  operation. 

In  the  field  of  electrical  wiring 
devices,  some  producers  are  re- 
porting shortages  of  wood  flour, 
so  essential  in  the  manufacture  of 
low-pricing  wiring  items. 

Wood  flour  is  a  powdered  wood 
made  usually  from  sawdust  or 
other  lumber  waste  products.  In 
the  manufacture  of  wood  flour,  saw 
dust  from  resin-free  woods  is  es- 
sential— most  preferable  are  saw- 
dust and  other  wooa  waste  ma- 
terial of  whitewood  or  basswood. 

The  wood  flour  is  mixed  with 
bakelite  to  make  the  moulding  ma- 
terial from  which  low-priced  wir- 
ing    devices     are     manufactured. 


RURKE  FORM  CLAMPS 


TIMBER    RINGS 
COLUMN   CLAMPS 


CURING    COMPOUND 
SCREED    SUPPORTS 


SNAP   TIE8 

EXPANSION   JOINT 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Brvant  Street       -       San  Francises  Phone  GArfield  8768 


CONTRACTORS— Save  Money  and  Tune       * 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  SAN   FRANCISCO 

PR-PARED  BY  LcROY    SERVICE 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO, 


6S6  Harrison  St. 


DO  SSR."! 


PITTSBURGH 

TESTING 
LABORATORY 

Successors  fo 

SMITH.  EMERY  AND  CO. 

Complete  Physical  and  Chemical 
Tesflsg  and  Intpectioa 

CONCRETE  MIX.  PLACING  AND 
TESTING 

STEEL  AND  OTHER  BUILDING 
MATERIALS 

MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN      FRANCISCO 

EXbroek   1747 


iRUJin  pninrs 

are   Laboratory   ConlroHed 
to    Professional   Painters' 
High   Standards 

iRUJin  pniriT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


Bakelite  by  itself,  withorit  the  ad- 
ditien  erf  wood  flour,  wo«ld  be  too 
brittle  and  too  ezpensiv«  for  tlie 
low-price  wiring  devke  range, 
some  maAuf  acturers  lay. 

Filler  of  wood  flour  often  rans 
to  around  40  per  cent  of  the  mix- 
ture with  bakelite. 

Some  manufacturers  of  wire  and 
wiring  devices  say,  however,  that 
the  volume  of  production  of  these 
items,  despite  the  fits  and  starts  of 
conversion  from  war  products,  of 
raw  material  supply  problems,  of 
price  matters,  and  of  lai|K}r  troub- 
les, will  be  larire  enou|^  within 
the  next  90  days  to  cate  for  all 
current   needs. 

Production  Up  By  Labor  Day 

Most  producers  are  Aiming  at 
hitting  tneir'1941  productti<m  rates 
by  Labor  Day,  and  such  rates,  they 
say,  will  be  sufficient  to  about 
match  the  then   expected  demand. 

They  point  out  that  you  cannot 
build  a  house  completely  of  wire 
and  wirinfir  devices. 

Other  things  are  ne^ed,  too, 
such  as  lumber,  brick,  cement,  ce- 
ment blocks,  hardwood  flooring, 
cast  iron  soil  pipe,  clay  sewer  pipe, 
millwork,  roofing,  cement,  sand 
and  gravel,  oil  burners  warm  air 
furnaces,  and  bath  tubs. 

The  production  of  most  of  these 
essential  building  components  is 
not  running  at  rates  equlal  to  cur- 
rent use. 

By  the  time  essential  building 
materials  are  being  produced  in 
volume,  the  production  of  electrical 
wire  and  cable  and  wirirtg  devices 
will  be  running  at  a  rate  fast 
enough  so  that  the  electrical  con- 
tractor's part  in  constructing  a  new 
house  will  not  be  a  buil^g  bottle- 
neck electrical  manufsRjtIirers  say. 


43  of  79  Priorities 
Apiictitiwis  DcMed 
By  Local  CPA  Office 

For  the  week  ending  May  80, 
commercial,  industrial  and  publio 
building  projecis  to  the  number  of 
86  involving  ^,142,722  in  amount, 
were  approved  by  the  San  Francis- 
00  District  CoBstoTJCtion  Office  of 
Civilian  Production  Administra- 
it  is  reported  by  Gilbert  H.  Kneiss, 
district  manager. 

For  the  same  i)eriod,  43  applic«'» 
tions  involving  |1, 113,318  wer*- 
denied. 

Since  the  cenetrvction  ot4et  went 
ito  effoct  March  26,  a  total  of  1208 
applicatiflns  were  approved  for  an 
o.ggreg&te  value  of  ^1,4&8,435  for 
the  Northern  California  area.  De- 
nials were  417  in  number  involv- 
ing 112,766,188. 

"The  recently  issued  order,  dras- 
tically curtailing  construction  for 
a  45-day  period,  which  went  into 
effect  May  30,  means  that  the  per- 
mitted rate  of  new  construction 
authorizations  for  the  entire  North- 
ern California  area  will  be  limited 
to  to  a  weekly  average  of  approxi- 
mately $1,000,000,"  said  Mr. 
Kneiss. 

'"Hiis  will  require  the  deferral  of 
a  large  amount  of  construction  that 
is  desirable  and  important  to  camh 
munity  life.  It  is  the  hope  of  dM 
members  of  the  District  Constrvc- 
tion  committee  and  this  office  that 
the  breathing  spell,  designed  to 
bridge  the  gap  betwewi  constnic- 
tion  already  authorited  and  avail- 
able building  materials,  will  per- 
mit some  relaxation  of  the  order 
at  the  end  of  the  trial  period. 
* 

PREFAB  PRIORITIES 


CPA  has  amended  Directive  42 
concerning  delegation  of  authority 
to  enable  the  National  Housing 
Agency  to  act  upon  applications 
from  prefabricators  for  priorities 
assistance  for  veterans'  housing. 

With  the  new  authority  NHA 
may  now  carry  out  the  amendment 
of  Director  8  to  Priorities  R^fola- 
tion  33  dealing  with  prefabs. 


'^.?V9^^ 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 


lOth  &  Division  Streets  -  SAN   FRANCISCO 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda 


KLondike  2-«462 
LAkdharst  2-3377 


UNIFORM    ^    DEPENDABLE 
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There  is  no 

substitute 

for  good 


^^        mumaenm*  — 

"beiiedhawau 


PtJODJCFC    8f 


PACIFIC   PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


:;iN  IRANCISCO 
iOS  ANGtLfS 


COASTWIDE  SERVICE 


PORTLAND 
StATTLt 


CORN    BROOMS 

FOR  EVERY  PURPOSE 

Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 
Direct  or  Through  Your 
Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 

HEmlock  4380 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMIER  CARRIERS 

CONCRETE  MIXER 

MIXERMOBILE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIBRATORS 

GENERATORS 

if 
H.     STECKER 

PHONE 

BERKELEY  2752 


FOR    SALE 


TIMBERS,    wallboards,    plmnbinf, 
pipe,  millwork,  and  otho-  boDdintr 
materials.    aALE  PRICES.    Lar^e 
stocks  of  *iiard  to  get"  items. 
Wire,  write,   or  'phone 
CLEVELAND  WRECKING  CO. 
29M  IWrd  St.     .    VAlenda  4977 


OTHER 

fIBERGLAS 

USES: 

SHIP  INSIHATION 

FILTER  CLOTHS 

COlO  mSUUTION 

SOUND  DEADININC 

EUCTIKAL  INSULATION 

FIRESAH  FAItlCS 

DUST  STOr  FILTERS 

LAMINATE  REINFORCING 


EFFICIENT- FIRESAFE 
UNHARMED  BY  MOISTURE 
LIGHT  WEIGHT 
EASY  TO  APPLY 


HOW  AVAILAtLt  AT  YOUR 

INSULATION  SUPPLY  HOUSt 

...  Off  CALL  .  .  . 


WESTERN   FIBERGLAS  SUPPLY,  LTD. 


■      ENGINEERS 
iUfter   5967  •  Son 


7,   Colifornto 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


?»iitli  anil  Horrisen  •  Son  Francisco,  Coliffernia 


Associated  Wood  Products  Co. 


TELEPI 


dd 


»HONB  BERKELEY  8317 

1335  SIXTH  STREET  BERKELEY  2,  CAL2F. 


GAMERSTOI  ft  6REER  LIMBER  GO. 

Wholesale  and  Jobbinf  Yarcis 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Sar    Francisco 
1S00  ARMY   STREET     j 
ATwater  IMO 


OaklanJ 
2001    LIVINGSTON    STRfiET 

KCIlog   4-1384 


WINDOW  CLEANER'S 

BOLTS 

Approved  by 
California  Siafe  Accident  Commission 

SEND  IN  YOUR  INQUIRIES  .  .  .  MENTION  THEM  IN 
YOUR  SPECIHCATIONS. 


Price  Building  Specialties  Co. 

BUY  SANISTEtL  MADE  IN  SAN  FRANCISCO 
35  Gilbert  SfrM»  UNdoHilU  4733 
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Building  Section 


!  6/11/46 

BIOS  WANTED 

TO   BE  OPENED  JUNE  18,  2  p. 

REMODEL.  SHOP  BUDG., 
IFORT  ORD.   Monterey  Ck).,  Calif. 


m. 


^^Z~^.\.^  iJ^^T  T^w*'"n*^'S'  i     *^'  ^^road  spur,  fire  alarm  sys- 
Dept,    11th    Naval   Dist.,   1220   Pa-        tern.  etc. ;   SJec    16825 

clfic  Highway,  San  Diego.  |  Owner— U.  S.  Navy,  officer  in  Charge 

of    Construction,'  Naval    Ordnance 


Plans   obtainable  from   the  officer 


in   charge   of   construction    upon    de- 


for  |10,  payable  to  Chief  of  Bureau 
of  Yards  and  Docks. 


1  1 


Remodel  Amphibious  equipment  shop  i  posit  of  check  or  postal  m<mey  order 
serial  No.   04-203-46-53.  '       ""  "     '      '""'  '     '  " 

Owner— U.   S.  Engr.   Office.   74   New 
Montgomery   St,   S.   P. 
Bids  will   be  taken  as  follows: 

(1)  lump    sum,     imit    supply     room 
office : 

(2)  Repair  pit; 

(3)  radio  room; 

(4)  shop  office 

(5)  water  supply  system  to  corrals; 

(6)  berm   on   east   side   of   building; 


Test    StaUon,    inyokem.    June    18, 

1946.  ' 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  check 
or  postal  money  order  for  |20,  pay- 
able to  the  Chief  of  Bureau  of  Yards 
apd  Docks. 

As  previously  reported,  bids  will 
be  opened  June  18,  2  P.  M. 


A  set  of  plans  and  copy  of  speci- 


6/11/46  • 

PREPARING   PRELIMINARY 
PLANS 

HOSPITAL  WING 

SAN    FRANCISCO.    3698    California. 

§^'e*r^^hnem^n    HoTpi'SJl  ""^^  I  "'^^""^'^'^^^  »«  °°-  «"  f"«  ^'o''  «*™^*- 
I     cSSf ^U   St  «°«P^t*>'    3698  I  tion  at  the  office  of  DAILY  PACIFIC 

(7a)  350  cu.  yds.  excavating 'aii'd'dil-i  Architects  -  Douglas    D.    Stone    andj^F^^^^^  *®  "^^"^  ^t,  San  Fran- 

posal,  concrete  saving:  i     L^"  B.  Mulloy,  associate,  381  Bush 

(7b)  2,150   sq.  yds.    6   in.    relnf.   con-  I     St,  San  Francisco. 

Crete  slab.  i  

16/11/46  ••    1  1  14-17 — PUBLIC   BUII-DINGS 


4  I  PROSPECTIVE  BIDDERS  

!  HOSPITAL.  ADDN.  Cost  ^00,000  j  6/11/46 


OAKLAND,  Alameda  Co.,  Calif.  51st  i  mo  oin<4  Dprciv/rrr% 
o*    ^„^  T\^,r^,.    «^o^  n~>„^  I  NO  BIDS  RECEIVED 


1  6 


St.  and  Dover,  near  Grove. 


BOILERS,   BURNERS,  TANK 


i  6/11/46 

i  CONTRACT  NEGOTIATED 

i  OFFICE   BUILDING  I 

I  SAN  FRANCISCO.  Market  and  Beale  |  _      __ 

Sts.  j  Construction  of  fireproof,   '^i'^orced  I  p^RXLANlT ^re  ^T^q  c  ^om  House 

,  Construction   of  new   office   building  I     concrete  2 -story  and   ground   floor  j  j^ew  heating  boilers,  oil  burners,  gas 

I     K°n?i^®   °^   P'*^^*^^   "-^^°'y   °"'^*'     'l"'^  *°**   "f   K^^tf^u''   °^^.*.,?'       water  heater  and  hot  water  storige 
I     building.  I     storj'  wmg  to  be  built  west  of  the  j     tank. 

Owner— Pacific  Gas   &   Electric    Co.,  I     hospital  in  what  is  now  a  parking  '  owner— Office    of   th*.  district    enei- 

1     245  Market  St  j  area,    to   provide   65  addiUonal    beds,  |  "^.^V  Fekerll  Wor^  Agency,  Sfb- 

a  modern  pharmacy,  classrooms  for  i     ^^^    Buildings    Administration.    838 

student  nurses  and  additional  space  ,     u.  s.  Appraiser's  Bldg.,  San  Fran- 


Architects— Weihe,    Frick    &   Kruse, 
251  Kearny  St  i 

Structural  Engineers — Hall  &  Pregn-  ! 
off,  251  Kearny  St.  j 

Contractor— Cahill  Bros.,  206  Sansome  i 
St.,  San  Francisco.  -j 
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6/11/46 

iBiDS  POSTPONED   UNTIL 
iJUNE    25.   3    P.    M. 

OFFICE  BUILDING 
I  SAN   MATEO   COUNTY,   Calif 
i     Francisco  Airport. 
1  Construction  of  field  office  building; 

■  Airport  Contract  No.   84. 

■  Owner— Public    Utilities   Commission, 
j     Room  287  City  Hall,  San  Francisco. 

I     Specifications  obtainable  from  the  ! 
cashier's  office,  6tR  floor,  425  Mason  ; 


owner. 

No  bids  were  received  June  6. 


for     administrative     offices,     out-  ■     cigco  IL 
patient  department  new  convales-    p,^„3  ^     engineering  department  of 
cent  ward  of  25  beds,  locker  rooms,  |     ^wnor  »»  «  »~ 

and  a  cafeteria  for  staff  members. 
Large  wards  will  be  equipped  with 
built-in  floor  connections  for  por- 
table walls  to  be  made  largely  of 
glass.  Open-air  ramps  will  lead  ! 
from  the  second  floor  to  the  court 
below. 


••16 


upon   deposit   of  ,  from  the  owner  upon  deposit  of  $100. 


!  St.,    San    Francisco 

^lOOO-  i     The     following 

!     Bid    opening   date  postponed   from  j  taken  out  plans : 
Ju»«   11-  '     Haas    Construction 


6/11/46 

BIDS  OPENED 

; VALVES 

JLOS    ANGELES.    Los    Angeles    Co., 

^  ^x..!.,       .      «       .*   ,      X    *u    '     Calif.   U.   S.   Post  Office   and   Ter- 

Owner  —  Children  s    Hospital    of    the       minal  Annex 

East  Bay,   William  Harold   Oliver,  j  ^^^  f^^^^^  valves 

chairman,  5105  Dover  St..  Oakland. ;  owner— Federal  Works  Agency,  Pub- 

'^«^«*^,^.~'^°"^'*f  ^-  ^l°o^®,f"i^."  i  »c  Buildings  Administration,  office 
B.  Mulloy,  associates.  381  Bush  St,  |  ^^  t^e  district  engineer.  838  U.  S. 
San  Francisco.  1     Appraiser's  Bldg..  San  Francisco. 

Plans  and  specifications  obtainable  j  low  Bidder- Automatic  Burner  Co.. 


contractors     have 


9-ia—      EDUCATIONAL 
BUILDINGS 


1.8— COMMERCIAL  BLDGS. 

6/11/46  .•     2 

CONSTRUCTION    INDEFINITELY 
POSTPONED 
GARAGE 


3454  W.  1st  St.,  Los  Angeles,  |2680, 
or  12907  (alternate). 
i     Other  bidders  were: 

Howe  Bros.,  Los  Angeles,  $3173. 
Jerry  Doyle,  San  Leandro,  $3500. 
L.  C.  Welch.  Baribou,  Wis..  $3644. 
Lohmann  Bros.,  Los  AngeleB.  $4400. 
John  Gibson  Jr..  San  Pedro,  $4499. 


6/11/46  9 

ICONTRACT  AWARDED 
SCHOOL  EsUmated  Cost  $45,000 


station ;  frame,  stucco  and  brick 
materials,  to  include  lubrication 
room,  tire  dept.,  gasoline  sales- 
room, etc. 

Owner— Pieraccini  Bros.,  c/o  Archi- 
tect 

Architect  —  Harry  A.  Bruno,  Syndi- 
cate Building,  1440  Broadway,  Oak- 
land. 


and  Garfield. 
Construction  of  frame  and  stucco  8- 

room    L-shaped    elementary    school 

building. 
Owner  —  Lodi    Seventh    Day    Adven- 

tists.  c/o  Sam  Salas.  225  S.   School 

St.,  Lodi. 
Architect— Milton    Latham,    132    Far- 

ragut  St,  Vallejo. 


Co.,  320  Mer-  , 
j  chants'  Exchange  Bldg.,  San  Fran-  i 
'  Cisco.  ' 

j     M.  &  K.  Corp.,  200  Financial  Center  j 
!  Bldg.,  San  Francisco.  | 

I     Carrico  &  Gautier,  365  Ocean  Ave..  I 
!  San  Francisco.  | 

j     Parker.     Steff ens     &     Pierce,     135   6/11/46  ••16 

'south  Park,  San  Francisco.  iBIDS   OPENED 

Barrett    &   Hilp.   918   Harrison    St.,    PAINTING 

ELKO.  Nev.  Po.st  Office. 
Elmer  J.  Freethy,  1432  Kearney  St,    interior  and  exterior  painting 
El  Cerrito.  i  Owner— Federal  Works  Agency,  Pub- 

Christensen  &   Lyons   Construction  ;      jjc  Buildings  Administration,  office 
Co.,  3454  Harlan  St.,  Oakland.  i     of  the   district   engineer.   838  U.   S. 

Stolte.   Inc..   8451   San  Leandro  St,  ■     Appraiser's  Bldg.,  San  Francisco. 


PRELIMINARY 


SUB  •  BIDS  WANTED 


6/11/46  •28 

PREPARING 

SKETCHES „ 

^-  S^YSnr^^r^  %„Sfh.if?^^  l®*"*™'  wwtraetor.  dosirtng  oub-bids  on  any  Job  aro  Invited  to  make  known 
S?r4S^  Church  and  20th  ^  tholr  roqulromonts   In   this   oolumn.    Thoro    is    no   oharge    for  this   sorvlca. 

Construction  of  8-8tory  Class  B  con-  I  p^T^^irelf''^^''^''^''^'^'''^^ 
Crete  apartment  house.  Rlchmon-8*jnsot  Sowags  Trwitmont  Plant,  S.  F.;  SMa  open  Juno  12,  2:30  PM 

Owner— C.  N.  Nelson,  c/o  Architect  \     ?V^"  *  ^^1  '^  Harrison  St,  San  Franasoo  (DOugiaa  0700). 


Architect— J.  Lloyd  Conrich.  593  Mar- 


ket Street 


2  « 


6/11/46 

PLANS    COMPLETED 
RESIDENCE 

REDWOOD   CITY.   San   Mateo  Co. 
Construction  of  five-room  residence.  { 
Owner — Archie  Klang.  i 

Architect — Francis  Joseph  McCarthy,  j 
693  Mission  Street  San  Francisco. 


Srl>«ntraut  *  Summers.  696  Penneylraala  St,  6.  F.  (ATwmtar  2490) 
S.  J.  AnooroM  Constr.  Co.,  2100  Oakdato  Ave.,  a  F.   (Mission  1490). 
M.  &  K.  Corp^  200  Financial  Canter  Bldj^.  San  rnmclBco  (KXbrook  7834) 
CUnton  Constr.  Co.,  923  Folaom  St.  San   Frandaoo    (SUtter  8440). 
MacDonaJd,  Yoimg  A  Nelson.  127    Montgomery  St.,  S.  F.  (SUtter  8290) 
De  Luca  A  Son,  1745  Filbert  St.  S.  F.  (ORDway  3000) 


2  2 


County  JAII  Addltlofi,  Orovlllo;  BIda  open  Juno  21,  2:00  P.  M. 
MacDooaM,  TooDir  *  Mtison,  127  Montgomery  St  ,S.  F.   (SUttor  8299) 
C.  U   Wow  Conatr.  Co.  4412   Fulton   St,  a   F.    (SKyline   4382) 
JU  o.  Shaia.  Rt  l.  Box  22.  cuoo,  (iuw> 


6/11/46 

BIDS   WANTED— 

TO  BE  OPENED  JUNE  19,  11   A.  M. 

PAINT  BUILDINGS 

OCEANSIDE,    San   Diego   Co.,   Calif. 

Camp   Joseph   H.   Pendleton. 

Painting  of  459  buildings  and  struc-  j 

tures;  Spec.  178TO.  { 

Ow.ner— U.    S.    Navy,    Public    Wo^ks 

Dept.  11th  Naval  District  1220  Pa-  i 

cific  Highway,   San   Diego.  i 

Plans    and    specifications    may    be  ! 

obtained  from  the  officer  in  charge  j 

of    construction    upon    deposit    of    a  • 

check  or  postal  money  order  for  $10,  | 

l>a   able  to  the  Chief  of  the  Bureau  ■ 

of  Yards  &  Docks.  I 


2  4 


Napa  Stat*  Hospital,  Units  1  and  4,  South  Ward  Group;   Bids  open  June 
11,  2:00   P.   M. 
Jaa.  L  Batraes  Conatr.  Co,  Ml  Ruao  Bldg..  a  F.  (EXbrook  0905,  or  70Ml 
Moore  A  Roberta,  008  Mlaslon    St.   San   Francisco    (GArfield    8579) 
Barrett  A  Hilp,  918  Harrison   St,  San   Frandsoo   (DOuglas   0700). 
a  i.  Amoroso  Constr.  Co.,  2100  Oakdaie  Ave.,  a  if.   (Mission  i«wi) 
Carl  N.  »wenson  Co.,  1U95  Stockton  Ave,  San  Jose  (i:iaiiard  2002) 

Auto  Salse   Bldg.,  6E  Corner  Geary  and   Paricer  tttreeta,  San   Franoisoo; 

Bids  Open  June  12.  2  P.  M. 
Jacks  &  Irvine.  620  Market  Street;  San  fTan^isco   (UArzieid  21U0). 
Carrtoo  A  Gautier,  365  Ocean  Ave.,  San  Francisco  (JUniper  4-8081). 
H.  H.  Lal-son,  Co.,  64  Sa  Park  St,  San  Francisco  (EX  3190) 
W.  C.  Thompson.  2801  3rd  St,  S.  F.   (Mission   4520) 

(/f.W.  Jensen.  A  Sons,  nc.,  320  Market  ETtaeet  San  i^Tanclsco  (GA  2444) 
Adam  Arras  A  Son.  116  New  Montgomery  St,  San  Francisco  (QA  8S81> 
Barrett  A  Hilp,  918  Harrison  St.  a  tr.  (DOugalsO  VUO) 


G/ 11/46 

COMPLETING  WORKING 

DRAWINGS 

REMODEL  RANCH  HOUSE 

Est  Cost  $12,000 

SOUTH  SAN  JOSE.  Santa  Clara  Co. 

Addition    of    three    rooms    to    fnune  ■  dreamery  amd  Fountain,  8o.  B^lcalty.. Creamery,    Emaryvlllt;     bids    opwi 


Welding  Shop,  Folger  Ave.,  near  Ashby    Ave.,    Berkeley;    no    bid    opening 
date  set  •^ 

Willis  F.  Lynn,  1040  Folger  Street.  Bericeley  (Be.  6044) 


and  stucco  ranch  house,  construe-  i 
tlon  of  new  garage  and  storage 
laundry,  detached,  and  apartment 
lu  garage. 

Owner — Mr.    Holtum,    c/o   Designer. 

Plans  by  Herryman  A  Lane,  asso- 
ciate designers,  443  San  Mateo  Ave. 
oun   Bruno. 


June  11  -       - 

Wlllla  F.  Lynn,  1040  Folger  Street,  Berkeley  (Be.  6044) 
Monaon  JUros.,  475  Slxtb  Strevt.  San  Frandaoo   (DO  O807) 
Moore  A  Roberta,  098  Mlaalon  Straat,  San  jrrandaoo  (OA  8079) 


-I 


5th  Ave.  Overhead  Crossing.  Oakland   BIdsOpen  June  12,  2  P.  M. 
stocte  ina,  9451  San  Leandro  St,  Oakland  (TKinldad)  1064 


Oakland. 


Construction    indefinitely    postpon-  1  Co"tractor-Beker  &  Heinrich.   Lodi 
ed,   due   to  present   building   restric- ' -/n  ..- 

♦  inna  I  6/11/46 
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tions. 


i 


9 


INDUSTRIAL 
BUILDINGS 


6/11/40 

PLANS  BEING  FIGURED 
DRIVE-IN  RESTAURANT 
CONTRA     COSTA     COUNTY 


CONTRACT  AWARDED 
SCHOOL  BUILDINGS 


1  2 


Calif. 


6/11/46 
Contract  Price  $72,863  !  PREPARING    WORKING 
SELMA.  Fresno  Co.,  Calif.  Jefferson  ;  DRAWINGS 

School,     Thompson     Ave.     between  j  INDUSTRIAL  BUILDING 

Sylvia  and  Young.  ;  Approx.   Cost,    $15,000 


Low   Bidder— Dan   Sullivan,    517   I2th 
[     St.,  Santa  Monica,  $8787. 
i     Other  bidders  were: 

R.  A.   Newman.  McMinnville,  Ore.. 
!  $8028. 

I     Grohne,  Inc.,  Decatur,  111.,  $9676. 
i     Jack  PicouU,  CVorona,  N.  Y.,  $10.- 
i  717. 


6/11/46  •     2  4' 

PREPARING 

PRELIMINARY    PLANS  1 

itESIDENCE  ! 

GILROY,  Santa  Clara  County.  Calif  j 

Construction  of  wood  frame  and ' 
stucco  residence ;  two  bedrooms,  i 
one   bath.  i 

Owner— Withheld.  ! 

Architect— Morgan  Stedman,  180  Uni  : 
versity    Ave.,    Palo    Alto.  j 


North    Unit    Main    Canal,    Deeohutee.  Project,  Ore.,  Spec  1S53;    Bids  open 
June  17,  10  A.  M. 
W.  C.  xnchnpeon,  W.  C.  2801  Third  St.,  San  Francisco  (MI  402U) 


Lincoln  School  Addn.  Redwood  City;     Bids  Open   June  14,  i  P.  M. 
C.  F.  Pai-ker.   1644  Monterey  Blvd.   S.   F.    (OVerland   3723) 
C.  U  WoW  Const  Co.,  4412  Fulton  St,  6.  F.  (SKJlne  4862) 


Gemerator;  Bldg..  U.  C.  Campus,  S.  F.;Blds  Open  June  12,  2  P. 
carnco  &  Gauthler,  365  Ocean  Ave..   9.   F.    (Juniper4-»o«l) 


M. 


1  6 


1 6/11/46 

'  BIDS  OPENED 

^..s.^v^     v.^ox.rv    ^wv^i^xi      v.eiui         -- •=■  "'  -V- »-.    ,p^„,„^„    PAINTING  AND  DRIVEWAY 

State'Highway^nd  Acalane's  June-  ,  Six-classroom  school  building;  frame,  '  SAN  FRANCISCO.^'TgTh  ITd ' B^^anT  i  ^^JJ^^^^.^^^^       "^  bm  ^'   ^"  ^^^^ 
tion.  I     stucco,    steel    reinforced    construe- 1  Construction   of   one-  and  part  two- i     Office  and  i?ore.stry  uiag. 

Construction  of  one-story  steel  frame 
drive-in    restaurant    (35x40-ft.> 


Owner — Bill  Brower  and  Mottle. 
Architect — Reynolds    &   Chamberlain. 

3833  Piedmont   Ave.,   Oakland. 

Van  Bokkelen-Cole  Co.,  4Q9  23rd  St 
Oakland,  is  figuring  plans.  No  def- 
inite bid  opening  date  has  been  set 


tlon.  !     story     reinforced     concrete     Indus-    Exterior  paintmg.  concrete  driveway 

Owner  —  Selma    Elementary    School;     trial   building   (30xO0-ft  ■  i     ^^^  miscellaneous  repairs. 

District  Charles  Edgecomb,  super-    Owner— J.    F.    Insley.  '  ;  Owner— Office    of    the    district    engl- 

intendent  of  Schools.  P.  O.  Box  330.    Architect— Reynolds   &   Chamberlain,  '     ^^^-  Federal  Works  Agency.  Pub 

Selma.                                                          i     3833  Piedmont  Ave.,  Oakland.  j 

Architect— W.  D.  Coates,  Helm  Bldg..  i  

6/11/40 


C.    Nelson,    2345 


8  t 


I     Fresno, 
Contractor —  Lewis 
Keith  St,  Selma. 
Other  bidders  were: 
J.  W.  Jolly,  Fresno,  $83,028. 
H.  Pederson  &  Son,  Fresno,  $84,444 
Larson  &  Ratto,  Fresno,  $86,225. 


6/11/46 

WORK    UNDER    WAY 

AUTO   TOP   SHOP 

SAN  RAFAEL,  Marin  Co.,  Cal.  North 
side  San  Rafael-San  Quentin  Road  *  6/11/46 
just  north  of  California  Park  wye.  [COMPLETING  WORKING 

Construction  of  wood  and  stucco  au-  ;  DRAWINGS 
to  shop  (50x50). 

Owner— A.    Briesh,    1116    Fourth    St, 
San  Rafael. 

Contractor — Chas.   E.  Warner,  9  An- 
toinette Ave..  San  Rafael. 


9 


WORKING    DRAWINGS 
{COMPLETED  \ 

I  INDUSTRIAL   BUILDING 
'  Estimated   Cost,   $50,000  • 

SAN   FRANCISCO.  i 

j  Construction  of  a  concrete  industrial  ' 

building;   tar  and   gravel  roof,  ele-  ' 

'     vator,  steel  rolling  doors,  steel  sash  ■ 

i  Owner — Milo   Coffee  Co..    c/o  archi-  ' 


lie     Buildings    Administration.     838 
j     U.  S.  Appraiser's  Bldg.,  San  Fran- 
I      Cisco  11. 
^  ^   Low  Bidder— Brv-ant  Whitine,  Spring- 
i     erville,  Ariz.,  $3275. 
!     Other  bidders  were: 

Leroy  Wensel.  $4084. 

Grohne,  Inc..  Decatur,  111.,  $4740. 

R.  A.   Newman,  McMinnville,   Ore., 
$5610. 

Jack  Picoult.  Corona,  N.  Y.,  $8245. 


6/11/46  •24; 

PREPARING 

PRELIMINARY    PLANS  \ 

RESIDENCE 

MENLO  PARK,  San  Mateo  Co.,  Calif. 

Construction  of  concrete  block  resi-  ; 

dence,   two   bedroms.   two   baths,     j 
Owner — Withheld.  | 

Architect — Morgan  Stedman,    180    Uni  . 

versity    Ave.,    Palo    Alto.  > 


COHCtETE  CITTIRG    -    COMPRESSOR  REHTALS 
Portable  Welders— Air  Tools 

ICLEMENTINA  CO.— 2277  JERROLD  AVE. 

I  Phone  Mission  U36  -  0755 


2  4 


6/11/46 

PREPARING 

PRELIMINARY    PLANS  ] 

RESIDENCE 

BELMONT,    San   Mateo   Co.,   Calif.      ; 

Construction     of     wood     frame     and 

stucco     residence;     two    bedrooms, 

one  bath. 
Owner — Withheld. 
Architect— Morgan  Stedman,   180    Uni  , 

vcrsitv    Ave.,    Palo    Alto.  ■ 


6/11/46  •       1 

WORK    UNDER    WAY 

BRANCH  BANK 

MOUNTAIN  VIEW.  Santa  Clara  Co. 

Construction  of  a  one-story  concrete 

branch    bank    building    (50x84-ft) 
Owner  —  Bank  of  America  National 

Trust    &    Savings    Association,    300 

Montgomery  Street,  ban  Francisco. 
Architect — De  Martini  and   Igaz,   785 

Market  Street.  San  Francisco. 


1  2 


ALTER  SCHOOL 

REDWOOD  CITY,  San  Mateo  County, 

Calif.  Washington  School.  Woodside 

Rd.  off  Murray  Court. 
Moving    of    the    auditorium    building 

to    new    location    and    addition    of  '• 

nurses'  room,  principal's  offices  and  j  6/11/46 
j      toilet  facilities.  , OWNER  WILL   BUILD 

Owner  —  Redwood    City    Elementary  j  PLANT  ADDITION 

School  District,  Andrew  Spinas,  su-  t  Est  Cost,  $77,000 

perintendent  Redwood  City.  ;  ALAMEDA,    Alameda   County,    Calif. 

Architect — Arthur  D.  Janssen,  Austin  ;  Construction     of     l^^-story    concrete 

Ave.  and  Patricia  Dr.,  Atherton.  |     block  and  structural  steel  addition 

• I     to  beverage  mfg.  plant;  truss  roof. 


1  6 


tect.  ■ 6/11/46 

Architect — J.  Lloyd  Conrich,  593  Mar-    qiq^  OPENED 

ket  Street  San  Francisco.  '  PAINTING  AND  REPAIRS 

The  project   is  now  awaiting  CPA   prescOTT,   Ariz.   U.   S.  Post  Office 
approval.  j     and  Courthouse. 

!  Interior   painting   and    miscellaneous 

repairs. 


9 


Wells   Ave.,    Palo   Alto. 


Owner — Otzen  Brothers  Bottling  Co., 

2314  Santa  Clara  Ave.,  Alameda. 
Plans   by   Owner. 
CPA  approval  was  recently  g»anted. 
The  owner  will  let  segregated  con- 
I      Saratoga  Elementary  School.               >  tracts. 
!  Construction    of    additions    to   school  ;  


6/11/46 

NO    BIDS    RECEIVED 

Contractor— Wells  P.  Goodenough,  49  1  f  AS^SI^r^^^^^f^^,         ^       ^  ,.* 
w^iia    A^^     p„in    Alto  SARATOGA.  Santa  Clara  Co.,  Calif. 


Owner — Office    of    the  district    engi- 
I     neer.  Federal  Works  Agency,  F*ub- 
,     lie    Buildings    Administration.     838 
U.   S.  Appraiser's  Bldg.,  San  Fran- 
cisco 11. 
Plans  by  engineering  department   of 
i      owner. 

,  Low  Bidder— Leo  Stephens,  Prescott, 
!     Ariz.,  $6412. 
I      Other  bidders  were: 
j     Dan  Sullivan,  Santa  Monica,  $9570. 
I     R.   A.   Newman,  McMinnville,  Ore., 
I  $9698. 

Leland  Marshall,  $18,000. 


WORKING 


6/11/46 

PREPARING 

DRAWINGS  I 

CONVERT    TO    OFFICES  ; 

Approx.  Cost,  $20,000  1 

OAKLAND,  Alameda  County,  Calif.  1 
318  30th  Street  ,  j 

Conversion  of  residence  into  medical  ' 
office  building  to  provide  three  j 
doctors'    offices.  ; 

Owner — Dr.    Robert    Mclvor. 


1  2 


Owner    —    Saratoga    School    District  1 6/11/46 

Joseph    Caldwell,    Clerk.  1  APPROVAL    (IRANTED 

Architect    —    Chas.    E.    Butner,    602  j  FACTORY   ADDITION 

J^rst     National     Bank     Bldg.,     San:  Est    Cost,  ,«.000    ^E'i'ENVlON  Sblvi^ 

-loae.  OAKLAND.   Alameda   County,    Calif 

No    bids    were    received    June   7th.  ' 
A  new  call  for  bids  will  probably  be  ,     one-storv  building  to  mattress  and 
announced  shortly.  |     innerspring  factory    (15,000   sq.  ft) 

6/11/46  ••     1  0    Owner— Sealy  Mattress  Co.  of  North. 

CONTRACTS  AWARDED 


17 


*  6/11/46 

!  FINANCIAL    AID    SOUGHT 

cost,  $125,000 
„^^,^.         ,  ,  ^  u        ,*  u,     ,     SACRAMENTO,    Calif.    V.    Street 

jAddition  of  concrete  andbasalt  block    construction   of  one-   and   part   two- 

story  reinforced  concrete  and  steel 
county   detention   home   to   accom- 
wodate    40    juveniles    and    provide 
i-   n^     RftQQ    c        T»  Ki       Kv       nair         Small  second  story  section  for  liv- 
Architect-Reynolds   &   Chamberlain,  !  SYNCHROTRON  BUILDING  '     Sn^ '   ""'"   ^^"   '^"'^''   """"•   ''^^'  i     '^l^.^^^^.ZJZrTnlJr^"    ""^ 
3833   Piedmont  Ave.,   Oakland.             ;  BERKELEY,  Alameda  County,  Calif.    Plans  by  Owner.  i  Own^r^o^n  rof^^Ic,^mPnto   Conrt 
!      Campus  of  University  of  California,  i     CPA    approval    has    recently    been  i°'^"^f-^°""t>"f  Sacramento.  Court 

I     Cyclotron  Area.  granted  and  a  contractor  will  be  se-  i  Ar^hUert     H«?^  ?   n^vin^    1012  Tav 

6/11/46  '  •♦     8;  One-story     sychrotron     building     of  fected   upon    completion   of   plans.       ;  Architect-Harr>  J.  Devine.  1012  Jay 

ENGINEER  SELECTED  I      steel  and  wood  frame  construction!  I      ^,'   ^^cramento. 

DEPARTMENT  STORE  I      and  corrugated  transite  and  cement  1 6/11/46  *     1  2 ',  *^'*",t  "^*^  ^^P^^'^^^ions    obtainable 

SAN  LEANDRO.  Alameda  Co.,  Calif.  '     plaster.  !  CONTRACT    AWARDED  i!,"""";  the  architect's  office  upon  de- 

Comer  Washington  Blvd.  and  Ward    Owner— Regents  of  the  University  of  '  FACTORY  Cost,  $100,000   ^"2  ■       ^  _*  -.    w..»         v.  ^ 

St.,    on    site    of    present    Herrscher  '      California,   Berkeley.  1  OAKLAND,    Alameda   Countv.    calif.    ...^f  P     k'^^^^  '"^^  t        '  ?i   o 

BWg.,  to  be  razed.  i  Architect-J.  S.  Gould,  Sheldon  Bldg.,,     iiOO  78th  Avenue.  '  1  hnwovL   !>,°'^k"^  aI*^'   °}u 

Construction  of  steel  frame  two-story  :     San  Francisco.  'construction  of  4-story  concrete  fac-  '  "°Jlt vfi      l  .  opening  date  will 

and     basement     department     store  f      The     project    has     been     given     an  ;      tory  building.  ,  ^gipt    ^f    stlte^  nSSTcl^l  ^d  ^^' 


6/ll/4b  '24 

PREPARING 

PRELIMINARY    PLAN& 

RESIDENCE 

REDWOOD  CITY,  San  Mateo  Co 

Construction     of     wood     frame     and 

stucco     residence;     two     bedrooms, 

one  bath. 
Owner— Withheld. 
Architect — Morgan  Stedman,    180    Uni 

versity    Ave.,    Palo    Alto. 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Commerolal 
—FREE    ESTIMATES— 

*        *        * 

Elasy  Overhead  Door  Co. 

Phone  THornwall  3118 
2808  San  Pablo  Ave^  Berkeley 


2  41 


6/11/46 

PLANS    COMPLETED 

RESIDENCE 

PAIX)  ALTO,  Ssmta  Clara  Co.,  CaL 

Construction     of     wood     frame     and 
stucco     residence ;     two     bedrooms, , 
one  bath.  j 

Owner — Withheld.  ' 

Architect — Morgan  Stedman,   180    Uni ; 
versity    Ave.,    Palo    Alto.  j 


2  4 


6/11/46 

COMPLETING    WORKING 
DRAWINGS  I 

RESIDENCE  I 

Construction     of     wood     frame     and  ; 

stucco    residence,    three    bedrooms,  ' 

two  baths. 
Owner — Withheld. 
Architect — Morgan  Stedman,   180    Uni 

versity    Ave.,    Palo    Alto.  j 


BETHLEHEM    PACIFIC 


AST 


STEEL 


CORPORATION 


O 


,ym'tt^'mi' 


General  Offices:  Son   Francisco 


-ST€B^ 


Dittriet  OfRccs  .-  SeottU,  Portlond,  Lo*  Angeles,  Solf  loke  City 

Sfeef  Plant*  :  Seattle,  Sowth  Son  Fronciico,  Let  AngeUc 

fobricating  Workt .  South  Son  Francisco,  Alameda,  Los  AngeUs 

MHI  Depots:  Seattle,  Portland    San  Fronciico,   Lo»  Angeles 


••     2  6 


given     an        tory  building, 
building,  with  mezzanine,  33,000  sq.    M-M  priority  rating,  WPB  542,  Serial    Owner— The  Par  Soap  Co.,   1100  78th 
ft.  of  floor  space,  wood  joists,  two  {     No.  2333644,  by  the  War  Production  i     Ave.,  Oakland.  ; 

elevators.  |  Board.   The   owner  has  available  for    Structural    Engineer  —  R.   D.    Dalton,  J 


Owner — J.    C.    Penney    Co.,    Inc.,    c/o 

Adrian    Josephs.    5th    and    Market 

Sts.,  San  Fi-ancisco. 

As  previously  reported,  bids  sched- 
tiled  lo  have  been  opened  June  4 
Mere  returned  unopened  because  the 
plans  did  not  meet  building  code  re- 
quirements. I 

Structural  Engineer  L.  H.  Niskian,  I 
155  Sansome  St.,  San  Francisco,  has  | 
been  appointed  to  assist  in  revision  } 
of  plans.  Upon  completion  and  ap-  ; 
proval   by  the  New   York   office   the  : 


22-26 — RESIDENTIAL 
BUILDINGS 


2  6 


this    job    all    structural    steel,     most  !      1723    Webster    St.,    Oaikland. 

lumber  required  and  some   miscel-  'Contractor — Stolte,  Inc.,  8451  San  Le- 
laneous  materials.  ,     andro  St.,  Oakland. 

General  Work  I  | 

John  E.  Branagh,  105  Sheridan  Ave.,    6/11/46  *     1  3  i  6/11/46 

Piedmont,  $55,477.  IBID    OPENED  ;  PREPARING   WORKING 

Electrical  Work  RADIO  RANGE  STATION  j  DRAWINGS 

1     Manning  &  Whitaker,   375  9th   St.,  I  RED   BLUFF,    Tehama   Co. ;    Sacra-  r  RESIDENCES      Est.  Cost,  |8,000  ea. 
San  Francisco,  $5575.  :      mento,   and  Etna,   Siskiyou   County  ',  SAN   FRANCISCO. 

I  I  Construction  of  VHF  radio  range  sta-  ^Construction  of  ten  5-room  fname  and 

I  . I     tion;   Pro.   6-46-265.  stucco   residences;    tar   and   gravel 

11 HOSPITALS  ;  Owner  —  Civil   Aeronautics   Admin.,  j     roof,  wod  frame,  oak  floor 


following    contractors    will     refigure  jg.jj  ,^g 


1500  4th  St,  Santa  Monica. 


Owner— A.  J.  Herzig,  c/o  Architect. 


,  ,    Only   Bidder— Hugo  Frank,  505  Main  '  Architect— J.  Lloyd  Conrich,  593  Mar- 
_  ■*  -^       St.,  Hayward,  $7725.35  on  Sched.  No.  \     ket  Street 

127  1to''be"o"pe'nVd  JUNE  19.  11    A.  mJ        2    ^station  at  Red  Bluff). 
SPRINKLING    SYSTEM 


BIDS  WANTED— 


the  project: 

McDonald,    Young    &    Nelsort, 
Montgomery  St.,  San  Francisco.  !  c^?i5To'TKr  "^^Y^TKM  "'   "   ""  ""•  |      No  bids  were  received  for  stations, 

Empire  Construction  Co..  344  Har-  i  I^J^qW   San  Bernardino  Co.,  CaL  ^'  Sacramento  and  Etna, 
net  St..  San  Francisco.  ■  Construction     of     a     new     automatic 

Henry  Brown,  4777  Davenport  Ave.,  ,      gprmkler   system   on    three    l-story 
Oakland.  ',     buildings  at  the  Marine  Corps  De- 

Parker,     Steffens     &     Pearce,     135!     _^.  r.f  «siir«T»Hp<!-  <?n*»r<    itrijl 

pot  of  Supplies,  bpec    17818.  ! BERKELEY,    Alameda    County,    Cal.  1 

0^«r-U-    S.    Navy,    Public    Wortcs  j «  ;        Avenue, 

i     ^^?^W?  w«^*^«l  nfho  ^^-lOwnei-Hoveys    Machine    Co.,  ' 

••     8  I     ^f '^  ^  ^„7  iLSfPo-Hol^,    r«.v    --  I     Piedmont   Ave.   Oakland. 
;     Plans    and    specifications    may    *"" ' 


6/11/46 
CONTRACT  AWARDED 
RESIDENCES  Cost  $1,200,000 

BELMONT,  San  Mateo  County,  Calif. 

Two  blocks  from  El  Camino  High- 

wav  main  intersection. 
Construction  of  150  residences. 
Owner  —  Grand    Homes,    Inc.,     Russ 

Bldg.,  San  Francisco. 
Plans  by  owner. 
Contractor— Empire  Construction  Co., 

Ltd.,  344  Harriet  St,  San  Francisco. 

.street  work  and  sewers  will  be 
completed  this  week. 

Contractor  will  take  sub-bids  on 
all  other  items  of  work.  Construction 
will  start  Monday. 


25 


6/11/46 
BIDS     WANTED— 
TO  BE  OPENED  JUNE  21,  11   a.  m. 
OFFICERS'    QUARTERS 
SAN   FRANCISCO.    Naval    Shipyard. 
Quarters  for  married  officers  involv- 
ing construction  of  four  one-story 
frame    houses    on    concrete    foun- 
dations with  mechanical  and  elec- 
trical    servlctes,     which     shall     be 
used  for  housing  officers'  families, 
NOYQ  13795.  Spea  17910. 
Owner — Bureau  of  Yards  &  Docks,  % 
Public     Works     Office,     Rm.     2110, 
Admin.  Bldg.,  Naval  Shipyard,  S.  F. 
Specifications   obtainable  from   Of- 
ficer in  Charge  of  Construction,  Rm. 
2110,     J^.dmin.     Bldg.,     Naval     Ship- 
yard. S.  F.,  upon  deposit  of  check  or 
postal   money  order  for   $10  payable 
to  Chief  of  Bureau  of  Yards  A  Docks. 


EAGLE  ROCK  WOOL 


INSULATION 


BAITS  •  BLANKET  &  BLOWN  TYPES  . 

SUPPLIERS  &  APPLICATORS 
FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulatott  tor  the  PacifU  Coast  Telephone  KEIiog  2-3688 

1650  M*c ARTHUR  OAKLAND  1,  CALIF. 


Steffens 
South  Park,  San  Francisco. 


6/11/46  •     12' 

I  APPROVAL    GRANTED 
!  PLANT  Est.  Cost.  $35,000 


3923 


6/11/46 

CONTRACT   AWARDED 

STORE   BUILDING 


be 


I  obtained  from  the  above  owner  upton 

vriTTv'T  r^   T>\vtv    Co.,    \*^*^^  r><%,intv  'deposit  of  check  or  postal  money  or- 
ME^LO   PARK,   ban   Mateo   County,    ^^^^^^  ^^  amount  of  $10.00,  payable 

^       .  ,^_„.„„   to  the  Chief  of  the  Bureau  of  Yards 

Construction     of     concrete     cleaning  ,  "■"  ^  riocks 

plant  building.  *,^   i^ocks.        

Owner — Victor>*   vteaners,  c/o  archi 
tect. 


{Plans  by  Contractor. 
Contractor— E.  Flener,  3866  Mayebelle  ! 
Ave,  Oakland.  i 


CPA   approval    has 
I  granted. 


recently    been 


1  1 


1 6/11/46 

»      WW      *      »-*u        T^     T  A    o*ir.'BIDS   WANTED— 

Architect-Arthur  D.  Janssen,  Austin  ^Q  BE  OPENED  JUNE  18,  11   A.  M. 

Ave.  and  Patricia  Dr..  atherton  SPRINKLING   SYSTEM 

Contractor-Peter   Sorensen.  927   Ar-  ,  g^^    DIEGO.    San    Diego   Co..    Calif. 

guello  St,  Redwood  City.  ,      j^^^^j  Repair  Base. 

^     Ti 

6/11/46  •     * 

CONTRACT    AWARDED 
WAREHOUSE  Approx.  Cost,  $180,000 
OAKLAND.    Alameda  County.   Calif. 

861   Isabella  Street 
Two-story   concrete   warehouse. 
Owner— Maxwell  In  v.  Co.,  1320  Wash- 

ingrton  St,  Oakland. 


6/11/46 


1  2 


Spec.   No.    17498    ( revised  > 
I     Work  involves  furnishing  of  mate- 
rials   and    equipment,    and    perform- 
ing all   labor   for   the   Installation  of 
an  automatic  wet  pipe  sprinkler  sys- 
I  tem  in  each  of  the  existing  one-story 
ingxon  au.  VJ^*'*""-  'frame  Buildings  Nos.  74  and  108.     In 

Archit^t-A.  W   Anderson,  12th  and   general,  the  work  will  include  earth 
Broadway.  Oakland.  ^^^t,     sprinkler     system,     electrical 

Contractor-SwanstJom  &  Stahl,  2034   ^^^  ^^^^  painting  and  other  mis- 
Hoover  Ave.,  Oakland.  cellaneous  related  work. 


PLANS   ON    FILE 

TRANSFER   DEPOT 

INYOKERN,    Kern  Co.,    Calif.    Naval 

Ordnance  Test  Station. 
[Construction  of  transite  covered  steel 
Installation  of  a  sprinkler  system  for  I     '•*™«  transfer  depot  road,  parking 
Dispensary  BIdgs.  Nos.  74  and  108 ;  ,  - 


AMERICAN  DRAFTING 
SERVICE 


STRUCTURAL  and  MECHANICAL 


Plans  for  Homes,  Alterations,  Etc. 


2489  MISSION  STREET 
nione  Mission  1087 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  STREET 


SAN  FRANCISCO,  12 


Phone:  DEUware  7313 


"(HmaJx 


^lenj 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


CcibiB«t  Siaks 

Wall  Coblii«fs 

Floor  Cabinets 

TO  HT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

I^IONEER  APPLIANCE 

I  COMPANY 

1355  MARKET  •  SAN  FRANCISCO 
UNdM^m  2727 


"-JB^*-%-.  ^  -  >">"»  ■' ga^te    ■  -  -^\  1^ 


tT' 


TUESDAY.  JUNE  11 .  1 946 


DAILY    PACIFIC    BUILDER 


PAGE  3 


aj>VJINCE  CONSTRUCTION  REPORTS 


6/ll/*«  ••     2  3 

COMPLETING  WORKING 

DRAWINGS 

APARTMENT  BUIIaDING 

MENIX)  PARK,  San  Mateo  County, 
Calif. 

'Construction  of  two-story,  frame  and 
stucco  apartment  house  (6  apart- 
ments), hardwood  floors,  tile  baths, 
composition  roof,  warm  air  heating 
system. 

Owner— Withheld. 

Architect — Arthur  D.  Janasen,  Austin 
Ave  and  Patricia  Dr.,  Atherton. 


Ei^ineering  Section 


— —  [bids  will   be   received  by   the  Public 

36- PARKS,  AIRPORTS  &   K'T~  ST^^'V^?  ^^^1 


PLAYGROUNDS 


Hall,    under   Spec    430  for   repaving 


3  6 


«/ll/46  •    24 

PROJECT    HELD    IN    ABEYANCE 

RESIDENCE  Estimated  cost,  <15,000 
SAUSAJLIT,     Marin     County,     Calif. 

Monte  Mar  Tract. 
Conatru(^on   of  1^ -story    residence; 

two    baths. 
Owner — Capt   Hurt,   c/o  architect. 
Architect   —   Conrad    f.   T.   Kett,   75 

Cresciento    Dr.,    Sauballto. 

The  CPA   has   granted   approval 

As  previously  reported  CPA  ap- 
proval was  granted.  Project  tem[>or- 
arily  held  in  abeyance. 


6/11/46  •   24 

BIDS   WANTED-— 

TO  BE  OPENED  JUNE  25,  3:30  p.  m. 

COTTAGE    ADDNS'. 

DESERT  CENTER,  Riverside  Coun- 
ty, Calif. 

Recuijstnjction  and  addition  to  five 
cottages  aond  one  complete  new 
3-room,  frame  cottage  and  a  truck 
shed. 

Owner— State  of  California,  Divis- 
ion of  Architecture,  Anson  Boyd, 
State  Architect,  Public  Works 
Bldg.,  Sacramento. 

Plans   by  owner. 

Plans    available    from    the    above 

office  of  the  state  architect. 


NEWS  INDEX 

Water  Supply  and  Sewage 
Disposal     Plants    -31-82 


Bridges 
Dams    Reservoirs    and 

Dredging 


Docks,  Piers  A  Harbors 
Parks,  Airports  and 
Playgrounds 


Railroads,  Subways  and 
Tunnels    


88 

84 
35 


37 


Electric    Lighting    and 
Transmission     Lines 
Sewers 


38 


Streets  and   Highways  — 

Gas,   Water   and    Oil    Pipe 

Lines  „., 


41 


6/11/46 

BID  OPENED 

BASEBALL  BACKSTOP 

SAN  FRANCISCO.  Golden  Gate  Park 

Construction  of  one  standard  base- 
ball backstop. 

Owner — Board  of  Park  Commission- 
ers, McLaren  Lodge,  Golden  Gate 
Park. 

Only  Bidder— Anchor  Post  Fence  Co.,  [6/11/46 
460  5th  St.,  San  Francisco  ,|1200 


Sohed.  3. 
(1)     Hi|^    Tension    Co..     PhiUlps- 

,    _r  -    --r e.burg,   N.   J.,  Item  4,  $1964.90;   no  bid 

'of   streets  and/or  sidewalk   openings    on    item   5;    Item    6,    $1118.70;    alter- 
!  where  the  paving  has  been  removed  '  nate   for   item    6,    $1234.20 ;    ship    140 


for  the  San  Francisco  Water  De-  •  days ;  5129  lbs.— Phillipsburg,  2929 
partment  for  fiscal  year  ending  June  j  lbs.  —  Barberton ;  fob  destination ; 
30,  1947.  terms   1% — 10.   Total   bid   for   Sched. 

Unit  quantities  were  published  in  1 3,  $3063.60— with  alternate,  $3199.10. 
the  June  3  issue.  (2)     A.     B.     Chance     Co.,     Bowie, 

Specifications  obtainable   from   the  '  Switch  Division,  San  Francisco,  item 

cashier's  office,  6th  floor,  <25  Mason   4,    $1869;    item   5,    $354;    item    6,   $1,- 

St ;  no  deposit  required.  1 138.50 ;     ship     180     days ;     9170     lbs. 

I  fob    destination;     terms    net.    Total 


Owner  —  U.    S.    Engineer    Offtce,    74 

Montgomery  St.,  San  Francisco. 
Low  Bidder— G.  W.  Thomaa,  li4  14th 

St.,  San  Francisco,  $4717. 

Other  bids  were : 

W.  R  Ballinger  &  Son,  $510a, 

Joseph  E.  Sheedy,  $5160.         | 

Bigge  Drayage  Co.,  $8800. 

Shephard  ft  McSweeney,  $9987. 


Chl- 


BIDS    WANTED—  I 

T  OBE  OPENED  JUNE  19,  2:3lQ  p.  m. 

REPAIR    SHOWERS 

SAN  FRANCISCO.  John  H«aicock 
School,  north  side  Filbert  St,  be- 
tween Jones  &  Taylor  Sts. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


6/11/46 

CONTRACT  AWARDED 

DORENA,    Ore.— Leonard   & 
and  E.  C.  Hall  Co.,  Portland,  at  $1, 
244,742.50    awarded    contract    by    the 
U.    S.    Engineer    Office,    628    Plttock 

I  Block,  Portland,  under  Spec.  No.  35- 

34 DAMS.  RESERVOIRS  &  026-46-331    for   relocation    of   Oregon, 

T\t>VW\r'liar*  I  Pacific  &  Eastern  Railroad,  Market 
z"lZZ-.^__ Road  No.  30  and  Cottage  Grove  mu- 

Inicipal    water   supply   line  and    con- 

6/ll/4b  •    3  4'  stJ^ctlon    of    borrow    area    drainage  > 

LOW    BIDDER  j  facilities,  county  road  left  bank  and  j 

r>r\T  T^rs-Kt   a^^  n^^^^^i^,.  f^^    r>^\    one  highway  and  two  railroad  bridges    

COLTON,  San  Bernardino  Co.,  CaL  ;,„^„^^^  «Hino«.nt  to  Row  Riv#.r   ti^h-    0/11/46 
— Egglestone   &   Root,   East  Mill   bt.,    '"'^""'•"  «nino«.nT  m  «nw  «Livpr   tt-o 

Box    781,    San    Bernardino,    at    $249,- 
376.40    submitted   low   bid   to    the    U. 


••    4  0  for  Sched.  3.  $3361.50. 
.BIDS  WANTED  I      (3)     Schweitzer     &     Conrad, 

LOS  ANGELES  COUNTY,  Calif  —  cago,    item    4,    $2016 ;    765    lbs. :    Item  j  Repairs  and  new  hot   water  System 
Until  July  11.  2  P.  M.,  bids  will  be  124354;     150    lbs.;     item     3,     $1138.50;  |     for  girls'  showers 
received    by    the    State    Division   of    125   Iba ;    ship   180   days :    fob    desti-  i  Owner— Dept.   of  Public  Works,  Rm. 
Highways,  G.  T.  McCoy,  state  high-    nation ;     terms    net    Total    bid    for  I     282,  City  HalL 
way  engineer,  State  Bldg.,   Los  An-    Sched.   3,   $35(».50. 

eeles,    for    furnishing    and    installing '      <4>     All    the    following  bidders   bid 

3  7  i  traffic  signal   systems   at    (1)    inter-   $2068.50,  item  4;  $354.  item  6.;  $1138.50 

'section    of    Anaheim -Telegraph    Rd.  iJtem  6,  a  toal  of  $3561,  with  the  fol- 


Slate,  land  Washington  Blvd.  and  at  (2)  in-  .lowing  exceptions; 


tersections  of  Sepulveda  Blvd.  with  ,  Railway  A  Industrial  Eng.  Co.,  S. 
El  Segundo  Blvd.  and  Rosecrans  Ave.,  jGreensburg.  Pa.,  ship  180  days;  6530 
Los  Angeles  County.  ' lbs.— S.   Greensburg,  2830  lbs— Baltl- 

Speciflcations  obtainable  from  the   more,    Lima    or    Barbeton ;     fob     S. 
office  of  the  state  highway  engineer,  [Greensburg;   Terms    net. 
Public  Works  Bldg.,  Sacramento.  I     Westinghouse  Elec.   Corp.,   Denver, 

ship   180   days;    9350   lbs. ;— E.    Pltts- 


S.  Engineer  Office,  741  S.  Flgueroa 
St.,  Los  Angeles,  for  Warm  Creek 
Bank  Protection,  StaUon  10  plus  02.92 


located  adjacent  to  Row  River,  trJb 
lutary    of    coast    fork    of    the   Willa- 
mette   River,    in    vicinity    of    village 
of   Dorena,    Lake  County,   Oregon. 


6/11/46 

PROSPECTIVE  BIDDERS 

BRIDGE  CRANES 

INYOKERN,   Kern    Co.,   Calif.    Naval 

Ordnance  Station. 
Two    floor-controlled     electric    over- 
head bridge  cranes ;  Spec.  lTit55. 
General    Elec.    Co.,    Denver,    ship  \  Owners-Bureau  of  Yards  and  Docks, 
;  180  days ;   item   4,  5850  lbs. ;   item   5,  ]     Navy  Dept,  Washington,  D.  C. 
—  1930  lbs.;  item  6,  2739  lbs.;  fob  deati-       Specifications  obtainable  frdm  the 
4  1  \  nation ;  terms  net.  above   office   upon    deposit   of    check 

Electric    Power    Equip.    Corp.,    at  .  or  postal  money  order  for  $10,  pay 


41 GAS.  WATER  AND  OIL  *'"'^'  '^^^  destination ;   terms  net 

-tM.—^MM-^,    PIPE     LINES  ^——1       W'—        i^"         r»«r,«or        .tl 


City  Architect— Dodge  A.  Riedy,  City 

Hall. 

Specifications  obtainable  frdm  of- 
fice of  City  Architect  up  deposit  of 
$5.00. 


4  8 


CONTRACT  AWARDED 

OAKLAND.   Alameda  Co,,   Caltf— j  Philadelphia ;     ship    160"  tiays;'    9890  j  able  to  Chief  of 'Bureau  of  Yards  and 
Tait  Pipe  Linings,  Inc.,  Monrovia,  at   lbs— Philadelphia ;     fob     destination ;  |  Docks.  1 

$50,460.25    awarded    contract    by    the  terms  net 
i  East  Bay  Municipal  Utility  District,  ;     Pacific  Elec.  Mfg.  Corp.,  San  Fran 


2  6 


M. 


6/ll/46.y 

BIDS    WANTED— 

TO   BE   OPENED  JUNE   18,  11    A 

PREFABRICATED   HOUSING 

INYOKERN,  Kern  Co.,  Calif.    Naval 

Ordnance  Test  Station. 
Construction    of    prefabricated    steel 

housing    and     duplex     (3     bedroom 

unit)  housing  under  Spec.  No.  17,- 

959,  involving: 

(1)  80  prefabricated  steel  housing 
units,  street  and  parking  area  pav- 
ing, sidewalks,  power  lines,  water 
distribution  system,  propane  gas 
system,  sanita^  sewers,  street 
lighting  and  fire  alarm  system,  and 

(2)  37  single-story  wood  frame  du- 
plex housing  units,  approx.  5000 
lin.  ft  of  asphalt  concrete  roads, 
sidew^alks,  electrical,  water  and  gas 
distribution  system-s,  sanitary  sew- 
erage system  and  street  lighting. 

Owner — U.  S.  Navy,  Officer  in  Charge 
of    Construction,    Naval    Ordnance 
Test    Station,    Inyokem. 
Plans   obtainable   from    the   officer 
in   charge   of   construction    upon    de- 
posit of  check  or  postal  money  order 
for  $10,  payable  to  Chief  of  Bureau 
of  Yards  and   Docks. 


27— TRANSPORTATION 
BUILDINGS 

6/11/46  •     2  7 

CONTRACT     AWARDED 
TERMINAL  Est  Cost,  $45,000 

MERCED,    Merced    Co.,   Cal.     Merced 

Municipal  Airport. 
Construction    of   air    terminal    build- 
ing   (5,000    sq.    ft.)    stucco    exterior 
with    S'ierra    rocit    facing,   flagstone 
steps,   air-conditioned,   flat   roof. 
Owner— United    Air   Lines,    Box    3000, 

South  San  Francisco. 
Architect— Ernest   J.    Kump   Co.,    251 

Kearny  St.,  San  Francisco. 
Contractor — L.  H.  Hansen  and  Sons, 
313  Palm  St,  Fresno. 
As  previously  reported,  CPA  ap- 
proval has  been  granted.  Work  will 
start  immediately,  with  completion 
expected  by  Octoiier  1. 


r"^  "  *^«'■''^"""'ir«"*':^"^  Xi  f*""^''*:'"^  l  oo pi  rrniir    I  mHTINn   iRoom  ^06,  512— leth  St.,  Oakland,  un-  , Cisco,  ship  180  days;   9250  lbs.  —San 

to  &ta.  25  plus  50,  at  Colton;   Serial  |  ^»-- tlJl-C  I  KiU    IJUtf  I  im*   |  ^^^    LS-363   for   cleaning   and    lining  '  Francisco  fob  destination;  terms  net 


1 6/11/46 


TRANSMISSION  LINES  j  6-,   8-   and    12-lnch    water  mains   in  |     Delta  Star  Elec.  Co.,  Chicago,  ship 

{Alameda  County.  j  lao     days:     9320     lbs. — Chicago;     fob 

3  8  I                             " ■ —  destination ;  terms  net 

'  6/11/46  •411     Royal     Elec.     Mfg.     Co.,     Chicago, 


,'  ship  '180   days ;    9350   lbs ;    fob   desti- 


Inc  Los  Angeles,  $306,218. 

Norman  I.  Fadcl,  North  Hollywood 
$367,617.36. 

Nathan  A.  Moore,  $396,589. 

Govt,  estimate,  $250,388. 


As  previously  reported,  bids  will 
be  opened  June  20,  11  A.  M. 

The  following  contractors  have 
taken  out  plans: 

Westinghouse  Electric  Corp.,  1626 
K  St.  NW.,  Washington,  D.  C. 

General  Electric  Co.,  Industrial  Re- 
sale Division,  Schenectady,  N.  V. 

Victor  R  Browning  *  Co.,.  Inc., 
Willoughby,  Ohio. 

Cleveland  Crane  &  Engineering  Co., 


46-159,  Santa  Ana  River  Basin,  Lytle 
and   Cajon  Creeks   Inmprovement 
Total  bids  were: 

Egglestone  &  Root,   $249,376.40.  !  BIDS  WANTED 

Guy  F.  Atkinson  Co.,  Long  Beach,  ,     qOLETA,   Santa  Barbara  Co..  Cal.  !  CONTRACT  AWARDED 
^58,J62.60.  I— Until  June  17,  bids  will  be  received  i      OROVILLE,     Butte     Co.,     Calif .— i nation,  terms  net 

Winston  Bros.  Co.  and  Vinnell  Co.,   ^y  the  office  of  Taylor  &.  Taylor,  con-  !  Bechtel   Bros.  &  McCone,   220  Mont-  J     Southern     States    Equip    Corp.,    at 

suiting   engineers.   725   S.   Spr:ag   St,  tgbmery  St,  S.  F,  at  $4825  submitted   Hampton.  Ga.,  ship  180  days;  9000  lbs.  j  noi  Depot  St.  Wyckliffe,  Ohio. 
Los    Angeles,   for  constructio      of   a    low  bid  and  awarded  contract  June  fob  Hampton ;  terms  net  j     Manning,    Maxwell   &    Moor«,    Inc., 

water   leservolr    at   Tecolote    lianch,    5    by     Oroville-Wyandotte-Irrlgatlon  j     Graybar    Elec.    Co.,    Denver,    ship  1 414  Broadway,  Muskegon,  Mich. 
Goleta.  District,  H.  Marlow,  secretary,  Quln- ;  180    days      9350    iba;     fob    destina- j     Cyclops  Iron  Works,  837  FolsOm  St., 

The    proposed   reservoir   will    have  \  cy    Rd.,    Orovllle,    for    clearing    the  ,  tion ;  terms  net  |  san  Francisco. 

I  a  capacity  of  31  acre  feet    The  work  !  right-of-way  making  trenches,  weld-  |  Sched.  4.  Hamischfeger  Corp..   4460  W.   Na- 

fl/,,/4g  ,     «  4  I  will  involve  21.000  cy.  of  excavation    Ing    and    laying    approximately    7058 1      (i)      Standard      Transformer      Co.,  |  ^10^^.1  Ave.,  Milwaukee,  Wis. 

CORRECTION  'and  114,000  sq.  vds.  of  relnf.  concrete  'ft    of    10-in.,    8-ln.,    6-ln.,    and    4-in., ; Warren,  Ohio.  $259.80;  ship  140  days;  |     judson  Pacific  Murphy  Corp 

^Ar'RAM^NTO     r«nf_TTntn    Tniv'^niJ^g-    ^  Certified  check  for  10%  of  j  welded  steel  pipe  with  fittings   (pipe   675   lbs.;  fob  Warren;   terms  net         [17^^  g^    gan  Francisco. 
2    2  P    M    rnot   T^'.n^  9   «ci  nr^^m,«  v '  ^^e  amount  bid  must  accompany  each  lanud  fittings  to  be  furnished  by  the  ;      (2)  Westinghouse  Elec.  Corp..  Den-  .     Moffett  Manufacturing  Co.,  I^ox  54. 
reported  in  ei-iTbLw?"^^  P»*»«    ^^    specifications   district).  jver.  $297.30;  ship  300  days;  750  lbs;  Kj^an     calif. 

ceived  bv  the  U    S    Engineer  Office    "»^>'  ^^  obtained  at  the  office  of  Tay-  I      Other  bids  were:  fob   destination:   terms   net  g^^r  Iron  &  Steel  Co.,   435  «•   Hth 

WriSt     Bldg.,     SacmrSito      und^  i     ?*^-^^«i:  ^"'!;'_*^':?.^*"f:-!5250;  i      (3)    Allls- Chalmers   Mfg.    Co.,_Mll- I  gt./Tacoma  2,  Wash 

Spec.  1229  for  levee  construction  west  ig/ii/4g  — — — 

levee    Yolo    Bypass    from    caiiseway  ^  ^ ^jg  qpeneD 
three  miles  south.  I     ^^  ^^^^   Orange  Co.,  Caiif.-Cal 


1200 


•  43 


Other  bids  were: 
Richter  Bros.,  Oroville,  $5250; 

L.  L.  Page,  Orovllle.  $5950;  Iwaukee,  Wise,  $323;  ship  160  days; 

3  8  j     Pacific   Pipe   Line   Constr.    Co.,    El   350  lbs.— Pittsburgh ;  fob  destination ;  j  q/i1/\^ 

Cerrlto,   $11,996.90.  1  terms   net.  BIDS    WANTED 

Unit     ouantiUes     and     Drosoectlve  !     ^^  -^"^.  -^'-"6- -«..  v.»»x. ^„.-  .  j      (4)     General    Elec     Corp..    Denver.       gANTA  CRUZ  and  SANTA  OLARA 

bidders  were  nnnted  in  the  June  10  '  "«™**  ^^^^t"**^  W°^^«'  ^^^^  ^^  ^^^    .,..,.a  ..     ^  ,5488.25;     ship    420    days;     750    lbs.--    ^os.,   Calif.-Until    June    11.    3   p.    m. 

issue  of  dIiLYpIcib^CBuS^  4  1   Plttsfield ;  fob  destination ;  terms  net  !  ^,^^3   ^m    ^e    received    by    the   State 

issue  of  DAILY  PACIFIC  BUILDER.  ^  j^^  ^^^  ^^  ^^^  -^   g    ^^^^   ^^^^  ^^^^^  1  giDS    POSTPONED  |  Sched.   5.  j  ui^    of  Highways,  J.  H.  Skegg*.  Dlst 

District.     Public    Works    Dept.     1220  i      SAN  FRANCISCO— Until  June  18,  ■      Both    bidders   bid    $2801.40   on    Item  ,  ^  gOOl    Van    Ness    Ave..    S.    F., 

M.    (postponed  from   June   14).   g    and  $815.28  on  item  9,  a  total  of  ;  j^^^j^'ntai  of  one  bituminous  ^read- 


6/11/46 

BIDS   POSTPONED    UNTIL 

JUNE   12.   11   A.    M. 

DREDGING 


3  4  I  Pacific  Highway,  San  Diego,  June  4,  ,  3   P.  

for  installation  of  a  permanent  taxi-    bids   will   be   received   by  the   Public   jsgiegg^  with  these  exceptions:  \^^    ^^^    finishing    machine    f«t)r    use 

Iway    lighting   system   at   the   Marine  ;  Utilities  Commission.  Room  287  City  j      Westinghouse     Elec.     Corp.,     Den-  |  ^^  ganta  Clara  and  Santa  Cnkz  Cos. 

^^^^^^^,^  .Corps    Air    Station,    El    Toro;    Spec.  !  Hall,    under   Spec.   429  for  laying  of  jver,    ship    180    days,    3825    lbs.— East  .     gpeclfications   obtainable  frJm   the 

SAN   FRANCISCO.    Naval   Shipyard.  !  17781.    Haddock -Engineers,  Ltd     sub-  i  6-1^^^^^  fob     destination;     terms  ^^^^^  ^,^j,^ 

Dredging,    disposal    of    the    material    -^tted  the  only  other  bid  at  $88,200.  l^^^^jfi  ^^  '  f -J^^^"^  ^^^^^^^^  i"«^„eral  Elec.  Co..  Denver,  ship  ^\^,,,,^ 

the  June  3  issue.  'days;  3825  lbs.- Pittsfield ;  fob  desti-  j  bids    WANTED 

Specifications   obtainable  from   the  ,  nation ;   terms   net.  1      lassEN    CO.,    Calif .—Untill    June 

39 SEWERS  j  cashier's  office,  6th  floor,  425  Mason  i,igt   rept  4/9/46).  1 12    2  p.  m.,  bids  will  be  received  by 

St ;  no  deposit  required.  {  ..'the   State  Div.    of    Highways,    F.   W. 


dredged     and    filling;     NOy    13733;  i 
Spec.   17851. 

Owner — Bureau  of  Yards  and  Docks,  ; 
c/o    Public    Works    Office,    Naval  j 

Shipyard,  San  Francisco.  ; 

Postponed    from   June   10.  :  6/11/46 

Specifications   obtainable  from   the    BIDS    REJECTED 

above   office   upon   deposit   of   check       SAN     LEANDRO, 


43 


•♦3  9 

Alameda     Co., 


i  6/11/46 

! BID   OPENED 


4  1 


i  6/11/46 

JBIDS    WANTED 


42 


Haselwood,    Dlst    Engr.    1657    Rlver- 

^,„^,„   :  side    Drive,    Redding,    for    reiital    of 

CENTRAL     VALLEY     PROJECT,  ^.jf  %^  g  ^J^     ^^^/^    5.^^       ^    ^^  6- 
Calif— Until   June    17,   2   p.    m.,    bids 


the  flipping  point  or  fob  cars  at 
Pasco,  Wash.,  seven  motor  -  driven 
vertical-shaft  pumping  units,  com- 
plete for  installation  in  six  relift 
pumping  plants,  Pasco  lateral  sys- 
tem, Columbia  Basin  Proj.,  Wash.: 
Crane  O'Fallon,  Denver,  fob  dest, 

(1)  $1804;  (2)  $1992;  (3)  $1217;  (4) 
;i286;  (5)  $1465;  total  $7764.  Sched. 
2.  $10,640;  comb,  bid  1  and  2,  $lb,400; 
net 

Fairbanks  Morse  *  Co..  Kansas 
City,  Mo.,  fob  factory,  (1)  $1567;  (2) 
$1967;  (3)  $1253:  (4)  $1288;  (5)  $1296; 
total.  $7323;  Sched.  3,  $10,371;   net 

Peerless  Pump  Machine,  Los  An- 
geles, fob  Los  Angeles,   (1)   $2136 JO; 

(2)  $209L10;  (3)  $1603.55;  (4)  $1483.85 
(5)  $1896.10;  total.  $9110.80;  Sche.  2, 
$7941.50;    net 


4  S 


6/11/46 

BIDS   OPENED 

MARIN.  NAPA  and  Sonoma  Coa, 
Cal. — Following  submitted  bids  June 
7,  to  the  State  Division  of  Highways, 
J  H.  bkecgs.  District  Engineer,  2001 
Van  Ness  Ave.,  San  Francisco,  for 
rental  of  one  or  more  pneumatic 
Ured  dump  trucks  either  4-  or  5-cy. 
capacity,  for  approx.  300  hours'  work 
in  Maiin,  Napa  and  Sonoma  Coun- 
ties: 

F.  Gobei,  San  Rafael,  6-c.y.,  $3.65 
per  hour;  $4.29  overtime. 

Moretti  &  Respinl,  5-cy.,  $3,885; 
$4,515. 

Albert  Flandi.  6-cy.,  $4.06;  $6,075 
power  loading,  $3.fl0;  $6.70  other 
types  loading. 

Marin  Gravel  Co.,  6-c.y.,  %^M,  Kl» 

H.   Frengll,  4-cy.,  $3.50;   K15- 

John  Previpero,  5-c.y.,  $3.65;  $4.30; 
power  loading ;  $330,  $4.00  other  types 
loading. 


4  S 


6/11/46 

CONTRACT    AWARDED 

SHASTA  COUNTY,  Calif.— W.  B. 
Jones,  Palo  Cedro,  at  $7,885  per  hr., 
submitted  only  bid  and  awarded  the 
contract  by  State  Dlvisiorl  of  High- 
ways, F.  W.  Haselwood.  Distrtct  En- 
gineer, 1657  Riverside  Drtve.  Red- 
^g,  for  rental  of  one  dragline  ex- 
cavator, %-  to  %-c.y.  capacity,  crawl- 
er type,  gasoline  or  diesel  powered, 
complete  with  operator  and  oiler,  for 
use  in  Shasta  County. 


4  8 


or   postal    moneV   ordef  for   $10,  pay-    Calif.— The   San   Leandro   City   Coun-  i  "'"  jY^j-p.' q"    j^   COUNTY    Calif  —    '^^t.'yr'^"^"*  ,1^"k«  Vy;«''TT%"Bur"eau    *^"-     ^^    capacity     for    approxilmately 

able    to    Chief    of    Bureau    of    Yards   oil.   City  Hall,   rejected   all   bids  sub-  |  wTluL    Y^Jne     2r8^Tttie?  A^      ;  will  be  received  ^y^^^^^^^^^^"  ^"^^^^r   20  days  work  In   Lassen  Co 

and  Docks.  emitted    June    3    for    construction    of  iy^";,^"^„/,*^„",",^;,^*„^,™^^^  ^''?^^V:'''}lT'.^.^?l^l\,?^^lCI'^<^\  ■      Specifications   obtainable  fnfm    the 


[Will  be  received  by  the  U.  S.  Bureau 

,     -,r„^«        ,-    'of  Reclamation.  Denver.  <  ^i.ci:iiiv;*n.. 

^   .    J     .  ,   ,                   Tracy,  at  approximately  $55,000,  sub-    ,_..     »   40    7fi4-A-3  for  furnishing  (1)  i,  ^     ^^ ' 

The      following     contractors      have    main  domestic  and  industrial  sewers  '^..h    onlv  bid   June   6   to  Engineer    }^^-  ^^^  ?    •                ^  .""_-.a^w.-„  above  office 


on    Davis    St.    and    Shore  Line    Blvd. 


i  000  Dcs^  ^  in.  round  deformed  bars  

ans:  on    ijavis    01.    anu    oi.ore   i.m«    o.vu.    ^  ^   j^   ^,    ^^  5,.  Weber  Ave.,  Stock-  !  :^' ^7  r^  ^^^g.  (2.   115  000  pes.   %  In.  ;  ^,„  ,.„ 

Dredging  Co..  1419  Broad-    P'an^s   prepared   by  C Hy  f  "gineer  C  ■  ,or  construction  of  concrete  pipe    fj^,'^  ^.^I^^S  ^rs  si  ft  ^0  ln.long, ,  %l'^%^^^   AWARDED 

^d.  P     Martin    ^Mli    be    revised    ana  ^^^  \Mne   and   accessories   along  the   wes^t  ;  ^^^   shipping   point   and   /   or   Friant  ^^'^^.piTAS    AND    Franklin    Coun- 
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taken  out  plans 

American 
way,  Oakland. 

Guy  F.   Atkinson  Co.,   Orange   and    bids  will  be  asked.  '  bWp  nf  thp  Tracv  Crosaine  levee  on    ^," "  .~"i''^r"n„t,    -or-n^ani  ..  ..^.       .  ^,n  «   , 


Franks  Dredging  Co.,  260  California  ■ 
St,  San  Francisco.  '6/11.46 


6/11/46  "27 

CONTRACT    AWARDED 
TERMINAL  Est   Cost.   $45,000 

MODESTO,  Stanislaus  Co..  Cal.  Mo- 
desto Municipal  Airport. 
Construction  of  air  terminal  build- 
ing (5.000  sq.  ft.)  extertor  trtm  and 
facing  part  Redwood  and  Sierra 
rock,  flagstone  steps,  flat  roof,  air- 
conditioned. 
Owner— United   Air   Lines.   Box   3000, 

South  San  Francisco. 
Architect— Ernest    J.    Kump    Co.,    251 

Kearny  St..  San  Francisco. 
Contractor — L  H.  Hansen  and  Sons. 
313  Palm  St..  Fresno. 
As  previously  reported.  CPA  ap- 
proval has  been  granted.  Work  will 
.<»tart  immediately,  with  completion 
expected  by  October  1. 


Healy  -  Tibbitts    Construction    Co.,    BID    IN— HELD    UNDER 
1100  Evans  Ave.,  San  Francisco.  .ADVISEMENT 

Hydraulic  Dredging  Co.,   Ltd.,  1221  i     SAN  MATEO  Co.,  Calif.— Bids  were 


'for  the   board   of  directors  of   Union  j^y^^yg  ^ff^^g 
i  Island  Mutual  Water  Co.,  Inc.,  Marco 
,    „Q  i  Marchlnl,  president 

i      Bid  taken  under  advisement. 


i  6/11/46 


Central  Bank  Bldg..  Oakland. 


I  received    June    7    and    will    be    held  j 


BIDS    WANTED 

SAN  FRANCISCO  :- 


Macco     Construction    Co.,     Freight   under    advisement    until    June    14    by  ;                                      be  received  by  the  j  J^'neHverv  date  the  City  (5f  Turlock,  !  .,„ , .. 
irt  li'prrv  sts .  Oakland  the     Lomlta     Park     and     Capuchino    "L^V.f"'   K^,„^..__     r^ ;„„, —    "  xi^  1 01  <^«"^^£y  ^'*"-'=  ".    „_i.     n^.^.^^i,   1  6/11/46 


and  Ferry  Sts.,  Oakland.  the     Lomlta     Park     and     Capuchlno 

Pacific  Bridge  Co.,  333  Kearny  St.    Sanitary     District.    W.     T.     Watklns, 
San  Francisco.  .Secretary,    Firehouse.    Lomlta    Park, 

San  Francisco  Bridge  Co.,  502  Mar-  !  for     construction     of     vltrifiel     clay 
ket  St,  San  Francisco.  pipe    sanitary    sewers    In    Capuchlno  i  "r""^"' 

Standard  Dredging  Corp.,  800  Cen-jGolf    Corp.,    No.    1    subdivision    area.: 
tral  Bldg.,  Los  Angeles.  ;     Work    involves:  I 

Olympian  Dredging  Co.,  525  Market    (1)  768    l.f.    6-ln.    vitrified    clay    pipe  1 
St,  San  Francisco.  1         sewer,  Incl.  Y-branches;  , 

Construction  Aggregates  Corp.,  503   (2)  60  l.f.  4-ln.  vitrified  clay  pipe  sew-  } 
Market  St,  San  Francisco.  ,         er  laterals; 

Ben   C.   Gerwick,    Inc.,   122   Market  |  (3)  3   each   manholes  with   cast   iron 
St.,  San  Francisco.  ;         frames  and  covers;  j 

Morrison-Knudsen    Co.,    Ill    Sutter    (4)  2  each  cleanouts.  ; 

St     San   Francisco.  1     Plans    by    District    Engineer    Basil  ; 

1 W.  Waters.  Jr..  of  James  &  Waters,  j 

,  1319    Howard    Ave..    Burlingame.  i 


i  ,    .„  1  way    Commission.    Olympia.   f6r   seal 

l6/ll/'4e  •"  i  coating  of  7  miles  of  SH-7.  Hlghline 

j  CONTRACT    AWARDED  Canal  to  Alkali  Ikes  in  Kittitas  Co.; 

,  .1  TURLOCK,  Stanislaus  Co.,  Calif.— ,  jQ  526  miles  of  SC-1,  Sagemoor  to 
*l  :  American  Cast  Iron  Pipe  Co.,  Shar-  I  ^.Q^ngji  j^  pranklln  County;  FAP  F- 
o«  ion   Bldg.,  S.   F,  at  $3790.72   Plus  ta'c  ,  ^^  received  Jjlay  21. 

-Until  June  25,  I^^^.^rded    contract    June    5    on    basis  ;  ^*"  ^°'  ^ 
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...      !2001  Van   Ness   Ave..   San   Frafncisco, 
01    4-m.  J  j^^  rental  of  one  bituminous  £(pread- 
'  er  and  finishing  machine  for  use  in 
Santa  Clara  and   Santa  Cruz   Coun- 
ties. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


35—      DOCKS,  PIERS  & 

HARBORS 

^ ^  I 

6/11/46  •    35 

BIDS    WANTED— 
TO   BE   OPENED   JUNE  24,  11   a 
SERVICE  CONNECTIONS 
SAN  FRANCISCCO.  Naval  Shlpy 
Shore    service   connections    to    quay 
wall   and   piers   for  Inactive  vessel 


40—    STREETS  AND 
HIGHWAYS 


Public     Utilities     Commission.     Rm.  ijpon   q    Davis,   City  Engr..   Turlocck,  |  ^^'^  ^\£i^  RECEIVED 
287,    City    Hall,    under   Spec.    424   iox  ,^^^   furnishing:  ,    q  ,      :      SANTA  CRUZ  &  SANTA  CLAR.\. 

laying   4    in.,   6   in.,   8  in.,   and  12   in.  j,i,  approximately    1000    ft.    of    8-ln.  ;  ^^^     Callf.— No    bids    were    received 
cast    iron    mains    in    Anzavlsta    sub- 1         water  pipe;  i  june'o  by  the  State  Division  of  High- 

(2)  approximately    1000    ft.    of    6-in.  j  ^  j   jj    gkeggs,  district  engineer, 

Work    Involves :  \         water  pipe ;  .•'  _„. 

(la)  10,200  Un.  ft    excav.  and  back-    ,3,  approximately    1000    ft. 

fill  for  4  In.,  6  In.  and  8  In.  pipe;  water  pipe; 

(lb)  3850  lin.  ft.  do  for  12  in.  pipe;    1,4,1    gxS   all    bell   tee; 
(4a)  200  lin.  ft.  Install  4  in.  bell  and  ;  ^g,  5  gx6  all   bell   tee; 

spigot   cast   iron   pipe;  i  (g)  2  8x4  all  bell  tee; 

(4b)  4200  lin.  ft.  install  6  in.  do.;        j^^)  2  8x6  all  bell  crosses; 
(4c)  6000  lin.  ft.  Install  8  in.  do.;         '  ^g,  j     6x4     spigot    to     bell 

(4d)  3850  lin.   ft.   Install   12  In.   do.;    Lg,  3   g.iu.   plugs.  y^yj^^ 

(5)  23,600  lbs.  Install  fittings,  valves, ,     Bidders   to   bid   on    class   150   lined  ;  ._pojio^.ing  submitted  bids  Majy  20  to 

etc. ;  ;  or   unlined   cast  Iron   water  pipe,   or  |  ^^j^^    u     S     Bureau    of    Reclamation, 

(6a)  3000  Un.  ft.  make  bell  and  splg-  i  „„    ^lass   150   cement-asbestos    water  ;  ^^^^^^     under    Spec.     1313    foir    f ur- 

ot    Joints,    etc.;  I  pipe.  :  nlshlng    and    delivering    fob    dars    at 

(7)  5000   sq.   ft.   pavement;  j     complete  bids  follow:  1 

(8)  150  each  install  1  in.  screw  taps;  ,     American   Cast  Iron   Pipe  Co.,    (1)  I 
1    (9)  2500  lin.  ft  instaU  1  in.   service   ,,  697 .  (2)  $1.134;  (1)  $0.75;  (4)  $20.48  | 

15)   $18.75;    (6)    $17.45;    (7)    $22.95;    (8) 


reducer ; 


e/11/46  *  3 

BIDS   OPENED 
COLUMBIA  BASIN   PROJ..  Wa<m. 


0/11/46 

CONTRACT    AWARDED 

COLORADO  RIVER  PROJ.,  Texas. 
—Star  Iron  &  Steel  Co.,  Tacoma. 
Wash.,  at  $26,240  fob  Tacoma,  award- 
ed contract  by  the  Bureau  of  Rec- 
lamation, Denver,  for  one  electrically 
operated  g^antry  crane  having  a  ca- 
pacity of  13 H -tons  for  the  handling 
of  blulkhead  gates  at  the  Marshall 
Ford  dam,  Colorado  River  project; 
Spec.  1259.  The  crane  will  be  mstal- 
led  by  the  government 

e/11/46  *  8 

CONTRACT    AWARDED 

MERCED,  Merced  Co.,  CaUf.— Hal- 
ton  Tractor  Co.,  Merced,  at  $7461.73 
submitted  only  bid  June  3  and  was 
awarded  contract  by  the  City  of 
Merced,  J.  J.  Garibaldi,  City  Clerk. 
Council  Chambers.  City  Hall,  for  one 
track-layer  tractor,  approx.  55-draw 
bar  horse  power,   etc. 


PONDEROSA  PINE 

MOULDINGS 

for 

BUILDERS 

and 

INDUSTRIAL 

USERS 


Western  Pine 

SIPPLY  COMPARY 

1  201    HARRISON    STREET 
SAN     FRANCISCO.     3 

Te/epfcose  UNderhili  8686 


pipe; 


! 6/11/40 
BID   OPENED 


4  0    <10)  estimated     field     inspection     ati^g^g.   (9)' j2.15;   cast   Iron   pipe;  de- | 
$10.75  per  calendar  day.  livery    dates    from    stock    June    and  I 


facilities  involving  constmicUon   of   bid    to    tke    City'  of    Alameda,    Clt^  ^^ashier-somjie.  6th  floor,  *25  Mason  .  ^g/ ,2.80;  tmnsite  pipe;  delnrery^e  ^^ 
electrical   and    mechanical   services   Clerk.  City  Hall,  for  repair  of  port-    St.,  no   deposit   required.  JQct    1946.    If    delivery  _  _18    not    made, 


on    short    which    shall    be   used   for    land    cement    cone,    sidewalks,    curbs 
servicing     berthing     facilities     for  and   gutters   for  the  fiscal   year.  j 

inactive  vessels,    NOY   13735,    Spec.  ,  

17853.  '6/11/46  4  0 

Owner— Bureau  of  Yards  &  Docks.  %    BIDS  OPENED 

Public     Works     Office,     Rm.     2110,       ALAMEDA.    Alameda   Co.,   Calif.—  j 

Admin.  Bldg.,  Naval  Shipyard,  S.  F.    Following  submitted  bids  to  the  City  , 

Specifications    obtainable    on    June   of    Alameda,    City    Clerk,    City    Hal,  \ 

12    from    the    Officer    in    Charge    of   for  resurfacing  and  repairing  of  as- 

Construction,  Rm.  2110,  Admin.  Bldg..  ■  phalt  and  bituminous  pavements  for  ; 

Naval     Shipyard,     S.     F,     upon     de-    the  fiscal   year:  i 

posit  of  check  or  postal  money  order       Ransome  Co.,  (1)  $10  per  ton  under  \ 

for  $10  pavable  to  Chief  of  Bureau  of   25  ton  lots;  (2)  $6.50  over  25-ton  lots,  , 

Yards  &  Docks.  ;  (3>    $17.50    ton    asphalt    emulsion    In  ^ 

— — —  :  place.  j 

'      Independent  Constr.   Co.,   (1)    $10.50  | 


Machinery  &  Materia! 


NEWS  INDEX 


Misc.   Supplies   A  Materials 
Machinery  and  Equipment 


42 
43 


ifor  60  days,  price  would  be  0°. basis 
'of   price  on   date  of   shipment;    total 

I  $2913.20  plus  tax.  /,,  .im' 

U    S  Pipe  &  Foundry  Co.,  (1)  $151.  1 
!  ,2y-  $1.0V;^(3,    W.67      (4)    $2|55;    (5)  | 
,$21.60;    (6)    $20.40;    (7)    $26;    (8)    $7.(5, 
U9)    $1.95;    cast    Iron    pipe;    delivery 
date   March.    1947;    this   bid    had   the 
escalator    clause    $2.00    per    ton    for 
each   change   in  price   of  pig  i™"  JJ 
: amount  of  $1  per  ton;   total  $3427.95 
plus   tax. 


FOR 


SALE 

Compressors  -  Pumps 
Pneiimatic  Tools 
Rock  Drills 

.  .  .  Compfefe  Ken^Q\  Service  .  .  . 

THE  RIX  COMPANY 


INC. 


582  SIXTH  STREET 


UNderwood  5026 


(2)  $7;   (3)  $20. 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320*  SWING 


BOOM  LENGTH 
AS  DESIRED 


Will  moke 

changes  to 

suit  your 

specific 

requirements 


WILL-BURR  EQUIPMENT  CO. 

I    Ml  Gllmofl  St^  Berktiey    -    PfcoM  LAidscopc  S332-1 


6/11/46 

BIDS   WANTED 


4  0 


1  42—  MISC.  SUPPLIES  AND 
i  MATERL\LS 


43—     MACHINERY  AND 
EQUIPMENT 


I 


42 


!     KERN  COUNTY.  Calif  .—UnUl  July  :  6/11/46 
3    2   P    M.,  bids   will   be  received   by  (BIDS  OPENED 

the    State   Division   of    Highways.   G.  \     COLUMBIA  BASIN  PROJ..  Wash 
T     McCoy,    state    highway    engineer,  |  —Following  submitted  bids  to  the  U 


I  6/10/43  *  2 

LOW    BIDDERS 
;      BOISE  PROJECT,  Idaho.— The  fol- 
'  lowing  submitted  low  bids  June  5  to  \ 
the  Bureau  of  Reclamation,  Denver, 
Colo,    under  Spec.  1330  for  furnishing 


T.    McCoy,    state    nignway    engmeer,  |— ruuuvMug  ou.^.w...^v.  ,„U3  tu  luc  ^^.  deliverlne  f.o.b.  cars  at  the  ship 

Public  Works  Bldg..  Sacramento,  for    S^  Bureau^  '^/o^I^®!  *^.*1?_°%_-B®PJ^"' !  ping  point  or  f.o.b.  cars  at  Mountain 


under  Spec.  1278  for  furnishing  teac- 


by    22-ft- 


about  6.3  miles  surfacing  with  road-    unaer  apec.  x^.o  lui   luiuisnmg  teac-  i  -  _^°  -  ^^        ^^^    gS-ftl 

mixed    surfacing   between    Route   143  ;  tors,   power  circuit  breakers,  dlscon-  i  "^""y  ^.j^h  5-in.  diameter  roll 

and  Cottonwood  Creek  and  about  12.3  !  necting     switch^,     potential     trans-  :  ^„ '*'i^    bearines    10-in.   wall   plates 
miles    applving    seal     coat    between    formers  and   lightning  arresters   for :  fjf;^  P^^^,  ,niirps 


Rosedale    and     Bakersfield     and     be-  ;  Grand  Coulee  local  power  substation,  j 


rith  butt  splices  and  gate  sills;  two 


.    ..  ,  tatlon.  I      rjf^rj.ih  canaxiitv  motor-driven  radial 

tween    Maricopa    and    one-half    mile  ;  fob    shipping  ^pomt^and/^or    £da\f-    ZTyr  hoists;    for    installation    in    the 


I  northwesterly  of  Taft,  Kern  County. 
The  work  involves: 
(1)  6650  tons  minimum  aggregate,  lo- 
cation A; 


iWash.,  Columbia  Basin  Proj..  Wash. 


spillway    of   Anderson    Ranch    Dam, 


General  Elect'^Co:.  Denver,   $5721;  I  Boise  Project,  Idaho^ 
!:%.?\?^r  n'';"^  ''''''  '^^^  ^^'\      (1)  Southwest  Welding  AManufac- 


;(2>330    tons    liquid    asphalt     (SC-4).  I  nation ;    terms   net  1  turine    Co.,    Alhambra.    Calif..    $9176; 

innntlnn    A-  I      Westinghouse  Elec.   Corp.,   Denver,    ^"""K  wC-r^a  97n  rtavs  and  eates 

!(S)  4i  tons  as^haltic  emulsion  paint  !  $5730;  shfp  450_days;  14.400  lbs.;  fob !  ship  flange  beams  270  day  s  and  gat 


i  60  days ;  78.600  lbs. ;  f.o.b.  Alhambra ; 
teams  »^  of  1^  10  days. 

(2)  Pacific  Coast  Bngineenng  Co.. 
'Alameda.  Calif..  $9885;  ship  120  days; 

Iba  •  f .o.b.  Aftimeda ;  terms  net. 

(3)  Dravo  Corp..  Pittsburgh.  Pa.. 
$10,440;  Ship  240  days;  80.000  Iba; 
fob.  Neville  Island;  terms  net. 

Westinghouse  Elec.   Corp..   Denver.,  Monarch '^pJrle     *     Machine 

(8)  7-75-tons  screenings,  location  C.        ;  item  2,   $rr658:   ^5^^^^--=.   I^*^-  j  worL.^oXnd,  Sre!  $9240;  ship  240 
specifications  obtainable  from  the    b^h.   1^  '^^^^^%;,^^^%,.;   -^^^  ^^^l,''^^,  destmatlon; 
***"^"  °"*^'-     ^-Richmond ;   ship  290  d«5^;   fob   terms  ^4   o    1%^0  da>s^  ^^^     ^^ 

6/11/46  ••     *0,^S'5*r$19J5r     "'     ^'"^^     '""'JlL^^^m     Bhlp     240 

BIDS  POSTPONED  .  .  !  ^^^^f^l  ^^i .ifi.     Mf.      T^i,^„v..    davs:     19.000     lbs.;     tcb.     Alameda. 


,         binder,  location  A;  aesunaiion ;  tenn^  net 

!(4)  89,500  sq.  yds.  mix  and  compact-  ;.  tfT     ^T         „       ,^ 

I         ing  road-mix   surfacing,   location  i     Pacific  ^1^^,,^^  ^^^^^-^k   ^''' 
A  r  Cisco.  Item  2,  $17,052;  21.150  lbs.— San 

i  (5)  55' tons  asphalt  emulsion,  location    Francisco.  6156  Ibs.-Rlchmond ;  item   ■74.WO 
/''    g.  *^  !3,    $2152;    3375    lbs.— San    Francisco,       *^' 

1(6)  660  tons  screenings,  location  B;      1 1026  Ibs.-Rlchmond ;   ship  180  days; 
.(7)  65  tons  s^phaltlc  emulsion,  loca-  it«™^_^7f^ 


tion  C; 


STEEL  TRUSSES 

i 

FOUR  HEAVY  STEEL  TRUSSES,  80  FEET  LONG. 
EXCELLENT  CONDITION 


FOR  SALE  ON  JOB.  SEE  FOREMAN  ON  WRECKING 
JOB  AT  NINTH  AND  MARKET  STREETS 

CLEVELAND 
Wrecking  Co. 


2900  THIRD  ST. 


SAN  FRANCISCO 


^  Alenda  4977 


SAN  FRANCISCO.— Untile  June  18. 
i3    P.  M.    (postponed   from   June   14). 


FOR  RENT 

Combination  94-yd.  HOE,  DRAG- 
LINE. CLAMSHELL  and  SHOV- 
EL. die«el  powerad.        

CARRICO-GAUTIER 

Phon*  JU.  4-t081 
365  Ocean  Avenu*.  San  Frandaoo 


4  0    destination ;     terms     ne 
;  Sched.   2.   $19,921. 

Allis    Chalmers     Mfg..    Milwaukee,   days ; 
Wis    Item  2,  $17,826;  18,600  lbs.- Hyde   terms  net 
Park     1944    lbs.— Richmond ;    item    3,        (3>    Dravo    Corp. 
SsS-  2800  lbs.-Hyde  Parte,  324  lbs.;$U.700;    ship    3»5    days;    21.000    Iba, 
^chmond:  ship  280  days;  fob  des-  Ifo.b.  Ne%-tlle  Island:  terms  net. 
tination ;  terms  net.  Total  for  Sched.  " 

2.   $20,111.  16/10/46 

G«ieral  Elec.  Co..  Denver,   Item   2,    BIDS  OPENED 
117.892  ■  14.250  lbs.  A  1350  lbs  — Phlla-  :  DISMANTLING 
delphia;    item    3.    $2277;    2025    lbs.— ;  PETALUMA.  So 
Philadelphia:   item  3,  $2277:  2026  Iba  t     C.  Gerwicli,  Inc..  Plant. 
—Philadelphia ;    ship    266    days :    fob  ;  Dismantling    and    loading    for    sntp- 
destlnaUon,  terms  net.  ToUl  bid  fori     mxaX  I  gantry  cranes        -    • 
04-203-46-52. 


Pittsburgh,    Pa., 


••4  3 


PETALUMA,  Sonoma  Co..  Calif-  Ben 


Serial   No. 


ROOFING 

INDUSTRIAL  AMD  COMMERCIAL  IUILDIII«S 

COMFOSmON  AND  CORRUGATED  IRON  ROOfS  REFAIRH 

PAiCO  ROOfS    •    PAICO  SHINGLES 

EstteoftM  9i««y  siAMm*d  to  Gmm**!  Coafrocfon  m  My 


DONNELLY  ROOFING   CO. 

M2  PULTON  STREET    -    PkM«  WAlMt  3t3«    -     SAN  RANCISCO 


Sched.    2,    $20,1«». 


:.*■• 


V 

y 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  JUNE  n .  1 946 


Buildinfi  Permits,  Contr ACttS Recordetl  Notices^ 


BUILDING  PERMITS 

Applications 


8AN   FRANCISCO 


ALTER  Dwelling.  |S00:  aOOl  21«t  Ave. 
owner,  WUbert  H.  Davis,  2001  21at 
Ave.   builder,   by  day  work. 

ERECT  1-Story  frame  dwelling, 
»3500f  N.  Shaf  ter  50  E.  Rankin ; 
owner,  Jim  Llndaey,  18  Medan 
Place,    builder,    4ay    work. 

ERECT  l-«tory  frame  dwelling,  96,- 
000:  W  17t^  ^ye  275  N.  Ortega; 
owner.  F.  R.  Templeton,  2945  Van 
Neaa  Ave;  day  work. 

ALTER  FLATS,  |750;  1259-81  7th 
Ave;  ovner,  Mary  Brown.  1250  7th 
Ave;  day  work. 

ALTER  (grocery  store).  |2000;  1899 
46th  Ave;  owner,  Bill  Blancks,  4101 
Judah  St;  buildar,  Robert  P  KeUy, 
1511    21st   Ave. 

ALTER  STORE,  |1Q00;  4338  Calif  or- 
nia    St;    owner,    Mr    Kolman,    4338 
California    St;   bulkier,   Charles    O 
Jones,  49  Zoe  St. 

ALTER     DWELLING.     (1700;      3979 
Washington ;   owner,  Dr  M.  R  Gib- 
bons, 3979  Washington;  day  worlc 


BUILDING  PERMITS 

Granted 

BAN  FRANCISCO 


000;  49  El  Patrio;  owner.  Leon 
Lerch,  452  Oakland  Ave;  builder. 
Joe  A  Dupree,  1616  13th  St 

ADDITION  (2-story).  |8000;  3832 
MacArthur  Blvd ;  owner  and  build- 
er. R  E  Conrad,  8741  Woodruff  Ave. 

ALTERATIONS,  |600 ;  472  VaUe  Vista 
Ave;  owner,  C  A  Coons,  premises; 
buiMer.  An4er8<m  tc  Rettecath.  5385 
College  Ave. 

ALTERATIONS,  J700;  296  Grand 
Grand  Ave;  own«r,  Drs  Graeeer  Sc 
Hall,  2229  Mountain  Blvd;  builder, 
C  H  Tcigland  Gonstruotion.  Inc. 
600  University  Ave,  Berkeley;  arch- 
itect. £  M  Hicks.  2627  Beovenue 
Ave,  Berkeley. 

DWELLINGS  (l-story,  5-room)  (9). 
J4500  each  ;  225  Catron  Dr.  228  Ber- 
gedo  Dr.  256  Bergedo  Dr,  811  Catron 
Dr,  286  Bergedo  Dr.  214  Catron  Dr, 
301  Catron  Dr,  173  Catron  Dr.  216 
Bergedo;  owner,  McGah  A  CShea, 
4939  Broadway;  builder,  Ray  Tow- 
ers, 2508  Bttivenue  Ave,  Berkeley. 

BUILDING  (1-story  concrete  shop), 
$800 ;  1428  12th  St ;  owner,  SL  T  Wil- 
son ;  builder,  H  G  Mlms,  3245  Idaho 
St,  Berkeley. 

ADDITION,  $800;  943  Aquarius  Way; 
owner,  John  J  Allison,  premises; 
builder,  Ray  Hoover,  6181  Ruth- 
land  Rd. 

GARAGE,  (1-story  concrete),  |2500; 
4201     Broadway;     owner,     Elari     J 


Lane,  Lot  1;  owner  and  builder,  W 
Vaughn,  Route  2,  Box  230,  Camp- 
bell 

DWELLING.  $7000;  west  side  Robin 
Lane,  Lot  5;  owner  and  builder.  W 
Vaughn,  Route  2,  Box  230,  Camp- 
bell. 

UTILITY  BUILDING.  $3000;  south 
side  Gbarleston  Rd,  Mt  View ;  own- 
er and  builder,  Ralph  Kirkiand. 
Box  104C,  Mt  View. 

DWELLING,  $13,000;  south  side  Mag- 
nolia Dr,  Barron  Park;  owner  and 
builder,  Pearl  M  Gibson.  3862  Mag- 
nolia Dr,  Palo  Alto. 

ALTERATIONS.  <2000;  south  side 
Magnolia  Dr,  Parron  Park;  owner 
and  builder.  Pearl  M  Gibson,  3862 
Magnolia  Dr.  Palo  Alto. 

SUBSTATION.  $8800;  PermanenU 
M«(a^  Corp;  owner  and  builder. 
Pacific  Gas  &  Electric,  245  Majrket 
St,  San  Francisoo. 

ADDITION  (to  substation),  $1800; 
Stevens  Creek  and  Alviso  Rd  ;  own- 
er and  bulkier.  Pacific  Gaa  &  Elec- 
tric Co,  245  Market  St,  San  Fran- 
cisco. 

DWELLING,  $4000;  southwest  cor- 
ner King  Rd  and  Tully  Rd;  owner 
and  builder,  L  K  Foster,  Route  3, 
Box  444,  San  Jose. 

DWELLING,  $5000;  Linman  and  Car- 
glile;  owner  and  builder,  R  C 
Copiert 


to  whom  it  may  concerfi j     202    University  and  Bonita;  owner 

_ June  5,  1946  land  contractor,  Foster  Sc  Kleiiser  Co; 

June  6,  »46--Lot  2,  Block  20,  Bay-       i  sign, 
wood.  Anni  Bale  Vespa  to  Max  203     San  Pablo  and  Cedar;  owner 


Tobey;  builder,  A  J  Hopper  Co,  248  {DWELLINGS   (12),  8  at  $7000  and  4 
Langton  St,  San  Francisco.  i     at    $6250;    south   side    Sandra    Dr, 


DUPLEX  (l-8tory,  10-room).  $10,000; 
2308-10  11th  Ave;  owner,  Geo  W 
Drysdale,  684  Spruce  St;  builder, 
Geo  H  Drysdale,  3225  Bruce  St 

DWELLING  (l-8tor>'.  6-room),  $9000; 
5224  Redondo  Ave;  owner,  A  Mar 


Lots  18  to  29,  inclusive;  owner  and 
builder,  Romani  Bros,  Curtner  Ave, 
San  Jose. 
DWELLING,  $10,000;  Kenyon  Dr; 
owner,  R  M  Wiike;  builder,  Paul 
C  Gibs(xi. 


Schmidt .'May   27,   1946 

June  6,  1946— Lot  46,  The  Willows 
Map.  Edmund  S  Gary  to  J  R 
Simon June  5,  1946 

Jtine  6b  IH^-ijotM  235  and  236, 
South  wood.  South  San  Francisco. 
American  Homes  Development  Co 
to  G  W  Williams  Co May  31,  1946 

June  7.  1946— Lots  28,  29,  30  and  32, 
Block  13.  Belle  Haven  City.  R  W 
li>nih»H  to  D  D  B<Aannon  Or- 
ganization  ..June  4,   1946 

June  7,  1946— Lots  13  and  14.  Block 
M,  Vista  Grande  State  Building 
Corp  to  same June  6,  1946 

June  8,  1946— Lots  18  and  19   Block 


and  contractor.  Foster  &  Kleiser  Co; 

1  sign. 

204     1298   Hopkins;   owner,   ; 

contractor.  White  Electric ;  2  motors. 

206  2515  Bancroft;  owner,  N  John- 
ston; contractor.  White  Electric;  2 
fixtures;  4  plugs;  2  circuits;  1  motor. 

206  2499  Telegraph ;  owner,  ; 

contractor.  White  Electric ;  4  outlets ; 

2  switches;    9   fixtures;    8    plugs;    4 
circuits. 

207  2257  Shattuck;  owner, ; 

contractor,  Wtelte  Electric;  1  outlet; 
1  switch;  1  fixture;  1  plug:  1  motor. 

208  2520  Shattuck;  owner.  M  E 
Morgan ;  contractor.  White  SUectric ; 
7  outlets;  5  avitches;  6  plugs;  4  cir- 


1.  Oak  Park.  Alexander  S  LathMi 

to  Barrett  &  Hilp June  1,  1946  |  cuJta. 

June  8,  1946— Lot  21.  Blo<dt  1.  Town      j     209    2499  Telegraph;  owner.  „.. ; 

Of  Beresf ord.  Elmer  S  Pederson  i  contractor.  White  Electric ;  6  ouUets ; 
to  Geo  Arthur  Sc  Sons.  June  4,  1946  h  Bwitch;  8  fixtures;  3  pliiss;  1  cir- 
June  8,  1946— Lot  17,  Pearicins  Sub-       cult 

I     210    2237  Shattuck;  owner.  ; 

contractor,  White  Electric;  1  sign. 


division,  Lot  6,  Eagle  HUl  VUla 
Tract  Carol  E  Lampi  to  James 
G  Lennon  


MARIN  COUNTY 


211  1606  Grove;  owner,  Geo  S 
Martin;  contractor.  White  Electric; 
range. 

212  2021  Channing;  owner,  Chas  D 
Jerrett ;  contractor.  White  Electric ;  5 
fixtures. 

213  1622  Grove;  owner,  ;  con- 


racini,     5126     Miles     Ave ;     buUder,    DWELLING,     $6000 ;     Waverly     and 


Chas   Ungaretti  Sc  Son,  1727   Foot- 
hill Blvd. 

FRESNO 


JUNE  10,  1946 


2  FLATS,  $760;  791  24th  Ave;  owner, 
O'Connor;  contractor.  Jack  CuUag- 
han.  900  Clayton  St 

ALTERATIONS  (additions  to  in- 
clude removal  of  partitions,  open 
plumbing,  install  office,  store  and 
studio  arrangement,  including  par- 
titions, plumbing,  wiring,  floor  re- 
flnisliing  and  redecoration),  $21,000 
626  Sutter  St;  owners,  Herbert  W 
and  Barbara  F  Richards;  contrac- 
tor, R  S  Silverberg,  753  Larch  St; 
plans  by  A  Dudley  Kelly,  2285 
Washington  St  j  ALTER     DWELLING,     $1000; 

FOUNDATION    (for    building    to   be  i     Lyell ;  owner,  Blanche  J  Luckey. 
moved   from   447   San   Bruno  Ave), 
$1900;   N   I8th    St   25   N  of   Kansas 
St;    owner,    C    Bionco;   contractor, 
Fred  Isaacson,  643  Joost  Ave. 

ELECTRIC  SIGN.  $1285;  1  Market 
St;  owner,  Elnsign  Cafe;  contrac- 
tor. Electrical  Products  Corp,  910 
Harrison  St. 


RESIDENCE  (2-story),  $6000;  S  side 
of  Pacheco  St  70  ft  W  of  33rd  Ave ; 
owner,  Michael  Costello;  contrac- 
tor, Michael  Costello  &  Son,  821 
34tli  Ave ;  architect,  C  W  Claudius, 
2448  47th  St. 

DWELLINGS  (2-story)  (3),  $6000 
each ;  S  line  Pacheco  St  95,  120  and 
145  W  of  33rd  Ave;  owner,  Michael 
Costello;  contractor,  Michael  Cos- 
tello &  Son,  821  34th  Ave ;  architect 
C  W  Claudius,  2448  47th  Ave. 

FIRE  REPAIRS  (restaurant  kitchen) 
$2000;  376  Geary  St;  owner,  Bob 
Campbell ;  contractor,  W  C  Tait  Co, 
461  Market  St 

DWELLINGS  (2-story)  (2),  $6000 
each ;  SE  comer  34th  Ave  and 
Pacheco  St.  SW  comer  33rd  Ave 
and  Pacheco  St ;  owner  and  builder, 
Michael  Costello. 

ALTERATIONS     (restaurant),    $900;' 
1767  Post  St;  owner,  LC  Daquious; 
contractor,  Martinez  &  Calhoun,  528 
Hemlock  St. 

ADDITION  (bedroom  to  dwelling), 
$500 ;  2001  21st  Ave ;  owner,  Wilbert 
H  Davis;   day  work. 

ADDITION  (rear  room  and  over 
breakfast  room),  $2000;  2574  Union 
St;  owner,  Frank  Timberlake. 

DWELLING  (l-story),  W  line  Bronte 
St  75  N  Jarboe  St ;  owner  and  build- 
er. A  C  Chevalier,  8  Navajo  St; 
plans  by  owner. 

ALTERATIONS  (to  stationery  and 
printing  plant),  $17,000;  1045  San- 
some  St;  owner,  Neal-Stratford  & 
Kerr;  contractor,  F  S  Marshall,  909 
Ashbury  St ;  architect,  Ernest  Born, 


I      Loma   Verde ;    owner    and    builder, 
i     L  H  Taylor,   1135  California,   Palo 
:     Alto. 
DWELLING,  $3000;   Lot   7,  Crockett 

I     Ave,  Campbell;  owner  and  builder, 

WAREHOUSE,  $30,000;   825  Topeka;  j     Bennie  Puckett,  Route  2,  Box  582, 
owner,    J    J    Phelan ;    builder,    J    L  j     CampbelL 

Cowan.  'ADDITION  (one  room),  $900;  3768  La 

APARTMENTS,    $10,000;     1403-09-13-1      Donna  Ave:   owner  and  builder,  W 
19    Voorman ;    owners,    A    B    Olson  >     Freeman,  premises, 
and    E    W    Bonstin ;    builder,   E    L  |  DWELLING,    $3000 ;     Lot    17,    Page, 
Cupp.  i     Campbell;  owner  and   builder,  Al- 

DWELLING    AND  GARAGE,   $5000 ;  '      bert  Week. 

242  Hays;  owners,  Jessie  L  and  j  DWELLING,  $2000 ;  Holly  Dr ;  owner 
Charles  L  Bybee ;  builder,  Ray  I  and  builder,  F  H  Jackson.  307  Hoi- 
Dresser,  j  loway,  San  Francisco. 
DWELLING  AND  GARAGE.  $5000 ;,  DWELLING,  $4000;  Blackford  Rd; 
250  Hays ;  owner,  Marjorie  and  ■  owner  and  builder,  H  J  McKeima, 
Robert  E  Beatty ;  builder,  Ray  ■  135  N  9th  St  San  Jose. 
Dresser.  j  DWELLING,    $4000;    off    Greenwood 

4091  I     Rd ;    owner,   M    Bishpani ;    builder, 
I     Garland    Davis. 

'plant     (temporary     batch     plant), 
1     $6000;     Monterey    Rd;    owner    and 

i     builder,   Calaveras  Cement  Co,  315 

^—^—^  I     Montgomery  St,  San  BYancisco. 

COTTAGES      l5-room,     rustic)      (2).  IqaRAcIe     $1000;    Lindy    Lane,    Los 

$6000  each ;   5910  and  5916  Fresno ;  ;     ^^og .  owner  and  builder,  Clarence 

owner  and  builder,  Scott  W  Bonds,  ;     Garibaldi.  666  Ehrhora  St  Mt  View. 

2951  Shasta  Rd,  Berkeley.  DWELLING.   $3000 ;    Devonshire ; 

'^^lE.^^'J^^'^'    ^^^^-^    Pl"'"^.       owner    and   builder,    D    P    Landry. 
1930  Mendocino ;  owner,  T  Benassi. 


Recorded  Accepted 

June   7,    1946— Mill   Valley.    Emil   J 

Munder  to  Oliver  M  Congea-. _. 

jxm*  7,  1946   tractor,  Bradshaw  Electric ;   2  plugs. 
June   7,   1946— iiycamore  Village   (2      i     214      2428    College;    owner „.; 

houses).  Marin  Capital  Co  to  Go-      i contractor  Rochester  Electric;  36  fix- 

heen  Construction  Co....June  5,  1946   tures. 
June  8,  1946— San  Rafael.  Robert  E      i     215    1685  University ;  owner. ; 

and  Ruth  B  Hall  to  whom  it  may      '  contractor,  Rochester  Electric ;  5  mo- 

concem „ May   31,    1946  ,tor«. 

June  5.   194&— San  Anselroo.   James      •     216     2243    Summer;   owner.    ; 


38068  lOOl  SunnyhUU  Rd ,  owner, 
J  AHman;  contractor.  L  R  Wallace 
Jr;  1  fixture. 

38069  tra  comer  17th  and  San 
Pahlo;  owioer,  Dowa&owa  f^f^^snts' 
Aam;  contractor.  T  L  Rosenberg; 
sign. 

8807O  EIE  comer  6tfa  Ave  and  E 
12th  St;  owner.  Mulkey  Fumltura 
Co;  contractor.  T  L  Rosenberg  Co- 
1  outlet ;  1  switch. 

38071  2619  MagnoUa  St;  owner. 
Laher  Spring  &  Tire  Co;  contractor, 
T  L  Ros^hexg  Co;  5  motors. 

38072  eSrd  and  Foothill;  owner. 
Sjunset  Oil;  contractor.  Carl  Monao; 
sign. 

38073  6528  E  14th  St ;  owner.  Sunset 
Oil  Co;  contractor,  Carl  Monxo;  alga. 

88074  101938  MacArthur  Blvd ;  own- 
er.  Blu  White   Drive- In ;   contractor. 

(general  i&Ieon  Li^t;  sign. 

38075  9801  E  14th  St ;  owner.  Tambo 

Cafe ;  contractor.  General  Neon  Lite 

Co;  sign, 

88076  1*721  Clemens  Rd;  owner. 
Naff;  contpractor.  J  T  Groaso;  range. 

atOrr  3«68  Loma  VisU;  owner. 
Silver;  contractor,  J  T  Q rosso;  range. 


FOR  SALE 


Have  for  offer,  qoantiti^  CE- 
MENT ASBXerrOfi  board,  fiat  aad 
corrugated.  Feaeons  ble  (tolii^ry. 
Humplireys  St  M^OooaaU.  420  Maxket 

St.  f>.  F.  SUtter  MM. 

6/1(^11-12-13-14.  4« 


HELP  WANTED 

ESTIMATOR    -    DRAFTSMAN    on 
millwork,     cabinets,     fixtures,     com- 


AVAIUkBLB    FOR 
DSLJVSar    a    Uailtad    quaat^    of 
26  -  gauge     corrugBlad     ALUMINUM 
SHEETS,  standard  dimension.  Ph< 
Mr.  Crandall.  SUtter  8266. 


RKDI-CUT  HOMES? 

LUHBBR? 

We  have  It  Can  deliver.  Have  2M 

nUtt«a  bd.  ft   14mber.  Tlyee  mlUs. 

B—a onable  prices.  Reply  Box  87,  c/o 

Daily  Pacific  BuUder. 

ft/7-lt-U-12-ia/46 

Industrial  corner  lot  lOOxlM  in 
Berkeley.  Very  suitable  for  contaac- 
tnr.  trucker  or  sxiboantractor.  Haa 
small  building  with  water  and  eieo- 
tricity.  Phone  Mr.  Chas.  Richer,  cars 
E.  B.  FieW.  HIgate  1391. 

6/11-12-U-14-17/46 


3  W  TRANSK>RME«8  39  K.VA... 
GO-CYCUE,  COMPLETE  WTTH 
SWITCHES  and  CUTOFFS.  PHOKI! 
OLympIc  6406. 

«/ll-U-U-14-17/«i 


merclal  aad  architectural  woodwork. 

C  Leach  to  A  Von  Rotz..June  3,  1946  !  contractor,   Rochester   Electric ;   new  j  Excellent     opportunity    for     capable 


June  5,  1946— San  Anselmo.  Emil 
Scarbo  to  self June  6,  1946 

June  6,  1946— Fairfax.  Jefferson  E 
Dunlap  to  Litchfield  Construction 


service. 


iman  "with  new  concern   In   Oakland. 


217     2467   Warring:    owner,  James 'R«P>y    Box    611    c/o    Daily    Pacific 
Malamouth ;      contractor.     Rochester  !  Builder.  6/10,11-12,13-14.   46. 

Electric;    16  outlets;    18  switches;  16 


Co May  29,  1946  !  fixtures;  23  plugs;  9  circuits.  I     Exp.  BLDG.  CONSTR  ESTIMATOR 

218     2186  University :  owner ;  I  with    ability   to   do   some  purchasing 

contractor,  Rochester  Electric ;  4  out-    &nd    expedlUng.    Reply    Box    66,    c/o 


MONTEREY  COUNTY 


Of ficial  Proposals 

Moving  or  Demoinien  of  Two  Frmmm 
Buildings  at  2435  Bancroft  Way, 
Berkeley. 


•ADVERTISEMENT  FOR  BIDS" 


6  plugs; 


lets ;  5  switches ;  2  fixtures 
Recorded  Accepted    1  circuit;  1  motor. 

June  5,  1946— Ptn  Block  319,  Pacific       '     219     955  Virginia ;    owner,   Ben  Ar 
Grove  Acres.  Elmer  S  and  Estella      '  nold ;  contractor,  Rochester  Electric ; 
I  Brush  to  whom  it  may  concern        14  fixtures. 

„ May   27,    1946  I     22  0  1690  Shattuck ;   owner _.  j 

June  5,  1946 — Tract  of  land  located      j  contractor,      Rochester     Electric ;     8 
at  282  E  Alisal  St  having  front-      I  switches ;    2    plugs ;    new   service ;    6 

i  circuits. 
I     221     2401  Shattuck;  owner. 


Daily  Pacific  Builder. 

6/7-10-11-12-18/46 


age  on  the  S  side  of  said  st  140  ft 
and  depth  of  240  ft  containing  0.77 
acre.  J  A  Murphy  to  G  O  Meserve 


BUILDITfrG  CONSTR  SUPT.  Reply 
ORdway   3600. (tf) 

POSITION  WANTED 

ARCH.  DESIGNER  —  experienced 

„.... ;  { In  designing  Plans,  ElevaUons,  Per- 

contractor,  Rochester  Electric;  7  out-  jspectives,    etc.,    for    commercial    and 


RICHMOND 


June  5,  1946— Lots  22  and  26,  Block 
12,  Map  of  Monte  Regio  No  1. 
Harold  C  Jeyer  to  whom  it  may 
concern May  10,  1946 

June  3,  1946— Lots  9  and  10,  Block 
5.  Del  Monte  Heights  No  ].  D  C 
Morrow  to  whom  it  may  concern 


May  27,  1946   lets;  1  switch;  7  fixtures;  3  plugs.        j  residential  work.  Would   like  contact 


222 


2435  Bancroft  Way,  Berkeley. 

Subject  to  conditions  prescribed 
by  the  undersigned,  sealed  bids  ara 
invited  for  the  removal,  by  movmg 
or  demolition,  of  two  frame  build- 
ings at  2435  Bancroft  Way,  Bwkalay. 
California.  No  bids  will  be  received 
after  2:00  P.  M,  Friday.  June  21, 
1946.  .Specifications  and  information 
available  at  the  oflce  of  the  Chief 
Purchasing  agent.  318  Administra- 
tion building,  University  of  Califor- 
nia. Berkeley.  California,  beginning 
June  5,  1946.  The  rig^t  te  reject  any 


2135  Oregon ;  owner.  Parsons ;  ;  for  paPt  time  Job.  Reply  Box  613.  c/o  j  and   all   bids   Is   reserved. 


contractor.    Brooks    Electric;    8    fix 
tures.  I 

223  3278  Adeline ;  owner,  O  Frank ;  j 
contractor.  Brooks  Electric;  2  out-  ; 
lets ;  2  switches  ;  1  plug.  j 

224  3038  San  Pablo;  owner,  S  Ben-  j 


Daily  Pacific  Builder. 


6/10-11-12,    46 


Route  1,  Box  467,  Mt  View. 


CONSTRUCTION       ENGINEER : 
Full    knowledge,     estimating,    super- 
j      **«    owoo  oa.li  mutu,  uwuci,  D  i>cii- I  vision     Sc     layout — General     Building 
May  28,   1946:netts;    contractor,    Spott    Electric;    7  j constructioa  associated   largest  com- 
June  1,  1946— Lot  2,  Block  5,  Sun-      |  outlets;  1  switch;  7  fixtures;  6  plugs;  j  panics.  Prefer  piece  work  Hour  Bas- 
stream  Village,  Salinas.  James  A      {5  circuits.  |is— Ex    sertlce— Reply    Box    612    c/o 

and  Clarence  J  Barrow  to  whom  225      1705    Solano ;     owner,    Harry  j  Daily   Pacific   Builder, 

it  may  concern May  20,  1946  j  Silver;    contractor,    Spott  Electric; 


S«^/;?s?i??i^«*l°'.?iC"?-ti7i  °H^"r.i;.,'^,L^'.''„?l°^?„fr;  '="^  "' ' 


builder,  Wm  H  Burke,  1133  Ohio.      I 

CABINET  SHOP  (masonry j,  $8000;  i 
20  Pullman ;  owner  and  builder,  j 
Geno  Banducci.  1424  Lincoln.  ' 

COTTAGE    (stucco),    $5000;    616    Al- i 
amo ;  owner  and  builder,  Eva  Nell 
Primm,   1624  6th   St 

OFFICE  (remodel  garages  into  of- 
fice), $1500;  335  8th;  owner  and 
builder,  H  E  Russell,  327  8th  St 

COTTAGE     (6-room,     rustic),    $8600; 
623    Ventura;    owner    and    builder, 
C  W  Lotspeick,  1508  Juanita  Way,  '• 
Berkeley 


Tappawingo ;  owner,  Peter  Carr 
Allen,  c/o  American  Trust  Co,  Palo 
Alto;  builder,  E  A  Stenbit        


!     226 


Plambb^  Permits 


stream  Village,  Salinas.  James  A 

and  Clarence  J  Barrow  to  whom      •  ion  ;     contractor, 

it  may  concern May  18,  1946  j  plugs. 


ESTIMAtOR    ASSISTANT    wishes 

2998  College:  owner,  H  Tulon-  !  employment   with    construction   com- 

Spott     Electric ;     2  '  pany.  Nine  years'  exp.  with  HEAVY 

and    LIGHT    CONSTRUCTION 


BERKELEY 


88    Parnassus;     owner,    Robert    A 
Steuart ;  dealer,  W  MacMillaua ;  wa- 
ter closet;   wash   basin;  bath  tub. 
FOUNDATION     (move     and    insUll  •     ^009     Sacramento ;    o>j^^^^^ 


WORK,  personal  interview  appre- 
ciated. Reply  Box  610.  c/o  Daily  Pa- 
cific Builder.  6/7-10-11/46 


WANTED 


Ron     Anderson, 
Berkeley. 


1227    Evelyn     St 


,4  sinks;  wash  tub. 
DUPI.EX.  <3  r.«ms  each,.  ,2500;  2.8  i,.i»J^„Vl=e^3t^owner,^B  Rucl.«; 


builder.    F 


p.  I  dealer,   H   _  ^    . 

;  wash    basin ;    bath   tub ;    sink ;    wash 


tub. 


Alamo ;    owner    and 
Welch,   423  4th   St 
REMODEL     (convert     building    into  , --  ^^^j^  p,^^g.  ^j^^^^,  McCristen; 

dealer,  H  P  Murphy;  bath  tub. 

1600    Oxford;    owner,    K  Edwards; 


living  quarters),   $1000;   3   W   Bar-  i 
rett;  owner  and  builder,  Jesse  Ra- 
mirez, 3  W  Barrett. 

COTTAGE  (41^ -room),  $5000;  2619 
Humphrey ;  owner  and  builder,  E  A 
Ryosa,  448  20th  St 

SHOP  (auto  repair  shop,  masonry), 
$1300;  1239  San  Pablo;  owner  and 
builder,  A  M  Lamar,  1539  13th  St. 

COTTAGE  (5-room,  stucco),  $5000; 
665  Amador;  owner  and  builder. 
Wilbur  Fleming,  4747  Cypress  Ave. 


750  Montgomery  St ;  engineer,  Clyde 
E  Bentley,  216  Pine  St. 
DWELLINGS     (l-story)      (2).     $6000 


BUILDING   (store),  $10,000;   464   San 


dealer,    H    P    Murphy;    wash    basin; 

shower. 

i     1148    Amador;    owner,    F    Seaborn; 
i dealer,  H  P  Murphy;  sink. 
1     2111  Eunice;  owner,  Guzzardi ;  deal- 
jer,  T  S  Jochums;  shower. 
■     1816    Arch;    owner,    Wm    Keasby ; 

dealer,  D   L  Minoggio ;  2  water  clos- 
lets;   2  wash  basins;   2   bath   tubs;   2 

'  sirilcs* 

I     2806  Fulton;  owner,  Frank;  dealer. 

i  J  H  Jevans;  bath  tub. 


Pablo ;  owner,  Ari^hur  W  Perrott, 
2011  Yolo,  Berkeley ;  builder,  R  Per- 
rott, 2011  Yolo,  Berkeley. 

each  ;  E  35th  Ave  125,'  150  N  Mo'raga    ADD    TO    STORE,    $2000  ;    5500    Mc- 

St;  owner  and  builder,  J  E  Mohler,  i     Bryde;    owner,   Andreotti   Sc  Ram- 

626  36th  Ave.  poldi,    5500   McBryde;    builder,    Geo 

ALTERATIONS    (install    new   skele-        S  Tandy  &  Son,  1213  20th  St. 

ton  metal  letters  at  storage  build- '  COTTAGE   (4%-room,  stucco),  $5500;  ;  ■<•— 

Ing),  $1378;  2690  Geary  St;   owner,!     601  Stege;  owner  and  builder,  N  Wj  FRANCISCO  COUNTY 


June  6,  1946— Ptn  Lot  22  in  Block      i     227     University  and  Grant;   owner, 

110.  Monterey  Block  Book,  Mon-      j  Special    Site    Sign ;   contractor,    Spott 

terey.  Robert  J  and  Jessie  L  Quig-      '  Electric ;  1  sign. 

ley  to  C  J  Ryland M&y  28,  1946  ■     228     University  and  Grove ;  owner, 

_  _     ^  j  Special   Site   Sign ;    contractor,   Spott 

j  Electric ;  1  sign.  j  mi-  .  _  . 

I     229     University  and  Grove ;  owner,  1     PLASTER  MIXER   in   good   order. 

'  Special    Site   Sign ;   contractor.    Spott    WiU  rent  clr  purchase.  Reply  Box  68 

'  Electric ;  1  sign.  j  c/o  Dally   Pacific    BuUder. 

i     230    Shattuck  and  Francisco;  own-  i  6/7-10-11-12-13-14/46 

;  er.  Special  Site  Sign  ;  contractor  Spott  !  --""-"      '  --- 

■  Electric;  1  sign.  i  FOR    RENT 

I     281     University  and  Curtis ;  owner.  ;  ■'" 


Liens  FOed 


ALAMEDA  COUNTY 


Recorded  a mm,r,f  i Special   Site    Sign;    contractor.  Spott  |     MOTOR    GRADERS.    CATERPIL- 

-2119  West  St  Berkeley^X-      ' Electric;  1  sign.  JLAR  No^l2'8.  Reply  Box  65.  c/o  Daily 

mak  Iron  Works  vs  Rose  Mason 


232    San  PaWo  and  Oregon  ;  owner,  i  Pacific  Buijder, 


6/7-8-9/46 
«i  in  nn  t  Special    Site   Sign;    contractor,    Spott 
June  8    1946—2119  West  <?t    RprwW         Electric ;  1  sign.  '     LUMBER      HANDLING      EQUIP- 

Mason  ..  ji  70«  no   tor,  Fred  Vogt ;  5  plugs.  ;  jL?.^^*?'  ^irJ?*'  ***^'  ^*c^c  Carriera 

June  8,  1946i::2ii'9  West  St'Eerkr^       234     1740  University;  owner.  West- | Oakland.    K»  4-1651. 

ley.     Pacific    Coast     Aggregates        «™     Electric;     contractor,    Aarvaks 

Inc  vs  Rose  Mason.  $9196  ideating:  1  motor. 

June  8,  1946— 1179  Mape  Gave,  Oak-      j     235     742   Folger;   owner,   De   Balo;- 

land.    Pacific    Coast    Aggregates       I  contractor,     California    Electric ;     10 

Inc,  vs  Rose  Mason  $478!21    *'"*^®*'^ ^    '    switches;    10    fixtures:    9 

;  plug.s ;  8  circuits ;  1  motor, 
^ ;     236     660  Camelia;    owner,   Ambas- 


"The  Regents  of  the  Unlveralty  of 
California". 

(Dally  Pacific  Builder) 
(June  6-6-7-10-12-13-14-17-18,  1946) 


Construction  of  the  Generator  Build« 
ing  on  the  Stin  Francisoo  Campua, 
University  of  California.  Snd  and 
Parnassue  Avee.,   San    Fraitoisco. 


'ADVERTISEMENT  FOR  BIDS" 


"Subject  to  conditions  prescribed  by 
the  undersie^ned,  sealed  bids  ate  in- 
vited for  the  general  construction  of 
the  Generator  Building  on  the  Saa 
Francisco  Campus,  University  of 
California,  2nd  and  Parnassus  Ave- 
nues, San  Francisco,  California.  A 
deposit  of  ten  dollars  ($10.00)  Is  re- 
quired for  each  set  of  plana  an4 
specifications  issued.  No  bids  will  ha 
received  after  2:00  P.  M.,  Juae  M, 
1946.  Plans,  specifications  and  tnfor- 
matlon  available  at  the  Cashier's 
Office.  103  Admin istratioa  BulkUng. 
University  of  CaUfomia.  Berkeley, 
Calif  omla.  beginning  Wednesday.  May 
29.  1946.  The  right  to  reject  any  and 
all  bids  is  reserved. 
"THE  REGENTS  OF  THE  UNIVBR- 
SITT  OP  CALIFORNIA- 

(Daily  Pacific  BuUder) 

(May    29-31,    June    3-4-5-6-7-10-11- 
12,  1946) 


SAN    MATEO  COUNTY 


,  sador  Venetian  Blind  Co ;  contractor, 
California  Electric ;  2  motors. 

237  1614  Parker;  owner.  Victory 
Builders ;  contractor,  Johnston  Elec- 
tric ;  12  fixtures. 

t     238     3106  Shattuck;  owner,   ; 


Completion  Notices 


Bekins 

Electrical  Products  Corp,  910  Har 

rison  St. 

ALTERATIONS  (install  new  metal 
letters  at  storage  building),  $2417; 
2690  Geary  St;  owner,  Bekins  Stor- 
age Co ;  contractor,  Elecfrical  Prod- 
ducts  Corp,  910  Harrison  St. 

ALTERATIONS  (to  front  shelves, 
electrical  installations  at  store 
building),  156  Powell  St;  owner, 
Middleton-Hari>er;  architect,  Her- 
tzka  Sc  Knowles,  85  Post  St 


Nelson,   633  10th   St  , 

COTTAGE(     5-room,    rustic),     $5000;  |  Accepted 

641    Amador;    owner   and    builder,  ^ecoraet^  ^^  ^^^ 

Frank  Walker,  827  S  49th  St  "^"Howth     ABerwick    to    whom    it 

DUPLEX  (3  rooms  each),  $7000;  1357-  !      ""^^^on^rn  June  7,  1946 

59  Filbert;  owner  and  builder,  Leon  ,     ^ay  <^°^5^^^  -^- T^wnsend  Sts. 


Recorded  Amount 

Juney  6.  1946— Lots  9,  10  and  11, 
Block  4  .S  "B"  St,  San  Mateo. 
R  A  Hogleton  vs  E  J  Hardy,  et  al 

$800.00    contractor,  Moore  Electric;  new  serv-  < 

June  7.  194ft— Ptn  Lot  35  and  Lot  34,       ice. 
I      Block  46,  White  Oaks.  H  J  Dun-      <     239     1619  Shattuck;  owner. 
i      lap    vs   Frank    D   Fisher,    et   al.  .      'contractor.  Moore  Electric;  8  outlets;! 

;       ' 42.024.00   6  switches ;  14  plugs ;  3  circuits. 

■  June  6,  1946— Lot  16,  Laurel  Square,      j     240     1611   Hopkins ;    owner,   ; 

$60;    Lot   15,    Block    2,   Elmwood,      ;  contractor,  (Jeneral  Air  Conditioning 
$415.   B   B   Stem    Co   vs   John    L.     'Co;  1  motor. 

Stein.  ;     241     11    Maryland;    owner ; 

1  contractor.  Atlas  Heating;  1  motor. 
I     242    1208  Kains;  owner,  ;  con- 
tractor, Conrad  Electric:  range. 
I     243    2520  Grove  ;  owner.  Tlnsly  Lab- 
; oratory;  contractor.  Paramount  Elec- 
tric; 22  outlets:  «  switches;  4  plugs; 


Hopkins,  1349  Filbert  St 
COTTAGE  (5-room,  stucco),  $7000;  | 
2910  Clinton ;  owner,  A  L  Coff man,  ; 
2829  Moran  Ave ;  builder,  Wm  H  ' 
Burke,  1133  Ohio.  j 

SAN  LEANDRO 


BERKELEY 


ALTERATIONS.  $4200;  2199  Shat-  i 
tuck ;  owner,  Wallace  &  Wallace,  j 
premises ;  builder.  S  Kuechor  Co.  I 
8th  Ave  and  E  10th  St.  I 

ALTERATIONS.  $1030;  1339  Cariton ;  ' 
owner,  Louis  J  Gray,  1339  Carlton ; 
builder,  Shoul  Construction  Co,  1630  I 
Webster,  Oaklamd.  1 


Cleaning  and  painting.  South  Pa 
cific     Railroad    Co    to     Foster    & 
Kleiser    Co June    1,    1946 

June  10,  1946— Lot  2,  Block  1146, 
University  Terrace.  Elsie  D  Rous- 
seau to  Oliver  M  Rousseau 

June  4,  1946 

June  7^  IwiB^State  College  (new 
site).  Dept  of  PubUc  Works, 
State  of  California,  to  Eaton  & 
Smith,  grading June  6,  1946 

ALAMEDA  COUNTY 


FRESNO 


DWELLING  and  garage,  $7800;  2216 
Michigan;  owner.  Wilmer  J  Gar- 
rett;  contractor,   JYed   E  Kaiser. 

ADDN  to  packing  house,  $7500;  2028 
3rd  St;  oiiN'ner.  Calif  Fig  Growers 
Association. 

DWELLING  and  garage,  $7500;  2346 
Simpson;  owner,  R  Edgerly,  Pre- 
mier Home  Bldrs. 

DWELLING  and  garage,  $6000;  2345 
Comell:  owner,  Shaul,  Premier 
Home   Bldrs. 

SERVICE  ST  A.  $4700;  3206  Palm; 
owner,  P  D  Ohanian. 

DWELLING  and  garage,  $4000;  2405 
Harvey;  owner,   P  J  Ardelean. 

GARAGE  for  temp  dwelling.  $1000; 
1702  Adoline;   owner,  J  E   Hanson. 


DWELLING  (l-story,  5-room),  $7500; 
670  Joaquin  Ave ;  owner.  Jack  Bak-  ' 
er.  1468  Pearson  Ave ;  builder,  D  M  I 
Reid,  200  Ward  St.  i 

DWELLING  (l-story,  5-room),  $9500;  ; 
1290  San  Jose  Ave;  owner  and  t 
builder,  Gordon  S  Gadda,  107  Haas  |  Recorded  Accepted 

Ave.  ijune  10,  1946—2546  73rd  Ave,  Oak- 

DWELLING  (l-story,  6-room),  $7000;  I     ^^^^     q^^j.^    Doerfler    to    Wm    H 

356  Dowling  Blvd;  owner  and  build-  |     ^^jjerson    May  30,  1946 

er,    John    A    Fulton,    364    Dowling  ]  j^^^^  ^q   1946— Lot  15,  Block  P.  Map 
Blvd.  Blocks  M,  N,  O  and  P,  Harmon 

Tract,  Berkeley.  Alice  M  Sier  to 

"  !     Geo  H  Calder June  7,  1946 


June  6,  1946— Lot  2,  Block  6.  $745; 
Lot  5,  Block  6,  $598.60;  Lot  22, 
Block  3.  $285:  Lot  21.  Block  1. 
$285;  Lot  11,  Block  1.  $726.60;  Lot 
6,  Block  1,  $598.60;  Lot  6.  Block  6, 
$598.60;  Lot  7,  Block  6,  $725.50; 
Lot  8,  Block  6,  $725.60;  Lot  9, 
Block  6.  $725.60;  Lot  13.  Block  6, 
$725.60;  Lot  14,  Block  6,  $725.60; 
all  in  Town  of  Beresford.  Louis 
G  Sirocusa  vs  George  Arthur  & 
Sons. 

June  8,  1946— Ptn  Lot  196,  San  Ma- 
teo Park.  C  H  Bessett  vs  Louis 
B  Jacques  $879.69 


4  circuits. 

244  2808  San  Pablo ;  owner.  H  ; 
Krusi:  contractor.  Paramount  Elec-  j 
trie ;  19  outlets ;  9  switches ;  19  plugs ;  ' 
16  circuits. 

245  2618  Parker;   owner,  B   Lind- 
bloom :    contractor.  Paramount  Elec-  i 
trie;  20  fixtures. 


MARIN  COUNTY 


OAKLAND 


Recorded  Amount 

June    7.    1946— Sausalito.    Sausalito 
Lumber    &    Supply   Co    vs    R    J 


Moonen   $294.76 


Non-Responsibility 


SANTA   CLARA   COUNTY 


June  10,  1946— Lot  24,  Tract  595. 
Oakland.  Bertram  J  Tuckey  Jr  to 
Edmond  J  Bergeron      June  10,  1946 

June  7,  194&-937  E  12th  St,  Oak- 
land. Geo  E  Moal  to  Doty  &  ^^ock- 
wood J«°«  5,  1946 


ALTERATIONS,  $1000 ;  Leonello  Ave ; 
owner  and  builder,  L  Craw^ford, 
premises. 

DWELLING,  $7000 ;  west  side  Engle- 
wood     Ave ;     owner,    Roy     Cousin ;  }  j^ne  77 1946— 1611  Hopkins  St,  Berk 
builder,  D  Kline.  j      -jgy '  Milton    G  Parker    to    F    A 

DWELLING,  $3000 ;  Olive  Ave,  Monte  j     ^^^^^    June  6,   1946 

Vista ;  owner  and  builder,  F  M  i  ,  g  '  1946— 1850  Melvin  St  Oak- 
Blanchard,  1610  33rd  Ave,  San  Fran-  j  ^^^^'  Kermit  L  Lincoln  to  whom 
Cisco.  it  may  concern June  6,  1946 

DWELLING,  $11,000 ;  east  side  Union  I  j^^^  g   1946— Lot  215,  Map  El  Por- 
Ave;  owner  and  builder,  George  B       ^j^  Eden  Township,  Alameda  Co. 


ALAMEDA  COUNTY 


Kemp.  300  Buchanan  St,  San  Fran- 
cisco. 
DWELLING,  $6600 ;  20  Doris  Ave  off 
Florence;  owner  and  builder,  W  J 
498^;     Alvillo     St     Santa  i 


Edear  T  Hosack  to  whom  it  may 
con^m June  7.  1946 


SAN   MATEO  COUNTY 


,   _    _   Preston, 

ALTER    dwelling    to    dwelling    and  i     Clara.  _ 

store.    $1000;    1638    Fulton;    owner,   DWELLING,  $7500;  Campbell  Acres,  1  ^^^^^^^ 
Jos  H  Foraker.  Burrows    and    San    Tomas ;    owner 

■ and  builder,  F  W  Smith,  Route  2, 

;     Box  307,  CampbelL 

'pjLiPHOUSE,  $800;  Stierlin  Rd  and 

Pear,   Mt   View;    owner,   R  Basher,    T„ne  3    1946— Lot  3,  Block  17,  San 

Route    1,    Box    256;   builder,    G   W|J"J?f-.l', 

Williamson. 


SACRAMENTO 

GARAGE.    $500;   825   53rd    St;    owner! 
and  builder.  A  De  Martini. 


Accepted 
Burrows    and    San    Tomas ;    owner  j  jyne'3,~i946— Lots  26  and  27,  Block 

—  "'  r,_i..w     «^..»..  o        ^   Huntington  Park.  Lloyd  I  Cur- 

tiss  to  whom  It  may  concern 

May   25,    1946 


Carlos.    H    E    Goss    to    Ross    H 
Chamberlain,  Ltd May  28.  1946 


DWELLING  (4-room.  frame,  stucco),    DWELLINCJ,  $6500;  west  side  Santa  j  ^^^^   j^    i94^ptn   Lots   29  and   30, 


$7100;  707  McClatchy  Way;  owner,  I     Clara- Alviso  Rd;  owner,  John  Mar 
Norman    Winchell;    builder,    M    FJ     sello.    657   Alviso    St,  Santa   Clara; 
Terra  &   Sons.  j     builder,  Frank  Neves. 

BUILDING    (store    and    apartments  I  DWELLING,    $7000;    east    sWe    Hy- 
above),  $18,000;  4332  4th  Ave;  own- 
er. Harry  Jan;   builder,  O  N  Hal- 


of 


land  Ave,  Lot  71 ;  owner,  C  FGruen 
ert;  buUder,  C  G  Field, 
•et  DWELLING,    $2600;    990   ft    east 

Monterey 

builder,  A  Fetrelra,   Route  4,  Box 
OAKLAND  i     260.  San  Jose. 

i  DWELLING,  $7400 ;  east  side  Halsey 

ELECTRIC  SIGN,  $1100;  4000  E  14th       Ave,    Lot   391;   owner   and    builder, 
St ;    owner,   Wm   Matthews,    prem ;  '     Hayden    Sc    Thompson,    85    Empey 
builder,  Scott  Sign  Senrlee.  359  4th  '     Way.  Campbell 
St  Vallejo.  I  DWELLING.  $8000 ;  northeast  comer 

WOOD  SIGN,  $550;  10452  E  14th  St:  '     Halsey   and   Scott   Lot  302;    owner 


owner  and   builder.   East  Oakland 
Motors,  premlaea 


DWELLING   (l-story,  6- room),  $10,-   DWELLING.  $8000;  west  aide  Robin 


Block   46,   White   Oaks.    Chris    D 
McKeon  to  McKeon  Construction 

Co „. .! _ „ May   27,    1946 

June  8,  1946— Lot  16.  Block  11,  San 
Carloa  W  A  Gould  to  Gould  Con- 
struction Co June  6,   1946 

Hiihwav     owner     and'*^"**®  ^  1946-Lot  4,  Block  11,  San 
Highway,     owner     ana       carlos.    L  De  Vincenzi  to  Gould 

Construction  Co Jane  6^  1946 

June  5,  1946  — Lot  9.  Devereaux 
Manor,  San  Mateo.  A  R  Schmidt 

to  whom  it  may  concern 

June    5.    1946 

June  5,  1946— Ptn  Lot  B,  Dumbar- 
ton Acrea  California  Body  A 
Trailer  Co  to  Ross  Chamberiain, 

L^<* May  28.   1946 

June  6,  1946— Lot  12,  ptn  of  Lot  11 
Moilo  Heights.  Millard  W  Ward 


and  tmilder.  Hayden  A  Thompson, 
85  Empey  Way,  C^ampbeU. 


June  6,  1946—37  Grand  Ave,  Oak- 
land. Milo  Ayer,  H  O  Boghosian, 
Charles  C  McLeod,  A  J  Martineau, 
Herbert  R  Wood  and  Leoth  C 
Reed  as  to  improvements  on  prop- 
erty. 


SAN    FRANCISCO   COUNTY 


June  7,  1946—2005  Green  St  Jennie 
Bramer  as  to  improvements  on 
property.       / 


Electrical  Permits 


8AN  FRANCISCO 


BERKELEY 


194      1919    4th     St;     owner,    „.; 

contractor.    Dale    Reip;    1    outlet;    2 


38050  6100  Telegrapn ;  owner.  Sun-  ! 
I  set   Gas   &   Oil   Co ;    contractor,    J 
' Coleman:  sign. 

38051  3912  Forrest  Hill ;  owner,  Ed 

-  Wiedermeir;  contractor,  special  own- 
ler;  outlets:  switches;  fixtures;  plugs. 

38052  E   line   San   Pablo  and  27th 

-  ist;   owner  and   contractor,   Foster  Sc 

-  ■  Kleiser ;  3  outlets ;  3  fixtures ;  altera- 

tions. 

-  I     38063     7202  E   14th   St ;   owner,  Joe  ! 
;  Lucasey ;   contractor,  Fox  Electrical ; 
jl  outlet 

38054      729    Louisiana    St;     owner, 
Barney  Pina;   contractor.  Fox  Elec- 
trical; 1  outlet;  1  motor. 
j     38055      7500    Halliday    Ave;   owner, 

-  j  Victor    Bahl;    contractor.   Fox    Elec- 
j  trical ;    outlets ;    switches ;    fixtures ;  ; 

-  .plugs. 
I     38056    6200  E  14th  St ;  owner,  Chas 
'  Trampetti ;    contractor.    Fox  Electri-  ! 
!  cal  Co ;  3  outlets ;  2  plugs. 

~  i     38057    3816  Park  Blvd :  owner,  Hol- 
man ;  contractor.  Fox  Electrical  Co ;  i 
2  outlets ;  1  switch.  ; 

38058    2752-54  Barry  Place:  owner, 
_  I     Sol  Sherman ;   contractor,  Johnston  ; 

I  Electric;  outlets;  switches;  fixtures; 
_  i  plugs. 
T     38059    2734-36  B»»rry  Place;  owner, 

-  I  Sol  Sherman;  contractor.  Johnston 
Electric ;  outlets ;  switches ;  fixtures ; 
plugs. 

38060    3435  Broadway ;  owner,  Pea- 
Motors  ;     contractor,     Matson ' 


...  .  .         -   body 

switches;    4    fixtures.  | Electrical:  alterations. 

195  1644  Oxford ;   owner  and  con-  i     38661     2916  Madeline ;  owner.  W  A 
tractor,  W  A  Matson ;  1  outlet  |  Rose ;   contractor.  MaUon   Electrical ; 

196  3252    Adeline ;    owner ;  \  fire  repairs. 

contractor,  Charles  Langlais ;   10  fix-       38062     16th  and  Telegraph ;  owner. 
'"r?f-  Latham  Square  Bldg;  contractor.  Pa- 

197  3015  San    Pablo;    owner.   Key  I  cific  Electric  Motor  Co ;  alterations. 
System;   contractor,   Key  System;   20  I      38063    477  13th  St;  owner.  Van  Bok- 


ouUets;    8    switches;    20  fixtures;    7 
plugs;  2  heaters. 
198     2312    Edwards ;    owner,    A    T 


kelen    Sc    Cole;    contractor.    Roberts 
Lighting  Fixture  Co ;  1  outlet 
38064    3234  Maple  Ave ;  owner.  Van  ; 


Carman;  contractor.  A  T  Cannan ,  2   Bokkelen  &  Cole;  contractor,  Roberts 
°""«^;  1  switch;  2  fixtures:  3  plugs.  I  Lighting    Fixture    Co:    4    ouUets;    2i 

199     1949  Dwight;  owner.  Dr  W  A  i  plugs, 
wood ;     contraoroT.     Pacific    Elec    Sc  \     38065    1727  San  Pablo  Ave ;  owner. ' 


contractor,     .  «^„.^    . 
M^  Co;   10  outlets;  6  plugs 

200  1712  San  Pablo;  owner,  A  H 
Sr  I**J^'  contractor.  Pacific  Elec  Sc 
Mech  Co;  15  ouUeU;  3  switches;  10 
plaga 

201  San  Pablo  and  8  Cedar;  owner 
and  contractor,  Foster  Sc  Kleiser  Co; 
1  sign. 


Neon  Engineering  Service;  contrac- 
U-r,  Roberts  Lighting  Fixture ;  sign. 

38066  2066  Mountain  Blvd:  owner. 
I'Vank  Soule;  contractor,  Scott-Butt- 
ner  Electric;   outlets;   switches;   fix- 

S80C7  S43  19th  St;  owner.  Ander- 
son-Hagltmd;  contractor.  Scott-Butt- 
ner  Electric;  alterations. 


PLANS  and 
Speculations 


Sonoma:  Street  improvements  on 
Patten   street,  will   get  underway 
here    soon,    members    of   the   city 
council  were  told  recently 
oOo 

^J^r.J^^^^*^-  Construction  of  a 
170,000,000  natural  gas  pipe  Une 
system  from  Texas  and  New  Mex- 
ico to  the  Los  Angeles  area  has 
been  authorized  by  the  Federal 
Power  Commission.  The  1,200  mile 
system  is  designed  to  meet  a  short- 
age caused  by  Southern  California' 
rapxdly  oxpandio.;  populatic.i. 

oOo 
Washington,  D.  C:  A  Senate- 
House  Committee  has  agreed  on  a 
112,500,000  allotment  for  the  con- 
struction of  forest  roads  and  trails 
to  be  built  by  the  forest  service. 
Much  of  the  money  to  be  spent  in 
the  West  will  be  used  for  new  tim- 
ber highways  to  speed  shipping  of 
logs  and  finished  lumber  from 
forest  mills. 

oOo 
San  Francisco:  The  board  of  su- 
pervisors has  been  asked  to  auth- 
orize a  contract  between  city  and 
state  for  relocation  of  Bayshore 
highway  at  the  San  Francisco  air- 
port, and  to  appropriate  two  mil- 
lion dollars  to  aid  in  the  work. 
Relocation  of  the  highway  is  neces- 
sary for  expansion  of  the  airport. 
The  sum  would  provide  for  high- 
way work,  and  $750,000  of  it  for 
drainage  and  utilities  facilities. 

oOo 
Atascadcro:  The  state  Property 
Acquisition  board  has  voted  to 
purchase  an  1161-acre  site  near 
here  for  the  building  of  a  $160,000 
mental  institution  for  criminally 
insane.  The  board  at  the  same 
time  okeyed  the  purchase  of  20 
acres  to  augment  the  site  of  a 
new  institution  for  epileptics  near 
Porterville,  at  an  estimated  cost 
of  $3000  for  land. 

oOo 
Trinity  .County:  At  a  joint 
meeting  of  the  board  of  supervis- 
ors and  the  planning  commission, 
means  were  discussed  to  repair  the 
Hayfork-Hyampom  road  to  enable 
trucks  to  bring  lumber  from  the 
district.  It  is  estimated  that  it  will 
cost  about  $300,000  to  widen, 
straighten  and  improve  the  road 
sufficiently  to  allow  heavily  load- 
ed trucking. 
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May  Construction 
Totals  814  MflUon 


Total  new  construction  in  May, 
as  yet  largely  unaffected  by  set- 
backs caused  by  the  coal  strike, 
was  valued  at  $814,000,000,  the 
Construction  division,  Department 
of  Commerce,  announced  today. 

The  May  dollar  volume  was  an 
increase  of  about  15  per  cent  over 
that  of  April  and  of  109  per  cent 
over  that  of  May  1945.  All  types 
of  construction  in  May,  follow- 
ing the  normal  seasonal  trend, 
showed   increases   over  April. 

Privately  financed  residential 
construction  (excluding  farm  build- 
ings, trailers  and  conversions)  was 
valued  at  $290,000,000  in  May. 
This  was  an  increase  of  16  per  cent 
ever  dollar  volume  in  April  1946 
and  was  six  times  the  figure  in 
May  1945. 

In  contract,  privately  financed 
nonresidential  construction  in  May 
1946,  also  valued  at  $290,000,000, 
increased  only  11  per  cent  from 
the  April  figure  and  was  about 
four  times  greater  than  in  May 
4195.  Since  the  estimates  are  for 
put-in-place  construction  and  not 
for  work  started,  May  figures 
were  not  affected  by  the  Civilian 
Production  Administration  order 
controlling  construction,  it  was 
pointed   out. 

The  value  of  all  types  of  pri- 
vately financed  construction  in 
May  of  this  year  was  $693,000,000 
an  increase  of  14  per  cent  over 
April  dollar  volume  and  about  282 
per  cent  over  that  of  a  year  ago. 

Publicly  financed  construction  of 
all  types  in  May  was  valued  at 
$131,000,000  15  per  cent  more 
than  in  the  preceding  month,  but 
38  per  cent  less  than  that  of  May 
1945. 

The  $40,000,000  spent  for  high- 
way construction  in  May  1946  was 
the  largest  single  expenditure  in 
publicly  finance<1  building.  This 
was  a  21  per  cent  increase  over 
April  volume  and  reflected  normal 
seasonal    expansion    in    higghway 

j  construction  activity,  according 
to  the  Construction  division. 

I       # 

SEMINAR  THURSDAY 

Michael  Goodman,  prominent 
architect  and  professor  at  Uni- 
versity of  California,  School  of 
Architecture,  will  continue  his  lec- 
ture on  "Design  Problems"  Thurs- 
day night  in  the  Seminar  of  the 
San  Francisco  Architectural  Club, 
666  Mission  Street. 

Classes  begin  at  7:00  p.  m. 


Did  You  Know  That  •  •  . 


Lumber  Distributors  <rf  San  Francisco,  formerly  of  681  Market 
street,  now  located  at  367  Bayshore  blvd.,  according  to  an  announce- 
ment of  George  Chew,  manager.  The  new  yard  was  formerly  owned 
by  the  Greater  City  Lumber  Co.,  and  has  been  graded,  and  renovated 
for  its  new  occupants.  The  firm  will  retain  its  storage  facilities  at  the 
Lumber  Terminal,  Chew  said,  in  addition  to  its  new  yard  and  oflSces. 

000 

Architect  William  Henry  Rowe  has  moved  from  214   Front   street 
(EXbrook  4911)  to  38  First  Street,  S.  F.,  DOuglas  8881. 

OoO 
SotiIe*s  Equipment  company  is  now  located  at  Ferry  street,  near 
foot  of  Seventh  street,  in  Oakland,  Calif.  The  new  location  is  just  off 
the  end  of  the  bridge  approach,  and  gives  them  much  needed  space  for 
parking  equipment,  repair  facilities  and  x>arts  storage.  The  company 
has  circulated  an  attractively  illustrated  mailing  piece  advertising 
their  change  of  location.  Telephone  number  is  HIgate  0272. 

OoO 
The  State  Personnel  Board  has  linnounced  competitive  examina- 
tions for  several   positions  of  interest   to  construction  men.    Applica- 
tions must  be  filed  on  state  forms,  which  can  be  obtained  by  writing 
to  the  Board,  1115  1015  "L"  St.,  Sacramento.  Positions  open  and  sal- 


mm 


Salary       Apply  Before 
prevailing  rate        July  6 


anes  are: 

Position 

Piledriver  Engineman 

Field  Representative 

div.  of  schoolhouse  planning 

Ass't.  Steel  Inspector 

Ass't.  Architectural  Draftsman 

Ass't.  Construction  Inspector 
Veterans  will  receive  preference.  Applications  for  preference  must 
be  sent  directly  to  Veteran's  Welfare  board. 


$365-445 
280-340 
280-340 
280-340 


July  11 
July  13 
July  13 
July  18 


Exam  Date 
July  27 

July  27 
Aug.  3 
Aug.  3 
Aug.  8 


CPA  Shows  How  It 
Breaks  Bottlenecks 


PRIVATE  BUSINESS  TO 
AID  SURPLUS  SALES 


The  Civilian  Production  Admin- 
istrator, when  interviewed  recent- 
ly in  Washington,  gave  these  ex- 
amples of  how  the  priorities  sys- 
tem had  worked  to  break  produc- 
tion bottlenecks. 

"Manufacturers  of  machinery 
for  making  bricks  and  concrete 
blocks  were  helped  to  obtain  elec- 
tric motors.  This  assistance  pre- 
vented what  might  have  been  a 
big  loss  of  production  in  these 
builHine   materials. 

"Priorities  Regulation  28  has 
ben  used  to  help  lumber  produc- 
ers. Equipment  which  they  need- 
ed for  felling  logs,  processing  tim- 
ber and  getting  lumber  to  loading 
points  was  made  available  under 
this  priority  and  has  helped  to  pre- 
vent an  even  more  critical  lumber 
shortage  than  exists  today. 

"Small  manufacturers  of  frac- 
tional horsepower  motors  have 
been  given  assistance  in  obtaining 
copper  wire  and  bearings  without 
which  they  could  continue  operat- 
ing their  plant." 


By  next  September  contractors 
will  be  able  to  inspect  merchan- 
dise, make  selection  and  payments 
and  acquire  purchases  of  surplus 
war  property  at  hundreds  of  site 
sales  to  be  established  by  WAA 
all  over  the  country. 

To  expedite  disposal  of  the 
thousands  of  items  to  be  offered 
for  sale,  the  agency  will  employ 
private  concerns  to  aid  in  hand- 
ling the  surplus  items.  These  con- 
cerns will  participate  in  the  step- 
ped-up  site  sale  program  on .  a 
cost-plus-fixed-fee    contract    basis. 

WAA  will  set  the  price  on  all 
sale. 

z it 

ERSATZ  BAKELITE  MIX 


CASTE  AND  LOOT 

^    if    ^ 
If   you   want   to   know    what   is 
wrong  with  the  Army,  just  consid« 
er  the  case  of  the  Hesse  jewels. 

^  ^  ^ 
While  an  unidentified  Corporal 
has  been  mentioned,  it  is  reported 
that  the  jewels  were  stolen  by  and 
recovered  from  commissioned  per- 
sonnel. This  is  the  Army  caste 
system  at  work! 

^  -^  ^ 
Why  shouldn't  enlisted  personnel 
be  in  on  the  loot?  In  fact,  why 
should  we  not  permit  our  armed 
forces  to  indulge  in  a  little  loot- 
ing and  pillage.  Perhaps  the  loot- 
ing could  be  rationed  by  a  new 
Government  agency,  OML.  (Office 
of  Military  Looting). 

^  ff  ii 

In  wars.  Nations  do  looting  and 
call  it  "reparation".  The  looting 
done  by  civilians  is  through  "flexi- 
ble" contracts.  Why  shouldn't  the 
guys  who  do  the  fighting  be  en- 
titled to  do  a  little  "highgrading?" 
i^    if    i^ 

Who  is  more  entitled  to  the  Hesse 
Jewels  than  the  United  States? 
Have  we  forgotten  that  during  the 
American  Revolution  Great  Brit- 
ain hired  an  army  of  soldiers  from 
the  Duke  of  Hesse  to  fight  against 
us? 

it    if    it 
There  would  seem   to   be  poetic 
justice  in  keeping  these  jewels  as 
vandalism  committed  by  the  Hes- 
sion   mercenaries. 

if  if  i^ 
Let  the  officers  keep  the 
jewels,  however,  charging 
them  import  duty  and  in- 
come tax — in  this  way  our 
Crovemment  would  recover 
about  90%  of  the  value. 


•    •    •    • 


For  Better  Building 

Moveable  Materials  Elevator  Speeds  Work 


A  money-saving  unit  for  build- 
ers, masons,  roofing  contractors 
and  industrial  of  many  types,  is 
the  new  Roll-0-Hoist  electrical  ma- 
terials elevator  which  works  like  a 
ladder  on  wheels  and  incorporates 
all   the   advantages  of  a  portable 


The  lower  6  feet  of  the  hoist  is  se- 
curely bolted  to  the  upper  section, 
yet  easily  dismantled  for  mowing. 

A  \  horsepower  motor  operates 
the  winch  and  pulleys  which  lifts 
the  load.  It  is  capable  of  oj)erating 
a  bank  of  lights,  and  other  electric 
power  tools  in  addition. 

A  10-foot  extension  may  be  add- 
ed to  the  regular  20-foot  unit,  and 
is  easily  attached  to  the  top  of  the 
main  structures  by  means  of  bolts. 

Sixteen-inch  standard  ball  bear- 
ing steel  wheels,  mounted  with 
rubber  pneumatic  tires,  carry  the 
entire  load  of  the  machine. 

The  Roll-0-Hoist  weighs  ap- 
proximately 500  pounds  unloadwl. 
It  is  built  by  the  Construction 
Machinery  Sales  Co.,  Waterloo, 
Iowa. 

Local     distributor     is     Standard 

Machinery    Company,    112    Market 

street,  San  Francisco  11.  Telephone 

number  is  EXbrook  8845.  -^ 

■ # 

FORMER  CALIFORNL\N 
WESTINGHOUSE  V.P. 


Appointment  of  David  M.  Sals- 
bury,  former  Califomian,  as  exe- 
cutive vice  president  of  the  West- 
inghouse  Electric  Supply  company, 
hds  been  announced  by  B.  W. 
Clark,  company  president. 

Salsbury  was  connected  with 
Oakland,  Fresno,  and  San  Fran- 
cisco electrical  companies  for  many 
years.  He  also  was  branch  man- 
ager of  the  Salt  Lake  City  office 
and  manager  of  the  North  Pacific 
district. 


Some  electrical  manufacturers 
have  been  mixing  asbestos  or  sili- 
con with  bakelite  powder  in  efforts 
to  short-cirCuit  the  wood  flout 
shortage  problem. 

They  say,  however,  that  they 
can't  mould  such  mixes  well,  and 
that  wood  flour  is  the  best  material 
for  mixing  with  bakelite  for  use 
as  filler  in  the  moulding  of  electri- 
cal wiring  devices. 


BLAZE  RUINS  CLUB 


j  A  blaze  of  unknown  origin  swept 
the  Chinese  night  club.  Forbidden 
jCity,  Monday  afternoon,  causing 
I  damage  to  furnishings  and  fixtures 
,  in  excess  of  |20,000,  firemen  esti- 
mated. 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

ENtcrprise  10930  TWinoaks  3622 


SAVE 


•  TIME 

•  VJOUK 

•  MATERIAL 

•  ACCIDENTS 


FOR  RENT 

Combination  %-yd.  HOE,  DRAG- 
LINE, CLAMSHELL  and  SHOV- 
EL, dietei  powered. 

CARRICO-GAUTIER 

Phone  JU.  4-8081 
365  Ocean  Avenue,  San  Franelaoo 


^<f 


tiAi^ 


BURKE  FORM  CLAMPS 


TIIMBEP    RINGS 
COLUMN    CLAMPS 


CURING    COMPOUND 

SCREED    SUPPORTS 

REiNFORCED    PAPER 


SNAP   TIES 
EXPANSION   JOINT 
THREADED    RODS 

All   Types  of   Concrete   Constrnrtion   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

7«0  Bryant  Street      -      San  Francisco      -      Phone  GArfield  8768 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECL\L  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  .  SAN  FRANaSCX)  3  -  Phone  EXbrook  1940 


Mamufofturtd  by 

BEATTY  STEEL 
PRODUCTS  CO. 

415-421  MYANT  STIEH 
SAN    Ft  ANCISCO 

*     *     * 

FOftSAtfSOffftfNrAlSCAll 
SANF8ANCISCO         OAKLAND 
YUkon  0890  TWineoks  1086 


SCAFFOLD  I 


PIPE 

PIPE  .  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  PHcea 

Pacific  PipeCOa 

160  Spear  St.,  San  Frandsco 


elevator  for  lifting  materials  "to 
second-story  levels. 

The  unit,  pictured  herei,  meets  a 
great  need  for  efficient,  low  cost 
hoisting  that  is  easily  transport- 
able from  job  to  job,  and  from  po- 
sition to  position  once  it  is  on  the 
job  location. 

The  24-inch  by  34-inch  platform 
has  a  capacity  of  500  pounds,  and 
lifts  that  load  at  a  spe^d  of  ap- 
proximately 45  feet-per-hiinute. 

Main  framework  of  the  unit  is 
3-inch  channel  steel,  with  angle 
iron  reinforcement  where   needed. 


FOR    RENT 
Buckeye  Model  UO 

TRENCHING 
MACHINE 

fuWy  Operated 

SCOTT  CO. 

243  MINNA     EXbrook  6741 


■  ■■4 


iRUJin  PHinT  compnnv 


MAKIS 


FinE  PRinr 

4th  &  Addison  Sts  •  Berkeley  7,  Catif 
Phone:  Berkeley  3440 


CORCRETE  CITTIRG   -    COMPRESSOR  RERTALS 

Portable  Welders— Air  Tools 

CLEMENTINA  C0^2277  JERROLD  AYE. 
Phone  Mission  U36-07SS 


RENTED    WITHOUT    PRIORITY 


for 
STUCCO 

THE 

Hew 

IMPROVED 

I/,  ni 


^^ti  -  (J-^ loACi 


STUCCO   CEMENT 


Moror^rds  Per  Sock  •  Spreods  ffoslor  •  ImShrlnkog^ 
PACIFIC   PORTLAND  CEMENT  COMPANY 


CONTR/VCTORS:  sff  us  nffORf  \m  bid; 

We  will  finance  sound 
Improiement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-thp-^round 
inspection  of  the  job.  Profit  by  our  long  exptnence. 

1911  Act  and  1913  Act 

BONDS  and  WARBANTS  •  lioui«hi  •  quoleri  •  sold 

PhoneCollect    S  T  0  I\l  E     &    Y  0  U  N  G  II  E  R  » 

Sutter5460     "     SSO    RVS:>    BUILDING    ■    SAN    t  RASCli,LO  4 


GASOUNE  AND  DIESE  GENERATORS 


Portable 
Lighting  Plants 

Remote  Control  or 

Automatic  Startmg 

650  WatU  to  15  KW 

Generate  Yoiar  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCK 


KERR  EQUIPMENT  COMPANY 


160  Teath  St^  Cor.  NatoMa  St.  -  Saa 


-  Ph.  M  Arket  ISSl 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (-^^ere  label  doors 
are  not  required)  of  conmiercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


EBsra 


DETROIT 


(Kight)  Typical  Sinsia  Swing 
Door  •  W*ll  DMigncd, 
S»wn*y  •  Lon9-lo»H<t9 

STOCK  TYI»ES  . . .  Sizes  range  from  2'%'  to 
TV  width  and  6*8"  to  I'A"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 

J  EEL     PRODUCTS   


PocHk  C«ost  Plant 

1310  Sixty-TMrd  St.,  EnMryvill* 

Oakland  S«  CaKfamia 

nion«:  Olympk  M26 


Local  SoIm  Oik* 
335  »la«fg«iwry  St.,  Iwm  tfalg. 
Son  Froncftce  4,  Calif»nMa 
0737 


I 


1 


JkDWRN^X 


PAILY    PACiriC    BWIin«, 


«««?•'' 
\ 


-.^     DAILY 
PACIFIC  BUILDER 

««tMrda,trs,  Sundayii,  and  L«fl«i 
Holidays 

Subaoriptlen  RatM: 
9304)0  par  ysar 
9  aM  par  month 
f    -19  par  oopy 
(Payabia  in  Advanca) 

Advartiaing  Rataa  on  Raquaat 

Publlahad  by 
«tark-R«th   Printlna  ^^^ 

A  Publishing  Co.  ^^^^ 

Ufidor  a  Managamant  Agraamant 
with 
F.  W.  Dodga  Corporatlan 
4»  Tsnth  8t^  San  Franolaoa  a 
Talaphona  MArkat  7118 

?*e'il*^*^'^^'  •*«"««lng  Editar 
J.  E.  Odgsrs,  Advartiaing  Managar 

(■ntered  as  Second  Claaa  Matter 
Jaly  36.  1907.  at  tha  poat  offica  in' 
San  Francisco.  Calif.,  tmder  tho 
AoC  or  March  ^,  1897.) 


^SN'^'^^^'  ^"^  *  ^*'**-^-  «/^/*« 


6/12/46 

COMPLETING  PLANS 

AIRPORT  ADMINISTRA.TION  Ir^,.-*      '^      

BUILDING      Approx.  cost,  $2,000  000  l^^^^^T^^  ^y^'  ^010  Hoi 
SEATTLE.    WaihWon.    SeatUe-Ta-       a     k.' .5?**°'  Nevada, 
coma  Airport  '^  ♦^^^^    P«"»"    ^as    recently 


inUGTIOIjl  REPORTS 


WEDNESDAY.  JUNE  12.  1946 


Conatruction  of  reinforced  concrete 
fireproof    adminiatratlon     buUdlne 
15x470    plus   two    10x160    two-story 


granted.   Excavation    is   now    under- 
way. 


6/12/46 


nri^tJi"^  ^^  reinforced  concrete   TO   START  WORK  * 

fireproof  1  story  garage.  OFFrr?  m  i^^^^  » 

Owner  -  Port   of   Seattle.   Bell  SL   SS?l^^i£^     ^"^^^  coat.  175.000 
_  TermlnaL  ^7l_  .9'  ^^s^o  Co.,  Calif.  Iny.  &  N 


Structural    Engineer— J.    h.    Stet^en- 

8on  ,c/o  Owner. 
Mechanical  Engtoeer  —  C.  W    Mav 

Vance   Bldg..  '  '™''' 

Electrical  Engineer— Beverly  Trawls. 
Vance   Bldg.  *»»»», 

Bids   win   probably    bbe   called   by 
August  or  September. 

6/12/46 

PLANS    BEING    FIGURED- 
BIDS   OPEN    JUNE    19,   10:30   a.    m 
STORE    BLDG.         Est.    cost.    ««000 
SAN  LEANDRO.  Alameda  Co.    ciltf 


BIDS   OPENED 
KEATOfG  PLANT  REPAIRS 
cStf^  CREEK.  Contra  Costa  Co.. 

Boiler  replacement  and  automatic 
controls  and  repairs  to  the  heating 
plant  In  the  elemwjtary  school 

Owner— Board  of  Trustees  of  Watout 
Creek  Elementary  School  District 
of   Contra  Costa   County. 

•^*»*tecta  —  Dragon,  Schmidts  A 
Construction  of  concrete  A  brick  of- 1     Sv"^"*"'  ^^  -^Jlston  Way.  Berke- 


50x80-fL,    reinforced    concrete    oon     i  t. 

A^Hi^***r  'Jd^tors.  pipe  tuiSeS: 
Addition  to  house  expertment^hr 
peraonlc  wind  tunnel      ^°^  ^^ ' 

Ownei--CaUfomla  insUtute  of  Tech- 
nology. Pasadena. 

Plans  by  owner. 


SUB .  BIDS  WANTED 


thalr  r«,«iram.nta  In  thia  oolumn.    Thara    Is   no  aharge  for  twTaSTi;^ 


Streets. 


^*,*^,^**""*""«    (76xi5o7  'to''*^t^n       **^ 


8 


"•^  «!•  ft.,  steel  trusses,  tile 
flooring,  special  lighting  &  acous- 
tical   ceiling, 


cott"^u?n  rf^t^fei!^?;  ?jSh;T\'^'  t'  '^•^^ 

one-story  store   buildine  *  *  r ^^^IPHi.  ^^"'.    <^o-'     Calif.. 


Low  Bidder— Thomas  J.  Kennedy.  Box 
93   Martlnes,   |5,975. 
Other  biddera  were: 
Owner— Charles  G.  Connors.   %  Kyle  !  v^t^^^    Z^il?™     Company,     San 
&  Co..  340  G.  St,  Fresno.  ^f^,*.'' V*^**^  = 

Construction    will    get    under    way  o.u.     i*^  S^*"*«  *  VentUaUng  Co.. 
immediately  with  coiSplet^n  expSi^  ^**^'*'  f '^J^: 
ed   by  January.  '      7     ^   Aachen,  Oakland.   18,790; 

I     £«"y    Doyle,    $9000; 

6/12/46  ^^i^-ott  Company.  San  rrancisco,  19.. 

>.^  W,  Pollia,   San  Francisco,  |18.- 


U.    S 


]     2-^*  ^  n»  HarTi«»  SL.  San  Frandaoo  (DOugias  070?).  '^'      ' 

■■iNntoaut  *  Smnmara,  m  Pennaylvanla  SL.  a  F.  (ATwatar 
o.  J.  Amoroso  Constr.  Co..  2100  Oakdale  Ave.,  a  F, 


) 


(Misaion  l4go). 
_  laco  (KXbTMk  ' 

OtK,  923  Folaom  St»  San   Franclaco    (SUttar  MM). 


SifJof  ^t;.^*^*s*,-^^  ^i^-'l^^^^ 


6/11/49 

BIDS    REJECTED 
LAUNDRY  BUILDING 
CORONA,  Riverside  Co.,  Cal 
Naval  Hospital 

^°K°*M^^'*°°  °'  ''^•«»  ^"^e  laundry 
building;  Spec   17252  —«*"«» jr  — _^^  ^^^^ 

Owner— U.    S.    Navy.    PubUc    Work.        ri^V^'^   Young  A   Nelson.    127    Montgomery  St..  S.  F.   (SUttar  8396) 
Office.  U.  S.  Na^l  BaSe   Terai*!  !.   ^  ^°*  *  Son,  1746  Filbert  St.  aF  (Om>way  SOM)  ^ 

Island,  San  Pedro. ~ 

Project  being  rdeuced  in  scope,  and 
upon  completion  of  revised  plans  and 
specifications  will  be  re-submittod  to 
I  c)iaders. 

I      Steed  Bros..  714  Date  Ave..  Alham- 
-^J  „1"**™***®**  the  previous  low  bid, 


story  store   buildinar. 


r 


Building  Section 
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T^^Tur  w*    i   o    ,   I -instruction    of    S-story    t 

?ot?^:!l?i.±^«^'  785       ment  class  A  relnfoJ^ed   steel  de 


base- 


Commarolal  BIdga. 
Educational   BIdgs. 
Hospitals 


IndustHal    BIdga. 

Public  Bultdinga  

Rellgloua  Bulldinga ...., 

Social,  Racroational  BIdgs.  20-21 

Residential  Buildings  a.28 

Transportation    BIdga.  27 

Mlscstlanoeus    BIdga   _!' 28-30 


Market  St..  San  Francisco, 
The    following    contractors     have 
taken  out  plans: 

Moore  Sc  Roberta,   693  Mission   St.. 
San  Francisco. 

Erbentraut  &  Sununers.   696  Penn- 
sylvania St.,  San  Francisco. 
mmm,\     Rademann-Guisto,    40    Ringold    St.. 
'     San  Francisco. 

Stolte.  Inc.,  8451  San   Leandro  St, 

Oakland. 

Beckett  &  Federlghi,  1330  Davis  St. 

San  Leandro. 

Fred  Boiges,  818  Collier  Drive.  San 
Leandro. 


11— 


HOSPITALS 


$205,000. 


1  3 
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partment    store    addition     (132x60)16/12/46 

adding  35.000  square  feet  PREPARING    WORKING 

OwneiwBrock's     Department     Store,  |  DRAWINGS      '^°"'^"*° 
%      Malcolm      Brock,      proprietor,  i  HOSPITAL  ADDITION 
e'SfTef*^  *  ^*^"^^'-  '^^«°-'  Bak-'jFAi^iEi^sol^nf  county.    Calif. 

i     Empire  &  Pennsylvania   Aves. 

Construction  of  addiUon  (23x62)  con- 
crete blocks,  composiUon  roof,  steel 
sash.    etc. 


•• 


e 


6/12/46 

!  PREPARING    WORKING 
I  DRAWINGS 
;  STORE  BUILDING 
j  Approx.    cost,    115,000 

;  SAN  JOSE,  Santa  Clara  County.  Cal 
'     Off  Market  Street. 


6/12/46  •  o 

SUB    CONTRACTS    AWARDED 
MERCHANDISE  MART  ADDN 
SAN  FRANCISCO.  Southwest  comer 

Ninth  and  MariEet  Streets. 
Construction    of    reinforced    concrete  I     Mitan    RihihT«.^""'o''  "'   ^'^^"i 

and  structural  steel  nine-story  and       CPA    anniLv^F'  S*cramento. 

basement  addition  to  Western^Mer-  and         ^^P^^*'    ^"    ^^    «" 


6/11/46 

CONTRACT    AWARDED 

POWER  PLANT  Cost,  $751,205 

FORT  PECK.  Montana. 

Construction  of  power  house,  and  ap- 
purtenant work. 

Owner — U.  S.  District  Engineer  Of- 
fice, Fort  Peck,  Mont 

Plans  by  Owner. 

Contractor— McLoughlin  Constr.  Co.. 
Livingston.  Mont 


^WJVJ^M  Addition,  Orovllla;  BIda  opan  Juao  «.  2:00  P.  M. 
of^JS,   ^5  *i!**«*'  ^  Moot««nary  St  A  F.   (SUttar  82»«> 
A*  V.  Shall,  at  1,  Boot  a^  chioo.  (lostf) 


^*^?^!L"!*"-  •'^  C«^»^  Oaary  and  Parkar  atraatiL  San  Franoiaoa: 

SSLf  ^^*',*"  *'*'*^  St**^  »*o  i-Tandooo   iiiAmaid  »fi6), 
?»   tA^"^*''  **  ^^^'^^  ^^«»  •  ^^  Pranciaco  (JUnipar  4-9081) 
W  f  ^"^  "^'J^  So.  Park  St.  San  Frmnciaoo  (EX  8^) 
W  e  ij^p^^l  ,ra  g^   S   y    (MXasion   4590) 

AOai^'ii^  to^a"^  »>0  Maricet  Sl^et,  San  mt^jhOboo  (OA  2444) 


•6/12/46  •  12 

Owner  —  Bunney  Hospital.  Gordan    BIDS  WANTED— 

Bunney.  ML  D.,  Empire  &  Pennsyl-    ^O  BID  OPENING  DATE  SET 
A  "^'^f*    ^""^^    Fairfield.  FOUNDRY  Est  Cost  $150,000 

^»        o~  Herbert  E.  Goodpaster,   SACRAMENTO  Sacramento  Co..  Cal 


VaM^g 

data  a 
Wlllla 


St.  a.  ir.  (ix^ugako  700) 


WaWlng^hop,  Folgor  Ava,  naar  Aahby   Ava,    Barkalay; 
^^J^FBn.  1040  Folcar  Straat.   Berkeley  (Ba.'^e044) 


no   bM   opaning 


**b^  ^l^iZS  !"*••'"«'  0«WandBld.Opon  Juna  1«.  2  P.  M. 
Htopa  ino,  MSI  San  Leandro  at,  OaUand  (TMinklad)  1064 


1-8— <:OMMERCIAL  BLDGS. 


6/12/46 

PREPARING    WORKING 

DRAWINGS 

GARAGE  Sc  REPAIR  SHOP 

SAN  FRANCISCO,  Calif 

Construction    of    garage    and    repair 

shop,  steel  trusses,  filled  basement 

concrete  floor  slant 
Owner— Withheld. 
Architects  —  DeMartini  &   Igaz   785 

Market  St,  S.  F.  e,        "^ 


chandise  Mart,  adding  250,000  sq.  ft. 
of    floor   space 
Owner— Western    Merchandise    Mart. 
Prank   K  Runyan,   preaident,  1386 
Market    Street 


been    granted 
tiateS  'So^;.  ^^"  P~^*"y  ^  -^- 


6/12/46 

BIDS  OPENED 


•• 


1  1 


Plans  prepared  by  Capital  Co..  No.  1  jj^lrn?^  ^^^S 


Construction  of  one-story  brick  store 
building    (60x125). 

Owners— Holmes  &  Gross,  %  Archi- 
tect. 

Architect— Chas.  E.  Butner,  602  First 
National  Bank  Building,  San  Jose. 


Powell  Street 
Structural   Engineer— L.   H.    Nisklan, 

1045  Sansome  Street 
Contractor— Cahill  Brothers,  206  San- 

aome    Street 
Wrecking— Cleveland    Wrecking    Co 

2800-3rd    St..   San  Francisco, 
j  Reinforced  Steel  —  Judson  P&cific- 
6/12/46  .2       Murphy,    1200   7th    St,    San    Fran- 

BIDS   WANTED—  />       *^°; 

TO  BE  OPENED  JUNE  24.  11  a    m        7*^1%  — ,Readymlx  Concrete  Co., 
QUONSET  HUTS    Etc  '        ■'  "*•       Ltd..  Carolina  &  Mariposa  St,  San 

MOFFETT  FIELD.  Santa  Clara  Co     «.       u.^*^^°V  I 

Calif.  Naval  Air  StJtl^.  Co..  !p,umbing-J^  Camp  &  Co..  1093   Na- 

Facilities  for  West  Co»j»t   natq  «r.    1^     '"^  ^' •  ^*"  Francisco.  I 


^^?^J^*P?^  County,  Calif.  Napa 
State  Hospital. 

Construction  of  units  one  and  four 
of  south  ward  group,  each  unit 
consisting  of  a  group  of  connected 
one-story  reinforced  concrete  wings 
of  reinforced  concrete  and  steel 
construcUon.  with  hollow  tile  oar 


16th  and  A  Sts. 

Construction  of  foimdry  for  batch- 
ing plant  and  twelve  storage  bunk- 
ers. 

Owner— Pacific  Coast  Aggregates,  re 
Mr  Piper,  16th  &  A  Sts.,  Sacra- 
mento. 

Plans  by  owners  engineering  staff. 
Bids  are  now  being  received  by  the 

owner. 


"""^JunTirrJiV;""'   '^•^"*-  P«»J»ot.  Ora,  Spac.  1S53;   Bid.  opan 
W.  C  'mompeon.  w.  c.  3801  Thinl  St.  San  Vtanciaeo  (MI  aoou) 


*^'i    ^J^  ^'   ^f^  Monterey   Blvd.    a   F.    (OVertand   8728) 

*^t«B  sartorto,  262  Clementina  St.  »,  F.  (UArrieid  aSi?) 
*'*t«*  Sorensen,  927  Arguello  Street,  Kedwood  City. 


6/12/46 

PLANNED 

PLANT 

FRESNO,    Fresno    Co..    Calif.    Cedar 

tltions,  steel  sash;  tire'roof""^th"a   ..*  California  Avenues. 

onmwn^^  *i«.^-  -„_  .,  ™°ijL«^***.*   Construction  of  one-story  reinforced 

beverage  (475x225)  Installation  of 
Redwood  cooj)erage  to  provide  stor- 
age capacity  of  2,000,000,  and  auto 


Oananltoi<  Bldg,  U.  C.  Campus,  8.  F.:Blds  Open  Juno  12,  2  P 
<^rrtco  &  Gauthler,  365  Ocean  Ave.,  a  F.    (JLiniper4-«j(Q) 


12  it- 


combined  floor  area  of  72,000  so.  ft 
each  unit. 


t  , 


m. 


6/12/46 

BIDS  WANTED— 

JScB^  OPENED  JUNE   19.  11    a 

INSTALL    DEHUMIDIFIERS 

OAKLAND,   Alameda   County,   Calif. 

Naval  Supply  Depot. 
Installation  of  dehumidiflers  involv- 
ing installation  of  the  condensate 
drain  piping,  electrical  work  and 
other  work  Incidental  to  the  com- 
pletion of  the  dehumldlfying  sys- 
tem; the  removal  and  salvage  of 
the  existing  feeder  breakers  m  the 
main  lighting  panel  boards  No.  1 
arid  No.  2.  the  removal  and  sal- 
vage of  the  existing  feeders  to 
lighting  panels  "A"  through  "U" 
the  installation  of  new  main  light- 
ing panel  boards  No.  1  and  No.  2 
and  new  feeders  to  panels  "A" 
through  .'U"  and  the  removal  and 
relocation    of   the   metering   trans 


stalling  and  painting  of  doors,  par- 
titions and  counters  and  erection  of 
3  quonset  huts  provided  by  the 
Government.  Spec.  17919. 
Owner— Bureau  of  Yards  &  Docks,  % 
Public  Works  Dept..  12th  Naval 
Dlst.  Rm.  A-103.  Federal  Office  I 
Bldg.,  Civic  Center,  S.  F.  { 

Specifications  obtainable  from  Pub- 
lic Works  Dept..  Design  Sec.  Rm.  A-  '  6/12/46 


Owner— State  of  California,  Division 

ramento  worKs  Biag.,  sac-  .     of  wines,   large  parking  area. 
Plans  bv  owner  [Owner— Beverage  Distributors  Inc..  % 
General  Work                         '     $'  ^'sSf*^'  ^*"*^^'''  ^^'^  ^ower. 
Heating  &  Ventllating::::5oi7  &  Jos- L  ^^^J^  &   Roberts,   693  Mission    St.ipians  bVT^J^  Robanser    %  Contrac 
lin,  512-Gk)lden  Gate  San  Francisco.  ^  ^^oJ^*"^*«co,  Unit  1.  $898,300:  Unit  i     tor  "obanser.    /o  Contrac- 
j4,  $898,300;  combined  bid  Units  1  and  If-rmtr 


4.    $1,740,600;    Alt    1,    deduct  Vo.m**  i''-''^*^*°'~^"''°°-^°""'™^"°"  ^°- ' 


9-10— 


j  Alt.  2,  deduct  $20,000. 

i      James   I.   Barnes   Construction   Co.,  ' 


391  Sutter  St,  S.  F. 


IS 


RIIII  niM/^C^         I?*"  Francisco,  Unit  1,  $899,000;  Unit   6/12/40 
DUILUinUd  |4,    $907,000;    combined    bid    for  Units  i  BIDS    WANTED— 

'V^nd  4.  $1,781,000:  Alt  1,  deduct  $24,-  I  TO    BE   OPENED   JUNE   13.   3   p.   tr 

119,  Federal  Office  Bldg..  S    F.    upon  i  BONDS  VOTED  ®i  ^"'  ^'r?.^"^*  ^^^'^-  iUTILITIES   BLDG.   ADDN. 

deposit    of    check    or    festal   Uney  SCHOOL  IMPROVEMENTS  rh«H.»    ^^'"''.ng  Work  MOFFETT  FIELD.  Santa  Clara  Co   , 

But'au^V^Ld^^riJol  """    °'iJ2d^£^-    ^T%^^^^^^  |H?rt:^mJ\T'San%r^L^^<lL^°?^ft       t?^^'   ""^^^  ""^"^""^^   ^'^*>-- '' 

Yards   &  Docks.  I'^KuSL  alterations    to    school  1 1.  $100,000;   Unit  4,   $110,000;   Unit*   1  Additions  to  utilities  building  involv- 

6-12/46  ..     ,'nwnJr.!!^IL„»o„*    ,r.„„    „_._.,    ^,  .  I *"A  ^^.'^^'OOO-  j      ing  acoustical   work ;    Spec.   A-843. 


11 


Wie  Hove  for 

IMMEDIATE    INSTALLATION 

Approximofely  18,000  squore  feet 

HEAVY  INDUSTRIAL 
ASPHALT  TILE 

An  excellent  factory  flooring  moterlol  —  may  be  in- 
stalled on  concrete  slab  on  grade,  or  on  sound  wood 
floor. 

TURNER  RESILIENT  FLOORING,  INC. 

68  RINCON  ST.      EXbrook  8369      SAN  FRANCISCO 


4 


Bureau   of   Yards   &  Docks. 

buildings. 

BIDS  WANTED-TO   BE   OPENED^  j'^o?%^laI-r'co''untv**'^    ^""^""^    ^*^*  i  i  ^;i^,.?'?r,*''"'  Sacramento.  Unit  |  Own^ei--National    Advisoi^"commrt- i 
JUNE  18,  3  P.  M.  "f-tNfcD         The    iphnni     hIL*^.,*         *  .,     v      .      ^'  P"303:   Unit   4,   $125,895;   Units   1       tee  for  Aeronautics.  Ames  Aeronau-  ' 

EXTEND  FiKe  SYSTEM  June's  tnM^l  .^'0^0^  ./^  .fnnn^r^!   ^^^  '' JeatiSf-   nH  V     ♦..  *,  jtlca.  Laboratory.  Moffett  Field.        ; 

Heating  and  Ventilating  [Plans  by  owner. 

Charles   Thumm  Co.   of  California,  j      The     following     contractors     Have ' 
145  Natoma  St.,  San  Francisco,  Unit   taken  out  plans:  j 

1,  $72,000:  Unit  4,  $66,740;  Units  1  and  j     Carl    N.     Swenson    Company,    355  ^ 


• 


il.   $111,303;   Unit   4 
I      ine    scnooi     aistrict    voted     bonds  land  4,  $223,636 

NTTAR  QTnr-ifT/^iM   o        T  .     ^      i«     ®  ^  '"  *^®  amount  of  $50,000.00  to 

r«JJi,AR  STOCKTON,  San  Joaquin  Co..  !  finance  construction 

Calif.  Lathrop  A.S.F.  Depot.  j  1_ 

Extension  of  fire  alarm  system ;  Spec  ■ 

1237.                                                        *^       16/12/46                                                           jq   a    ViVdn^ 
formers   Spec.    17773   complete  "and  j^^^^^^'—U.  S.  Engineer  Office,  Wright  '  "-OW    BIDDERS  i     li    t? 

ready  for  use  in  Building  No.  312.        ^Idg.,  Sacramento.  lOrvTi     TPVT/-.TXTT7.^T^,»r^    I      «i.  rt. 


Owner— Bureau  of  Yards  &  Docks,  % 
Public  Works  Dept.  12th  Naval 
District,  Federal  Office  Bldg.,  Rm. 
A-103,   S.  F. 

Specifications  obtainable  from  the 
Public  Works  Dept.  Design  Sec. 
Rm.  A-119.  Federal  Office  Bldg., 
Civic  Center.  S.  F..  upon  deposit  of 
check  or  postal  money  order  for  $10 
payable  to  Chief  of  Bureau  of  Yards 
&  Docks. 


Plans  by   engineering  department  of  i  SEATTLE,    Washmgton.    Campus    U.4^  $145  869 


6/12/46  •       3 

COMPtETING     PtANS 
WAREHOUSE  Est.    cost.    $100,000 

SACRAMENTO.       Sacramento      Co 

Calif.  16th  &  A  Sts. 
Construction  of  warehouse  for  build- 
ing materials. 
Owner— Pacific  Coast  Aggregates,   % 
Mr.    Piper.    16th    &    A    Sts.,    Sacra- 
mento 
Plans   by  owners  Engineering   staff. 
Bids    will   be   asked    upon    comple- 
tion of  plans. 


of  Washington. 
Construction      of 
building. 


civil     engineering 


Stockton  Ave..  San  Jose; 
i  CIVIL    ENGINEERINa    rtttt  r»TT\rf- I      *^'  ""  Carpenter,  Sacramento,  Unit!      Erbentraut   &    Summiers,    696    Pen- i 
'SEATTLE.    WR.<,hm^n^    r'oiT:^    ^l^'  578.150;  Unit  4.  $74,086;  Units  1  and  ! nsylvanla  St,  San  Francisco;  1 

Wells     P.     Goodenough,     39     Wells  I 
Ave.,    Palo    Alto. 

M.   J.   King,   Inc.,  231   Franklin   St,  I 

San    Francisco.     ,  | 

Barrett    &    Hllp.    918    Harrison    St.  I 


Electrical  Work 
Ed   Pierce  Electric   Co.,   711    Marin 
St..   Vallejo.   Unit   1.   $21,648;  Unit   4. 


owner. 

Bids  will  be  taken  as  follows: 
(1)  1  pole   25-ft.    remove   and    rein- 
stall ; 
(2)2^poles    35-ft    furnish    and    in-       ^-^^^ ^......    ^..^.,    .e- ,     ue,    Monte   Electric    Co..    Oakland,    San   Francisco; 

(3)  4  anchors  exclusive  of  guy  wire  I  A^-chitects-Bebb  &  JoAes.   715  Hoge   ^"IV'/Sv^Si  ^''^  ^*  ^^^^^^^  ^"^^^Jt^s?'    ^^    ^*''^*'    *^^    ^*"^    ^^■' 
furnish  and  install-  i     Bldg.    Seattle.  ^  f°**  *'  f  ^•^®-    .    „  iPrancisc; 

L.    H.    Leonardi   Electric    Co.,    San  j      L*w    Jones 


Owner-Regents     of     the    Unlversltv    •oo«.^*'lV°;    ^""   ^'   ♦21.648; 
of    Washington.    Hen^    Bldg.     se^  :  »23,649 :  Units  1^  and  2,  $45,197. 


t 


UMEKTm  (  CIEH  LIMIEI  CO. 

!  Wholesale  and  Jobbing  Yards    • 

II.UMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 
I  PONDEROSA  -  SUGAR  PINE 


Sir    Francisco 
1800  ARMY   STREET 
^Twater  1300 


OrfklanJ 
2001    LIVINGSTON    STREET 
KEII09  4-1SM 


San 


(4)150   secondary  rack.   2-wlre    fur-  General    Work  i.^^-  ^,   ,.  ,.  ,    .„„.v„„„^    ,     .  ; 

nlsh  and  Install;  '  Strand  &  Sons,  3939  University  Way,  i?,^^r.\yj|"  V  *^?I^ S '  SS*^„^'  «22.-  \ 

(5)  50    service  switches    30A.    2PSM.        Seattle   $394,700;  \      J^Jy  ^     c.   u^"*^  *r>  *^8'^29.  . 
WP  furnish  and  install;                ; Sound    Construction    &    Engineering  ! uiffV   St  m?.%"t^u  f 'toA^*   J5°?M 

(6)  89  ruby  lights,  fnmish  and   in-L?°-   Seattle  $398,235;                             ' ? and  4   M9  ifii         '  ^'  '^^'^^^  ^""^  ' 
stall;  Sellen  Construction  Co.,  Seattle,  $414.-  ;     *"**  *'  ^^•^^- j 

(7)  11.500  lin.  ft  trenching  and  back- '     ^^-  '  ' 
filling  for  underground  conduit; 


Construction    Co.. 
Terra  Bella  Ave.,  San  Jose. 


966 


14-17— PUBUC   BUILDINGS! 


STEE  LFORM  S 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGINO  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

664  Harrison  Sfreef       DOugias  5583       Son  Froncisco 


Electric   Work 


(8)  3    underground   pull    boxes    fur- i  ^^"*'"  Electnc  Co.   952  E.   Seneca    1^-13 


nish  and  Install; 
(9)  6500   Un.    ft.    %-in.    underground 


Seattle.  $26,570;  i 

City  Electric  &  Fixture  Co.,  Seattle, 
$29,129; 


INDUSTRIAL 
BUILDINGS 


conduit,  trenchlnp   and   backfill-    va^  c    aV^tj  t:,., 

inR  excepted,  furnish  and  install;  i^*"  ^-  ^?"«"ry'  ^dmons  $29,252. 


6/12/46  .3 

WORK    UNDER    WAY 
STORAGE    ADDITION 

Est    cost,    $100,000 
SANTA    CLARA.     Santa    Clara    Co. 

Calif. 
Construction    of    concrete    and    wood 

frame  storage  bin  addition  (50x200) 
Owner— Santa  Clara  Walnut  Growers' 

Association,    1777   Lafayette,    Santa 

Clara. 
Structural    Engineer   —    Preston    M. 

Jones.  2514  Woolaey   St.,   Berkeley. 
Contractor  —  Younger  Construction 

Co.,  575  Mission  St.  S.  F. 

Work   has  just   started. 

6/12/46  ••     jt 

BID    OPENING    POSTPONED 
UNTIL  JUNE   12,  2  P.    M. 
AUTO  SALES  BUILDING 


Plumbing   &    Heating 


(10)  4200  lin.  ft.  1-in.  underground 
conduit,  trenching  and  backfill- 
ing excepted,  furnish  and  install : 

(11)  1500  lin.  ft.  1^-in.  underground 
conduit,  trenching  and  backfill- 
ing excepted,  furnish  and  Install : 

(12)  5400  lin.  ft  1%-in.  underground 
conduit,  trenching  and  backfill- 
ing excepted,  furnish  and  install : 

(13)  2800    lin.     ft.     14-in.     conduit     ou 
poles    or    in    buildings,    furnish  *  SCHOOL  BUILDING 
and  install: 

(14)  600  lin.  ft  «ii-in.  conduit  on  poles 
or  in  buildings,  furnish  and  In- 
stall ; 

(15)  34,000  lin.  ft.  wire.  No.  8  WP  on 
racks,  furnish  and  install ; 

(16)  7200  lin.  ft  wire.  No.  12  RC  in 
conduit,  furnish  and  Install - 

(17)  10.000  lin.  ft.  cable,  2  Cond.  No. 
12  R  and  L  In  conduit,  furnish 
and  Install: 

(18)  1  lump  sum  miscellaneous  boxes, 
connectors  and  fittings,  furnish 
and  Install. 


6/12/46  i 

STEEL  CONTRACT  AWARDED 
PROCESSING   PLANT 


12 


University  Plumbing  &  Heating  Co.  I  Tj'ati„o*<»H  ^«o*    .cAnnnA' 

3941  University  Way,  Seattle.  ^$137.-' Ipi^^sANTON'rifrnldr  Co.'^^^?!?  ! 

Wenzler  &  Ward.   Seattle  $143  329-      |^0"«t7»c"on  of  the  Elliot  processing! 

Navarre    Pluming    &    Heating    Co         P'*"^'   concrete  bunkers   with  steel 

Seattle  $145,950  "e^ung    Co..  j      superstructure,     concrete     tunnels,  j 

I     twin    conveyor   lines,    capacity   600 ; 

~  I     tons  per  hour.  j 

6/11/46  g  -Owner  —  Pacific  Coast   Aggregates, 

BIDS    REJECTED  {      Inc..  85  2nd  St..  San  Francisco.  ' 

I  Engineering:  j 

REDLANDS.   San   Bernardino  Coun-  i     ^      Conveyor  Co..  of  Los  Angeles 

ty,  Calif.  ~     ~ 

Construction 


6/12/46  ••     15! 

BIDS  WANTED— TO    BE   OPENED    I 

JUNE  20,  11   A.  M. 

PAINT  WATER  TOWER  j 

ALAMEDA,  Calif.  U.  S.  Naval  Air  I 
Station.  i 

Painting  of  elevated  water  towers  '■ 
and  radio  masts,  involving  clean-  ' 
ing,  touch-up  with  red  lead  paint  I 
and  painting  of  structural  steel  and  ) 
exterior  plates  of  three  elevated  j 
water  towers  and  two  radio  masts ;  ' 
Spec.  17787. 

Owner— Bureau  of  Yards  and  Docks,  • 
c/o  Public  Works  Department,  12th 
Naval  District,  Room  A-103  Federal  [ 
Office     Bldg.,     Civic     Center,     San  i 
Francisco. 


■ON  DS  WARRANTS 

ASSESSMENT    DISTRICTS 

See   us  regarding   Improvement   District  jobs.     We   handle  coUcc- 
tioas;  buy  Warrants  or  Bonds  on  all  1915  or  1911  A«  Diitnctt. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

5191  CALIFORNIA  STREET     -     SAN  FRANCISCO  4 


2.  Donald  R.  Warren  Co..  417  Mar-  I     Specifications   obtainable  from   the 
ket    St.,    San    Francisco.  i  Public     Works     Department,     Design 

3.  Corner's  engineering  staff  Section.  Room  A-119.  Federal  Office 
Concrete  Work— Erbentraut  &  Sum-    Bldg.,  San  Francisco,  upon  deposit  of 

mers,  696  Pennsylvania,  San  Fran-  |  check  or  postal  money  order  for  $10, 


of    two-story     6-class- 
room,  frame  and  stucco  school  bldg. 

Owner— Mission  School  District.  Red- 
lands. 

Architect— Kistner,  Curtis  &  Wrieht  '     ^^^^°  ^^  $165.000'for  concrete  work,  i  payable  to  Chief  of  Bureau  of  Yards 
Architects  Bldg.,  816  W  5th  Street'  !  ^*®^^  Work— Western  Pipe  and  Steel  [  and  Docks 


Los  Angeles. 

Bids  received  May  31  were  rejected 
as  being  excessive. 
Complete  bids   were: 
T.    A.    Stanfield,    San    Bernardino. 


Co..  200  Bush   St,  S.   F.,   awarded 

contract  for  steel  work  at  the  price  i  ••  ■■  •—■  — 

per  ton  for  steel  or  approximately  I  22-26-^RElSIDENTIAL 
$180,000  *-^»*#^— .1  .  Bj-m^ 


I 


6/12/46 


$106,067.62. 

Arthur  Pinner.   Jr,   $114  900  i  STEEL    CONTRACT    AWARDED 

Haddock-Engineers,    Ltd.,    $125,793.  '  MANUFACTURING    PLANT 


12 


I 


BUUDINGS 
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6/12/46 

TO    START   WORK 

Estimated   c^'st."  $250,000  i  RESIDENCES  Cost  $403,000  j 

SANTA     CLARA     CO.,  Calif.     Field  ! 

Calif.                                                            j     Drive,  Moreno  Drive.  Bruce  Drive.] 

Cost    *30  000  !  Construction    of    the    Kerlinger   con- '      ^"»s    Road.  j 

F^'irf^    bmn'ch,^5277i^^'^^^^'    ^^^^^^  Co-    NevadsL            i      ^^ete      Ingredients      manufacturing  !5^on_st5i^ction  of  56  residences.  { 


i  6/11/46 


SAN   FRANPT^n*'"c***f>,*^°^**^^-^iwO"»<    UNDER  WAV 
J5AIN   i-KANCISCO.  Southeast  comer!  ALTER   SANK" 

Geary  and  Parker                                    jAi^rEK   BANK  Uieoo'^^ONOS  APPROVED 

''S^f i>°"  °^  *"^«  «*'««  a"d  repair  | OAKLAND.      AlamSa  To!   ^Cs^.  i GARAGE 

Boulevard    -    Fairfax  branch,    5271  ,  ^„„„.„  „^,          ,          --.    . 

Foothill  Blvd.  Construction  of  new  city  garage  and 

equipment   yard.  j 


2  '  NEAR  TRACY.  San  Joaquin  County,  j ' 


building,  ._.____ 

^0?*'"^'^°'"  ^^''®"^'  3^51  Sacramento  j      FoothllT'Blvd '*"""    "rancn,    ^^'^  j  Construction  of  new^  city '^m^  and  !     Pla"*,    concrete"  bunkers'"  with"  steS  j  O^ner  &  Builder— Coastwise   Constr.! 
bt     San  Francisco.  1  Alterations  and  remodeline  to  fmmP       equipment   yard.  *  superstructure,     concrete     tunnels.  !     Co.,    2499   Middlefleld.   Palo   Alto.      ' 

WoS'^l.'TS.  \   ^??'"'°"    *       bS  bullS.nVto^n^^^^^^^^  of    Sparics.    City    Hall.L^P*^"y   ^00   tons   per  hour  I 

Wolford,  68  Post  St,  San  Francisco.  !      heating    vault   work  "-"'co.  j     sparks.  ^  *  I  Owner  —   Pacific   Coast   Aggregates  ^/ 12/46  -26 

t^Tt^u.V^f^^^''^   figured   by   a  se-  j  0^^'ner-Capital  Co.,  T  Powell  Street,',  f  ^^  ^"y  approved  a  proposal  Junei^^"*^-  ^  2nd   St.  San   Francisco, 
lected  list  of  contractors.  |      gan    Franci.sd^j.  iLo^^^"*"   ^^"^«   '"    ^he  amount   of  I  ^^^ne^^ing : 

«ld    opening    date    postponed    from  I  Plans  by  owner.                                            ■$30,000  to  finance  above  construction  !     ^-     Donald  R.  Warren  Co,  417  Mar- 
*^"°*  ^^- [Construction  h>'  da vs   work.  L/ii/^«  

Ii:::::: ^   !    /^^  -PP—l  was  recently  grant-  rP^^^^'pARlNG    WORKING  ' 

f  Xr  {DRAWINGS 


FLUORESCENT 

WALNUT  8900 


FLUORES€ENT  PRODUCTS  CO 

t»25  ,g|l^|Ell   fiATI    »VE..  SAM    FBAhClSCO 


Insulating  Boards 

asbestos-cement  boards 
hard  boards 


6/12/46  .  4    I'Si^T^^*,        ^^*-    ^°«*^'    »26.000 

PERMIT    GRANTED  jB^RKELEY,  Alameda  County,  Calif. 

OFFICE  BLDG.,       Est  Csot.  $136,000  U  ^*?'^™"  "^*y- 

RENO.     Waqhoe     Cn  N«.v«H«      mi  I  ^Obstruction   of  first  unit  of  l-story  i 


ket   St.  San   Francisco. 
2.     Owner's   engineering  staff. 

Concrete  Work — Erbentraut  &  Sum- 
mers. 696  Pennsylvania,  San  Fran- 
cisco, awarded  contract  on  cost- 
plus  basis. 

Steel  Work— Western  Pipe  &  Steel 
Co.,    200    Bush    St,    S.    F.    awarded 


6/12/46 

SITE  SELECTED 
1  SUBDIVISION  Est  Cost  $9,500 

j  SAN  LEANDRO,  Alameda  County. 
j  Calif.  Area  approximately  at  136th 
I  Ave.,  south  to  138  th  Ave.,  and  In 
\  vicinity  of  Bancroft  and  Midway 
I     Aves. 

I  Construction   of  115-unlt   subdivision. 
I  Owner— C.    H,    McEntyre.    Insurance  } 
Bldg..  Oakland.  1 

Work  Is  expected  to  get  under  way  ' 


RENO,     Washoe     Co.,     Nevada.     511!  ...     . —  --«w»  ■  — .    -  -   — .     ,..,      -  i.«  .    ^  j- 

'     cone,   block  and    steel   frame  store  '     contract  for  steel  work  at  the  price  :  within  from  60  to  90  days,  depending 


South  Virginia. 
Construction'of  showroom  offices  and 

automobile   agency  building   (lOOx- 

160x27)  full  basement 
Owner — Signal     Oil     Co..     %     Gerald 


building. 
Owner— Withheld. 
Architect — Thomson  &  Evans   1308  E 

38th    St,   at  Park    Blvd..   Oakland.' 


WESTERN 
ASBESTOS 


-  />■  *^  o  n 


MPANY 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 

STRUCTURES 

INCORPORATE 

220  Mootgomery  SL 

Sui  FnndMo  4,  Cafif . 

YUkDii0407 

8ACRAMENTO  OFFICE 
1«14  atli  St^-'Pfwne  Sac  3K43 


per  ton  for  steel  or  approximately  '  upon    availability   of    building    mate 
$70,000. 


rials. 


For  Sale 

(Due  to   III  Health) 

Half  orFuU(?)Interortin 

ACTIVE 

General  Biuldmg 

BUSINESS 


Om  $250,000  Under 
Contract  or 
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PREPARING     WORKING 

DRAWINGS 

FACTORY  BLDG.  Cost,  $100,000 

i  LOS  ANGELES.  2801  S  Main  St 
I  Construction  of  two-story  factory 
I  building,  reinforced  concrete  walls 
j  and  floors,  comp.  covered  roof,  steel 
j  sash,  glass  blocks,  toilets,  overhead 
I  doors.  109xl20-ft  area. 
I  Owner — Academv   Sportswear  Co. 

Architect— Arthur    Froehlich,    367    S. 
I     Robertson    Blvd..    Beverly   Hills, 
t  - 


2S 


1   2  i  6/12/46 

COMPLETING    WORKING 
I  DRAWINGS  • 

APARTMENT  ADDITION 

Est.  cost  $6,000;  j 

SAN   FRANCISCO.   Calif..   Green    St  i 

Construct  three-room  apartment  ad-  j 

dltlon   to   existing   building,    frame , 

exterior,  wood  walls.  | 

Owner— Withheld  ' 

Architects — DeMartini 

Market  St,  9.  F. 


ft     Igaz,     785 ! 


$3S,000Cash  Handks 

Principals  Only 

Reply  Box  69 
c^'o  DaOy  Pacific  Bidd 


0/12/46  •  26' 

1  0    PREPARING    PLANS  ' 

;  COTTAGES  i 

DALY  CITY.   San   Mateo  Co..  Calif. 


; 6/11/46 

I  COMPLETING   PLANS 

(LABORATORY    ADDITION 

I  Approx.   Cost   $150,000 ;   equip.   $90,000  '  Construction  of  6  5-room  frame  and 

j  PASADENA    Los    Angeles   Co.,    Cal.       stucco  cottages. 


1201    California    Street 
(Three-story   two   basement   addition. 


AMERICAN  DRAFTING 
SERVICE 


STRUCTURAL  and  MECHANIJAL 


J 


Plans  for  HomM,  Altsrations,  Eto. 


SM9  MISSION  STBEBT 
MlMkm  1M7 


Owner  A  Builder — Huber  Construc- 
tion  119  Vale  St.   Daly  City. 

Plans  by  B.  K.  Dobkowltz.  425  Mon- 
terey Blvd..  San  Francisco. 


2  • 


6/12/46 

WORK  UNDER  WAY 

SUBDIVISION  i 

BURLINGAME.   San   Mateo   County. 

Calif.    62-acre    site   running    from' 

Skyline  Blvd.  and  along  Hillside  Dr  ' 
Construction  of  126-unit  sulxlivision.  i 
Owner— Firm  of  California  Construe-  \ 

tors.  Inc.  Davis  and  Clifton  Bide . 

BurUngame.  * 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320*  SWING 

• 

SOOM  LENGTH 
AS  DESIRED 

Wlli  molie 

CllCHI9»S   to 

fait  your 
specific 

reqairemeiifs 


^yy  , 


m 


WILL-BURR  EQUIPMENT  CO. 

*41  Olliw  $♦..  tftolty    -    ftea*  Ua4*cap«  533W 


a8j'i:Mi'^ffia'»%.'L 


*r-^--" 


^»TX>NESDAY.  JUNE  12.  1946 


AILY    PACIFIC    BUILDER 


6/12/48  ••2  2 

BIOS  WANTED— TO   BE  OPENED 
JUNE  18,  2  P.  M. 
CONVERT  BARRACKS 
FAIRFIELD,  Solano  Co.,  Calif,  Fair- 
field-Suisun  Army  Air  Base 
Conversion    of    BAT    barrack*,    TOO 
and  BOQ  type  officers'  quarters  to 
officers'  apartments;  Spec.  1235 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento. 
Plans  by  engineering  department  of 
owner. 

The  work  Involves : 
(1)  4    each    convert    one-story    BOQ 
type    concrete  officers'    quarters 
into  six  apartments; 
<2)  7    convert   two-story   BOQ   to   12 

apartments ; 
<3)  15    convert    one-story    TOQ  type 
wood  frame  officers'  quarters  to 
eight  apartments; 
<5)  26   convert   one-story   BAT   type 

barracks  to  two  apartments; 
(6)  1  each  convert  west  end  of  one- 
story  BAT  type  barracks  to  one 
apartment; 
<7)  lump  sum,  water  service  for  BAT 

type  barracks; 
<8)  lump  sum  sewer  service  for  BAT 
and  TOQ  type  buildings. 
The     following    contractors    have 
taken  out  plans : 

Moore,    Moore   Sc   Rublno,   3311    N. 
Sutter  St)  Stockton. 

Trewhltt-Shlelds  &  Fisher,  Pacific 
fiouthwest  Bldg.,  Fresno 


^|VlNGl_^NSTRSCTIOM  REPORTS 

••2  2        hall.    refumiah<n<r   «*    ..~>-.„ .    w_^-.- !,«-,,  „.      .  ^^^    ^"^"     ^"      ^^ 


PAGES 


^d  w^  *^         '^"^'   ^'^<^  h^5'  "e  on  file  for  examination  at 

OwSpr_TV?'  T      w    T  IKK  ,  °"'*=*  °'  DAILY   PACIFIC   BUlLD- 

Ow^e^-Dr.  J.    H.  Ubbey.  c/o  archi-  JER,  465  Tenth  St,  San  Francisco. 

Architect— Mrs    EUzabeth  H.  Wltkln, '  6/12/46 


2712  Shasta  Rd..  Berkeley.  j  BIDS  OPENED 

Contractor-Henry  Ratto.   416  Ninth  "''feNED 


3  4 


St,    AnUoch. 


LOW   BIDDERS 

MOVE    HOUSING   UNITS 
COTTAGE    GROVE,    Oregon. 


SACRAMENTO,  Calif.  —  Mitchell 
Diamond  Drill  Co.,  77»  Bryant  St, 
San  Francisco,  at  |3110,  submitted 
low  bid  Jtme  11  to  the  U.  S.  Bngl- 
neer  Office,  Wri^t  Bldg,  Sacra- 
mento, under  Spec.  1228  for  core  drill 


lin  Heists  Housing  Area  nr.  Van-  '  to  Prosser  Reservoir. 

The  work  involves: 

(1)  mobilization  and  demobilization; 

(2)  100  lin.  ft  overburden  drilling; 


couver.  Wash.,  to  the  Dorena  Dam 

Housing  Area,  approx.  8  miles  east 

of  Cottage  Grove;  Inv.  No.  36-020- 

46-401. 
Owner— U.    S.    Engineer    Office,    628 

Plttock  Block,  Portland. 
Low    Bidder— Hal vorson    Constr.    Co. 

and    Howard   Halvorson,    Box    468, 

Salem,  Ore. 

Second  and  third   low  bids  were: 

Tauf   Chameski,    Leaburg,    $63,222. 

Daley   Bros.,    San    Francisco,    |69,- 
446.16. 


4  0 


6/12/46 
NOTICE 

MARIN  COUNTY.  Cali£.-A  repre- 
sentative  of  the  district  office  of  the 
State  Division  of  Highways  will  meet 
prospecUve  bidders  for  the  proposed 
project  in  Marin  County  (IV-Mrn-l- 
D,C,A),  for  which  bids  are  to  be  re- 
ceived in  Sacramento  on  Jun«  2« 
1946.  ^ 

Said  representative  will  meet  pros- 
pecUve bidders  at  Waldo  intersection 
near  Standard  Oil  Station  on  Tues- 
day, June  18,  1946,  at  2  P.  M. 


ft   drilling   NX   core  In 
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SITE  SELECTED 

ALAMEDA   County,   Calif,    south   of 
San     Leandro,     approximately     100 
feet  south  of  148th  Avenue  to  Hes- 
perian    Blvd.,    and    from    E.    14th  j 
St.,  to  the  Western  Pacific  tracts  i 
with   exception   of   land  at  site  of ! 


Guy  E.  Hall.-1326  30th  St.  Bakers-  j  Co?s?ruft^S^f  204-unit  subdivision. 


field. 

Lk    H.    Hansen    &   Sons,    313   Palm 
Ato..  Fresno. 

James  L  Barnes  Construction  Co., 
Ml  Russ  Bldg.,  San  Francisco. 

Barrett   &  Hllp,   918  Harrison    St. 
San  Francisco. 

Central  California  Construction  Co., 
Inc..  116  Erie  St,  San  Ftandaco. 

Clinton  Construction  Co.,  923  Fol- 
«om  St,  San  Francisco. 

Louis  C.  Dunn,  Ina,  799  Monadnock 
Bldg.,  San  Francisco. 

Smplre  Construction  Co.,  Ltd.,  344 
Harriet  St.  San  Francisco. 

Dinwiddle    ConstrucUon    Ca.   Inc., 
210  Crocker  Bldg.,  San  Francisco. 

Engineers,  Ltd.,  225  Bush  St,  San 
Francisco. 

Brbentraut  &  Summers,  696  Penn- 
sylvania St,  San  Francisco. 

E.  T.  Haas  Co.,  Box  411.  San  Mateo. 

Alfred  J.  Hopper  Co.,  243  Langton 
St.,  San  Francisco. 

Peter  Klewit  Sons  Co.,  442  Post  St, 
San  Francisco. 

M.  J.  King,  Inc.,  231  Franklin  St, 
San  Francisco. 

Robert    McCarthy   Co.,    1060  Klrk- 
ham  St.,  San  Francisco, 

Theo  G.   Meyer,  200  Quint  St.  San  i 
Francisco.  : 

M.  &  K.  Corp.,  200  Financial  Center  ' 
Bldg.,  San  BYancisco.  ! 

Moore  &  Roberts,   693  Mission  St,  | 
San  Francisco.  I 

Standard  Building  Co.,  1500  Judah  ' 
St..  San  PYancisco. 

Wagner  &  Martinez,  181  South  Park, 
San  Francisco. 

Baruch  Corp.,  625  S.  Olive  St,  Los 
Angeles, 


and    153 


j     51    two-bedroom    homes 

three-bedroom   homes; 
Owners— Beckett    &    Federtghl, 

Franklin  St,  Oakland  &  C.  H.  Mc 

Entyre,   Insurance  Bldg,   Oakland. 

Work  Mdll  get  under  way  immedi- 
ately. 


(3)  350   lin 
rock; 

(4)  90  lin.  ft   casing  or  pipe  left  In 
hole; 

(5)  100  lin.  ft  reaming; 

(6)  500  lin.  ft  cementing  and  drilling 
out  cement; 

(7>  5  each  drill  setups  for  NX  holes 
in  rock. 
Total  bids  follow: 
(A)  Mitchell  Diamond  Drill  Co,,  $3110, 
(B>  Frank    L    Howard    Engineering 

Co,,  Los  Angeles,  $4963. 
(C)  Processed  Diamond    Bit   &   Tool 
Co.,  Inc.,  San  Francisco,  $5923.50. 
Engineer's  estimate,  $6285. 
Unit  prices  follow: 

(A)         (B)         (C) 

(1) $120.00    $180,00     $250.00 

(2) 5.00  9.00        12.50 

(3) _. 4-50  9.00        10.00 

(4) LOO  1.20  1.65 

1(5) _..        2.00  4.60  3.60 

1441    (6) 1.60  2.00  3.50 

15.00        50.00 


6/12/46 

CONTRACT   AWARDED 


4  0 


LYON  COUNTY,  Nev.— A.  A.  Teis- 
lau,  1220  Eastshore  Highway,  Berke- 
ley, at  $238,624  (using  corrugated  gal- 
vanized sheet  metal  culvert  pipe) 
awarded  contract  by  Public  Roads 
Administration,  Charles  C.  Morris 
division  engineer,  720  Phelan  Bldg.,' 
San  Francisco,  for  approximately  2.289 
miles  construction,  Project  Nev.  FH- 
6-A,  Dalzell  Canyon,  Toiyabe  Na- 
tional Forest,  Lyon  Coimty,  Nev. 


4  0 


(7) „..     110.00 


Ei^ineering  Section 
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iCONTRACT   AWARDED 

I      PLACER  COUNTY,  Calif 


83 


Fred  D 

Kyle.  714  W.  Olympic  Blvd.,  Los  An-  i 


R   J.  Daum  Construction  Co.,  6803 
West  Blvd.,  Inglewood. 

George  A.  Fuller  Co..  408  S.  Spring 
St,   Los  Angeles.  , 

Myers    Bros.,    3407    San    Fernando  '  p'®^'    **    $177,730.    awarded   contract 
Rd..  Los  Angeles.  l^y  *"«  Public  Roads  Administration. 

William  P.  Neil  Co.,  Ltd.,  4814  Loma   PiJl*'"'®^  ^'  ^^''^s-  division   engineer, 
Vista  Ave.,  Los  Angeles.  : '^"  Phelan   Bldg.,  San  Francisco,  for 

Robert    E.    McKee,    4700    San    Fer-  ■  construction     of    bridge    over    north 
nando  Rd.,  Los  Angeles.  ll?F^    ^L    "diddle    fork    of    American 
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BIDS  OPENED 

SAN  MATEO  COUNTY,  Calif.— 
I  Peter  Sorensen,  927  Arguello  St,  Red- 
Iwood  City,  at  $39,984.45,  submitted 
!low  bid  to  the  Public  Utilities  Com- 
j  mission.  Room  287  City  Hall,  San 
I  Francisco,  under  Water  Department 
j  contract  No,  423  for  replacing  diver- 
sion flume,  San  Mateo  dam  No,  2, 
The  work  involves: 

(1)  lump  sum,  remove  existing  tim- 
ber structures; 

(2)  440  cu,  yds.  unclassified  excava- 
tion; 

(S)  180  cu.  yds.  place  earth  fill ; 

(4)  55  cu,  yds.  concrete  for  elevated 
conduit ; 

(5)  120  cu,  yds,  concrete  for  other 
structures ; 

i    (6)  21,000  lbs,  reinforcing  steel; 
I    (7)  606  lin.  ft  furnish  and  lay  30-ln,  i 
I  centrlfugally     spun     reinforced 

concrete  pipe; 

(8)  30  Iba  furnish  and  install  30  lbs. 
copper  water  stops  and  bronze 
bolts; 

(9)  3300  lbs.  furnish  and  install  gal- 
vanized corrugated  nipple  cul- 
vert pipe; 

(10)  2000  ft  b.m.  furnish  and  install 
redwood  lumber; 

(11)  4200  lbs.  furnish  and  install  steel 
pipe  hand  railing  and  miscel- 
laneous steel  worlt 

Total    bids   follow: 

(A)  Peter    Sorensen.   Redwood    City, 
$39,984.45, 

(B)  W.     Lenkeit     &    Chanmac.     San 
Francisco,   $41,920.    . 


Ave. 


and 


6/12/46 

BIDS   WANTED 

SACRAMENTO,  Calif,— UntU  June 
21,  5  P.  M.,  bids  will  be  received  by 
the  Sacramento  City  Council,  City 
Hall,  for  Improvement  of  6th 
Terrace. 

The  work  involves: 

(1)  87    lin,    ft    concrete    curb 
gutter  to  remove; 

(2)  4901  cu,  yds.  excavation - 

(3)  5  cu,   yds,  fill; 

(4)  110    sq.    ft    asphaltic    concrete 
pavement  to  remove  and  replace ; 

(5)  16  street  monuments; 

(6)  2611  lin.  ft  8-in.  VI  sewer  pipe; 

(7)  1054  lin,  ft  6-in.  VI  sewer  pipe; 

(8)  4  8-ln,  VI  flushers  No  15 ; 

(9)  4  6-ln.  VI  flusers  No.  15 ; 

(10)  15    concrete    manholes    to    con- 
struct ; 

(11)  27  gutter  drains  cut  No,  11; 

(12)  2  manholes  reconstruct  to  grade; 

(13)  2  gutter  drains  No.  10  to  reset; 

(14)  1  gutter  drain  No,  11  to  reset; 

(15)  6334  lin.  ft  curb  and  gutter  No. 
13  to  construct; 

(16)  363  lin.  ft  curb  and  gutter  No,  6 
to  construct; 

(17)  30,972  sq,  ft  3^-in,  concrete  side- 
walk to  construct; 

(18)  127  lin.  ft  concrete  gutter  alone 
to  construct; 

(19)  62  lin.  ft  concrete  curb  alone  to 
construct ; 

C20)  88,963    sq.    ft.    5^ -in.    asphaltic 
concrete  pavement  to  construct 
Specifications  obtainable  from  the 
above  office. 


(4)  330,000  sta.  yds.  overhaul; 

(5)  32,000  cu.  yds.  miles  special  over- 
haul of  borrow; 

(«)  930  lin.  ft  furrow  ditches; 

(7)  2300  M  gallons  of  water; 

(8)  lump  sum,  provide  and  maintain 
water  plant  or  plants; 

(9)  581,000  cu.  yds.  concrete; 

(10)  90,000  lbs.  rehif  orclng  steel ; 

(11)  0.6  M  ft  b.m.  tmtreated  timber; 

(12)  2184  Un.  ft  corrugated  galvan- 
ised sheet  metal  culvert  pipe; 

(13)  152  lin.  ft  remove,  clean  and 
stockpile  sheet  metal  culvert 
pipe; 

(14)  20  lin.  ft  corrugated  galvanized 
metal  plate  arch  culvert; 

(15)  81  cu.  yds.  loose  riprap; 

(16)  330  cu.  yds.  derrick  placed  rock 
retaining  walls; 

(17)  18  drop  Inlets; 

(18)  11  steel  inlet  covers; 

(19)  2  welded  steel  gratings ; 

(20)  48  right-of-way  monuments ; 

(21)  45  timber  culvert  markers ; 

(22)  7090  lin.  ft  barbed  wire  fence; 

(23)  4  metal  gates; 

(24)  114  timber  guide  posts. 
Specifications   obtainable  from  the 

above  office  upon  deposit  of  $10. 
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•/12/46 

BIDS  WANTED 
SOLANO    COUNTY,    CaUf .  -  Until 

bv^K^'l  F  ^  ^***»  ^1'  b«  received 
by  the  Solano  County  Board  of  Su- 

K^,"?  ^^^"'^^y  *='***•  Courthouse. 
nTi^^^,  '.*"■  *«»P«>vement  of  streets 
near  Vallejo. 

The  work  Involves:      I 

^V  **2  *^"-  yds  excavation  ; 

(2)  1521  tons  crusher  run  base; 

(3)  30,000  gallons  apply  water;' 

(4)  6.6  tons  liquid  asphalt  SC-1; 

(5)  15.8  tons  liquid  aspi}alt  SC-6; 

(6)  176  tons   rock  screOnines.   ^t'-in 
to  %-ln.;  s  .    :»  m. 

(7)  63  tons  medium  screenings.   \- 
in.  to  No.  6;  »  •   ts 

(8)  40    tons    fine 
to  No.  10; 

(9)  82  lin.  ft  18-in.  reinforced  con- 
crete pipe; 

(10)  4  catch  trasins.  ' 

Specifications  are  obtainable  from 
County  Surveyor  John  It  Bumham, 
Courthouse,    Fairfield,    u|pon    deposit 


4  0 


screehlngs,    ^-In. 


4  0 


4  0 


(C)  R  G.  Clifford,  South  San  Fran- 
cisco, $42,275. 

(D)  J.  H.   Netherton,  Stin   Francisco, 
$57,055.25, 

Unit  prices  follow: 

(A)         '   (B)  (C)  (D) 


6/12/46 

BIDS  WANTED 

ELKO   COUNTY,  Nev,— Until   July 
2,   2:30   P,   M.,   bids   will   be   received 
by  the  Public  Roads  Administration. 
Charles   C.   Morris,   division   engineer, 
720  Phelan  Bldg.,  San  Francisco,  for 
(4.464  miles  constructing  Project  Nev.- 
HF-18-H,    Owyhee    River.    Humboldt 
National  Forest,  Elko  County,  Nev. 
The  work  involves : 
(1»  98,000  cu.  yds.  unclassified  exca- 
vation ; 
(2)  2100  cu.  yds.   unclassified   exca- 
vation for  structures; 
(3t  26,000  cu.  yds.  unclassified  exca- 
vation for  borrow; 


6/12/46  ••     4  0 

BIDS  WANTED 

YUBA  COUNTY,  Calif— Until  July 
2,  2  P.  M,  bids  will  be  received  by 
the  Public  PUwids  Administration. 
Charles  C.  Morris,  division  engineer. 
720  Phelan  Bldg.,  San  Francisco,  for 
2.443  miles  constructing  Project  FH- 
Calif.-25-B.  Nevada  City-Downieville, 
Tahoe  National  Forest,  Yuba  Coimty. 

The  work  involves: 

(1)  25  acres  clearing  and  grubbing; 

(2)  185  cu.  yds,  stripping  top  soil; 

(3)  206,000  cu.  yds.  unclassified  ex- 
cavation ; 

(4)  1400  cu,   yds.  unclassified  exca- 
vation  for  structures ; 

(5)  18,100  cu,  yds,  unclassified  exca- 
vation for  borrow ; 

(6)  425,000  sta.  yds,  overhaul; 

(7)  43,000  cu.  yds,  miles  special  over- 
haul of  borrow ; 

(8)  4280  M  gallons  watering; 

(9)  lump  sum,  provide  and  maintain 
water  plant  or  plants; 

(10)  46  tons  cutback  asphalt; 

(11)  31  cu.  yds.  concrete; 

(12)  1100  lbs,  reinforcing  steel; 

(13)  2604  lin,  ft  corrugated  galvan- 
ized sheet  metal  pi|}e; 

(14)  6  culvert  pipe  elbows; 

(15)  262.5  Ihi,  ft  105- in,  metal  plate 
culvert; 

(16)  834  lin.  ft  remove,  clean  and 
stockpile  for  relaying  salvaged 
culvert  pipe; 

(17)  210  cu.  yds.  derrick  placed  rock 
retaining  wall; 

(18)  46  lin.  ft.  perforated  pipe  under- 
draln; 

(19)  10  drop  inlets;  » 

(20)  10  steel  Inlet  covers; 

(21)*6  embankment  spillway  inlet 
assemblies ; 

(22)  50  sq.  yds.  belted  rubble  gutter; 

(23)  14  right-of-way  monuments; 

(24)  2  concrete  maintenance  marker 
posts ; 

(25)  30  timber  culvert  markers; 

(26)  9000  lin.  ft.  barbed  wire  fence; 

(27)  4  gates; 
(28 1  70  timber  guide  posts. 

Spe<:ifications    obtainable  from    the  i 
above  office  upon  deposit  of  $10.  ! 


6/12/46 

BIDS  WANTED 

SACRAMENTO,  Calif.-i-Until  June 
21.  5  P,  M,  bids  will  be  received  by 
the  Sacramento  City  Council,  City 
Hall,  for  improvement  of  Blast  Sac- 
ramento Terrace  Units  1  and  2, 

The  work  involves: 

(1)  1  18-in.  tree  to  remove; 

(2)  625  sq.   ft   oil  macadam   to   re- 
move; 

(3)  50   lin.   ft.    curb   and   gutter   cut 
No.  12  to  remove; 

(4)  225  sq,  ft  S^-in    colncrete  side- 
walk to  remove; 

(5)  13,441    cu.    yds,    excavation  and 
grading ; 

(6)  240  cu.  yds.  fill  grading ; 

(7)  806  Un,  ft  10-ln.  VI  sewer  pipe ; 

(8)  6340  lin,  ft  8.tn.  VI  sewer  pipe; 

(9)  1333  lin,  ft  6-in.  VI  sewer  pipe; 

(10)  15  6x6x4-in.  VI  pipe  wyes; 

(11)  30  concrete  manholes   complete; 

(12)  13,150  lin.  ft  concrete  curb  and 
gutter  No.  IS  to  construct; 

(13)  1158    lin,    ft    concretie  curb   and 
gutter  No.  6  to  construct; 

(14)  64.630   sq.   ft    concrete   sidewalk 
to  construct; 

(15)  39  street  monuments  in  place: 

(16)  1294  lin.   ft  2x6- in.  Oregon  pine 
j          headerboards ; 
!  (17)  56  lin.  ft  concrete  cUrb  alone  to 
I           construct ; 

j  (18)  6  concrete  manholes  reconstruct 
I  to  grade;  i 

I  (19)  3   8-in.   f lusher  branches  No.    15 
j  Installed ; 

i  (20)  20  1-in.  water  services; 

(21)  221,558    sq.    ft    S^^-in.    asphaltic 
concrete  pavement. 
Specifications  obtainable  from   the 
above  office. 


e/U/4« 

BIDS  WANTED 

SACRAMENTO,  Calif— UnUl  June 
21,  5  P.  M.,  bids  will  be  received  by 
the  Sacramento  City  Council.  City 
Hall,  for  improvement  of  5th  AVe. 
Tracts  No.  1  and  2. 

The  work  Involves: 
(1)  190  lin.   ft   curb  and   gutter  re- 
moved; 

12!  t**  *•■  '*•  drtveways  to  remove; 

(3)  6574    cu.    yda    excavation    and. 
grading: 

(4)  119  cu.  yds.  fill; 

(5)  52  gutter  drains  cut  No.  11  re- 
set: 

(6)  360  lin    ft   6-in  VI  sewer  pipe; 

(7)  23  manholes  to  reconstruct; 
2*^'*«t  monuments  in  place; 

(»)  2800   Un.    ft   concrete  curb   and 
gutter  No.  6 ; 

(10)  1535   lin.   ft.    concrete    curb   and 
gutter  No.  IS ; 

(11)  83.202  sq.  ft  SH-ln.  concrete  side- 
walk to  construct 

(12)  209 J65    sq.    ft    6H-ln.    asphaltic 
concrete  pavement  construct 

Specifications   obtainable  from  ths 
above  office 


6/12/46  4  0 

NOTICE 

MONO  COUNTY.  CaUf— A  repre- 
sentative of  the  district  office  of  the 
State  Division  of  Highways  will  meet 
prospective  bklders  for  the  proposed 
project  in  Mono  County  (IX-Mno- 
40-C).  for  which  bids  are  to  be  re- 
ceived in  Sacramento  on  June  26,  194& 

Said  representative  will  meet  pros- 
pective bidders  at  JuncUon  of  Routes 
40  and  23  at  Cain  Ranch  on  Friday. 
June  14.  1946,  at  11  A.  M 


40 


6/12/46 
NOTICE 

SANTA  CLARA  COUNTY.  Calif  — 
A  represenUUve  of  the  district  office 
of  the  State  Division  of  Highways 
wlU  meet  prospective  bidders  for  ths 
proposed  project  in  Santa  Clara 
County  (IV-sci-5-B,SJ8),  for  which 
bids  are  to  be  received  in  Sacra- 
mento on  July  3,  1946. 

Said  representaUve  wUl  meet  pros- 
pective bidders  at  Junction  of  Stevens 
Creek  Rd.  and  Bascom  Ave.,  near 
the  west  end  of  project  on  Monday, 
June  24.  1946,  at  2  P.  M 

(Continued  on  Pags  Four) 


FOR    SALE 

TIMBERS.  waUbMrds,  plnmbinf, 
pipe,  millworlu  and  oCh«r  bvildinff 
materials.  SALE  PRICES.  Large 
•tocks  of  *Ti«rd  to  get"  items. 

Wire,   write,   or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St     -     VAlencu  077 


BUY  the  BEST  ,  .  ,  BUY  MONARCH 

TILTING  ARBOR  SAW  BENCH 


Thomas   C.   Buck.   1123  E.   Charter  !  ^^^^I'  ^^°^  National  Forest,  Placer,    (1)  $2981.00  $2000.00  $4000.00  $10034.00!  IdQ^I   Mil  FQ  HirHWAV    UITMRni  HT  m     NFV 

ay.   Stockton.  County.   Bridge  is   approximately   500    (2>  7.00         10.00        22.00  9.00  **».»*1  IVIll-i:.^  MIUMWA I ,  MUIVUSULU 1   CU.,  WtV. 


Way.   Stockton.  -      )  County.   Bridge  is   approximately 

C.  E.  Kennedy,  305  E.  Weber  Ave.,  i  ^®®*  ^°^S- 
Stockton.  j 

Lawrence  Construction  Co.,  3020  V   — 

St .   Sacramento.  |  34 DAMS,   RESERVOIRS  & 

H.   W.   Robertson.   2917   T  St..   Sac 
ramento.  ^ 

Stolte,   Inc.,   8451  San   Leandro   St..   ti/io/Ac 
Oak  land  I  °'  l^/'*© 

Johnson,     Drake     &     Piper,     1736'^'°^    °^^'^^° 
Franklin   St.,   OaJcland. 


DREDGING 


34 


COLUMBIA       BASIN       PROJECT 
G.    W.  Williams  Co.,    10  Calif  omla  1  ^Jf^  "  .J'^"?^^"^,  «"b™*"ed    bids 
a,,..n„,ror.,«.  I  June  6  to  the  U.  S.  Bureau  of  Recla- 

mation,   Coulee    Dam,    Wash.,    under 
Spec.    1340   for    preparation    of    con- 


Dr.,  Burlingame 

Carl  N.  Swenson  Co.,  355  Stockton 
Ave.,  San  Jose. 


(2> 

7.00 

10.00 

22.00 

9.00 

(3> 

4.35 

2.00 

2.00 

5.00 

(4) 

109.00 

50.00 

100.00 

80.00 

(0) 

87.50 

70.00 

80.00 

60.00 

(6) 

.17 

.12 

.12 

.08 

(7) 

15.75 

30.00 

14.00 

54.25 

(8) 

.89 

3.00 

4.00 

2.00 

(9) 

.01 

.50 

.25 

.15 

(10) 

260.00 

200.00 

250.00 

150.00 

(11) 

.61 

1.00 

.50 

.15 

39— SEWER5 

a'A.  otto,  i029_H  St..  ^rysvine/lZt^l,^%Z^,^'^^^^,t!^r  -?,?P?^!1'J:° 


M.  R.  Peterson.  Route  1.  Box  1465A.  . 
West  Sacramento. 

James  H.   McFarland.   17  Marcella 
Ave..  San  Francisco. 

M.    A.    Little,    1   Grand   View   Ave., 
San   Francisco. 


Project.  Washington. 
The  work  Is  situated  near  Odair, 
Washington. 


6/12/4  6  ••3  9 

BIDS  OPENED 

OAKLAND,    Alameda   Co.,    Calif.— 
:  The  following  submitted  bids  June  11 


,      J.  G.  Shotwell.  Albuquerque    N    M  '  ^'^  ^^^  ^'^^  °^  Oakland,  Charles  Don, 
USch.    1)    $134,300;    (Sch.    2)    no   bid-    '^"^  ^■'^''*^'  ^'^^  "*'*'  ^'^'^  *^°'^«^''"c^»o» 


(Sch.  3)  $38,300;  total  Sch.  1  and  3, 
M«..«i^  TT  ri'-*^..^^.,  ooiTvc*  o  :$172,e00;  Stipulation:  will  not  accept 
Harold  E.  Peterson.  2917  V  St.,  Sac-  ;sch.  No.  3  without  award  of  Sch.   l! 


ramento. 

Harris  Construction  Co.,  Box  109, 
Fresno. 

A.  Teichert  &  Son,  Inc.,  Box  1133, 
Sacramento. 

£.  B.  Bishop,  Box  325,  Orland. 


of  sewer  on  portion  of  Seminary  Ave., 
between  San  Leandro  Blvd.  and  E. 
14th   St 


2  6 
2  6 


6/ 11/46 

6/11/46 

SUB-CONTRACTS  AWARDED 

RESIDENCES 

SAN  MATEO,  San  Mateo  Co..  Calif. 
Beresford  Village,  100  block  of 
Poinsetta  Ave.,  near  Hillsdale  Sta 


Max  J.  Kuney  Co.,  Spokane,  Wash., 
|(1)  $129,600;  (2)  $76,800;  (3)  no  hid; 
,  total  Sch.  1  and  2.  $206,400;  Bidder 
I  will  not  accept  award  of  Sch.  2  un- 
less  Sch.   1   is  awarded  also. 

J.  A.  Terteling  &  Sons,  Inc..  Boise, 
Idaho  (1)  $147,780;  (2)  $72,000;  (3) 
$60,020;  total  Sch.  1  and  2,  $219,780; 
total  Sch.  1  and  3,  $207,800;  bid  based 
on  Cxovt.  furnishing  free  blending 
sand  pit  within  10  miles  of  Odair; 
"All  or  none" : 

Leo  J.  Lavin,  Coulee  City,  Wash. 
(1)  $130,980; 


Construction  of  27  residences,  five  to  '  ^.^JL'^''  ^*'™^^-  ^^^^'"*'  ^ash.,  (2) 

Ownl/^^^H^^  ^M  ^'U?  '^^  ^^l^.^^-  M.  E.'  Nelson  Constr.,  Co.,  Inc.,  Eph- 
A  cLne  oif"«o^'ir^f  ""^^  ^'^'l"'-;rata.  Wash.  (1)  $172,400;  (2)  $l£).- 
San   M  t  Claremont    St,  ,400;   (3)  $199,700;  Sch.  1  and  2.  $312- 


xtie  work  involves: 

(1)  2038    lin.    ft    21-in.    vitrified  clay 
pipe  sewer; 

(2)  b  manholes  with  cast  iron   tops; 
Ci)  34  each  Y- branches. 

Stolte,  Inc.,  Oakland,  (.1)  $13.83, 
(2)  $172.50,   (3)  $15. 

M.  Perry,  Oakland,  (1)  $7.90,  (2) 
$1.65,  (3)   $6. 

E.  J.  Tobin,  Oakland,  (1)  $9.50.  (2) 
$1.50,   (3)  $10. 

Oakland  Sewer  Construction  Co., 
(1)   $7.98,   (2)  $140,   (3)   $12. 


40—    STREETS  AND 
HIGHWAYS 


HUMBOLDT  COUNTY,  Nev.— The 
Sliver  State  Construction  Co.,  Inc., 
S.  Maine,  Fallon,  Nev.,  at  $165,558.93, 
awarded  contract  by  the  State  of 
Nevada,  Department  of  Highways, 
Robert  A.  Allen,  state  highway  engi- 
neer. Heroes'  Memorial  Bldg.,  Carson 
city,  Nev.,  June  8  for  14.941  miles  of 
highway  construction  from  a  junction 
with  U.  S.  95,  31  miles  north  of  Wln- 
nemucca  to  Sod  House,  Route  8A, 
Section   A,   In   Humboldt  County. 

Work  Involves: 

(1)  lump  sum,  signs; 

(2)  24,947  c.y.  rdwy.   excav. ; 

(3)  836  c.y.  drainage  excav.; 

(4)  457  sta.  "V"  type  ditches; 

(5)  12,751  c.y.  borrow; 

(6)  104,359    yd.    sta.    overhaul 
sta.); 

(7)  10,017  yd.  mi.  overhaul  (yd.  ml.); 

(8)  200  hours,  tamping  roller; 

(9)  527  ay.   structure   excav. ; 

10)  560  c.y.   backfill; 

11)  2,795  M.   gal.   water; 

(12)  122,520  tons  type  1,  gravel  base;  *> 


(yd. 


(13)  32,267  tons  type  2,  do  (1-ln.  size) 

(14)  119  tons  liq.  asph.,  MC-2   (seal); 

(15)  1,112  tons  do,  SC-2  or  -3; 

(16)  14.94  miles  roadmix   (Class  B-1) 

(17)  1  each  roadmix  intersection; 

(18)  57  c.y.   Class  B  concrete; 

(19)  1.452  lbs.  relnf.  steel; 

(20)  1.690  l.f.  21H-in.  x  13%-ln.  CMAP 
(dipped) ; 

(21)  338  l.f.  30xl7-in.  do; 

(22)  112   each   culvert   markers; 
23)  35  each  monuments. 

Total  bids  follow: 

(A)  Sliver     State     Construction     Co., 
Fallon.   Nev.,   $165,558.93. 

(B)  Nevada  Constructors,  Inc.,  Reno, 
Nev..   $174,117.30. 

(C)  Dodge  Construction,  Inc.,  Fallon, 
Nev.,  $181,705.43. 

(D)  J.  C.  Compton  Co.,  McMinnvllle, 
Utah.   $184,727.58. 

(E)  Isbell     Construction     Co.,     Reno, 
Nev.,  $185,434.73. 

(F)  Morrison  -  Knudsen      Co.,     Boise, 
Idaho,  $213,555.49. 

The  unit  bids  submitted  were : 


Ti  i^jKtiSiiiMiw 


Accurote  -  Sturdy 
Convenient 

Exclusive  patented  cradle  arbor 
titltinf;  mechanism  plus  many 
other  modem  features  make  this 
saw  bench  the  outstanding  ma- 
chine of  its  capacity  on  die 
market  today. 


Ball  Bearing  Motor  mounted  on  Arbor 


Also  distributors 

for  DISSTON  SAW 

BLADES 

• 

75    Market   St.,    Oakland 

Phone  GLencourt  8420 

4700  District  Blvd. 
Los  Angeles 


(1) $  500.00 


I 


6/12/46 


4  0 


Plumbing   — 
Plymouth 


Herbert   I.    Lauder, 
Way,    Burlingame. 


70S 


iSOO;  Sch.  1  and  3,  $372,700;  Alternate    CONTRACT   AWARDED 


ibid  submitted  for  Sch.  3. 
Unit    prices    are    on    file 


for    ex- 


lULAiui;   COUNTY,    Calif.— Valley 
Paving  &  Construction  Co.,  Box  1349, 


^M^l'i-nTjf^^r^^'iH'^-S'^'ll^L^   ^^^^^^  Of  Daily  Pacifi;  ;  Fresno    at   $32,160    awarded   contract 


Mechanical  Co.,  16th  and  Vermont 
Sts.,    San    Francisco. 

Heating  and  Sheet  Metal— B.  B.  Stem 
«St  Co.,  1053  Burlingame  Sq.,  Bur- 
lingame. 

Tile  Work— Duffy  Tile  Co.,  253  Mis- 
sion   St.,   San    Francisco. 

Window  Shades  and  Linoleum — Car- 
rie Mfg.   Co.,  2408  EI  Camino  Real, 


Builder.  465  10th  St..  S.  F. 


'^ 


State    Director   of    Public    Works 

H.   Purcell,    Public    Works    Bldg.,  I 

6/12/46  3  4 'bacramento,    lor    about    3    miles    re-  j 

i  BIDS  OPENED  ;  pairing  with  plant  mix  surfacing  and  1 

i     HUNGRY  HORSE  PROJECT,  Mon-   ««»'   coat   between   3.6  miles   and   0.4  j 

tana.— S.  Birch  &  Sons,  McLaughlin,  .mile  south  of  Kingsburg,  Tulare  Co.  i 

'and  C.  &  F.  Trucking  &  Contracting 


(2) „... 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19).._ 

(20) 

(21) 

(22)  . 
(23) - 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

500.00 

$  900.00 

$  500.00 

$  400.00 

$  500.00 

$  500.00 

.45 

.43 

.40 

.57 

.50 

.26 

.45 

.75 

.50 

.50 

.50 

2.00 

5.00 

5.00 

5.00 

4.00 

3.00 

10.00 

.45 

.41 

.40 

.36 

.55 

.30 

.02 

.015 

.01 

5            .015 

.015 

.015 

.20 

.20 

.15 

.15 

.15 

.22 

6.00 

7.00 

7.50 

5.50 

8.00 

7.00 

1.00 

1.50 

1.50 

1.00 

2.50 

2.00 

1.00 

1.00 

1.00 

2.50 

1.50 

2.00 

3.00 

2.50 

3.00 

3.00 

3.00 

3.00 

.45 

.50 

.60 

.55 

.55 

.65 

.76 

.85 

.80 

.90 

1.00 

1.15 

28.00 

32.50 

25.00 

30.00 

25.00 

33.00 

24.00 

26.25 

25.00 

25.00 

24.00 

30.00 

600.00 

600.00 

600.00 

700.00 

600.00 

1000.00 

100.00 

100.00 

100.00 

100.00 

50.00 

150.00 

50.00 

50.00 

40.00 

55.00 

50.00 

70.00 

.15 

.15 

.10 

.10 

.12 

.15 

4.00 

3.00 

3.00 

3.00 

3.00 

3.00 

5.00 

4.00 

5.00 

4.00 

4.25 

4.00 

5.00 

4.70 

5.00 

5.00 

4.00 

6.00 

5.00 

6.25 

6.00 

5.00 

4.00 

10.00 

eagLe  rock  wool 


INSULATION 


BAITS  .  BLANKET  &  BLOWN  TYPES 

SUPPLIERS  ft  APPLICATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO. 

Insulator,  for  the  Pacific  C^ast  Tefepfcooe  KEIIo^  2-3M8 

1650  MacARTHUR  OAKLAND  I.  CALIF. 


Co.,  at  $479,494.  submitted  low  bid  to 
the  U.  S.  Bureau  of  Reclamation, 
Kalispell,  Mont.,  under  Spec.  1344  for 


Redwood  City 

Hardwood  Floors — F.  Gustafson,  1213  Lr,^  «««»f»,..„t»,^„  ^r  .«„-**.,..„,i,    „* 

Shafter  St.,  San   Mateo.  ^\^^  construction  of  earthwork,  struc- 

Bnck  and  Stone  Work— A  Antonazzl  I  *""^  *"^  surfacing  access  road,  sta- 
^A  KT  l^r  ^DLh^^*  «„«  wi^!^  t^o"  0^W>  to  station  204+30.  Hungry 
320  N   El    Dorado    St.,    San    Mateo.  |  ^^^^^   ^^^     Hungr>'    Horse   Projict, 

Montana.    The   work    Is  situated   ap- 
proximately   20    miles    northeast    of 


A.  Antonazzl 
San    Mateo. 
Box  207,  RFD 


Grading— F.  W.  Smith 

Sao  Mateo. 
Mill    Work— Pacific   Mfg.    Co.,    Santa 


Clara. 

Hardware — E.  M.  Hundley  Co.,  662 
Mission  St.,  San  Francisco. 

Painting— F.  Lloyd  Smith,  240  25th 
St..  San  Mateo. 

Lathing  and  Plastering — A.  Van  Pop- 
pell,  736  W  Caplstrano  Way.  San 
Mateo. 


I  Kalispell.  Mont 

Other  bids  were: 

Colonial  Construction  Co.,  Spokane, 
$485,028. 

Clifton  &  Applegate,  Spokane,  $515.- 
!610. 

!     Union  Construction  Co.,  Great  Falls, 
I  Mont,  $557,320. 


6/12/46  '40 

CONTRACT   AWARDED 

'      ORANGE  COUNTY,  Calif.— John  J. 

'Switjart,  20530  S.  Normandie  Ave., 
Torrance,  at  $29,363,  awarded  contract 
by  Director  of  Public  Works  C.  H. 
Purcell,  Public  Works  Bldg.,  Sacra- 
mento, for  about  1.8  miles  resurfacing 
with  plant  mix  surfacing  and  widen- 
ing shoulders  with  imported  borrow 
and  apply  bituminous  surface  treat- 
ment between  Verano  St.  and  west 
city  limits  of  Santa  Ana,  Orange 
County. 


4.974  MILES  HIGHWAY,  TULARE  AND  FRESNO  COS. 


4  0 


24 


fl/12/46 
CONTRACT    AWARDED 
REMODEL    RESIDENCE 
ANTIOCH,    Contra   Costa   Co.,   Calif. 

Seventh    St 
Remodeling  residence  to  include  ad 


3  4 


6/12/46 
NOTICE 

PLACER  COUNTY,  Calif.- A  rep- 
resentative of  the  district  office  of 
the  State  Division  of  Highways  will 


6/12/46 

BIDS  ON    FILE 

COLORADO-BIG     THOMPSON'  meet  prospective  bidders  lor  the  pro-  j 
PROJECT,    Colorado. — Complete   bids    posed   project   in   Placer  and   Nevada 
submitted   to    the    Bureau   of    Recla-    Counties    (UI-Pla,Nev-38-B,C,A),   for 
mation,    Denver,    Colo.,    May    16    for   which  bids  are  to  be  received  in  Sac-  ! 


dltlon    of   sleet^g   porch,   ^trance  I  construcUon  of  Horsetooth  Reservoir,  .  ramento  on  June  26,  1946. 

I  Colorado-Big  Thompson  Project  Spec  ;  Said  representative  will  meet  pros- 
^^^^^^^^^^^^^^^^^^^^^  i  pective  bidders  at  Southern  Pacific 
HBBBBBBBMWBBMBBMMBBBBB    Hotel  on  June 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LUMBER  CARRIERS 

CONCRETE  MIXER 

MIXERMOBILE.  SCOOPMOBILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VIBRATORS 

GENERATORS 

it 
H.     STECKER 

PNONB 

BERKELEY  2752 


TIMBERS 
Prefabricated 


Fumished  and  Framed 
to  Your  Requiremeiitt 

Carload  Lots  Only 


DO  uf  los 

CAU  [  5050 

12  X  12  X  ^i-,  H-,  and 

NOW  AVAILABLE 

LOCAL   STOCK 


5i-ln. 
IN 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 

Phono   PR  450a    Mr.   Rlcfiardaen 


TULARE     and     FRESNO     COUN- 
TIES, Calif— George  E.  Murray.  1702 
E.  Mariposa  Rd.,  Stockton,  at  $141,599, 
I  submitted    low   bid    to   Public    Roads 
I  Administration,     Charles     C.     iaorrls, 
'  division    engineer,  720    Phelan    Bldg., 
San    Francisco,    for   4.974    miles    con- 
jstructlng  Project  Calif.   F.D.    1306- A, 
•  Ten     Mile-Hume,     Sequoia     National 
:  Forest,  Tulare  and  Fresno  Counties. 
i      The  work  Involves : 
I  (A)  force  account; 

(Ij  32  acres  clearing  and  grubbing; 

(2)  115,000  cu.   yds.   unclassified   ex- 
cavation ; 

(3)  1350   cu.   yds.   unclassified   exca- 
vation for  structures ; 

(4)  22,000  cu.  yds.  unclassified  exca- 
vation for  iKtrrow ; 

(5)  69,000  sta.  yds.  overhaul; 

(6)  30,000  cu.  yds.  miles  special  over- 
haul of  borrow; 

(7)  5600  M  gallons  watering; 

(8)  lump  sum,  provide  and  maintain 
water  plant  or  plants ; 

(9)  60  cu.  yds.  concrete; 

(10)  800  lbs.  reinforcing  steel ; 

(11)  36  Ihi.  ft.  12-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe 
(asphalt  dipped) ; 


(A)„ 

(1). 

(2). 

(3). 

(4). 

(5)- 

(6)_ 

(7). 

(8).. 

(9)- 

(10)- 

(11)- 

(12).. 

(13).. 

(14)_ 

(15)_ 

(16)_ 

(17)_ 

(18)_ 

(19)- 

(20)_ 


(12>  2414  lin.  ft.  18-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe  ; 

(13)  1218  Un.  ft.  24-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 

(14)  158  lin.  ft  30-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 

(15)  74  Un.  ft.  36-ln.  corrugated  gal- 
vanized sheet  metal  culvert  pipe ; 

(16)  98  lin.  ft  48-in.  corrugated  gal- 
vanized sheet  metal  culvert  pipe; 

(17)  4  each  drop  inlets,  18-ln.  size, 
type  1; 

(18)  4  each  steel  Inlet  covers; 

(19)  3  each  embankment  spillway  in- 
let assemblies  (type  A,  asphalt 
dipped) ; 

(20)  72  each  timber  culvert  markers. 
Total  bids  follow: 

(A)  Geo.   E 
599. 

(B)  Plombo  Bros,   ft  Co.,   San   Fran- 
cisco, $247,094.50. 

(C)  A.    H.    Famauiaro,    Santa    Ana, 
$249,232 

(D)  Ralph  A.  Bell  and  A.  F.  Helnze, 
Monrovia,  $292,359.10. 

(E)  Mike     Radich,     Burbank.     $402,- 
315.30. 

Unit   prices   follow : 


Murray,  Stockton.  $141,- 


(A) 

(B) 

(C) 

(D) 

(E) 

$  500.00 

$  500.00 

$  500.00 

$  500.00 

$  500.00 

800.00 

1500.00 

1900.00 

980.00 

2750.00 

.623 

1.12 

LOS 

1.53 

1.75 

2M 

4.00 

2.50 

3.50 

5.00 

M 

.8S 

.75 

.75 

1.50 

M. 

JU 

.015 

.02 

.025 

.If 

jn 

.25 

JO 

.50 

1.50 

1.50 

3.00 

2.00 

4.50 

750.00 

2800.00 

1500.00 

21,000.00 

15,000.00 

81.00 

70.00 

70.00 

65.00 

100.00 

J20 

.15 

.12 

.10 

.18 

1.90 

i.m 

2.25 

2.75 

2.90 

2.S0 

4.50 

2.50 

3.25 

3.85 

aj» 

5,55 

3.00 

4JS0 

4.50 

4.70 

7J0 

4.50 

5.20 

7.50 

7M 

9.90 

7.00 

7.00 

10.00 

9.00 

14.70 

•M 

9.00 

14.00 

90.00 

100.00 

35.00 

100.00 

loaoo 

25.00 

15l00 

25.00 

45.00 

76l00 

MjOO 

&00 

35.00 

3a:oo 

90.00 

SJO 

"30 

6lOO 

6lOO 

UXOO 

TASGON--The  Penetrating  Oil 


I 


Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  and  Labor 

GUNN  CARLE  AND 

20  POTIERO  AVE. 


CO. 


UN.  54M 


SAN  FRANCISCO 


r 


Bpaers— High  Pressure  and  Heating 

NEMf      AND      REBUILT 
AD  Sixes  mud  Types  of  Steel  Tanks 

OCEAN  SHORE  IRON  WORKS 

SSOE^gbCfa  St  .  Pbone  UNderhJB  4310  -  Sea  Frencisr« 


JOIST  HANGERS 

iALL   SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  A  ELVIN  IRON  WORKS 
»0— ISth  STREET,  SAN  FRANaSCO  MAiket  SS47 


UNITED  MATERIALS  A  RICHMOND  BRICK  CO^  Ud. 

Manafactorers  of 

Wire  Cat.  Repreued  p.  r-     W%MfiU      BoDow    BBild.  Til  T 

^  Add  Routing,  Face,     |)K1UL      »«.    Partitkm    I  HA 

Fire  Clay.  Md  Fire    ...    *'*»*^«^      and  QMrry  .  .    *"*^ 

Ofieeaod  Pim— POINT  RiCMiOlib 


4.1 


jaafcisa^iia^ 


ik^LM 
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j 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  JUNE  1 2.  1 946 


MiMmg  Permits,  Contracts — -  Recorded  IVotices 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 

ALTER  OFFICE  BUILDING,  |36,- 
000;  256  Sutter;  owner,  Safeway 
Storea,  Inc.  275  Bush ;  builder,  Wm 
Horstmeyer  Co,  23  Mara  St 

ALTER  THEATER,  |24,500;  414  Ma- 
son; owner,  Irving  C  Ackerman, 
26  Taylor;  builder,  A  J  Hopper,  243 
Langton  St. 

ALTER  OFFICES,  $20,000;  268  Mar- 
ket St ;  owner.  Pacific  Gaa  &  Elec- 
tric, 245  Market  St;  builder,  H  H 
Larsen,  64  South  Park. 

CLASS  B  INDUSTRIAL  (2nd  unit), 
$10,600;  N  Mariposa  50  E  Missis- 
sippi ;  owner,  Mayfalr  Investing  Co, 
c/o  contractor;  builder,  Mariposa 
Construction  Co,  1106  Mariposa  St; 
architect,  O  A  Deichmann,  1026 
Market  St. 

DWELLINGS  (1-story,  frame)  (5), 
15500  each :  E  45th  Ave  375,  400,  425, 
450,  475  S  Ortega;  owner  and  build- 
er, Geo  P  Belcher,  3330  San  Bruno 
Ave. 


''«l"^^V?™r,"iou^"°R.SS;       ^i'er"  """•  """'"■  '^  °  ^-  I ^""P:  ■»--".■•.  «  Hansen;  2  toture.; 

SSi^S3i^?■,„^.'",'i'.^^!^   BUILDING  (bu,i„e«).  „64.«20:  2025       m   "^'^i;    o«er,    O    Haynle; 

Alameda ;     owner,    H    H,   Gouaha ;  '  dealer,  O  Hansen ;   1  fixture, 
builder,  Barrett  &  Hilp,  918  HarrI-  i     368   14th    St ;    owner,    Ole's  Waffle 
son  St,  San  Francisco.  jShop;  dealer,  J  Tancredy;  1  fixture. 

RESIDENCE,  $9000;  176  Rainier  St;  1     2609     Truman     Ave;     owner,     Van 


Neon  Displays,  Inc,  1051  19th  Ave. 


SANTA  CLARA  COUNTY 


CABINET  SHOP,  $3600;  Owsley,  off 
Lucretia    Ave ;    owner   and  builder,  i 
Norman    J   Gallant,   Route   4,   Box 
26,  San  Jose. 

DWELLING,  $4000;  Lot  1,  Block  19, 
Independence;  owner  and  builder, 
Fred  Cetjan,  Route  1,  Box  185,  Mt 
View. 

DWELLING  ,$3000;  Lot  3,  Block  2, 
south  side  B  St ;  owner  and  builder. 
H  A  Rue. 

DWELLING.  $10,000;  south  side  of 
Monte  Vista  Dr;  owners,  Mr  and 
Mrs  E  Standard;  builder,  George  J 

Lauer. 

ADDITION,  $2400;  740  Park  Ave,  San 
Jose;  owner,  Joseph  Marino,  740 
Park    Ave,  San    Jose;    builder,    Al 


owner  and  builder,  C  E  Smart,  123 

S  Montgomery  St 
BUILDING    (business),    $1800;    920   S 

Ist  St;  owner,  L  Rlzzuto;  builder. 

H  A  Lamb. 
ALTERATIONS   (business  buUdlng), 

$6000;  1999  Park  Ave;  owner,  Bar- 
ney   Mazzone;     builder,     George    I 

Thorp,  1080  S  7th  St. 
BUILDING   (business),    $55,000;    1005 

W  San  Carlos ;  owner  Ben  Avrech ; 

builder.  Lew  Jones  Construction  Co 
RESIDENCE,    $9000;    1621    Hanchett 

Ave;  owner  and  builder,  R  H  Merh- 

kena 
BUILDING   (Industrial),  $15,000;   280 

N  30th ;  owner,  A  Heyman ;  builder, 

Samuel  E  Barth,  1801  McDanlel  St 


3297  2252  Clement;  owner,  Franz 
contractor,  Weber-Conroy ;  2  outlets  ' 
2  switches;  2  plugs. 

3298  Civic  Center;  owner.  Civic 
Auditorium;  contractor,  C  J  Holz- 
mueller; 

3299  200  Quint  St;  owner,  Theo  G 


Machinery  &  Material 


NEWS  INDEX 

Misa  Supplies  4  Materials 
MachlfWry  and  Equlpm«nt 


ij  Classified  Advertising 


4t 
4S 


HELP  WANTED 

ESTIMATOR 


ALTER  (office  and  tailoring  shop), 
$5000;  40  First  St;  owner,  Virgil 
Smith,  premises;  not  let;  architect  i  DWELLING,  $6000;  Lot  1,  west  side 


owner   and    builder,    E    H    Rhodes,  ;     Ponte  ""«««-.    is-tneiyn    uei 

D^ff  Inp  IVrSi" /Til  Mnior.  !  RESIDENCES  (3),  $7000  each;  Un- 
!S^?^  •  ^^^•}^l  *^'  N  Clare-  .  den  Dr;  owner  and  builder.  Kaiser 
mont ;    owner    and    builder,    A    R  j     com  Homes.  'vaioci 

Jamieson,  48  N  2nd  St  San  Jose.      jRESIDENCES    (d^     rrnnn    «««»,. 

DWELLING  57500;  Lot  42    N  Clare-  ^geatherda'L'i^f;  ^^^nefZ  b^ilS: 
mont;    owner    and    builder,    A    R       er.  Kaiser  Com  Homes. 
Jamison,  48  N  2nd  St,  San  Jose      'RESIDENCE   $4000-  l«U7  tt  Qo^  -c^^ 

DWELLING,  S8000     Lot  43    N  Clare^  j '"S^So"' St?o4^  a^?  bSld^  ?d 
mont;     owner   and     builder,     A     R,     Johnson,  858  N  13th  St 
Jamieson.  48  N  2nd  St,  San  Jose.       RESIDENCE,  $8300;   1291  Glenwood; 


Ness;   dealer.   J   F^o;   5  fixture;  3 1  Meyer;    contractor,   P  &  J  Electric; 
gas  outlets.  j  6  outlets ;  1  switch ;  5  plugs.  I 

2765  Frazier  Ave;  owner,  J  Fazio;!     3300    2128  Mission ;  owner,  MagUori;  j 
5  fixtures ;  3  gas  oulets.  j  contractor,  Star  Electric ;  service.         j 

2765  Frazier  Ave ;  owner.  Van  Ness ;  !     3301      1797    Sutter    St;    owner,    Dr  j 
dealer,  J  Fazio;  5  fixtures;  3  gas  out- jHirota;    contractor,   Bylngton    Elec- 
lets.  '  trie ;   1   outlet ;   4  switches ;   6  plugs ;  [ 

I     7880  Sterling  Ave ;  owner,  F  Cosca ;  j  alterations. 

i  dealer,  J  A  Fazio ;  5  fixtures ;  3  gaa  !     3202      2408    California    St ;    owner, 
outlets.  jHess;   contractor,  Bylngton  Electric; 

2610    Truman     Ave ;    owner.    Van  j  2  plugs ;  service. 
Ness ;  dealer.  J  a  P^io ;  7  fixtures ;  |     3303    1167  Hayes ;  owner,  Respetko ; 
3   gas   outlets.  [contractor,  Bylngton  Electric;  5  out- 

Is?*- S°U^— -.  BylngtonElec-  lo^^T^^'llJ^^^^r^   SLV"pS!JiJi"|-,.5l?>^    ^  ^^' 


42— MISC.  SUPPLIES  AND 
i       MATERIALS 


6/12/46 

BIDS  Oll>ENED 


•• 


4  2 


6018  MacArthur  Blvd;  owner,  Poul-  (trie;  motors.  i  teriala  ahrt«niH  «»«.»«♦  „»  *  n      ' 

try;  dealer,  C  W  Roland;  1  fixture.  3305    220  Golden  Gate  Ave;  owner,    quS   5??70   rSo   Ir4i      ^°  "^'^ 

7219    E    14th    St;    owner.    Macaw ;  j  Pacific  Tel  &  Tel  Co ;  contractor.  By-  ^  j^^i^rtTTank    Sm^^        «k  *«,  ! 
dealer,  C  W  Roland;  4  fixtures.  .'ington  Electric;  3  outlets;  3  switches;  IgprTadint  ^  ' 

1507  Miller  Ave ;  owner,  Dr  Martin ;  1 3  plugs.  i     -  *' 

dealer,  O  Hansen ;  8  fixtures.  j     3306     1450   Fillmore ;    o-w-ner,   Dick-  i 

4000  E  14th  St ;   owner,  Matthews ;    enson    &    Otis ;    contractor,    Bylngton  I 
dealer,  J  Frietas ;  11  fixtures.  '  Electric ;  2  outlets ;  1  switch ;  3  plugs.  ' 
!     3307     2300  Clement ;  owner.  Pacific  I 


i»,ni«,     ^  .  DRAFTSMAN    on 

•^IS  r*^     cabinets,     fixturea.     com- 

^^n     ^^  «^hitectural  woodwork. 

m^n  ^fi    "PPort'^lty    'or     capable 

man  wlUi  new  concern  in   Oakland. 

Sf,fiL  ^^    ^^    *=/°    I^»y    P*cifio 
"'"'°<^'' 6/10,11-12,13-14.    46. 

E^p.  BLDG.  CONSTR.  ESTIMATOR 
with  ability  to  do  some  purchasinr 
and  expediting.  Replv  - 
Daily  Pacific  Builder.' 

6/7-10- 11-12- 18/46 


Completion  Notices 


Tel   &  Tel   Co;    contractor.   Bylngton    quq    57610   reo    104fi44 • 
I  Electric;  1  outlet;  1  si)V'itch;  1  fixture.  rBeiidil    cfilS^fn 


Newhall  Refining,  $12;  $5.  'BuUder. 

Exeter  Refining,  $12.10;  $5. 


(• 


Dally    Pacific 
6/12.1S-14-17-18,4« 


(tf) 


Wm  Rowe,  40  First  St 

DWELLING  (1-story,  frame),  $6000; 
N  Arleta  250  E  Alpha;  owner  and 
builder,  D  Schefski,  18  Arleta. 

DWELLING     (1-story,     frame)     (6), 
$5000  each ;  W  47th  Ave  125  S  San-  i 
tiago;  W  47th  Ave  100.  125,  150,  175 
N    Rivera    St ;    owner   and    builder. 
United   Housing   Corp,   2701  Judah. 

ALTEIR     (apartment    house),     $3500;  I 
NW   comer  10th    Ave   and   Judah ; 
owner,  Eugene  M  Ahem,  premises ;  j 
builder,     James     Mulholland,"     736 
Huron  Ave. 

ALTER   (dwelling),  $2000;  230  Upper 
Terrace ;  owner.  Miss  Gough,  prem-  I 
ises ;  builder  John  Clyde,  1944  Union  1 

ALTER  (dwelling),  $1000;  706  North! 
Point  St ;  owner,  Virginia  O'Neal,  ! 
1321  Columbus  Ave ;  builder,  Wm 
Hor.stmeyer  Co,  23  Mars. 

ALTER  (office  building),  $1000;  171 
2nd  St ;  owner,  L  H  Hymans  Co, 
676  Market  St;  builder,  John  Hark- 
ness.  275  "Turk  St. 


Charleston  Rd ;  owners  and  build 
ers,  W  P  and  Marian  L  Cubitt,  3226 
22nd  St,  San  Francisco. 
DWELLING,  $9000;  Lot  17,  Bland 
Ave,  Campbell;  owner  and  builder, 
Marvin  E  B  Strong,  66  Rincon  Ave, 
Campbell. 


SAN    FRANCISCO   COUNTY 


!  Recorded 


"*j     3309     419  Golden  Gate  Ave;  owner,  ^  ^*R,°";i^j'5'^-,,R   »„  ^_       ._, 

-! Pacific  Tel  &  Tel  Co;  contractor.  By- I     tllT%'!iCo'%u^''llti     foh'     ARCHDEmrNir« 

ineton  Electric-    1   outlet-    1  awltrh-',,^:      ^  '    *^-^>   -A^"    1.    fo.b.       akch.  DESIGNER  —  experienced 

-    1  fixture.  8W"<*' I  Martinez;:  no  bid  on  Alt.  2.  jin  designing  Plans,  Elevations.  Per- 

IndepeHdent     Asphaltic      Materials    spectlves.    etc..    for    commercial    and 


POSITION  WANTED 


ALAMEDA 


owner,  Don  Cassldy,  333  W  San 
j  Fernando  St;  builder,  A  E  Hag- 
gard. 
BUILDING  (business),  $20,120;  292 
W  San  Fernando;  owner,  San  Jose 
Window   Shade    Co;    builder,    O 

RESIDENCE,  $5000°^Y4  Ui^ior  Ave;  I     ^  Bennett  to  CE  Carlson  Co  iDohertyTT  out^l^ts-T' twitched;    8  !  ^.V"**""  J^"  .p'*'  l^'?-^'   ^'^    ^'   ^^b-  P^^y  ^^^'"c  Builder: 

ovner  and  builder,  N  Cimino.  j      •'"'^e  7-  1946  ^..,„„.  •L.^,;^^  i  Oleum :  rio  bid  on  Alt. 

ALTERATIONS  (business  building),  { 
$500 ;  12  S  1st  St ;  owner.  Bank  of  { 
America ;    builder,   H  Frederickson.  ! 


Accepted;     3310-I6    265    267    269    271    27'5    277  ,     -^naependent     Asphaltic      Mj 

pjiJune    11,    1946— E   35th   Ave   225   N      1270    Montana'   owner     Pacific    Coast  '  *^°-^  '^"-  ^'  ^^  ^-  ^*"**  Maria;    residential  work.  Would  like  contact 

'     Kirkham,   Arthur   L  and   Bertha     !  Construction  '  Co ;     contractor.    B    J   ^^^•^'  "^'V  p'  ^^  requested :  awarded,    for  part  time  Job.  Reply  Box  613.  c/0 


FIRE  DRILL  TOWER.  $22,473  "  ^   ^ -'     "-"'    -  '  ALAMEDA  COUNTY 

road.     Bay    Farm    Island  .     owner,    BUILDING   (accessories") ,"$T()6o7"984  j  Recorded 

•city  of  Alameda;  builder,  Royal  R.  •      g    g^j^    -  "   v  vw,   otn  ,  ^ ,„ 

Randall,  5820  Morse  Dr. ;   plans   by  i 
Kent    and    Haas,    525    Market    St., 
S.   F, 


June  7,  1946   Dlues'"  service'  '    '    " '    "  !  "'^um  :  rto  bid  on  Alt.  2. 

'"Sfn'.lTT6?0-,4  «th  Ave;   owner,  ;§?°- «j^!' g=*  |°«.™ '^'"-"•d 


6/10-11-12,    46 


Marvel    Home    Builders-     contmrtor  ' '*'^^'  ''"•"^"''-  ^'•^'^-  '^''^-  -    v-vx^ssixvuwxiuiN       ENGINSaJR: 

jjiarvei    norne    tsuiiaers ,    contractor,  ,     industrial  Equipment  Co.,  Buckeye,    Full    knowledge.    esUmatlng.    super- 


CONSTRUCTION 
B  J  Dohertv  10  outlets-  11  switches-  '.    ^"""o""*'  ciMuipmcui  «„o.,  oucaeye,    *  u^l    knowledge,    estimating,    super- 
Accepted  :  u  plugs    seduce  '        ^"^'^""^^^ '  ■  including  carrier  for  spreader.  4  addi-  :  vision    &     layout-General     Building 
St;    o^vner,    Charl^s^'kenyr,  ^HP^   10,   1946-15090  Lark   St,   San      j     3319     950   Bush;    owner.    Balalaika  i  f'°"*i  hitches   and   agitator,   $1010.48,    construction  associated   largest  com- 
builder,  Paul  Parker,  666  S  5th  St.  I      Leandro,     and     4116     MacArthur       Restaurant;  contractor,  G  Vaccarino-  '  f*^^"**®*  f^^e  sa>es  tax;  60  days'  de-    I»n|es.  Prefer  piece  work  Hour  Baa- 

'      Blvd,  Oakland.  James  C  Murphy      ,  '  ;  livery  net.  I  Is— Ex    service— Reply    Box    612    c/o 


BUILDING  (temporary  office),  $1000; 
Ist  St  near  Gish ;  owner  and  build 


to  Murphy  Bros June  10,  1946  |     3320    2131  Divisadero-  owner  •  '     ^-  ^   Voung  Machinery  Co..   (Jood    Daily   Pacific   Builder. 


1-STORY    5-room    Dwelling,     $8,500;  1     er.  <?hris  D  M^KeorMS  TaravaT S^t   I  J^^^  '  contmctoT JameTT  Eean    8  sw^^^^^^  B<}ma  Champion  No.  10.  with 

owner,  Anton  S.  Lee,  1427  Bay  St. ;       san  iSancisco  Taraval  St,       ^^    ^^  Resubdivision,  Townsite      ■  ^°"^^*^^°'^'  James  T  Egan ,  8  switches  ,  4  ^^^^^  j^^^^j^^^    ^^^,53^^ .  ^^_^  ^^^^, 

K..ii^«..    c„.v,.,«i    T^«     Qnn«   T^,«,.„T^-  '  ■  ^.....^  ^   ...-„-.  ,  ,  j  delivery ;  discount  2  per  cent  30  days 


'ALTERATION  and  repair,  $500;  3009 

Windsor  Drive;  owner,  and  builder. 

Joseph  G.  Pestano  3009  Windsor  Dr. 

ALTERATION,    $1000;     1336     Broad- 

I     way;    owner    and    builder,    M.    W. 

OFFICE    (1-story,    frame).    $1000;  wj     ^y*"-  ®28  Montgomery  St. 

South  Van  Ness  50  N  14th  St;  own-  [ALTERATION,  $9,000;  1820  Lincoln 
er,  E  A  Norwitt,  1320  36th  Ave ;  day  ^^^-  '<  owner,  Ray  Champion ;  build- 
^opIl  er,  R.  Russello,  1809  14th  Ave. 

ALTER  FLAT,  $1000;  38  Sanchez  St;    l^-Story  12-room  apartment,  $14,000; 
owner,    Thomas    Hargett,    36   San-  1     815  Central  Ave. ;  owner,  Miland  R. 


builder,   Samuel    Lee,   3006   Thomp- !  j^gSIDENCE.  $2500 ;  1063  E  William  •  |      Fitchburg,    Oakland,    Calif.    Ala 
son    Ave.  ,     owners  and  builders,  B  Eeges  and  '     ™eda  Homes  Co  to  whom  it  may      ' 

L  Elliot.  i      concern June  4,   1946  j 

RESIDEI^CE,    $8000;    Bascom    Ave-  I  J""®  ^1'  ^^^"^^  *97,  Map  Forest-      < 

owner    and    builder.    Kaiser    Com  1     '^^<*'  Oakland.  Fred  F  Chopin  to      1 


OAKLAND 


F<?TIMATOR  ASSISTANT  wichte 
Coast  Equipment  Co.,  Burcj  Model  employment  with  construction  com- 
;No.  10,  wUh  4  extra  hitches,  $877;  60  1  P*"^-  N"*«  y«*^'  "P-  '^ith  HEAVY 
.  days  delivery  net.  I«^d    LIGHT    CONSTRUCTION 

Spears-Wells,  Highway  R.,  $927.30;  i^^^9^_  Personal    interview    appre- 


chez;  builder,  E  Solhelm,  670  40th 
Ave. 

ELECTRIC  SIGN,  $995;  201  Ellis  St; 
owner,  P  G  Nathan,  prem ;  builder. 
Neon  Maintenance  Corp,  755  Dabis. 

IJLECTRIC  SIGN,  $935;  1906  Van 
Ness  Ave ;  owner,  Lombard  Restau- 
rant, 1906  Van  Ness  Ave;  builder, 
Neon  Maintenance  Corp,  755  Davis. 

ALTER  FLATS,  $800;  3755  Clay; 
owner  and  builder,  W  S  Hertzka. 
85  Post  St. 

ALTER  (retail  store),  $800;  364  Post 
St;  owner,  John  Mouber.  premises; 
day  work. 

ALTER  (dwelling),  $750;  1185  Naples 
St ;  owner,  John  Mitchell,  premises ; 
builder,  James  MulhoUand,  736 
Huron ,  Ave. 

ALTER  (garage  into  store),  $750; 
1418  Lombard ;  owner,  G  Melendeze, 
2801  Van  Ness  Ave;  day  work. 

ALTER  (offices),  $700;  9th  and  Fol- 
som  Sts ;  owner.  Gladding  McBean 
Co,  9th  and  Harrison ;  builder,  Din- 
widdle Construction  Co,  Crocker 
Bldg. 

ALTER  (dwelling),  $500;  2900  Ulloa ; 
owner,  Albert  W  Ridgway,  prem- 
ises ;  day  work. 

BUILDING  PERMITS 

Granted 


Grant,  2840  Johnson  Ave. ;  builder, 
Edwin  W.  Dahl,  2849  Kitchner  Ct., 
Oakland. 


SANTA   CLARA   COUNTY 


I    BUILDING    PERMITS   GRANTED 
i7     1-family     Dwellings,     $7,000     each. 


Homes. 
RESIDENCES       (16),      $8000      each;! 

Heatherdale  Ave;  owner  and  build-  I 
I     er,  Kaiser  Com   Homes." 
.ALTERATIONS    (business  building),  I 
I     $650 :    568   W    Santa  Clara ;    owner 
1     and  builder,  Melvin  K  Cotton.  j 

RESIDENCE,  $5000;   330  Jerome  St;  ■ 

owner  and  builder,  Salvatore  Fanl  I 
I     cuillo.  I 

j  RESIDENCE,  $7000;  1011  Chestnut! 
)  St;  owner  and  builder,  J  H  Albers.  i 
I  REPAIRS  (fire  damage  to  Office  ! 
;     building),  $500;  35  W  San  Carlos; 


, „  ^    ^.„  .„      ,     38084  1221  Broadway ;  owner,  Court- I — => ^    — •  ■^-■■•""    ,,i-»^j    o.,   1     t>       /.•,«      ,     t^   ., --^ 

whom  it  may  concem..June  11.  1946;ney's;    contractor,     Spott    Electrical-    extra  hitches,    $13.50   each;    45   days' 1  <^If."^  ^.^P'^'  ^^^  ^10,  c/o  Daily  Pa 
June  11,  1946-Ptn  Lots  5,  7  and  14,       sign.  'delivery;   net  |  elf  ic  Builder. 6/7-10.11/4< 

38095  1082  98th  Ave;  owner,  Court  IQ^O.  5791J0.  REQ.  E48284  and  48283:  j  ix/AMTrrk 
Cleaners;  contractor,  Broadmoor  Basalt  Rock  Co.,  $1.40  each  requisl-  |  W AIN 1  tL> 
Electric ;   motors.                                        '  ^^o" '.  discount  10  cents  per  ton  10th ;  '  ■;■»■--■■>■■■  »...i  ■■- .     —  ,. 

38096  9416  Walnut ;    owner,    Wei-   awarded.  j  _r.V^S^*^  MIXER   In   good  order 


Block  6,  Amended  Map  of  Butler 
Tract,  Oakland,  Calif.  Clarence  M 
and  Bertlne  C  Kline  to  whom  It 
may  concern June  10,  1946 


Liens  FQed 


■  bert ;  contractor,  Broadmoor  Electric  ; 
I  alterations. 

38097    826  West  St ;  o-WTier,  Brother- 


4  2 


ALAMEDA  COUNTY 


6/12/46      1 

BIDS  WANTED 
I  hood  of  Teamsters;  contractor.  Mat-:  ^-^^  FitANCISCO.—Until  June  17, 
*  son  Electrical ;  4  outlets ;  fixtures.  ^  3  P.  M.,  bids  will  be  received  by  the 
!  38098  445  14th  St ;  owner,  Howard  ,  Purchaser  of  Supplies,  270  City  Hall, 
&  Lee;  contractor,  Westem  Neon  ;  ""<?er  Bid  No^  3585  for  furnishing 
'Corp;  sign. 
38099 


Win  rent  or  purchase.  Reply  Box  61 
c/o   Dally    Placiflc    BuWder 

6/7-10-11-12-13-14/46 


FOR  RENT 


:  and  delivering  5000  ft.  12-in.  class  150  ,  mEn¥^^SaiS^S^'''?TA^S: 
owner,  Curtis  Bender;  builder.  Lew  I  Recorded  Amount :     3W«»     3135  Webster;  owner,  Willis  ^  cast  Iron  bell  and  spigot  water  pipe  .TRUCKS    Call  Mac  I^clTlc  c2rtM»! 

Jones    Construction    Co,    965    Terra  i  June  10,  1946— SW  comer  41st  Ave      j  Lynn ;  contractor,  Fred  Schmits ;  fix-    "'    »"»    Francisco    Water    Depart-  ,  Oakland  "  KE  4-1651- 
$49,000;    Moreno    Ave..    Palo    Alto;  i     Bella  Ave.  and  E  12th  St,  Oakland.   Daugh-      !tures;  alterations.  l^Vlh  .«  *.*4  »..   *      x.,     ,  .w    ■ 

■  ALTERATIONS   (business   building).  J     erty     Decorating     Co     vs     John      ;     38100     465  3rd  St;  owner,  Andrew- :      Specifications   obtainable  from   the ■ 


owner,  Sherman  Development  Com 
pany,  710  Moreno.  Palo  Alto.  j 

1 -family    Dwelling,    $1000;    Raymond} 


Avenue,   lot   26;    owner   and   build- I  RESIDENCE,     $9200;     965     Patricia  I 
er,  Raymond  L.  Heper.  2691  Spring  |      Way ;     owner,     Frank     Alder,     etc ; 
St.,   Redwood   City.  •  I     builder.  Earl  W  Heple,  494  Delmas  \ 

ALTER.  Family  dwelling,  $1000;  1251  I     Ave.  j 

McKee    Road ;    owner   and    builder,  I  FOUNDATION,    $725 ;    565    Almaden 
L  Ochlnero.  j     Ave ;  owner,  Joe  Nastaslo ;  builder,  I 

1-Famlly  Dwelling,  $10,000;  s/s  Arth-  j     G  Pucclo,  1232  Vine  St.  j 

ur  Street;  owner  and  builder,  Don-  [ALTERATIONS   (2-family  residence), 
aid  F.  Hartman,  53  Brookside  Ave.  |      $900 ;    40  E  William    St ;    owner,   R  | 
Family  Dwelling,  $7000 ;  w/s  Dillon  '     Brelle ;    builder,    G    L   Honore,    136  I 
Avenue,      Campbell ;      owner      and  1     Race  St.  | 

builder,  Roy  Holt,  25  Dillon,  P.  O.  !  RESIDENCES    (4),  $8000  each;   Lin 
Box    516.    Campbell. 

2  1-Famlly  dwellings,  at  $7,000  each; 


erty     decorating     co     vs 

$3000 ;    1080  E   Santa  Clara ;   owner  !     Thompson  „ $596.25  ]  so"  ;    contractor,    Fred  Schmits  ;    out- 

and  builder,  J  Vlccuri.  [  June   10,  1946—1819  7th   Ave,   Oak-      |  lets ;  switches ;  fixtures ;  plugs. 


above  offilce. 


4  2 


FOR  SALE 


$14,000,     Moreno     Ave,     pklo     Alto";  !  ALTERATIONS    (business   building),  !  .3255      1155    Market ;    owner,    Bena- [  ghop ;  contractor,  Clare'mont  Electric 


land.    Daugherty    Decorating    Co      J     38101     1936  82nd;    owner,   Sprague ;  ^/^2/46  -     %  a       DRAFTING   TABLES,   2  four  foot 

vs  Ed  T  and  Mildred  N  Taylor...      I  contractor.   Gills   Appliance;    11   out-  '  ^  IR^^%5,'1L7.to^/^     tt   *..   t  «.   '$25.00  each  and  2  six  foot  with  stool* 

- $246.30   lets;  10  switches;  13  plugs.  JAN  Fl!LANCISCO.--UnUl  June  24,1,35,00   each.    Reply    Mr.    Lackenbach. 

-  !     38102      93rd    and    B;    owner.    Van '»   g,  M_     bids  will   be   received   by  1  ^aln     Restaurant.     Hamilton     Field. 

iDeHagen;  contractor.  Gills  Appliance  ,  Jfe  Purchaser   of   Supplies,   270  City  ipho^e  San  Rafael,  5500  ExL  2249. 
iCo;   8  outlets;   8  switches;    14   plugs.  'Hall,  und^r  Bid  No.  3586  for  furnish-  I  6/12-13-14  46 

i     38103      3815    Redwood   Rd ;    owner,  '  >"&    *"<*    delivering    100   30-inch    and  j '_ 

jRelnhard;   contractor,   Clifford  Elec-    ^  33-inch  chilled  iron  car  wheels  for' 

trie  Co;   outlets;   switches;   fixtures ;:  ^*^*<=*P*1  Railway.  :     2  220  cu.  ft.  AIR  COMPRESSORS, 

I  plugs.  I     Specifications  obtainable  from   the  •  gas  driven,  portable ;  2  MARL6BURY 

above   office.  ; STEAM     CLEANERS,     portable;     9 

IWHIRLEY    PUMPS,    L    R;    2    BO., 

SUCTION   and   DISCHARGE  HOSE, 

'  2  In. :  Can  be  seen  at  R.  P.  Paolt,  Ma- 


Electrical  Permits 


3254 


SAN    FRANCISCO 

oKo  0^  C4.  Z^        ir~  i     38104      SW     Perkins    and 

258  3rd  St;  owner,  New  Star   owner,   Jensen;    contractor. 


Grand; , 
Clifford  ; , 


den  Dr;  owner  ^d  builder.  Kaiser  |  ?^^»*^*"F*"} :     contractor,     Wonderllte  I Eiec^rte    alterations. 

Com  Homes.  I  ^tS?.  ^^^A^^t^  ^o ;   sign.  _  ;     gslOS      6406    College;    owner.     Pet 


43— 


owner    and    builder,    Sherman    De- 
velopment Company. 
1 -FAMILY      dwelling,      $11,000;    sw/ 
Matadero  Drive,  P.  A. ;  owner  and 
builder,    Joseph    McFadden. 


$700;    309   W    Santa   Clara;    owner,  1  ^"^^  ^    contractor,    C    J  Holzmueller ;  ;  ^o ;  sign 
O  D  Phillips;  builder.  W  J  Moore,    ■•""--"     „„„„„„^  „, .  „^.„„^   oicro.'     ^8106    2817  Telegraph ;  owner.  Spot-  16/12/46 
75  Duane  St.  ,  „.3256     40  Sansome  St;  owvner    Cigar  :  ,esg  Uniform;  contractor,  T  L  Rosen-  ■  TO  ASK  BIDS 

'.;    contractor.   Casey  Electric;    1    bere:  10  o„ti;t«-  9  awitoA^-  «^.,„"  -    BRIDOE  CRAJ 


MACHINERY  AND 
EQUIPMENT 


!  rine 
1562. 


SAN  J06E 


ALTERATIONS  (multiple  residence) 
$4000;  478  N  3rd  St;  owner  and 
builder,  J  F  Burkhardt. 


4  S 


Division,    74    Clay    St.     SUtter 
fli/12-13-14-17-Lt.    1»4« 


outlet. 


SAN  FRANCISCO 


JUNE   10,  1946 


ALTER  (office  part  of  building  and 
stucco  entire  front),  $875;  1562-64 
Waller  St ;  owner,  D  O'Callaghan ; 
contractor,  Oscar  Presco  &  Sons, 
250  Langton  St. 

ADDITION  (to  office  building)  $1000; 
733  Treat  Ave;  owner  and  builder, 
H  L  Petersen  Construction  Co. 

REPAIRS  (replace  garage  door,  store 
doors   and   front    windows    in   first 
floor  store;  replace  floor  Joists,  In- 
crease height    of    ceiling    In    base-    j^EPAIR 
ment,  place  concrete  footing,  etc),  1 
$8900 ;  343  Golden  (3ate  Ave ;  owner. 
Pacific  Barber  Supply  Co ;  contrac-  ' 
tor,   Fred   M   Kimball,   128  9th  Ave. 

ALTER  (entire  floor  into  offices, 
with  new  plumbing  and  electrical 
fixtures),  $7500;  70  Eddy  St;  own- 
er, Blumenfeld  Theaters;  contrac- 
tor, Central  California  Construction 
Co,  116  Erie  St;  plans  by  owner. 


BUILDING  (business).  $18,000;  185  j 
Jackson ;  owner,  Mark  S  Murot-  j 
sune ;  builder.  Earl  W  Heple,  494  i 
Delmas   Ave.  i*-^ 

RESIDENCE,     $7000;     1235     Mildred' 

Ave ;  owner,  H  T  Wardell ;  builder,  ! 
Bridges  Construction  Co,  1071  Pine  | 
Ave. 


Fnmace  Permits 


,  berg;  10  outlets;  2  switches;  5  plugs;    BRIDGE  CRANES  ,     „avt^    fnr    nff.r     nM«nfu,«-    <-*• 

motors.  **    ^      ,S4N   FRANCISCO.    Naval    Shipyard.  '  ^^Ji^sSifiSKlBol^   f^t  ^A 

38107    SE  17th  and  Franklin;  own-    Cons^J"^"^'^  <>'  ^^W^Te  cranes;  Spec,  i ^JJJat^^^^^na^'  '"^^  "** 


St.,  S.   F. 


SUtter  8864. 

6/19-U-12-13-14.  4« 


OAKLAND 


PLATFORM  (loading).  $2000;  460  ^  ^^^l  Cheiry  St;  owner,  J  Castro; 
Montgomery  St;  owner,  Frasher  i  ^«*'«/-  Aladdm  Heating  Corp;  cen- 
Draying  Co;    builder,   C   Collins.        i      ol  ^VT  o*^^'  ^« 

ALTERATIONS  (industrial  building), !     ^4  41st  St ;  owner,  F  B  Hoppi ;  deal- 

$2200;   525  Cinnabar;   owner,   Rich-i*"""-    Aladdin    Heating    Corp;    central  ;  F  C  Frank;  contractor.  Ace  Electric; 

mond  Chase;  builder,  Carl  N  Swen-  ' '"J?®5t;  : 

son  Co,  356  Stockton  Ave.  '     ®^^2  Burr;  owner,  J  Frankle;  deal-  •     3263    168  O'Farrell  St;  owner,  Sally 

ALTERATIONS    (business   building),   ®^'  Aladdin  Heating  Corp:   floor  fur-  jRand;  conti-actor,  W  B  Baker  &  Co; 
$500 ;    86    N    Market    St ;    owner,    P  !  "*^®  I  alterations. 

Lipolls;   builder,  V  Rotondo,  716  N       ^^^^  Dover  St;  owner,  D  Perefemo;  j      3264    74  Paulding  St;  owner,  ; 

5th  St  t<^®*'-l^r,    Gernhardt-Strohmaier;    floor  ,  contractor,  Nicholas  H  Daher;  1  out- 

(resldence),      $1000;      1066  ■ '"™*<^«-  jle^:  2  switches;  4  plugs. 

Palm;  owner  and  builder,  Joe  Bono,  I  ^^'^  ^^^  Santa  Clara:  owner  Fred-  3265  2241  Market  St;  owner.  Rick- 
premises,  j  rickson ;   dealer.   Atlas   Heat   &   Vent    man   Lee   Co ;   contractor,   Ace  Elec- 

FOUNDATION  (for  residence),  $700;!^°:  central  furnace.  itric;  4  plugs;  motors. 

598  N  11th  St;  owner,  F  Margl,  ^  '^^^^  Fresno;  owner,  Warren ;  deal-  1  3266  1155  Market;  owner,  Bena- 
premlses ;  builder,  Joe  zinola.  633  ^f   *'"•  Holland  Co ;  floor  furnace.  I  tar's ;  contractor.  Electrical  Products 

21st  St  I      2129    24th    Ave ;    owner,    Frasques ;  j  Corp ;   sign. 

BUILDING    (business),   $7000     165  E  ■****•**''•  Holland  Co;  floor  furnace.        |     3267    1638  Harrison  St ;  owner.  ; 

Taylor;  owner,  John  Aversenti- i  *^*^  Lakeshore;  owner.  Tupke ;  i  contractor,  Weidenthal-Gosliner  Elec- 
bullder,  Samuel  E  Barth  1801  Mc-  '  <l«al«r,  Holland  Co ;  central  furnace,  j  trie ;  8  outlets ;  6  switches ;  8  plugs ; 
Danl4l'st  '  1      "^^^^    Fresno    St;    owner,    Warren ;  i  motors 


I     3257  98    Turk    St;    owner.    Cigar  j 

[Store;  contractor,   Casey  Electric;   11     ^^"'     aiii  i7tn  and  *^anklln ;  own-^":-"" ""  "*  "'— b-  -»— .-c.  "t"^- ;  corrugated.       Reasonable      cMlvery. 

plug.  '^'■'  Office  Equipment  Co;  contractor,  Vk^--    t>-._^         *  -kt     ^         ^  »^     ,      .Humphreys  A  McConnelL  420  Market 

'  32SS  60»  Mtalon  St ;  owner,  Kout ;  j '  Ij  Bj.enberg :  3  outlet. ;  3  swltche,:  :  "iSt^Sr^VLwoeton' D  ?^     '  '     "'  ^    *■    """"  "«" 

"^^T  SS'^V^'^s^  Iv^f  ^ner,  ^ ^-"^^i^Sn^l  owner,  X.oe;    "^^uVT^.c^.^n,  Co..  Box  «, 

Ells    Brooks    Motor    Co;    contractor, : fo°t^actor,  James   Anderson;   1  out- ,     '"r^^. 

Ace  Electric ;  motors.  let  J  1  fixture ;  2  plugs.  iim  ntS^t  c!?^v?unfff  nh^*^        ' 

38110  1169  71st  Ave;   owner,  Doe;        „  ^^P^i  ^^ '  Wyckllffe,  Ohio, 
contractor,  R  F  Long;  service.  i  ,  Hamischfeger   Corp.,  4460  W.   Na- 

38111  2863  Broadway;  owner.  Pney  i  **S?*'  ^^^  •  Milwaukee,  Wis. 

Bar;    contractor.    Piedmont  El^tric;  '.^^''  ^'■***'   *  Steel  Co.,   435  E.   14th* 

alterations.  °^'  Tacoma  2,  Wash.  j  REDI-CUT  HOMES? 

38112  171    Grand:    owner.    Henrv:  i -.^^^^Pl  ^"'^    Works,    837    Folsom  ,  LUMBER? 


3261     1762  46th  Ave ;  owner.  Pacific  j 
Coast    Construction    Co;    contractor, 
Strom  &  Smith  ;  8  outlets ;  8  switches  ; 
8  plugs. 

3263     Approx  395  Falston;   owner. 


j  AVAILABLE  FOR  IMMEDIATB 
;  DELIVERY  a  limited  quantity  of 
.  26  -  gauge  corrugated  ALUMINUM 
I  SHEETS,  standard  dimension.  Phone 
I  Mr.  Crandall.  SUtter  8266. 


ALTER  (office  partitions),  $2000;  245    alteratton*;      ^rpairtpnoA^       •ran •! dealer,  Holland  Co;  floor  furnace. 


sota  Ave. 

RESIDENCE.  $8600;  1225  Cherry; 
owner,  M  Canady;  builder,  M  W 
Winingar.  123  Brooklyn  St. 

ALTERATIONS  (building).  $550;  919 
Asbury ;  owner  and  builder,  R  (Jray. 

RESIDENCE,  $7000;  58  S  26th;  own- 
er and  builder,  A  F  Rose,  King  and 
Mabury   Rds. 

ALTERATIONS  (building),  $600;  1063 
Carolyn  Ave;  owner  and  builder, 
Mrs  B  Penniman. 


Howe ;  builder.  E  A  Hathaway,  1275  ' 


Market  St;  owner.  Pacific  Gas  & 
Electric  Co;  contractor,  H  H  Lar- 
sen Co,  64  South  Park ;  plans  oy 
owner. 

OAKLAND 

DWELLING  (l-story,  5-room),  $8500; 
5240  Redondo  Ave ;  owner,  A  Bores- 
tero,  1920  Linden  St;  builder,  Chas 
UngenetU  &  Son,  1727  Foothill  Blvd. 

DWELLING  (1-story,  5-room),  $5000; 
3983  Norton  Ave;  owner  and  build- 
er, S  J  Dowling,  2800  Clay  St  Ala- 
meda. 

DWELLING  (1-story,  5-room),  $5000; 
3958  Norton  Ave;  owner  and  build- 
er, S  J  Dowling,  2800  Clay  St  Ala- 
meda. 

DWELLING  (1-story,  5-room),  $5000; 
3966  Norton  Ave;  owner  and  build- 
er, S  J  Dowling,  2800  Clay  St,  Ala- 
meda 

GARAGE  (1 -story).  $500;  3144  Ar- 
kansas St ;  owner  and  builder,  Mar- 
tin Mickelson,  3144  Arkansas  St 

DWELLING  (l-storv.  5-room)  (2), 
$6500  each;  3056.  3064  Brookfleld 
Ave;  owner  and  builder,  Adams  & 
Carlson,  9876  MacArthur  Blvd. 

DWELLING  (1-story.  5-room).  $6750; 
4219  Maple  Ave;  owner  and  build- 
er,  Melyln  Teran,   7319   Hillside   St 

ADDITION,  $900;   foot  of  Fallon  St; 

owner  and  builder.  Scammell  Lum-  j  RESIDENCE,    $5000;    E    St    James- 

T^™T^°'  Premises.  owner,    W   Walker;    buUder,    R    L 

DULLING  (1-story,  5-room),  $5600;       Richmond.  28  S  13th  St 

1625  33rd  Ave;   owner  and  builder,   ALTERATIONS   (business   building), 
Leslie   C   Dowd,    505   Coventry   Rd,  i      $2000;  51  S  Montgomery  St;  owner 

.^J?J?r*®'®y-  Louis  Russo ;  builder,  Paul  N  Park- 

DWELLING  (1-story,  6-room),  $7900;        er,  666  S  5th  St 

3448   Oak   Knoll   Blvd;    owner   and   ALTERATIONS   (business   btiUding), 

$1000 ;  86  N  Market  St ;  owner,  Ellis 
Gold;  builder,  V  Rotondo,  716  N 
5th  St 


3268    709  Mission  St;  owner. 


1123   Shasta  Ave ;    owner,   P  Louis,  I      2501    Granda  Vista ;    owner.   Smith ;  |  contractor,  Weidenthal-GosUner  Elec- 
premlses ;    builder,    J    Bothelia,    102  i  ^**'®'^-  Atlas  Heat  &  Vent  Co ;  floor  { trie ;  9  outlets ;  2  switches ;  motors. 


San  Jose  Ave.  :  furnace. 

ALTERATIONS    (business   building),  '  ^  ^152    ^"^    St;    o-wner     Bertagnini 

$3000;  80  S  Market  St;  owner,  pa- i  dealer,  Atlas  Heat  &  Vent   Co;   cen 

clflc    Telephone    &    Telegraph    Co ;   ''tLi^^.^^       .  w  _, 

builder.    M   W  Reese,    1262    Minne- '      ^^^^    Hillmont;     owner    .Maynard; 


i      7915 

j  dealer.  Atlas  Heat  &  Vent  Co;   cen- 

!  tral  furnace. 


171    Grand ;    owner,    Henry ;  i 
contractor.  Piedmont  Electric ;  sign. 

38113  6194  Valley  View ;  owner,  ' 
Cooper ;  contractor,  Dimond  Electric ;  •' 
3  plugs. 

38114  2600  Klngsland;  owner,  Fos-  , 
ter;  contractor,  Clifford  Electric  Co;  ; 
alterations. 

38115  10720   Acalanes    Dr;    owner. 


St ,  San  FVanclsco  ,     ,     ^  ,  ^  „       ^     We  have  It  Can  deliver.  Hare  306 

Moore  DItydock  Co.,  foot  of  Adeline   million    bd.    ft    Timber.   Three    mill*. 

St.  Oakland  4^  .         ^    ^       ,        .  Reasonable  prices.  Reply  Box  67,  c/o 

„ry^**"L.^  ^':*"^^^    *    ^°'    ^<^'' Dally  Pacific  Builder. 

WJlloughby,  Ohio.  6/7-10-ll-12-U/4€ 

Westlnghouse  Electric  Co.  .1626  K    

;St  NW.,  Washington,  D.  C.  ; 

General     Electric     Co.,     Industrial 


Brandon;    contractor,    Clifford    Elec-  ^*^'''''""-  ^^*^^"^<^^*<*y' ^-  "*"- 

trie-   range  '     Manning,    Maxwell    &    Moore,    Inc., 

38116  3747  Mldvale;  owner,  Evans;    414  Broadway.  Muskegon,  Mich, 
contractor,  James  Anderson ;   altera-  !     Robert  M.  Taylor  Co.,  116  N.  Mont- 
tions  igomery  St,  San  Francisco. 

38117  650  Grand;  owner,  Berman;   „ Rockwell  Engineering  Co..  10126  S. 
contractor.  Home  Elevator;  motors.        Western   Ave..  Chicago.  111. 

j      Judson    Pacific    Murphy    Co..    1200 ' 


Industrial     comer    lot     100x190     tai 

j  Berkeley.  Very  suitable  for  contrac- 
tor, trucker  or  subcontractor.  Hmm 
small  building  with  water  and  etoc- 

Itriclty.  Phone  Mr.  Chas.  Rlcker.  care 

'E.  B.  Field.  HIgate  1391. 

i  6/11-12-18-14 -17/4i 


38118    4920  Telegraph ;   owner,  Tlra 


17th  St.    S«|.n  Francisco. 


Plmnbing  Permits 


OAKLAND 


3269  98  Market  St;  owner, 
contractor,  Frank  F  Goodmain ;  6  out- 
lets; 2  switches;  2  plugs;  alterations. 

3270  W  29th  Ave  250  S  Lawton; 
owner,  United ;  contractor,  Richmond 
Electric ;  service.  ,     .  ,  ,  ^ 

3271-74    Various  locations  and  own-  •  ♦^"fj. ii"^^f}f J  ^'t®r*"°°?- 
ers;    contractor,    Electrical    Products 
!  Corp;    signs. 

i      3275      1411    Stockton;    owner.    Hol- 
!  land    Hotel ;     contractor,    Dowd-Seld 

j  Electric;  

I     3276      584    7th    Ave;    owner,    A    L 


Furniture  Co;  contractor.  Home  Ele 
vator;    motors. 

38119  1671  86th  Ave  ;  owner  Gomes  ;  6/12/46 
contractor,  Haynes  Electric;  outlets;  TO  ASK  BUDS 
SW  itches  ;  fixtures  ;  plugs.  PORTAL  CtRANE 

38120  1332     Holman    Rd ;     owner.  :  STOCKTOltJ.     San 
Richards;    contractor,    Haynes   Elec-  Calif, 
trie;  range. 

38121  5960  Telegraph;  owner,  R  A  Spec.  17741. 


3   W   TRANSFORMERS   25   K.VA.., 
i  60-CYCLE,     COMPLETE     WITH 
SWITCHES  and  CJUTOFFS.  PHONB 
4  3  I  OLymplc  6406. 

€/ll-12.l8-14-l7/4« 


Joaquin     County, 
Constructioln  of  35- ton  portal  crane;  | 


3820  Broadway ;  owner,  ;  deal- 
er, H  Anderson ;  2  fixtures. 
6432  Benvenue;   owner,  L  Wllllam- 


"^^^iT^^^i^^^o.l^"!*"^^^   buUdlng),  json;  dealer,  Geo  May;  1  fixture. 
$1000;    399  S   2401    St;   owner.    Bud;      1812  Chestnut  St ;  owner,  Wlttaker ; 

dealer,  J  Neal ;  8  fixtures ;  6  gas  out- 
lets. 


Glen  Eyrie  Rd 

RESIDENCE,  $6000;  128  N  33rd  St; 
owner  and  builder,  W  E  Hayes. 

RESIDENCE,  $9765;  1035  N  4th  St; 
owner,  C  Martin  ;  builder  R  L  Rich- 
mond, 28  S  13th  St 

RESIDENCE,  $7000;  426  Emory  St; 
owner,  H  Turner;  builder,  F  W 
Wlnnlngar. 

RESIDENCE,  $13,000;  1901  Cleveland 


Webb;    contractor,   Dowd-Seld  Elec-;     38124    4000  MacArthur  Blvd;  own 


Shuey ;   contractor,    California    Elec-  ;  Owner — Bureau  of  Yards  and  Docks,  ' 

Navy  Dept,  Washington,  D.  C. 

38122  2602  Adeline  St ;  owner.  Ex-  The  following  contractors  have , 
pert  Cleaners ;  contractor,  Conrad  '  taken  out  plans :  | 
Electric ;   1  motor.                                       j     Colby     SJeel     &.    Engineering     Co.,  [ 

38123  801  Clay  St ;  owner.  United  '  Central  Bldg..  Seattle,  Wash. 
Furniture     Co ;     contractor,     Conrad  j     Clyde    Irt>n    Works,    Luster    Bldg., 
Electric;  sign. 


Official  Proposals 


Moving  or  Demolition  of  Two  Frmmm 
Buildings  at  2435  Bancroft  Way, 
Berkoloy. 

"ADVERTISEMENT  FOR  BIOS" 


3168  Davis  St;  owner,  Mrs  Whltt; 
dealer,  J  Rankin ;  1  fixture. 

6974  Saronl  Dr ;  owner,  R  Rust ; 
dealer,  R  A  Roeber ;  5  fixtures ;  3  gas 
outlets. 

2220  109th  Ave;  owner,  R  Magee; 
dealer,  R  A  Roeber;  5  fixtures;  3  gas 
outlets. 

6956    Saronl    Dr;    owner,    R    Rust; 


St;  owner  D  McLean ;  builder,  W  O  {dealer,  R  A  Roeber;  5  fixtures;  3  gai 


Furtwengler.  269  S  23rd  St 


buUder,  John  H  Johnson,  6518  Given 
Road. 

DWELLING  (1-story,  5-room,  con- 
crete), $12,500;  6601  Heart  wood  Dr; 
owner,  R  L  Sawyer;  builder,  J  D 
Andrewson,  485  Stow  Ave 

ALTERATIONS  (dwelling),  $3200; 
416-417  36th  St;  owner  W  J  O'Brien, 
1317  Central  Ave,  Alameda;  buUder, 
J  D  Andrewson,  485  Stow  Ave. 

REPAIRS,  $500;  549  36th  St;  owner, 
J  Sergl.  549  36th  St;  builder,  Gter- 
ald  Anderson,  2817  Nevin  Ave,  Rich- 
mond. 

ALTERATIONS  (move  house),  $2000 ; 
5939  Hayes  St :  owner  and  mover, 
Frank  Carso,  6005  E  14th  St 

ELECTRIC  SIGN.  $750;  3119  Foot- 
hill Blvd;  owner,  C  A  Andrade, 
premises ;  builder.  Ace  Electric  Sign 
Co.  1219  13th  Ave. 


outlets. 

7014  Homewood  Dr :  owner,  R  Rust ; 
dealer,  R  A  Roeber;  5  fixtures;  3  gas 
outlets. 

6115  Buena  Ventura;  owner,  J 
O'Brien;  dealer,  R  A  Roeber;  5  fix- 
tures ;  3  gas  outlets. 

2075  Mountain  Blvd;  owner,  C  Lee- 
klrss;  dealer,  R  A  Roeber;  2  fixtures. 
•  2056  Mountain  Blvd;  owner,  F 
Soule ;  2  fixtures ;  1  gas. 


trie;  motors. 

3277  2366  Mission  ;  owner,  Siegel's ; 
contractor,  Dowd-Seld  Electric  Co;  4 
plugs. 

3278  70  10th  St;  owner,  Meyberg  News,  Inc;  sign. 
&  Co ;  contractor.  Associated  Elec  &  \  ^^^^^^^^^^ 
Mech  Co;  motors.  j 

3279  70  10th  St;  owner,  Meyberg  i 
&  Co ;  contractor.  Associated  Elec  &  j 
Mech  Co ; ' 

3280  4434  Mission  ;  owner,  Super-X  ! 
Market ;  contractor,  Atlas  Elec  &  Eng 
Co;  motors. 

3281  SE  comer  16th  and  Missouri; 
owner,  Hell  Equipment  Co;  leontrac- 
tor.  Atlas  Elec  &  Eng  Co ;  40  outlets ; 
23  plugs ;  motors. 

3282  Beale  St  Viaduct;  owner, ; ^, 

contractor,  Severin  Electric ;  service. ;  7^^/q 

3283  500  Beale  St;  owner,  United 
Engineering  Co;  contractor,  Grandl 
Electric;  


er,  Sanders ;  contractor,  McNews.  Inc ; 
sign. 
38125    4004  MacArthur;  owner,  Nel- 


2435  Bancroft  Way,   Berkeley. 

Subject  to  conditions  prescribed 
by  the  undersigned,  sealed  bids  are 
Invited   for   the   removal,   by   moving 


Duluth,   Minn. 

American     Hoist    Sc    Derrick    Co., 
Robert    and    Water    Sts.,    St    Paul, 
Minn. 
Westlnghouse  Electric  Co.,  1625  K  or  demoUtlon,  of  two  fram'e   build-" 
son    Lynn   Thomas;    contractor,   Mc-  •  St  NW.,  Washington,  D.  C.  jinga  at  2435  Bancroft  Way,  Berkel^. 

Victor  R.  Browning  Co.,  Inc.,  Wil-  j  California.   No  bids  will   be   recelwA 

loughby.  Ohio.  :  after   2:00    P.    M..    Friday,    Juno   M, 

Washington    Iron   Works,   1510  6thji94fl.   Spedflcatlons   and   informatlo* 

Ave  S.,  Seattle.  Wash.  {available   at   the   oflce   of   the   Chief 

General  Electric  Co..  Industrial  Re-    Purchasing    agent    818    Admlnlstra- 

jsale  Division.  Schenectady.  N.  Y.         [tlon  building.  University  of  CaJifor- 

I      Stair  Iron  &  Steel  Co.,  435  E.  11th  j  nla.    Berkeley,    California,    begtnntnc 

St,  TacomA  2.  Wash.  June  5.  1946.  The  right  to  reject  any 

!     Marion   Steam  Shovel  Co.,  617  W.  j  and  all   bids  is  reserved. 

Center  St,  Marion,  Ohio.  -The  Regents  of  the  University  of 

CaUforaia". 
4  3 


Engineerii^  Section 


41— CAS,  WATER  AND  OIL ! 
PIPE  LINES 


6/12/46 

TO  ASK   BIOS 


6  41 

BIOS    WANTED 
OAKLAND,    Alameda   Co.,   Calif.— 


I  PORTAL  dRANES 
SAN  FRAl^CISCO  and  Terminal  Is- 
land,   Calif.    Naval    Shipyard.    San 
Francisco,     and     Naval     Shipyard, 
Terminal  Island.  Los  Angeles  Co. 


(Didly  PiMdfIc  Buttdcr> 
(Jtine  9-A-7-10- 12-13-14-17-18,  1946) 


Until   June   18.  2   p.   m   bids  wlU  be  ^  Conversion  of  two  floating  cranes  to 


ATTx^'DA'TT/MMo    /u  u  „.,.      .        ^18  E  14th  St;  owner.  Port  Stock- 

^V3S^J^?^,^/oV^'''®^^  bulling),!  ton   Sand  Co;   dealer,  Wm  J   Souza; 
$900;    84  S    1st    St;    owTier,    Frank   i  fixture;  1  gas  ouUet 

^ce^'t**""***^'  ^^  ^  ^o^o^  136;     5015  Webster  St;  owner,  Protheroi 

^'ii^i?''  (industrial).  ^500;  ^  Nl^Ts'S*   wfrnn^^Jn;  '?^?r,     Taylor; 
10th  St;  owner  and  builder,  GhiseUi  j  dealer,  P  Barbln;  2  flxturea 


3284-87     1495-91-87-83  40th  Ave;  j^.^^  .^^^   ^  portal  cranes    Snec   17519 

Srr^  ^  lir^^'^.i  .^^''"o'^i^tch^  16'^*  ^^^  Montgomery  St.  ITf..  un- j  q^S^B™  eTu  of'^ards  Ld  Docks. 
S?^  ;.rS.r"*^'=  switches,  .6,^^^  g^rt^,  ^^  04-203-46-54  for  con-]  Naw  De«»t.  Washington  25.  D.  C. 
plugs,   service.  ,,.^„,  'struction   of   new   water  main   along       Bid  onenihr  date  not  vet  set  The 

3288-89    187-183  Victoria  St;  owner.   22nd   st.,  Oakland  Army  Base.  openihg  date  not  yet  set  The 

—  ="  Grandl     Elec- 


Conatruction  of  the  Generator  Build- 
ing on  the  San  Francisco  Camptia, 
Uaiversity  of  California,  2nd  and 
Pamaaaus  Aves-   San    Fraaeieoo. 


"ADVERTISEMENT  FOR  BIDS" 


Work 
(1) 


Involves. 


(2) 

(3) 


Bros,  10th  and  Rosa  Sts. 


676   Calmar;    owner,    Mrs  Cuedall; 


ALTERATIONS  (2-famlly  residence),    dealer.  P  Barbln;  1  fiture. 


$900;  315  N  21at  St;  owner.  Otto 
Perry;  builder,  G  M  Latta,  157 
Rhodes  Ave. 
RESIDENCE,  $9000;  720  N  16th  St; 
owner  and  builder,  M  M  DiVittorio, 
637  N  13th  St 


2145  51st  Ave;  owner,  Toombs; 
dealer,  P  Barbln;  4  fixtures;  3  gas 
outlets. 

713  Clay  St;  owner,  ;  dealer, 

McMillan;  1  fixture. 

2052  55th  Ave;  owner,  J  Cutts;  deal- 


RESIDENCE.   $70()0;   f2   Spring   St;    er.  James  Cutts';  1  fixture, 
owner,  J  Vaccarelli;  buUder,  F  Win-       1359    48th    Ave;     owner,    Ptmentel 

1r£s°SSnCE.   ,8600;  874  S   1th  St ;  |  ^Si-trlS'l/th^S!^^;,^  ^^^J 


(4) 


O'ReUly ;     contractor, 

trie ;  10  outlets ;  9  switches ;  16  plugs 

S6rvic^ 

3290     1246  18th  St;  owner,  Axzaro; 
contractor,    Grandl    Electric;    2    out- 
lets ;  1  switch ;  5  plugs ;  service, 
trolt  Sts ;  owner,  Sullivan ;  contractor.  I 
Fred  Johnson ;  _....- 

3292  4334    Geary;    owner,  Bartel; 
contractor,  Kennedy;  - — 1 

3293  7621    Taraval;     owner,     Mrsipjp^ 
Rose    Imbeck;    contractor,    Kennedy ,  ^j^^^  ^q^   ^^j^   £^    jg  jjj    cem«it-as- 
Electric;  service.  !         bestos  pipe.   Class   150; 

3294  24th   and  Utah;   owner.  City    ^ga)     470   Un.   ft   12  in.   da; 

of  San  Francisco;  contractor,  Geo  F   ^j^^     lump  sum.  connection  to  exlst- 

Brayer; ing  12  in.  steel  pipe  line  at  Camp- 

3296    NE  comer  3rd  and  Manposa ;  j^u   g^^ . 

owner.  Bethlehem  Steel  Co;  contrac-    ^^^     lump  siim.  relocation  of  12  in. 


Subject  to  conditions  prescribed  by 
plans  and  tlpeclfications  may  be  ob-    the  undersigned,  sealed   t>ids  are  tn- 


:  tained  from  Chief  of  Bureau  of  Yards  ,  vitod  for  the  general  ccmstructlOB  •# 


1,040  Un.  ft  16  In.  cast  Iron  pipe,  j  and  Docks.   Navy  Dept.,  Washington 

Class  150;  |25,   D.   C.  Mpon   deposit   of  check  or 

470  Un.  ft  12  in.  do.;  [postal  mon<^  order  for  $30,  payable 

lump  sum.  connecUon  to  exist-  j  to   Chief    of    Bureau    of    Yards    and 

ing  12  in.  pipe  line  at  Campbell  j  Docks. 

St; 


liunp   sum,    relocation    of   12   in. 
gate  valve; 
Alternate     "A" — Cement     Asbestos 


tor,  Geo  F  Brayer;  motors. 

3296    3348  18th  St ;  owner.  Ous  Wil- 
son ;  contractor,  Weber-Conroy ; 


gate  valve 
Specifications  obtainable  fn»n  the 
above  office. 


The  foUdwing  contractors  have 
taken  out  plans: 

Westin^Ouse  Electric  Co.,  1625  K 
St  NW.,  Washington,  D.  C. 

Dravo  Cotp.,  Pittsburgh,  I»a. 

Wellman  Kngineering  Co.,  7004  Cen- 
tral Ava.  Cleveland,  Ohio. 

Washington  Iron  Works,  1510  6th 
Ave.  S.,  Sealttle,  Wash. 

Star  Iron  &  Steel  Co..  435  E.  11th 
St.  Tacoma  2,  Wash. 

R.  W.  KaMenbach  Corp.,  500  Henry 
St,  Cleveland.  Ohia 

Colby  Stedl  it  Engineering  Co.,  Cen- 
tral Bldg.,  Seattle,  Wash. 


the  Generator  Building  on  the 
Francisco  Campus,  University  of 
California,  2Dd  and  Parnassus  Ave- 
nues. San  Francisco,  California.  A 
deposit  of  ten  dollars  ($10.00)  is  re- 
quired for  each  set  of  plans  and 
specifications  issued.  No  bids  will  be 
received  after  2:00  P.  M.,  June  12. 
1946.  Plana,  specifications  and  tnfor- 
mation  available  at  the  Cashier'a 
Office,    103    Administration    Building. 

Untrerslty  of  California,  Berkeley. 
California,  beginning  Wednesday,  May 
28.  1M&  The  right  to  reject  any  and 

all  btda  la  reserred.    

'THE  RSQKNTB  OF  THE  TTNITBR- 
8ITT  OF  CALIFORNLA." 

(DaOy  Paeiflc  BvOdsr) 
(May    »-tl.    JoDO    t-4-S-«-r-l»-U- 

12.  itm 


Y./ 


PLANS  and 
Speculations 


8*n  Fraocisco:  The  board  of  su- 
pervisors is  hoiding  a  hearing  to- 
aay  with  county,  state  and  national 
affairs  committee  on  the  need  of 
tte  second  bay  span  or  crosain*. 
2  lie  committee  hopes  to  complete 
oata  for  the  city's  argument  before 
the  joint  Army-Navy  board  that 
will  meet  here  Aug,  12, 

_  oOo 

aayward:  The  city  will  have  60 
temporary  housing  unite  available 
lor  veterans  here,  City  Clerk  Mrs. 
Irene  Janueson  announced.  The 
rederal  Public  Housing  Authority 
has  announced  that  the  units  are 
available  and  that  th^  will  co- 
operate in  erecting  them  on  the 
^-acre  tract  formerly  used  by  the 
Army  as  a  barracks  area  for  the 
Hayward  airport. 
oOo 

San  Francisco:  Details  of  Mayor 
fjapham's  five  year  post-war  plan 
includes  recreation  construction  to- 
taling 110,466,647;  school  building 
of  117,867,000;  parks,  |8,858,547; 
and  many  other  projecte,  including 
fire  department  biuldngs,  airport 
work,  imblic  works  and  water  de- 
partment projecte  which  boost  the 
toUl  program  to  1200,000,000. 
Bond  ssues  and  taxes  are  expected 
to  cover  costs. 

oOo 

Biduibod:  Erection  of  six  elec- 
trically operated  traffic  signals  was 
approved  by  the  city  council  when 
the  council  okeyed  an  agreement 
.with  the  State  Department  of 
Highways  to  do  the  work  which 
win  cost  about  $43,000,  and  be 
paid  for  out  of  gasoline  tax  funds. 
oOo 

MiUbrae  -Possibility  that  the 
Merchant  Marine  Rest  Center  will 
be  moved  to  the  famous  Rolandi 
■•  estate  in  Los  Altos  is  being  dis- 
cussed here.  Plans  call  for  the 
purchase  of  the  Rolandi  property 
and  establishment  of  a  permanent 
rest  home  on  the  68  acre  estate. 
oOo 

Niles:  Washington  township, 
only  section  of  Alameda  without 
a  hospital  is  seeking  an  interpre- 
tation of  the  Slater  Bill  which  may 
permit  establishment  of  a  hos- 
pital  district  for   the  community. 

Possibility  of  federal  aid  is  be- 
ing considered  under  the  Burton 
Bill,  which  is  awaiting  final  con- 
gressional action.  A  survey  will 
be  conducted  to  determine  the  size, 
type,  function  and  hospital  unit 
necessary. 

oOo 

Antoch:  Petitions  requestng  in- 
corporation into  the  city  of  two 
sections  of  land  south  of  here  will 
be  presented  the  city  council  Mon- 
day. 

# . 
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Plumbing  and  Heating  Fixtare  Prodnction 
Headed  for  Increase,  CPA  Prediction 

SnciAi.   FBOie   THE    Dailt   Pacific   Buildu's  WASHINGTON   BUREAU 

The  general  scheme  for  use  of  enbeidies  under  the  Patman  Hous- 
kkg  Act  fradnally  was  unfolding  here  as  the  National  Housing  Agency 
innonneed  tentatire  plans  for  use  of  part  of  the  $400,000,000  for  a 
itimulating  prodnction  of  structural  clajr  products,  softwood  plywood 
and  paper  liner  for  gypsum  board  and  lath. 
An     industry     conference     with 


Clarence  Dan  Conway,  57,  well- 
known  Sacramento  valley  enc^ineer, 
'died  in  Red  Bluif  Wednesday. 

He  was  general  manairer  of  the 
Lo«  Molinos  Land  company  in 
Red  Bluff. 


hardwood  flooring  representatives, 
places  that  commodity  next  in  line 
for  subsidy  benefits.  In  setting  the 
overall  sdiedule,  the  administra- 
tors are  determined,  they  said,  to 
apply  the  premium  payments  to 
short-supply  building  materials  in 
the  order  of  their  scarcity.  Those 
materials  hardest  to  find  are  being 
pushed  into  extra  production  first. 

The  premium  payment  plans 
which  have  already  been  drawn  up 
and  are  ready  for  industry  consid- 
eration— structural  clay  products, 
including  brick,  softwood  plywood 
and  paper  liner — ^have  three  fea- 
tures outstanding  in  similarity. 
Payments   Are   Retroactive 

First,  the  plans  are  made  oper- 
ative to  a  retroactive  date.  This 
date  now  is  July  1  in  the  case  of 
the  first  two  items  covered.  As  oth- 
er plans  are  drafted,  the  retro- 
active dates  will  be  moved  up  so 
that  no  extended  spread-back  will 
exist.  This  feature  is  included  as 
an  expedient  for  increasing  output 
immediately;  in  other  words,  so 
there  will  be  no  lagging  on  the 
part  of  producers  as  tihev  await  ap- 
plication of  the  subsidy  payments. 

Second,  payments  are  to  be  made 
on  production  over  certain  Quotas 
based  on  output  in  1946  only.  For 
most  companies  this  will  be  deter- 
mined from  their  production  in  the 
first  quarter  of  this  year.  Specifi 
quotas  have  not  been  determined 
as  yet. 

Third,  the  entire  subsidy  system 
is  being  worked  out  on  a  plant-to- 
plant  and  mill-to-mill  basis,  not  as 
an  industry  wide  setup. 

These  three  general  features  can 
be  expected  to  show  up  in  most  of 
the  future  premium  payment  plans 
for  stimulating  production  of  ocn- 
st ruction  materials. 

Geared  to  bring  about  a  maxi- 
mum amount  of  production  as 
soon  as  possible  the  subsidies,  as 
they  are  being  developed  in  Wash- 
ington now,  will  impose  on  manu- 
facturers the  responsibility  of  top- 
ping set  quotas  or,  as  the  only 
alternative,  receiving  no  payment 
from  government  sources  whatso- 
ever. This  means  that  companies 
authorized    to    participate    in    the 


plans  would  be  forced  to  absorb  the 
premiums  themselves  if  quotas 
were  not  met 

Payments  Start 

NHA  hopes  to  get  the  first  plan 
into  operation  this  week  or  by 
the  first  of  next  week  at  the  latest. 

"The  brick  payments  will  cause 
old  plants  to  be  reopened,  old  kilns 
to  be  patched  up  and  put  back 
into  service,  and  will  permit  plants 
to  work  longer  hours,"  the  housing 
administrator  said. 

"We  expect  the  subsidy  pay- 
ments to  cause  a  25  per  cent  in- 
crease in  plywood  output  for  the 
next  three  months.  The  boost  in 
paper  liner  shipments  in  June 
hould  result  in  more  gjrpsum  board 
and  laths  by  July. 

"By  July  and  August  the  in- 
creased production  from  these 
moves  should  be  felt  all  over  the 
country." 

JL 

RUDDY  GIVEN  POST  OF 
BUILDING  CONCILIATOR 


COAST  BUILDING  PERMITS 


»TTT?^^??*f^  •  ^"?^*  valuations  reported  to  DAILY  PAaFIC 
BUIU)SR  by  pnncipal  city  and  county  building  inspection  depart- 
ments  of  seven  Western  states.  For  detailed  report  turn  to  Page  Seven 


1944 


1946 


1946 


Jan. 

Feb. 

Mar. 

Apr. 

Ifay 

June 

July 

Aug. 

Sept 

Oct 

Nov. 

Dec. 


P*mts 
10;e84 
10,162 
12313 
11,960 
12,980 
11^6 
13,643 
12,209 
10,687 
11,071 
11,090 
9,374 


Value 
18,669,081 
28,046,436 
28,640,600 
21,768;898 
19,228,606 
16,978,078 
19,957,114 
18,673,766 
12,120,661 
18,924^18 
11,727,604 
11347328 


P*mt8 
11,698 
10306 
12,080 
18389 
13,712 
14,689 
13,409 
18,764 
14301 
18318 
17,719 
16,479 


Value 
1S39830S 
13,776338 
18,116389 
21,103384 
26,713,453 
29361,429 
30,421310 
30,110,630 
37,662325 
46357363 
54,908361 
65,775,869 


Pmts 
19,160 
19,756 
22383 
22315 
21,072 


Value 

I  80304,443 

74,734,712 

140,000,989 

83,602,474 

78356304 


Hardwood  Fkoring  in  Line  for  Subsidies 
As  Patman  Hoosing  Act  Starts  hto  Notion 

Special   pkom   the    Dahy   Pacific  Bdiloee's  WASHINGTON   BUREAU 

Phnnbing  and  heating  items  in  critically  short  mipply  are  to  re- 
ocive  a  prodacttmi  boost  through  a  CiTilian  Production  AdaUnistratkm 
plan  to  assist  manof  aetaTers  in  their  oatpot  of  east  iron  aoil  pipe,  bath 
ftxtores,  radiation  and  warm  air  fnmaces. 

Exact  details  of  the  CPA  action, 


Total..l38368  1210378,889  169.609  $388,996,039 


■#- 


United  States  Conciliation  Serv- 
ice has  designated  Earl  Ruddy  as 
its  conciliation  commissioner  to 
handle  cases  having  to  do  with 
building.  He  also  will  give  advice 
to  other  commissioners  when  such 
advice  is  requested  in  Region  VII, 
which  covers  the  11  western  states. 

He  is  to  be  a  liaisson  man  with 
all  local  housing  expediters  and 
will  work  in  conjunction  with  the 
National  Housing  Authority,  Na- 
tional Wa{?e  Stabilization  Board 
and  Wage  Adjustment  Board. 
# 

START  LOCAL  SURVEY 

OF  HOUSING  CONDITIONS 


SUMMERBELl  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise  10930 


From  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUNQ 

CXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREAOED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Constrnction  Specialtieci 
W.  J.  BURKE  A  CO.,  Inc. 

7bQ  Bryant  Street       -      Saiy  Francisco      •       Phone  GArfield  8768 
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CONTRACTORS—Save  Money  and  Tune 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET  SUtter  8361  SAN   FRANCISCO 

PREPARED  BY  LcROY   SERVICE 


Gisnt  Grip  Drirt  Dow*U 

uiSiiiSSSSS 


DoubU  Grip  SpUt«$ 

AA    Timber  Connectors  and  Toofi 


TIMBER  ENGINECRING  CO.  OF  CALIFORNIA 


266  Market  St^  San  Francisco 
EXbrook39t9 


1151  So.  Broadway,  Los  Angeles 
PRospect82€8 


STUCCO 
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STUCCOCEMENT 


Mora  Ifonfi  Pmt  Sock  •  Spreads  iaslmr  •  l«ss  Shrinkagm 
PACIFIC   PORTLAND  CEMENT  COMPANY 


A  survey  designed  to  assist  Bay 
Area  housing  planners  is  under- 
way in  San  Francisco  and  Alameda 
counties,  according  to  an  announce- 
ment from  the  local  office  of  the 
Bureau  of  Census. 

Interviewers  will  seek  knowledge 
of  number  of  vacancies,  number  of 
persons  living  within  dwellings, 
and  a  breakdown  of  what  propor- 
tion are  veterans,  and  what  rentals 
are  being  paid,  and  other  pertinent 
information. 


PURCHASING  AGENTS 
ELECT  NEW  OFFICERS 

Officers  and  directors  of  the 
Purchasing  Agents  Association  of 
Northern  California  were  elected 
last  night  at  the  annual  meeting 
which  followed  a  dinner  in  the  St. 
Francis  hotel. 

Lawrence  E.  Hobart,  formerly 
vice  president  and  employed  by  the 
State  of  California,  was  elected 
president,  succeeding  A.  I.  Wille, 
of  Moore  Dry  Dock  Co. 

Roscoe  R.  "Ted**  Bush,  purch- 
asing agent.  Pacific  Coast  Aggre- 
gates. Inc.,  was  chosen  first  vice 
president;  Arthur  J.  Melka,  of  Hy- 
draulic Dredging  Co.,  Ltd.,  second 
vice  president;  Charles  H.  Warner 
!  of  General  Electric,  as  secretary; 
and  Samuel  T.  Dickey  of  Castle  & 
Cooke,  Ltd.,  treasurer. 

Directors  elected  were:  Fred  W. 
j  Bauer,  H.  C.  Goldstore,  A.  M.  Mc- 
JKelligon,    H.    V.    McLaughlin    Jr., 
Guy  G.  Mimms,  Paul  J.  Sampson, 
jand  A.   L.   Wille.  M.  C.   Nystrom 
jwas  elected  to  a  five  year  term  on 
Ithe  finance  committee. 
j     Guest  of  honor  was  George  W. 
jAljian,  president  of  the  National 
Association  of  Purchasing  Agents, 
I  past-president  of  the  local  group, 
and  purchasing  agent  of  the  Cali- 
fornia   and    Hawaiian    Sugar    Re- 
fining Corp.,  Ltd. 

President  Aljian,  who  during  the 
war  served  as  a  dollar-a-year  man 
in  the  Navy  department,  was  just 
recently  elected  to  his  new  posi- 
tion as  head  of  the  national  as- 
sociation. 


JUNE  NAIL  PRODUCTION 
MAY  HIT  55,000  TONS 

The  Office  of  Price  Administra- 
tion and  Civilian  Production  Ad- 
ministrator John  Small  have  join- 
ed eflPorts  to  increase  the  output  of 
nails  for  the  veterans  emergency 
housing  program. 

OPA  jumped  the  price  of  nails 
|10  a  ton  and  at  the  same  time  CPA 
set  up  specified  production  goals 
for  all  manufacturers  of  nails. 

Effectively  immediately,  the  price 
raise  brings  the  base  price  of  nails 
to  $75  a  ton  or  47  per  cent  higher 
than  their  earlier  base  nrice  of  $61 
per  ton. 

A  production  goal  of  55,000  tons 
is  in  prospect  for  June  with  this 
figure  increasing  to  66,000  tons 
per  month  by  September. 

It  was  also  announced  by  the 
Department  of  Commerce  that 
building  nails  were  placed  under 
expert  control  to  increase  further 
the  supply  for  the  housing  pro- 
gram. 

OPA  also  granted  an  11.25  per 
cent  increase  on  18x24  mesh  steel 
screen  wire  cloth,  providing  pro- 
portionate raises  for  all  other  sizes. 
Resellers  may  continue  to  fix  maxi- 
mum prices  as  before. 

A  four  per  cent  increase  in  maxi- 
mum prices  granted  to  alloy  steel 
products  on  March  1,  this  year, 
was  replaced  with  an  8.2  i>er  cent 
increase,  an  additional  price  raise 
of  4.2  per  cent.  This  was  given  to 
compensate  for  increased  labor 
costs   in  the  industry. 


contemplated  to  bring  relief  after 
several  months  of  curtailed  pro- 
duction of  these  items  needed  for 
the  veterans'  emergency  housing 
program,  were  not  divulged  but 
subsidy  payments  entered  the  pic- 
ture in  the  announcenftent  uiat 
these  premiums  would  cover  cast 
iron  soil  pipe,  one  of  the  most 
critical  items  today 


tirely  while  awaiting  raw  material 
deliyeries.  • 

Steel  industry-government  meet' 
ings  in  Washington  are  expected  to 
put  sheet  steel  production  plants 
back  on  a  full  time  production  basis 
in  from  30  to  60  days.  The  effect 
of  CPA  measures  to  achieve  a  more 
equitable  distribution  of  what  lim- 


Furthe,.  goven.o.e„t  «.o^.»i<.  l^  '^^^^  ^^''l^^.!'^^ 


— --»v  ■>.--^— -  • 


QUICK,  PERMANENT, 
LOW-COST  CONSTRUCTION 

"QUONSET  40":  40  feet  wide; 
any  length  desired,  in  20-foot 
extensions.  Roller  doors  and  foar 
windows  in  standard  end-panel. 
"QUONSCT  24":  24  feet  wide'; 
length  as  desired,  in  extensions 
of  12  feet.  Roller  doors,  solid 
panels  available  for  front;  walk 
door  and  window  available  in 
end-panel. 

"QUONSET  '»0":  20  feet  wide; 
any  length  desired,  in  12-foot 
extensions.  Walk  door  and  two 
windows  in  standard  end-panel. 


STRAN-STEEL  "QUONSETS 


•// 


Set  Mm  facts  tedayi 


PACIFIC  COAST 
AGGREGATES 


2625 


UNderhUl  3650 

I6di  Sc,  San  Francisco 


Manufactured  Cy  Great  L,nes  St^el  C. 


FOR  RENT 

Comblnatlofl  H-yd.  HOE,  DRAQ- 
LINE.  CLAM8HELL  and  SHOV- 
EL.  dieael  pow«r«d. 

CARRICO-GAUTIER 

Phona  JO.  4-«t1 
(MS  Ocean  Avaaua,  tan  Franelaao 


WANTED:  AT  ONCE 

ENGINEERS 


* 


CIVIL,  STRUCTURAL,  MECHANICAL,  ELICTRICAL,  ARCHITECTURAL 

THE  JOI:  The  engineering  of  rer^'  large  and  highly 
important  projects  for  the  U.  S.  War  Department... 
requiring  the  best  and  most  experienced  personneL 

THE  PLACE:  Okinawa,  popular  Japanese  prewar  vaca- 
tion resort . . .  moderate.,  healthful  climate . . .  natural 
vegetation  includes  pine  forests,  interesting  terrain 
...  no  jungles,  no  swamps. 

THE  FACILITIES:  Quonset  huts  ready  for  occupancy 
...modem  sports  and  recreation    .fishing, swimming. 

THE  PAY:  Overseas  rate... top  salaries... free  medical 
and  dental  care ...  subsistence  at  very  nominal  cost 
.  ..vacation  pay  and  sick  l«ive.  Pay  starts  immediately. 
Contract  for  one  year  or  more. 

*150  EHginten.  ArchiUds,  AuistatUs.  Dtsipntn, 
Draftsmen,  Estimators,  Survejers,  Inspteton. 

HOLMES  &  NARVER 

Engimers 
626  S.  SPRING  STRUT  •  LOS  ANGELiS  14  •  TUCKiR  4S37 


that  each  of  the  other  plumbing 
and  hcatng  items  was  being  con- 
sidered for  premium  payments  to 
stimulate    production. 

At  best,  however,  8ub-<:ontrac- 
tors  seeking  fixtures,  warm  air 
furnaces,  registers  and  grills,  duct 
work,  and  the  other  galvanized 
sheet  products,  can  n^  expect 
output  to  reach  demand  for  four 
months. 

This  is  reasoned  from  the  fact 
that  pig  iron  production  is  off  two 
thirds,  steel  and  coal  strikes  have 
materially  cut  down  the  supply 
of  sheet  steel  rolling  from  the 
mills,  and,  while  jobbery?  are  de- 
livering as  high  as  75  p^r  cent  of 
their  stocks  to  the  vetertins'  hous- 
ing program,  still  there  is  not 
enough  nroduction  now  in  sight 
to  satisfy  the  housing  program 
alone. 

Here's  the  way  the  present  re- 
quirement and  supply  picture 
stacks  up  with  regard  U  shortest 
plumbing  and  heating  itiems: 

Cast  Iron  Soil  Pipe — Overall 
monthly  requirement,  50^000  tons. 
Present  production  rat<?,  27,500 
tons  per  month. 

Bathtubs — Overall  monthly  re- 
quirement, 126,000  units.  Present 
production  rate  75,000  Units  per 
month. 

Lavatories — Overall  mcjnhtly  re- 
quirement, 20,000  units.  Present 
production  rate,  150,000  units  per 
month.  Same  figures  fbr  water 
closets.  1 

Warm  Air  Furnaces  -*-  Overall 
monthly  requirement,  65,0OO  units. 
Present  production  rate,  40,000 
units  per  month. 

Radiation — Overall  monthly  re- 
quirement, 6,000,000  tons.  Present 
production  rate,  3,000,000  tons  per 
month. 

Because  of  the  pig  iron  shortage 
still  being  felt  from  the  steel  and 
coal  strikes,  most  soil  pipe  plants 
are  running  at  60  per  cent  capacity 
while   a    few   are    shut   <llown    en- 


be  felt  early  next  month,  a  spokes- 
man said. 

Meanwhile,  as  sub-contractors 
continue  their  quest  for  plumbing 
and  heating  items  for  the  new  vet- 
erans* homes,  long  pipe  and  fittinfi 
were  added  to  the  shortage  lists 
by  the  National  Association  of 
Master  Plumbers,  the  most  recent 
article  to  fall  into  the  scarce  cate- 
gory. 

W.  Frank  Clucas,  executive  sec- 
retary of  the  association,  said 
plumbers  from  all  over  the  coun- 
try were  complaining  about  the 
lack  of  soil  pipe,  bathtubs,  all 
plumbing  fixtures,  radiation  and, 
most  recently,  long  pipe  and  fit- 
tings He  attributed  the  new  short- 
age of  pipe  to  a  reflection  of  the 
steel  strike  on  dwindling  stock 
piles. 

"With  OPA  holding  back  on  price 
rises,"  Clucas  said,  "producers  are 
not  selling  at  present  loss  levels. 
Upward  price  adjustments  would 
help  but  I  believe  subsidy  pa3mient8 
would  be  a  better  remedy.*' 

The  black  market,  Mr.  Clucas 
said,  is  a  major  cause  of  shortages 
of  plumbing  and  heating  items  but 
rhe  disagreed  with  a  proposal  to 
set  wholesale  price  ceilings  in  an 
effort  to  wipe  it  out.  "That  method 
hasn't  worked  on  other  materials," 
he  said. 

The  trade  has  registered  com- 
plaints on  a  slump  in  per  unit  pro- 
duction attributable  to  increasing 
labor  turnover,  the  executive  sec- 
retary sad. 

# 

GEORGE  DIXON  DEAD 

Word  has  just  been  received 
that  George  Dixon,  veteran  plas- 
tering contractor  of  Oakland,  died 
June  14. 

Funeral  services  were  held  in 
the  Chapel  of  Chimes,  Oakland. 

Dixon  was  a  member  of  the  Oak- 
land Builders'  Exchange,  and  well- 
known  in  the  construction  field. 


iRUJin  pninrs 

are    Laboratory    Confrolled 
tc    Profevsionol   Painferi' 
High   Slandordi 

iRUJin  pprni  compnnv 

4th  a  Addison  Sts  •  Berkeley  2,  (olif. 
I  Phone:  ffrkelf^y  3440 
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FOR  RENT 

CONTRACTORS 
EQUIPMENT 


LUMIER  CARRIERS 

CONCRETE  MIXER 

MIXERMOilLE.  SCOOPMOIILE 

HOISTS.  TRUCKS 

SAWS.  DRILLS 

COMPRESSORS.  VliRATORS 

ftENlRATORS 

it 
H.    STICKER 


lEIKEyEY  27S2 


VENETIAN  BLINDS 

FOR     HOMES  -  OFFICES    AND 
INDUSTRIAL     PLANTS 

fffsfalfed   •    Renovofed   •    Repaired 


GUNN   CARLE  &   CO. 


20    Potrcro    Ave. 


UNderhili    5^81 


San    Francisco 


CONTRACTORS:  see  us  REfUhE  \uu  bid! 

t 

We  ivill  finance  sound 
Imprevement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  ap-ee^  ror^Hase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspeciiod  of  tiie  joi>.  Proiii  i>y  our  luag  cxjxjrience. 

1911  Art  and  1915  Act 

BONDS  and  WARRANTS  •  boughi  •  quoted  •  sold 

Pkc^coiiert  STONE  &  Y0U.NGBER6 

SmueT5460       aso  AOS:>  bvudimg  ■  sam  tRAHtiSLO  4 


ILiVATOR  SHAFTS  AND  ENCLOSURES 
SKYLIGHT  COVERS  AND  VENTS 


COOLER  SHELVES 
SAFETY  GUARDS 
TRUCK  ENCLOSURES 
LOCKERS 
rARTITIONS 


Ariston  Wire  Work 
is  available  io  a  wide 
variety  of  designs 
and  taxes  widi  either 
'found  or  chanael 
steel  frames  to  fit 
the  specific  need. 


METAL 


AnilTOM 


MIckGl  &  Pf  el f  er 
Irott  Works,  Inc. 


Pf?ODiJCTj 
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DAILY    PACiriC    BUILDER 


FRIDAY.JUhE2l,  1946 


FIRST  PUBLISHED  TODAY 

Highway    Improvements    Sacramento 
County,    City    of    North    Sacramento 


OFFICIAL      PROPOSALS 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  Proposals  will  be  received 
by  tlie  Department  of  Public  Works, 
Division  of  Highways,  at  the  office 
of  the  District  Engineer,  703  B  Street. 
Marysville,  California,  until  2  P.  M. 
o'clock  on  July  9,  1946,  at  which  time 
and  place  they  will  be  publicly  op- 
ened and  read,  for  performing  work 
as  follows: 

In  Sacramento  County  In  the  City 
of  North  Sacramento  on  Del  Paso 
Boulevard,  between  Birch  Avenue 
a/id  El  Camino  Avenue  (MI-Sac--3- 
NSac,  Installing  traffic  signals  and 
constructing  channelization  faclli- 
tle*. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may; 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless  it 
is  made  on  a  proposal  form  furnish- 
ed by  the  District  Engineer,  and  la 
made  in  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompcmied  by  a 
proposal  gruaranty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Sttindard 
Specifications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  herein- 
after stated,  are  ai>proximate  only, 
being  given  aa  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  work  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  work,  as  may 
be  deemed  by  the  Eng^eer  to  be 
necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  here- 
in specified  are  subject  to  the  effect, 
it  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract.  In  case  of  any  incon- 
sistency the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or   lower,   shall    control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  I*ublic  Works  bais 
ascertained  the  general  prevailmg 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Cari>enter     $.150 

Cement  finisher  1,75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete    vibrator   operator   ....  1.375 

Electrician     „.  1.70 

Flagman     1.25 

Jackhammer  operator  „ 1.375 

Laborer    1.25 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14    cubic    yards 

emd  less  than  18  cubic  yards 

water    level    capacity)    1.4375 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 

water    level    capacity)    1.375 

Truck    driver    (4    cubic    yards 

and  less   than  8  cubic  yards 

water  level  capacity)    1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level   capacity)   1.0625 
Any  classification  omitted  here- 
in not  leas  than   1.25 

Overtime     one     and     one-half     (1^) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards,  and  flag-men) — one 
and  one-half  (1%)  times  the  above 
rates. 

State    Highway    Engineer's   Estimate 
Item   1.    Traffic   signal   system. 
Item  2.    20  cubic  yards  Portland  ce- 
men't     concrete     (curbs     and 
sidewalks) 
Item  3.     420  each,  curb  dowels. 
Item  4.    60  each,  red  reflectors. 


water  level  capacity)  __ UJ75 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.375 

Jackhammer  operator 1^5 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.40 
Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity)  i  2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1,16 

Unskilled  Labor 

Flagman i.gg 

Laborer L25 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 
Overtime  —  One   and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 

and  one-half  (1%)  times  the  above 

rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
sten  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
IS  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalifled  as  required  by 
law.  (See  said  Proposal  Requirements 
and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  :  June  21,  1946. 

(Daily  Pacific  Builder) 
(June  21-28,  July  5,  1946) 

Highway    Improvements — Stanislaus 
and  San  Joaquin  Counties 

^  ■ 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


shown  above,  shall  be  not  lees  than 
yL2S  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  la»  than 
11.15  per  hour. 
Overtime  —  One    and    one-hall    dH) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen)  —  One 

and  one-half  (1^)  times  the  above 

rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Simday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attentibn  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  fumsihed 
by  the  State  Highway  Engineer  and 
it  is  made  on  a  blank  form  furnished 
visions  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  June  7,  1946. 

(Daily  Pacific  Builder) 
(June  7-14-«l,  1946) 


Contractors   in   San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Sn^l- 
neer  and  Is  made  in  accordance  with 
the  provLaions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
SpecificaUons.  Elach  bidder  must  be 
licensed  and  also  prequalifled  as  re- 
quired by  law.  (See  said  Proposal 
Requirements  and  Conditions.) 

The  Department  of  PubUc  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:   June  7,   1946. 

(Daily  Pacific  Builder) 
(June  7.  14.  21,  1946) 

Highway  Improvements — Santa  Clara 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
Uon  2  of  the  Standard  SpecificaUons 
Each  bidder  must  be  Ucensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Condi  tiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
blda 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated  June  7,  1946. 

(Dally  Pacific  Builder) 
<June  7-14-21,  1946) 


Highway   Imp. — Marin   County 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Highway     Imp. — Placer    and     Nevada 
Counties 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE     TO     CONTRACTORS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  July  3,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct 


_  Ing    State    Highway     In     accordance 

DEPARTMENT  of  PUBLIC  WORKS    with    the    specifications    therefor,    to 


DIVISION  OF  HIGHWAYS 

G.  T.  McCoy, 

State  Highway  Engineer 

By  C.  H.  Whitmore, 
District  Engineer,  Dlst.  Ill 
Dated:    June  21,   1946 

(Dally    Pacific    Builder) 
June  21,  -  28-  1946 


FIRST  PUEVJSHED  TODAY 


Xlghway  Improvements 
County 


-Alameda 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  July  17,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  tn  accordance  with  the 
Specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows : 

Alameda  County,  on  "A"  Street  and 
Redwood  Road,  between  San  Lorenzo 
Crecit  Bridge  and  Proctor  Road  (IV- 
Ala-1030),  about  two  and  seven- 
tenths  (2.7)  ml  lee  In  length  to  be 
graded  and  surfaced  with  plant-mixed 
surfacing  on  crusher  run   base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman   „ $1,40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator 1,75 

Carpenter  1.75 

Cement  finisher 1,75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1.70 

Motor  grader  operator  _.  1.85 

Operator    of    power    shovel    or 

other  excavating  equipment. 

shovel   type   controls    (up   to 

and  Including  one  cubic  yard)  2.00 
Operator    of    power    shovel  or 

other  excavating  equipment, 

shovel    type    controls     (over 

one  cubic  yard)  2.55 

Reinforcing  steel  worker L75 

Roller  operator  1,66 

Tractor  driver _ 1.70 

Truck  driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Trudt    driver    (6   cubic    yards 

antf  less  than  8  cubic  yards 


which  special  reference  is  made,  as 
follows : 

Stanislaus  and  San  Joaquin  Coun- 
ties, between  Salida  and  one  mile 
north  of  Ripon  (X-Sta,S.J-4-B,A,Rlp), 
about  four  and  five-tenths  (4.5)  miles 
in  length  to  be  graded  and  paved  with 
Portland  cement  concrete. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman  — $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    1.75 

Carpenter  1.875 

Cement  finisher  . 1.75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  _ 1.70 

Mechanical    tamper    and    fin- 
isher  operator    (concrete    or 

asphalt)    1.70 

Motor  grader  operator 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  _  2.00 

Reinforcing  steel  worker 1.75 

Roller  operator 1.65 

Tractor  driver 1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity) 1.375 

Intermediate  Grade   Labor 

Concrete  vibrator  operator 1.375 

Headerboard  man UO 

Jackhammer  operator L375 

Oil  distributor  bootman 1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)-  1.0625 
Unskilled  Labor 
Flagman   (San  Joaquin  County)  1.25 
Flagman   (Stanislaus  County)..  1.15 
Laborer  (San  Joaquin  County)  1.25 

Laborer  (Stanislaus   County) 1.15 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 


1.75 

LS75 

1.75 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  26,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Placer  and  Nevada  Counties,  be- 
tween 4.7  miles  west  of  Tahoe  City 
and  1.7  miles  south  of  Nevada  Coun- 
ty Line  and  between  Truckee  Wye 
and  Church  Street  in  Truckee  (III- 
Pla,Nev-38-B,C,A),  about  eight  and 
five-tenths  (8.5)  miles  in  length,  por- 
tions to  be  repaired  with  plant-mix- 
ed surfacing  and  seal  coat  and  a  por- 
tion to  be  graded  and  surfaced  with 
crusher  run  base  and  plant-mixed 
surfacing. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
haJ3  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     $1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    

Carpenter    

Cement  finisher 
Concrete   mi^vr  operator    (one 
cubic  yard  capacity  or  less)  1.45 

Concrete    vibrator    operator 1.375 

Flagman     1.15 

Jackhammer  operator  1.375 

Laborer    1.15 

Motor  gn^der  operator 1.85 

Oil  distributor  bootman 1.125 

Oiler  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic    yard)    .«.,  2.00 

Reinforcing  steel  worker _.  1.75 

Roller    operator    L65 

Tractor   driver   1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.562S 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level   capacity) 1.4375 

Truck   driver    (8    cubic   yards 
and  less  than  14  cubic  yards 

water   level   capacity) 1.375 

Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water   level   capacity) 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity  )„  1.0625 
Any  classification   omitted 

herein  not  less  thsua 1.15 

Overtime  —  one  and  one-half   (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen )  —  one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may 
be  applicable  to  this  contract.  In 
case  of  any  Inconsistency,  the  rates 
fixed  by  any  such  applicable  Fed- 
eral order,  whether  higher  or  lower, 
shall   control. 

Plans  may  be  seen,  and  forms  of 
proposal,  txmds,  contract,  and  epec- 
ifications  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Woriis  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  Dtotrtct 
SSnglneers  at  Los  Angeles  and  San 
Frandacoi.  at  the  office  of  the  DIa-  L 
'■-'-^    Engineer    of    the    District    In 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  (California,  un- 
til 2  o'clock  p.m.  on  July  3,  1946,  at 
which  time  they  will  be  pubMcly 
opened    and    read    in    the    Assembly 

Room  of  said  building,  for  construct-    :- * 

ing    State    Highway    In    accordance    '«"8th  of  about  t 
with    the   Specifications    therefor   ,to  p^-^^    miles   to   be 
which  special  reference  is  made,  as 
follows : 

Santa  Clara  County,  at  San  Jose, 
between  Bascom  Avenue  and  Park 
Avenue  (IV-SC1-5-B,SJs),  about  one 
and  three-tenths  (1.3)  miles  in  length, 
to  be  graded  and  paved  with  asphalt 
concrete  on  Portland  cement  concrete 
base  and  existing  pavement. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator 1.75 

Carpenter $1,625 

Cement  finisher 1.75 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity  and 

paving  type>  1.70 

Concrete  vibrator  operator 1.375 

Electrician  „ 1.70 

Flagman  1.15 

Headerboard  man 1.50 

Jackhammer  operator  1.375 

Laborer 1.15 

Mechanical    tamper    and    fin- 
isher  operator    (concrete   ar 

asphalt)  ,..  1.70 

Motor  grader  operator  4.  1,85 

Oil  distributur  bootman  u  1.125 

Oiler,  power  shovels  or  cranes.  1.40 
Operator   of    power    shovel    or 

other  excavating   equipment, 

shovel   type   controls   (up    to 

and  including  one  cubic  yard »  2.00 
Operator    of    power    shovel    or 

other    excavating   equipment, 

shovel    type    controls    (over 

one  cubic  yard)  „...  2.25 

Reinforcing  steel  worker _.  1.75 

Roller  operalor,.Q,, ^.66 

Tractor  driver _.  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 

and  less  than  6  cubic  yards 

water  level  capacity)  1.2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.15 
Any  classification  omitted 

herein  not  less  than „.  1.15 

Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 

and  one-half  (1%)  times  the  above 

rates. 

The  rates  01  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  sftuated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 


trict 


The    mtaiimum    wage    paid    to    all    which  the  work  ia  situated,  and  at 
skilled  labor,  for  whloh  rates  are  not  ltb«  offloe  of  the  Aeeociated  General 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  June  26,  1946, 
at  which  time  they  will  be  publicly 
op>ened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  Specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
Marin  County,  between  Waldo  and 
Ignacio  (IV  -  Mm  -  1  -  D,C,A),  a  net 
one  and  five-tenths 
repaired  with  as- 
phalt concrete  pavement  and  shoul- 
ders to  be  constructed  of  crusher  run 
base  and  penetration  treatment  ap- 
plied thereto. 

Bids    are    required   for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has  eus- 
certalned  the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ „ _ „..$i.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    — 1.75 

Carpenter    „...  1,75 

Concrete  mixer  operator  (one 
cubic  yard  capacity  or  less)..  1.45 

Flagman     _ 1.15 

Jackhammer  operator  1.375 

Laborer    1.15 

Motor   grader   operator „ 1,85 

Oil   distributor   bootman 1.125 

Oiler  power  shovels  or  cranes  1.40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel   type  controls   (over  1 

cubic  yard)   „  2.25 

Roller  operator  „ _ Z  1.65 

Tractor  driver  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver     (6    cubic   yards 
and   les.s  than   8  cubic  yards 

water   level    capacity) 1,375 

Truck  driver  (4  cubic  yards  and 
less  than  6  cubic  yards  wa- 
ter  level    capacity) 1.2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.15 
Any  classification  omitted 

herein  not  less  than 1.15 

Overtime  — one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and     flagmen) — one 
and  one-half  (I14)  Umes  the  above 
rates. 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  auth- 
orized Federal  of  fleer  or  agency,  in- 
sofar as  the  same  may  be  applic- 
able to  this  contract.  In  case  of  any 
inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er  higher   or   lower,    shall    control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State.  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  sifuated,  and  at 
the  office  of  the  Associated  General 
Contractors   in  San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  Jime  7,  1946. 

(Dally  Pacific  Builder) 
(June  7,  14,  21,  1946) 


COMET  SAWS 


Va  to  10  H.  p. 


Electric  Table  Saws  •   Band  Saws  •  Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Dra^  Saws 

'  SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  Street    ^Tfi^'S^  P".  MArket  1651 


e'II  come 


1. 


Emergency  on  the  job?  Bacon  field  service  men 
will  "come  running"  to  help  you  with  your  equip- 
mient  maintenance  or  repair  problems. 

Importatnt  to  remember  is  the  fact  that  Bacon  technical  experts 
not  only  can  quickly  spot  equipment  maintenance  or  repairs  needed 
— but  ^acion  can  deliver  fast,  superior  repair  service  because  of: 

Thoroughly  trained  repair  men,   familiar  with 
equipment  to  be  repaired. 

2.  Pedsion  equipment  and  tools  to  do  the  job  weU 
and  accurately. 

3.  Genuine   factory   parts   to  give   long,   reliable 
service. 

4.  Know-how  of   needs  of  construction  men   for 
prompt,  dependable  work. 

During  the  present  difficult  period  of  securing  urgently  needed 
new  equipment,  Bacon  repair  facilities  and  technical  engineering 
service  arc  particularly  valuable  to  you — and  our  primary  aim  i« 
to  keep  your  present  production  efficiency  at  a  maximum  until  new 
Bacon  equipment  can  take  over  on  your  bigger  and  better  post-war 
plans  and  production  programs. 

Remember  that  one  of  our  four  ERBCO  locations  is  convetuently 
near  you — and  a  telephone  call  will  have  a  Bacon  equipment  expert 
"come  running"  to  help  you  right  now. 


WEMCO^ 


NNOUNCES 

THE     DISTRIBUTORSHIP     OF 

AMERICAN  CONVEYOR  COMPANY'S 

I 
"CON-VAY-IT"  for  handling  and  placing  concrete  around  the  job  from 

the  point  of  dump;  and  "FUGHT-VEYOR"  for  economical  raising  of 

bulk  materials  up  steep  pitches.  Ready  to  use — phigs  into  any  110  or  220 

vo^  single  phase  socket.  OmmmJUoU  2>eldom4^  ! 


WIRE   ROPE   CORPORATION   OF   AMERICA'S 

"BROWN  STRAND"  brand  cable.    Good  stock  in  all  types. 

See  Wemco  for  ALL  Your  Construction  Equipment.        I 

It's  Easier  to  Rent  or  Buy  in  ''One  Package." 

AUTHDiizED  ftisTiiiuTois  CHICAGO  PNEUMATIC  TOOL  COMPAMY  ah  coMFtissots  AMt  ah  tools 


WESTERN    MACHINERY    COMPANY 


.^-.-^-  —    .^^^ 


j'_  .^^.j.-^r: 


aSlvS^ 


B^PPpBPpW^' 


FRIDAY.  JUNE  21.  1946 


DAILY     PACIFIC    BUILDER 
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ADVANCE  CONSTRUCTION  BEPORTS 


ENGINEERING  SECIION 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


82 


6/18/46 

BIDS   WANTED 

FOREST  GROVE.  Ore.-UntlJ  July 
«  (tentaUye  date)  blda  will  be  recefv^ 
^  by  city  of  Forest  Grove.  Sty 
S  kn£'ivJ2?''**'^*'^*°°  °'  reservoir 
JL£2S?^;^i-     <^P'^clty,     sewage 

Specifications  obtainable  from  the 
above  office  and  from  Consulting 
Bngneer,  Cornell.  Rowland,  HayM 
*li«yfleld.  Smith.  Bldg,  CorvaUis. 


8  2 


6/18/46 

DISTRICT  DEFEATED 

MONTEREY  COUNTY.  CaL-Pro- 
posed  formaUon  of  a  Seaside  Sani- 
tary District  was  voted  down  by  the 
Monterey  County  Board  of  S^per- 
vlBors  June  m  ^ 

As  previously  reported.  County  Sur- 
veyor Howard  Coizens  has  complet- 
ed a  survey  for  the  construcUon  of 
the  llstallatlon  of  a  sewage  collecting 
■ystef  and  disposal  plant  in  East 
Monterey,  which  is  estimated  to  cost 
8e6a,43»,  including  |306.8»  for  "col- 
lectlng  system"  (main  sewer  lines), 
and  $246,780  for  disposal  plant 


BRIDGES 


88 


e/18/46 

BIDS   OPENED 

INDIAN  ISLAND.  Wash.— M.  P 
Butler,  8419  SW.  Seattle,  at  |117.682 
submitted  low  bid  to  the  U.  S.  Navy, 
Public  Workfl  Office,  Bldg..  78.  Puget 
Sound  Naval  Shipyard.  Bremerton, 
Wash.,  under  Spec.  16256  for  con- 
struction of  railroad  transfer  bridge 
and  unloading  platform.  Naval  Mag- 
agine.    Indian    Island,    Wash. 

Other  bids  were: 

Manson  Constr.  ft  Engr..  Co.,  |128.- 
800; 

Cotton  Engr.,  &  Shipbuilding  Corp., 

Scheumann  &  Johnson,  Seattle. 
1165.000. 


34— -DAMS,  RESERVOIRS  & 
DREDGING 


6/19/46  3  4 

BIDS  WANTED 

SHOSHONE  PROJECT,  Wyoming. 
— UnUl  July  19.  10  A.  M..  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Cody.  Wyo..  under  Spec. 
1385  for  con.struction  of  Heart  Moun- 
tain power  plant,  Shoshone  Project. 
Wyoming.  The  work  is  situated  on 
the  Shoshone  River,  approximately 
four  miles  west  of  Cody,  Wyo. 

The  work  involves: 

(1)  diversion  of  river  and  unwater- 
ing  foundation  for  power  plant; 

(2)  1350  cu.  yds.  excavation,  com- 
mon, for  powerplant  and  adja- 
cent Avorks; 

(S)  1800  cu.  yds.  excavation,  rock, 
for  power  plant  and  adjacent 
works ; 

(4)  10,400  cu  .yds.  excavation,  com- 
mon, for  trenches; 

(5)  500  cu.  yds.  excavation,  rock, 
for  trenches; 

(6)  2000  cu.  yds.  excavation  switch- 
yard above  elevation  5097.67; 

(7)  2900  cu.  yds.  excavation  switch- 
yard structures: 

(8)  21.000  cu.  yds.  excavation,  com- 
mon, for  road ; 

(9)  8000  cu.  yds.  excavation,  rock, 
for  road ; 

(10)  9150  cu.  yds.  backfill: 

(11)  30(X)  cu.  yds.  compacting  back- 
fill; 

(12)  30  cu.  yds.  gravel  fill; 

(13)  170  cu.  yds.  gravel  surfacing; 

(14)  2(X)0  cu.  yds.  excavation  from 
borrow  pits; 

(15)  30.000  sta.  cu.  yds.  overhaul: 

(16)  200  cu.  yds.  dumped  riprap; 

(17)  placing  2600  cu.  yds.  screened 
gravel  road  surfacing; 

(18)  constructoing  350  cu.  yds.  dry 
rubble  walls; 

(19)  laying  150  lin.  ft  24-in.  diameter 
corrugated  metal  pipe: 

(20)  drtlllng  500  lin.  ft.  grout  holes; 

(21)  pressure  grouting  500  sacks  of 
cement ; 

(22)  furnishing  and  placing  450  lbs. 
permanent  pipe  and  fitting  for 
grout-hole  connections; 

(23)  drilling  200  lin.  ft.  holes  for  an- 
chor bars  and  grouting  bars  in 
place ; 

(24)  constructing  100  lin.  ft.  sewer 
pipe  drains  with  uncemented 
Joints : 

(25)  removing  22  cu.  yds.  existing 
concrete ; 

(26)  placing  561,000  lbs.  reinforcemen\ 
bars; 

(27)  800  cu.  yds.  concrete  in  power 
plant  substructure; 

(28)  400  cu.  yds.  concrete  in  power 
plant  superstructure; 

(29)  160  cu.  yds.  second-stage  con- 
crete in  power  plant ; 

(30)  980  cu.  yds.  concrete  in  penstock 
and  spillway; 

(31)  700  cu.  yds.  concrete  in  switch- 
yard; 

(32)  100  cu.  yds.  concrete  in  anchors ; 

(33)  280  cu.  yds.  concrete  in  retaining 
wall  and  bridge; 

(34)  placing  2700  lbs.  metal  water 
stops; 

(35)  placing  70  lin.  ft.  metal  sealing 
strips ; 

(36)  placing  260  sq.  ft.  Joint  filler; 

(37)  constructing  100  lin.  ft.  control 
Joints ; 

(38)  placing  80  lin.  ft.  rubber  water 
stops; 

(39)  insulating  100  Intersections  of 
reinforcement  bars  and  electrical 
metal  conduits; 

(40)  placing  2800  sq.  ft.  roofing; 

(41)  placing  500  sq.  ft.  membrane 
waterproofing ; 

(42)  dampproofing  250  sq.  yds.  out- 
side walls ; 

(43)  placing  425  sq.  yds.  bonded  con- 
crete floor  finish; 

(44)  installing  400  sq.  ft.  glass-block 
panels; 

(45)  Installing  7600  lbs.   radial  gates; 

(46)  installing  2860  lbs.  radial  gate 
hoists ; 

(47)  installing  1200  lbs.  bulkhead 
gate«; 

(48)  installing  1250  lbs.  gate  guides 
and  latches  for  bullchead  gates ; 

(49)  installing  350  lbs.  bulkhead  gate 
hoists ;  § 

(BO)  installing  4200  lbs.  track  rails ; 

(51)  installing  50.000  lbs.  crane; 

(52)  installing  89,000  Iba  penstock; 

(53)  erecting  83.500  lbs.  structural 
steel ; 

(54)  installing  60.000  lbs.  brass,  steel, 
wrought  iron  and  cast  iron  pipes, 
fittings  and  valves  less  than  6 
lnche.«!  in  size: 

(55)  installing  2000  lbs.  brass,  steel, 
wrought  iron  and  cast  Iron  pipes, 
fitting."*  and  valves  6  inches  or 
more  In  «ise: 

(56)  installing  2000  lbs.  pump  and 
eductor ; 

(57)  installing  300  lbs.  plumbing  fix- 
tures and  annurtenant  hardware 

(58)  Installing  9250  lbs.  pipe  hand- 
rails; 


(59)  installing  13.200  lbs.  trashrack 
metal  work; 

(60)  installing  1500  lbs.  metal  stair- 
ways; 

(€1)  installing  1500  lbs.  embedded 
metal  frames  for  openings  in 
floors  and  walls; 

(62)  Installing  4800  lbs.  metal  grat- 
ings, floor  plates  and  cover 
plates; 

(63)  installing  150  sq.  ft  metal  ac- 
cordion door; 

(64)  installing  300  sq.  ft  metal  swing- 

(68)  Installing  7300  lbs.  miscellaneous 
ing  doors; 

(66)  installing  140  sq.  ft  metal  sash 
windows ; 

(66)  Installing  3000  lbs.  metal  louvers ; 

(67)  Installing  800  lbs.  metal  inserts; 
metal  work; 

(69)  erecting  480  lin.  ft  switchyard 
fence ; 

(70)  installing  1800  lin.  ft  embedded 
electrical  metal  conduit  1^-in. 
or  less  in  diameter  In  power 
plant,  switchyard  and  duct  banks 

(71)  Installing  7700  iln.  ft.  embedded 
electrical  metal  conduit  larger 
than  1^-ln.  and  not  larger  than 
3 -In.  in  diameter  in  power  plant, 
penstock  intake  structure  and 
switchyard  and  duct  banks; 

(72)  installing  46,500  lin.  ft  embedded 
electrical  non-metallic  conduit  In 
power  plant,  switchyard  and 
duct  banks ; 

(73)  Installing  800  lbs.  grounding 
material ; 

(74)  transporting  38  tons  materials 
of  all  kinds  for  the  government 
or  Its  agents,  other  than  the 
contractor,  between  Shoshone 
power  plant  and  Heart  Mountain 
power  plant; 

(75)  transporting  228  tons  of  mate- 
rials of  all  kinds  for  the  govern- 
ment or  its  agents,  other  than 
the    contractor,     between     Cody 

and  Heart  Mountain  power  plant 
No    charge   to    prospective    bidders 
for  copies   of   the  specifications   and 
drawings ;  to  others.  $3,  per  copy,  not 
returnable. 


(59).  installing   23,800  lbs.    gates   and 
gate  hoists; 

(60)  Installing  4000  lbs.  miscellaneous 
metal  work; 

(61)  installing  100  lbs.  ground  wires. 
Two    schedules    are    provided,    one 

for  concrete  canal  lining  and  one  for 
asphaltic  canal  lining,  and  award  of 
contract  will  be  made  for  one  sched- 
ule only. 

Combination  bids. on  the  schedules 
of  Specifications  No.  1379  and  the 
schedules  of  Specifications  Na  1381 
will  be  considered. 

Nothing  In  this  invitation  shall  be 
construed  to  prohibit  the  submitting 
of  bids  on  Specifications  No.  1379 
only,  or  on  Specifications  No.  1881 
only. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others.  82.50  per  copy, 
not  returnable. 
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6/17/46 

BIDS  WANTED 

BOULDER  CANYON  PROJECT, 
lArizona  -  California  -  Nevada.  —  Until 
July  8.  10  A.  M..  bids  will  be  received 
by  the  United  States  Bureau  of  Rec- 
lamation. Coachella,  Calif.,  under 
Spec.  1379  for  construction  of  earth- 
work, canal  lining  and  structures, 
station  6106^6  to  station  6267+10, 
Coachella  Canal,  All-American  Canal 
System,  Boulder  Canyon  Project, 
Arizona-Califomia-Nevada.  The  work 
is  situated  in  the  vicinity  of  Indio, 
Calif. 

Estimated  quantities  are: 
Schedule  No.  1 
Including  Concrete  Canal  Lining 

(1)  73,000  cu.  yds.  excavation  for 
canal; 

(2)  27,000  cu.  yds,  excavation  in  bor- 
row pits; 

(3)  400,000  sta.  cu.  yds.  overhaul, 
3  to  12  stations; 

(4)  49,000  mile  cu.  yds.  overhaul, 
total  haul  in  excess  of  12  sta- 
tions; 

(5)  52,000  cu.  yds.  compacting  em- 
bankments ; 

(6)  4800    cu.     yds.     excavation     for 
structures ; 

(7)  120  cu.  yds.  compacted  subbase; 

(8)  trimming  75.300  sq.  yds.  founda- 
tions for  concrete  lining; 

(9)  3500  cu.  yds.  backfill  about 
structures ; 

(10)  1400  cu.  yds.  compacting  back- 
fill; 

(11)  48,000  cu.  yds.  backfill  at  top  of 
concrete  lining; 

(12)  470  cu.  yds.  concrete  in  struc- 
tures ; 

(13)  3670  cu.  yds.  concrete  In  rein- 
forced canal  lining; 

(14)  3670  cu.  yds.  concrete  in  unrein - 
forced  canal  lining; 

(15)  furnishing  and  handling  11,000 
bbls.   Portland  cement; 

(16)  placing  62,000  lbs.  reinforcement 
bars; 

(17)  placing  113,000  lbs.  reinforcement 
fabric  in  canal  lining; 

(18)  placing  325  sq.  ft  elastic  filler 
material  in  Joints; 

(19)  placing  800  lin.  ft.  rubber  water 
stops  in  joints; 

(20)  placing  400  lbs.  metal  water  stops 
in  Joints; 

(21)  erecting  60  M  ft.  b.m.  timber  In 
structures ; 

(22)  laying  3700  lin.  ft  10-in.  diameter 
concrete  pipe; 

(23)  laying  120  lin.  ft.  24-in.  diameter 
concrete  pipe; 

(24)  laying  160  lin.  ft.  14-ln.  diameter 
concrete  pipe; 

(25)  laying  40  lin.  ft.  12-in.  diameter 
concrete  pipe; 

(26)  laying  80  lin.  ft.  30-in.  diameter 
concrete  pipe; 

(27)  laying  60  lin.  ft  36-in.  diameter 
concrete  pipe; 

(28)  installing  23,800  lbs.  gates  and 
gate  hoists ; 

(29)  installing  4000  lbs.  miscellaneous 
metal  work; 

(30)  installing  100  lbs.  of  electrical 
ground  wires. 

Schedule  No.  2 
Including  Asphaltic  Canal  Lining 

(31)  77,000  cu.  yds.  excavation  for 
canal; 

(32)  23,000  cu.  yds.  excavation  in  bor- 
row pits; 

(33)  380,000  sta.  cu.  yds.  overhaul.  3 
to  12  stations; 

(34)  46,500  mile  cu.  yds.  overhaul, 
total  haul  in  excess  of  12  sta- 
tions; 

(35)  52,000  cu.  yds.  compacting  em- 
bankments ; 

(36)  4800  cu.  yds.  excavation  for 
structures ; 

(37)  120  cu.  yds.  compacted  subbase; 

(38)  trimming  and  preparing  78,200 
sq.  yds.  foundations  for  asphal- 
tic llntag; 

(39)  applying  78,200  sq.  yds.  of  soil 
sterilant ; 

(40)  3500  cu.  yds.  backfill  about 
structures ; 

(41)  14(X)  cu.  yds.  compacting  back- 
fill; 

(42)  4800  cu.  yds.  backfill  at  top  of 
asphaltic  lining; 

(43)  470  cu.  yds.  concrete  in  struc- 
tures; 

(44)  furnishing  and  handling  700  bbls. 
Portland  cement; 

(45)  78,200  sq.  yds.  asphaltic  canal 
lining,  except  asphalt; 

(46)  furnishing  860  tons  asphalt  for 
l>ase  course  for  canal  lining ; 

(47)  furnishing  67  tons  asphalt  for 
sealing  treatment; 

(48)  placing  62,000  lbs.  reinforcement 
bars; 

(49)  placing  90  sq.  ft  elastic  filler 
material  In  joints; 

(50)  placing  80  lin.  ft  rubber  water 
stops  In  Joints; 

(51)  placing  400  lbs.  metal  water  stops 
in  joints; 

(52)  erecting  60  M  ft  b.m.  timber  in 
'         structures ; 

(53)  laying  3700  Up.  ft  10-in.  diameter 
concrete  pipe; 

(54)  laying  40  lin.  ft  12-ln.  diameter 
concrete   pipe ; 

(55)  laying  160  lin.  ft  14-ln.  diameter 
concrete  plj>e; 

(56)  laying  120  lin.  ft  24-in.  diameter 
concrete  pipe; 

(57)  laying  80  Un.  ft  80-ln.  diameter 
concrete  pipe; 

(58)  laying  60  Un.  ft  S6-in.  diameter 
concrete  pipe; 


DOCKS,  PIERS& 
HARBORS 

6/18/46  3  5 

BIDS  OPENED 

OCEANSIDE,  San  Diego  Co.,  Cal. 
— UnUl  July  17,  bids  will  be  received 
by  the  city  clerk.  City  Hall.  Ocean - 
side,  for  the  reconstruction  ot  the 
municipal  pier.  The  plans  call  for 
repair,  reconstruction  and  extension 
of  the  existing  structures,  ^^Ich  will 
Include  reinforcing  the  existing  pUes, 
add  horizontal  braces  in  each  bent 
to  relieve  bracing,  Installation  of  new 
piles  where  old  ones  have  been 
washed  out  replace  or  reinforce 
damaged  stringers  on  the  deck  struc- 
tures, replace  decking  and  resurface 
entire  deck  with  asphalt  concrete. 

Each  set  of  bracing  in  the  towers 
are  to  be  replaced  with  angle  brac- 
ing of  all  welded  steel  construction. 
The  project  will  be  financed  from 
the  proceeds  of  a  $175,000  bond  Issue 
recently  voted. 

Plans  and  specifications  were  pre- 
pared by  Consulting  Engineers  Leeds 
Hill  &  Jewett  601  W  5th  Street,  Los 
Angeles,  and  will  be  available  from 
their  office  soon,  or  from  the  office 
of  the  Clerk,  Oceanside. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

6/20/46  36 

CONTRACT    AWARDED 

PHOENIX.  Ariz.  — Daley-Tullock 
Construction  Co.,  2400  S  16th  St. 
Phoenix.  Ariz.,  at  $158,667.78  awarded 
contract  by  the  city  council  of  the 
City  of  Phoenix,  Ariz.,  June  14  for 
the  extension  of  the  East- West  Run- 
way at  the  Sky  Harbor  Airx>ort, 
Phoenix.  The  work  involves  demoli- 
tion, excavation,  grading,  gravel  base 
course,  concrete  work,  prime  coat, 
tack  coat,  and  asphaltic  penetration 
asphaltic  concrete,  seal  coat,  lighting 
and  fencing 

'The  bids  were: 

Daley  Tulleck  Construction  Co., 
$158,667.78; 

Arizona  Sand  &  Rock  CCo.,  $162,- 
609.24 ; 

Phoenix-Tempe    Stone.    $163,850.61 ; 

Tiffany  Construction  Co..  $177,418.72 

Tanner  Construction  Co.  $194,184.43. 


38— ELECTRIC  LIGHTING  & 
TRANSMISSION  LINES 


6/18/46  38 

CONTRACT   AWARDED 

SAN  DIEGO,  Calif.  —  Haddock- 
Engineers,  Ltd.,  129  W.  2nd  St,  Los 
Angeles  at  $48,560  awarded  contract 
by  the  U.  S.  Navy,  11th  Naval  Dis- 
trict, PubUc  Works  Department  1220 
Pacific  Highway,  San  Diego  for  in- 
stallation of  taxi  way  lights  and  mis- 
cellaneous work  for  tWe  outside 
heavy  duty  taxiways  at  the  Naval 
Air  Station,  North  Island,  San  Diego. 
Spec.   17737. 


6/18/46  3  8 

CONTRACT   AWARDED 

SNOHOMISH  COUNTY.  Wash.  — 
Agutter  Electric  Co.,  952  E.  Seneca, 
Seattle,  at  $249,224  awarded  contract 
by  Bonneville  Power  Admin.,  P.  O. 
Box  3537,  1300  NE.  Union  Avenue, 
Portland,  May  17,  for  construction 
of  the  71-mile  Arllngton-Belllngham- 
Blaine,  230,000  volt  wood  pole  trans- 
mission line  and  a  steel  tower  river 
crossing  for  the  Bonneville  transmis- 
sion system  in  Snohomish  County, 
near  Arlington,  Wash. 

6/18/46  38 

CONTRACT    AWARDED 

EL  TORO.  Orange  Co.,  Calif.  (Taxi- 
way  Lighting,  Marine  Corps  Air  Sta- 
tion, Spec.  17781)— California  Electric 
Works.  Ltd..  424  8th  Ave..  San  Diego 
at  $64,500  awarded  contract  by  the 
U.  S.  Navy,  11th  Naval  District  Pub- 
lic Works  Department,  1220  Pacific 
Highway,  San  Diego,  June  11.,  for  the 
installation  of  a  permanent  taxiway 
lighting  svstem  at  the  Marine  Corps 
Air  Station.  El  Tore,  Calif.  Spec. 
17781. 


6/18/46  38 

BIDS   WANTED 

RIO  GRANDE  PROJECT,  New 
Mexico-Texas.— Until  July  10,  10  a 
m..  bids  will  be  received  by  the  U. 
S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1375  for  con- 
struction of  Alamogordo  Air  Base 
tap  to  Alamogordo  substation  115- 
kllovolt  transmission  line,  Rio  Grande. 
Work  is  situated  in  the  south  central 
portion  of  the  State  of  New  Mexico. 

The  transmission  line  to  be  con- 
structed under  these  specifications 
will  be  115.000-volt  three-phase,  60- 
cycle.  single- circuit,  wood  pole.  H- 
frame  type  transmission  line,  and 
will  extend  from  the  point  of  con- 
nection of  the  Alamogordo  Army 
Air  Base  tap  to  the  Alamogordo  sub- 
station at  Alamogordo,  New  Mexi- 
co. The  transmission  line  has  been 
designed  for  medium-loading  con- 
ditions of  one-quarter  of  an  inch  of 
ice  and  a  wind  pressure  of  8  F>ounds 
per  square  foot  at  15  degrees  F. 
rhe  condusctors  for  the  llnee  will  be 
either  No.  4/0  A.W.G.  aluminum 
cable,  steel-reinforced,  or  133,100-clr- 
cular  mil  copper  conductor  of  hollow^ 
construction.  Each  pole  of  each 
structure  win  be  provided  with  a 
ground  wire,  and  two  overhead 
ground  wires  will  be  strung  for  one 
half  mile  from  the  Alamogordo  sub- 
station. Unless  otherwise  specified, 
all  construction  and  clearances  of 
the  transmission  line  to  l>e  construct- 
ed under  these  specifications  shall 
conform  to  the  fifth  edition  of  the 
National  Electrical  Safety  Code  is- 
sued by  the  United  States  Bureau 
of   Standards. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  pros- 
pective bidders;  to  others  $2.50  not 
returnable. 


6/19/46  88 

BIDS  WANTED 

SEATTLE.  W%8h.— UntU  July  8,  8 
p.  m.,  bids  wlU  be  received  by  CAA, 
Box  3224.  SeatUe  14.  Wash.,  for  con- 
struction of  power  line  extension  sites 
from   £leattle  to  Heleoa  alrwaya 

Specifications  obtainable  from  the 
abore  office. 


39— SEWERS 
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6/18/46 

CONTRACT  AWARDED 

NEWARK,  Alameda  Co.,  Calif.— B. 
J.  Tobm,  1000  Carleton  St.  Berkeley 
at  $5700.  awarded  contract  by  the 
Union  Sanitary  District,  (5eo.  Colt 
chairman,  Newark,  for  Installation  of 
booster  system. 

6/18/46  s  9 

CONTRACT  AWARDED 

SAN  FRANCISCO— Patrick  R  Kel- 
ly, 935  Rockdale  Drive,  at  $20,998.50 
awarded  contract  by  the  Departm«it 
of  PubUc  Worlts,  Room  282.  City  Hall 
imder  Spec.  20037  for  reconstrucUon 
of  Sutter  Street  sewer  from  Presidio 
Avenue  to  Baker  Street 


STREETS  AND 
HIGHWAYS 


4  0 


6/18/46 

NO    BIDS    RECEIVED 

GRANT  COUNTY,  Ore.-No  bids 
were  received  by  the  PubUc  Roads 
Administration,  806  BedeU  Building, 
Portland,  June  11.  for  surfacing  and 
bituminous  surfacing  on  the  John 
Day  Highway  in  Whitman  National 
Forest   Grant  Co.,   Ore.;   Ore.   36- A2. 

6/18/46  4  0 

LOW    BIDDER 

LEWIS  COUNTY,  Wash.— Lucich 
Co.,  at  $624,688  submitted  low  bid 
to  the  Public  Roads  Administration 
808  Bedell  Bldg..  Portland.  June  111 
for  grading  a  section  of  the  Randle- 
Yakima  Highway  in  Columbia  Na- 
tional Forest.  Lewis  County.  Wash.; 
Wash.  13-Y2  Z,  units  1  and  2. 


4  0 


6/18/46 

PLANS  APPROVED 

SAN  JOSE,  SanU  Clara  Co.,  Cal. 
— San  Jose  City  Council  approved 
plans  and  specifications  for  improve- 
ment of  Fairtiew  and  Laurie  Aves. 
west  of  Newport  Ave.  in  Winnlgar 
Tract 

Plans  by  City  Engineer  Harold 
Plannery. 


4  0 


6/18/46 

BID  OPENED 

SAN  BERNARDINO  CO.,  Calif.— 
California  Tree  Service,  5217  Holly- 
wood Blvd.,  Los  Angeles,  at  $2312 
submitted  only  bid  to  the  Department 
of  Public  Work.s,  Division  of  High- 
ways, office  of  the  district  engineer, 
247  3rd  St,  San  Bernardino.  June  7 
for  clearing  of  trees  at  (1)  1%  miles 
east  of  Ontario  (VII-SBd-26-C),  and 
(2)  bet  %  mile  and  2%  miles  east  of 
Upland  (VU-SBd-9-A). 


6/18/4?  4  0 

BIDS  WANTED 

LOS  ANGELES.  Calif.— Until  June 
26.  10  A.  M..  bids  will  be  received  by 
the  Los  Angeles  Board  of  Public 
Works,  153  City  Hall,  Los  Angtles, 
for  grading,  paving  and  otherwise 
improving  Santa  Barbara  Ave.  bet. 
Crenshaw  Blvd.  and  Rodeo  Road;  a 
cash  contract 


6/20/46  40 

BIDS    WANTED 

ARIZONA.  —  Until  June  28,  10  a. 
m.,  bids  will  recei;fted  by  the  Ari- 
zona State  Highway  Commission,  17 
and  Jackson  St.,  Phoenix,  Ariz.,  tor 
construction  of  San  Luis- Yuma 
Highway,  beginning  at  Somerton  and 
extending  east  and  then  north  for 
a  distance  of  approx.  9  miles  to  a 
point  about  4  miles  southwest  of 
Yuma  and  consisting  of  grading, 
draining,  select  mat«ria1  and  bitumi- 
nous stabilized  base. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  $8.50. 


6/20/46  4  0 

BIDS  WANTED 

OREGON— JnUl  June  26.  9  A.  M., 
bids  will  be  received  by  the  State  of 
Oregon  Highway  Conunlssion.  Public 
Service  Bldg..  Portland,  for  construc- 
tion as  f  oUows : 

Baker  County — Federal  Project  No. 
S-235  <2).  21.24  miles  grade  widening, 
surfacing  and  oiling;  also  furnish 
6450  cu.  yds.  rock  in  stockpiles,  Unity 
Junction -Mill  Gulch  section  of  Baker- 
Unity  Highway.  This  project  may  be 
bid  In  combination  with  Unity  Junc- 
tion-Ironside Project  in  Baker  and 
Malheur  Counties.  Quantities:  20,000 
cu.  yds.  excavation.  35,800  cu.  yds. 
pit-nm  gravel,  73,000  cu.  yds.  crushed 
rock,  1120  tons   asphaltic   material. 

Baker  and  Malheur  Counties — Fed- 
eral Project  No.  F-116  (3).  20.65  miles 
surfacing  and  oiling;  also  furnish 
9200  cu.  yds.  rock  in  stockpUes,  Unity 
Junction-Ironside  section  of  John 
Day  Highway.  This  project  may  be 
bid  In  combination  with  Unity  Junc- 
tlon-MlU  Gulch  Project  In  Baker 
C^ounty.  Quantities,  110,800  cu.  yds. 
crushed  rock,  1560  tons  asphaltic  ma- 
teriala 

Crook  County— FAP  No.  SG-61  (6). 
0.13  mile  highway  roadbed,  0.07  mUe 
railroad  roadbed.  1.07  mUes  raUroad 
ballast  and  46  ft  plate  girder  on  con- 
crete piers  with  80  ft  pUe  trestle 
approach,  Prineville  railway  imder- 
crossing  secUon  of  Madras -Prineville 
Highway.  The  girders  are  used  gir- 
ders which  will  he  furnished  by  the 
state.  Quantities.  4770  cu.  yds.  exca- 
vation, 2070  cu.  yds.  roadbed  topping 
and  ballast.  3300  ft  piling.  65  cu.  yds. 
concrete.  20  M  treated  lumber.  6100 
lbs.  structural  steel  details  for  girders 

Josephine  County  —  State  project 
Robertson  bridge,  Hayes  Hill-Shat- 
tuck  Comer,  oiling  and  rock  produc- 
tion project  on  Rogue  River  Loop 
and  Redwood  Highway.  Quantities, 
3100  cu.  yds.  mineral  aggregates,  294 
tons  asphaltic  materials,  8700  cu.  yds. 
crushed  gravel  In  stockpiles. 

Marlon  County — State  project  1.18 
miles  of  pavement  widening,  Wood- 
bum  section  of  Pacific  Highway  E. 
and  HUlsboro  -  Woodbum  Highway. 
Quantities,  2600  cu.  yds.  excavation, 
560  cu.  yds.  concrete  in  curbs,  lx>x 
culverts,  etc.;  6700  lbs.  metal  rein- 
forcing, 4700  cu.  yds.  rock  or  gravel 
base  materials,  8300  tons  asphaltic 
concrete  pavement 

Multnomah  County — Federal  Proj- 
ect No.  UI-306  (5).  Furnishing  and 
placing  topsoli  covering  material  on 
Front  Ave.  (Alder  St-Sheridan  St) 
section  of  Pacific  Highway  W.  Quan- 
tities, 760  ft  concrete  curb.  5500  cu. 
yds.  topsoli  cover  material  in  place. 

Multnomah  County— Federal  Proj- 
ect No.  FI-248  (11).  6.18  miles  of 
hydraulic  -  placed  roadbed  embank- 
ment. Troutdale-Kahkeena  Creek  sec- 
tion of  Columbia  River  Highway. 
Quantities,  3,200,000  cu.  yds.  hydraulic 
embankment  in  place,  7400  ft.  cor- 
rugated metal  culvert  pipe,  1900  cu. 
yds.  ditch  and  culvert  excavation. 

Multnomah  County — tSate  project. 
1.96  miles  pavement  resurfacing  on 
Sandy  Blvd.  (12th  Ave-44th  Ave.) 
section  of  Columbia  River  Highway, 
Portland.  Quantities.  50  tons  emul- 
j  sified  asphalt,  3800  tons  asphaltic 
concrete  pavement. 

Specifications  obtainable  from  the 
Oregon  State  Highway  Commission, 
State  Office  Bldg.,  Salem,  upon  pay- 
ment of  $2. 
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6/20/46 

BIDS   WANTED 

ARIZONA.  —  Until  June  28,  11  :dO 
a  m.,  new  bids  will  be  received  by 
tlie  Arizona  State  Highway  Commis- 
sion. 17th  Ave.,  and  Jackson  St., 
Phoenix,  Ariz.,  for  the  construction 
of  the  Davis-Dam-Klngman  Highway 
S  10  (1)  AFE  6804.  The  work  begins 
at  a  point   near  the  Colorado   River 


FAIRBANKS-MORSE 

GENERATORS 


Manuol, 

Remote  Control 

or  Fully 

Automatic 


Sizes  Up  To 

5.000  Watts  in 

Stock  for 

Immediate 

Delivery 

REASONABLE  DELIVERY  ON 
LARGER  CAPACITIES 

A.  L  Young  Machinery  Co. 

Telephone  MArket  8228-8229 


1301   HOWARD  STREET 


SAN  FRANCISCO  3 


about  1^  miles  south  of  Davis  Dam, 
and  extends  easterly  toward  Kmg- 
man  for  a  distance  of  about  27  mlleSi 
and  consists  of  grading,  drainmg.  se- 
lect material  and  road  mixed  bitumi- 
nous surface  (SC-2) ;  Completion 
time  Feb   15,  1»47. 

Plans  available  from  the  above 
office  upon  payment  of  $&2S;  guar- 
antee of  5%  to  accompany  bids. 

6/18/48  — —  ^  ^ 

PLANNED 

VAULEJO,  Solano  Co.,  Calif— the 
City  of  VaUeJo  plans  (1)  Improve- 
m«it  of  Jeffrey  Alley  from  eastern 
line  of  Monterey  Street  to  weatem 
line  of  Ck>lusa  St.  and  (3)  Improve- 
ment of  Carlina  St.  from  eastern 
line  of  Monterey  St  to  a  point  226 
feet  distant  Hearing  of  protests  is 
scheduled  for  July  8  at  9:30  a  m. 
In  the  City  HaU. 
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6/20/46 
NOTICE 

KERN  CO.,  Calif.— A  representa- 
tive of  the  District'  Office  of  the 
State  Div.  of  Highways  will  meet 
proapectlve  bidders  for  the  proposed 
project  In  Kern  County,  VI-Ker-57- 
68-138-  E,  Ls  A.  for  which  bids  are 
to  be  received  in  Sacramento  on  July 

8.  i»4a 

Said  representative  will  meet  pros- 
pective bidders  at  Bakersftekl  Main- 
tenance Yard  on  June  27,  1946  at 
1:00    P.    M. 


6/6/20/46  I  60 

BIDS  WANTED 

ARIZONA.— UntU  June  28,  10:30 
a  m.,  bids  will  be  received  by  the 
Arizona  State  Highway  Commission, 
17th  and  Jackson  St,  Phoenix,  Arir., 
for   the   construcuon   of    the   Globe - 


Young  Highway.  S  17  (2)  AFE  662. 
The  work  begins  about  17  miles 
northeast  of  Globe  and  about  3  miles 
north  of  the  Junction  with  the  Apa- 
che  Trail  and  extends  northerly  for  a 
distance  of  approximately  1.1  mile 
to  the  existing  bridge  over  Salt 
River,  and  consists  of  grading  and 
draining  over  a  new  alignment;  com- 
pletion time  Sept  SO,  1»46l 

Plans  and  speciflcatitms  available 
from  the  above  office  upon  payment 
of  $L2S:  guarantee  of  6%  to  accom- 
pany bida 


fl/20/46  M 

CONTRACT   AWARDED 

COWLITZ,  Co.,  Wash.  —  Petw 
Kiewit  Sons  Co..  140S  W.  45th  Se- 
atUe, at  $179,58160  awarded  con- 
tract by  9tate  of  Washlnctot^  Dept 
of  Highways.  Olympia,  Wash.,  for 
grading,  surfacing  and  constructing 
cocrete  pile  and  flat  slab  bridge  on 
8.427  miles  Highway  No.  1-R^Jime- 
tion   SSH-l-Q,  CowUU  Co., 


6/20/46  • 

BIDS   WANTED 

ARIZONA.  —  Until  Jime  28,  11  a. 
a  m.  bids  will  be  received  by  the 
Arizona  SUte  Highway  Oommlarion. 
17th  and  Jackson  Sta,  Phoents.  for 
construction  of  Duncan -Clifton  High- 
way, extending  from  a  point  in  Clif- 
ton southerly  for  a  distance  of  ap- 
proximately 1  mile  and  consisting 
of  grading,  draining,  aggregate  base 
and  road  mixed  bitummous  surface 
(SC-2). 

Specifications  obtainable  from  the 
above  office  upon  payment  of  $5.25. 

(Continued   on   Page   Six) 
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Dealer  . 
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i       Call  Us 

BAY  EQUIPMENT  CO. 

PHONE  LANDSCAPE  S-2190 
3254  EAST  SHORE  HIGHWAY  RICHMOND 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  immediate  delivery 
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length.  Complete  with  corrugated  Aluminum  wai  &  roof  covering  -  Call  for  particulars. 
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9-10—      EIHJCATIONAL 
BUILDINGS 


6/21/46  ••     g 

BIDS  WANTED— TO  BE  OPENED 

JULY  3,  2:30  P.   IM. 

REMOVE  GLASS  PROTECTION 

SAN  FRANCISCO. 

Removal    of    glass    protection    from 

various  schools. 
Owner— Department  of  Public  Works 

Room  282  City  HalL 
City  Architect— Dodge  A.  Riedy,  Rm. 

265  City  HalL  ' 

Specifications    obtainable   from   the 
office  of  the  architect  upon  deposit 
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6/21/46 

PREPARING  WORKING 

DRAWINGS 

ISOLATION  HOSPITAL  Cost  $201,000 

SAN  BERNARDINO.  Calif. 

Construction  of  one-story  frame  and  !  Iron     Grille     Work— industrial     Iron 
stucco     50-bed     Isolation     hospital  |     Works,  30001  Peralta  St,  Oakland 
containing    22,000    sq.    ft    of    floor ,  Hardware  —   Palace  Hardware.   581 
space,  composition  roofing,  concrete       Market  St.  San  Francisco, 
slab  floor,  tiled  showers  and  baths.    Painting   —   Giampolini   &   Co.,    1445 


6/21/46  ••  g 

SUB  CONTRACTS   AWARDED 

SHOPS  BLDGS..  Cont.   Price.  $e»,900 

SAN  MATBXD,  San  Mateo  Co.,  Calif. 
Peninsular  Ave.,  and  Delaware  SL 
i  Completion  of  the  general  construc- 
tion of  the  shops  building  on  the 
Jiuiior  college  site. 

Owner  —  San  Mateo  Jtmior  College 
district,  business  office,  San  Ma- 
teo Junior  College  Science  Bldg., 
San   Mateo. 

Architect — Harry  A.  Thomsen  Jr.,  315 
Montgomery    St,    San    Francisco. 

Contractor — C.  L.  Wold  Construction 
Co.,  Ltd..  4412-16  Fulton  &t,  San 
Francisco. 

Plumbing  &  Heating— Harry  Lee,  Co., 
216   California  Dr.,    Burllngame. 

Electric  Wiring— Melely  Electric  Co. 

Tile  Work— A.  Baldanzi  A  Co.,  1212 
20th  Ave.,  San  Francisco. 

Glass— W.  P.  Fuller  A  Co.,  301  Mission 
St,    San    FYancisco 


Owner— Pumice   TUe   Co,    c/o   O.    &  16/21/46 

Wright  A  Associates,  comer  Power  'COMPLETING  WORKING 

Line   Ave    and    Traction    Railroad.  ' 

Brighton.  Sacramento. 

Work   will  get   under  way  within 
30  days. 
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frame  church  building  to  seat  ap-  i  the  third. 


6/21/  46 

BIDS    OPENED 

INSTALL    DEHUMIDIFIERS  proximately  1000 

OAKLAND,   Alameda  County,   Calif.   Owner— Seventh  D^y  Adventista. 

Naval  Supply  Depot  (Architect — John  B.  Anthony,  428  13th 

InstallaUon  of  dehumidifiers  involv-  j     St,  Oakland. 

ing  installation   of   the  condensate   Engineer  —  J.    Y.    Long    Co.,    Easton 


i  •  I     Ave.,  San  Mateo  County. 
nnawiMfifi  (Architect  —  John    DavU    Young,    N. 

CHUKCM.  cost  $^00,000   Conatrutction  bv  dav  worlc 

OAKLAND,   Aiameda  County    Calif.  !     ThTSZ  ZSlce^%>  now  un- 

?nT4.  ""^  ^""  i*^^""  ^'Mitruction  ;  one  has^ust  starti. 

nox  oia.  J      .     ,    •■**«  foundation  has  been  laid  for  the 

ConstrucUon    of    concrete    and    steel  Uecond  and  the  framework  is  up  on 

frame  church   buildine  to   seat  an-  i »»....  »i.4-i.i  «  «.   «    uy  vu 


Bldg.,  428  13th  St,  Oakland. 


heating  ajad  ventilating  system. 
Owner  —  San     Bernardino     County 
Board    of    Supervisors,     San    Ber- 
nardino. 
Architect  —  Robert    Stanton.    Pebble 
Beach. 


Bush   St.    San   Francisco. 


6/21/46  9 

PLANNED 

SCHOOL  ADDN.  Cost,   |178,000 

FRESNO.     Fresno    Co..    CSillf.    John 

Burroughs    School. 
Construction  of  .school  addition  con- 

sistiag    of    8    classrooms    and    an 

800    capacity   cafeteria. 


1-8— COMMERCIAL  BLDGS. 
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6/21/46  < 

CONTRACT   AWARDED 

STORE  BLDG.  Est.  Cost  $25,000 

BERKELEY.  Alameda  County,  Calif. 
Bancroft  Way. 

Construction  of  first  unit  of  1-story 
concrete  block  and  steel  frame  store 
building. 

Owner— Withheld. 

Architect— Thomson  &  Evans,  1308  E 
38th  St.  at  Park  Blvd.,  Oakland. 

Contractor— Oliver  &  Cobum,  Berke- 
ley. 

The  contractor  is  now  taking  sub- 
bids. 
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6/21/46 

PLANS   COMPLETED 

STORE  BUILDING  Cost,  |20,000 

OAKLAND.   Alameda   County,   Calif. 

E.   14th    St. 
Conaf ruction  of  steel  and  wood  frame 

store    building. 
Owner— Thrifty  Furniture  Co. 
Engineer— J.  Y.  Long  Co.,  428  13th  St. 

Oakland  12. 


6/21/46  7 

HELD    IN   ABEYANCE 

GROCERY   WAREHOUSE 

Estimated    cost,    $130,000 

OAKLAND.  Alameda  County.  Calif. 
First  and  Washington   Streets. 

Construction  of  one-story  concrete 
and  wood  frame  grocery  warehouse 
^300x225    ft.) 

Owner— Independent  Wholesale  Groc- 
ery  Co..   5th   and   Washington    Sts. 

Architect— Edward    O.    Blodgett,    1989 
Hoover  Ave..  Oakland. 
Project   held   in   abeyance   pending 

easing  of  government  restrictions. 
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6/21/46  . 

WORKING    DRAWINGS 

COMPLETED 

REMODEL  STORE       Est.  Cost  $6,000 

SAN  BRUNO.  San  Mateo  Co.,  Calif 
521  San  Mateo  Ave. 

Remodeling  of  frame  store  front  and 
renovation  of  2nd  floor  for  offices. 

Owner — John  CorradettL 

Plans  by  Merry  man  &  Lane,  asso- 
ciate designers,  443  San  Mateo  Ave., 
San  Bruno. 

Contractor— Joseph  Bettancourt,  422 
San  Anselmo  Ave.,  San  Bruno. 


6/21/46  ••    9 

PLANNED 

SCHOOL  ADDITIONS,   Cost  1753,000  

FRESNO,   Fresno   Co.,   Calif.   Roose-  i  Owner— Fresno    City"  School     Board 

velt  High   Svchool,   4210  E.   Tulare  ]     District.    Supt.    2348   Mariposa    St 
Construction  of  eight  shop  buildings,  i     Fresno.  ' 

$258.000 ;    cafeteria,    $210,000    and    16  j     An    application    for    federal    funds 

classrooms.    $285,000.  to  assist  in  preparation  of  plans  was 

Owner— Fresno  City  School  District,  I  authorized  recently  by  the  l>oard  of 

Supt.,  2348  Mariposa  St,  Fresno,      [education. 

An  authorization  for  federal  funds  i  - 

to  assist  in  the  preparation  of  plans   6/21/46  g 

was  authorized  recently  by  the  board  |  PLANNED 

of  education.  |  SCHOOL  ADDN.  Cost  $127  000 

•  FRESNO,  Fresno  Co..  Calif.  Franklin 

6/20/46  9  !     School. 

PLANNED  'Construction  of  school  addition  con- 

SCHOOL  BLDG..  Cost  $193,000       sisting  of  6  classrooms  and  a  600- 

FRESNO.    Fresno,    Co.,    Calif.    Cor-  I     person   capacity    cafeteria. 

nell  and  Michigan  Aves.  ;  Owner— Fresno  City   School   District 

Construction   of  new  eight-classroom        Supt.  2348   Mariposa  St,  Fresno. 

school   bldg..  including  cafeteria.       I     -^"  application  for  federal  funds  to 
Owner— Fresno  City  School   District,  1  assist    in    the    preparation    of    plan* 

Supt.,  2348  Mariposa  St.,  Fresno.      i  was  authorized  recently  by  the  board 

An    application    for    federal    funds   o^   education. 

to  assist  in  preparation  of  plans  was  ! 

recently  authorized  by   the  board   of    6/21/46  ••     g 

education.  j  BID  OPENED 

>  !  SCHOOL  ADDITION 

6/20/46  9  '  EMPIRE,    Stanislaus    County,    Calif. 

PLANNED  i     Empire  Elementary  School. 

SCHOOL  ADDN.  Cost    $114  500  .^""^ction  and  completion  of  two-class- 

FRESNO,    Fresno  Co.     Calif    Lafay-  ;     ''°"™'     Prefabricated,     addition     to 

ette  School.  !     grammar  school  and  two  additional 

Construction  of  school  addition  con-  ;     ^'assrooms    and    sanitary    facilities 

sisting  of  eight  classrooms.  L,   *i    ^      ^' 

Owner— Fresno  City  School   District     <-'wher  —  Empire    Union    School    Dis- 

Supt.,  2348  Mariposa   St,   Fresno     '  i  »  ^^^i*'  ^^ne  Mosier,  clerk. 

An  application  for  federal  funds  to  I -'^''chitect— Charles  Lindley,   1037  Co- 
assist  in  the  preparation  of  plans  was  |  ^  'V^^JSy®-  Berkeley, 
authorized   recently  by  the  board  of    ""'y   Bidder— Willis    F.     Lynn,     1040 
education.  i     Folger  Ave.,  Berkeley,  $17,650. 

. j     Mr.    Lynn    has    been    recommended 

C/20/46  9!'°'"  *^®  award  of  contract 

PLANNED  •  ■ 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


drain  piping,  electrical  work  and 
other  work  incidental  to  the  com- 
I^ietion  of  the  dehumidifylng  sys- 
tem; the  removal  and  salvage  of 
the  existing  feeder  breakers  in  the 
main   lighting  panel   boards   Na  1 

and  No.   2,   the   removal   and    sal-  I   ■  

vage    of    the    existing    feeders    to  j ^21/46  „,  ^^^ 

lighting    panels    "A"    through    "U"  1  "^^''*"^^     PLANS 

in|  ^'?l1i;^rds'No^'^d  ^f al'^'^Approl^Cost.  $150,000  to  $175,000  j  ^'""bidg  A  Heating  -Mechanical 
a/d^w  f^ers  to  pSels  "A- WILLOWS,  Glenn  County,  dlif.  I  Contactors  Inc..  537  Ceres  Ave., 
throueh  "U"  anH   th«»  removal  and  Construction  of  two-story  and  base-    „.^-^^  .■^.^'**- 

reloca^tVon    Of  ?ht   metSSg  trTs         «ent  reinforced  concrSe  and  brick  !^\^.^"^^^*^fr5,^*^°°  ^J^^^?*^  <^^' 

*  hospital   to  contain  wards,   operat-  I ,   ^^"^  "^-  McCadden   Pi.   L.   A. 

ing   rooms,    kitchens,   dining   room.    Linoleum— L.  D.  Reeder  Co.,  122  Na 
nurses'  quarters,  et  .  c        1     Larchinont  Blvd.,  L.  A. 


6/21/46  26 

SUB    CONTRACTS    AWARDED        ( 
DWELLINGS 

Cont    Price,   $75,000 
LOS   ANGELES,   Calif. 
Construction    of    50   family    dwelling 

units;    Cal-V-4400 
OMrner-H-Federal    Housing    Authority, 
Phelaii    Bldg.,    San    Francisco. 

Contractor — ^Daley    Bros.    426   Bryant 

21  I  St.,  San;  Francisco. 

j  Roof  ing— Santa   Monica  Waterproof- 
ing Co.,   8311   4th  Ave.,   Inglewood 
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6/21/46 

SUB  CONTRACTS  AWARDED 

DWELLINGS 

Coot   Price  $294,400 

LOS  ANGELES,  Calif. 

Construction  of  200  family  dwelllnK 
units;  Oal-V-4S96 

Owner— Federal  PubUc  Housing  Au- 
thority, Phel&n  Bldg.,  San  Fran- 
cisco. 

Contractoiv-Daley  Broa,  426  Bryant 
St,  San  Francisco. 

Roofing— Santa  Monica  Waterproof- 
ing Co.,  8311  4th  Ave.,  IngiewoodL 

Plumbing  A  Heating  —  Mechanical 
Contractors  Inc.,  537  Ceres  Ave., 
Los  Angeles. 

Electric  Wiring— Stetson  Electric  Co 
1026  No.  McCadden  PL,  I*  a. 


i% 


formers  Spec.  17773  complete  and 
ready  for  use  m  Building  No.  312. 
Owner— Bureau  of  Yards  &  Docks,  % 
Public  Works  Dept.,  12th  Naval 
District  Federal  Office  Bldg.,  Rm. 
A-103,  S.  F. 
Complete  bids  follow: 
T.    L.    Rosenberg   Co.,   372    5th    St, 


Owner — County  of  Glenn,  Courthouse 


16/21/46 


M 


Willows. 
Architect   —    Otto    Delchmann,    1026  ^*J^  CONTRACTS  AWARDED 
Market  St,  San  Francisco.  {DWELLINGS 

As    previously    reported,    CPA    has  '  Cont   Price   ^75,850 

Oakland  (electrical  work  only)  $4,996;  I^PProved   the   project  and   plans   are  , ^^"^  t^J^^^^A,  Los  Angeles  Coun- 

Manning  &  Whitaker,  3J75  9th  St,  '**°^  being  revised  to  meet  new  state  1     *y«  <■*"*• 


S.    F.,    $7,055; 
Spott  Electrical  Co.,  Oakland,  $8,- 
410; 

Scott    Buttner   Co.,   Oakland,    $11,- 
237. 


regulations. 


SCHOOL    BLDG. 


Cost   $193,000  ' 


; 6/21/46 


9 


FRESNO.  Fresno  Co..  Calif.  Ashland  ,  ^ir^^lN ED 

and    Dei    Mar    Aves.  I  SCHOOL  ADDITION  Cost  $64,000 

Construction   of  new  eight-classroom  '  ^F^^SNO.    Fresno    Co..    Calif.    Fresno 

school  building  including  cafetena  ''     ^*^^  School,  Echo  St. 
Owner— Fresno   City   School   District   1  C!o"struction  of  two  shop  buildings. 

Supt.,    2348    Mariposa    St.,    Fresno'  \  0«ner— Fresno    City  School    District. 

An    application    for    federal    funds  '      ""Penntendent,    2348    Mariposa    St.. 
to  assist  in  the  preparation  of  plans  |     Fresno. 

was  recently  authorized  by  the  board  :     A"  appl'cation  for  federal  funds  to 
of    education.  :  assist  in  the  preparation  of  plans  was 

__ !  authorized  recently  by  the  Board  of 

( Education. 
6/21/46 


22-26— RESIDENTIAL 
BUUJ>INGS 

"  '6/21/46 

14-17 — PUBLIC  BUILDINGS  {completing  working 

. I  DRAWINGS 

6/21/46  •     1  6 1  RESIDENCE  Cost  $10,000 

BIDS  OPENED  JHEALDSBURG,  Sonoma  Co.,  Calif. 

GRILLES  i  Construction  of  5- room  residence. 

LOS  ANGELES,  Los  Angeles  County,    Owner — Mrs.  Carlotta  Crawford. 

"-    "    ^    --        -   -  Architect— Frederick  H.    Reimers,    79 

Post  St.,  San  PYancisco. 


24; 


Calif.  U.  S.  Post  Office  and  Court- 
house. 

New  air  conditioning  grilles. 

Owner— Office   of    the   district    engi- * 

neer,  Federal  Works  Agency,  Pub-  1 6/21/40 

lie     Buildings    Administration,     83&  •  COMPLETING  PLANS 

U.  S.  Appraisei  s  Bldg.,  San  Fran-    RESIDENCE 

Cisco  11.  (GRIDLEY,  Butte  County,  Calif. 

Plans  by  engineering  department  of  i^°"'''^''"c'^i°°  o^  10-room  residence, 
owner  [Owner — Frederick  Onstott 

Low  Bidder— J.  Hermaji  Co.,  2410   S.  !  Architect— Frederick  xl.   Reimers,   79 

Main  St.,  Los  Angeles,  $7410.  I     ^ost  St.,  San  Francisco. 

General  Air  Conditioning  Corp.,  Los  '  ' 

Angeles,   $8800,  submitted   only  other  jc/o, /^c 
hlrJ  6/21/46 


I  Construction    of   100  family   dwelling 
j     units,   ProJ.  Cai-V-4338 

Owner— Federal  Public  Housing  Au- 

I     thorit>t.  Phelan  Bldg.,  San  Francis- 
co. 
! Con tractjor— Daley   Bros.,  426  Bryant 
—  !     St.,  Sain  Francisco. 
2  4  I  Roof  ing— Santa   Monica   Waterproof- 
i     ing  Co.,  8311  4th  Ave.,  Inglewood. 
Plumbing  A  Heating  —  Mechanical 
Contractors    Inc.,    537    Ceres    Ave., 
Los  Angeles. 
Electric  Wiring— Stetson  Electric  Co., 
1020  N<).  McCadden  Pi..  L.  A. 


6/21/46  •< 

BIDS  OPENED 

PKJiiFABKICATED  HOUSING 
INYOKERN,  Kem   Co..  Calif.   Naval 

Oidnance  Test  Station. 
Construction    of    prefabricated    steel 
housing  and  duplex  (three-bedroom 
unit)     housing    under    Spec     17946 
involving : 
(1)   80    prefabricated    steel    housing 
units,  street  and  parking  area  pav- 
ing, sidewalics,  power  lines,  water 
distribution    system,     propane    gas 
system,      sanitary-      sewers,      street 
lighting  and  fire  alarm  system,  and 
(2)  37  single-story  wood  frame  du-| 
pluex  housing  units,  approximately! 
5000    lln.    ft.    of   asphaltic   concrete 
roads,    sidewalks,    electrical,  water 
and  gas  distribution  systems,  sani- 
tary   sewerage    system    and    street 
lighting. 
Owner— U.  S.  Navy,  officer  in  chargv 
of    construction.    Naval    Ordnance 
Test  Station,  Inyokem. 
Low  Bidder— Johnson,  Drake  A  Piper, 
1415    Latham    Square    Bldg.,   Oak- 
land, ^,498.470. 

Bids  were  submitted  upon  the  fol- 
lowing items : 
(1)  lump  sum.  entire  wortc  complete 


1! 


SUB  ■  BIDS  WANTED 


^Ueneral  contractors  desiring  tub-bids  on  any  job  ars  invited  to  make  known 
!  their  requirements   In    this   column.    There    is    no    charge    for   thip    s«rvle«L 

:    County  Jail  Addition.  Orovllle;   Bids  open  June  21,  2:00  P.  M. 

MacDohald,  Toung  A  Nelson,  127  Montgomery  St  ,S.  F,   (SUtter  8296) 
a  Ll   IWola  Constr.  Co.,  4412   Fulton    St.   S.    F.    (SKyline    4362). 
U  Q.  dhalz.  RL  1.  Box  22,  ChiCO.  (1088) 


bid. 


6/21/46 

BIDS    OPENED 

PAINTING  AND  DOORS 

REDWOOD    CITY,    San    Mateo    Co., 
Calif.  U.  S.  Post  Office. 

Interior    and    exterior    painting    and 
installing  new  front  entrance  doors.    -  .„,  ,._ 

Owner— Office  of   the  District  Engi-    satire 
neer.  Federal  Works  Agency,  Pub- 
lic   Buildings    Administration,    838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco 11. 


2  4    Prefabricated   Classrooms,   Richmond;    Bids   Open   June  21,   4   P.    m. 
Ies?den?E^°"''"'°  DRAWINGS       Willis   F.   Lynn.   1040   Folger  Ave.      Berkeley    (BErkley   6044) 
Kl<.blDl!.wcii.  I     ^J    g.    ji^arker,  1644  Monterey  tflvd.,  S.  if.    (OVeriand  a723) 


•  •  ig'SAN  RAFAEL,  Marin  County.  Calif. 
.Construction   of   6-room   residence. 
'  Owner — F.  Grandi. 
Architect — ^^Frederick    ri.    Reimers,   79 
Post  St.,  San  Francisco. 


Terminal  Facilities  for  Pacific  Coast     Nats.  Sunnyvale,  Calirornia, 
Spec.  117919.  Bids  Open  June  24. 

ti&ary  Arian   ConstrucUon,   4142   Geory    Blvd.,    ban    J^Tanclsco    (Bawlew 
8797)     I 


••    26   Garage  Sidg.,  &  Addn.  to  East  Pylon,  Toll   Plara,  GG   Bridage   Bids  Open 
PROCEED   ORDER  June  28,  2  P.   M. 

DWELLING  UNITS  Cameo  &  Gautier.  365  Ocean   Ave..   S    F 

Cont   Price  $32,144.00* ^ . '      '       ' 

f^ENO,  Nevada.  Convert    Barracks    to    Apis.,    Alameda    Naval    Air   Sta" 

Plans  by  engineering  department  ^f   Con.structicn    of   112   family   dwelling  open  |  June  25,  11   A.   M. 

„ **         *^  units:     Nev.-V-2fll97. 


(Juniper  4-SU81) 


Spec.    17941;     Bids 


units;    Nev..V-26197. 

Owner — Federal   Public  Housing  Au- 

!     thority,  Humboldt  Bank  Bldg,  San 

Francisco. 


owner. 
Low  Bidder— R.  A.  Newman,  McMin- 
nville,    Oregon,  $3,159. 

Other   bidders   were :  _  .,^   ,         ...^      . 

Pacific  Painting  &  DecoraUng  Co    Contractors    —    Daley    Brothers    426 


Stolte,  j  Inc.,    8451    San    J^eandro   «t..    Oakland    (Tnnidad    HXM) 
Haas  Construction  Co..  320  Merchants  Exchange  Bldg.    S   F 
(J!iXbr(()ok  1205) 


Bryant  St.,   San   Francisco. 

Work  to  start  June  17  and  be  com- 
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M.ill— 


HOSPITALS 


1  1 


G/21/46  ••  7 

PROJECT  HELD  IN  ABEYANCE 

FOOD  CENTER 

SAN  FRANCISCO.  Northeast  comer 
23rd  and  Kansas  Sts. 

Construction  of  new  frame  food  cen- 
ter building  and  alterations  to  ex- 
isting frame  building  (combined 
dimensions  50x100  ft) 

Owner — Dave    Raffo. 

Plans  by  Leonard  S.  Mosias,  255  Cali- 
fornia St. 
CPA  approval  denied;  project  held 

in  temporary  abeyance. 


BIDS     WANTED — 

TO    BE   OPENED   JUNE  28,  8   P 

HEATING    PLANT  

RENO,      Nevada.      McKlnley      Park  i  6/21/46 

T  ^f^*?"!  ,  ^  !  CONTRACT  AWARDED 

Installation  of   new  heating  plant.       ;  REPAIR  ROOF  Contract  Price  S2  04^ 

°T?nJ7M""^  S«=»»''°i,P*t*'^«t  N«-   10,  ,  SAN  FRANClIcO    Dewey  Blvd 
^;:^cffic^ati?nT:bt^Se  from  J^^^'Cit^Z^'^^L'^^^^^^^ 

onTepfsitTiV'""    °^   ^''''   "^-    O-er'^^p^i^^.e^rofl^bTworks. 
on  aeposit  of  $5.00.  roq^^  282  City  Hall. 

;  City  Architect— Dodge  A  Hiedv,  Rm. 
9  j     265  City  Hall. 
!  Contractor— Robert  F.    Smith   Co.,   61 
Clementina  St.,  San  Francisco. 


6/21/46  * 

BIDS  WANTED— TO    BE  OPENED 

JUNE  26.  1:45  P.   M. 

LACQUER  FLOORS  ! 

SAN  FRANCISCO.  Starr  King  School,  ! 

25th  and  Utah  Sts.  i  1  o  t 

Lacquer   floors    of    principal's    office     *^-l 

and  outer  office  and  two  lavatories,  t 
Owner — Department  of  Public  Works,  | 

Room  282  City  Hall.  (6/21/46 

Specifications  obtainable  from  R.  A.  -CONTRACT  NEGOTIATED 
Chisholm.    superintendent    of    build-  :  NAVY  BUILDINGS  ETC 
ings.  490  11th   St.  '  ' 


INDUSTRIAL 
BUILDINGS 


6/21/46  ••     4 

CONTRACT  AWARDED 
OFFICE  BUILDING 
RICHMOND,    Contra    Costa    County. 

Calif.    Southwest    comer   11th    and 

Nevin. 
Construction  of  one-story  and  base- 
ment   building  with    provisions    for 

second  story. 
Owner— East  Bay  Municipal  Utilities 

Water  District.  717  Macdonald  Ave., 

Richmond. 
Architect— Charles   F.  Strothoff,   1855 

Market  St.,  San  Francisco. 

When   constructed,   owner's  offices 
will  be  moved  from  the  present  loca- 
tion. 
Contractor — Elmer    J.    Freethy,    1432 

Kearney  St,  El  Cerrito. 


6/21/46  « 

PRELIMINARY    PLANS 

COMPLETED 

SCHOOL 

ALTON,  Humboldt  County,  Calif. 

Construction    of    school    building    to 

contain  two  classrooms. 
Owner— Alton  School  Board.  Alton. 
Architect— E.  Frederick  Winkler,  251  , 

Post  St.,  San  Francisco. 


1  3 


DIXON,  Solano  County,  Calif.  Naval 
j     Transmitting  Station. 
9  ;  Construction    of     buildings,     services 
and  utilities;  NOy  12253. 
Owner— Bureau  of  Yards  and  Docks, 

U.   S.  Navy,  Washington,  D.  C. 
i  Contractor — Stolte.  Inc.,  1405  San  An- 
j     tonio  Ave.,  Alameda. 
I     The  exact  amount  of  the  contract 
i  will  be  determined  after  negotiation. 


Oakland   $3,388. 

Dan  Sullivan,  Santa  Monica  $3,667;      ,  »  ^    t   .      ,^ 

Kenneth  C.  Sanders.  Redwood  City   P'^*^^   J"*>'   ^^-  1 

$3,970.30.  „  

■-,.,  .6/21/46  34 

6/21/46  ♦*-«    B'DS    WANTED 

BID    OPENING    POSTPONED—  '      MISSOURI       BASIN       PROJECT, 

UNTIL  JULY  15  2  P    M  (Wyoming.  — Until   July  22.   10  a.   m., 

COUNTY  JAIL  ADDN.  Cost  $68,040  '  ^'**^    will    be   received    by    the    U.    S. 
OROVILLE,   Butte  County    Calif  I  Bureau  of  Reclamation,  Thermopolis, 

Construction    of   county  jail  addition    Wyoming,   under  Spec.   1386  for  con - 

to  provide  5300  square  feet  of  space  ,  •:,^'^,''",^"  °^  .^'^''^?F  ^^^  S"^}  ^l^^^ 

for  35  additional  inmates.  Unit,  Wyommg,  Missouri  Basin  Pro- 

Owner-County  of  Butte,  Courthouse  I^^^^A^"^*"  is  situated  on  South  Fork  • 

Orovllle  '°^   ^^^'^   Creek  about  2  miles   south- 

Architect"—  E.  Geoffrey  Bangs,  606  j^*^*    of   Anchor.   Wyoming. 

Market    Street,    San    Fracis^  Specifications   obtainable  from  the 

Plans  and  specifications  may  be  ^'^"^l.^"'*^^'  °°  charge  to  prospec 
obtained  from  the  office  of  the  archi-  '  ^*^^  bidders ;  to  others  $3  not  re- 
tect  upon  deposit  of  $25.00.  :tumable. 

Bid   opening   date    postponed   from 
June  21. 

Following   contractors   have    taken 
out  plans: 

General   Work 

Ellis   W.   Barker.    Ness   Bldg..    Salt 
Lake  City,   Utah; 

L.  G.  Shalz,  Route  1.  Box  22,  Chico; 

MacDonald,    Young   &    Nelson,    127 
Montgomery    Stree.    San    Francisco. 
Jail   Equipment 

Pauley  Jail  Builders,  St  Louis  Ma 


Offideps  Quarters,   Port  Chicago,  Spec.  16300,    NOy     12047- 
24.  lj    A.   M. 
Barrett!  &  Hilp,  918  Harrison  St,  S.  F.  (DOuglas  07U0) 


Bids  open   June 


a= 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See   us  regarding   Improvement  District  jobs.     We   handle  collec- 
tions; buy  Warrants  or  Bonds  on  all   1915  or  1911   Aict  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO 


J 
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6/21/46  "23 

PROSPECTIVE    BIDDERS 

CONVERSION  OF  BARRACKS 
ALAMEDA,    Calif.    Navail    Air    Sta- 
tion. 
Conversion    of    B-IB    type    barracks 
buildings  to  apartment  type  family 
dwellings ;    Spec.   17941. 
Owner — Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Department,  12th 
Naval      District,      Federal      Office 
!     Bldg.,    Room    A-103,    Civic    Center, 
j     San    Francisco.  1 

•     Plans  and  specifications  obtainable 
jfrom  Public  Works  Department  De- 
sign   Section,    Room    A-119,    Federal 


9 


6/21/46 

PRELIMINARY    PLANS 

COMPLETED 

SCHOOL  BLDG 

NEAR  CHICO,   Butte  County,  "Calif. 

Pleasant  Valley 
Construction    of    several    classrooms  i 


6/21/46  •     1  3 

BIDS  WANTED— TO    BE   OPENED 
JUNE  24,  1   P.  M. 
'ENGINE  TEST  CELL  BUILDING 
|MUROC.   Kem   Co.,   Calif.   Army   Air 

.?^^-??!^  ^1^  '■  Construction  of  engine  test  cell  build- 
ing and  sewer,  water,  electrical  and 
fueling  systems  and  road  and  park- 


and  toilet  facilities  for  wood  frame    owne^U  S  D^trt^i  Fn^fr 
school   hnilHlnir  Owneiv-U.  S.  District  Engii 


mgarea  pavement;  Serial  46-167. 

school   building.  1  ^^,*^^  S.  District  Engineer  Office, 

Owner— Pleasant  Vallev   School  Dia    1     ^^^  ^-  ^^^^oa  St,  Los  Angeles. 

trict  c/o  BoTrd  of  T%sfee8%?il^  obtainable  from   the 

ant  Valley.  {  ^^'^^'^  °"*<=«- 

Architects— Thomson    &   Evans,    1308  '  a/oi  /a«  •     1  « 

E.  38th  at  Park  Blvd.,  Oakland.  I  mnc  wamtpo     th   rf   nopwern 

State   approval    has    been    granted  j  ?'°®p^^ "J/ !m  OPENED 

S^on"a°p^^ofalTcl!v:^'"  '^  started  j  ^^5,^0^^  l^A^I^TOWERS 


^  BY   MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


CablMt  SiBks 

WoN  CoMmH 

Root  CabtaHi 

TO  FIT  ANY  KITCHEN 


jKEYPORT,  Washington. 
i  Removal     and     re-erection    of     radio 
j     towers  at  U.   S.   Naval  Radio   Sta- 
tion,   Keyport   and   Bainbridge    Is- 
Ismd. 
j  Owner — U.    S.    Navy,    Public    Works 
;      Office,    Puget    Sound    Naval    Ship- 
yard, Bremerton,  Wash. 
Specifications  obtainable  from   the 
above  office  upon  deposit  of  $10. 


NORTHERN  CALIFORNIA  DISTRIMITORS 

PIONEER  APPLIANCE 

COMPANY 

135S  MARKET  -  SAN  FRANCISCO 
UNd«rMN  2727 


6/21/46 

CPA  APPROVAL  GRANTED 
FACTORY       E^stimated  Cost  $150,000 
BERKELEY.  Alameda  County,  Calif. 

Fifth  and  Potter  Sts. 
Construction     of     one-stor>'     factory 

building  (140x350),  steel  frame  and 

corrugated  iron. 
Owner— Withheld. 
Architect— Edward   O.   Blodgett,   1989 

Hoover  Ave.,  Oakland. 

Plans  will  be  completed  and  figured 
in  about   one  month. 
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6/21/46 

TO  START  WORK 

PLANT  Estimated  Cost  $30,000 

ROSEVILLE,  Placer  County,  Calif. 
Marysville  Rd. 

Construction  of  manufacturing  plant 
for  pumice  building  blocks,  fire- 
proof insulating  blocks  and  insu- 
lating fireproof  stucco,  capacity 
10,000-15,000  pumice  blocks  of  all 
sites  per  day. 


6/21/46 

PREPARING    PRELIMINARY 
SKETCHES 
MEMORIAL  HALL 
WEAVERVILLE,    Trinity   Co.,  calif.  :^"*^^  ^^^^^^^^^P.  ^r*.""' ,^^  ^'"^.''^ 
Construction     of     a     new     veterans' ^*«<=°'  "P°?  ^^P^^l^^^  ^^^^.'f  ""^  P?«f*i 

money  order  for  $15,  payable  to  Chief 

of   Bureau   of   Yards   and   Doclu. 
As    previously    reported,    bids    will 


i         ROOFING 

INDUSTRIAL  AND  COMMERCIAL  iUILOINGS 
COMPOSITION  AND  CORRUGATED   IRON   ROOFS  REPAI 
I  PAICO  ROOFS   •   PAICO  SHINGLES 

EbfinofM  9lo4ly  sabmlHed  to  Gea*ral  Coatroctort  oa  oay 
I  typ*  Mw  C«MtnictioB 

DONNELLY   ROOFING   CO. 

452  FULTON  STREET     -     Pfteae  WAlaat  3t34     -     SAN  FRANCISCO 


memorial  hall. 
Owner — County    of     Trinity,     county 

clerk,  Weaverville.  ^  ,   .         „«    ,, 

Architect  -  Otto  A.  Delchmann.  1026   be^opened  June  25.  11  a^  m 

Market  St,  San  Francisco, 


have 
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The     following     contractors 
taken  out  plans: 

Stolte,    Inc.,   8451   San   Leandro   St, 
Oakland ; 

Johnson.      Drsike     &     P^per,      1746 
Franklin   St,  Oakland;  | 

Haas     Construction     Co.,     Merch- 


26 


6/21/46  • 

NEW  BIDS  WANTED— TO  BE 

OPENED  JULY  3,  2:30  P.  M. 

DISMANTLE  SHELTER 

SAN  FRANCISCO.  Jefferson  Square.        .-ex.  «   ,,j,         c     -.^ 

Dismantle  air  raid  shelter  in  Central   "^^^  Exchange  Building,   S.   F. 

Fire  Alarm  Station. 
Owner— Department  of  Pub;iic  Works, '  6/21/46 

Room  282  City  Hall.  jsUB    CONTRACTS    AWARDED 

City  Architect— Dodge  A.  Riedy,  Rm.  !  DWELLINGS 

265,  City  HalL  \  Cont    Price.   $37,500. 

Only   bid   of  $4000   submitted   JuneiLOs  ANGELES,  Calif. 
12  by  Adam  Arras  &  Son,  116  New  ;  construction    of    25   family    dwelling 
Montgomery  St,  was  rejected.  \     units ;  Cal-V-4397 

Specifications  obtainable  from  the  !  Owner— Federal  Public  Housing  Au- 
office  of  the  city  architect  upon  de-  i  thority,  Phelan  Bldg.,  San  Fran- 
P<^«"  of  *5-  I     Cisco. 

-.„,..-  ■ j  ^Contractor — Daley  Bros.,   426  Bryant 

r.rtljtD*o,.  •  ^^'     St  San  Francisco, 

^r  Svr^^SI  AWARDED  i  Roof  ing— Santa   Monica   Waterproof- 

ELEVATOR    REPAIRS  !      mg  Co.,   8311   4th   Ave.,   Inglewdood 

o  *  XT  -n^.  ^r^.r,  ^°°*-  ^*^*^  '^®  i  Plumbing  &   Heating   —   Mechanical 

SAN  FRANCISCO.   Hall  of  JusUce.    |     Contractors    Inc.,    537    Ceres    Ave., 
Repairs    to   passenger    elevator   cars  I     Los    Angeles.  j 

2111,    2113,    and    2113.  !  Electric  Wiring— Stetson  Electric  Co.,  ' 

Owner— Dept.  of  Public  Wortts,  Rm.  j     io26  No.  McCadden  PL,  L.  A. 

282,    City   Hall.  lUnoleum— L.  D.  Reeder  Co.,  122  No. 

Contractor  —  Golden   Gate  Elevator  '     Larchmont   Blvd..   L,   A. 

Co.,   447  Ivy  St..   &.   F. 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,   WE  DO  have  on 

r      i»!ti!''',i''"*  ■  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES.  ^^^ 

James  C.  Franken  Co. 

1112  Poik  St.,  San  Francbco  9      Phone  GRayitone  506S 


ALUMINUM  AWNINGS 


6/21/46 

WORK  UNDER  WAY 
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18-19 RELIGIOUS    BLDGS.  !  residences     Est  cost  $8000  Each 

— . iSAN    MATEO   COUNTY,    Calif.    1084 

Valpariso  Ave..  Parcel  C. 

Construction     of     three     frame     and 

stucco  residences,  a8t>e8tos  shingle 

roof,  two  bedrooms,  one  bath  eacb. 

Owner— E.    C.    Bell.     1084    Valpariso 


6/21/46  ••19 

PREPARING  PLANS 

CHURCH  BUILDING 

SANTA  CRUZ,   Santa  Crua   County, 
Calif.  Comer  Otis  and  Mission  Sts. 

Construction  of  stucco  church  build- 
ing to  be  called  the  First  Assembly 
of  God  to  seat  approximately  500 
persons;  2-8tory  educational  unit 
to  have  five  assembly  rooms,  with 
18  Sunday  school  rooms,  church  of- 
fice, Sunday  school  administration 
office;  modified  Romanesque  de- 
.  sign,  air  conditioned. 

Owner— Glad  Tidings  Tabernacle,  c/o 
Dr.  Karl  Haxeltine,  Dwight  Sweeney, 
L.  J.  Flower  and  Howard  Scott 
building  committee.  Ocean  St  and  \ 
Dakota  Ave. 

Architect — Not  announced. 


WANTED 


FORD  TRACTOR 

WITH  FRONT  BLADE  AND 

PNEUMATIC  TIRES 


EMPIRE  CONSTRUCUON  CO. 

344  Harriet  St.»  Sui  Fi 


HEiidock3400 


BOILERS 

Heating  and  Power 

PORTABLE  •  STATIONARY 

PACKAGE  UNITS 


Exclusive  Distributors  of 

OattoB   •   Farrar  &  Trcfts 

•  ■rf  Preferred  Utilities 

• 

Oil  iBrBer  lepair  Service 

OIL  BURNERS     •     RANGES 
WATER  HEATERS 

Gaiioglier  -  Tof  f  moii 
Corperofioii 

6Ar«eld  OtM 
153   CALIFOINIA  ST 

SAN   FIANCISCO 


d 


r6lL  up,,  ,  EVERLASTING 

Modern  streamlined  stores,  (Bctorien  and  homes  are 
n«ing  the  new  aluminum  awninge  which  lend  beauty 
and  durability  not  afforded  through  ordinary  awninca. 
Compact,  they  roU  when  not  in  uib.  They  may  be 
obtained  in  numerous  baked  enamel  colors  and  in 
-Alumilite."  Fade.proof . . .  water.|Hroof . . .  fire-proof 
• . .  rosl-proof  and  mildew-prooCl 

,        BmtUy  nisad  or  kmerad 

AlUMNUM  AWNiNG  DISTMBUTORS  INC 

681  MARKET  STREET  •  SUHER  1997 


Bffgr 


rvmr-: 


-^TJ- 


4^ 


r 


FRIDAY.  JUNE  21.  1946 


DAILY    PACIFIC    BUILDRK 


for    prefabricated    steel    houaing 
and  duplex  (S-bedroom  unit)  hous- 
ing,   including   all  grading,    pavlnir 
andutillUea; 
<2)  deduct  from  (1)  for  the  omission 
of    duplex    housing,    pavlne    and 
utUlties ; 
<S)  deduct  from  (1)  for  the  omission 
of  developments   of   the   area  in 
the  vicinity  of  Gamma  Way; 
<4)  deduct  from  (1)  for  the  omission 
of     developments     in     northwest 
quarter  of  prefabricated  housing 
aretL 
The  complete  bids  were: 
Johnson,    Drake    &    Piper,    (1)    «2  - 
498.470,  (2)  11,159,000.   (3)  »15e,000,   (4) 
1159,600. 

H.  B.  Nicholson,  (1)  |2,793.000,  (2) 
*1.325,503,   (3)  1155,000,   (4)  |161,200. 

Haddock  Engineers,  Ltd.,  (1)  S2  - 
953,000.  (2)  11.107,259,  (3)  $135,588,  (4) 
$173,456. 

The  bids  were  taken  under  advise- 
ment. 


ADVANCE  CONSTRUCTION  REPORTS 


PACE  5 


Engineering  Section 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal     Plants    -31-32 

BridgM .        83 

Oamt    Reservoirs    and 
Dredging .  34 

Docks,  Piers  A  Harbors  __        35 

Parka,  Airports  and 
Playgrounds     _,  39 

Railroads.  Subways  and 
TunnHs . 


Electric    Lighting    and 
Transmission     Linos    _ 

Sewers 

Stroots  and    Highways 


Qas,   Water   and 
Lines  . 


Oil    Pips 


37 


38 


41 
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Witt  C   Griffin  &  Associates,   Lloyd   for  construction  of  Laguna  St.  diver-     6/21/46 

Bldg.,    Seattle,   Wash.,    and    may    be  j  slon  on  North  Point  St.  and  Webster    BIDS  WANTED 

obtained  upon  deposit  of  $40.  A  pro-    St.  from  Laguna  to  Beach  St.  HUNGRY  HORSE  PROJECT  Mon 

posal  guarantee  in  5%  of  amount  of       The  work  involves:  tana.— Until    July    8,    10   A.    M.     bids 

bid  required. j  (i)  575    iin.    ft    21-in.    vitrified    clay  J  will  be  received  by  the  U.  S.  Bureau 

I         pipe  sewer  on  reinforced  concrete  j  of  Reclamation,  Kalispell,  Mont,  un- 


33— 


BRIDGES 


foundation ; 
(2)  720    Iin.    ft 
pipe  sewer; 


21 -In.    vitrified    clay 


6/21/46 

BIDS  OPENED 

SOLANO  and  SONOMA  Cos.,  CaUf. 
— M.  A-  Jenkins.  3560  Broadway,  Sac- 
ramento, at  $2190  submitted  low  bid 
June  19,  to  the  State  Div.  of  High- 
ways, G.  T.  McCoy,  State  Highway 
Engr..  Public  Works  Bldg.,  S!acra- 
mento,  for  repairs  to  bridge  across 
Sonama  Creek  10  miles  west  of  Val- 
lejo  in  Solano  and  Sonoma  Cos. 

Work  involves: 

(1>  500   lbs.    steel    hold    oown    as- 
semblies ; 
(2)  adjusting    counterweights. 

Complete  bids  follow: 

M.  A  Jenkins  (1)  $.38;  (2)  $290.00; 
Total    $2190.00. 


••    33    ^3)  diversion  structure ; 


(4)  8  each  manholes  on  vitrified  clay 
pipe  sewer; 

(5)  traffic  routing  work. 


der  Spec.  1383  for  construction  of 
streets,  sidewalks,  curbs  and  gutters 
and  drainage,  sewerage  and  water 
distribution  systems  for  the  Hungry 
Horse  Grovemment  Camp,  Hungry 
Horse  Project,  Montana. 
Specifications  obtainable  from  the 


Specifications  obtainable  from  the  j  above  office ;  no  charge  to  prospec- 
office  of  City  Engineer  Ralph  Wads-  ;  tive  bidders ;  to  others,  $2.25,  not  re- 
worth,  City  Hall,  upon  deposit  of  $10.  i  tumable. 
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6/21/46  3  9  ! 6/21/46 

'BIDS  WANTED  !  PLANNED 

[     LOS  ANGELES  COUNTY,  Calif.—       VALLEJO,  Solano  Co.,  Calif.— City 

I  Until   July   10,  2 :30  P.   M.,  bids  wiU  •  of  Vallejo,  T.  D.  Kilkenny,  city  engi- 

j  be   received  by  Los  Angeles  Coimty  '  neer,   City   Hall,    plans   improvement 

I  Sanitation  District  No.  2,  A.  M.  Rawn,  '.  of  portions  of  9th  St,  Contra  Costa 

chief  engineer  and  general  manager.  '  St.,   Rice   St.,   Ryder  St,   Gordon   St 

I  Room  330,  1206  S.  Maple  St,  Los  An-  1  Farrell    St,    Beach  St,   Solano    Ave., 

I  geies,  for  the  construction  of  a  sub-    Benicia    Ave.    and    Benicia    Rd.    and 

;  merged  sewage  pipeline,  being  a  por-  ;  hearing    of    protests    on    the    project 

Lord   and    Bishop   Sacramento    (1>    tion  of  Unit  No.  1  of  the  joint  outfall  1  (Resolution   of  Intention  No.  217>   is 

$.60;  (2)  $200.00;  Total  $3200.00.  j  sewer,  extending   southwesterly    into  'scheduled  for  July  15,  9:30  A.  M.,  in 

jthe  Pacific  Ocean  from  the  seaward    the  City  Hall.  The  estimated  cost  is 

j  end.  approximately  700  ft  from  shore,    $50,461.67. 

■  i  of  an   existing  submerged   pipe  near  '  • 

34 DAMS,   RESERVOIRS  &  i  White     Point     west     of    San    Pedro.  1 6/21/46  40 


DREDGING 
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6/21/46 

BIDS  OPENED 

DENVER,  Colo— David  G.  Gordon 
Construction  Co.,  1900  31st  St,  Den- 
ver, and  Bressi-Bevanda  Construc- 
tion Co.,  417  S.  Hill  St,  Los  Angeles, 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 


\y 


PLANTS 
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Plans  and  specifications  may  be  ob-  IBIDS  WANTED 

tained  from  the  above  address  upon  ;     STATE    OF   WASHINGTON.— Un- 

deposit  of  $5.  1  tU  July  2.  10  A.  M..  bids  wUl  be  re- 

• Iceived   by  the  State  of  Washington. 

6/21/46  3  9  '.  Clarence  B.  Shain,  director  of  high- 

BIDS   WANTED  j  ways.  Olympia,   Wash.,  for  construc- 

NEAR  MONTEBELLO,  Los  An-  j  Uon  as  foUows : 
geles  Co.,  Calif  .—Until  July  10,  2 :30  j  1.  Grading,  draining,  surfacing  and 
P.  M.,  bids  will  be  received  by  the  '  constructing  light  bituminous  surface 
at  $1,381,425,  submitted  low  bid  on  County  Sanitation  District  No.  2  of  |  treatment  method  A,  and  a  treated 
June  18  to  the  U.  S.  Engineer  Office,  |  Los  Angeles  County,  A.  M.  Rawn,  :  pile  and  timber  trestle  on  2.15  miles 
Colonel  Johnston,  district  engineer,  i  chief  engineer  and  general  manager,  ■  of  primary  state  highway  No  1  Mt 
Railway  Exchange  Bldg..  Denver,  for  Room  330.  1206  Maple  Ave..  Los  An-  I  Baker  branch.  Welcome  Grange  Hall 
the  construction  of  cutoff  walls  as  :  geles.  for  the  construction  of  the  Gar- ;  to  Kendall  Creek,  Federal  Aid  Proj- 
the  first  unit  of  the  construction  of  j  field  extension  trunk  sewer  near  !  ect  No.  F-202  (6),  In  Whatcom  Coun- 
the  Cherry  Creek  Dam,  near  Sullivan.  iMontebello.  The  work  involves  the  In-  j  ty,  involving  about  13.8  acres  of  clear- 
Colo.  

Other  bids  were : 

Northwestern    Engineering   Co.,    E. 


stallation  of  approximately  two  miles  j  ing,  7.9  acres  of  grubbing,  40,670  cu 
of  10-  to  15-in.  clay  pipe.  Plans  and  !  yds.  of  excavation,  14,120  cu.  yds.  of 
specifications  will  be  available  from  i  selected  roadway  borrow,  4540  cu   yds 

60th  Ave.  and  Colorado  Blvd.,  Denver,  j  the  above  office  after  Monday,  June  |  of  screened  gravel  surfacing,  680  cu! 

$1,517,640.  i  17.  upon  deposit  of  $5 ;   guarantee  of  j  yds.  of  screened  gravel  surfacing  in 


6/21/46 

CONTRACT  AWARDED 

REDDING,  ShasU  Co.,  Calif.-Joe 
P.  Brennan,  1343  Butte  St.  Redding, 
J  at  $208,033.  awarded  contract  June  17 
by  the  City  of  Redding.  Doris  L  Hol- 
land, city  clerk.  City  Hall,  Redding, 
for  construction  of  a  .sewage  di.sposal 
plant  and  30-lnch  outfall  sewer.  Plans 
by  City  Engineer  H.  A.  Rosa. 
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fi/21/46 

BIDS   WANTED 

SOUTH  SAN  FRANCISCO.  San 
Mateo  Co.,  Calif.— Until  July  1.  8 
P.  M.,  bid.s  will  be  received  by  the 
City  of  South  San  Francisco.  City 
Hall.  South  San  Franci.sco.  for  con- 
struction of  a  .sanitary  sewer  in  Lin- 
den Ave. 

The  work  Involves : 
(1>   me.    Iin.    ft.   lO-in.    diameter   vitri- 
fied clay  sanitary  sewer  complete, 
Including    connection   to    existing 
10- in.  sewer; 
12)  800  Iin.  ft.  8-in.  diameter  vitrified 

clay  sanitary  sewer  complete ; 
(3)  3  each   brick  manholes  with  cast 
iron  frames  and  covers, complete; 
(4>   1    vitrified    clay  cleanout    assem- 
bly   with     cast    Iron    frame    and 
cover  complete; 
(5>   20    8x4 -in.    vitrified    Y    branches, 
complete. 
Specifications   obtainable  from   the 
office  of  Charles  T.  Broughton.  works 
engineer.  425  Grand  Ave.,  South  San 
I«>ancis5Co,  upon  depo.sit  of  $10. 


C.  F.  Lytle  Co.,  Inc.,  505  Nebraska  ^  lo^c   to  accompany  bids. 
St.,  Sioux  City.  Iowa,  and  Amis  Con-  '  . 

struction  Co..   P.   O.  Box   1871,  Okla-  ' 
homa  City.  Okla.,  $1,775,780.  i 

Cherry  Creek  Constructors  (Condon  ,  ^Q 
Cunningham),   Omaha,    Neb.;    Martin 
Wunderlich,      Jefferson      City,      Mo. ;  | 
Peter  Klewit   Sons   Co.,  Denver,   and  , 
Brown  &  Root,  Inc.,  Houston,  Texas,  : 
$1,777,895. 

Engineer's  estimate,  excluding  con-  ! 
tractor's  overhead  and  profit,  $1,245.-  j 
133.80. 


STREETS  AND 
HIGHWAYS 


I  stockpile,  500  cu.  yds.  of  crushed  cover 

stone  in  stockpiles,  2.1  miles  of  prepa- 

j  ration,    construction     and     finishing, 

(680  tons  of  bituminous  cement   (MC- 

i  2>,  21  M  b.m.  timber  and  lumber  (cre- 

josote  treated),  500  Iin.  ft  furnishing 

•timber   piling    (creosote    treated),    24 

^  Q  i  only    driving    timber   piles    (creosote 

j  treated),  500  Iin.  ft  beam  guard  rail, 

913    Iin.    ft   culvert    pipe    and    other 


6/21/46 

CONTRACT   AWARDED 

ARIZONA— H.   L.   Royden,   221   W.  1  .. 
Jackson.    P.    O.     Box    3707.    Phoenix.  1  "^"^s. 

I  Ariz.,  at  $101,986.48,  awarded  contract  1      2.  Manufacturing  and  stockpiling  of 
jby  the  Arizona  State  Highway  Com-  j  mineral  aggregate  and  crushed  cover 
e/21/46  •♦  34    r"'ssion,    Phoenix,    Ariz.,    subject    to  '  stone,    constructing    non-skid    single 

CONTRACT   AWARDED  j  approval  by  the  Public  Roads  Admin-  'seal  treatment  on  72.36  miles  of  state 

CENTRAL  VALLEY  PROJECT  ! '^tration.  Phoenix,  Ariz.,  June  7  for  i  highways  Nos.  2,  11,  18  and  4-B ;  Sec- 
Friant  —  Morri.son-Knud.sen  Co  81() '  ^^^  construction  by  grading,  draining,  ■  tion  1,  primary  state  highway  No.  2, 
Title  Guarantee  Bldg,  Los  Aneeies  ! aggregate  base  and  road  mixed  bitu- :  end  of  pavement  to  Grant  County 
and  M  MB  Hasler  Box  387  Santa  "^^"°"^  ^""^^^^  ^"'^  ^  ^^■'^f°''*^ed  con-  ;  line ;  Section  2,  primary  state  high- 
Ana  at  (Sch  2)  »1, 829,457  45  award- i^'"^^^  bridge  and  approaches,  which  1  way  No.  11.  Ritzville  south;  Section 
ed  contract  by  the  Bureau  of.  Recla-  ^^^'"^  ^''^^"^  ^3  ™^'^s '^0'"*^  of'ucson  :  3,  primary  state  highway  No.  18. 
mation  Denver,  Colo,  June  14  for  i**"'^  •^^^^^^'^s  ^'^i  "'''*^-'' "o^h  on  a  new  :  Ritzville  to  Grant  County  line,  and 
the    construction    of    earthwork,    con-  ^"^""^e"*     of    the    Tucson  -  Florence  ,  Section    4,    secondary    state    highway 

Highway  at  Canada  del  Oro  wash,  S.  '  No.  4-B,  junction  P.S.H.  No.  18  south, 
11  (4)  AFE  9061.  .Completion  time  lactate  project  in  Lincoln  and  Adams 
December  31.  1946.  j  counties,    involving    about    1231    tons 

• ;  bituminous  cement   (RC-4),  15.180  cu. 

i  ytis.  of  mineral  aggregate  from  stock- 

6/21/46  4  0    piles.   1000  cu.   yds.   of  crushed  cover 

CONTRACT  AWARDED  j  stone  in  atockpilcs,  and  8000  cu.  yds. 

Arizona  Sand   &   Rock  I  of  mineral  aggregate  in  stockpiles. 

Ariz.,  '      -    - 


Crete  lining  anud  structures.  Friant- 
Kem  Canal,  Station  1647  plus  75  to 
Station  3S76  plu.s  GO,  Friant  Division. 
Central  Valley  Project,  Calif.  Speci- 
fications No.  1204.  The  work  extends 
from  18  miles  east  of  Fresno  to  10 
miles  east  of  Visalia,  Calif. ;  comple- 
tion   time,   500  days. 

A  job  office  for  Arizona  &  Nevada 
Constructors  will  be  located  in  Fresno 
or   Visalia. 


skid   single  seal  treatment  and   55.3 
miles     of     light     bitunainous    surface 
treatment    on    state    highways    Nos 
S,   8,  3-E,  3-K,    11-A   and   11-B,   Sec- 
tion 1;  priiiiary  state  highway  No.  3, 
Asotin  to  Top  Aaotin  Hill;  Section  2. 
primary   state   highway   No.   8.   Top- 
penish  to  Dry  Creek;  Section  3,  pri- 
mary state  highway  No.  8,  Paterson 
to  Carley;  Section  5,  secondary  state 
highway  No.  3-K,  Clarkston  to  Peola; 
Section    6,    secondarj-    state  highway 
No.  11-A,  Rlngold  to  Connell ;  Section 
7,  secondar>'  state  highway  No.  11-B, 
I  Connell   to   Kahlotus,   state  projects, 
and  Section  4,  secondary  state  high- 
way No.  3-E,  junction  of  S.S.H.   No. 
3-D  to  Waitsburg,  Federal  Aid  Sec- 
ondary Project  No.  S-263  (6),  Unit  2, 
in  Aaotin,    Benton,    FrankUn,    Walla 
Walla  and  Yakima  counties,  involv- 
ing about   55.3  miles  of   preparation, 
construction    and    finishing,   8180    cu. 
yds.  of  placing  crushed  cover  stone 
from  stockpiles,  4320  cu.  yds.  of  min- 
eral  aggregate  from   stockpiles,   1500 
tons   of   bituminous   cement    (MC-2>, 
140  tons  of  bituminous  cement  (RC-4> 
and  other  items. 

ts.  Orading,  draining,  surfacing  and 
constructing  light  bituminous  surface 
treatment  on  5.738  miles  of  secondary 
state  highway  17-A,  Hamilton  vicinity 
and  concrete  to  Fabers  Ferry  in  Ska- 
git County,  a  state  project  involving 
about   16,910   cu.    yds.   of   unclassified 
excavation,  31,020  cu.  yds.  of  selected 
roadway    borrow,    7140    cu.    yds.    of 
screened    gravel    surfacing,    1140    cu. 
yds.   of   mineral  aggregate   for   non- 
skid  single  seal   treatment  in  stock- 
piles, 167  tons  of  bituminous  cement 
(MC-2).    1240    cu.    yds.    of    screened 
cover  stone,  5345  iin.  ft  removing,  re- 
setting   and    repainting    guard    rail, 
1085  Iin.   ft.   of   beam  guard   rail,   252 
Iin.  ft  of  culvert  pipe  and  other  items. 
Note:  Item  No.  4.  The  attention  of 
prospective  bidders  on  Item  No.  4  is 
directed  to  the  fact  that,  due  to  the 
highly  special  and  complex  nature  of 
the  work  to  be  performed,  additional 
prequalificatlon   will  be   required  for 
bidding  on  this  project  It  is  suggested 
that  prospective  bidders  examine  an 
informational  copy  of  the  plans  and 
specifications   on   file  at   one   of    the 
offices  listed  below  in  regard  to  the 
nature    of    the    work    and    the    pre- 
qualificatlon    procedure     before     re- 
questing  plans  from   the  director  of 
highways. 

Federal  funds  have  been  allocated 
for  items  1,  5  and  7. 

Specifications   obtainable   from  the 
above  office  upon  payment  of  $2. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


s  1 


6/21/46 

BIDS  WANTED 

KELSO,  Wash.— Until  July  16.  8 
P.  M.,  bids  will  be  received  by  the 
City  Council  of  the  Cit  yof  Kelso. 
Wash.,  for  construction  of  additions 
to  the  present  intake  structure  in 
the  Cowlitz  River,  the  installation  of 
an  additional  intake  pipe,  an  intake 
well,  the  installation  of  additional 
raw  water  pumps,  a  new  filteration 
plant,  one  additional  reservoir  of 
1.000,000-gallon  capacity  and  approxi- 
mately 12  miles  of  water  mains  and 
appurtenances  ranging  from  2  to  16 
inches.  Cost,  $400,000. 

Plans  and  specifications  were  pre- 
pared   by    Consulting    Engineers    De 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


ARIZONA. 
jCo.,  P.  O.  Box  1522,  Phoenix, 
'at  $168,934,  awarded  contract  by  the 
I  Arizona  State  Highway  Commission, 
j  Phoenix.  Ariz.,  subject  to  approval 
by  the  Public  Roads  Administration, 
'  Phoenix,  Ariz..  June  7  for  the  grad- 
ing,   draining,    select    material     base 


3.  Constructing  non-skid  single  seal 
i  treatment,  Schedule  A,  as  follows : 
i  Section  1,  14.<34  miles  primary  state 
■  highway  No.  9,  Purdy  Creek  to  Lilli- 
i  waup  in  Mason  County ;  Section  2. 
;  29.7  miles  primary  state  highway  No. 
14,    junction    primary    state    highway 


6/21/46 

BIDS    WANTED 

MORROW  BAY,  San  Luis  Obispo 
Co.,  Calif.— Until  June  27,  10  a.  m., 
bids  will  be  received  by  the  U.  S. 
Engineer  Office  751  Figueroa  St.  Los 
Angeles  for  constructing  one  marine 
turntable,   13  boat  carriages  and  ad- 


an<l   bituminous  surfacing  of  U.  S.  89  ;  No.    9   to   Tidewater  Creek   in    Mason 
begmning  at  Kirkland  and  extending  :  and  Kitsap  Counties,  and  Section  3, 


6/21/48  4  1 

PROJECT   AUTHORIZED 

LOS  ANGELES,  Calif.  —  Federal 
Power  Commission.  Washington,  D. 
C,  has  authorized  the  Southern  Cali- 
fornia Gas  Co.  and  the  Southern 
Counti«;s  Gas  Co.,  810  S.  Flower  St., 
Los  Angeles,  as  joint  venture  with 
the  El  Paso  Natural  Gas  Co.,  El 
Paso,  Te.xas,  to  construct  a  1280-mile 
long  gas  pipeline  from  Texas  to 
Southern  California.  The  El  Paso 
Natural  Gas  Co.  will  construct  250 
miles  t>f  24-inch  line  from  Dumas, 
Texas,  to  the  Eunice,  N.  M.,  plant  of 
the  Ey  Paso  Natural  Gas  Co.,  which 
will  supply  the  gas  and  737  miles  of 
iiO-inch  line  Irom  Lea  County,  Texas, 
to  a  point  near  Blythe,  Calif.  The 
California  companies  will  build  214 
miles  of  30-inch  line  from  Blythe  to 
Santa  Fe  Spring.s,  Calif.  The  Califor- 
nia companies  have  awarded  a  con- 


37   southeasterly  about   4.5  miles;   com-  1 16.8I  miles  primary  stale  highway  No.    tract  to  the  Consolidated  Steel  Corp., 


pletion  time  November  30,  1946. 


4  0 


21,  Poulsbo  Junction  to  Kingston  in 
Kitsap  County,  a  state  project  in- 
volving about  888  tons  of  bituminous 
i  cement  iRC-5)  and  11,880  cu.  yds.  of 
placing  mineral  aggregate  from  stock 


6/21/46 

BIDS    WANTED 

SAN   FRANCISCO.— Until    July    10,  :  oUeV" 
2:30  P.    M.,   bids   will  be  received   by  i      ^    «tr«icrht^..j»,„  oo  . 
ditional   trackage- fa-ciilTils"ar  camp   the     Department     of     Public    Works',  i  ^4"  ^^^^'^.^.^^^"f^f^tr^^^^^^^^ 

San  Luis  Obispo.   Morro  Bay;   Serial    Roo'"  f^  City  Hall,  under  Spec    No.  Uj,f    chThali;    River  ^n    the  ^Uy    of 

168.  The  principal  items  of  work  are:;  20.-O    for    improvement    of    portions  -Aberdeen,   a   state    project   in    Grays 

Turntable  carpentry,  structural  n^et-    ^^ »th    A^  •  J^^nte   and   Wawona.    Harbor  County,  by  t?.e  ^U^tSn  ^? 

alwork.  trace  work,  paving.  Pamtmg.  |  ^  Jhe^ork  ^involves^.^^^^  ^  oJ^Zl^^^^r^V^""''   of  W   and 

1        wi-  ..  !  ^-       !  otner  work  as  shown   on   the   nlans 

. ;  rt^ck  subbase  pavement  consistme  .  ,  ,,^^  ^..^  »"»>"    un    tne   piiuts. 

■  J!  a  X  i   J        ._•_  .   •        i-.ump  sum. 

OQ  SEWERS  i  6-in.   compacted  subbase,  4-m.  ]  ^ 


6/21/46  ••     3  9 

BIDS  WANTED 

SAN  FRANCISCO.— Until  Julv  10. 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works. 
Room  282  City  Hall,  under  Spec.  19,686 


asphaltic  concrete  base  and  2-in.  !  .v-wh    «t?i^tt^  h"^  ^"u    ^^^^'^^ting 

asphaltic   concrete   base;  I 'nn«tr  olf  ^^.   roadway  .  borrow    and 

:(2)125    Iin.    ft    unarmored   concrete  ^°"f^'^"*'""e  two  reinforced  concrete 
I         ^^rtj .  bridges  over  Tye  River  on  1.149  miles 

'(3)  20  llii.  ft  6-in.  vitrified  clay  pipe  i  ?_  P'l^^'T    ftate   highway    No     15 
«irtP  apwer-  *' *^  j  Sceuic    Vicinity,    Section    2;    Federal 

i(4)  ?  waJirtekrice  at  $20.  \i^'^   f^°J«^^   ^o.   F-293   (10)    in   King 

i      specifications  obtainable  from  City    f^g^^y-WasJingon    invoking  abou 
; Engineer     Ralph     Wadsworth,      city  i  ^**'   ^^"^^^  °'„f,'**""S'  ^•°®,  ^^^"^   °^ 

i Hall,  upon  deposit  of  $10.  ^  |  P"^^i"f •  "«»39  ^"    y^\  °!  J'^^^^r 

^  *l '  j  tion,   9510  cu.    yds.    of   selected   road- 

'  j  way  borrow,  961  cu..  yds.  of  concrete, 

4  0    200,000  lbs.   of  steel  reinforcing  bars, 
{ 646    Iin.     ft.     of     reinforced     concrete 
bridge    railings,    748    Iin.    ft.   of    pipe 
culverts  and  other  items. 

6.  Ditching,  surfacing  with  ballast 
and  crushed  stone  surfacing,  con- 
structing light  bituminous  surface 
treatment  and  manufacturing  and 
stockpiling  mineral  aggregate  on  16.7 
miles  of  secondary  state  highway  No. 


Ltd.,  5700  Eastern  Ave.,  Los  Angele.s 
at  $6,0iX),000  for  fabrication  of  the 
30-inch  steel  pipe  for  the  Blvthe-Los 
Angeles  line.  Total  approxiniate  cost 
of  the  venture  is  estimated  at  $70,- 
000,000. 


4  1 


6/21/46 

BIDS    REJECTED 

MONO  COUNTY,  Calif. -State  Di- 
rector of  Public  Works  C.  H.  Purcell, 
Sacramento,  on  June  19  rejected  all 
bids  submitted  June  12  to  the  State 
Division  of  Highways,  G.  T.  McCoy, 
state  highway  engineer.  Public  Works 
Bldg.,  Sacramento,  for  net  length  of 
about    9.2    miles    repairing    with    im- 


ported borrow  and  plant  mix  surfac-  I  2-G,  Edwall  to  Sprague,  a  state  proj 
ing     between     Conray     Summit  .  and  '  ^^t     in     Lincoln     County,     involving 
Bridgeport  in  Mono  County.  I  about  51,270  cu.  yds.  of  ballast.  15,310 

At  which  time  Basich  Bros.  Con-  '  c"  yds.  of  crushed  stone  surfacing 
struction  Co.  and  Basich  Bros.,  Box  oil  roadway,  2040  cu.  yds.  of  crushed 
151.  Alhambra.  at  $154,778,  submitted  |  stone  surfacing  and  4510  cu.  yds.  of 
low  bid.  crushed    cover    stone    in    stockpiles. 

■  I  6460  cu.  yds.  of  mineral  aggregate  In 

6/21/46  ••  40  I  stockpiles.   16.7   miles   of  preparation, 

BIDS   WANTED  ;  construction    and   finishing,    490   tons 

SACRAMENTO  Co..  Calif.— Until 
July  9.  2  p.  m.,  bids  will  be  received 
by  "tfhe    State    Div.    of    Highways,   C.    stone  from  stockpiles  and  other  items. 


of    bituminous    cement    (MC-2),    4100 
cu.     yds.    of     placing    crushed    cover 


COMPOSITION    FLOORING 

MANUFACTURED      BY      LORALITE      CORPORATION 
2207    MARKET    STREET.    OAKLAND    10,    TWINOAKS    3011 

LORALITE  Composition  Rooring  ...  a  proven  durable 
material  ...  a  strong,  Pghtweight,  sanitary,  fire-resistant 
floor  surface. 

LOAALiTE  is  available  in  a  variety  of  attractive  colors,  or 
combination  of  colors  for  pleasing  design  feature  strip, 
base,  and  border.  Various  tite  designs  can  be  scored 
permanently  into  the  nwiterial. 

LOAALITE  can  be  installed  on  wood  or  concrete,  ideal  for 
restaurants,  kitchens,  auto  display  and  sample  rooms, 
factory  and  ofRce  lockers  and  toilet  spaces,  and  interior 

f        sun  and  rumpus  rooms. 

LOAALITE  is  easy-to-maintain  because  of  its  smooth,  seam- 
less surface,  nighly  resistant  to  indentation.  Compared 
to  other  types  of  resilient  floors,  the  cost  is  extremely 
moderate. 


H.  Whitmore,  Dist  Engr.,  703  B  St., 
Marysville,  for  installing  traffic  sig- 
nals and  constructing  channelization 
tacilities  on  Del  I*aso  Blvd.,  between 
Birch   Ave   and   El   Camina   Ave.,   in 

jCity   of   North   Sacramento. 

!     Work  involves : 
(1)  traffic  signal  system. 
(2>  20  cu.  yds.  Portland  cement  con- 
crete  curbs   and   sidewalks; 
(3>  42*)  each  curb  dowels; 
(4 1  60  each  red  reflectors. 

Specifications  obtainable   from  the 
above   office. 


7.  Constructing  37.8   miles    of   non- 


6/21/46 

BIDS  WANTED 

HAMILTON  FIELD,  Marin  Co., 
Calif.— Until  June  25,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Engi- 
neer Office,  74  New  Montgomery  St., 
San  Francisco,  imder  Serial  No.  04- 
203-46-39  for  cathodic  protection  of 
underground  utilities,  Hamilton  Field. 

Bids  will  be  taken  as  follows : 
(1)  lump    sum,    furnish    and    install 
complete  cathodic  corrosion  elimi- 
nator in  building  No.  410; 
(2  J  lump    sum,     furnish     and     install 
complete   pilot    pipe    in    building 
No.  410; 
(3 1   lump    sum,     furnish    auid    install 
complete     all      equipment     from 
cathodic   corrosiion   eliminator   to 
gasolinfe  tanks ; 

(4)  17  each  bonding  valves  and   un- 
ions in  gasoline  line; 

(5)  6    each    insulating   joints    in    gas 
distribution  line; 

(6)  100  each  jumpers  between   water 
pipe  system  and  gas  pipe  system : 

(7)  500  each  man  hours  for  common 
labor  for  testing. 

Specifications   obtainable   from   the 
above  office. 


Roy  M.  Scott 

Heatin;;:  and  Ventilating  Equipment 

Boilers  -  High  and  Low  Pressure 

Steam  Traps  -  Valves  -  Strainers 

Fans    -    Blowers    •    Heating    and 

Cooling  Ceils 

Phene  MArket  2921 
"Tell  Us  Your  Probfems- 

323   10th    ST..   SAN   FRANCISCO 


INDUSTRIAL    FLOORS 

HEAVY  DUTY  ■  DUSTLESS  .  NON  AISOHENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

66^  HorrisoB  Sfre«t       DOuglos  5S83       Sai  Froacisco 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  15'  RADIUS 
320*  SWING 


•OOM  LENGTH 
AS  DESIRED 


Will  make 

changes  to 

salt  your 

specHIc 

roquirements 


WILL-BURR  EQUIPMENT  CO. 

Ml  Gilmon  St..  Borfceloy     -     Pfcone  LAndscope  5332-1 


SCOOPMOBILE 

•  Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

•  Scoopmobile  ATTACHMENTS  and 
SCOOPS  sire  all  designed  to  be  inter- 
changeable. 

•  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


M  IXERMOBILE 

PortobI*  Coacref*  V  Elevotiaq  Plaaf 

BUGGYMOBILE 

Powered  Co»cr*f*  BB99y 

SCOOPMOBILE 

Scoops,  UfH.  MovM  oad  Loo4s 


?4  cubic  yard  Hop- 
per for  transport- 
ing, elevating  and 
pouring  concrete. 
Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 

Lifting    anna,   with 
six  detachable  arms. 

Lifting  boom. 


?OK  COMPtETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS     •  READY  MIXED  CONCRETE 


Foot  of  23rd  Avenue 


OAKLAND        KEIlog  3-5225 


^ 


LORENTZEN  COMPANY 

2345;«RbADWAY/OAICLAND  12 
TEmplobar  5613 


A  L  I  M  1  \  E  \ 


PUTTYLESS  GLAZING 


U.S.  Pat.  2171319 

SKYLIGHTS  —  SAWTOOTH 

SIOEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  c*tiiiute«,  or  cagiaecruig  dcstgaM, 
covttfiag  a  complete  instalUcioti,  inclBd- 
ins  tkittt  mciaJ  requirement*   .   .   . 

CALL  .  . .  EXRROOK  lltS 

Exduaiv*   DiatribntoM   for 
Noftfcara  Califoniia 

W.  T.  MctCaae  Motal  Prod. 
2*4  TsboiM  St..  Sm  FroKisco.  3 


DUSTRIAL 
EQUIPMENT 
COMPANY 


Have  you  investigated  our  equipmeilit  rental  plan? 
It's  easy,  convenient  and  ecorliomical. 


Experience  is  all-importcnt  in  recommending  correct  ^uipmenf  for 

construction  jobs  and   industriol  operations.  On   mammoth   projects 

■   i 
or  routine   building,  know-how  is  your  biggest  asset.  So  take  od- 

vantoge  of  our  specialized  experience.  Moke  sure,  yoiur  equipment 

is  right  for  your  work.  Call  in  on  Industriol  Equipnient  engineer! 


^^ 


INDUSTRIAL  EQUIPMENT  COMPANY 


1  0  '?  '  ■'    R  ij 
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DAILY     PACIFIC    BUILDER 


FRIDAY.  JUNE  2 1 .  1946 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


6-21—11  K)0  A.M.— Officers'  Quarters  San  Pranclaco 

6-25-^  :30  P.M.— Cottage  AddiUona    Desert  Center 

8-21—  4  P.M.— Classrooms  Richmond 

6-21— U  :00  A.M.— Of  fleers'  Quarters  Stockton 

6-21—  2  KH)  P.M.— Move  Buildings        Berkeley 

6-21—  2:00  P.M.— County  Jail  Addition    Oroville 

6-24—11 KX)  A.M.— Off  leers'  Quarters  Port  Chicago 

6-24—  2 :00  P.M.— Painting  Winslow 

6-24— 10 :00  A.M.— Warehouse  Davis  Dam  Project,  ArlsOMi 

6-24— 10:00  A.M.— Sale  of  Buildings    San  Francisco 

6-24 —  8 :00  P.M. — Classroom  Building  Dos  Palos 

6-2&— 10:00  AM— Garage  Building      Columbia  Basin  Proj«ct 

6-25— 11 :00  AM. — Conversion  of  Barracks    Alameda 

6-25—  2 :00  P.M.— Heating  System      Benicia  Arsenal 

6-25—11  K»  AM.— Alter  Fire  Alarm  System    Oakland 

6-26—  3 :00  P.M.— Public   Address   System     San  Mateo  County 

6-25—  3 :00  P.M— Off  Ice  Building       San  Mateo  County 

6-25—  2 :00  P.M— Reconstruct  Store  Moccasin 

6-25—  3 :00  P.M.— Aircraft  Taw  System    Mof f ett  Field 

6-25—  7 :30  P.M.— Painting  Redding 

6-25 —  2:00  P.M — Conversion  of  Barraclcs    Monterey 

6-26 — 11 :00  AM. — Sprinkler  System     San  Francisco 

6-26—  3:00  P.M — Store  Building  San  Leandro 

6-28—  2 :00  P.M— Garage  and  Pylon  Addition     Golden  Oate  Bridge 

6-26 —  2 :30  P.M — Ref  inish  Floors        San  Francisco 

6-26—  5 :30  P.M. — Residence  Contra  Costa  County 

6-26— 11 :00  AM.— Replace  Window  Shades    Oakland 

6-26 — 11 :00  AM.— Replace  Window  Screening    Oakland 

6-26 —  2:00  P.M — Gas  and  Oil  Burner    Ventura 

6-26 —  2  .-00  P.M.— Reline  Fireboxes     Nome,  Alaska 

6-26—  2 :00  P.M.— Exterior  Painting    San  Francisco 

6-26—  2:00  P.M— Painting  Torrance 

6-26— 2:00  P.M— Painting  Oxnard 

0.26—  2 :00  P.M— Install  Window  Frames    Portland.  Ore. 

6-26—  2 :00  P.M— Painting  Placerville 

6-26—  2 :00  P.M— Sandstone  Repairs  Salt  Lake  City.  Utah 

6-26—  2  K)0  P.M.- Painting  San  Gabriel 

e.26—  2 :00  P.M.— Elevator  Cables       Prescott,  Ariz. 

6-26—  2 :00  P.M.— Furniture  and  Equipment    Madera 

6-26—  2  P.M-— Painting  Phoenix 

6-26—  2  P.M— Painting  Nogales,  Ariz. 

6-26— 11 :00  AM. — Install  Sprinklers    San  Diego 

6-27—  8 :00  P.M.— School  Martinez 

6-27 — 11 :00  AM. — Steam  Generators   San  Francisco 

6-2ft— 10 :00  AM.— Laboratory  Hungry  Horse  Project,  Mont 

6-28—  8 :00  P.M.— Demolish,  Salvage  Building    Le  Grand 

6-28— 11 :00  AM.— Factory  Building    Oakland 


6-U 
6-U 


T- 

7- 

7- 
7- 

7- 
7- 
7- 
7- 

7- 

7- 

67 

7- 

7- 

7- 

7- 

7 

7- 

6- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7 

7. 

6 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 


1 —  2 :00  P.M. — School  Addition       San  Lorenzo 

1—10 :00  A.M.— Powerhouse  Addition    Fort  Peck,  Mont 

1 — 8:00  P.M.— Move  House  Martinez 

1 — Interior  and  Exterior  PalntingBeverly  Hills 


2: 
2: 
2: 


00  P.M.— Painting  Sam  Ysldro 

00  P.M. — Painting  and  Repairs    Riverside 

00  P.M. — Gas  and  Oil  Burner  Equipment    Tucson,  Arts. 

— School  Additions     Vlsalia 
00  P.M.— Heating  Boiler         LeGrande,  Ore. 

Flurler,  Wash. 
Reno,  Nev. 
Sacramento 
Etc     Salt  Lake  City,  Utah 
San  Francisco 
Yettem 

Toppenish,  Wash. 
San  Francisco 
San  Francisco 
San  Francisco 
Oakland 

Sacramento,  Red  Bluff 
Calexico 
Police  Station    Las  Vegas,  Nev. 
Porterville 
Pomona 
Fallon,  Nev. 
Changes  Honolulu 
10 —  2 :00  P.M.— Fire  Extinguishing  Equipment    Central  Valley 
10—  2 :00  P.M.— Painting  The  Dalles,  Ore. 

10 —  2:00  P.M. — Painting  Ellenburg,  Wa.sh. 

11 —  2:00  P.M. — Auto  Sales  Bulldmg     San  Francisco 

12 —  2 :00  P.M.— Painting  Baker,  Ore. 
12—  2:00  P.M.— Painting  and  Repairs     North  Hollywood 

Carson  City,  Nev. 
Woodland 
Tulare 
Llvermore 
Colusa 
Red  Bluff 
Redding 
-19— 10:00  AM.— Sheet  Metal  Work  Central  Valley  Project    . 


1— 
1— 
1— 
2— 

2— 

3 —  2 :00  P.M.— Pump 
3 —  2  :00  P.M.— Sprinkler  Valves 
3—  2:00  P.M.— Retube  Boiler 
3 —  2 :00  P.M.— Repairs  to  Roof, 
3 —  2 :00  P.M. — Repairs  to  Roof 
3—  8 :00  P.M.— Church      • 

3—  2  P.M.— Painting 

3 —  2  P.M.— Drains 
3 —  2 :00  P.M.— Repairs  to  Roof 
3 —  2:30  P.M.— Interior  Painting 
5—  2 :00  P.M.— Hospital    Addition 
8—10 :00  AM.— Radio  Stations 
8 —  2 :00  P.M.— Painting 
8—  2 :00  P.M.— City  Jail 

10—  2 .00  P.M.— Painting 

10—  2:00  P.M.— Painting 

10—  2 :00  P.M.— Painting 

10 —  2  P.M. — Screenline 


and 


17— 
17— 
17— 
17— 
17— 
17— 
-17— 


2 :00  P.M.— Painting 
2 :00  P.M.— Painting 
2 :00  P.M.— Painting 
2  :00  P.M.—Painting 
2 :00  P.M.—Painting 
2 :00  P.M.— Painting 
2 :00  P.M.—Painting 


e-  7 

6-  5 

6-81 
6-  S 

5-24 
5-29 
6-17 
6-18 
6-18 
6-18 
6-18 
6-18 
6-13 
6-U 
6-10 
6-17 
6-17 
6-20 
6-20 
6-20 
6-20 
6-17 
6-17 
6-19 
6-19 
6-10 
5-29 
5-28 
5-24 
5-24 
5-24 
5-24 
6-24 
5-24 
1-28 
6-  4 
6-6 
6-6 
6-18 
6-  4 
6-17 
6-18 
6-17 
6-19 

6-14 
6-13 
6-13 
6-  4 
6-  4 
6-  4 
6-  4 
6-19 
6-18 
6-18 
6-18 
6-18 
6-  4 
5-29 
5-29 
6-6 
6-6 
6-20 
6-20 
6-10 
6-18 
6-18 
6-13 
6-18 
6-18 
6-18 
6-6 
6-  7 
6-14 
6-14 
i-31 
6-14 

6-20 
6-20 
6-20 
6-20 
6-20 
6-20 
6-20 
6-18 


SUPPLIES  AND  EQUIPMENT 


2:00 
2:00 
2:00 


06 
00 
00 
00 


3K)0 
3:00 
3K)0 
3:00 
2:00 


6-21— 
6-21— 
6-21— 
6-21— 
6-21— 
6-21— 
6-24— 
6-24— 
6-24— 
6-24— 
6-24— 
6-24— 
6-24— 
6-24— 
d,24 

6-24—11:00 
6-24—11 :00 
6-24—  3:00 
6-24—  3:00 
6-24—10 :00 
6-24—10 :00 
6-2S—  2:00 
6-25—  2.00 
6-25—  2 :00 
6-25—  5:00 
6-25— 
6-26— 
6-26—10:00 
6-26—10 :00 
6-26—  2:00 
6-26— 
6-26— 
6-26— 
6-27— 
6-27— 
6-28— 
6-28— 
6-28— 
6-28— 


P.M. — Hardware  San  Francisco 

P.M. — Metal  Partitions      Columbia  Basin  Project,  Wash. 

P.M. — Steel  Pipe  Colorado-Big  Thompson  Project 

— Generator  Plants         San  Francisco 
P.M. — Assembly  BrsOcet  Straps     San  Francisco 


P.M. — Brass  Fittings 
P.M. — Telephone  Wire 
P.M. — Penstock 

— ^Tractor 
P.M.— Glass  Sinks 
P.M. — Cow  Manure 
P.M. — Drafting  Tables 
P.M.— Car  Wheels 
P.M. — Pump 


Sacramento 

San  Francisco 

Central  Valley  Project 

Sacramento 

San  Francisco 

San  Francisco 

San  Francisco 

San  Francisco 

Provo  River  Project  Utah 

San  Francisco 


2:00 


— Used   Trucks 

AM.— Electric  Crane  System    Oakland 

AM.— Install  X-Ray  Unit  Alcatraz 

P.M. — Drafting  Tables       San  Francisco 

P.M. — World  Globes  San  Francisco 

A.M. — Cranes  Fresno 

A.M. — Motor  Graders         Fresno 

P.M. — Drayage  Service      Los  Angeles. 

P.M. — Scrap  Steel  San  Francisco 

P.M.— Electric   Refrigerators     San  Francisco 

P.M. — Copper  Tubing         Sacramento 

— Used  Trucks  San  Francisco 

P.M.— Steel  Sash  Windows    Columbia  Basin  Proj.,  Wash 
AM. — Asphalt    Concrete    Mix     Berkeley 


2:00 
6:30 
2:00 
2:00 
2:00 
2:00 

2.00 
8:00 


A.M. — Asphalt  Concrete 
P.M. — Portland  Cement 
P.M. — Used  Tractor 
P.M. — Meter  Boxes 
P.M — Lumber 
P.M. — Portland  Cement 
P.M. — Hydraulic  Jacks 


Berkeley 

San  Francisco 

San  Francisco 

Oakland 

Staley 

Denver,  Colo. 

San  Francisco 


P.M. — Gtis.  Oxygen  and  Acetylene    San  Francisco 

— Steel  Cable  San  Francisco 

P.M. — Cylinder  Gate  Columbia  Basin  Project 

P.M.— Heating  Plant  Repairs    Walnut  Creek 


7-  2— 
7-  2— 
7-  3— 
7-  3— 
7-  5— 

7-  5— 

8-  7— 
7-  8— 
7-  8— 
7-10— 
7-12— 
7-15— 


8K)0P. 
2 :00  P. 
2:00  P. 
8K)0P. 
2:00  P. 
2:00  P. 

2:00  P. 
2KX)P. 
2:00P 
2:00P 
2:00P 


M. — School  Bus 
M.— Structural  Steel 
M.— Pipe 
M.Iron  Pipe 
M. — Generator 
M. — Adapters 


Mill  Valley 

Mancos,  Colo. 

Columbia  Basin  Project,  Wash. 

Castrovllle 

Sacramento 

Central  Valley  Project 
— Material  Spreader  ers     Davis  Dam  Proj.,  Ariz.-Nev. 
M. — Transmission    TowBoise  Project,  Idaho 
M. — Stairs  and  Ramps  Central  Valley  Project 
M — Motors  Davis  Dam  Project,  Ariz. -Nev. 

M. — Structural  Steel       Mountain  Home,  Idaho 
M. — Coaster  Gate  Hoists     Columbia  Basin  Project 


Dhtribufon  for  .  .  • 

Sheet  Rock  •  Ceriainteed  Cement  •  Brick  •  Mortor 

Roofing  Products  Netting  •  Loth  •  Grovel 

J.  S.  GUERIN  &  COMPANY 


720  FOLSOId  STREET 


Pfcone:  SUtter  4696 


MULTIPLEX 
SAWS 


Va  to  10  HP. 

Bond  Sows— Table  Saws 

ELECTRIC  TOOLS 
Electric  Hand  Saws 

Drills  -  Hammers 
Grinders  -  Screw  Drivers 

CEMENT  &  PLASTER 
MIXERS 

Portable  Machniery 
Coble 

Sales  -  Sfvict  -  kttfoh 


DEPENDABLE  MACHINERY  CO. 


1011   HARRISON  STREIT 

OAKLAND  7.  CALIF. 

TEapMbor  1273 


141   EI«HTN  STRIET 
SAN  PtANOSeO.  CAUF 
MArtet  1913 


ENGINEERING  SECTION 

(Contmued  From  Page  Three) 
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6-10 
5-21 
6-21 

6-6 
6-13 
6-13 
6-13 
5-22 
6-14 
6-14 
6-14 
6-14 
6-12 
6-  7 

6-6 
6-18 
6-18 
6-17 
6-17 
6-20 
6-20 
6-20 
6-17 
6-19 
6-13 

6-6 
6-  4 
6-14 
6-14 
6-14 
6-17 
6-17 
6-18 
6-18 
6-17 
6-19 
6-17 
5-81 
6-14 

6-20 
5-27 
5-24 
6-17 
6-  3 
6-14 
6-  4 
5-20 
6-14 
6-  4 
•-  4 
6-14 


6/19/46 

BIDS    WANTED 

SEn/'IKR  Co.,  Utah.  —  UntU  June 
27,  10  a.  m.,  blda  will  be  received  by 
the  U.  S.  PubUc  Roada  Admin..  Fed- 
eral Bldg.,  Ogden,  Utah,  for  approx. 
6.795  mUes  Utah  Forest  Highway 
Proj..  31 -A  FlBh  Lake  Highway  in 
FUhlake  NaUonal  Forest,  Sevier  Co, 

Utah. 

Specifications  obtainable  from  the 
above  office  upon  d^>OBit  of  (lOiOO. 

«/19/46  40 

PLANNED    —    -    

RENO,  Waahoe  Co.,  New.— City  of 
Nevada,  T.  L.  Taylor,  City  Clerk, 
plans  grading,  preparation  of  sub- 
grade  and  paving  or  completion  of 
paving  on  various  strets.  Hearing  of 
protests  Is  scheduled  for  Jvme  24, 
8  p.  m.,  In  the  City  Hall,  Reno. 

m  ■ 

6A9/46  40 

BLUE  PRINTS  AVAILABLE 

SACRAMENTO,  Calif.  —  State 
Highway  Engr.,  G.  T.  McCoy  an- 
nounces cost  of  blue  print  now  avail- 
able for  work  for  which  bids  will 
be  opened  In  Sacramento  on  July 
3,  1946  and  in  Los  Angeles  on  July 
11,  1946: 

VI-Ker-57,  68,  138-E,  L,  A:  Loca- 
tion sheet  only,  no  other  plans  avail- 
able. 

VII-L.  A-60-166-ESeg,  Man.  B,  A 
plans  Incl.  sales  tax.  $0.77;  total  cost 
plans  and  gross  sections  IncL  sales 
tax  $0.77. 

Checks  for  the  above  should  be 
made  payable  to  the  Department 
of  Public  Works,  Division  of  High- 
ways, and  should  accompany  the 
wrder   to   this   office. 

Requests  for  the  above  plans,  spe- 
cifications, and  proposal  form  must 
be  addressed  to  the  office  of  the 
State  Highway  Engineer,  P.  O,  Box 
1499.   Sacramento.   California. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 


4  0 


6/18/46 

LOW  BIDDER 

ARIZONA.— Nathan  A  Moore,  105 
E.  Garvey  Blvd.,  San  Gabriel,  at  $254,- 
001.92,  submitted  the  low  bid  to  the 
Arizona  State  Highway  Commission. 
17th  Ave.  and  Jackson  St.,  Phoenix. 
June  11   for  the   construction   of  the 


Nogales -Tombstone  Highway.  P  27 
(2),  AFE  8231.  The  work  is  located 
In  Santa  Cniz  County,  beginning  at 
Sonoita  and  extending  northeasterly 
about  13  miles  to  the  Cochise  County 
line,  and  consists  of  grading  and 
dralng,  and  is  to  be  completed  by 
Febniary  28,  1947. 

6/19/46  4  0 

COMPLETE  BIDS 

ORANGE  COUNTY,  Calif.— As  pre- 
viously reported,  John  J.  Swlgart  Co., 
20630  S.  Normandie  Ave.,  Torrance, 
at  $92,082,  submitted  low  bid  to  the 
State  Division  of  Highways,  G.  T. 
McCoy,  state  highway  engineer,  State 
Bldg.,  Los  Angeles,  Jxine  13  for  net 
distance  of  about  8.3  miles  widening 
shoulders  with  bituminous  surface 
treatment  and  resurfacing  a  portion 
of  the  project  with  plant  mix  surfac- 
ing between  1.4  miles  north  of  El 
Toro  Rd.  and  south  city  Umlts  of 
Tustln,  Orange  County. 

The  work  involves : 

(1)  13.000  tons  imported  borrow; 

(2)  620  tons  liquid  asphalt  (SC-S) 
bituminous  surface  treatment; 

(3)  75,000  sq.  yds.  prepare,  mix  and 
shape  surface  bituminous  surface 
treatment ; 

(4)  12,000  tons  plant  mix  surfacing, 
bskse  course; 

<5)  3800    tons    plant    mix    surfacing, 
surface  course; 

(6)  90  tons  rock  dust; 

(7)  40  tons  asphaltic  paint  binder. 

The  total  bids  were: 

(A)  John  J.  Swigart  Co.,  $92,082. 

(B)  Sully  Miller  Contracting  Co.,  Ix>8 
Angeles,  $92,770. 

(C)  Oswald  Bros.,  Los  Angeles,  $94,- 
040. 

(D)  Cox  Bros.  Construction  Co., 
Stanton.  $102,340. 

(E)  Jesse  S.  Smith.  Glendale,  $105,- 
070. 

(F)  Griffith  Co.,  Los  Angeles,  $105,070. 
(A)  (B)  (C)  (D)  (E)  (F) 
$1.65  $1.65  $1.70  $1.80  $1.70  $190 
12.25  12.50  12.00  12.75  12.50  13.50 

.11       .095    .10      .12  .10      .10 

3.35     3.45    3.43     3.75  4.15    4.00 

3.45    3.60    3.65    3.85  4.20    4.00 

5.30     4.50     5.00     4.50  4.00     5.50 

25.00  24.00  38.00  52.00  40.00  30.00 


(1).. 
(2).. 
(3).. 
(4).. 
(5).. 
(6).. 
(7).. 


6/19/46 

BIDS  OPENED 

STATE  OF  WASHINGTON— The 
following  submitted  bids  to  the  State 
of  Washington,  Clarence  B.  Shaln, 
director  of  highways,  Olympia,  Wash., 
for  construction  as  follows : 
Cowlitz  County  —  Constructing  25.38 
miles  of  light  bituminous  surface 
treatment  and  27.48  miles  of  non- 
skid  single  seal  treatment.  District 
No.  4  oiling,  on  state  highways  Nos. 
5,  12.  1-Q,  5-K  and  12-F,  a  state  proj- 
ect in  Cowlitz.  Lewis,  Pacific  and 
Kahklakum  counties,  involving  about 
797  tons  of  bituminous  cement  MC-2, 
438  tons  of  bitumlnouis  cement  RC-5, 
6100  cu.  yds.  of  placing  crushed  cover 
stone  from  stockpiles  and  5600  cu. 
yds.  mineral  aggregates  from  stock- 
piles and  other  items. 

Contract  awarded  low  bidder: 

J.  D.  Shotwell.  Puget  Sound  Bank 
Bldg.,  Tacoma,  $67,635. 

OUier  bidders: 

Diesel  OU  Sales  Co..  SoatUe,  |71.- 
722.5a 

Peter  Klewlt  Sons  Co..  Seattle,  $72,- 
64a 

Paoific  County  —  Surfacing  and 
stockpiling  crushed  stone  surfacing 
and  mineral  aggregates  on  primary 
state  highway  No.  12,  Deep  River  to 
Johnson's  Landing  and  Middle  Nemah 
to  Johnson's  Landing,  and  on  second- 
ary state  highway  No.  12-B.  Naselle 
Junction  South,  a  state  project  in 
Pacific  and  Wahkiakum  Counties,  in- 
volving about  3870  cu.  yds.  of  ballast 
on  roadway,  1810  cu.  yds.  of  crushed 
stone  surfacing  on  roadway,  8310  cu. 
yds.  of  ballast  in  stockpile,  7220  cu. 
yds.  of  cnished  stone  surfacing  in 
stockpile,  4680  cu.  yda  of  crushed 
cover  stone  in  stockpile,  18,590  cu.  yds. 
crushed  mineral  aggregates  in  stock- 
pile, and  other  items. 

Contract  awarded  low  bidder: 

N.  Fiortto  Co.,  844  W.  48th.  Seattle, 
$97,790. 

Only  other  bidder: 

J.  D.  Shotwell,  Tacoma.  $97,808. 

Callam  County — Revising  existing 
portals  on  six  existing  bridges  on 
primary  state  highways  Nos.  9  and 
14  and  secondary  state  highway  No. 
5-E,  a  state  project  in  Clallam,  Grays 
Harbor,  Jefferson,  Mason  and  Pierce 
Counties,  involving  about  13,150  lbs. 
of  structural  steel  and  removing  por- 
tions of  existing  bridges,  lump  sum. 

Contract  awarded  low  bidder: 

Alton  V.  Phillips,  2359  Rosemont 
Place.  Seattle,  $7432.50. 

Only  other  bidders: 

MacRae  Bros.,  Seattle,  $10,594.50. 

M  P.  Butler.  Seattle,  $11,419.50. 


BID  OPENING  SCHEDULE 


ENGINEERING  PROJECTS 


Bid  Opening  Date  Project 

6-21 —  5 :00  P.M.— Improve  Streets 

6-21—11 :00  A.M.— Steel  Tank 

6-21—  2 :00  P.M. — Sewerage  System 

6-21 —  5:00  P.M. — Improve  Streets 

6-21 —  5 :00  P.M.— Improve  Streets 

6-21— 11 :00  AM.— Armor  Coating 

6-21—11 :30  AM. — Storm  Sewer 

6-21 —  3:00  P.M. — Taxiway 

6-23—  2 :00  P.M.— Dredging 

6-24— 11 :00  A.M.— Service  Connections     San  Francisco 

6-24—  7 :30  P.M.— Athletic  Facilities  Concord 

6-24—  8 :00  P.M —Street  Improvement     Llvermore 

6-24 —  — Improve  Avenue      San  Jose 

6-24 —  —Drainage  Sparks,  Nev. 

6-24 —  2  :00  P^M.— Underground   Service     San  Francisco 

6-25— 11 :00  A.M.— Chlorination    System    Santa  Ana 

6-25— 11 :00  A.M.— Alter  Steam   Pipe   System     Oakland 


Location  of  Project 

Sacramento 
Point  Molate 
Near  Stockton 
Sacramento 
Sacramento 
Oceanside 
San   F^rancisco 
Idaho    Falls,    daho 
Oakland 


Lander  County,  Nev. 
Shelton,  Wash. 
Etc.     San  Francisco 
Astoria,  Ore. 
Contra  Costa  and  Alameda  Cos. 


6-25—  2:15  P.M.— Highway 

6-25—11 :00  AM— Spur  Tracks 

6-25 — 11 :00  AM. — Concrete   Piers, 

6-25 —  1:00  P.M. — Remove  Bridge 

6-25 —  3:00  P.M. — Tennis  Courts 

6-25—  3:00  P.M.— Resurfacing  Roads  Alameda  County 

6.25—  4 :00  P.M.— Sewer  South  San  Francisco 

6-25—  5 :00  P.M.— Grading  Willits 

6-25—  2:00  P.M.— Dam  Nevada  County 

6-25 —  8:00  P.M. — Storage   Reservoir  Omak,  Wash. 

6-25—  3:00  P.M. — Cast  Iron   Mains     San  Francisco 

6-25— 11:00  A.M.— Improve  Water  Lis    Oakland 


6-25—10 :00  A.M— Dam 
6-25—  3 :00  P.M.— Outlets 
6-25—  1 :30  P.M.— Highwav 
6-25—  3 :00  P.M.— Highway 
6-25 —  2 :00  P.M. — Drydocking 
6-26—10:00  AM.— Grading 
6-26 — 10 :00  AM.— Transit  Shed 
6-26—  2 :30  P.M.— Sewer 
6-26 —  2:30  P.M. — Track  Removal 
6-25—10 :00  A.M.— Cylinder  Pipe 
6-26—  2 :00  P.M.— Surf  acing 
6-26—  2 :00  P.M.— Repair  Road 
6-26 —  2:00  P.M. — Repair  Pavement 
6-26—  2 :00  P.M— Grading 
6-26—  2 :00  P.M.— Surf  acing 
6-26—  2 :00  P.M.— Plant  Surfacing 
6-26 —  2 :00  P.M. — Repair  Highway 
6-26—  7 :30  P.M.— Drain  Pipes 


Gila  County,  Arizona 

San  Francisco 

Elko  County,  Nev. 

Eureka  County,  Nev. 

San  Francisco 

Portland,  Ore. 

Long  Beach         • 

San  Francisco 

San  Francisco 

San  Diego 

Mono  County 

Placer  and  Nevada  Counties 

Marin  County 

Contra  Costa  County 

Mono  County 

Placer  and  Nevada  Counties 

Marin  County 

El  Centre 

Deschutes  Project,  Oregon 


6-26—10:00  A.M.— Earthwork 

6-26 —  2 :00  P.M— Combustion  Safeguard  System     San  Francisco 

6-26—  2 :30  P.M.— Timber  Test  Piles  San  Francisco 

6-26—  2 :30  P.M.— Sidewalk    Construction     San   Francisco 

6-26 — 8 :00  P.M.— Resurface  Avenue     San  Bruno 

6-27 — 10:00  AM. — Taxiways  Merced 

6-27—  2 :00  P.M.— Whitewash  Shed     San  Francisco 

6-27—  2:00  P.M.— Grading  Los  Angeles 

6-27— 10 :00  AM— Reservoir  Scofield  Proj.  Utah 

6-27-  7 :30  P.M.— Sewers  Contra  Costa  County 

6-27—  —Football  Field  Lighting    Marysville 


6-27—  9:00  AM.— Fire    Protection 
6-27—10 :00  AM.— Improve  Alley 
6-27—  9 :00  AM.— Reoiling 
6-27 — 10 :00  AM. — Improve  Alley 
6-28—10 :00  AM.— Grading 
6-28—  4:00  P.M. — Sewers 


Bremerton,  Wash. 

Vallejo 

Oregon 

Vallejo 

San  Mateo  County 

San  Leandro 


Noted  in  issue 

6-12 
6-17 
6-14 
6-12 
6-12 
6-10 
6-10 
6-6 
6-19 
6-11 
6-10 
6-10 
6-14 
6-18 
6-17 
6-18 
6-18 
6-17 
6-19 
6-19 
6-19 
6-19 
6-19 
6-19 
|6-19 
6-10 
6-10 
6-11 

ie-  4 

!«-  5 

e-6 

i«-14 

16-14 

i«-20 

J6-20 

6-14 

6-14 

6-14 

i§-  7 

6-  • 

6-  6 

6-  6 

5-28 

6-  4 

6-  4 

6-  4 

6-  7 

6-17 

6-17 

6-17 

6-17 

6-17 

l6-13 

j«-  7 

16-28 

!   6-6 

16-10 

6-19 

J6-19 

6-19 

6-19 

J  6-19 

6-19 

6-19 
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42—  MISC.  SUPPLIES  AND 
MATERIALS 
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6/18/46 

BIDS  OPENED 

COLUMBIA  BASIN  PROJ.,  Wash. 
— Bids  for  furnishing  and  delivering 
all  structural  steel  for  one  steel  ware- 
house at  Grand  Coulee  Dam,  Colum- 
bia Basin  Project,  Spec.  1341.  were 
received  by  the  Bureau  of  Reclama- 
tion, Denver,  June  7,  as  follows: 

American  Bridge  Co.,  Denver,  $76,- 
738;  ship  210  days  except  roof  insu- 
lation which  will  come  approx.  May 
1,  1947;  360,000  lbs.  Gary;  13.780  lbs. 
Springfield;  12,830  lbs.  Chicago;  2680 
lbs.  Gary;  80  lbs.  Gary;  21,150  lbs. 
Richmond;  154.156  lbs.  Ambridge  and 
56,334  lbs.  Gary;  fob  points  same  as 
shipping  points ;   terms  net. 

Kaiser  Co.,  Inc.,  Richmond,  CaUf., 
$98,917;  ship  270  days;  346.813  lbs.. 
239,000  lbs.,  81,061  lbs.,  65,605  lbs.,  9000 
lbs.  and  8500  lbs.;  lob  Richmond; 
terms  net. 

Independent  Iron  Works,  Oakland, 
Calif.,  $106,402;  ship  300  days;  635.- 
000   lbs. ;    fob   Oakland ;   terms   net. 
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6/18/46 

BIDS  WANTED 

COLUMBIA  BASIN  PROJ.,  Wash. 
—Until  July  11.  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  under  Spec. 
1361  for  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or  fob 
cars  at  Odair,  Wash.,  aluminum  fold- 
ing doors  for  service  bay  RS ;  alum- 
inum framing  members  for  glass- 
block  windows,  units  Rl  and  R9,  in- 
clusive, and  service  bay  RS;  in  the 
Grand  Coulee  Powerplant,  Columbia 
Basin  Proj.,  Wash.  All  of  the  ma- 
terials will  be  installed  by  the  Gov- 
ernment. 

No  charge  for  copies  of  the  speci- 
fications to  pro8i>ective  bidders ;  to 
others   $1.00,   not    returnable. 
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7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 

7- 


1— 
2— 
2— 
2— 
2— 
2 


1 :30  P.M.— Transmission   Line  Washington  County,  Ore. 


3 :00  P.M.— Cast  Iron  Mains 
8 :30  P.M. — Excavation 
8:00  P.M. — Cast  Iron  Mains 
3:00  P.M. — Cast  Iron  Mains 
10 :00  AM.— Earthwork 


San  Francisco 
Suisun  City 
San  Francisco 
San  Francisco 
Boulder  Canyon  Project 
2—  2.00  P.M.— Repairing   Road       Alameda  County 
2_  2 :00  P.M.— 2.443  Miles  Highway     Yuba  County 
2—  2 :30  P.M.— 4.464  Miles  Highway    Elko  County,  Nev. 
2 — Levee   Construction  Sacramento 

2—  8  P.M.— Pave  Play  Yard  Daly  City 

3—  2 :00  P.M.— Surfacing  Kern  County 
3—  2  .-00  P.M.— Grading  San  Jose 

3 —  2:00  P.M. — Grading  Stanislaus  and  San  Joaquin 

5 —  2 :00  P.M. — Overcrossing  San  Diego 

5—  2 :00  P.M.— Box  Girder  Overcrossing    Los  Angeles 


5 —  2:00  P.M — Undercrossing 

6 —  2 :00  P.M. — Undercrossing 
5 —  2K)0P.M. — Overcrossing 
8 — 10 :00  AM — Earthwork 

8 — 10 :00  AM — Excavation 
8 — 10  .-00  A.M — Excavation 
8—10 :00  AM— Bridge 
9—  4 :00  P.M.— Condition  Fields 
10—  2  KK)  P.M.— Dredging 


San  Diego 

Los  Angeles 

San  Diego 

Boulder  Canyon  Project 

Sacramento  County 

Sacramento  Coimty 

Sacramento  Coimty 

Oakland 

Tacoma,  Wash. 

Alameda  County 


17—  2 :00  P.M— Grading 

11 —  2 :00  P.M— Traffic   Signal  System     Los  Angeles  County 

12—  2  KK)  P.M— Improve  Streets       VaUeJo 


i6-f0 
6-20 

]6-10 
6-19 

;6-19 
6-17 
6-17 
6-12 
6-12 
6-11 
6-18 
6-11 
6-  5 
Cos.  6-  5 
6-  4 
•-  4 

|«-  4 

•-18 
6-lS 
6-13 
6-18 
«-20 
6-19 
6-19 
6-11 
6-12 


IT9.12;  Sch.  2,  $2108;  Sch.  3  (1)  $1,- 
lTe.70k  (2)  $270.50.  (8)  $196^22,  (4) 
$357.66.  (5)  $BaS4:  bch.  4,  $672.33; 
Sch.  5,  (1)  $3128.65,  (2>  $261.30;  Sch. 
6,  I6B.C8:  net 

Royal  Electric  Mfg.  Co.,  Chicago, 
fob  deet,   Sch.  S.  eame  as  above. 

Railway  ft  Industrial  Engrg.  Co., 
Greensburg,  fob  desL,  Sch.  3,  same 
as  above. 

Southern  States  Equipment  Corp., 
Hampton.  Va.,  fob  demL,  Sch.  3.  same 
as  above. 

A.  R  Chance  Co.,  San  Francisco, 
fob  dest.  Sch.  3  (1)  $1170.70;  (2) 
$270.50.  (8)  $1M.S2:  net 

Graybar  Electric  Co.,  Denver,  fob 
dest,  Sch.  3,  same  as  Weatlnghouse. 

Standard  Transformer  Co.,  Warren, 
Ohio,  fob  deet.  Sch.  1  (1)  $7217,  (2) 
$82;  Sch.  5  (1)  $24».60.  (2)  $263.50; 
net  I 
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6/21/46 

CONTRACT  AWARDED 

ALAMEDA.  Calif.— The  American 
Bitumuls  Co..  4525  San  Leandro  St, 
Oakland,  at  $12,915  per  ton,  awarded 
contract  by  the  City  of  Alameda,  city 
clezk.  City  H&ll.  for  furnishing  me- 
dium curing  plant  mix  paving  mix- 
tures and  penetration  type  asphaltic 
emulsions  for  the  flacal  year. 


fob 


m.; 


lbs.    4tli    claas; 
tenna  net 

Western  Piping  ft  Bngr.  Co..  San 
Ftmndaco.  item  2.  $22,600;  ship  IQO 
days;  100,500  lbs.;  fob  San  Fran- 
Cisco;  tenna  net 
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6/21/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— Chas.  L.  Har- 
ney, 625  Market  St,  San  Francisco, 
at  $0.80  per  ton,  2c  sales  tax,  total 
$0.82  per  ton,  net  30  days,  30  days' 
delivery',  awarded  contract  by  Uie 
I^urchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3565  for  furnishing 
and  delivering  from  10,000  to  23,000 
tons  of  rip-rap  material  for  Yacht 
Harbor. 

h 

6/21/46  4  2 

BID   OPENEI|> 

MOUNTAIN  HOME,  Idaho.  — Ore- 
gon  Portland  Cement  Co.,  Portland, 
Ore.,  at  $3.06,  «hip  3  days,  f.o.b.  Moun- 
tain Home,  10c  discount  per  bbL  20 
days,  25c  incr4iase  per  bbl.  if  in  paper 
sacks,  submitted  only  bid  to  the  U.  S. 
Bureau  of  Reclamation,  Denver.  Colo., 
under  Inv.  2$,711-A  for  40,000  bbls. 
modified  portland  cement  in  bulk, 
f.o.b.  shipping  point  and/or  Mountain 
Home,  Idaho. 


6/21/46  I  ••4  2 

BIDS   WANTED 

BERKELEY,  Alameda  Co.,  Calif.- 
UnUl  July  3,  10  A.  M.,  bids  will  be 
received  by  the  Berkeley  City  Coun- 
cil, City  Hall,  for  furnishing  760  gal- 
lons traffic  pailnt  for  fiscal  year  1946- 
47  as  follows: 

(1)  600  gallons  white  traffic  paint; 

(2)  150  gallons  red  traffic  paint; 

(3)  10  gallons  black  traffic  paint 


6/21/46  ••     4  2 

BIDS  OPENBD 

BERKELEY.  Alameda  Co.,  Calif.— 
American  Rulj)ber  Manufacturing  <^o., 
1145  Park  Ave.,  Emer>'\'ille,  at  $1.20 
per  ft.,  submitted  low  bid  to  Berkeley 
City  Council  on  June  19  for  1000  ft. 
2  9/16-inch  fir*e  hose. 

Capital  Fire  Equipment  Co.,  Sacra- 
mento, at  $1.30,  submitted  only  other 
bid. 


6/18/46  I  4  2 

BIDS   OPENED 

CENTRAL  VALLEY  PROJ.,  Calif. 
— Following  Submitted  bids  June  7 
to  the  U.  S.  Bureau  of  Reclamation, 
Denver,  und0r  Spec.  1334  for  fur- 
nishing and  (jielivering  pipe,  fittings 
and  valves  fol*  Units  1,  2  and  5,  Shas- 
to  Power  Pliant  Keimett  Division, 
Central  Valley  Project,  fob  shipping 
point  and/or  Coram,  Calif.; 

Crane  -  O'FSillon,  Denver,  item  1, 
$14,026.04;  it^m  2.  $30,077.34;  start 
shipment  30  days  and  complete  120 
days:  fob  de^it ;  terms  2%  20  days. 
Total  bid.  $44,;i03.38;  no  weights  were 
given. 

Power  Supply  Co.,  Los  Angeles, 
item  1,  $10,66$;  ship  100  days;  13,069 
lbs.  Wadsworth,  408  lbs.  Wadsworth, 
201  lbs.  BirmingHSim,  and  4  lbs.  Los 
Angeles;  fob  dest.;  terms  2%  10; 
2%  20.  and  2%  30.    No  bid  on  Item  2. 

Walworth  Calif omla  Co.  San  Fran- 
cisco, item  1,  $10,747.61;  shipment 
varies  from  some  In  stock  to  150 
days;    732   lbs.    2nd   class    and    15,200 


6/18/46 

BIDS  WANTED 

BOISE  PROJECT,  Ida.— Until  June 
27.  2  P.  M.,  bids  will  be  received  t>y 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  under  Spec.  1364  for  fumlah- 
xn^  and  delivering  fob  cars  at  the 
•hipping  point  or  fob  cars  at  Moun- 
tain Home,  Idaho,  for  six  diatxflm- 
tion  cabineU  DKA,  DSC,  DSD.  NSB. 
N8C  and  NSD,  complete  with  boxer. 
covers  and  equlpoMnt;  three  003 
manual  control  boxes,  otHnplete  with 
oovere  for  installation  In  Anderaoo 
Ranch  Power  Plant,  Bolae  Project 
The  apparatus  will  be  Inatalled  by 
the  Government 

No  charge  for  copies  of  the  sped'^ 
flcationa  to  prospective  bona  fid* 
bidders;  to  others.  |0i7&.  not  return- 
abla 


•• 
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6/21/46 

BIDS  WANTED 

SAN  FRANCISCO.— UntU  June  26. 
2  P.  M,  bids  will  be  received  by  the 
U.  S.  Diqpartment  of  AKrictilture,  For- 
est Service,  447  Banaome  St,  San 
Francisco,  for  materials  as  follows: 

Bid  No.  494:  hydraulic  Jacks,  f.o.b. 
Redding. 

Bid  No.  497:  gas  stove.  f.9.b.  Los 
Gatos. 
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6/21/46 

CONTRACT  AWARDED 

ALAMEDA,  Calif .  — Heafy  -  Moore 
Co.,  344  High  St.  Oakland,  at  (1)  $0.86 
and  (2)  $0.80,  awarded  contract  by  the 
City  of  Alameda,  city  clerk.  City  Hall, 
for  furnishing  (1)  quarry  waste  and 
(2)  earth  fill  for  the  fiscal  year. 


MACHINERY  AND 
EQUIPMENT 


6/18/46  4  S 

BIDS  OPENED 

COLUMBIA  BASIN  PROJ.,  Wash. 
— Following  submitted  bids  May  31  to 
the  Bureau  of  Reclamation,  Custom 
House.  Denver,  under  Spec.  1324  for 
furnishing  and  delivering  fob.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Odair.  Wash.,  324  trashracks  to  l>e 
installed  at  the  Grand  Coulee  pum];>- 
Ing  plant,  Columbia  Basin  Project, 
Washington : 

Treadwell  Constr.  Co.,  Midland,  Pa. 
$49,500;  ship  175  and  325  days;  700,- 
000  lbs.;   fob  Midland;   terms   net 

Kaiser  Co..  Richmond,  Calif.,  $62,- 
484;  ship  200  and  350  days;  650,000 
lbs.;   fob   Richmond;   terms   net 

Johnson  Machine  Works.  Chera- 
ton,  la..  $52,800;  ship  250  and  380 
days;  342  tons;  fob  Cheraton;  terms 

net 

Lackenby  Structural  Steel  Co.,  Se- 
attle, $53,784;  ship  200  and  350  days; 
648,000  lbs. ;  fob  Seattle ;  terms  net 

Southwest  Welding  ft  Mfg.  Ca, 
Alhambra,  Calif..  $54,756;  ship  200 
(Continued  on  Page  Seven) 


WE   HAVE   A   LIMITED 
QUANTITY  OF 

California    Brand 
Asbestos  Siding 

Including  Nails  and  Backer 
Stripe 

(5)  ^12.50  per  square 

F.O.B.  Our  Warehouse 

L.  D.  Reeder  Co. 

of  SAN  FRANCISCO 

DOuglas  5050 

100    SACRAMENTO    ST. 


6/18/46 
BIDS   OPENED 

FT.  PECK  PFIOJECT,  Montana.— 
Following  submitted  bids  May  31.  to 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  under  Spec.  1302  for  trans- 
formers, power  circuit  breaker,  and 
switching  equipment  for  Whatley 
Substation,  Ft  Peck  Proj.,  Mont: 

Cole  Electric  Co..  Los  Angeles,  fob 
dest,  Sched.  3  (1)  $1170.70;  (2>  $270.- 
50;  (3)  $183;  (4)  $338.10;  total,  $1,- 
962.30;  net 

Delta  Star  Electric  Co.,  Chicago, 
fob  dest.  Sch.  3  (1)  $1170.70;  (2) 
$302.46;  (3)  $223.67;  (4>  $357.65;  (5) 
$29.64;  total,  $2084.11;  net 

Allis-Chalmers  Mfg.  Co.,  Milwau- 
kee, fob  dest.  Sch.  1  (1)  $7660;  (2) 
$80.38;  Sched.  2,  $2119,  Sched.  5,  (1) 
$350.88,    (2)    $303.66;    net 

General  Electric  Co..  Denver,  fob 
dest,  Sch.  1  (1)  $820,  (2)  $79.12;  Sch. 
2  $2258;  Sch.  3,  (1)  $1170.70.  (2) 
$270.50.  (3)  $19a22,  (4)  $357.65.  (5) 
$8.79.  (6)  $672.33;  Sch.  4,  $672.33;  Sch. 
5  (1)  $347.61,  (2)  $285.30;  Sch.  6.  $51- 
55;  net 

Westinghouse  Electric  Corp.,  Den- 
ver, fob  dest.  Sch.   1    (1)    $7940,    (2) 


YAUN^S  BASKET  AND  SHELL  TYPE 
DRAGUNE  BUCKET 

Yoit  Mive  THREE  way.  with  a  YAUN  BUCKET 
1 — More  pay   lond,  less  bucket   weight   for  same   gross   weight, 

more  yd.  per  cycle  at  same  cost. 
2 — Faster  dumping  means  more  cycle  per  shift  at  bo  additiooal 

cost. 
3 — Less  dead  weight  to  swing  back,  empty  faster,  retura   aad 
more  tfycle  per  shift  at  ito  additional  cost. 
I  Immediate  Delivery 

EDMUND  P.  CADLE,  Diatnbutor 
472  20th  Street,  Oakland  Phone  HL  7288 


WANTED 


i 


TWO  ELECTRIC 
TABLE  SAWS 


EMPIRE  CONSTRUCnON  CO. 

344  Harriet  St,  San  Francisco  3      Phone  HEmlock  3400 


r 


Wide-FloB9e  and  Standard  l-Beams, 
Chonnels,  Angles,  Toes,  etc 

BETHLEHEM   PACIFIC 

COAST 


STEEL        COIPOIATION 
O— rol  04Bcm:  Son  PrmKisce 
OtafrU  OScm:  SMinl*,  Portiond,  Lot  AngalM,  SoU  Lok*  CHy 


JohnS'Monville 

CORRUGATED  TRANSITE 

...the  permonent,  fireproof 
roofing  and  siding  material 


Cement  Gun  Construction  Company 

GUNITE,  SAND- BLASTING,  CONCRETE   CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfieid  7663     -     24  California  Street,  San  Francisco 


WESTERN 
ASBESTOS 


CO  vtPflNY 


SaotHc,  Soulli  San  Frtmcisco,  Los  Ang*!** 
F«fcric^li9  Wwia:  Soufd  San  FrsKisco,  AlaoMda,  lo«  A»9»U« 
Mflf  O«f»oh    SmHU,  PorHond,  Son  Fronciaoe.  l«  Ang*!** 


"1 


GLASS  and  GLAZING 


Himco  Store  Front  Construction  Service 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

San  Francisco  Glass  Co. 


5234  MISSION  STREET 

Phone: 


SAN  FRANCISCO,  12 
7J13 


FRIDAY,  JUNE  21.  1946 


DAILY    PACIFIC    BUILDER 


MAY  BUILDING  TOTALS 


CALIFORNIA 

I   T  Y 


ALAMEDA. 
ALBANY 


ALHAMBRA. 

ANAHEIM 

ATHERTON™ 


BAKERSFIBLD 

BERKELEY„ 

BEVERLY  HILLS. 

BURBANK. 

BURLINGAMB 


CHICO 

COLTON ^_ 

COMPTON 

CORONADO .  .„ 
CULVER  CITY. 


EMERYVILLE 

EUREKA_., 

FRESNO. 


FULLERTON. 
GLENDALE 


HAYWARD 

HUNTINGTON   PARK. 

INGLEWOOD 

LODI 2 

LONG    BEACH 


LOS  ANGELES   (City) 

LOS  ANGELES   (County) 

LOS    GATOS„_ ' 

MARTINEZ 

MODESTO...  


MONROVIA      _ 

MONTEBELLO 

MONTEREY 

NAPA „_     _„ 

OAKLAND 


OCEANSIDE . 

ONTARIO 

ORANGE 

OROVILLE 


PALO   ALTO. 


PASADENA. 

PIEDMONT. 

PITTSBURG. 

POMdN A 

REDDING 


REDLANDS _ 

REDWOOD  CITY 
RICHMOND        _J 

RIVERSIDE    "'    H" 

SACRAMENTO 


SALINAS _ _ 

SAN   BERNARDINO 
SAN  CARLoS . 
BAN   DIEGO. 
SAN  FRANCISc36-r' 


SAN  GABRIEL..^. 

SAN  JOSE 

SAN  LEANDRO. 
SAN  MARINO 
SAN  MATEO 


SAN  MATEO  (County) 
SAN  RAFAEL. 

SANTA  ANA i! 

SANTA  BARBARA.^   ^^ 

SANTA  CRUZ .'." 


SANTA  MONICA.... 

SANTA  ROSA 

SOUTH  GATE 

SO.  PASADENA 

STOCKTON.  . 


TORRANCE ... 

VENTURA „.. 

VAI.T.EJO 

VERNON '.""" 

WATSONVII.LE 


MAY.  1946 
No.       Est.  Cost 


140 
22 

i(e 


165.521 
39,100 


23,900 


66 

135 

83 

240 

17 


183,129 
508,384 

325,910 

1,268.155 

47,800 


59 

120 

23 

81 


196.742 

270,880 

50,700 

390,277 


6 
58 

186 

29 

194 


63,800 
70,138 

488.919 
73,656 

537,142 


27 
58 

113 

39 

1790 


77,360 

236,439 

540,705 

154.025 

3,062,000 


4598 

2739 

16 

15 

68 


21,705,304 
11,316,973 

49,490 
9,300 

90,842 


103 
57 
11 
26 

636 


198.471 

244,808 

60,970 

49,780 

1,624,676 


45 

126 

27 

10 

109 


119,880 

261,491 

64,699 

7,475 

594,960 


292 

8 

114 

118 

39 


794,631 
22,984 
630,660 
379,043 
103,996 


56 

65 

71 

131 

233 


92.428 
364,350 
152,676 
371,900 
715,377 


48 
278 

37 
838 

734 


194,184 

453,574 

232.600 

1,791,986 

2,472,831 


57 
201 
40 
50 
97 


227.971 
1.132,212 
162,735 
182,085 
553,385 


283 
18 

139 
88 
91 


1,463,120 

53,350 

432,229 

211,567 

335,710 


147 
49 

185 
37 
91 


504,914 
137,360 
930,750 
94,943 
670,935 


TOTAL 


38 

51 
20 
58 

7 


106,855 
92.301 
26,985 

735.825 
23,200 


MAY,  1946 
No.  Est.  Coot. 


83 

IS 
93 
19 
11 


43,972 
27,881 
126,139 
84,974 
16349 


48 
151 

70 
152 

23 


118,063 
197,215 

71,440 
326,210 

80,200 


38 
56 
68 

9 
34 


5 

48 
123 

24 
146 


11,952 
85.015 
84,425 
38,075 
46,438 

47,200 
21,474 

163.543 
24.675 

313.079 


14 
34 
84 
19 
1064 


17.299 
53,626 

164,056 
56,700 

883,485 


2487 

2194 

1 

21 

24 

18 

15 

381 

29 

~1S 
11 
23 


4,536,943 

4,019,312 

375 

21,647 

35,680 


and  850  days;  643,000  Ibo.;  fob  Al- 
tuunbra;  terms  %%  lo. 

180,  Ship  860  and  375  days;  655,000 
lbs,;  fob  Blue  Island.  HI;  terms  net. 
Bethlehem  Steel  Co.,  Bethlebem, 
Pa.,  $56,800;  ship  200  and  360  days; 
321  tons;  fob  Alameda,  Calif.;  terms 
net 

•rP^t^w^'®*'  Works,  Amaha,  Neb., 
♦57,881;  ship  200  and  350  days;  669,- 
469   lbs.;    fob   Omaha;   terms   net 

Pacific  Car  &  Foundry  Co.,  Ren- 
ton,  Wash..  369,487;  ship  200  and  350 
days;  669,254  lbs.;  fob  Renton;  terms 
net. 

Schmidt  Steel  Co..  Portland,  Ore., 
$60,900;  ship  200  and  350  days;  660,- 
(WO  lbs. ;  fob  Portland ;  lerms  ^  %  10. 

California  Steel  Products  Co.,  Rich- 
mond. Calif..  361,514;  ship  200  and 
300  days ;  666,000  lbs. ;  fob  Richmond ; 
terms  net. 

John  T.  Ryerson  &  Son,  Chicago, 
$63,380;  ship  200  and  350  days;  640,- 
000  lbs.;   fob  Chicago;   terms   net 

Kelley  Steel  Works,  Chicago,  $66,- 
300;  ship  200  and  350  days;  651,000 
lbs. ;  fob  Chicago ;  terms  net 

American  Bridge  Co.,  Denver.  $68,- 
004;  ship  200  and  350  days;  657,800 
lbs. ;  fob  Ambridge ;   terms  net. 

John  W.  Beam,  Continental  Bridge 
Co.,  Denver.  $66,825;  ship  290  and  380 
days;  660,000  lbs.;  fob  Peotone,  111.; 
terms  %%  10. 

Steams-Roger  Mfg.  Co.,  Denver, 
$68,865;  ship  260  and  350  days;  655,- 
000   lbs.;   fob   Denver;    terms   net 

Independent  Iron  Works,  Oakland, 
Calif.,  $69,318 ;  ship  200  and  350  days ; 
349  tons;  fob   Oakland;   terms  net 

Joshua  Hendy  Iron  Works,  San 
Francisco,  $88,000;  ship  200  and  350 
days ;  648.000  lbs. ;  fob  Sunnyvale,  CaL 
terms   net 

General  Bronze  Corp.,  Chicago, 
$106,920;  shipment  starting  40  days 
and    50   trashaacks    per   month;    fob 
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96,750 

87,900 

42,«0 

9,550 

800,690  <  Chicago ;  terms  net 


99.830 
48,411 
11,090 
6,995 
91,825 


293 

8 
15 


300,93d 

3,204 

21,680 

76,278 

45,364 


2 

47 

66 

141 

130 


17,534 

159.400 

80,036 

92,103 

146,201 


15 
312 

33 
636 
412 


101 
21 
40 
89 


8.188 

532,156 

179,500 

870.184 

1,005.353 

80.655 

172.645 

54,687 

65.618 

291,756 


81 
17 
91 
50 
58 


240.350 
15,950 

189.994 
68.395 
65,364 


97 
29 

71 
29 
90 


Associated  Pipe  &  Engrg.  Co.,  Cul- 
ver City.  Calif.,  $63,838;  delivery  as 
required;  775,000  lbs.;  fob  Compton, 
Calif.,  terms   %%  10. 

Willamette  Iron  &  Steel  Co.,  Port- 
land, $76,544;  shipment  start  60  days 
after  receipt  of  material;  677,000  lbs.; 
fob  Portland;  no  terms  given. 

6/18/46  4  3 

CONTRACT  AWARDED 

DISMANTLING         Cont.  Price  $4717 

PETALUMA,  Sonoma  Co.,  Cal.  Ben 
C.  Gerwick,  Inc.,  Plant 

Dismantling  and  loading  for  ship- 
ment 3  gantry  cranes;  Serial  No. 
04-203-46-52. 

Owner— U.  S.  Engr.  Office,  74  Mont- 
gomery St,  San  Francisco. 

Contractor— G.  W.  Thomas,  114  14th 
Street,   San   Francisco. 


can  at  Roddlng.  Calif.,  automatic 
float.,  and  float-well  extensions  con- 
trol-shaft operating  mechaniams 
electrical  transmitting  and  recelrtne 
posiUon-mdIcators.  regulattog  -  valve 
actuators,  and  mechanical  position  in 
dicators  for  the  drum-gate  control 
equipment  at  Shasta  Dam.  Kennett 
Division.   Central   Valley   p^T^" 

ConsoUdated  Steel  Corp..  Log  An 
geles.  item  1,  $8657;  ship  180  dav^- 
11,200  lbs.;  item  2,  $5410;  ship  llo 
days,  1800  lbs.;  item  3,  $5728  shin 
280  days.  1300  lbs. ;  item  4.  'si68« 
ship  180  days,  300  lbs.;  aU  itemrfob 
Los   Angeles;    terma  net    Total   bid. 

Monarch  Forge  &  laachlne  Works 
Portland,  item  1.  $4350,  11,500  lbs  ' 
item  2,  $3250,  1500  lbs. ;  item  3,  $2975 
1100  lbs.;  item  4,  no  bid;  ship  all 
items  180  days;  fob  Portland;  terms 
net 

Steams -Roger  Mfg  Co.,  Denver 
item  1,  $5745.  12,300  lbs. ;  item  2  S3  -' 
615,  2205  lbs. ;  no  bid  on  items  3  and 
4;  ship  items  1  and  2,  90  days  after 
receipt  of  materials;  fob  Denver- 
terms  net    Total  bid,  $9360. 

John    W.    Beam,    Denver,    item    l 
$8350,   ship  180  days,   15.500  lbs  •   fob 
Denver;  terms  1/^%  10. 
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fl/U/46  4S 

BID6  IPOSTPONEO 

COLUMBIA  BASIN  PROJ.,  Wash. 
—Until  Jime  28.  2  P.   M    (postponed 
from  June  14),  bids  will  be  received 
by  the  U.  S.  Bureau  of  ReclamaUon, 
Custom  House,  Denver,  tmder  Spee. 
1332    for    furnishing    and    delivering 
fob  cars  at  the  shipping  pomt  or  fob 
cars  at  Odair,  Wash.,  for  one  165,000 
hp,  120  revolutions  per  minute,  ver- 
tical shaft,  hydraulic  turbme  and  one 
oil-pressure    actuator   type   governor 
with    pumping   equipment   for   regu- 
lating  the   speed   of   the   I65,000-b.p. 
turbine,   for  Unit   R-1   in   the  Grand 
Coulee  Power  Plant    The  apparatus 
will  be  installed  by  the  Government 
No  charge  for  copies  of  the  speci- 
fications   to    prospective    bona    fide 
bidders;   to  others  $2.00.  not  return 
able. 


NOTICE    OP   SALE 
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6/18/46 

NO   BIDS  RECEIVED 

TRINITY  COUNTY.  Cal.— No  bids 
were  received  June  7  by  the  State 
Division  of  Highways,  G.  F.  Hellesoe, 
actmg  district  engineer,  546  West 
Wabash  Ave.,  Eureka,  for  rental  of 
one  diesel  or  gasoline-powered  extra 
heavy  duty  grader  for  use  not  to 
exceed  400  hours  near  Burnt  Ranch 
in   Trinity  County. 


4.8 


6/18/46 

CONTRACT  AWARDED 

OAKLAND,    Alameda    Co..    Calif.- 
;  F.  H.  Dailey  Motor  Co..  41st  Ave.  and 


6/18/46 

LOW  BIDDERS 

BOISE  PROJECT,  Idaho.— Follow- 
ing submitted  low  bids  June  4  to 
the  U.  S!.  Bureau  of  Reclamation 
Denver,  under  Spec.  1331  for  furnish- 
ing and  delivering  fob  cars  at  the 
shipping  point  or  fob  cars  at  Em- 
met, Idaho,  three  1,667  kva.  66,000  to 
2400  volt,  single  phase,  60  cycle,  oil- 
immersed,  self  cooled,  outdoor  type 
transformers,  each  with  one  single- 
pole  lightning  arrester  for  a  69,000- 
volt,  three  phase,  under  grounded 
neutral  circuit,  mounted  on  the  case 
for  the  "C"  Ltoe  Canal  Pumping 
plant.  Payette  Division,  Boise  Prol 
Idaho :  "•■' 

Standard  Transformer  Co.,  Warren 
Ohio,  item  1,  $17,577;  ship  380  davs- 
78.000  lbs. :  ship  all  In  lo  days  from 
Coffeyville,  Kansas;  freight  allowed 
to  nearest  railway  siding;  item  2 
$30  per  day  engineer  and  $15  per 
day  mechanic;   terms  net 

Allis-Chalmers  Mfg.  Co.,  Milwau- 
kee, Wis.,  item  1,  $21,684,  .  ship  400 
days,  78,000  lbs.,  ship  oil  from  Pitts- 
burgh in  10  days,  fob  dest;  item  2 
$25  per  day  engineer  and  $18  per 
day  mechanic;  terms  net. 

Mahoney  Electric  Co.,  St.  Louis 
Mo.,  item  1,  $22,041;  ship  520  days' 
26,000  lbs.  each,  oil  omitted,  fob  dest  • 
item  2.  $30  per  day  engineer,  and  $25 
per  day  mechanic;  terms  net. 


6/18/46 

BIDS   OPENED 
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37 
50 
32 
41 


115.977 

42,705 

SJ'SS  P^-  ^^*^-  ^*'  Oakland,  at  $4982.85  was 

910  So  ^.''■*^''*^^'*    contract    by   the   East    Bay 

Z10.Z50   Municipal  Utility  District,  Room  312, 

3  149405    •'^'2— leth    St.,    Oakland,    for    S^^-ton 

,     a,n«a    commercial  pickup  trucks. 


30,324 

61,425 

166,169 


ARIZONA 

PHOENIX.. 

TUCSON _       „  "■ 

TOTAL _.         


BOISE 

LEWISTON 
TOTAL 


IDAHO 


RENO- 


NEVADA 


OREGON 

ASTORIA 

EUGENE 

KLAMATH  FALLS 

PORTLAND..    . 
SALEM...    „       _Z.Z" 
TOTAL 


LCXJAiN 

OGDEN   

SALT  LAKE  CITY 
TOTAL 


UTAH 


WASHINGTON 

ABERDEEN  

BELLINGHAM ' 

SEATTLE ,     _I 

SPOKANE 7!.  , 

TACOMA 

VANCOUVER 

WALLA  WALLA 

WENATCHEE 

YAKIMA 


TOTAL. 


16999 

$62,344,306 

130 
164 
294 

266,375 
551,067 
817,442 

88 

60 

148 

P^ 

153,563 

87,279 

240,842 

200 

886,081 

30 
150 

47 

660 

123 

1010 


$     63,215 

371,287 

115.817 

2,783,818 

711,986 

$  4,046.123 


24 

78 

205 

307 


$      97,600 

147355 

1,399,472 

$  1,644,927 


10893 

$21,702,364 

134 
119 
253 

$543,470 

80.283 

$623,753 

94 

36 

130 

$128,608 

20.942 

$149,550 

86 

$157,232 
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22 

9  11.355 

116 

139.141 

41 

41.760 

410 

904.490 

93 

78.334 

682 

$1,175,080 

17 

65 

96 

178 


9-19,190 
137,314 
101,753 

$258,257 


65 
206 
701 
541 
369 
102 


1       32,337 

228.877 

4.551,000 

2.157,941 

1,113.085 

102.603 


130 


390,640 


GRAND    TOTAL.. 


2114      $  8,576,483 
21072      $78,556,204 


36 

33 

524 

425 

263 

83 

36 

.....  p. 

90 


$     33,922 

52.258 

1,136,250 

635.739 

625,806 

68.292 

34,015 

"eoiSis 


1490        $2,647,217 


13712      $26,713,453 


GEORGE  M.  PHILPOTT  CO. 

■ry«at  b«t.  9th  and  10th  St$..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

Drill   S*—\    .    Gods    -    V-Belts 

Wire  Rope  and  Fittings 

Ball  &  Roller  Bearings 

SAN  FRANCISCO 

HEmloek  5475 
OAKLAND 

HUmboldt  1656 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For  Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  {or 

Full 
Particulars 


6/18/46 

LOW    BIDDERS 

DAVIS  DAM  PROJECT,  Ariz.-Nev. 
—Following  submitted  bids  June  10 
to  the  U.  S.  Bureau  of  Reclamation, 
Cu.stom  House,  Denver,  under  Spec. 
1287  ^or  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or  fob 
cars  at  Louise.  Ariz.,  five  62,200-h.p., 
94.7  -  rpm.  vertical  -  shaft  hydraulic 
turbines  and  five  oil  pressure,  actua- 
tor type  governors  with  pumping 
equipment  for  regulating  the  speed 
of  the  62,200-h.p.  turbines  for  Instal- 
lation in  the  Davis  power  plant,  Da- 
vis Dam  Project. 

SCHEDULE  1 

Baldwin  Locomotive  Works,  Eddi- 
stone.  Pa.,  item  1.  $2,083,800;  item  2, 
$35  per  day  engineer,  and  $30  per 
day  mechanic 

Newport    News    Shipbuilding    and 
Drydock     Co.,     Newport     News,     Va. 
item    1,    $2,126,000;    item    2,    $35    per 
day  engineer,   and  $30  per  day  me- 
chanic. 

Allis-Chalmers  Mfg.  Co.,  Milwau- 
kee, Wis.,  item  1,  $2,230,000;  item 
2,  $38  per  day  engineer  and  $30  per 
day  mechanic. 

SCHEDULE  2 

Allis-Chalmers  Mfg.  Co.,  Milwau- 
kee. Wis.,  item  3,  $155,000;  item  4, 
$38  per  day  engineer,  and  $30  per 
day  mechanic. 

Woodward  Governor  Co.,  Rockford 
111.,   item  3,   $156,900;   item  4,  $35  per 
day  engineer,   and   $25  per  day  me- 
chajiic. 


DAVIS  DAM,  Ariz.  -  Nev.— Follow- 
ing submitted  bids  June  5,  to  the 
Bureau  of  Reclamation,  Denver,  un- 
der Spec.  1322  for  furnishing  and  de- 
livering fob  cars  at  the  shipping  point 
or  fob  cars  at  Louise,  Ariz.,  three  50x 
50-ft.  regulating  gates  for  installa- 
tion in  the  spillway  at  Davis  Dav 
Davis  Dam  Project,  Ariz.-Nev. : 

Consolidated  Steel  Corp.,  Los  An- 
geles, $162,530;  ship  390,  420  and  480 
days ;  1,269.000  lbs.  and  136,000  lbs. ; 
fob  Los  Angeles;  terms  net.  No 
equalization. 

American  Bridge  Co.,  Denver,  $162  - 
711;  ship  360,  420.  480  days;  122.000 
lbs.  and  1,156,000  lbs. :  fob  Gary,  Ind.  • 
lerms  net.    No   €^iualization. 

Treadwell  Constr.  Co.,  Midland, 
Pa.,  $203,328;  ship  330,  390  and  450 
days;  1,317,000  lbs.;  fob  Midland; 
terms  net.    No  equalization. 

Anthony  M.  Meyerstein,  Brooklyn, 
N.  Y.,  $123,000  per  gate. 
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6/18/46 

CONTRACT  AWARDED 

POWER  PLANT  ADDITIONS 

Contract  Price,  $6,500,000 
TWIN  FALLS,  Idaho. 
Construction  of  additions  to  the  Twin 

Falls   power   plant. 
Owner— Idaho  Power  Co.,  C.  J.  Strike 

Pres.,  Boise,  Idaho. 
Contractor — Morrison  -  Knudsen  Co., 

Inc.,   312   Broadway,   Boise. 

Preliminary  work  has  started  and 
an   engineering   survey   is   underway. 
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TKADE    MARK 


OURANT  INSULATED  PIPE  COMPANY 


RUNNYMEDE    i' 


-ALO    ALTO     CAL^ 


DhfrtbwH^  By 

NEIL  H.  PETERSON  COMPANY 

112f  FOLSOM  STUrr  SAN  nANCISCO  3.  CALIF. 

fftoae  UNderUII  MSO 

Washington,  Oregon  end  Territory 

of  Alaeluit 

E.  H.  LANGDON  COMPANY 

9M  Dexter  Horton  Bulldloe 

Seattle  4,  Wealilegton 

Phone  EUtett 


Soutnem  Caiiremia: 
A.   R.  JOHNSON 
Linden  Avenue 


i.ong  Beach  6,  California 
Phone  4t4-2S 
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BIDS  OPENED 

YAKIMA  PROJECT,  Wash— The 
Bureau  of  Reclamation,  Denver,  re- 
ceived bids  June  7,  for  furnishing 
and  delivering  30  motor  driven  hori- 
zontal-shaft centrifugal  type  pump- 
ing units,  each  complete  with  pump, 
motor,  flexible  coupling,  base  plate 
and  accessories  required  for  a  com- 
plete operating  unit  for  seven  pump- 
ing plants;  Rosa  Division,  Yakima 
Project,  Wash.;  Spec.  1257.  Pump- 
ing units  will  be  Installed  by  the 
government. 

The  bids  were: 

Worthln^on  Pump  and  Machinery, 
Harrison.  N.  J.,  (1)  $6606;  (2)  $6606; 
(3)  $5490;  (4)  $13,959;  (5)  $15,186; 
(6)  $9348;  (7)  $6290;  (8)  $7410:  (») 
$12,363;  (10)  $12,363;  (11)  $13,959; 
(12)    $15,087;    total,    $124,667;    net. 

Combination  bid,  1,  2.  3,  4,  5,  6,  7, 
8,  9,  10.  11  and  12,  $118,550. 

Peerless  Pump  Division,  Dayton 
Dowd,  Quincy,  111.,  (1)  $7054;  (2) 
$7054;  (4)  $11,643;  (5)  $13,227;  (6) 
$8604.  , 

Combination  Bid:  1,  2,  4,  5,  6,  $44,- 
465:   net. 

Allis  Chalmers  Mfg.  Co.,  Milwau- 
kee. Wis..  (1)  $6080;  (2)  $6080;  (3) 
$5050:  (4)  $10,776;  (5)  $13,848;  (6) 
$7730:  (7)  $5060:  (8)  $6694:  (9)  $13,- 
728;  (10)  $13,728;  (11)  $14,904:  (12) 
$10,326;   total.  $113,894;  net 


6/18/46 

BIDS   WANTED 

COLUMBIA  BASIN  PROJ.,  Wash. 
-Until  August  16,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  under  Spec.  No. 
1373  for  construction  of  motors  for 
Grand  Coulee  Pumping  Plant,  Co- 
umbia  Basin  Project,  Waah.  Work 
Is  situated  in  Grand  Coulee  Pumping 
Plant  * 

The  work  consists  of  furnishing 
and  installing  six  vertical  shaft  13,- 
600  volt,  three  phase,  alternating 
current,  unity  power  factor  syn- 
chronous motors,  each  rated  65,0(X) 
horsepower  at  200  rpm  and  60  cycles, 
suitable  for  driving  the  centrifugal 
pumps,  each  having  a  capacity  of 
1,350  cubic  feet  jjer  second  at  a  total 
pumping  head  of  310  feet,  and  each 
motor  provided  with  a  separate  mo- 
tor-generator exciter  set 

Specifications  obtainable  from  Jthe 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others.  $2.00,  not  re- 
umable. 


6/17/46  43 

BIDS   OPtNED 

BOISE  PROJECT,  Idaho— The 
Bureau  of  Reclamation,  Denver,  Colo, 
received  bids  June  6,  for  furnishing 
and  delivering  fob  shipping  point  or 
fob  Mountam  Home,  Idaho,  at  the 
option  of  the  bidder,  two  25-ft  by  22- 
ft.  radial  gates  with  5-in.  diameter 
rollers,  pin  bearings,  10-in.  wall 
plates  with  butt  splices  and  gate 
sills;  two  40,000-Ib.  capacity  motor- 
driven  radial  gate  hoists,  for  install- 
ation in  the  spill^'ay  at  Anderson 
Ranch  Dam,  Boise  Project  Idaho; 
Spec.  1.330.  The  equipment  will  be 
installed  by  the  government 
Item  1 

Southwest  Welding  &  Mfg.  Co.,  Al- 
hambra,  Calif.  $9176;  ship  flange 
beams  270  days  &  gates  60  days ;  78,- 
600  Iba;  fob  Alhambra;  terms  %  of 
1%,  10  days. 

Pacific  Coast  Engineering  Co.,  Al- 
ameda, Calif.,  $9885;  ship  120  days; 
74,000  lbs.;  fob  Alameda;   terms  net. 

Drawo  Corp.,  Pittsburgh,  Pa.,  $10,- 
440:    ship   240  days;    80,000   lbs.;   fob 
Neville  Island,  terms  net. 
Item  2 

Monarch  Forge  &  Machine  Worica, 
Portland,  Ore.,  .59420;  ship  240  days; 
24,300  lbs.;  fob  destination,  terms  % 
of  1%,  10  days. 

Pacific  Coast  Ehigineering  Co., 
Alameda.  Calif.,  $11,040;  ship  240 
days ;  19,000  lbs. ;  fob  Alameda ;  terms 
net. 

Dravo  Corp.,   Pittsburgh,  Pa.,   $10,- 
700;    ship   395  days;    21,000   lbs.;   fob 
Neville  Island;    terms  net 
Item  1 

Kaiser  Co.,  Inc.,  Richmond,  Calif. 
$10,880;  ship  120  days;  82,089  lbs; 
fob  Richmond ;  terms  net. 

Consolidated  Steel  Corp.,  Los  An- 
geles, Calif.,  $11,050;  ship  120  days; 
77,000  lbs.  fob  Los  Angeles, ;  terms 
net. 

American  Bridge  Co.,  Denver,  11,- 
058;  ship  240  days;  77,200  lbs;  fob 
Gary ;  .  terms   net. 

Treadwell  Const.  Co.,  Midland,  Pa., 
$112,112;  ship  120  days;  80,000  lbs.; 
fob  midland;  terms  net.  I 

Berkeley     Steel     Const.     Co.,     Inc.,  ' 
Berkeley,     Calif.;     $14,300;     ship     120 
days ;  84,200  lbs. ;  fob  Berkeley ;  terms 
net. 

L  F.  Mullen,  Oakland.  Calif.;  $24,- 
409.28;  ship  60  days;  179,480  lbs.;  fob 
Oakladn ;  terms  net. 
Item  2 

Treadwell  Const.  Co.,  Midland,  Pa. ; 
$11,112,  ship  120  days;  80,000  Iba. ; 
fob  Midland;  terms  net. 

Western  Gear  Works,  Seattle, 
Wash..  $12,430;  ship  240  days;  24,000 
lbs. ;   fob   Seattle ;   terms   net. 

Consolidated  Steel  Corp.,  Los  An- 
geles, Calif.;  $16,090;  ship  300  days; 
21,800   lbs.;   fob   L.  A.,   terms   net. 

L.  F.  Mullen,  Oakland,  Calif.,  $30,- 
441.40;  ship  hoist  25  weeks  and  ship 
motors  46  weeks ;  31,500  lbs. ;  fob 
Oakland ;   terms  net. 

Anthony  M.  Meyerstein,  Inc., 
Brooklyn,  N.  Y.,  item  1,  $14,900  per 
gate;   item  2,  $16,700  per  hoist. 


SACRAICENTO,  Calif.— Until  June 
27,  3  p.  m.,  bids  will  be  received  by 
the  State  DIt.  of  Highways,  R  H. 
Stalnaker.  Equipmeot  SDgr.,  1806 
34th  St,  Sacramento  for  sale  of  the 
following     equipment : 

CHC  7516  Truck;  GMC  Mod.  AC 
No.  503  with  underbody  hydraulic 
hoist,  4  yd-  Dump  body  (wrecked)  no 
ceiling. 

CHC  5611  Truck:  1836  FIVD  Mod. 
H6  with  2  yd.  dump  body  and  hy- 
draulic power  hoiat  single  pneu. 
tires.  OPA  ceiling,  $1«7&04. 

CHC  672  Tractor:  Caterpillar  Mod. 
35,  Canopy  top  and  O'Connor  street 
plates,  OPA  ceiling  $1265.00. 

Together  with  CHC  57  Bulkloxer; 
master  type  trallbuilder,  hydraulic- 
ally  operated,  pump  and  9  f<i)ot  blade 
OPA  ceiling  $768.64. 

Drill  Press:  20  inch  Buffalo  Ft>rge 
Co.,  Backgeared  Upright  power  drill 
for  holes  up  to  l"^  inch.  OiPA  ceil- 
ing not  over  $100.00.  f 

Bending  and  Upsetting  Machine; 
for  blacksmith's  use,  gee|.red  for 
hand  operation.  OPA  ceiling  not  over 
$50.00. 

Pumps:  Two  Tokheim,  Jr.,  smooth 
flow,  hand-operated  rotary.  OPA  ceil- 
ing each.  $12.10. 

Drill:  Calyx  Core  or  l^ampling 
head;  10  HP  Continental  Mod.  PlOA 
power  unit  (engine  axid  clutch) 
(joulds  No.  8  Challenge  pmmp,  100 
gal.  drum  tank;  tool  boxes,  etc.,  as- 
sembled and  mounted  on  platform 
for  portability.  OPA  ceiling  not  over 
$500.00. 

AU  mill  sampler;  Braun  improved, 
power-operated.  Model  CI  Grinder, 
for  reducing  rock,  bones,  shells,  etc. 
OPA  ceiling  $45.00. 

All  of  the  equipment,  with  the  ex- 
ception of  Truck  No.  7616,  may  be 
inspected  at  the  Division  <t>f  High- 
way's Yard,  1805-34th  St,  Sacramen- 
to, and  truck  No.  7516  at  Highway 
Maintenance  Yard,  Stockton  from 
8 :00  A.  M.  to  4 :30  P.  M.  on  working 
days,   Mondays   through   Fridays. 


a  f  wlU  be  received  by  the  State  DiviHoa 
of  Highways,  L  H.  OllMon,  district 
engineer,  50  Higuera  St,  San  Luia 
OUspo^  f or  rental  of  ooe  8- ton  tandem 
2-wheel  roller  with  operator  for  ap- 
proximately SO  days'  use  in  Santa 
Barbara  County. 


6/21/46  ♦•4  1 

BIDS  WANTED 

SAN     LUIS      OBISPO      COUNTY, 
Calif.— Until   June  24,   2  P.    U.,    Mds 

will  be  received  by  the  State  Division 
of  Highways.  L  H.  Gibson,  district 
engineer,  50  Higuera  St,  San  Luis 
Obispo,  for  roital  of  eight  6-cu.  yd. 
capacity  dump  trucks  with  power 
hoists  and  steel  bodiee  for  approxi- 
mately 10  days'  use  In  San  Luis 
Obispo  County. 


6/21/46 

BIDS  WANTED 


4  3 


6/21/46 

CONTRACT  AWARDED 


4  3 


SAN  FRANCISCO.— Chaa.  L.  Har- 
ney, 625  Market  St.,  San  Francisco, 
at  $80  per  day,  plus  $12  per  dejr  extra 
service,  awarded  contract  by  the  Pur- 
chaser of  SuppUea,  270  CHy  Hall, 
under  Bid  No.  3564  for  furnishing  and 
delivering  rental  of  one  7%-tton  truck 
crane  with  operator  for  the  |»ark  De- 
partment 


6/21/46  4  3 

CONTRACT    AWARDED 
BRIDGE  CRANES  1 

Contract  Pric^  $183,703 
HUNTERS    POINT,     San    Francisco, 

Calif.  Naval  Shipyard. 
Eight    anti-friction    bearing    electric 

overhead    traveling    cranei) ;    Spec. 

17301.  i 

Owner— Bureau  of  Yards  and  Docks, 

Navy  Department,   Washington   25, 

D.  C.  I 

Contractor  —  Judson-Pacifici-Murphy 

Co.,     696     Penn.sylvania     AJve,     San 

Francisco. 


COLUMBIA  BASIN  PROJBCT, 
Washington— UnUl  July  22,  2  P.  M.. 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1391  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Odair,  Waah.,  one 
gantry  crane  with  a  capacity  of  70 
tons  and  having  an  auxHiary  trolley 
with  a  capacity  of  20  tona,  for  the 
purpose  of  assembling  and  installing 
the  reverse  flow,  coaster  gates  in  the 
Grand  Coulee  pumping  plant  Colum- 
bia Basin  Project.  Washington.  All 
of  the  apparatus  will  be  installed 
by  the  government.  The  conduit,  con- 
duit fittings  and  wire  for  Intercon- 
nection of  motors,  control  apparatus 
and  lighting  fixtures  will  be  furnished 
and  installed  by  the  government  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders;  to  others, 
$2.25,  not  returnable. 


6/21/46 

BIDS  WANTED 

SANTA     BARBARA     C  O 
Calif.— Until  June  24,   10  A. 


••4  3 

UNTY, 
M..   bids 


I      LUMBER; 
DISTRIBUTORS 

of  SAN  FRANOSCO,  Ltd. 

FOR    SALE 

—  FIR  — 

85,0(X)  pieces  48*  Fir  Lath 

—  CEDAR  — 

5,(XX)  bundles  ^8 "  x  18"  Hand 

Split  Cedar  Shakes 
2,000  bundles  96"  x  27"  Hand 

Split  Cedar  Shakes 

40,000    feet    2"    x    4"    to    12" 

Rough  Green  Cedar  B  and 

Better  Grade 

FIR 

15,000  feet  2"  and  3"  Fir  K/D 
Ladder  Stock 

—  PINE  — 

100.000   feet    U"   X   4"   to   12" 

Dry  Rough  Ponderosa  Pine 

25.000    feet    k'    x    4"    to    12" 

Dry  Roueh  Ponderosa  Pine  #3 

Shop  and  Better 

Builders  Accounts  Solicited 

367  BAYSHORE  BLVD. 

ATwaler  81/4 


6/18/46  4  3 

BIDS  WANTED 

COLUMBIA  BASIN  PROJ.,  Wash. 
—Until  July  29,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  under  Spec.  No. 
1384  for  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or  fob 
cars  at  Odair,  Wash.,  three  40,000- 
kva,  13,600-  to  66,400/115,000  Y  volt 
single  phase,  60  cycle,  oil  immerced 
outdoor  type  transformers  with  wa- 
ter cooled  external  heat  exchangers, 
for  Unit  L-9,  for  Grand  Coulee  Pow- 
er Plant,  Columbia  Basin  Project. 
The  apparatus  will  be  installed  by 
the  Government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
othirs,  $1.00,  not  returnable. 


Gamerston  &  Green  Lumber  COe 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDfiROSA  -  SUGAR  PINE 


Sob  Fraacisce— 1 800  Ar*my  Sf. 
AT  wafer  1300 


Oakland— 2001   Livingston  St. 
KEIlogg  4-1884 


^ 


6/18/46 

PLANNED 

THEATRE 

HOLLYWOOD,  Los  Angeles  Co.,  Cal. 

Construction   of  a  school  of  theatre 

arts    in    the    canyon     immediately 

west  of  the  Bowl  shell. 
Owner — The  Hollywood   Bowl  Assn., 

C.  E.  Toberman,  Pres.,  2301  North 

Highland  Ave.,   Los  Angeles. 

Construction  is  scheduled  to  start 
next  year  and  a  Campaign  to  fi- 
nance the  enterprise  has  been  started. 


6/20/46  ••4  3 

BIDS  WANTED 

SAN  FRANCISCO.— Until  June  27, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Indian  Irrigation  Service,  647 
Phelan  Bldg.,  San  Francisco,  under 
Inv.  12-46  for  12  16-inch  metal  slide 
headg^tes  with  measuring  wells,  f.o.b. 
Ely,  White  Pine  County,  Nev. 

Specifications  obtainable  from  the 
above  office. 


JOIST  HANGERS 

lALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th  STREET,  SAN  FRANCISCO         -         MAiket  S647 


6/20/46 

BIDS  WANTED 


4  3 


4  3 


6/18/46  4  3 

BIDS  OPENED 

CENTRAL  VALLEY  PROJ.,  Calif. 
— Following  submitted  bids  June  7 
to  the  Bureau  of  Reclamation,  Cus- 


6/18/46 

BIDS    POSTPONED 

COLUMBIA  BASIN  PROJ.,  Wash. 
— Unty  July  17,  2  P.  M.  (postponed 
from  July  5),  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  under  Spec.  1339  for  con- 
struction of  a  generator  for  Unit  R-1 
at  Grand  Coulee  Power  Plant  Co- 
lumbia Basin  Project,  Waah..  The 
work  is  situated  in  the  Grand  Coulee 
Power  Plant 

Work  consists  of  furnishing  and 
installing  one  120,000  kva,  unity-pow- 
er factor,  120  rpm,  13,800  volt  three- 
phase  60  cycle  vertical  shaft  alter- 
nating current  gwierator  for  Unit 
R-1. 

S'pecifications  are  obtainable  from 
the  above  office;  no  charge  to  pros 


MARIN  and  SONOMA  COUNTIES. 
—Until  June  25,  3  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  J.  H.  Skeggs,  district  en- 
gineer, 2001  Van  Ness  Ave..  San  Fran- 
cisco, for  rental  of  one  52-  to  62-hp. 
tractor  equipped  with  a  double  drum 
winch  and  bulldozer,  complete  with 
all  attachments,  in  Marin  and  So- 
noma Counties. 

Specifications  obtainable  from  the 
above  office. 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 


lOth   &   Division   Streets   -   SAN    FRANCISCO 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda 


KLondike   2-0462 
LAkehorst  2-3S77 


a: 


RUSTIC,  PLYWOOD  OR  ALL- 
ALUMINUM    CONSTRUCTION 

Residential   and   Cemmerdal 
—FREE    ESTIMATES— 

*       *       * 

Easy  Overhead  Door  Co. 

Phone  THomwall  3111 
2808  San  Pablo  Ave^  Berkeley 


TIMBERS 
Prefabricated 


Furnished  and  Framed 
to  Your  Reqoirements 

Carload  Lots  Only 


Associated  Wood  Products  Co. 

"^«  Wood  We  InddW 

1 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STRtET         BERKELEY  2,  CALIF. 


torn  House,  Denver,  under  Spec  1327  _,    _  „ 

for    furnishing    and    delivering    fob  I  pective  bidfdersi  to  others '£2.00*^  not 
cars    at    the    shipping    point  or   fob  J  returnable 


PRODUCTS 


Ce  Pa  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  -  SNAP  TICS  •  SCRKED 

SUPPORTS  .   COLUMN  CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    KAMMERS   •    ELECTRIC 

DRILLS    -   CURING   COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE  VIBRATORS 

1385  W.  16tfa  St^  Oakland,  Caif. 
TEmplebar  1405 

S».HOUR  PHONE  SERVICE 


ASSOCIATED 

CONTRACTORS  SERVICE 
INC 

Phone  PR  4600,   Mr.   RIohardaen 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  far  pipe  bendins 
and  Bumif  olds 

Write  for  Prieae 

Padfic  Pipe  Co. 

16S  Spear  SU  Saa  Frsad 


GASOLINE  AND  DIESE  GENERATORS 


Portable 
I^^itmg  Planb 

iCeBBotc  C<MBlrol  oc 


650  Watts  to  15  KW 


Generate  Y< 
Electricity  Riflii  on  Job 

AVAILABLE  STOCK 


KERR  EQUlPMErrr  COMPANY 

IM  Teatk  8t^  Car.  NsImm  St  •  Saa  FiMiim  -  Pk.  M Arfcat  im 


itwil^iiiii^t  I 


.'\ 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  JUNE  2 1 .  1946 


BuiMing  Permits,  Conlraclis Recorded  Notices 


BUILDING  PERMITS 

Applications 


8AN   FRANCISCO 


SAN   MATEO 


June  19,  1M6— Lot  22,  Block  8,  Re- 
subdivision     Portion     Hollywood, 
;     Oakland.  J  C  Nixon  to  Harry  K 


3656    78  Leland;  owner,  Bay  Shore 
Shoe     Store;     contractor,     American 


REPAIB  BRIDGE,  $2000;  735  Brom-  j     Jensen... June"  10.  mg  j  ^^^^°'^-*- ^°  =  alteraUona 


field  Rd ;  owner,  Geo  Pope ;  builder,  June  19,  1946— NE  comer  Bay  Shore 
Harry  G  Fredricks.  I     Blvd  and  Davis  St.  Eden  Town- 

DWEU-JNG,  17000 ;  457  26th  Ave ;  j  ship,  Alameda  County.  Robert  L 
owner  and  builder,  Mrs  H  8  Wed-  I  Osborne  to  J  B  Petersen  Sc  Son 
sterl.  I  June  14,  1946 


DWELLING,    $8000;    2830    Alameda;    June   20,   1946— I»tn   Block   61,   May 


owner.    ■Vii:gil    R    CSiiccl;    builder. 

£  T  Lehman. 
ALTER  APARTMENT  HOUSE,  $985 ; 

212    Eutm;    owner,    M    MalfurrrU; 

builder,  Peninsula  Roof  &  Tile.  Co. 
ALTEIR  DWELLING,  $1500 ;  1953  Ivy 

St;  owner,  Neal  Scucrprs;  builder, 

Charles  E  Archibald. 


owner,   J   Semgings;    builder,    SJo- 
herg  &  SJoberg. 
FLATS    (2-8tory,    frame),    $10,000;   S  [DWELLING,  $12,500;  1403  E  3rd  Ave: 

Sutro    Heights    100    W    46th    Ave;  —  _     -^ 

owner  and  builder,  Henry  Doelger 

BuUder.  Inc.  320  Judah  St 
ALTER  DWELLING,  $3500 ;  634  26th 

Ave;     owner,     Mrs    J    B     Caceres, 

premises;   builder,  Joel  Johnson  & 

Son.  1614  Church  St. 
ALTER   FACTORY.    $990;    74  Lang- 
ton  St;  owner.  The  Viavi  Co,  1095 

Market  St;  day  work. 
ALTER    FLAT    AND    STORE,   $950; 

2331    Taraval    St;    owner,    Bill   See 

Huber,     premises;     builder,     Chet 

Dollase  Co,  1579  42nd  Ave. 
ALTER  STORE.  $880;  1650  Post  St; 

owner,    F  D   Flemmlng,    premises ; 

builder,   Shumate  &.  Schilling,   2448 

Clement  St. 
ALTER  HARDWARE  STORE,  $800; 

1719  Fillmore;   owner,   Jack  Lerch, 

premises;    builder,    Leslie   M   Willis 

Construction  Co,  2267  30th  Ave. 
ALTER    IRON    WORKS,    $600;    2801 

26th  St;  owner.  Estate  of  Goodwin 

O  Tustlng  Jr,  premises;  not  let 
ALTER  DWELLING,  $600;  716  Cab- 

rlUo;     owner,     A    Vouyouklis,     730 

Cabrillo;   builder,   F  G  Vandegriff, 

642  6th  Ave. 


Tract  B,  Berkeley,  LT.I.  Asso 
Lds..  Berkeley.  A  H  Chevrier-  to 
R  F  Johnson  ft  Son. June  12,  1946 


SAN  MATEO  COUNTY 


Recorded  Accepted 

June  19,  1946— Lot  5,  Block  1,  HiU- 
crest  Tract  Dean  A  Wood  to  self 


3687     324    3rd    St;   owner,    B    ft    F 
I  Enterprises ;      contractor,      American 
Elec  Const  Co;  1  plug. 

3658  536  6th  St;  owner,  Original 
Shamrock  Bar;  contractor,  American 
Elec  Const;  sign. 

3659  231  Sansome  St;  owner,  Louis 
Rosenthal  Agency;  contractor,  Amer- 
ican Elec  Const ;  2  plugs. 

3660  1135  Broadway;  owner,  L 
Schachert;  contractor,  American  Elec 
Const ;  6  outlets ;  1  plug. 

3661  500  Pacific  Ave;  owner.  Coca 
Cola  Co;  contractor.  Neon  Mainte- 
nance Corp;  sign. 


_ June  15,  1946 

ALTER     RESIDENCE.     $1000;     1349  '  June  19,  1946— Lots  29,  30,  Block  B, 


0*^^ 


Engineerii^ 


EMPLOYMENT  SERVICE 


MISC  SUPPLIES  AND 
MATERIALS 


42 


6/21/46 

BIO    OPENED 

LAKEPORT,  Lake  Co.,  Calif.  — 
Johns -Mann  ville  Sales  Corp..  116  New 
Montgomery    St.    S.    F.,    at    $1062.80 


meada.  Calif.  Item  1.  $26,800;  ship 
280  days;  55.000  lbs.,  heaviest  part, 
15.000    lbs;     fob    Alameda:    Item    2. 

$35   per    day    engineer   and    $90   per  !  

day  mechanic:  terms  net  I  For  further  information  regardlnf 
C>"*ne-0'Fallon  Co.,  Draver.  Colo.,  Positions  listed  under  this  elassifioa- 
Item  1.  $29,295;  ship  200  days;  $39,000  j  ^'o'^-  address  Newton  D.  Cook,  Man- 
lbs.;  heaviest  part.  10,000  Ibe. ;  fob  *9er,  EnginaaHng  Sooietlar  Parwif 
Hamiltoh.  Ohio.  Item  2.  $26  per  day  "•'  Service,  57  Post  St,  San  Fmn- 
englneer  and  $25  per  day  mechanic;  ^•OOw 
terms  net  I  _. ^ 

F^iZ""*^.Tf  •^T.™'^i°'^,i  JKf  WMION  KNOmmCRS.  .tructi  ft 
Francisco,  Calif.;  Item  1,  $31,000;  mecni.  checkers,  detRii*»rs  »j^fi  ^ti. 
ship   280  days;    49.000   Iba.    heaviest    maton,    t^   mm    tV>.JL*^i  ™ 


jaonigomery    St.    s.    F..    at    $1062.80  2,  $90  p#r  day  engineer  and  $26  per    axper.  Southern  ciMo^irftaja 
(item   1.  alt   B)    submitted  only  bid 'day  medhanic ;  tenns  net  ooutnera  Califomia.  S-Mft. 


-        o-  ,***  ^t,^\?-  Jn<l^*o  Irrigation  berv-       Pelton  Water  Wheel  Co..  San  Fran-  :     STRUCTL.   DESirTMirw      TH — H 

3662     200  PoweU  St;  owner,  Ahera   *«.     H.     F.     Hammersley.     clerk     in   cisco,  Calif.  Item  1.  33.700;  no  dellv-  j  concrete  and  -t Z^    q- i-*!,:        **^«?^ 


BUILDING  PERMITS 

Granted 

8AN   FRANCISCO 


Drake;  owner  and  builder,  Harry 
M  MickeL 

ALTER  RESIDENCE,  $1000;  125 
Crescent;  owner,  S  EUirl  Brown; 
builder,  W  E  Tourielette,  1121  Ber- 
nal  Ave,  Burllngame. 

ADD  SUN  ROOM,  $1500;  1652  East- 
moor;  owner  and  builder,  Paul 
Grossman. 

ALTER  STORE,  $3500;  Park  Rd; 
owner,  J  E  Gaffey;  builder,  Man- 
grum,  Hdlbrook  ft  Elkus,  301  Gold- 
en Gate  Ave,  San  Francisco. 

APARTMENT  HOUSE,  $28,000;  Lot 
7,  Block  6,  El  Camlno  Real ;  owner, 
David     Mirlaedes;     builder,     W    A 


Mlrlaedes  ft  Son,  218  Peninsula  Ave,  |  June  20,   1946—1938-40  Ocean  Ave. 


Menlo  Park  Villa  Lots.  Andrew  J 

Gawley  to  Gawley  ft  Deuprey 

June  13,  1946 

June  19, 1946— Lot  13,  Block  11,  Bur- 
llngame. John  H  Wilkinson  to  G 
W  Williams  Co June  18,  1946 

June  19,  1946— Lou  9  and  11,  Block 
56,  Belle  Haven  Subdivision  No  2. 
Ray  Bechtel  to  self June  18.  1946 


Item  2,  $29  per  day  engineer  and  $25 
per  day  mechanic;  terms  net 

Newport      News      Shipbuilding     ft 
southeast  of  Lakeport,  Lake  County.    Drydock    Co.,    Newport    News.    V«>. 

{Item    1,   $36,960;   ship   280   days;    46.- 

42; 000    lbs.,    heaviest    part,    13.000    lbs.; 

I  fob.   Newport  News.  Item  2,  $35  per 


KNGINEKRS.  civil,  mechL.  struct!. 
architL   and   elec.,   exper.   requd.,  for 

SAN   FRANCISCO.-Hillhouse   Of- ! day  englm'eer  and  $30  pe7diy'"me^:    ^jUSL'^un  tV^  ^a    i^iT^^?^' 
:e   SuDDly   Co..   7   Front   St.    s    ir     .no-    t»^«   «.♦  iirlr."^"?i°  tT?°  mo.  Single  status 


6/21/46 

CONTRACT  AWARDED 


JUNE  20,  1946 


San  Mateo. 
APARTMENT  HOUSE,  $28,000;  Lot 
6,  Blocli  6,  El  Camino  Real;  owner, 
David  Mirlaedes;  builder,  W  A 
Mlrlaides  ft  Son,  218  Peninsula  Ave, 
San  Mateo. 


Chas  M   StelUng  as   to   improve- 
ments on  property. 


LiNsFBed 


SANTA   CL^RA   COUNTY 


ALAMEDA  COUNTY 


Bros;  contractor,  Clmino  Electric;  c***'^^*.  647  Phelan  Bldg..  San  Fran- 
alterations.  Cisco  June  18,  under  Inv.  10-46  for 
8663  196  Monteomery;  owner.  Owl  [water  pipe  and  fittings,  fob  Big  Val- 
Drug ;  contractor,  Cimlno  Electric ;  1  l«y  Indian  ReservaUon.  located  at 
outlet;   2  plugs.                                          Clear  Lake,  approximately  four  milea 

3664  1042  Poik  St;  owner,  J  ft  D 
Grocery;  contractor,  W  H  Kirsten; 
motors. 

3665  1407  9th  Ave;  owner,  Par- 
nassus Hall  Assn;  contractor,  W  H 
Kirsten;   

3666  249  9th  St;  owner,  F  Meyer; 
contractor.  W  H  Kirsten;  1  outlet;  1 
switch  ;  service ;  motors. 

3667  1705  Mission ;  owner,  Mission ;   _,  ,.       _ 
contractor.     MacCabe    Electric     co;  1*^°"*^®  ^*P*^ 
service.  j  *~ 

3668  480    Columbus    Ave;    owner,  j 5/2 1/46  *»,,^„^_,^ 
Buon     Gusto;     contractor.     Century 'CONTRACT    AWARDED  16/21/46 
Electric:    alterations.                                  I     SAN   raANCISCO.  A.   B.    Louder- '  BIDS  OH»ENEO 

3660 
cific  Gas   &  Electric  Co;   contractor. 


Cisco,  v^iii.  iiem  i.  «,<w;  no  aeuv-  concrete  and  steel  SaUrv  »rJ«r  a., 
ery  days  given;  40,000  lbs.,  heaviest  Francisco  S -959  ^^  *^  ®" 
part   12,800  lbs.;   fob  San   Francisco.] '. 

8TRUCT1*  DESIGNER,  exper.  on 
steel  and  concrete  plant  conatructim 
plans.  Salary  open.  Baat  Bay.  8-857. 


fice  Supply  Co..  7  Front  St.  S.  F., 
awaMed  contract  by  Purchaser  of 
Supplies.    270    City    Hall,    under    Bid 


anic ;    tet-ms   net 

Allis-Chalmers    Mfg.    Co..    Milwau- 
kee.   Wi«.    Item    1,    $47,400:    ship    280 


only.  West  Pacific.  8-922. 


No.  3560  for  furnishing  and  delivering  ^days;  OOjOOO  lbs.,  heaviest  part.  17.000 
17  legal  size  steel  filing  cabinets  for  ;  Iba ;    fob   W.    Allis.    Item    2.    $38    j>er 


day  engineer  and  $30  per  day  mech- 
'anic;  teitms  net 


TRANSITMAN.  exper.  on   subdivi- 
sion work.  $300  mo.  Peninsula.  S-96& 


421 


4  S 


OFFICE  ENGINEER,  exper  on 
subdivision  worts.  $SS0-$400  mo.  Marin 
County.  S-960. 


268Mr;keTst;    owner.    Pa- If^^K^  ^^^^t'  ^-  ^-  ^J^^'-ded  con-;     sXn   FRANCISCO.-The  following  st^Uo^'^pe^'^S^iii?  !^"whS?; 

tract   by   Purchaser  of   Supplies,   270    submitted   bids  June  19  to  the  State  |  ^n^r^  "n/^v!*.*!    .^^  i-_  1.?^* 


'  Recorded 


Amount 


GARAGE  and  SHOWROOM,  $19,365;  |  June  19,  1946— Ptn  Lot  5,  Map  Mc- 


San  Jose  Ave  and  Roberts,  Los 
Gatos;  owner.  Fox  Motors,  prem; 
builder,  J  C  Monk  &  Son. 
BARN,  $4000;  Berryessa  Rd;  owner, 
Kauffman  Co.,  prem;  builder,  J  W 
Gresham. 
DWELLING   (1 -story,  frame)    J5600      DWELLING,    $6000;     Lot    135,    Glon 


Klnnon   &  Gohrman   Tract,  Oak 
land.   California  Construction  Co 
vs  J  M  Gizdlck,  Spirod  and  Kath- 
eren  Vlahandreas  $793.30 


W  Gillette  250  S  McKinley;  owner. 
Joe  Pogline;  builder.  Modem  Home 
Builders.  4103  24th  St 

ALTERATIONS  (install  new  doors 
at  entrance  of  bakery,  interior  par- 
titions, etc).  $940;  1938  Ocean  Ave; 
owner,  Jack  Kazel;  builder.  Shu- 
mate &  Schilling.  2448  Clement  St 

ALTERATIONS  (remove  floor  Joists 
and  girders  in  building  and  fill  and 
install  cement  floors),  $4800;  201 
Embarcadero ;  o'WTier,  American 
Trust  Co.  agents:  builder,  L  A  Hln- 
son,  756  4th  Ave. 

DWELLING    (1 -story,   frame),   $9000 


Ave;  owner,  Wiens  &  Berg,  355  N 

15th  St,  San  Jose. 
DWELLING,  $7000;   Lot   3,   S   White 

Rd ;  owner  and  builder,  N  M  Stacy, 

5106  Alum  Rock,  San  Jose. 
DWELLING,   $9000;    N   Harrison    St, 


Plumbing  Permits 


OAKLAND 


1818  Broadway ;  owner. 


Stone-Ryals  Elec  ft  Mfg; 

3670  Post  and  Stockton;  owner. 
Lawrence  Stylist;  contractor,  Stone- 
Ryals;   9  outlets;    13  plugs. 

3671  70  Berry  St;  owner,  Foil 
Manufacturers ;  contractor,  Kuchel  ft 
Sievers;  motors. 

3672  661  Howard;  owner,  Rotary 
Colorprint;  contractor.  Atlas  Elec  & 
Eng;  

3673  870  Brannan;  owner,  Rotary 
Colorprint;  contractor.  Atlas  Elec  & 

j  Eng  Co ;. 

i      3674    26th  and  Valencia  Sts  ;  owner, 
i  McCullouch    &   Wallace;    contractor, 

I  Atlas  Elec  &  Eng  Co ;   

I     3675     36   Battery-   St;   owner,  Com- 
mercial   Center   Garage;    coniiractor, 

Atlas  Elec  &  Eng  Co ;  _ _ 

3676     239  Geary ;   owner,  E  A  Cor- 

J  deal-    "6ly>    Ii^c;    contractor.   Atlas    Elec   & 

Eng  Co ; 


aty    Hall,    under    Bid    No?  "3566   for  !  Division  of  Highways.  J.  H.  Skeggs.   oSS*^  si^'^^^V^^Tq  e^,*™   ^*^^^ 
furnishing  and  deUvering  one  com-  i  district  engineer.  2001  Van  Neea  Ave.,   ^^*^-  ^"  '^^nc***-  S-9U. 


plete  loud  speaker  system  for  S.   F. 
Police  Pistol   Range. 


6/21/46 

NOTICE   OF   SALE 
OAKLAND.    Alameda   Co.,   Calif.— 


San   Francisco,   for   rental   of   one  or 
more  not  less  than  105  cu.  ft.  capa- 
city portable  air  compressor,  gasoline 
,  engine  driven,  for  approximately  eight 
*  2  j  months'  use  in  District  IV : 

Western    Machinery    Co.,    (1)    $140 


JR  ENGR  for  tlhaekeeper  on  con- 
struction Job.  $200  mo.  to  start  East 
Bay.  S-954. 


CHBMIST-ASSAYER,  30-40,  single, 
set  up  lab.  and  run  phosphates.  MOO 
mo.  aJid   bd.   West   Pacific.  S-953. 


^         .    ,,  J  u.   .,j         T   »»  1®^'  J  Tancredy;  1  fixture 

St?!"!^  5  w "l^^rJlnt^n  A^if  ^!f^«l^  '  ^809  Redwood  Rd;  owner.  Reinhart;  j  3677  935  Folsom  St;  owner.  Hotel 
Bahl,  48  W  Campbell  Ave,  Camp-  ,  dealer,  J  Freitas ;  5  fixtures ;  3  gas  Owners'  Laundry  Co ;  contractor,  At- 
"^^^-  I  outlets.  '  i  las  Elec  &  Eng  Co ;  

DWELLING,  $8500;  southwest  cor-  j  ^^^  ^J^^^  ^^^  owner.  Miller-  deal-  1  3678  2051  Divisadero;  owner,  W  H 
ner  Bascom ,  ownera^  Mr  and  Mrs'  ^  ^  Nelson;  2  fixtures;  '4  gas  '  Schulke;  contractor.  G  H  Armstrong; 
Sal  Russo ;  builder,  F  W  Dempsey.  I  outlets  4  plugs 

DWELLING,  $9500;  Lot  6,  Knoll  Dr;  '  4333  betroit;  owner,  Roland;  dealer,  i  3679  54  Belden  St;  owner,  General 
owner  and  builder,  J  L  McGinnis,  ,     ^^  Roland  •  20  water  outlets  Business  Machine  Co ;   contractor,  G 

866  Dwight  Ave,  Sunnyvale.  j     544  g^^j^  g^ .  q^^^^j.  Mallorv'   dealer  '  H  Armstrong ;  alterations. 

S  Lawton  82.6  E  30th  Ave;  owner.  |  DWELLING,  $7000;    Lot   18,   Alexan-  ;  j  ^ancredv     2  sas  outlets  '  ■ 

A^WQ..H...,„.„K -.  .-..1     der    Ave;    owner^    Sekly    Terrace;,     440  Ashton ;  owner.  Chapman ;  deal- I  

builder,  Undeen  &  Garcia.  '   _    Marsonv  ^l  fixturAs  

DWELLING.  $7000;   Lot  19,  Alexan    '■^'^'  ^^"°">  •  3  fixtures. 


ARCHTL.    DRAFTSMAN,    good   on 
w«.x^wvi^i./,    A.aineua   v.o.,    ^..aiu.— ! ^,.  ,„„„»>,     r9i    «an    r<t\   tua    (*^  tuf,    *^*^"^    f^*"    ^l^g.    contractor    Salary 
Until  July   10.   2   P.   M,  bld^   will   be  ^f  ^^bid  '  (6?  $2^  "(7)  $7*^4)  Ji  ^)    ^^f^^^SanMateoCounty.  S-905. 
received   by    the    State    Division    of  ;,?«  ~ 

SI^^'^H^H^'    "°r;'"^    Si   ^^'    ?"°-        G«orge    M.    Philpotts.    1)    $110.    2) 
cipal  bridge  engineer,  San  Francisco-  IjaoS)   S25    (4)   125    (5)  S30    (6)   $15 

Sfd^'e'^^n  ^laL^lfa^lanH^r^r^*"?  1?^'-  bS''(8*  no^bld  '(9)1^:  ^  '* 

S  niJ  ILn^'  St^L,    .«:,  ^°'  ff  u       Harold  I.  Sanders.  (1)  $100.  (2)  $25. 
mat^Ss  ^      ^  8^"ch|(3)   $25.   <4)   $25,   (5)   $25.    (6)    $20.    (7) 

I     Prospective     bidders    may     inspect  j  *\^*J,*?l^i^  ??„     (1>    S104   nlus   $25 

St^r^^hrVlSrU'   *'^  -^ove    ,,^„t;„tentnfr'(2?;3?'S!uri?.  ^ 
office.  Phone  HIgate  7840.  '  p,^^   ^     ^^^  ^35   p,^g   ^     ^5,    ,35 

I  plus  $5,    (6)   $35  plus  $5,    (7)   $6  plus 
.  ,  '$2,  (8)  $1.50  plus  $2.50,   (9)  $5  plus  $2. 
*  ^'      Buren   Equipment,   $35   each   pave- 
ORANGE  COVE.  Fresno  Co.,  Calif.  J™^"*  bretaker  and  Jackhammer. 
—Until  June  28,  2  P.  M.,  bids  will  be  j  I 

received  b  ythe  U.  S.  Bureau  of  Rec-  i  ^ -„, ,.-     ! 
lamation,  Denver  2,  Colo.,  under  Inv.  \,itL,a,nneae. 
A148,789-A,    for   furnishing    concrete  \b,^l^rrf;  en AK^ 
reinforcement     bars,    f.o.b.     shipping  1  i,"i:^^.^XTo„i^ 


Arthur  Stadt;  plans  by  owner;  day 

work. 
ALTERATIONS    (doors    to    garage). 

$2000;  1650  Jackson  St;  owner,  H  Q 

Joucken;  builder.  Joseph  L  Barnes, 

7f>0  Folsom  St 
SHOP     (1-story,     frame),     $5500;    W 

Loomis     227     N     Oakdale;     owner, 

Colan  Heating  &  Sheet  Metal  Co; 

builder,  Roy  A  Helgesson,  20  Upper 
'    Terrace;  engineer.  John  T  Jent,  468 

Bellevue  Ave.  Daly  City. 
REMODEL    (store   "front   and   stucco 

front   of   building),   $930;   3977  17th 

St:    owner,    J    J  Hayden;    builder. 

W  F  &  W  B  Demarais,  732  Page  St. 


6/21/46 

BIOS  WANTED 


4  3 


MECHL  DESIGNER,  exper  on  au- 
tomatic machinery,  for  development 
worii.  Salary  open.  San  Francisco. 
8-878. 

ENGINEERS,  exper.  on  any  phase 
of  construction  design  or  drafting  for 
engrg.  field  office.  $400-$800  mo..  12- 
month  contract  renewable.  West  Pa- 
cific S-924. 


ASST.  OFFICE  ENGR,  civil  prac- 
tice. Also  exper.  chief  of  party.  $250- 
$300   mo.    Northern    California.    S-948. 


OAKLAND 


point    and/or    Orange    Cove.  ^^ilSt  !  STOCKTON,   San  Joaquin  Co.,  ^ 
Division.  Central  Valley  Project  l^g^ri^T^- 

Owner — ^Jureau  of  Yards  and  Docks, 
i      Navv   ll)ept,  Washington,  D.  C. 
JLow   Bidder— Star   Iron   &  Steel   Co.. 
4  2       435  E.  1 1th  St,  Tacoma,  $130,000. 

Washirlgton    Iron    Works,    Seattle, 


Specifications   obtainable  from   the 
above  office. 


MECHL  DESIGNER,  exper  on  ma- 
terial handling,  for  plant  layout  and 
details.  $400  mo.  East  Bay.  S-876. 


„  ,  ,  _      ,  400  Jackson;  owner,  ;  dealer. 

K^  M.  ^''t;   .."'"'"^J'  r-^^^^  ^"^  •  i  Marsony ;  23  fixtures.  ! ;  6/21/46 

*TJi^*ioAa^V-^t^o°.,nS*''''T!f  ,,  ^'      10453  San  Leandro;   owner,  McCul-  !      38307  3701  E  14th  St;  owner,  YWCA;  1  CONTRACT   AWARDED 

A^tn^KAHO^b,    $iuuo;    Maude    ana  ijougj^.  (jgaier,  Marsony;  7  fixtures,      .contractor,  Electrical  Products  Corp;j     CENTRAL     VALLEY     PROJECT    at  $147,000,  submitted  second  low  bid. 

?^K«^T5[,^artV''^;«Zor  '     2663     Fisher    Ave;     owner,     Kroll ;    sign.  I Callfomia.-Permanente  Cement  Co.!  ,  ' , 

John  Duarte,  premises.  ! iealer.  Finzel ;  5  f ixtures ;  3  gas  out-  I      ^8308    3285  E  14th  St;  owner.  Peer-    1924    Broadway,    Oakland,    at  $1  700  -  ^ 

'  ileta.  ;iess     Stages;     contractor,    Electrical  j 529.36,  awarded   contract   by   Bureau  ^^^l 746 


4  3 


MECHL  ENGR.  exper  on  plumb- 
ing, H.  &  V.  and  power  plants.  Salary 
open.  San  Francisco.  S-914. 


SAN  CARLOS 
DWELLING,     $10,000 ;     782 


FRESNO 


DWELLING  AND    GARAGE,    $7600; 

2335     Cornell;     owner,     Delbert     W 

Hostetler;    builder.    Premier   Home 

builders. 
DWELLING   AND   GARAGE.    $7000; 

3262   Montecito;   owner,   Geo  Perch. 
DWELLING   AND   GARAGE,   $6500; 

324  S  Sierra ;  owner,  M  C  McClung ; 

builder.  Yager  &  Yager 
DWELLING    AND  GARAGE,    $6000: 

3405  Olive;  owner.  Harry  G  Fisher. 
DWELLINGS    AND    GARAGES    (2), 

$4000  each;  3503-3511  Piatt;  owner. 

Jack  Kruzie. 
DWELLING   AND  GARAGE,   $3200; 

2405  Brown ;   owner,  J  M  Christen- 

sen. 
ALTER  GARAGE,  $2500 ;  310  Hawes  ; 

owner,  Nick  De  Lidda. 
ADD     TO     BUILDING,     $1000;     1516 

Merced;    owner,    Johnny's    Poultry 

Market. 
SERVICE      STATION,      $1000;      902 

Blackstone;    owner.    Dale   Graham. 


PALO  ALTO 

RESIDENCE  AND  GARAGE,  $17,- 
500;  2071  Mlddlefleld  Rd ;  owner, 
I  M  Peckham,  San  Francisco;  build- 
er,   A    C    Heald,  303    Laurel    Ave; 

.  plans  by  W  L  Heald.  347  Marmona. 

ALTER  RESIDENCE.  $500;  1390 
Cowper  St ;  owner  and  builder.  H  J 
Dillingham.  1016  Howard  Ave. 

ALTER      RESIDENCE.      $1000;      271 
Seale  Ave;  owners,  A  F  and  M  W  [ 
Gleim,  premises;  builder,  G  R  Gib- 
son. 116  Santa  Rita  Ave. 


,     8933  West  B  St;  owner,  Whiteside;  j  Products  Corp;  sign.  Lf  Reclamation.  Denver.  Colo.,   under    "-OW   BIODERS 

dealer,  Finzel;  5  fixtures;  4  gas  out-        38309     821    Longridge    Rd;    owner,    inv.  A-48,779-A  for  fumishine  460  000    BRIDGE|CRANES 

ilets.  JDaugherty :  contractor.  L  R  Wallace  kbi^.    of    modified   poSni^cement  .  INYOKE^N    Kern  Co.,  Calif.   Naval 

Oranee  '     "^^^    ^^    ^*=    **''"«'''    ^   Robinson ;' Jr ;  9  fixtures.  f.o.b.    shipping    point    and/or   Friant,  ^„  ^""^"f "f®  ^^*,''°""  ^       i-.f...    ovr    i 

Brittan   Acres-   owner  and  Sir  !  ^^^'•''•'  ^  Brunno;  2  fixtures.  |      38310     4032  Lakeshore  Ave;  owner,    oakhurstOrlnge    Cove,    Seaville    o^  ;Tv.o    floj.r-controlled     ^'ef'"'^     over- 

?  pSpJnnta  buimer,  j     ^^^  Longridge;  owner,  Sorisio;  deal-  I  Gorrill ;  contractor,  L  R  Wallace  Jr;  jwoodlake,  Calif  ^^^^  ^'i^'^^*  cranes;  Spec.  17755. 

*  JT,  T  TTjr   sinnnn-  im2  rordiiiPr«B  '^'■'  ^  Smith;   5  fixtures.  12  outlets;  2  fixtures;  alterations. 

DWELLING,  $10,0W    1512  Cordilleras,,     ^^  ^^j^^,   ^^g.   ^^^^^    ^   Berger;        38303     621-23  Poirier;    owner,    J    F 
uaKs      owner,    1    u    ioies,  i^jg^ier,  E  J  Hoerst;  5  fixtures.  Whalen;  contractor.  Paramount  Elec- 

tor, J   t.  t'eterson.  i     g^g  ^g^j^  g^ .  owner,  Zenith  Packing    trie ;  14  outlets ;  10  switches ;  14  fix- 

tures ;  22  plugs. 


Classified  Advertising 


43— 


White 

contractor, 
DWELLING,  $7000;  2101  Brittan  Ave,  '  ^^deL'er  "h  Trvl"r  T^xtureT 

Oak  Park;  owner  and  builder  Ward.;     ^^^g   ^^^j^.    ^^^^^'   dealer.  I      38304      lOth    and    Washington    Sts;  I 

T^^I^T  rVTs^A      VL^*"'  ?^i^     M«^.-rH    Geo  Campbell;  2  gas  outlets.  owner.     Swan's     Market;    contractor,  ! 

^^P^^^U   ',        •  .»?  M^      i     122150th    Ave;    Tambolos;    dealer,  ' Electrical  Products  Corp ;  sign,  16/21/46 

Blvd,  Oak  Park;  owner  and  builder,   q^^  Campbell;  10  water  outlets.  !     38305     2047  San  Pablo;   owner.  Pa-  I  BIDS  WANTED 


MACHINERY  AND 
EQUIPMENT 


Owner— I^ufeau  of  Yards  and  Docks,  {  HELP    WANTED 

Navy  Ij>ept..  Washington.  D.  C.  |  ■  -  .m.»  .—    .  ..^^   .,    .. 

Low   Bid<tier— Moffett   Manufacturing       ESTIMATOR,    permanent    position 
Co..  Box  54.  Albany.  (1)  $17,050.  |  with  pipeline  contractor.  Engineering 


P  Croletta. 


9641    Coral    Rd ;    owner.    M   Hobbs;    cific    Greyhound    Lines;    contractor.;     SISKIYOU   COUNTY.   Calif.— Until    Cisco,  (1)  $21,324.  (2)  $720,  (3)  $25. 


Two    lolvv    bids    submitted    June    20    background  experience  In  purchasing 
were:                                                                    desirable.  Reply   Box   6186,  c/o   Daily 
—         Moffett  Manufacturing  Co..  Albany.  (Pacific  Builder. 
4  3'(1»  $17.<:K»^,  (2)  $275,   (3)  $20.                       j                                          </18-19-2t-21-M/4< 
I     Cyclops    Iron    Works,     San    Fran-  | 


DWELLING,  $8000,  ^18  Liberia  Ave,  .^^^j       ^^^  Campbell;  1  fixture.  'Electrical  Products  Corp;  sign.  jJune  25,  2  P.  M.,  bids  will  be  received 


White    Oaks;    owner    and    builder, 
John  Krlstjanson. 
DWELLING,  $8000;   1341  Cordilleras, 
Oak  Park ;  owner  and  builder,  K  W 
Merrill 


1525  105th  Ave;  owner,  Levoy;  deal- '     38306    1829  73rd  Ave;  owner.  Field  ; by  the  State  Division   of  Highways,  6/21/46 

er,  Geo  Campbell;  1  fixture.  jElectric     Co;     contractor.     Electrical  jF.    W.    Haselwood.    district  engineer,  BIDS  OPENED 

1933  Melvin  Rd ;  owner.  Casqueiro;  1  Products  Corp;  sign.  {1657  Riverside  Dr.,  Redding,  for  rental  BRIDGE  CRANES 

dealer,  Wm  Souza;  6  fixtures;  2  gas  |     38311    576  Wesley;  owner,  McQuaid;  lof  two  dump  trucks,  214-cu.  yd.  capa-  SAN  FRANCISCO,  Calif 

outlets.  I  contractor,  L  R  Wallace  Jr ;  1  outlet ;  I  city,   for  approximately  60  days'  use  Bridge  crWies ;  NOy  13359. 


j  EXPERIENCEID  REINFORCING 
1  STEEL  DETAILEIR,  good  salary  and 
4  3  excellent  working  conditloas.  Well- 
'established  firm.  Reply  Box  618.  c/a 
'Dally  Pacific  Builder. 

June  17-18-l*-a0-21 


DWELLING,    56000;    1324    Woodland  j     ^g^^  beerwood  Ave;  owner,  Llnsen-  !  1  fixture;  3  plugs. 


Ave ;  owner  and  builder,  H  F  Hauck 


{in  Siskiyou  County. 


T^T,rc.T  T  TTVT.-.      .inArtA       MiAfi     A  i  mcyer ;    dealer,    G    Linsenmeyer;    26  i     38312     4611   Allendale  Ave;    owner,;     Specifications   obtainable   from   the 

DWELLING,     $10,000;     ibiv     Arroyo   .^^^^^  fixtures.  'Smith;  contractor,  James  Anderson ;  | above  office. 

Ave;    owner    and    builder,    Charles.     1924  Adeline  St ;  owner,  C  Lomax ;' outlets ;     switches;     fixtures;     plugs; 


Lane. 


4  3 


Owner — Bureau  of  Yards  and  Docks, 

Navy  Dept,  Washington,  D.  C. 
Low  Bidder— Star  Iron   &   Steel   Co., 

435   E     llth   St.,  Tacoma   2,   Wash., 

$326,000.1 

Three  lt)w  bids   submitted   June   20 


^^.^■.  ^  ^-^^^     -o/wvo,     ^ooo    /-.J        o*  .dealer.    Cleaners'    Exchange;    2    gas    saw  service.  j  6/21/46 

DWELLING,    $8000;    1333    Cedar    St,  ,  ^^^^jg^^  «    '  «       ,      383^3      ^g^^    Allendale    Ave;   owner,    BIDS   OPENED 

Oak     I^rk ;     owner     and     builder,  j     2792  Cypress ;   owner.   Moor  Equip-    George   B   Smith ;   contractor.   James  |     STOCKTON,  San  Joaquin  Co.,  Calif.  '  were : 

Frank  Humdahl.  1  ment Co ;  dealer.  C  Knight ;  5  fixtures.    Anderson ;     outlets;     switches;     fix- J —The  following  submitted  bids  June  1     Star  Iron  &  Steel  Co.,  Tacoma,  (1) 

QUONSET    HUTS     (2),    and     frame;     gjg  Athens  Ave;   owner,  McCland;  itures;  plugs.  jS  to  the  State  Division  of  Highways,  ' $326,000.  <2>   $173,000,   (3)   $181,000.   (4) 

office    building).    $13,000;     Moseiey  j ^j^^^j^j.  j  ^  Evans;  5  fixtures.  '      38314    6uu  Alvarado;  owner,  Dr  A  J  jP.  O.  Harding,  district  engineer,  1200   $161,000,  (5)  no  bid,  (6)  no  bid.  (7)  no 

Acreage  on  Old  County  Rd;  owner,       ^^^^  Clemens  St;  owner.  C  Calvin;  'Hunnlcutt;  contractor,  Scott-Buttner  I N.  Center  St.,  Stockton  9,  for  rental    bid,  (8»  no  bid. 

A  C  Carlton;  contractor,  E  J  Gas- j  ^gj^j^^.    ,p    Donaldson;  21    water   fix-  'Electric;  service.  I  of  (1)  one  or  more  pressure  spraying       Washington    Iron     Works.    Seattle, 

perettL  jturee.  |      38315      NW   comer   16th    and    Tele-;oil   distributors   of   2000-gallon    capa-    Wash.,    (1)    $398,700.    (2)    $198,000,    (3) 

DWELLING.    $8000;    m4    Birch    St;,     ^825  Telegraph  Ave ;  owner,  AWAS ;' graph ;    owner.   Dr  M   A  Buno;   con- (city,  (2)  one  or  more  oil  booster  tank    $213,000,   (4)   $192,400,    (5)   no  bid,    (6)  |     GRADUATE    CIVIL    ENQINIER, 

owner  and  builder.  Barton  Co,  50*  j  dealer,  E  aton ;  1  gas  outlet.  '  tractor,     Scott-Buttner     Electric;     9,  trucks    of    2000-gallon    capacity    and    no  bid,  (7)  no  bid.  (8)  no  bid.  j2^  years' experience  on  road  btriidlng. 

Vista,  San  Carlos.  .  ,«  '     5414  Telegraph  Ave;  owner,  Blum-  'plugs.  (  (S)  one  or  more  semi-trailer  oil  trans-  ;     Colby  Steel  &  Engineering  Co..  Ta-    desires  position  with  general  oootrac- 

DWELLINGSJ7),  $7000  each;  Lot  16,  Igj.^.    dealer,    J    Pierce;    6   fixtures;    4)      38316      N    comer    17th    St    between    port  unks  of  3000 -gallon  capacity,  for    coma.   Wash.,    (1)    $411,841.    (2)    $196.-1  tor    or    consulting    engineer.    Can    be 


CONSTRUCTION  SUPT.— Gradu- 
ate Civil  Engineer  experienced  ia 
road  building,  dirt  moving  and  lay- 
out work  for  paving  and  general  eoo- 
struction  around  Bay  Area.  Reply 
Box   6196.   c/o  Dally  Pacific  Builder. 

tf 

BUILDING  CONSTR  SUPT.  llMly 
ORuway    3660.  (tf> 

POSmON   WANTED 


Lot  15,  Lot  6,  Lot  7,  Lot  14,  Lot  13,  , 


gas  outlets 


San     Pablo    and    Telegraph ;     owner,  ,  use  in  District  X : 


Lot  12,   Block  4,  Garden   Terraces;!     ^^qq   j^^^^   ^^g.    owner.    Bucking,  1  Hanll  nParking  Lot ;  contractor,  Fos- 1     D.  Strong,  Lockeford,  $5,  $5.50  over- ,  531,     (6)     $194,338, 
nvi-ner  ajid   builder.  Herman  Cnris- '. j__.-_    -w  -m «  «._i *i«       >   ■»»■.-! _... ^i '  *i.«o     /^r.^    e  »..,i<r>>^o>    Ai^^^t    *.».<.*;»_' sn^^  i>o<> 


493.  (3>  $215,348,  (4)  $208,838,  (5)  $407.-  jadapted  to  any  phase  civil 


owner  and  builder,  Herman  Chris 
tensen.  1399  21st  Ave,  San  Fran 
Cisco. 


NOTICE  OF  CESSATION 

SAN   MATEO  COUNTY 


OAKLAND 


ALTER  AND  REPAIR,  $600;  765 
lydia  St;  owner  and  builder,  E  L 
Green,  premises. 

DWELLING  (1-story,  5-room),  $5000; 
2118  Baxter  St ;  owner  and  builder, 
E  V  Green,  2133  Baxter  St. 

DWELLING  (1-story.  4-room).  $4000; 
1444  77th  Ave;  owner,  Alameda 
Homes  Co,  5909  E  14th  St ;  builder, 
J  E  Kenney,  5909  E  14th  St 

DWELLING  (1-story,  4-room),  $7000: 
5320  Calaveras  Ave;  owner,  B  C 
Hllllard;  builder,  Larson  &  Smock, 
19  Rio  Vista  Ave. 

DWELLING  1 1-story,  4-room),  $7000; 
5328  Calaveras  Ave;  owner  and 
builder,  Larson  &  Smock,  19  Rio 
Vista  Ave. 

DWELLING  (1-story.  4-room).  $6000; 
4101  Beimer  Ave;  owner  and  build- 
er. A  R  Lapham  &  Son.  4144  Cool- 
Idge  Ave. 

DWELLING  (1-story,  4-room,  con- 
crete). $5250;  4821  Tompkins  Ave; 
owner  and  builder,  Emll  L  Whitney, 
532  15th  St. 

ELECTRIC  SIGN.  $750;  607  E  8th  St; 
owner.  Al  Nift,  premises;  builder. 
Ace  Electric  Sign  Co,  1219  13th  Ave. 


ham ;  dealer,  J  Pierce ;  3  fixtures.         '  i  ter  &  Kleiser ;  alterations.  .time    (one    6-cylinder    diesel    tractor  '  $206,683 

I     5505    Foothill    Blvd;    owner,    Goba;  j     38317     306  12th  St;  owner.   Laugh- 'with  2600-gallon  Insulated  tank).  • 

dealer.  R  Bonnetti;  3  fixtures;  3  gas    ton  &  Williams  Print  Shop;  contrac-  '     George  French  Jr.,  Stockton,  $4.50,  6/21/46       ,  ••4  3 

outlets.  ;tor.  Fluoro  Electric;  fixtures.  i$5.24  (2000-ganon  insulated  tank  with  1  BIDS  WANTED 

801  98th  Ave ;  owner,  Berber  Prod- i     38318    lOOlO  E  14th  St;  owner,  Willis  ! pump  on  truck).  MODOC     COUNTY,     Calif. —Until 

—   ucts  Co;  dealer,  J  Fazio;  12  fixtures.  JF   Lynn;    contractor,    Chas    A   Lan-  ,  ■ June  25,  2  P.  M.,  bids  will  be  received 

I     194   7th   St ;   owner,   Dr  Don   Woo ;  I  glals  Co ;  outlets ;  switches ;  fixtures ;   6/21/46  43  by   the   State   Division  of    Highways, 

„,    ,  ^ ;,! dealer,  J  Smith;  5  fixtures.  'pluga  iSIDS  WANTED  F.   W.   HAselwood,   district    engineer. 

Recorded  Work  Ceased  ,     500  Union  St;  owner,  J  Lewis;  deal- '     38319    278  Jayne  Ave;  owner,  J  M  '     CENTRAL     VALLEY     PROJECTT.  1657  Rlvertside  Dr.,  Redding,  for  rental 

June  19,  1946— Lots  14  and  15,  Block      ,^^   j  gmith  ;  5  fixtures.  Icales;    contractor.   Paramount   Elec-  .  Calif  .—Until  July  17,  2  p.  m..  bids  will  of  one  to  two  flatrack  trucks,  l^-ton 

1,  Dumbarton  Acres.  Carl   I  SJo-      |     2020    14th    Ave;    owner.    F    Leang;itric:   switches-    fixtures;    alterations,   be  received  by  the  U.   S.   Bureau  of  capacity,  ior  approximately  6  months' j 

berg,  et  al,  to  Sjoberg  &Sjoberg^.^      ;  ^jgg^jgj.   J  gjjji^jj .  2  fixtures.  1     33320  3933  Telegraph ;  owner,  Gtoodie   Reclamation.     Denver.     Colo.,     under  work  in  Modoc  County. 

454   Crescent   St;   owner,   R  Drom-  <  Restaurant;    contractor,    Paramunot  | Spec.   1387  for  furnishing  and   deliv-        Specifications  obtainable   from   the 

mage;  dealer,  E  Lawless;  3  fixtures.  JElectric;  3  motors.  ;ering  fob  cars  at  the  shipping  point  above  office. 


(7)     $213,193,     (8)  jing.  Reply  Box  61 7A,  c/o  Daily  Paclfia 
Builder. 


JR  CIVIL  ENGINEER.  U.  C.  gimd- 
uate,  1943;  VETERAN  U.  &  MAVY. 
ELECTRONICS  OFFICEIR,  niaiiis 
position  with  San  Francisao  Con- 
struction or  Design  Firm.  Refilpr  Box 
617.  c/o  Daily  Pacific  Builder. 

Jane  17-lli-Ift-a9-21 


May  13,  1946 


Compktion  Notices 


SAN    FRANCISCO  COUNTY 


jOVERHEAD  DOOR  CO. 

I  Phofw  Olympic  631 2 

9420  San   Pablo  Ave,  OAKLAND 

Phone  JUniper  4-7897 
6711  Mlarton,  SAN  FRANCIICO 


ALAMEDA  COUNTY 


684  Walla  Vista;  owner,  Hassett;  I  38321  2124  102nd  Ave;  owner,  Tlsh-  or  fob  cars  at  Coram,  California,  at 
dealer,  Ed  Lawless ;  2  fixtures.  er;  contractor,  Johnston  Electric;  saw  the    option    of    the    bidder,    three    8- 

I      549  36th  St ;  owner,  Surgis  ;   dealer,  !  service.  1  ^^  ^  *"<=*»  ^^^  pumps,  each  with  two 

jE   Lawless;   5  fixtures.  !     38322    3424  Market  St ;  owner.  Doe ;, 8    inch    vaned    elbows,    for    units    1. 

52  Broadway;  owner.  U  S  Shore  ' contractor,  Collins  Electric;  outlets; '2.  and  5  at  the  Shasta  Powerplant, 
i Patrol;    dealer,    J    Tancredy;    9    fix-    switches;  fixtures;  plugs.  Sf"^™^'    Valley    Project.     California. 

38323  3431  Market  St;  owner,  Mil-   The    pumps    and    elbows    will    be    in- 
ler  &  McChcsney;  contractor.  Collins  ,  stalled  by  the  Government. 
Electric;  outlets;  switches;  fixtures;  I     No  charge  for  copies  of  the  speci- 
plugs;  service.  ^1^^'°"^.  ^   prospective   bidders;    to 

38324  296C1-62-64  Georgia  St;  own-   others    $1.00.    not    retumabla 
er.   M   V    Bragg;  co^^'^ac^'""' .  <^°"^*  : ft/o, ,.« 
Electric;  outlets;  switches;  '^^""^^bids    OPENED 

^'sSs  9428  Sunnyside;  owner.  Fish-  j  CENTRAL  VALLEY  PROJECT.- 
er;  contractor.  Johnston  Electric;  following  submitted  bids  June  14  to 
outlets;  switch^;  fixtures;  plugs.        jjhe    U.    S.    Bureau    of    Reclamation, 

38326  7701  E  14th  St;  owner,  Mc-  Denver  under  Spec.  1345  for  fumish- 
A^ms;  contmctor,  Johnston  Elec- ,»«?  *nd  delivering  fob  cars  at  ^ip- 
tric  Co  •  outlet  •  switches  •  fixtures ;  '•  P'^K  Po«"t  or  fob  cars  at  Redding, 
nhiM        °"^'®"'  s*"*^°®"'  *""  at  the  option  of  the  bidder,  fabricated 

P    *^*  ;  material  for  one  15000-gal.  and  fabri- 

;cated    material    for   one    50,000-    gal. 
I  welded  steel  water  storage  tank,  for 
Keswick   Power   Plant,   Central  Val- 
ley ProJecL 
Omaha  Steel  Works,  Omaha,  Nebr., 
STRUCTURAL  and  MECHANICAL    item    1.    $1,145;     10,993    lbs.     Item    2, 

$2269:   18,744  lbs.;   ship  150  days:   fob 


-#■ 


ACCOMPLISHMENTS  OF 
RECLAMATION  BUREAU 


ARCH.  DESIGNER  - 
in  dealgning  Plans.  Elevatloo^  Far- 
■pectlTM,  etc..  for  oonmercial  aad 
reeldeotlal  work.  Would  like  «on«*ct 
for  part  Ume  job.  Reply  Box  «•.  e/a 
Daily  Pacific  Builder. 


[tures;  3  gas  outlets. 

I     2023  Magellan   Dr;   owner,  Patter- 

— — — t  son  ;  dealer,  R  Roeber ;  6  fixtures ;  3 

Recorded  Accepted  j  g^^  outlets. 

June  11,  1946— N  Melrose  Ave  89.164  2017   Magellan    Dr;    owner,    Patter- 

E  Lulu  Alley.  Meyer  Construction       son  ;  dealer,  R  Roeber ;  6  fixtures ;  3 

Co  to  whom  It  may  concern jgr^s  outlets. 

„ June   11,  TO^«'  -    -  -     ,- 

June  19,  1946—65  Market  St.  South - 

em  Pacific  Co  to  W  G  Thompson     1 

„ June  14,  1946  ' 

June  17,  1946—65  Spear  St.  South- 
em   Pacific  Co  to  Chas  T,   F  M 

and  James  A  Nelson  Jr  and  E  L 

Nattkemper,   doing    business    as 

James  A  Nelson  Co June  13,  1946 


Electrical  Permits 


SAN   FRANCISCO 


3647  143  2nd  St;  owner,  Geo  R 
Gehring:  contractor,  Kuchel  it  Siev- 
ers Electric;  5  outlets;  motors. 

3648  3755  Clay  St ;  owner,  Hertzka ; 
contractor,  Columbia  Electric ;  6  out- 
lets ;  6  switches ;  12  plugs. 

3649  700  Minnesota;  owner,  Demi- 


Recorded  Accepted 

June  20,  1946—^   residences   on   Lot 

1,   Block  V,   Map   Toler   Heights, 

Ookland.  A  Casqueiro  to  whom  it     I  .,.,..„,    , 

Tno»Tr..,»<x^  T..«-  tQ   iQ^R   took  Machine  Works ;  contractor,  As- 

may  concern June  19,  lW6|^^^j^^^  ^,^^  ^  ^^^,  alterations. 

MMHMHMMMMMMMMM|MMM|  I     3650-52    Vsrious  locatlons  and  own- 

jers;     contractor,     Wonderlite     Neon 
Products;  signa 

3653  1604  Geary:  owner.  One;  con- 
tractor, Charles  Yick;  10  outlets;  2 
switches ;   2  plugs ;  motors. 

3654  600  Taylor;  owner,  Bohemian 
Club;  contractor.  H  S  Tittle;  altera - 
tiona. 

3655  5617  Geary:  owneV,  J  &  C 
Martcet;  contractor,  American  Elec 
Const  Co ;  alterations. 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


STRUCTURES 

INCORPOKATCD 

220  Montgomery  St 

San  Francisco  4»  Calif. 

YUkon0407 

SACRAMENTO  OFFICE 
1014  ath  SLf— 'Phane  8ae. 


AMERICAN  DRAFTING 
SERVICE 


34S9  MISSION  STREET 
Phone  MlMMB  1087 


FOR   SALE 


Cciercfe  Cittiig 
Coapressors  Reitetf 

PORTABLE  WELDERS 
Air  Toob  of  AU  Kinds 

CIEMEITIM  CO. 

2277   JERROLD  AVENUE 
Phome  MlMion  1636  -  0755 


Flans  for  HomeSi  Altaratlens,  Eta.    Omaha:   terms  net.  Combination  bid 

|36»4,  fob  Keswick. 

California  Steel  Products  Co.,  Rich- 
mond, Calif.,  Item  1,  $1331;  13,500  lbs. 
Item  2.  $2466;  27.300  lbs.;  ship  150 
days ;  fob  Richmond ;   terms  net. 

American  Pipe  A  Steel  Corp..  Al- 
hambra.  Calif.,   Item   1,   (1380;    13.900 

lbs.  Item  2,  $2390;  26.400  lbs. ;  ship  150 

•■<Y«««k'Bno  «•_      _j  i.,..k:m  'days;  fob  Alhambra;  terms  net. 

TIMBERS.  wanboMds^  P'°"i£?'  Western  Pipe  A  Steel  Co..  of  Cali- 
inpe,  millwork,  and  other  tmiunnf  £(,rnia.  San  Francisco,  Calif.  Item  i, 
materials.  SALE  PRICES.  Large  jusos;  12,700  lbs.  Item  2,  $2612;  26,- 
■tocks  of  "hard  to  set"  items.  lao  lbs. :  ship  150  days;  fob  San  Fran- 

CLRTO^  JT^'otTRTKIW    CO     i*^I^dei*™ent°1ron  Wortui.   Oakland. 
jJr/^1^^^   ^^^^^^^J*   Vi!r*.»   Ca"'    It«"i  1-  *2713;   13,000  ll>s.   Item 

YAlepcia   4177   g.   $5706:   30,854   lbs.;    ship   150  days; 
^^■^■^^■■■■■*  1  fob   Oakland  ;    terms    net. 


2900  Third  St. 


TOP  FLIGHT  BUILDING  SPE- 
CIALTY SALESMAN  with  four 
years'  experience  in  Bay  Area 
deeire*  quality  line*  to  sell  in 
Alameda  and  Contra  Costa  Coun- 
ties. Capable  of  a  euperior  mII- 
Infl  Job,  particulaHy  in  deve»op- 
ing  the  market  for  new  products. 
References  furnished  and  asked. 
Apply  Box  619,  Dally  PadfJo 
Buildar. 


43 


6/21/46 

BIDS    OPENED  I 

CENTRAL.  VALIJrr  PROJECT.  —  i 
Following  submitted  bids  to  the  U.  j 
S.  Bureau  of  Reclamation,  Denver,  ; 
Colo.,  under  Spec.  1317  for  furnishing  j 
and  delivering  fob  cars  at  the  ship-  , 
ping  point  or  fob  cars  at  Redding.  [ 
CalLf.,  one  operating  unit  with  con 


In  44  years  of  its  existence,  the 
Bureau  of  Reclamation  has: 

Created  projects  in  the  West 
involving  an  investment,  on 
works  bailt  and  under  con- 
stmction,   of   $952,893,000; 

Constructed  60  dams,  includ- 
ing the  diree  biggest  concreU 
dams  in  the  wtwld — Grand 
Coulee  Shasta  and  Boulder 
Dams,  all  on  the  .Pacific 
Coast;  15,495  miles  of  irriga- 
cross  the  continent  6ve  tmes; 
31  hydlro-electric  plants  with 
an  installed  capacity  of  2,- 
439,300  kw,  part  <^  which  is 
being  marketed  over  2,164 
miles  of  Borean-built  trans- 
line«; 

Put  under  irrigation  an  **em- 
pirtT  of  more  than  4,000,000 
acres  of  land— an  area  larger 
than  the  sUte  of  Connecticut 
— yieMibi?  crops  valued  in  1944 
at  $41^226,000  (the  average 
crop  T^lue  on  Bureau-irrigat- 
ed 1and8  in  1944  was  $99.27 
per  acre); 

Cmurtmetion  and  ia  now  op- 
eratiuff  52  projects  Mrring  91,- 
000  family-size  farms  (nearly 
5,000.000  people  live  in  the 
areas  iMrrid  with  irrigation 
and  power  with  these  systems; 

Constiruced  and  is  operating 
purely  irrigation  feature*  cont- 
ing  more  than  $312,000,000  of 
which,  at  the  end  of  1944. 
more  than  $71,000,000  had 
been  repaid  by  water  users 
under  Reclamation  Law.  (The 
gross  value  of  crops  produc- 
ed on  these  lands  in  1944 
amounted  to  more  than  the 
of  building  the  irrigation 


CONSTRUCTION  EN( 
Full  knowledge,  astimatlng, 
vision  St  layout — General 
oonstructioD  associated  iarge«t 
panlea.  Prefer  piece  work  Ilo«r  Bas- 
is— Bx  sarvlca— Reply  Box  «M  c/o 
Daily    Pacific   Builder. 

WANTED 


ESTIMATE  from  contraotosv  for 
'  approx.  77,000  cu.  yds  excavaUing  aB4 
I  hauling;  also  ESTIMATE  for  clear- 
ling  and  grubbing  approx.  M  aares  of 
I  timber.  Phone  OVeriand  8301^ 

a/u-n-ai/4# 

FOR  RENT 


j     L.UMBSR     HAN2^1.JNQ      BOUIP. 

ifENT :      CAimnCRS,      STACKCRS. 
;  TRUtrKS.   Call  Mac.  Paciftc  Carvtersu 

Oaittand-    KB  J-MftL 

FOR  SALE 

70  SUGAR  PINE  DRAWTKO 
TABLSS  with  aeceasoriea  oooaisttng 
of  horses,  stools  and  foot  reata.  Price 
reasonable.  Joal]rn  ft  Ryan.  14B  l*ew 
Montgomery  St.  GAriield  9&m. 

(i/i9-m-ti,  4« 

SOO-ft  WORTHTNGTON  PORTA  - 
BUS  AIR  COMI^RESSOR.  pneumatic 
tires,  autiMDOtive  steering.  Bdmund 
P.  Cadle.  HIgate  7288 

«/2»-21-M-25/4C 

MODEL.  5   NORTHWEST  CBAKM 
with  a  50-foot  txwm.  l^-yd.  oa|>actty. 
!  Phone  ATwater  6M7. 

CA»-20-ll-»4-U/4C 

I . 

I  SURPLUS  STOCK 

i       UKIBBSTOS  PIPE  CO"VHB»IG 
'      FIRintGLAS  CIX)TH   •'TTPSI  B~ 
i  1-INCH  HAIRFELT 

IRON   CUT  NAIL8  2%  INCKaS 

and  1%  INCHK8  LONG 

Pkooe  '^Ue"   Olson.   EDC   4404 

June  lVlt-I«-2* 

PILE    DRIVKR    complete    wtth    8 


systems) ; 

Become  the  world's  larppst  now-  drums    Mundy    Hoist    York 

trol  equipment  for  a  72-x»3-inch  hori-  ^^^®^°;^  Air   Pomp   and    Reoeivw   7M 

«>ntli    let    Dumn   for   the   fish    trao  ''^  producer  (from  planU  operating  .    -L^.      t^„*'^„„,^  ^.^  «^ 


cental    jet    pump    for    the    fish    trap,.*^'  k.->~«w^»   ^x.«»«  k.«.»>  yf^^»""8  «~i.  Water  Tank  eomplete  wttk 

at    Keswiclc    Dam.     Central    VaUey  1  on  its  prot}ects  came  nearly  14  bil-  2dd  runners,  leada,  steel 

Project    The   apparatus   will   be   in-    non     kilowatt     hours     of    lelectric  neoeaMry    aoaesMrtea     F 

stalled  by  the  government  energy  in   the   fiscal    year   ending  brook  9m. 

Pacific  Coast  Engineering  Cc  Ala-  'June,   1946.)  fl/14-lT.U-m  M 


c 


PLANS  and 
Speculations 


state  of  Nevada:  Eight  potential 
^irrigation  and  power  projects  with 
an  estimated  expenditure  of  $26,- 
400,000,  have  been  sugrgested  for 
construction  by  the  bureau  of  rec- 
lamation. Acting  Interior  Secre- 
tary Osca  L.  Chapman  emphasized 
in  a  statemnet  that  the  bureau 
makes  no  recommendations  as  to 
selection  or  construction. 

The  potential  projects  listed  for 
Nevada,  and  the  proposed  source 
of  water  supply  were  as  follows: 

Panaca  valley,  Meadow  valley, 
Waah.,  12,060,000;  Moapa  valley! 
Muddy  river  |1,120,000;  Moapa 
valley  pump,  Lake  Mead,  $4,480,- 
000;  Virgin  Bay  pump,  Lake  Mead, 
12,080,000;  Las  Vegas  pump.  Lake 
Mead,  113,440,000;  Davis  reservoir 
pomp,  1800,000;  Big  Bend  pump, 
Colorado  river.  |1,120,000;  Port 
Mojave  Colorado  river,  $1,280,000. 
o6o 

Fairfield:  The  board  of  super- 
visors has  adopted  a  resolution  re- 
questing the  widening  of  highway 
21  between  Benicia  and  Cordelia,  a 
distance  of  about  18  miles.  The 
board  approved  the  program  of 
County  Surveyor  John  B.  Bum- 
ham  calling  for  expenditure  of  $83,- 
000  to  be  spent  on  the  secondary 
road  system  of  the  county. 
oOo 

Tule  Lake:  Construction  of  a 
$16,000  ftlteration  and  water  soft- 
ening plant  here  has  been  approved 
by  the  city  council  and  will  get 
underway  ^^ithin  30  days  it  is 
hoped.  An  auxiliary  well  will  also 
be  drilled  in  the  near  future  to 
augment  the  present  water  supply. 
oOo 

Death  Valley:  The  plans  to  build 
a  granite  archway  over  the  en- 
trance to  Death  Valley  monument 
have  been  voided  following  the 
decision  of  a  probate  judge  that 
the  will  of  Christne  F.  McMillan, 
78,  should  not  be  in  effect.  The 
money  will  be  distributed  among 
her  heirs,  the  court  declared. 
oOo 

Washington:  The  House  has  killed 
a  bill  to  set  up  national  cemeteries 
in  every  state  and  territory.  Mem- 
bers rejected  the  bill  by  a  vdte  of 
168  to  82. 

it 

SEWAGE  CHEMICAL  NEW 


1890.1946 
Fifty-« 
Yean  of 
Service 


$silu  Bacifl 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Fifty-sixth  Year— VoL  56— No.  121 


SAN  FRANCISCO,  MONDAY,  JUNE  24.  1946 


PRICE  1 5  CENTS  PER  COPY 


Use  of  a  new  cheap  chemical 
for  treatment  of  sewage  was  hail- 
ed here  at  the  convention  of  the 
California  Sewage  Works  associa- 
tion, as  means  of  solving  some  of 
the  disposal  problems  which  now 
plague  California  cities. 

Use  of  the  chemical  in  Los  An- 

feles  has  been  conducted  success- 
ully  as  an  expetriment  during 
the  last  seven  months,  Reuben 
F.  Brown,  superintendent  of  the 
L.  A.  sewer  maintenance  division 
said. 


Commerce  Dept 
Finance  Services  for 
SmaU  Basmessman 


Financial  services  available  to 
mall  businessmen  of  America  from 
the  Department  of  Commerce  were 
outlined  today  by  Laurence  F. 
Arnold  director  of  the  Office  of 
Small  Buriness. 

Emphasizing  that  the  Depart- 
ment of  Commerce  does  not  lend 
money,  he  said  there  is  a  wide 
variety  of  services  which  can  be 
performed  to  help  small  business- 
men solve  their  many  financial 
pfoblema. 

The  services  are  grouped  in  three 
general  classifications,  as  follows: 
Financial  Counsel 

1.  Determine  whether  proUem 
stems  basically  from  lack  of 
money  or  from  other  manage- 
ment   problems. 

2.  Determine  financial  needs 
and  type  of  loan  best  suited 
to  needs. 

3.  Match  needs  with  available 
credit  sources. 

Active  Assistance 

1.  Place  applicant  in  touch  with 
lender  where  his  needs  most 
likely  can  be  met. 

2.  Help  applicant  organize  basic 
information  required  by  lend- 
er, in  order  that  he  may  make 
a  systematic  and  forceful 
presentation  of  his  case. 

3.  Assist  applicant  personally 
in  negotiations  with  lender. 

4.  Follow  through  to  facilitate 
and  expedite  loan  application; 
determining  in  a  reasonable 
length  of  time  what  stage  of 
process  the  application  has 
reached  and  if  any  further  in- 
formation is  needed;  whether 
businessmen  obtained  the 
loan;  and  whether  the  loan 
solved  the  problems  in  con- 
nection with  which  the  money 
was  borrowed. 

5.  If  loan  is  denied,  assist  bor- 
rower in  revising  application 
in  an  attempt  to  make  the  loan 
approvable. 

Research 

1.  Make  necessary  surveys  and 
studies  to  determine  factors 
which  impede  free  flow  of 
capital  to  small  business. 

2.  Study  special  phases  of  fin- 
ancial needs  in  different  in- 
dustries and  different  geo- 
graphic areas. 

3.  Keep     informed     of     lending 


NEWLY  ELECTED  PRESI- 
DENT of  the  Purchasing  Agents' 
Association  of  Northon  Califor- 
nia is  Lawrence  E.  Hobart,  purch- 
asing agent  for  the  State  of  Cali- 
fornia. Hobart  previously  served 
as  first  vice  president  <rf  the  group. 

practices  and  policies  of  pub- 
lic   and    private    agencies    as 
they  affect  small  business. 
4.  Maintain  liaison  with  govern- 
ment   agencies    and    inking 
and  trade  groups  in  the  in- 
terest of  small  business. 
6.  Investigate    to    what    extent 
there  may  be  need  for  busi- 
ness    loan     insurance,     more 
liberal      direct     government 
loans  to  small  business  or  oth- 
er changes. 
6.  Review    proposed    legislation 
relating  to  credit  and  finan- 
cial   matters    as    they    affect 
small      business     and      make 
recommendations    for    action 
!  when    appropriate. 

[     7.  Prepare     published     material 
I  on   credit   facilities    available 

I  to  various  groups;  how  small 

businessmen  may  obtain  capi- 
tal and  credit  and  other  sub- 
jects. 
All    of    these    services    will    be 
available   in   Washington   and   the 
Financial  Counsel  and  Active  As- 
sistance services  in  Departmeiit  of 
Commerce     field     offices,     Arnold 
said.   The   San   Francsco    Office   is 
at  the  Custom  House. 


FOR   SALE 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprisc  10930 


From  other  exchanges 
TWinoaks  3622 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See   us  regarding  Improvement  District  jobs.     We  handle  collect 
tioDs;  buy  Warrants  or  Bonds  on  all   1915  or  1911  Act  Districts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


WANTED 


FORD  TRACTOR 

WITH  FRONT  BLADE  AND 

PNEUMATIC  TIRES 


ENFiRE  CONSTRUaiON  CO. 

344  Harriet  St,  San  Francuco  3      Phone  HEmlock  3400 


FULLER 

SHOWER 

DOORS 


tUeUd 

M(U4>  C4S4t  94441! 

^^^^l^^r^       ^K^^f^^^^^       ^^'^F'^^W^^  • 


FHA  Jobs  Open  for 
Binldmg  Examiners 

And  Valatton 

■ »  - 

To  expedite  flie  veterans'  houft- 
ing  program  t|ie  National  Hous- 
ing Agency  h»8  announced  op- 
enings in  their  organization  for 
certain  construction  men  \^o  are 
capable  of  making  thorough  peri- 
odic examinations  of  construction 
in  all  its  phased. 

Construction  Examiners  are 
wanted  to  make  regularly  assign- 
ed inspection  oi,  residential  struc- 
tures during  th*  progress  of  con- 
struction to  d^ermine  that  con- 
struction, alterations,  or  repairs 
have  been  made  in  compliance  with 
applicable  miniiuim  requirements 
relating  to  materials  and  work- 
manship. 

Starting  July  1  this  position  will 
pay  $4,149.60  a«nually. 

Applicants  mqit  have  actual  on 
the  job  experielbce  in  this  work, 
although  certaia'  educational  ac- 
complishments otin  substitute  for 
a  portion  of  experience.  Persons 
applying  should  lie  able  to  analyze 
and  correct  drawings  and  specifi- 
cations for  residential  work,  to  pre- 
pare quantity  aad  cost  estimates 
and  to  inspect  construction. 

The  position  of  Valuator  is  also 
open  at  a  salarjt-  of  $4,149.60  an- 
nually. He  willi»ecure,  assemble 
and  analyze  dMl  which  relates 
to  the  appraisal  c^ residential  prop- 
erty and  estimate  of  value  of  such 
purposes.  He  af^raises  both  ex- 
isting propertiee  and  proposed 
construction. 

Certain   educational    accomplish- 
ments can  be  substituted  for  lack 
of   experience,   l^t   all    applicants 
must  have  at  leaet  two  years  spe- 
cialized experierjce   in   priniciples; 
i  methods,  and  practices  of  the  ap- 
iPraisal  of  real  e^ate. 
I     They    must    htve    demonstrated 
the  ability  to  gaftier,  arrange,  and 
'analyze    appraisal    data,   interpret 
!  legal  documents  |)ertaining  to  real 
estate  and  plans  and  specifications. 

Complete  information  about 
these  positions  can  be  obtained  by 
contacting  R.  J.  ^arengo.  Federal 
Housmg  Admipistration,  315 
Montgomery  street,  or  telephoning 
SUtter  4300,  ext-  51. 


TIMBERS,  wallboards,  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of  **hard  to  get"  items. 

Wire,   write,   or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St.     -     VAlencia  4977 


FIRST  VICE  PRESIDENT 
Roscoe  R.  "Ted"  Bosh,  purchasing 
agent  for  the  Pacific  Coast  Aggre- 
gatea,  Inc.,  served  as  treasurer  of 
the  Purchasing  Agents'  Association 
of  Northern  California  before  his 
election  Thursday  night  to  the  vice 
presidency. 

Floor  Covering  Trade 
Organizes  S.  F.  Qub 

More'  than  150  members  of  the 
floor  covering  trade  met  Thurs- 
day night  at  the  Fairmont  hotel 
to  organize  an  association  to  be 
known  as  the  San  Francisco  Floor 
Covering  club. 

The  group  is  comprised  of  manu- 
facturers, wholesalers,  retailers, 
and  their  representatives,  who  are 
active  in  the  carpet,  linoleum,  and 
tile  floor  covering  industry  within 
a  50-mile  radius  of  this  city. 

The  acting  chairman  of  the 
group,  Warner  Plowden,  manager 
of  the  W.  J.  Sloane  office  here,  was 
elected  president. 

Other  officers  are :  Herbert  Stille, 
of  Brenner's,  Oakland,  vice  presi- 
dent; B.  B.  Wainwright,  of  Butler 
Bros.,  secretary;  and  Al  Graf,  of 
the  A  &  M  Karagheusian,  Inc., 
treasurer. 

Notice  of  the  next  meeting  will 
be  mailed  to  members  by  the  sec- 
retary. 


Grant  CPA  Priorities 
To  77  Buldmg  Jobs 

For  the  week  ended  June  IS, 
the  San  Francisco  District  Con- 
stniction  Office  of  Civilian  Produc- 
tion  Administration   approved    77 

cases  for  non-housing  cotistructiim 
for  a  total  value  of  $1,$53»269,  it 
was  reported  today  by  Gilbert  H. 
Kneiss,  district  manager.  For  the 
same  period  141  applications  were 
denied  for  a  total  of  |4,764.704.  Ap- 
provals for  the  second  week  of  cnr- 
tailraent  were  less  thah  25  per 
cent  in  dollar  value  of  the  cases 
acted   upon.  I 

For  Region  Nine  oompriiing 
Northern  California,  six  North- 
western States,  and  Haiwaii  total 
approvals  were  199  in  nttmber  for 
a  value  of  $3,161,458  a^Tainst  317 
denials  fol-  $11,364,736,  less  than 
82  per  cent  in  value  of  cases  acted 
upon. 

This  drastic  curtailment,  it  was 
pointed  out  by  Kneiss,  follows  gen- 
erally the  national  pattern.  In 
the  first  ten  days  of  the  curtail- 
ment order  the  reducti0n  nation- 
ally for  approved  non-housing  con- 
struction was  approximately  $22,- 
00,000  per  day  from  the  preceding 
rate,  or  74  per  cent 

Of  the  approved  cases  in  the 
Northern  California  area  the  larg- 
est dollar  volume,  $468,966,  was 
to  provide  necessary  community 
facilities  for  new  residential  areas 
developed  as  a  part  of  the  vet- 
erans* housing  program  Next  in 
amount  involved  $353,435  for  hard- 
ship cases.  Other  authorizations 
were  for  $276,845  as  essential  to 
increased  food  production,  $109,031 
for  construction  having  no  im- 
pact on  the  housing  pro^m,  $75,- 
213  to  increase  production  of  crit- 
ical pi-oducts,  $64,878  for  construc- 
tion vital  to  public  health  and  safe- 
ty, $117,500  for  veterans'  educa- 
itional  facilities,  and  $38,900  for 
j  nondeferrable  maintenan<>«  and  re- 
!  pairs. 


Congressional  GttNqis 
Slash  BCF  Monejr 
To  $10,000,000 

Non-interest  bearing  loans  to 
states  and  their  political  subdiv* 
iaions  for  the  planning  of  public 
works  may  have  to  be  curtailed 
more  drastically  than  at  first  be- 
lieved as  a  result  of  Senate  ap- 

propriations  committee  action  in 
paring  allottments  for  the  Buraco 
of  Community  Facilities  to  flOi»« 
000,000. 

BCF  is  a  Federal  Wozts  Agency 
brandi  that  advances  money  for 
planning  public  projects  sodi  as 
sewers,  streets,  schools  and  other 
public  projects. 

Two  weeks  ago  the  House  ap- 
propriations committee  pared  the 
BCF  asking  from  its  original  |60,- 
000,000  figure  down  to  fj^6,«)0,006. 
Now  the  Senate  committao  has 
dropped  the  figure  to  $10,000,000 
and  there  the  bill  resta  until  it  is 
called  out  onto  the  Senate  floor 
for  consideration,  ^ 

Observers  expect  a  eompromise 
figure  between  the  two  eztremes  to 
come  with  final  passage  of  the 
third  urgent  deficiency  bill  when 
it  comes  out  of  conference  after 
passing  in   the   Senate. 

The  amount  flnaDy  allocated 
BCF  to  carry  on  its  advance-for- 
planning  work  will  be  supplemental 
to  $30,000,000,  nearly  all  of  which 
has  been  exhausted  as  the  end  of 
the  fiscal  year  approaches. 

NEW  SPORTS  ARENA 

A  50-year  lease  at  a  ground 
rental  of  $1080  per  month  was 
negotiated  Wednesday  by  the 
Dreamland  Auditorium  Inc.  for 
the  site  of  the  Farmers  Market  at 
Duboce  and  Market  Sts.  for  con- 
struction of  a  one  million  dollar 
sports  arena  to  be  called  "Golden 
Gate  Gardens." 
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AN6IER 

Builcling<ind  Curing  Papers 

Standard 

ond  Economy  Brownskin 

Burl-la-mot...Ansulote 


iRuiin  PRinT  compnnv 


MA'^iS 


FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkelev  3440 


^^ymmmmmim.: 
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GEORGE  M.  PHILPOTT  CO. 

■ryoBt  bet.  ?th  aad  lOth  Sts..  S.  F. 


COMPRESSORS 

PUMPS 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

Drill  StMi    .    Gads    •    V-B«lto 

Wire  Rop«  and  FIttisgs 

Ball  &  Roller  Beariags 

SAN  FRANCISCO 

HEnleck  S475 
OAKLAND 

HUnboldt  165« 


EXPANDED   METAL 


Perfect  for  Shelving  •  Siorwgc  Bins 

Machine  Guards  •  Bag  Stowage  Grating 

Floor  Grating  •  Stair  Treads  •  Partitions 

Shaft  Guards  •  Rat  Proofing,  etc. 

SOULE 

STEEL  COMPANY 


PRODUCTS 

Steel  Window!  and  Doors 
Welded  Fobric  •  Reinforcing  Sf«el 
Metal  loth  Products  •  Steel  ForWis 
Expended  A^tol  •  Stucco  Netting 
Fobricoted  Steel  •  Merchont  St*el 


WESTERN 
ASBESTOS 

/<7S^0'-v     fni''     i.p  Ft -'is:: 
* -TJ  ■>.j>t^.n^     *r->  I,-. -i<  i f^  - 4 


TOP  FLIGHT  BUILDING  SPE- 
CIALTY SALESMAN  with  four 
years'  experienc«  in  Bay  Area 
devires  quality  lines  to  sell  in 
Alameda  and  Contra  Costa  Coun- 
ties. Capable  of  a  superior  sell- 
ing job,  particularly  in  develop- 
ing the  market  for  new  products. 
References  furnished  and  asked. 
Apply  Box  619,  Daily  Pacific 
Builder. 


National  Expansion  Joint  Co. 

MaaafQctwnr  and  Dhtrlbafor 
\^  FMER  BOARD -.FELT.SIDED  ASPHALT  AND 

REDWOOD   EXPANSION  JOINT   FILLERS 

DMrlbafor 
MARVEL-KOTE — Coacrcte  Curing  Conpeand 
SEALZ — ExpaasioR  Joist  Saalisf  CoMpoaad 

CoMpllas  wifh  F*d«ral  SpMiCeotloM  SS.F-336 
FOR     CONCRETE     CONSTRUCTION 

333  S«v*ath  StrMt         UadwiilU  7172         Saa  Fraaclseo  3,  Collf. 


GASOLINE  AND  DIESEL  GENERATORS 


:.«»**■■' 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLPS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Street       DOvglos  5583       Soa  Frai^isco 


Alt  s\ais  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  sive  Fuller 
shower  doofs  extra  strensth  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 

details. 

UIPFULLCR  €.  CO* 

991  Mioioa  S%M<     •     Sm  FraaclKO     •     EXbfOokTISI 
f  59  TcMlli  Sirael       •       OakUnd      •       GLaacoart  0167 


\  I  \    MINE  \ 


PUTTYLESS  GLAZING 


U.S.P*t.2l7U19 

SKYUGHTS  —  SAWTOOTH 

SIDEWALL  SASH— ^ATIO  ROOFS 

«REEN  HOUSES 


For  ■■riwft,  or  •nKtaecfiag  dcstgns, 
oovwiac  •  cootpkte  in»t«llMion.  iaciod- 
ing  rfiMt  OMCal  toquiKgKiite  .  .   . 

CAU  . . .  EXiROOK  1115 

ExchMJra  Dtatribotocs   for 

C«lif«««M 


W.  T.  McKaae  Metol  Prod. 
2U  TekMM  St..  Sea  FrweiaM,  3 


Portable 
Lighting  Plants 

Remote  Control  or 
Automatic  Startbig 

650  Watts  to  15  KW 

Generate  Yoor  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCK 


KERR  EQUIPMENT  COMPANY 

160  Tenth  8t^  Cor.  Natoma  St.  -  San  Frandaeo  -  Pli.  MArket  1651 


The  ORIGINAL  Pre-sealedlnsulated  Pipe 


For   Maintenance-Free  Service  tn 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


WriU  lor 

Full 
Tarticulars 


TEAOC    MARK 


OURANT  INSULATED  PIPE  COMPANY 


c   ",\v  MFOf 


DMribeferf  fy 


NEIL  H.  PETERSON  COMPANY 

1 129  FOLSOM  STRIET  SAN  PRAHaSCO  3.  CALIF. 

Mom  UNdMMi  MM 
Washington.  Or«gon  and  Torrttory         aeutiMrn  Caiironua: 
"  "     '  It  A.  R.  JOHNaON 


•f  Al 
C  H.  LANQDON  COWrANV 
MtD«xtM> 
8Mttl«4.Wi 
PhMM  SLitatt 


UndMi  Avano* 


uong 


%  CaOfornla 
Phonm 


UNIFORM    ^    DEPENDABLE 


There  is  ne 
\  substitute 
for  geod 


III! 


t 


PACIFIC  PRODUCTS 

n AST BR 
CRAFT 

^CMISTMCTieN 
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DAILY    PACIFIC    BUILDER 


MONDAY,  JUNE  24.  1946 


ADVAMCE  COMSTRPCTION  REPORTS 


DAILY 
PACIFIC  BUILDER 

(EatAbUalMd  In  UM) 

'•••^''•'•fd   •vry  mprning,  axMpt 

8«turd»y«,  Sundays,  and   LMal 

Holidays 

Subscription   Ratss: 
930^  par  yoar 
9  84W  por  montli 
•    .ISporcopy 
(PayaMs  In  Advanos) 

Advortlsing  Rata*  on  Rsqusat 

Published  by 
6Urk-Rath   Printing  .^Bfc.^ 

A  Publishing  Co. 
Undor  a  Managsmsnt  Agrsomont 
with 
F.  W.  Dodge  Corporation 
46S  Tenth  St^  San  Franoisoe  8 
Telephone  MArket  7110 

CL  e.  MoQavran,  Managing  Editor 
J.  E.  Odgers,  Advsrtlsing  Manager 

(Entered  as  Second  Class  Matter, 
July  2S.  1907.  at  the  post  offics  In 
San  Franclseo,  Callf^  under  the 
▲ot  of  M&rcii  3,  1897.) 


CPA  PERMITS  GRANTED 


SAN  FRANCISCO.  —  The  Civilian 
Production  Administration,  E.  F.  Hal- 
loran.  regional  director,  1355  Market 
St,  has  announced  the  following  per- 
mits granted  for  construction  of  com- 
mercial and  industrial  buildings  in 
the  San  Francisco  area: 

REPAIRS     (store     building),     $2500; 
5516-5515    Foothill    Blvd.    Oakland; 
owner,  Dave  Galbraith,  c/o  White 
&  Pollard,    realtors,    1428   Franklin 
St,  Oakland. 
REMODEL,      (into      USO).      $3997.50, 
Fairfield ;  owner  United  Service  Or- 
ganization, Region  XII,  26  O'FarreU 
St,  San  Francisco  8. 
REMODEL     (into     doctor's     office), 
$2200;    2107    Van     Nesa    Ave,    San 
Francisco;  owner,  Daniel  N  Buck- 
ley, MD,  256  Justin  Dr,  San  Fran- 
cisco 12. 
REMODEL,    (into    store    and    apart- 
ment), $1500;  419  L.  St,  Sacramento; 
owner,  Robert  L  Canson,  429  L.  St, 
Sacramento. 
REBUILD      (fire     damage),     $60,000; 
owner  Technical  Porcelain  &  China- 
ware  Co,  Kearney  and  Manila  Sts, 
El  Cerrito. 
REMODEL,    (medical   offices),   $2500; 
240    Stoctkon    St,    San    Francisco; 
owner,   Alfred  J   Goldyne,  325   San 
Benito  Way,  San  Francisco  6. 
WAREHOUSE       (furniture),      $5000; 
owner,  I  Foreman,  909  4th  St,  San 
Rafael. 
MOVE   (and  rebuild  building),  $3500; 
owner,  Dougherty  &  Dougherty,  Rte 
1,  Box  8G5,  Auburn. 
ALTER   (ntw  iloor  in  school),  $4000; 
Hancock  Health  School.  Filbert  St, 
between  Jones  and  Taylor  Sts,  San 
Francisco ;  owner.  City  and  County 
ot    Sail    Francisco,    2tJ0    City    Hall, 
San   Francisco  2. 
ALTER   (sound  proof  ceiling),  $2500; 
302  Eddy  St,  San  Francisco;  owner, 
Foster  Lunch  System,  Ltd,  986  Mis- 
sion St,  San  Francisco. 
REMODEL   (drug  store  and   medical 
building),    i^ll.SOO;    3344   E    14th    St, 
Oaikland;    owner,    Fred    R   Schiller, 
5845  Mendocino  Ave,  Oakland. 
GARAGE,   $8000;   Golden   Gate   Way, 
La.fayette   Township,  Contra  Costa 
County,  LAfayette;   owner,  Chas  R 
Johnson,  Rte  2,  Box  615A,  Walnut 
Creek. 
REMODEL      (garage),      $2000;      1650 
Jackson  St,  San  Francisco  2;  own- 
er,   H  Q   Joucken,    1946   Van    Ness 
Ave,  San  Francisco  9. 
BUILDING  (auto  paint  shop),  $2400; 
8     Calif  ornai     St,     Salinas ;     owner, 
Raymond    S   Gerona,   141  Lake    St, 
Salinas. 
BUILDING  (vulcanizing  plant)  $4500; 
$4500;  510  Francisco  Blvd,  San  Ra- 
fael ;  owners.  L  H  and  J  E  Zander, 
523  Francisco  Blvd,  San  Rafael. 
BUILDING     (garage),     $12,500;     2841 
San    Pablo   Ave,    Berkeley ;    owner, 
Albert    E    Smith,    6416    San   Pablo, 
Oakland  8. 
ADDITION    (for    warehouse),    $9600; 
720   Main    St,    Chlco;   owner,   Fire- 
stone Tire  &  Rubber  Co,  2424  Fire- 
stone Blvd.  Los  Angeles  54. 
PLANT      (refrigeration     equipment), 
$1664.28;    135   Maple    St,    Watsonville; 
owner,    Roland    Bye,    135   Maple   St, 
Watsonville. 
INSTALL    (fixtures   for  drug  store), 
$2500;  Washington   Township,   Yolo 
County;  owners,  Rooert  R  Dough- 
erty and  Soren  W  Bagdazian,  2940 
Land  Park  Dr,  Sacramento  14. 
PLANT  (carbonated  beverage  plant), 
$13,000;     1900    W    St,    Sacramento; 
owner,   Lawrence  A   Blucher,   1180 
37th  St,  Sacramento. 
NEW    ROOF,  $6000;    owner.    Central 
Methodist  Espiscopal  Church,  Miner 
and  San  Joaquin  Sts,  Stockton. 
REPAIRS    (new    and    overhaul    old 
heating   equipment),   $5000;   owner. 
University   of    San  Francisco,   2130 
Fulton  St,  San  Prnacisco. 
BUILDING  (market),  $14,000;  south- 
west corner  of  intersection  of  Mil- 
ler Ave.    and  Evergreen  Ave..    Mill 
Valley;    owner,    Louis    Ferrera,    12 
Evergreen  Ave,  Mill  Valley. 
BUILDING      (drug     store),     $15,000; 
west   of  and   next  to  5783   Foothill 
Blvd,  Oakland;  owner,  Sam  Loafea, 
5720  Elizabeth  St.  Oakland. 
ALTER  (store  and  apartment  build- 
ing), $4000;  owner,  Hans  Anderson, 
516  Walnut  St,  Petaluma. 
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Owner  — Orland    Elementary    School  {6/24/46  ••    g 

Dia^rict.  PREPARING  PLAN8 

The  school  district  voted  June  18   SCHOOL  ADDITION 

on  a  proposal  to  issue  bonds  in   the         Approximate  Cost  $50,000 

amount  of  $85,000,  proceeds  of  which  \  BUTTE  COUNTY   Calif 
will  be  used,  together  with  a  $50,000    -  • 

grant,  to  finance  the  above  construc- 
tion. 


1-8— COMMERCIAL  BLDGS. 


6/24/46 

BIDS  OPENED 

PAINTING,  REPAIRS 


Construction  of  new  classroom,  cafe- 
teria, kitchen  and  assembly  room. 

Owner— Thermalito  School  District  of 
Butte  County. 

Architect— Charles  F.  Dean,  Califor- 
nia SUte  Life  Bldg.,  Sacramento. 
As  previously  reported,   the  school 

district   recently   voted  bonds    in   the 

amount  of  $20,000,  proceeds  of  which 


ConstrucUon  of  basalite  blocit  plant ,     criminally  and  dangerously  insane 

including    new    bunkers,    caareyw       paUents.  13300  capa!?ity.  ^^ 

system^tc  Ownej^-State    of    Calif otnla,  Sacra- 

Owner— The   Basalt   Rock  Company,    mento.  ^^ 


6/24/46  •    9 

BONDS  VOTED 

!  SCHOOL  BUILDING  Est  Cost  $40,000 
KINGS      BEACH,      Placer      County, 

Calif.  .   

Construction    of    a    new    elementary  j  will  be  added  to  $lo,()bo  on  hand  and 

school  building.  .  ^.  ._,  .  !•»    expected    $20,000    to    finance  the 

Owner— Kings  Beach  School  District,  '■  above  construction. 

Kings  Beach.  |  - 

The   Kings   Beach    School    District  1 6/24/46  **     9 

recently   voted   bonds   In   amount   of  I  bids  WANTED—TO  BE  OPENED 
$40,000,    the    proceeds   of   which    wIUIjuly  2,  730  P.  M. 
be  used   to   finance  the  above   con-  i  SCHOOL  ADDITIONS 


structlon. 


6/24/46 

PROPOSED  TAX  INCREASE 

REPAIRS  TO  SCHOOL 


FERRY,  Wash.  U.  S.  Border  Station,  i  FOREST  HILL,  Placer  County,  Calif 

Interior  and  exterior  painting  and 
miscellaneous  repairs. 

Owner— Office  of  the  District  Engi- 
neer, Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  838 
XJ.  S.  Appraiser's  Bldg.,  San  Fran- 


cisco 11. 
Plans   by   engineering  department  of 

owner. 
Low  Bidder— Clyde  Strieker,  Spogane, 

Wash.,  $2375. 


Repairs  to  school  building. 

O'v^er  —  Board    of    Trustees,    Forest 

Hill    Elementary    School    District, 

Forest  HUL 


The  school  district  will  hold  a  spe-        

clal  election  July  16  on  a  proposal  to  |  intendent"of~  8choi)Ur  High"  School 


VISALIA,  Tulare  County.  Calif. 

Construction  of  four  classroom  addi- 
tions at  Highland  School,  one  class- 
room addition  at  Conyer  St  School. 

Owner  —  Visalia  Elementary  School 
District,  N.  F.  Bradley,  president. 

Architect  —  David    H.    Horn,    Rowell 
Bldg.,  Fresno. 
Plans  and  specifications  obtainable 

at  the  architect's  office. 

Bids  will  be  received  by  the  super- 


increase  the  district  tax  to  $L20  on 
the  $100  of  assessed  valuation. 


Bldg.,  Visalia,  Calif.,  and  must  be 
accompanied  by  a  bidder's  bond  or 
certified  check  for  at  least  10  per 
cent  (10%)  of  the  aunount  of  the  bid. 


6/24/46  ••     10 

BIDS  WANTED— TO  BE   OPENED 

Robert    A.    Newman,   McMlnnville,  '  JULY  11,  8  P.  M.  '6/24/46 

Ore.,  at   $3345,   submitted   only   other  ; ENGINEERING  BUILDING  ADDN.  j  y^X  INCREASE  REJECTED 
bkL  !  Estimated  Cost  $50,000  |  SCHOOL  BUILDING 


9 


Napa, 
i  Plans  by  Engr.,  Dept,  of  Owner. 

6/2V46  1  2 

TO  PREPARE  PLANS 

MILL  PLANT        Est  Cost  $1,000,000 

SEATTLE,  WashingtoiL 

Construction  of  steel  and  reinforced 
concrete  mill  plant  (200x1200  ft), 
five  oil-fired  furnaces,  office  build- 
ing and  warehouse.  Nine  feet  of 
solid  concrete  will  be  laid  to  sup- 
port machinery  to  include  five  25- 
ton  traveling  overhead  cranes. 

Owner  —  Beidelhuber  Iron  &  Bronze 
Works,  1421  Dearborn  St,  Seattle. 

Eng:ineers — Freyn  Engineering  Co.,  58 
E.  Washington  St,  Chicago,  and 
Engineering  Associates,  Poison 
Bldg.,  Seattle. 

6/24/46  •     1  7 

SITE  ACQUIRED 

STATE  PRISON     Est  Cost  $2,500,000 

PEDLEY,  Riverside  Coimty,  Calif. 
934-acre  site  on  the  south  half  of 
1001  Ranch,  four  miles  west  of 
Riverside. 

Construction  of  medium  security 
prison  to  accommodate  700-1200  in- 
mates, and  intermediate  vocational 
school. 

Owner — State    of    California,    Sacra- 
mento. 
The     State     Property     Acquisition 

Board  has  Just  approved  purchase  of 

the  site. 


The  State  Property  Acquisition 
Board  has  authorized  purchase  of  the 
property,  i 


1  5 


6/24/46 

BONDS  APPROVED 

PUBLIC  BUILDINGS        Cost  $30,000 

FORT  BRACKS,  Mendocino  Co»mty. 
Calif. 

Construction  of  public  building  to 
be  used  as  a  firefaouse  to  house 
fire  equipment  and  personnel  and 
to  house  police  department 

Owner  — City    of    Fort    Bragg.    City 
Hall,  Fort  Bragg. 
The   city  voted   June   17   to   issue 

bonds  In  the  amoimt  of  $30,000,   the 

proceeds  of  which  would  finance  the 

above  construction. 


Conatrvctioo  of  M  family  dwtillng 
tmlta,  Utah-y-«t2S;  oocBpletion 
date  July  17. 

Owaer— Federal  Public  HowriBS  Au- 
thority. Humboldt  Bank  Bldg.,  9.  F. 

extractor— Daley  Brofc.  426  Bryut 
St.  8.  F.  " 


26 

Coat  9a,m 


22.26— -RESIDENTIAL 
i  BUILDINGS 


jKENTFIELD.    Marin    County,    Calif .  i  MERGED.  Merced  County,  Calif. 
••    4j     Marin  Junior  College  Campus.  ir-onstniptinn  nf  «««,  arhnni  hnii 


College  Campus.  •  Construction  of  new  school  building.  I  TANNERY  Est  Coat  $15,000  !  above  off i.?e  upon  deposit  of  $10 

j  Construction  of  two-story  reinforced  1  Owner  — Weaver    Union    Elementary  i  PETALUMA,   Sonoma  County,  Calif.' 


concrete  and  frame  addition  to  the 
engineering  building  (60x60  ft),  to 
contain  lecture  room,  drafting  room. 


photostating  and  blueprint  room 


6/24/46 

CONTRACT  AWARDED 

SPRINKLER  SYSTEM       Cost  $10,000  j 

SAN  FRANCISCO.  Comer  Hyde  and  I 
McAllister  Sts.  j 

Installation    of    wet    pipe    automatic  I 
sprinkler    system     with     necessary  | 

earthwork,  carpentry  and  joinery,  i  Owner— Marin  Junior  College  District, 
pipe,  pipe  hangers,  sprinkler  heads,  !  W.  H.  Austin,  principal,  Kentfield. 
valves,  alarms,  gauges,  together  .  Architect  —  Arnold  S.  Constable,  95 
with  any  and  all  parts  or  acces-  j  Spencer  Ave.,  Sausallto. 
sories  required  by  the  NBFU  for  j  Structural  Engineer — Carl  W.  Zoll- 
an  approved  system,  complete  and  I  ner,  Box  167,  Rosa, 
ready  for  use  In  the  frame  office  ' 

building  in  rear  of  Library  Bldg. ;  '  from  the  principal's  office  or  the 
Spec.  No.  17819.  ,|  architect  upon  deposit  of  $25. 

Owner — Bureau  of  Yards  and  Docks,  j  . 

c/o  Public  Works  Department  12th  [ 

Naval  District,  Federal  Office  Bldg.,  '  6/24/46  ••  9 

Civic  Center,  Rm.  A-103  San  Fran-    CONTRACTS  AWARDED 

Cisco.  !  INTERIOR  PAINTING 

Contractor— Barnard  Engineering  Co.,  ;  SAN    FRANCISCO. 
465  10th  St,  San  Francisco.  Interior    painting    at     (1)    Cleveland 

Total  bids  submitted  June  20  were:  ■  School,  Persia  St.,  between  Moscow 
Barnard  Engineering  Co.,  $10,000.  j  and  Athens;  (2)  Farragut  School, 
Grinnell  Co.,  $11,380.  i     Holloway     Ave.,     between     Capital 

Fire     Protection     Engineering    Co.,  \     and   Faxton 

$12,985. 


6/24/46 

TO  START  WORK 


6/24/46  •26 

BIDS  WANTED— TO   BE  OPENED 
JUNE  27,  10  A.  M. 
OFFICERS'  QUARTERS 
WHIDBY  ISLAND,  Washington. 
Construction   of  five  2-story,  2-bed- 
room    duplexes    for  officers'    quar- 
I     ters  and  five  2-story,  6-apartment, 
!     2-bedrodm  row  houses  for  enlisted 
I     men,     heating,      plumbing,     roada, 
j     walks,  etc.;  NOy  18918,  Spec.  18025. 
Owner— U    S.    Naval    Public    Works 
1  2  {     Office,  1225  Exchange  Bldg..  Seattle. 
Speciflcitions  obtainable  from   the 


a/2V4« 

PROCEED   ORDER 

DWELLING  UNITS 

SACRAMENTO.  Calif, 

ConstrucUon    of   48   family   dwallin* 

ualts,      Calif. -V-4444 :      compleUon 

date   July    17. 

Ow-ner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg..  8.  F. 

Contractor-Daley  Bros..  42«  Bryant 
0t,  0.   F. 


«/24/4d  .. 

PROCEED    ORDER 

DWBUJNG  UNITS  Cost  Mm 

GLENN   CO.,   Calif.  *^ 

Conatructton  of  is  family  dwelUnr 
units  —  Calif.. V-4470;  CompleUon 
date   July   17. 

Ownei^Federal  PubUc  Housing  Au- 
thority, Humboldt  Bank  Bldg    S  F 

Contractor-Daley  Broa.,  426  Bryant 
St,  o.   F. 


School  District,  Merced.  1     Just   outside   the  city   limits   along  j  6/24/  46 

The  district  on  June  14  rejected  aj     the  Lakeville  Highway.  iBIDS  POSTPONED  UNTIL 

proposal    to    Increase    the    tax    rate  ,  Construction   of    concrete   block,    ce-  ijLiNE24llAM 


2  6 


2  5 


materials   testing  room,   office  amd  1  from  80  cents  to  $1.50  to  rsise  funds 


for  above  project. 


6/24/46  •     9 

TAX    INCREASE   APPROVED 

SCHOOL  IMPROVEMENTS 

Cost  $100,000 

rl^Z^n^-^SiTcUons  available  'l^^J'dZ^^^.Sic^Z.^uiM.  1 

ing,  enlarge  present  grym'^a'Sium  to 


ment    and    steel    tannery    building  |  OFFICERS'  QUARTERS 
(5000   sq.    ft)     to   include  research  I  SAN   FRANCISCO.   Naval   Shipyard, 
laboratory  and  pilot  plant  of  lun-!  Quarters  for  mRrrt*H  nffi^-r-  ««»^w. 
ited  facilities,    and   office   building 
(1000  sq.  ft). 
Owner— Laemmle    Tanning    Co.,    210 
Post  St,  San  Francisco 


jCity  Engineer— Saturn  Gonzales,  City  ! 
Hall,  Petaluma. 


Quarters  for  married  officers  Involv- 
ing construction  of  four  one-story 
frame  houses  on  concrete  founds - 
tions  with  mechanical  and  electri- 
cal services,  which  shall  be  used 
for  housing  officers'  families ;  NOy 
13795,  Sij)ec.   17910, 


provide  additional  facillUes,  repair  !  tlon  work  by  the  end  of   this  week.  ' 
tennis    courts,    improve   Rose    Ave.  j     This   Is   to   be  the  first  unit   of  a 
athletic    field,    remodel    school    ad-    group    of    tannery    buildings.    Addi- 
ministration    building     and     install  \  tional  units  will  be  built  as  soon  as 
new  heating  plant,  paint  exterior  of  '  building  conditions  permit.  ' 

administration   and    science    build-  !  

Ings. 


Ground  will  be  broken  for  founds-  j  Owner-Blireau  of  Yards  and  Docks 


PUBUC   BUILDINGS 


Owner  —  Selma    Union    High    School  !  |4^|  7 

District,  Selma.  ! 

The  school  district  on  June  18  ap-  !  g/24/46 
proved  a   proposal   to   levy   a  special    ^.Q^^p^^jj  AWARDED 


Herman  Lawson  Co.,  $18,983. 


Owner— Department  of  Public  Works,  !  t^ree-year  tax  of  40  cents   on  each  '  p^jj^,j,  WATER  TOWER 

Room  282,  City  Hall.  1  J^^O    ^^   fo^.^n^^*^  7^1'^^^"'    '^^^'J*^  i  ALAMEDA,   Alameda  County,    Calif ..  taken  out  bl 

'city  Architect-Dodge  A.  Riedy,  Rm.  !  between  $35,000  and  $40,000  a  year  to       ^    g    ^^^,^^  ^j^  station.  DeLuca  !& 

4  '     265    City   Hall.  \  finance  school  improvements.  *  Painting  elevated  water  towers   and   Francisco. 

■        "   ■  James   I,   Barnes   Construction  Co., 


c/o    I>ublic    Works     Office,     Room 
2110,    Administration    Bldg..    Naval 
Shipyard.  San  Francisco. 
Postpon<Hi  from  June  21. 
Specifiuttions  obtainable  from  the 
officer    in    charge    of    construction. 
Room    2110    Administration     Bldg., 
Naval     Shipyard.     San     Francisco, 
upon    deposit    of    check   or    postal 
1  5   money  ordjer  for  $10,  payable  to  Chief 
I  of  Bureau  of  Yards  and  Docks. 

The     following     contractors     have 
lans: 
Son,  1745  Filbert  St,  San 


0/24/46 

BIDS  OPENED 

OFFICE    BUILDING 
ALAMEDA,     Calif.     A.A.F. 

Depot.  ■  

Alterations  and  new  construction  of  ' 

office  building,  cafeteria,  and  rear   6/24/46 

of  boiler  house;  Serial  No.  04-203-    PLANNED 

46-55                                                                  STUDENT    UNION    BLDG.                        t.  ,   .    .r,      r:^>     ^    t,  tt   .        xr,   u 

/^              TT  o   T,,      •           ^«        r,^  T.T                                            Wit     r-nct     «i2^nno    I^aint   the   First   Bragg   Union   High 
Owner — U.  S.  Engineer  Office,  74  New  '^^^-    ^osi.    ;fizo,uuu        „_,, ,   t>..:i.ji_,. 

Montgomery  St.,  San  Francisco.  STOCKTON,   San  Joaquin   Co.,  Calif 


Contractor  —  Reliable  Painting  Co.. 
I     3247    19th    St.,    San    Francisco.    (1) 
In  transit       $8897,    (2)    $9556. 


10 


6/24/46  *     9 

BIDS   WANTED— TO   BE   OPENED 
JULY   11.  8   P.   M. 
PAINT   SCHOOL  BUILDING 
FORT    BRAGG,    Mendocino    County, 
Calif.    500   Harold  St. 


School   Building. 


radio     masts,     involving     cleaning.  , 

touch-up  with  red   lead  paint  and   9^1  Russ  iBldg.,  San  Francisco, 
painting    of    structural    steel    and       S.    J.    Amoroso    Construction     Co., 
exterior   plates    of    three    elevated   2100  Oakdile  Ave.,  San  Francisco, 
water  towers  and  two  radio  masts ;       C.   L.   Wold   Construction   Co.,   4412 
Spec.  17787.  <  Fulton  St. ^  San  Francisco. 

Owner— Bureau  of  Yards  and  Docks,  '     Barrett    &   Hilp,   918   Harrison    St., 
c/o  Public  Works  Office,  12th  Naval    San  Frandisco. 

District.  Rm.  A-103.  Federal  Office       A.    Farn^U   Blair   Co.,    Inc..    9   Main 
Bldg.,  Civic  Center,  San  Francisco.   St..  San  F^-ancisco. 


Plans  by  engineering  department  of '„  College   of   the   Pacific,    N.    Pacific  ;  "^"er^^  ^^'^^r^^^^^^  EJ.   Burgess   Co.,   1035       Erbentr^ut  &  Summers. 


owner. 

Bids  w  ill  be  taken  a.s  follows : 
(1)  lump  sum,  increase  size  of  elec 
trie   service,   in   office   building; 


:  Construction  of  brick  memorial  stu- 
I  dent  union  building  to  include ;  Unit 
;  1,  cafeteria,  Unit  2,  student  associ- 
ation and   publication  offices.   Unit 


School  District,  T.  W.  Holmes,  clerk. 

Fort  Bragg. 
Plans  by  owner. 

Specifications   obtainable   from  Su- 
perintendent    of     Schools     James     L. 


Silver  Ave.,  San  Francisco,  (1)  $13,-    sylvania  St.,  San  Francisco. 

000.  (2)  deduct  $2000.  j        • 

.  6/24/46 


(2)  fumibhing    and    installing    com-;  3,    campus    store.    Unit   4,    dance   pa- 1  ■  rjv>  HnrniH  <<t     T^nrt  Pmo'^ 

vilion,  Unit  5,  student  and  faculty  |  ^"^11,  .^00  Harold  St.,  Fort  Bragg 


piete   two   unit   heaters   in    office  1 
building;  j 

(3)  construction  of  compartment  in  t 
cafeteria  building  and  moving  4  , 
compressors;  ' 

(4)  construction  of  a  concrete  engine - 
generator  building,  including  elec-  , 
trie  light  service  and  paving  re-  \ 
pair;  I 

(5)  moving  and   reinstalling  of   gen-    launched 
erator,    including    electric    power  : 
service  from   office   building  and  1 
repair  of  existing  generator  room  ; 

(6)  furnishing    and     installing    com- 
plete underground  gasoline  stor 


12-13— 


lounges    and    Unit    6,     out-of-door 
dining    terrace. 
Owner — College   of    the   Pacific    Stu- 
dents  Association,    %    Bob   Tumel-  • 

ty,   Chairman    of    town    drive.   Col-  | 

lege     of    the     Pacific,     N.     Pacific,  j -,o^-.« 
Stockton.  16/24/46 

A    drive    to    raise    funds 
this    week. 


INDUSTRIAL 
BUILDINGS 


6/>4/46  ••    IG    PROCEED    ORDER 

BIDS    OPENED  DWELLING   UNITS 

i  PAINTING,    STEPS,    MISC.    WORK  HELPER,   Utah 
TWIN    FALLS,    Idaho.    U.    S.    Post 

;      Office. 

1  Exterior   and    interior   painting,    new 

I     entrance    steps    and    miscellaneous 

j     work. 


Penn- 


26 


Cost,  $6888 


6/24/46 

TO  START  WORK 
HOUSING  PROJECT    Cost  $5,000,000 
INGLEWOOD,    Loe  Angeles   County. 
Calif.  Vicinity  of  southwest  coraer 
Crenshaw  Blvd.  and  Imperial  High- 
way. 
Construction    of    a    845-unlt   private 
housing  project  comprising  S9  two- 
family  residences  and  the  remain- 
der  of   6- room   single-family    resi- 
dences. 
Owner— Hyatt  Dehn  A  Associates. 
Architect— Geo.   Rkidle.    1076  Alcalde 

Dr.,  Glendale. 
Contractor  —  Llndgren  A  Swlnerton, 
605  W.  Olympic  Blvd..  Los  Angeles. 
Haddock  Engineers,  Ud.,  129  W. 
2nd  St.  Los  Angeles,  has  been  award- 
ed contract  for  the  subdtvisioD  im- 
provements. 

The  contractor  is  taking  segregated 
bids  on  all  portions  of  the  work. 


27— TRANSPORTATION 
BUILDINGS 


6/24/46  2T 

TO   START   WORK 
AIRPORT  ETC. 

Total   est.   cost.   $230,000 
CONSTRA  COSTA  CO..  Calif.  90-acre 
site    East    of    Antloch     on    Oxella 
tract 
Construction   of    concrete   block   air- 
port   with    some    steel    hangers    as 
initial     unit     of     project     to    even- 
tually include  (over  5-year  period) 
a    motel,    swimming    pool,    bowling 
alley,      tennis     courts,      restaurant 
and   amusement  center. 
Owners — George  J..Viera,  and  John  F. 

Viera   Jr.,    Antloch. 
Plans    by    Manuel    Olvera,    Antloch. 
Contracting    supervised    by    John    F. 
Viera,    Jr.,    Antloch. 
The    owners    will    use    their    own 
equipment  for  the  ground  work  and 
will     select     several     contractors     to 
build  the  motel,  hangers,  etc.,  as  soon 
as    building   materials   are   available. 
Twenty    acres    of    the    property    Is 
to    be    subdivided    into    a    residential 
district,  and  five  acres  will   be  used 
for  a   business   center. 

Worit    is    scheduled    to   get   under- 
way within  the  next  few  weeks. 


SUB  -  BIDS  WANTED 


will    be  i ! 


age,    pipe   service,   and    Teasdale   MODESTO,  Stanislau^  Co.,  Calif, 
gasoline    pump.  !  Construction    of    additions    to    7   ele 

Low  Bidder— Whalin  Bros.,  2942  23rd  i 

Ave.,    Oakland    (1)    $12,407.80;     (1) 
$1,170  (2)  $1,274.25;  (3)  $1,109;  (4)  $4,-  j 
683.30:     (5)    $3,225;     (6)    939.25.  ! 

Monson  Bros.,  S.  F,  at  $14,700;   (1)  ' 
$1200;    (2)   $900;    (3)   $3250;    (4  $4150;  j 
(5)    $2950;    (6)    $2250.    submitted    only 
other  bid. 


1  2, Owner — Office  of   the   District  Engi- 

; RAILROAD  CONTRACT  AWARDED  i     neer.  Federal  Works  Agency,  Pub- 

I  MANUFACTURING  PLANT  j     "c    Buildings    Administration,    838 

Estimated  Cost  $250,000  ;     U.  S.  Appraisers'  Bldg.,  San  Fran- 

NEAR  TRACY,  San  Joaquin  County,       Cisco    11.  ,        _^ 

••  o  I     Calif.  i  Plans   by  engineering  department  of 

I  Construction    of  the    Kerlinger    con-  •     owner.  _     ^         ^  ^ 

!     Crete      Ingredients      manufacturlng^Low   Bidder— Grohme  Company,   De- 

pleuit,   concrete  bunkers  with   steel: 

superstructure,     concrete     tunnels;  j 

mentarv    school    buildings.    Roose-  !      capacity  300  tons  per  hour.  i 

A.  D.  Bobier,  Twin  Falls,  $7,154. 


•enera 


6/24/46 

TO   PREPARE   PLANS 

SCHOOL  BLDGS.  Cost,  $847,600! 


ore  desiring  sub-bids  on  any  job  mrm  invitsd  to  make  known 
*^]«|'\[]*^'*«"«nts   in   this   column.    There    Is    ne   eharoo    for  this   ssrvic*. 

County  Jail  Addition,  Orovlllo;   Bids  opon  June  21,  2:00  P.  M. 
MacDonald,  Toimg  &  NeUon,  127  Montgomery  St  ,B.  F.   (SUtter 
C.   L    Wold    Constr.   Co.,   4412    Fulton    St,   8.    F.    (SKyllne    4M2). 
u  Q.  Shale.  RL  1,  Box  as,  Chico,  (low) 


Prefabricated  Classrooms,   Rietimond;    Bids  Open   June  21,  4  p.  m. 
WllUs   r.   Lynn,    1040   Folger   Ave,      Berkeley    (BErkley   6044) 
C.  F.  f^xlcw.  1M4  Monterey  tftvd..  H.  *'.   lUVeriaad  8728) 


catur,    Illinois,    $4,354. 

Other  bidders  were: 

Robert    A.    Newman,    McMinnville, 
velt    Franklin,    Washington.    Bur- .  Owner  -  Payific    cSaist    Aggregates.   Oreg^,    $4  5^^^^ 
bank.  E^slen.  John  Muir  and  Wil-  L„^"£' f^^nd  St,  San  Francisco.  j     A.  D.  Bobier^_____  _._.  ,..,._        ;  Terminal  racllltie.  for  Paclflc~C^ii^     Nats,  bunnyvaie.  cantomla. 

^°K^fv'*n:?r^*'^*'"°"v,°/^*''"^«"^.^        1     Dona^^^  517  Mar- 16/24/46  '16!     Spec.  17f19.  Bids  Open  June  24. 

school  buildings,  one  between  South        1-  f^  ^ancilco  B'DS   OPENED  j 

Colorado  Ave.,  and  Roselawn  Ave.,    k®^  o^->  o*^  UTancisco.  i  —  1 

on    South    Ave.    on©    on    Paradise  1     2.     Owner's  engineering  staff. 


6/24/46 

BIDS  POSTPONED    UNTIL 

JULY  9.  3  P.  M. 

OFFICE   BUILDING 

SAN    MATEO    COUNTY.    Calif 

Francisco  Airport 
Construction  of  field  office  building; 

Airport  Contract  No.  84 


!  PAINTING,    REPAIRS 
on     soum    Ave,     on©    on     ^a^aaise  ;      -•     -  - -—  ~-^~^^^^ 
Road    and    one   at    Intersection    of    Concrete    work— h-roentraui   *  »um  Post  Of  fire 

^  .,      ,         ,    ^ mers,  696  Pennsylvania,  San  Fran-;     u.   B.   foBX.  uince. 

Cisco,    awarded    contract    on    cost-    Interior    painting,    plumbing    repairs 


Menry  Arian   ConstrucUon,  4142   Geory   Blvd..   s»an   irrancisco   (Bayriew 
8797) 


4 


San 


Tully   Road  and   Orangeburg   Ave. 
Owner    Modesto    Elementary    School 

District  Modesto. 
Architect — Fred     L.     Swartz,    Rowell 

Bldg.,  Fresno. 

As    previously    reported,    funds    in 
the    amount    of    $25,000    have    been 


granted  to  assist  in  the  preparation  j  _  P™'^'^?^®]  ^*Z?:^ 
of  plans  according  to  Wright  L.  Felt,    "     "       "       --■■-''»- 
Dlv.,   Engr.,   In   charge  of   Bureau  of 


plus  basis  '     ^^^   miscellaneous   repairs. 

Steel  Work- Western  Pipe  &  steel  !Owner--<)f f ice  of  the  District  Enp- 
Co.,  200  Bush  St,  San  Francisco,  [  "««'••  Ff,^f*'  ^ojks  Agency.  Pub- 
aw;nied  contract  for  steel  work  at  I  UO  Buildings  A(lmlnistmtlon  ^8 
the  price  per  ton  for  steel  or  ap-  !     U.  S.  Appraisers    Bldg.,  San  Fran 


Garage  Blldg.,  A  Addn.  to  East  Pylon,  Toll  Plaza.  OG   Bridgge   Bids  Op«n 
June  M,2  P.  M. 
Cameo  &  Oautler,  865  Ocean  Ave.,   s.   F.   (Juniper  •HBKl) 


Owner-Public    Utilities   Commission,   Community  Facilities  of  the  Federal 

Room  287  City  Hall,  San  Francisco,  j  Works    Agency^ 

Specifications  obtainable  from   the  J  " 

cashier's  office,  6th  floor,  425  Mason  i  5;*Y 

St,^San   Francisco,    upon    deposit   of   ^^JJEDj^ 

Bid    opening   date    postponed   from  S^^^,^^^^'  S""«  County,  Calif.  Mc- 
June  25  I     Ki^ey  site. 

j  Construction     of     regfular     classroom 


ciscoll 
Contractor  Vr^R^Tlroad-R.  Goold  ftl^^^.^y  engineering  department  of 
Son,    P. 


O.    Box    190,   Stockton,    at'     o"^°«^-^         _         _    ,„  _,_  ,.,,. 

9K9fi  a,  *«rtt  '■  Low    Bidder — Dan    Sullivan,    517 -12th 

55.30  a  root.  .     g^      g^^^    Monica.    $8,464. 


Convert    Oapracks   to    Apts^   Alameda    Naval    Air   Wa^   Spec.   17M1;    Bids 
open  June  2S,  11   A.  M. 
Stolte,    line,   8451    San    Leandro   St.    Oakland    ri'nntdad    lOM) 
■Haas  C<mstructloa  Co.,  820  Merchants  Exchange  Bldg.,  8  F 
(iiiXbrodk  1205) 


Work  is  now  imder  way. 


Other  bidders  were: 


g  ;  and  kindergarten 
j  Owner — Board    of    Trustees,    Gridley 


FOR  RENT 

Combination  H-yd.  HOE,  DRAG 
LINE.  CLAMSHELL  and  SHOV 
EL.  diesel  powered. 

carric(m;autier 

Phone  JO.  A-^OH 
365  Ooean  Avenue,  San  Franol: 


6/24/46 

CONTRACT   AWARDED 

STORE  BUILDING  Cost  $150,000 

LOS  ANGELES,  Calif.  84th  St  and 
Vermont  Ave. 

Construct  two-story  with  two  inter- 
mediate floors  class  A  reinforced 
cnocrete  (concrete  frame  and  gunite 
walls)  store  building.  !_       ^       ^^  ... 

Owner— S.    H.    Kress    A   Co..    114   5th  ,  ConstjTiction   of   unit    of    four    class- 
Ave.,  New  York  City.  N.  Y 

Plans  by  S.  H.  Kress  &  Co.,  Ed  F. 


6/24/46  •*     12'     Robert    A.    Newman,    McMlnnVille, 

M/rtRK  iiKinPR  \A/AV  .Oregon,  $8,958; 

raOCESSmG  pJ!!^NT         '  I     Grohme    company,    Decatur.     IIU- 

Estimated  Cost  $600,000   no^s.    $8,973.      

PLEASANTON,   Alameda  Co.,    Calif,  j  — — 

Construction  of  the  Elliot  processing  |  -  ,24/46  ••     1  5 

plant   concrete  bunkers   with   steel  1"'*'^'" 

superstructure,     concrete     tunnels.  | 


Offidert  Quarters,  Port  Chicago,  Spec.  16300,   NOy,   12047;   Bids  open   June 
24,  11    A.   M. 
Barrett  *  Hllp,  918  Harrison  St,  ».  IT.  (£>Ouglsa  0700) 


Union  Elementary  School  District  j 
Gridley. 

6/24/46  •     9 

PLANNED 

GRIDLEY.  Butte  County,  Calif.  Wil- 
son School  Grounds. 


Sibbert,  architect,  114  5th  Ave.,  New 
York. 

Contractor — Charde  &  Brindle,  832  W. 
5th  St,  Los  Angeles. 


rooms. 
Owner— Board    of    Trustees.    Gridley 
Union  Elementary  School  District. 
Gridley. 


twin   conveyor  lines;   capacity   600 

tons  per  hour. 
Owner  —  Pacific    Coast    Aggregates, 

Inc.,  85  2nd  St.,  San  Francisco. 
Eng^eering: 

1.  Conveyor  Co.  of  Los  Angeles. 

2.  Donald  R  Warren  Co.,  417  Mar- 
ket St,  San  Francisco. 

3.  Owner's  engineering  staff. 
Concrete  Work— Erbentraut  *  Sum 


PRELIMINARY   PLANS 

COMPLETED 

CITY  HALL    Estimated  Cost  $150,000 

SAN  LUIS  OBISPO,  San  Luis  Obispo 
County,  Calif.  Comer  of  Palm  and 
Osos  Sts. 

Construction  of  one-story  city  hall 
(13,000  sq.  ft),  to  contain  dty  of- 
fices, police  department  j&U.  squad 
room,    etc..     modified    Spanish    de- 


9-10—      EDUCATIONAL 
BUILDINGS 


6/24/46  •     9 

BONDS  VOTED 

SCHOOL  ADDITION 

ORLAND.  Glenn  County.  Calif.  Marin 
and  Chapman  Sts. 

Construction  of  cafeteria  and  kinder- 
garten and  new  school  building. 


Oie  Point  Cuttiig 

with  MONARCH 
UNI . POINT 
RADIAL  SAWS! 


UNI-POINT  means  one  point.  There 
B  never  any  chaa«se  in  the  ONE 
POn^TT  on  the  table  where  the  saw 
enters  the  lumber,  regardless  of  the 
crosKut  anslc 

.  .  .  Aisc  mtmUiU  is  the  new 
MONARCH  PORTABLE  UNI- 
POINT  Modal  TNT. 


6/24/46  0 

BONO   ELECTION 
SCHOOL  BUILDING         Cost  $75,000 
TULARE  COUNTY,  Calif. 
Construction  of  school  building. 
Owner — Sundale    Union    School    Dis- 
trict of  Tulare  Coimty. 

The  district  will  vote  July  12  (m  a 
proposal  to  issue  bonds  In  the  amount 
of  $75,000,  the  proceeds  of  which  will 
finance  the  above  construction. 


(SbiuBlMilain 
^ST    60,      I 


la  OAKLAND 

75 


•420 


ia  U»  ANGELES 
4700 


LUMBER 
DISTRIBUTORS 

of  SAN  FRANQSCO,  Ltd, 

FOt   SALE 

—  FIR  — 
85,000  pieces  48*  Fir  Uth 

—  CEDAR  — 

5,000  bundles  %"  x  18"  Hand 

Split  Cedar  Shakes 
2,000  bundles  96"  x  27"  Hand 

Split  Cedar  Shakes 

40,000    feet    2"    x    4"    to    12* 

Rough  Green  Cedar  B  and 

Better  Grade 

—  HR  — 

15,000  feet  2'  and  3"  Fb  K/D 
Ladder  Stock 

—  PINE  — 
100,000  feet  7/4  x  4"  to  12' 

Dry  Rough  Poaderoaa  Pine 

25,000  feet   7/4   k  4*   to    12" 

Dry  Rough  Pooderosa  Piae  #3 

Shop  and  BcCMr 

Builders  Acamnts  SoUcked 

347  iAYSHORE  ILVD. 

ATwatM  8174 


Co.,   200   Bush    St..   San    Francisco,,' 

awarded  contract  for  steel  work  »^  Jbids  WANTPd-_to  rp   oopKiPn 

the  price  per  ton   for  steel  or  aP-    jiLY  1    5%    m  OPENED 


proximately  $180,000. 


REINFORCING  STEEL 
AND  WIRE  MESH 


FABRICATED     AND     INSTALLED 

i 

GUNN 

20    pD'-crr.     A-,, 

CARLE 

UNrcrhili 

r 

CO. 

"      C".  '  IS  CO 

REPAINT  AUDITORIUM 
1  2 1  STOCKTON,     San     Joaquin    County. 
■     Calif.  j 

Repaint    portions   of   Memorial   Civic  i 


6/24/46 

CONTRACT   AWARDED 

SCALING  AND  PAINTING  .      Auditorium. 

Mare  Island  Naval  Shipyard.  Ip,^,  j,     ^,^^„ 

Scaling   f »d  ^  Pa*f  t"^^    °Lsiiv  It^l     Specifications   obtatoable   from   the? 
complete;    (2)    the   causeway   "**'    -bove  office 

and  iron  work;    (3)   nine  hammer-    »t>o^e  o"'«-   

traveling     P^^r[<^/^^^  „    ^^ 


head    and    two    --         _     - 

cranes,    and    (4)    approximately  33 

Marine  Corpa  buildings;  Spec   No.   ^j,j^,j.AL  HOSPr] 


17814.  ^  ^     ^ 

Owner— Bureau  of  Yards  and  Docks, 
Public  Worlcs  Officer.  Biare  Island 


MENTAL  HOSPITAL 

Estimated  Cost  $6,133,200 
NEAR     ATASCADKRO,      San      Luis  I 
Obispo  County,  Calif.  1161-acre  site.  I 


Naval  Shipyard.  Vallejo  Construction   of   mental  hospital    for 

Contractor — Fred    J.    Judd   Co.,    iiui  |  f 

2nd  St.,  Berkeley. 


Associated  Wood  ProdieisCo. 

"Ae  Wood  We  ^futW 


TELEPHONE  LANDSCAPE  5-771 3 

1335  SIXTH  STREET         BERKELEY  2,  CALIF. 


12 


16/24/46 

I  PREPARING  WORKING 

j  DRAW  I  NG8 

BASALITE    BLOCK     PLANT 
I  Approx.   cost,    $175,000 

REDWOOD    CITY,    San    Mateo    Co.. 
Calif. 


CHcreltCitliM 
Ctapressors  Iwted 

PORTABLE  WELDERS 
An  T»ob  of  Att  KmJt 

CLENEiriM  CO. 

2277   JERROLD  AVENUE 

1636  -  07J5 


WE  HAVE  A  LIMITED 
QUANTITY  OF 

Califemio   iraad 
Asbestos  SidiB9 

Inclti£ng  Na3s  and  Badtrr 
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(4)  2  CM  cutoff  walls  for  48-in.  CMP 
in  place; 

(5)  1  Calco  gate,  Model  100  or  eqo&l. 
In  place; 

(6)  350  tons  crushed  rock  surfacing 
in  place; 

(7)  60  lin.  ft  24-ln.  CMP  Install  only ; 
I  (8)  100    Un.    ft    36-in.    CMP,    instaU 

only. 
I     List    of    prospective    bidders    was 
I  printed  In  the  June  10  issue  of  THE 
DAILY    PACIFIC    BUILDER. 


;  6/24/46  8  4 

jCONTRACT   AWARDED 

j  SACRAMENTO,  Calif. —  H.  Earl 
(Parker.  12th  and  P  Sts.,  MarysvUle. 
I  at  $438,057.25,  awarded  contract  by 
the  U.  S.  Engineer  Office,  Wright 
Bldg.,  Sacramento,  under  Spec  1221-A 
(formerly  Spec.  1221)  for  levee  con- 
struction on  left  bank  of  Sacramento 
River  from  Isleton  to  Walnut  Grove. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


31-32 — ^WATER  SUPPLY  &  «/24/46  se 

SEWAHF    ni«POCA1     CONTRACT   AWARDED 
atWAUt   DISPOSAL;  BASEBALL  BACKSTOP 

PLANIS  i  SAN  FRANCISCO.  Golden  Gate  Park 

-— — — _!  Contract  Price  $1,200 

«/24/46  ••    31;  Construction   of   one  standard   base- 

BIDS  OPENED  ball  backstop. 

SPRINKLER  SYSTEMS  Owner— Board   of   Park  Commlsaion- 

SAN   FRANCISC:0.    Naval   Shipyard.  '     «re.    McLaren   Lodge,   (iolden   Gate 
Sprinkler  systems  and  water  supply  I     Park, 
piping.  Involving  installation  of  au-  |  Contractor— Anchor  Post   Fence  Co., 

460  5th  St.,  San  Francisco. 


39— 


SEWEKS 


2.  Constructing  3.6  miles  of  non- 
skid  single  seal  treatment  schedule  A 
on  section  1,  primary  state  highway 
No.  5,  Carbonado  to  Fairfax  and  0.97 
miles  of  non-skid  single  seal  treat- 
ment schedule  C  cm  section  2.  State 
Historical  road  No.  1,  Junction  of 
P.S.H.  No.  1  to  Sprague  Avenue  and 
by  draining,  surfacing  and  construc- 
ting a  light  bituminous  surface  treat- 
ment on  5.145  miles  of  section  8, 
State  Historical  road  No.  1,  McKln- 
ley  Avenue  In  Tacoma  to  Pioneer 
Avenue  in  Puyallup,  a  state  project  | 
in  Pierce  County,  involving  about 
375  cubic  yards  of  excavation,  fi^ifSO 
cubic  yards  of  selected  roadway  bor-  j 
row.  1,660  cubic  yards  of  crushed 
stone  surfacing,  150  tons  of  Bitumi- 
nous cement,  70  cubic  yards  of  con- 
crete, 9.310  pounds  of  steel  reiziforc- 
ing  bars,  1,044  linear  feet  of  pipe 
culverts  and  other  items. 

No  bids  received. 

3w  Construoting  non-skid  single 
seal  treatment  schedule  A  on  12.8 
miles  of  section  1,  primary  state 
highway  No.  9,  Fairfaolm  east  and  a 
light  bituzninonus  surface  treatment 
method  A  on  10.6  miles  of  section 
2,  secondary  state  highway  No.  9-A, 
Twin  to  F^ht,  a  state  project  in 
Clallam  county,  involving  about  2,- 
560  cubic  yards  of  mineral  aggregate 
from  stockpiles  2,720  cubic  yards  of 
placing    crushed    cover    stone    from 


tion  Co.,  2128  San  Pablo,  El  Cerrtto,  I  St.,  Oakland,  under  Spec  1749  for 
at  approximately  $12,000,  submitted  I  furnishing  5000  %-in.  x  %-in.  disc 
only  bid  June  19  to  the  North  Coast  |  water  meters. 


County  Water  District,  Patricia  B. 
DeNio,  Firehouse,  Sharp  Paik,  for 
construction  of  water  mains,  tndud*' 
ing  valves  and  fittings,  in  and  for 
the  Vallemar  area. 
Plans   prepared   by  District   Ehigi- 


Specifications  obtainable  from  the 
above  office. 
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6/24/46 
BIDS  WANTED 
SACRAMENTO,    Calif.  — Bids   wlU 


neer  E.   P.   Wilsey,  425  Grand  Ave.,  \  be  received  by  the  State  Purchasing 
South  San  Francisco.  .'Agent.  Sacramento,  for  materials  as 

• ifoUoirs: 

j  June  2S 

QUO.  62035,  REQ.  2882: 

One    carryall    scraper,    12    cu.  yd. 
capacity,  f.o.b.  Escondido  or  CTainp  88, 
via  truck  or  freight. 
QUO.  62416,  REQ.  26652 


Nachinery  &  Material 


r 


PurdiasiBg    Departm«it,    Room    812, 
of  the  office  of  the  District. 

DANIEL  R1BAD, 

S<K:ret&ry. 
Oakland,  California, 
June  21.  1946l 

(DaUy  Pacific  Builder) 
June  24.  1946) 

Pro.  No  17S0— Pig  Lead 

NOTICE  TO  CONTRACTORS 


NEWS  INDEX 

Misc.  Supplies  4  Materials 
Machinery  and  Equipment 


42 
43 


One    concrete    vibrator, 


Sealed  proposals  will  b€l  received 
at  Room  205  of  the  office  ot  the  East 
Bay  Municipal  Utility  District,  512— 
16th  Street.  Oakland.  C^Ufii>rnia,  un- 
Ul  5:30  P.M.,  Wednesday,  July  3,  1946, 
gasoline-  land  will  at  that  hour  be  opened,  for 


(1)  NKW  Ft>BD- 
FERGUSON  TRACTOR,  or  equal, 
with  attachments,  as  per  speclflea* 

tiODS. 

Proposal  No.  1747  covering  same 
may  be  obtained  upon  application 
at  Purchasing  Department,  Room  312, 
of  the  office  of  the  District 

DANIEL  RBAD, 


Oakland.  California. 
June  21.  1946. 

(Daily  Pacific  Builder) 
(June  24.  1946) 


j  powered,  complete  with  all  necessary  [  furnishing  approximately  50  Tons  of 


MISC.  SUPPLIES  AND 
MATERIALS 


6/24/46  •42 

BIOS  OPENED 

OAKLAND,   Alameda  Co.,   Calif.— 

SheU    Oil    Co.,    Union    Oil    Co.    and 

stockpiles,   10.6  miles  of  preparaUon,  j  American  Bitumuls  Co.,  at  $0.0625  per 

Aon    gallon,    submitted    identical    bids    to 


490 


3  9 


tomatic  sprinkler  systems  in  24  ex 

isting  buildings  and  enlargement  of 

the  underground  water  piping  sys- 
tem, including  earthwork,  concrete 

work,    paving,     electrical     utilities; 

NOy  13867,  Spec.  17979.  I 

OMmer— Bureau  of  Yards  and  Docks.  '  6/24/46 

c/o  Public  Works  Office,  Room  2110    BID  OPENED 

Administration    Bldg.,     San    Fran-  '     MODESTO,  Stanislaus  Co.,  Calif.— 

Cisco    Naval    Shipyard,    San    Fran- 'Stanislaus  Concrete  Products  Co.,  Box 
T  «..«.,         w     -  i^^2,    Modesto,    at    $7562.50,    submitted 

lx)w  Blddei>-M.  &  K.  Corp..  200  Fi- jonly   bid    to   the    Modesto    Irrigation  |  state  highway  No.  18,  Grays  Harbor 

"ff  «Q7oSS?^®'"^^**^"  ^*°^'*"^*^**^°' l^*''*'^^^*    Modesto,   for    improvement  ,  county  line  to  Smith  Creek,  in  Paci- 
(1)  |372,0(X).  !  work  on  Kiem&n  dra.inRce  ninf>iin(>        j  f ic    county,    federal    aid    project  No. 

;F-187  (7),  Involving  about  10.0  acres 


construction    and    finishing    and 
tons  of  bituminous  cement. 

Contract  awarded  to  Rush  &  Baird, 
Seattle,  $25,679. 

4.  Cleaning  and  painting  the  two 
existing  steel  spans  of  the  Queets 
River  bridge  on  primary  state  high- 
way No.  9,  at  (Queets,  in  Jefferson 
county,  a  state  project. 

Contract  awarded  to  G.  Saxon 
Painting  Co.,  Tacoma,  $8499.92. 

5.  Grading,  ballasting,  surfacing 
and  constructing  asphaltic  concrete 
pavement  on  3.298  miles  of  primary 


Bids  submitted  June  20  were : 


M.  at  K.  Corp.,  (1)  $372,000,  (2)  $10,-    6/24/46 
•85.    (3)    $6865,    (4)    $7286,    (5)    $13,428,    CONTRACT 
(6)    $11,734,    (7)    $4880,  (8)   $18,470,    (9) 
$24,874,    (10)    $13,293,    (11)    $7706,    (12) 
$5225,  (18)  $118,741,  (14)  $258,259. 

Grinnell    Co.    of    the    Pacific,    San 


39 
AWARDED 

SAN   FRANCISCO— Chas.   L.   Har- 


at    $4782    awarded    contract    by    De- 
partment    of     Public     Works,     City 


the  East  Bay  Municipal  Utility  Dis 
trict.  Room  312,  512  16th  St..  Oakland, 
under   Spec.    1745  for   emulsified    as- 
phalt 

6/24/46  42 

CONTRACT   AWARDED 

DENVEIR,  Colo.,  —  Th*  Aluminum 
Co.,  of  America,  Washington,  D.  C, 
at  $246,727  awarded  contract  by  the 
Bureau  of  Reclamation,  Denver, 
Colo.,  for  furnishing  1,135,200  lin.  ft 
of  aluminum  conductor  and  fittings 
for  use  on  the  Orovllle-Sacramento 
transmission  line  of  the  Central  Val- 
ley Project,  California;  Inv.  D-33,299- 
A.  Bids  were  received  May  1. 


!  accessories,  f.o.b.  Eureka,  via  freight 
I  June  26 

QUO.  62415.  REQ.  26651: 

One  concrete  mixer,  ^-sack  capa- 
city, gasoline-powered,  end  discharge, 
with  measuring  batch  hopper,  mount- 
ed on  single  axle  -with  pneumatic 
tires,  f.o.b.  Eureka,  via  freight 
QUO.  62553,  REQ.  77033: 

1000  tons  plant  mix  surfacing,  ^- 
inch  maximum  aggregate  (SC-4)  { 
liquid  asphalt,  delivery  vendor's 
trucks  to  stockpile  E-110  on  Ridge 
Rd.,  19  miles  north  of  Los  Angeles 
city  limits. 
QUO.  58031,  REQ.  87359: 

(general   Petroleum,    $19;    $5.50   for 
spreading;   awarded. 

American    Bitmumuls    Co., 
tax  included;  $5.50. 

Lamb    Transporiation    Co., 


PIG  T.F.AD,  as  per  specifications. 

Proposal  No.  1750  coverUng  same 
may  be  obtained  upon  application  at 
Purchasing  Department  Room  312, 
of  the  office  of  the  District 

DANIEL  RItl/lD, 

Secretary. 
Oakland,  California,  | 

June  21,  1946.  j 

(Daily  Pacific  BuUder) 
(June  24,  1946) 
1 

Spec   LS  364— Gate  Viilves 


NOTICE  TO  CONTRACTORS 


Sealed   proptosals   will    be    received 

at    the    office  of   the   East    Bay   Mu- 

$19.69,  '  nicipal  UtUity  District  Room  205,  512 

I  Sixteenth  Street  Oakland.  California, 

$20.47,  ■  until  5:30   P.M,   Wednesday,   July   3, 


1 1946,  and  will  at  that  hour  be  opened. 


tax  included;  $5.50. 

QUO.  62154,  REQ.  51361 :  I  for  the  purchase  and  delivery  of  451 

108    tons    SC-8    liquid  asphalt,    de-  •  gate  valves,  in  sizes  3-in.  to  20-ln. 
llvered  six  locations  vicinity  of  Paso  j     Specifications  (LS  364)  m4iy  be  ob- 
Robles.  itadned  upon  application  at  Room  406 


EMPLOYMENT  SERVICE 


For  further  information  rtflarding 
positions  listed  under  this  claaelfloa- 
tion.  addross  Newton  D.  Coolc,  Man* 
agar,  Engineering  Soctetlee'  Person- 
nel   Servioe,  S7  Post   St,   San    Fran* 


DESIGN   BNQINmBRS,   strucU.   Jk 

nechl.  checkers,  detallers  and  estl- 
inMtor%  for  steel  fabriicattng  com- 
pany. Perm.  Salar>-  dei>ends  upon 
axpet.  Southern  CaUfomla.  S-940. 


STRUCTTL.  DESIGNER,  exper.  on 
concrete  and  steel  Salary  open.  San 
Francisca  S-949. 

STRUCTL.  DESIGNER,  exper.  on 
steel  and  concrete  plant  construction 
plans.  Salary  ^>«n.  Bast  Bay.  S-6S7. 


QUO.  61902,  REM).  22195:  i 

80  tons  liquid  asphalt  SC-8,  deliv-  ; 
ered    state    tanks    at    Douglas    City, 
Trinity  County. 


4  2 


of    clearing,    8.1    acres    of    grubbing, 

14,320  cubic  yards  of  unclassified  ex-  i  6/24/46 

cavation,  28,370   cubic   yards   of   bal- !  CONTRACT  AWARDED 


ney,   625  Market  St,   San  Francisco,    last,    11,180   cubic    yards    of    crushed  j     LONE  PINE,  .Inyo,  Co.,  Calif.— Cy 


Francisco,  (1)  $419,621,  (2)  $14,221,  (3)  iHall,  for  construction  of  sewer  on 
$7838,  (4)  $8962,  (5)  $16,755,  (6)  $16,-  40th  Ave.,  between  Quintara  and  Rl- 
882,    (7)    $7322,    (8)   $2639,    (9)    $32,570,  .  vera   Sts. 

(10)    $16,802,    (11)    $11,067.    (12)    ♦/457,  '■  

(13)  $128,294,  (14)  $291,327.  !  6/24/46  8  9 

Herman    Lawson    Co.,    San    Fran- |  PLANNED 
Cisco.    (1)     $510,000,     (2)     $13,000.     (3)  ■■      NAPA,    Calif.— The    City    of   Napa, 


stone    surfacing,    7,470   tons    of  Type  :  lone    Fence,    Division.    U.     S.     Steel,  !  above  office. 
I-l    asphaltic     concrete,     29.17     cubic  1  l.    a.      at   $3900    installed    submitted  i 
yards  of  concrete  class  A,  75  linear  ■  only    bid    and   awarded   contract    by  " 


6/24/46 

BIDS  WANTED 

FORT     BRAGG,     Mendocino     Co.. 

I  Calif  .—Until  July  8,  8  P.  M.,  bids  will 

l)e  received  by  the  CTity  of  Fort  Bragg,  ( 

42  I  Elsie  M.  J.  Thorstrom,  city  clerk,  for 

2000  feet  6-lnch  asbestos  cement  pipe. 

Specifications  obtainable  from  the 


of  the  office  of  the  District 

DANIEL  RSAD, 

Secretary. 
Oakland,  California. 
June  20,  1946. 

(DaUy  Pacific  Builder) 
(June  24.  1946) 

Pro.  No.  1747— -Tractor 


NOTICE  TO  CONTRACtORS 


feet  of  culvert  pipe,  and  other  items 
Low  bidder— N.  Fiorito  Co.,  Seattle, 

$289,626.46;  bid  rejected. 
6.    Grading    and     surfacing    0.133 

mile   of  IMerce   cotmty   road,Ohop   to 

Eatonville-Connection  to  Washington 


Lone  Pine  Union  High  School  Dist.,  1 
Lloyd  J.  Taylor,  Clerk,  Lone  Pine,  j 
for  furnishing  and  installing  fencing  1 
materials.  i 


43—     MACHINERY  AND 
EQUIPMENT 


I  Sealed  proposals  will  be  received 
!  at  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District  512— 
:16th  Street  Oakland,  California,  un- 
|til  5:30  P.M.,  Wednesday,  July  3,  1946, 


ENGINEERS,  civil.  mechL,  structL, 
architL  and  elec.,  exper.  requd.,  for 
designs  and  specs,  new  construction. 
Salaries  up  to  $700  mo.  Single  status 
only.  West  Pacific.  S-922. 

TRANSITMAN.  exper.  on  subdivi- 
sion work,  1300  mo.  Peninsula.  S-$M. 


OFFICE  ENGINEER,  exper.  on 
subdivision  work.  $350-$400  mo.  Marin 
County.  S-960. 

JR  CIVIL  ENGR  with  some  con- 
struction exper.  to  assist  In  writing 
engrg.  and  archtL  spec.  Perm.  SaJbary 
open.  San  Frandaoa  8-91S. 

JR  ENGR  for  timekeeper  on  con- 
struction Job.  $200  mo.  to  start  East 
Bay.  S-954. 


ARCHTL    DRAFTSMAN,    good    on 
details   for   bldg.    contractor.    Salary 


and  will  at  that  hour  be  opjened,  for  j  open.  San  Mateo  County.  S-905. 


4  3 


$8000,   (4)   $8500,   (5>   $20,600,    (6)   $16,- ;  Charles   E.    Martin,    city    clerk.    City    Avenue,  federal  aid  project  No.  S-105  I  6/24/46 
000.   (7)  $8500,   (8)  $32,000,  (9)  $34,000,   Hall,     plans     construction    of     8-inch  !  (i),  involving  about  1,500  cubic  yards    BIDS  \ 


4  2 


(10) 

(31)    $166,100,   (14)    $343,900.  1  Monroe  St  to  Walnut  St  and  on  por 

Barnard  Engineering  Co.,  San  Fran-  tion  of  Walnut  St.,  with  hearing  of 
Cisco,  (1)  $534,708.  (2)  $10,500,  (3)  protests  scheduled  for  July  15,  7:30 
$6800.   (4)  $7200,   (5)  $12,600,  (6)  $8800,  ;  P.  M.,  in  the  City  Hall. 

(7)  $5500.   (8)  $18,000,   (9)   $29,500,   (10)  i  

$14,500.     (11)    $9000,     (12)     $5700,     (13)  i 
$117,(500,    (14)    $417,108. 


$19,000,    (11)    $11,000,    (12)    $8500,  ;  sanitary    sewer    on    First     St     from    of    common    excavation,    1,300    cubic 

yards  of  solid  rock  excavation,  1,060 
cubic  yards  of  selected  roadway  bor- 
row. 192  cubic  yards  of  crushed  stone 
surfacing,  42  linear  feet  of  culvert 
pipe,    and    other    items. 


3  1 


40— 


STREETS  AND 
HIGHWAYS 


6/24/46 

PROSPECTIVE    BIDDERS 

SAN  MATEO  COUNTY,  Calif.— The 
following  contractors  have  taken  out 
plans  for  construction  of  San  Andres 
outlet  No.  3  connecting  pipes  in  San  

J!^l^°>^r"*^o-^",'"o'^xf^>!'^'^f>,''"*i/  ^«   GTendaleT    at 'JsW 
opened  June  2o,  3  P.  M.,  by  the  Pub-  ,  j^j^  v     .       , 

lie    Utilities    Commission,    Room    287 


Contract    awarded    to    Consolidated  1  system  as  follows : 


6/24/46 

BIDS  WANTED  I 

WANTED  1     SANTA      CLARA     AND      SANTA j 

OAKLAND.  Alameda  Co..  Calif.— !  CRUZ  COUNTIES.  Calif. -Until  June  I 
Until  July  3,  5:30  P.  M..  bids  will  be '25.  3  P  M,  bids  will  be  received  by  | 
received  by  the  East  Bay  Municipal  |  ^he  State  Division  of  Highways.  J.  H.  . 
Utility  District,  Room  406,  512  16th  Skeggs,  district  engineer,  2001  Van  j 
St,  Oakland,  under  LS-364  for  fur-  I  Ness  Ave.,  San  Francisco,  for  rental  . 
nishing   gate   valves   for   distribution  t  of  one  extra  heavy  duty  type  gaso 


ALUMINUM  AWNINGS      I 


Construction  Co.,  Tacoma,  $6295 

7.     Grading     and     surfacing     0.871 
miles  of  Skamania  county  road,  loop 
^,_.-  !  road,    vicinity    of    Stevenson,    federal 
6/24/46  •*     4  0'*^'^   secondary  project  No.   S-114    (1),  j 

'  OW  BIDDER  i  involving  about  5.8  acres  of  clearing,  j 

~SAN    BERNARDINO    COUNTY.  [37    acres    of    grubbing,    21.890    cuWc  ' 
Calif.— R  R.  Hensler,  816  Allen  Ave.,  I  yards    of    common 


,  line  or  diesel   powered  motor  grader  | 
valves     6-in.  'equipped  with  12-ft.  blade  and  scari-  1 


excavation,    1.020  | 

submitted  "low  !  cubic  yards  of  solid  rock  excavation,  > 

June    20    to    the    State    Division  i  2.300   cubic    yards    of   pit  run    gravel,  1 

r-u     M   ,.    o        T=w      •  .,0  'Of    Highways,    G.     T.     McCoy,     state  !  565    linear   feet   Of    culvert   pipe,   and  j 

CUy  Hall,  San  Francisco,  under  Spec,    highwiy   engineer,    State    Bldg.    Los    other    items. 

'Angeles,   for  net   length    of   6.3  miles 


(1)  200    hub-end   gate     „,    ......       -     .-  ,      „^  .. 

diameter  opening-  'fier  for  approximately  600  hours    use, 

(2)  50    hub-end    gates    valves,    8-ln.  i^n  Santa  Clara  and  Santa  Cruz  Cos.; 
diameter ;  i      Specifications   obtainable   from   the 

(3)  25    hub-end    gate    valves,    10-in.! above  office.  . 
diameter ; 

^2-'"! 6/24/46 


gate    valves. 


gate    valves,    16-in. 


valves,     20-in. 


^^^y     .  ^.        »    ^  'fin^e^X^^.   i^r"^^^\t^n^^y^^ nT'^V^^  Contract  awarded  to  Allen  C.  Ban 

Western  Pipe  &  Steel  Co.  of  Cali- 
fornia. 200  Bush  St,  San  Franci-sco.        :;;'d*";;k^i    coat    berween'Alpi'nr''^'di  $17,572.82. 

n,S.*7A'^^,"*'Tf  ^*P,*^°"^^^"^°'""'^';Lake   Arrowhead   and   between   Lake'      «.     Grading  and  surfaxMng  on  2.494 
1100  4th  bt.,  Berkeley.  Arr«,i-h«o,i    r\^^    or,/i    t>.,™*    -vrui    «„  I  miles,    surfacing    only    on    0.320    mile 


gate    valves, 


'Arrowhead   Dam    and    Burnt   Mill   in  '  "li^^s,    surfacing 


Stolte,    Inc..  8451   San    Leandro  ^^,\^^n  ^ems^x^ino  QoMXity 

Oakland.  1  , ; 

Charles  L.  Harney.  625  Market  St.,  ' 
San   Francisco.  ;  6/24/46 

R.  G.  Clifford.  Box   168,  South  San  '  LOW  BIDDER 
Francisco.  \     RIVERSIDE  COUNTY.  Calif.- The 

Parish  Bros..  Box  6.  Benicia. 


4  0 


i  Herz  Paving  Co.,  at  $52,450,  submitted 
Underground  Construction  Co.,  75th  i  low  bid  June  20  to  the  State  Division    crushed    stone    surfacing, 
Ave.    and   San    leandro   Blvd.,    Oak-  jof  Highways,  G.  T.  McCoy,  state  high-  i  yards  of  crushed  cover  stone,  81  tons  j  6/24/46 


and  constructing  light  bituminous 
surface  treatment  on  2.817  miles  of 
Whitman  county  road  project  No.  32, 
Olson  road,  federal  aid  secondary 
project  No.  S-140  (1),  involving 
about  38,880  cubic  yards  of  common 
excavation,     9,178     cubic     yards     of 

785    cubic 


(4)  40    hub-end 
diameter; 

(5)  40    hub-end 
diameter ; 

(6)  6     hub-end    gate 
diameter; 

(7)  12     flanged 
diameter ; 

(8)  25     flanged 
diameter ; 

(9)  25     flanged 
diameter ; 

(10)  25     flanged 
diameter ; 

(11)  3     flanged 
diameter. 

Specifications   obtainable  from   the 
above  office. 


gate  valves,  4-ln. 

gate  valves,  6-in. 

gate  valves,  8-in. 

gate  valves,  12-ln. 


••4  3 
I  BIDS  WANTED 

i  SACRAMENTO,  Calif.— Until  June 
'  25,  8  P.  M.,  bids  will  be  received  by 
\  the  Co8umnes  River  Union  Elemen- 
o  j_  jtary  School  District  Jake  Schneider, 
i  clerk,  Sloughhouse,  for  one  school  bus 
with  capacity  of  50  school  passenger. 


4  31 


4  2 


6/24/46 

BIDS  WANTED  j 

OAKLAND,  Alameda  Co.,  Calif  —  ' 
Until  July  3,  530  P.  M.,  bids  will  be  j 
received  by  the  East  Bay  Municipal  j 
Utility  District,  Room  312,  512  16th  : 
St.,  Oakland,  under  Pro.  1747  for  one  j 
new  tractor.  Ford-Fergfuson  or  equal,  j 

Specifications   obtainable   from  the 
above  office. 


land. 

Peter    Sorensen,   927 
Redwood  City. 

Macco     Construction     Co., 
and  Ferry  Sts..  Oakland. 

F.    J.    O'Shaughnessy, 
St..  San  Francisco. 

George  Windeler  Co.,  Ltd.,  2201  Jer-  \  tween  Midway   and    east   city   limits 
rold  Ave.,  San  Francisco.  jof  Banning,  Riverside  County. 

Southwest  Welding  &  Manufactur- 


j  way    engineer.    State   Bldg.,    Los  An 

Arguello    St,  .  geles,    for    net    length    of    about    3.1 

!  miles  grading  shoulders  on  a  portion 

Freight !  and  repairing  entire  project  by  plac- 

!  ing    plant    mix    surfacing    over    the 

1640   Vallejo  ■  existing  pavement  and  shoulders  and 

i  apply  class  C  medium  seal   coat  be- 


ing Co.,  3201  W.  Mission  Rd.,  Alham- 
bra. 

Pacific  Pipe  Line  Construction  Co., 
2128  San  Pablo,  El  Cerrito. 

Pioneer  Construction  Co.,  Box  411, 
San  Mateo. 


4  0 


I  6/24/46 
jPLANNED 

I  SACRAMENTO,  Calif.- The  City 
'of  Sacramento  plans  Improvement  of 
I  (1)  Tahoe  Way,  from  Brighton  Ter- 
jrace  to  63rd  St,  and  63rd  St  from 
■  j  Brighton  Terrace  and  Brighton  Court 

_ , . 'to    northerly    boundary    of   Brighton 

34 DAMS,  RESERVOIRS  A! Terrace,  and  (2)  improvement  of  7th 

T^DrTM^IM/^  '  Ave.,  8th  Ave.  and  alley  between  7th 
UKEXIVUnVa  :  and  8th  Aves.,  etc.,  for  which  hearing 
"  J  of   protests   is  scheduled   for  July  5, 


of  bituminous  cement  MC-2,  652  lin-  I  BIDS   WANTED  ;  «/oa/.4« 

ear   feet  of    culvert  pipe   and    other!     WASHINGTON,  D.  C— Bids  will  be  I  ^YJsyv/^NTED 


4  2! 


3  *  ,  8  P.  M.,  in  the  City  Hall. 


6/24/46 

BIOS  WANTED 

SEATTLE,    Wash.— Until    June   25,  j  6/24/46  •     4  0 

2  P.  M.,  bids  will  be  received  by  the  I  CONTRACT  AWARDED 
U.  S.  Engineer  Office,  Textile  Tower,  :     oRANGE  COUNTY,  Calif.— John  J. 
Seattle,  under  Inv.  46-133  for  dredging   swigart  Co.,  20530  S.  Normandle  Ave., 
turning  basin  at  head  of  east  water- |  xorrance,    at    $92,082,    awarded    con- 
way,  Seattle.  I  tract    by    State    Director    of    Public 

Specifications   obtainable   from   the  |  works    C.    H    .Purcell,    Sacramento, 

above  office.  'jjune  20  for  about  8.3  miles  (net  dis- 

-  ;tance)  widening  shoulders  with  bitu- 

6/24/46  •     3  4,  minous  surface  treatment  and  resur- 

BIOS  POSTPONED  j  facing  a  portion  of  the  project  with 

OAKLAND,  Alameda    Co.,    Calif.—  plant  mix  surfacing  between  1.4  miles 
Until  July  9,  2  P.  M.  (postponed  from  'north  of  El  Toro  Rd.  and  south  city 
June    25),    bids    will    be    received    by  1  umits  of  Tustin,  Orange  County, 
the    U.    S.    Engineer    Office,    74  New  j  , 

Montgomery   St.  San   Francisco,   un-  i  . 

der  Serial  No.  04-203-46-58  for  dredg-  \  6/24/46  4  0 

ing  and   berthing  areas.  Naval  Sup-  CONTRACTS  AWARDED 
ply  Depot,  Oakland.  j     STATE    OF   WASHINGTON— The 

Bids  will  be  taken  as  follows :  ( following  submitted  low  bids  June  18  . 

(1)  lump  sum,  moving  plant  onto  and   and  awarded  contracts  by  the  State'  (23)  4    in.    vitrified    laterals, 
off  from  site  of  work:  jof    Washington,    Clarence    B.    Shain,  '     Total   bids  follow: 

(2)  325.000  cu.  yds.  dredging:  | director  of  highways.  Olympia.  Wash..  I     (A)  Pioneer  Constr.   Co..   San  Ma- 

(3)  200  hours  Idle  Ume.  .for  construction  as  follows:  I  teo,    $113,743.50; 

Specifications   obtainable   from   the  j     j      Manufacturing   and    stockpiling  I      (B)  I*  C.  Smith,  San  Mateo,  $120,- 
above  office.  f  crushed   stone   surfacing   top   course  i^SS; 


items. 

Contract  awarded  to  F.  F.  Barnes, 
Spokane,  $36,638.90. 

6/24/46  ••   40 

COMPLETE    BIDS 

HILLSBOROUGH,  San  Mateo  Co., 
Calif. — As  previously  reported  Pio- 
neer Construction  Co.,  Box  411,  San 
Mateo  ^,  at  $113,743.50,  submitted  low 
bid  June  17  to  the  City  of  Hills- 
borough, city  manager.  City  Hall, 
Hillsborough,  for  improvement  of 
Virginia  Ave.,  Wildwood  Dr.,  Melrose 
Court  and  Glennbrook  Dr. 

Plans  by  E.  P.  Wilsey,  city  engi- 
neer. City  Hall,  Hillsborough. 

Work  Involves: 

(1)  20,000  cu.   yda   grading; 

(2)  6860   lin.    ft    concrete   floor; 
(3)  5,600  lin.  ft  2x6  in.  headerboard ; 

(4)  129,000  sq.  ft.  6  in.  asphalt  pave- 
ment ;    ^ 

(5)  50  each  guard  pdsta; 

(6)  250  lin.   ft   12  in.   storm   sewer; 

(7)  9   each    catchbaslns; 

(8)  960  Un.  ft  8  in.  vitrified  sewer; 

(9)  900  lin.  ft    6  in.  do.; 

(10)  200  lin.  ft  8  in.  asbestos  cement 
sanitary   sewer; 

(11)  3,500  lin.  ft  6  in.  do.; 

(12)  40  each  manholes; 

(13)  6580  lin.  ft  6  in.  cast  iron  pipe; 

(14)  1540  lin.  ft  6  in.  steel  pipe; 

(15)  1750  lin.  ft.  4  in.  cast  Iron  pipe;  i 


received    by   the   Veterans'  Admlnis-  ■     qaKLAND,   Alameda   Co.,    Calif.- , 
tration,  Administration  Bldg,  Wash-    ^      ^       '  p   ^     ^^^^  ^n  ^e 

"fl°"  ^^'  ^-  ^•'         ^'^'■^^'^  *^  ^°^-  (received  by  the  East  Bay  Municipal  | 
,„„.-.,„    ».  !  Utility    District    Room    312,    512    16th  j 

inv.  G-227"  48  woo^"  folding  chairs    St.    Oakland,    under    Spec.    1750    for' 
without  arms,  f.o.b.  Veterans'  Admin- 
istration Hospital,  Reno,  Nev. 
June  25,  2  P.  M. 


furnishing  50  tons  pig  lead  in  100-lb. 
bars. 
Specifications   obtainable  from   the 


Inv.  X-274:  one  arm  whirlpool  bath 


above  office. 


for  Veterans'  Administration  Center, 
Portland,  Ore 


••4  2 


6/24/46 

BIDS  WANTED 
SAN  FRANCISCO— Until  July 
'2  P.  M.,  bids  will  be  received  by  the 
I  Purchaser  of  Supplies,  270  City  Hall. 
I  under  Spec.  3599  for  furnishing  and 
'  Installing  public  address  and  record- 
ing system  for  Board  of  Supervisora 


4  3 


6/24/46 

BIOS  WANTED 
MERCED.    Calif.— Until    July    1,    8 
i  P.   M.,   bids  will  be   received   by   the 
g  !cit  yof  Merced,  J.  J.  Garibaldi,  city 
{clerk,  for  one  %-ton  pickup  truck. 

Specifications  obtainable  from  the 
above  office. 


•• 


4  2 


Official  Proposak 


Pro.  No.  174ft— Copper  Tubing 


6/24/46 

BIDS  WANTED 
SAN    FRANCISCO— Until    July    1, 

3  P.  M.,  bids  will  be  received  by  the 

Purchaser  of  Supplies,  270  City  Hall, 

under  Bid  No.  3601  for  furnishing  and 
.  delivering    approximately    45,500    lbs.  j  ^  , 

cast  iron  castings  from  city  patterns  j     gelled    proposals    will    be    received; 
I  for  the  San  Francisco  Water  Depart-  L^  j^^^^  205  of  the  office  of  the  East 

1"^°^  .«     ..  v*  ,     V,     .  .w      Bay  Municipal  Utility  District  512—. 

SpecificaUons  obtainable  from  thet^R,^   ^^^^^^    n«iri«nrt    r«Hfornl«    un- ! 
{above  office 


NOTICE  TO  CONTRACTORS 


(16)  10  each  6  in.    gate  valves; 

(17)  4  each   4  in.  do.; 

(18)  8   each   fire   hydrants; 

(19)  4  each  2  in.  air  release  valves; 

(20)  1  each  1  in.  do. ; 

(21)  1  each  100,000  gal.  steel  tank; 

(22)  6x4  in.  wye  branches; 


16th  Street.  Oakland,  California,  un 

jtil  5:30  P.M.,  Wedneaday,  July  3,  1946, 

_  jand  will  at  that  hour  be  opened,  for 

*  '  j  furnishing  approximately  114,000  Lin. 

Ft.  of   COPPER  WATER   SERVICE 


6/24/46 

BID  OPENED  _ 

OAKLAND,    Alameda   Co.,    Calif.-  \  tubE,  m  V^rs'peclf k^ktlona 

JDow  Chemical  Co     310  Sansome  St.,  .      proposal    No.    1748   covering    same 

•San  Francisco,  at  (1.  $70,  (2)  $80    (3)!  ^e    obtained    upon     application 

$0.0775  per  lb.,  submitted  only  bid  to         -^ 

the  East  Bay  Municipal  Utility  Dis 


,  and  mineral  aggregate  on  Section  1,  ! 
«/24/46  ••   S4   Primary  State  Highways  Nos.  2  and 

CORRECTION-r  BIDS  WANTED  i5_iron  Creek  to  Leavenworth;  sec- 
SACRAMENTO,  CaUf.— UnUl  July  [tion  2,  primary  state  highway  No. 
I,  2  P.  M..  bids  will  be  received  by  ]  i5_Gaynor  to  Leavenworth  and  see- 
the U.  S.  Engineer  Office,  Wright ,  tjon  3^  secondary  state  highway  No. 
Bldg..  Sitcramento,  under  Spec  1229  ;  15.C  piain  to  Leavenworth,  a  state 
for  levee  construction  west  levee  Yolo  |  project  in  Kittitas  and  cnielan  coun- 
Bypass    from   causeway    three   miles ;  ^^     involving    about     18,510    cubic 


(C)  Union   Paving  Co.,  $160,846.30. 


•outh. 
The   work   involves: 

(1)  975,(X)0  cu.  yds.  excavation; 

(2)  24,375  M.  gallons  water  for  com- 
paction and  sprinldlng  as  di- 
rected. 


yards  of  mineral  aggregate  in  stock- 
j  piles,  3,000  cu.  yds.  of  crushed  stone 
I  surfacing  top  course  In  stockpiles 
\  and  2000  cubic  yards  of  waste  screen- 
1  ings  In  stockpiles. 

Contract  awarded  to  Joslin  &  Mc- 


(3)  176  lin.   ft   48-in.   CMP  in   pl&ce ;  j  ^^nig^gr^  Spokane.  $52,084. 


for  Waifs  of  Eacfarlag  0M«fy  \m 

•  KiTCHINS 
•  lATHtOOMS 
•  SHOWEtS 
•  MARKETS 
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STRUCTURES 

INCOAPOmATCD 

220  ModtiMMnr  Sk 
YUkoaOWr 

tACftAMENTO  OFFICE 
1tl4  Ml  •t'-'FlMno  800. 


(A) 

(B) 

(C) 

(1) 

$         .60 

$          .50 

$        1.20 

(2)       - 

1.26 

1.00 

.98 

(3) 

.40 

.30 

.32 

(4) 

.22 

.185 

.196 

(5) 

10.00 

5.65 

4.75 

(6) 

3.50 

3.40 

4.86 

(7) 

140.00 

170.00 

187.50 

(8) 

2.00 

3.10 

3J25 

(9) 

1.60 

2.70 

2.20 

(10) 

3.00 

3.70 

4.87 

(U)- 

2.25 

3.30 

3.95 

(12) 

150.00 

160.00 

220.00 

(IS) 

2.25 

2.60 

5.45 

(14) 

1.50 

1.70 

5.S2 

(15) 

1.70 

1.96 

2.85 

(16) 

72.00 

81.50 

86.00 

(17 )„   - 

54.00 

61.50 

66.00 

(18). 

150.00 

170.00 

225.00 

(1») 

36.00 

40.00 

36.00 

(20). _ 

30.00 

40.00 

30.00 

(21) 

10,000.00 

11,300.00 

6.750.00 

(22) 

2.00 

1.60 

2.00 

(23) 

1.80 

1.00 

1.30 

trict  Room  312,  512  16th  St.  Oak- 
land, under  Spec  1748  for  100  tons 
liquid  chlorine  in  2000-lb.  containers 
for  fiscal  year. 


•• 
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6/24/46 

BIOS  WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  July  3,  5:80  P.  M..  bids  will  be 
received  by  the  East  Bay  Municipal 
Utility  District  Room  312,  512  16th 
St,  Oakland,  under  Spec.  1748  for  fur- 
nishing copper  water  service  tube  as 
follows : 

(1)  100,000  ft  %-lnch: 

(2)  10,000  ft  1-lnch ; 
(S)  2500  ft  IH-toch; 
(4)  1500  ft  2-in. 

Specifications  obtainable  from  the 
above  office. 


at  I^urchasing  Department,  Room  312,  1 
of  the  office  of  the  District. 

DANIEL.  READ,  j 

Secretary.     ! 

Oakland,  California.  j 

June  21,  1946.  ! 

<Daily  Pacific  Builder) 

(June  24.  1946) 


Pro.  No.  1740— Water  Meters 


NOTICE  TO  CONTRACTORS 


4  2 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


6/24/46 

BID  OPENED 

OAKLAND.  Alameda  Co..  Calif.— 
Stauffer  (Jhemical  Co.,  636  California 
St,  San  Francisco,  at  $26,  submitted 
low  bid  to  East  Bay  Municipal  UUlity 
District,  Room  312.  512  16th  St.,  Oak- 
land, under  Spec.  1744  for  furnishing 
70,000  gallons  aluminum  sulphate. 

General  Chemical  Co.,  at  $26.25,  sub- 
mitted only  other  bid. 


Sealed    proposals    will    be  received 

at  Room  205  of  the  office  of  the  East  i 

Bay  Municipal  Utility  District,  512—1 

16th  Street   Oakland,  California,  un-  - 

til  5 :30  P.M.,  Wadnasday,  July  3,  1946, 

and  will  at  that  hour  be  opened,  for  j 

furnishing  approximately  5.000  %-tn.x  ; 

.  %-in.    DISC    WATER    METERS,    aa  1 

i  per  specifications.  i 

1      Proposal    No.    1749    covering    same  ; 

jmay  be  obtained  upon  application  at  \ 


4  1 


6/24/46 

BID  OPENED 

SHARP    PARK,    San    Mateo    Co.. 
Calif. — Pacific    Pipe    Line    Conatruc- 


AMERICAN  DRAFTING 


STRUCTURAL  and  MECHANICAL 


Plana  far  Homoa,  AttaratloNa,  Eto. 


vmn 
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6/2V46 

BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif  — 
Until  July  8,  5:80  P.  M,  bkla  will  be 
received  by  the  E«ast  Bay  Municipal 
Utility   District,   Room   312.   512    16th 


FOR  RENT 

2  BnuMl  NewModd  304 

2^4  yd.  DRAGUNES  and 

CLAMSHELLS 

AROffiLTILL 

Mwysv^lB  Zi9S*vA 


i*«^ 


FOR  RENT 

CONTRACTORS 

EQUIPMENT 

• 

LVMtEt  CAtHEtS 

eoNetm  unu 

MIXEtMOtlLI.  SCOOmOttU 

HOISTS.  TtUCKS 

SAWS.  DtlUS 

connnsots.  vittATOu 


I 


H.    STECKCt 


laiELEf  2751 


J 


V  4u«L, 


y4^ 


ROIL  UP,, ,  EVERLASTING 

Modem  streamlined  stores,  factories  and  hornet  are 
using  the  new  aluminum  awnings  which  lend  beauty 
and  durability  not  afforded  through  ordinary  awnings. 
Compact,  they  roll  when  not  in  use.  They  may  be 
obtained  in  numerous  baked  enamel  colors  and  in 
''Alumilite."  Fade-proof . . .  water-proof. . .  fire-proof 
• . .  rust-proof  and  mildew- proof! 

EaMy  raUed  or  lowered 

ALUMINUM  AWNING  DISTRIBUTORS  INC 

681    MARKET  STREET  •  SUTTER  1997 


EXCLUSIVE  SALES  AREAS  OPEN 


WILL-BURR 
DERRICK  TRUCKS 


2  TONS  AT  IS'  RADIUS 
320'  SWING 


ROOM  LENGTH 
AS  DiSIRED 


Win  moke 

Mff  yoar 
specHle 


WILL-BURR  EQUIPMENT  CO. 

641  OfliMB  St^  ltrli«lty    -    PftoM  UUdmpt  S13M 


To  DAILY  PACIHC  BUILDER: 
465  Tenth  Si^ 
San  Francisco  3«  Cafif . 


We  are  interested  in  further  details  regarding  advertising 
space  in  the  Daily  Padflc  Builder. 


Individaa] 


Fim. 


Cftj. 


-State. 


^AG£4 
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Ouildliift^  Permitat  Contracts^ Recorded  IVoticetS 


BUILDING  PERMTTS 

Applications 

8AN     FRANCISCO 

ALTER  Office  bldg.  134,000;  334  Call- 
IfornUi;    owner,    WUbur-Ellia    Co.; 
c/o   contractor;    boilder,   J.   D.   O'- 
Connor Const.   Co.  391   Sutter;  ar- 
chitect.,   Wm.     Clement     Ambrose, 
251  Kearny. 
ALTER  Office;  $28,000;  216  Pine  St; 
owner,  Zwingroan  ft  Elsenbach,  57 
Sutter;    builder,    Oscar    Presco    & 
S<ona,  250  Langton. 
ALT.   Optometrist   bldg.,    19000;    2527 
Mission ;   owner,    Bertha   Scott,   407 
Waller;  builder,  R  H.  Kimball,  1400 
17th  Ave. 
2-STORY    fr.    dwellings.     (12)     |8000 
each;   W.   42nd,  Ave.   225,   275,   800, 
350.  N.  Cabrillo;  E.  43rd  Ave,,  225, 
25«,    275,   300,   325,  350  N.   Cabrillo; 
owner  and  builder.  M.  J.  King  Co., 
231    Pranklln. 
ALTER  Hotel  and  stores,  $7000;  SBL 
cor.   Sutter  and   Gough ;    owner,   J. 
Schultz  ft  D.   Sheldon,   Broadmoor 
Hotel;    builder,    not    let;    architect 
and  plans  by  Leonard  8.  Moslas,  256 
Calif.  St 
1-STORY  fr.  dwelling,  $5000;  E.  40th 
Ave.    50    N.    Pacheco;    owner    and 
builder,  J.  B.  Nunn,  860  Oak  St 
1-STORY    fr.     dwellings     (16)     $5000 
each;  E.  Goettingen  25,  50,  75,  100, 
125  N.   Msnsell;  W.  Goettingen  25, 
50,    75,    100.    100,    125,    150,    175,    200, 
225,  250;  N.  Mansell;  W.  Goetting- 
en;  25  S.  Olmstead ;  owner,  Portola 
Bldg.    Co.,   750   Felton    St,   builder, 
G.  Carraro  ft  Sons. 
ALTER    Rest't    and     stores,     $4000; 
363  Sutter;  owner,  Leon  Blum,  c/o 
369  Pine  St;  builder,  Fred  J.  Early 
Jr.,   Co.,   Inc.   369   Pine   St 
ALTER   Cafeteria.    $3000;    1059   Mar- 
ket; owner,  Paul  Mills,  prem.  build- 
H.   S.   Melnberger,  965  Folsom. 
RETAINING  wall;   $2000;   246  Ritch 
St. ;    owner,    R.    Van    Hoosear,    151 
Bayshore     Blvd. ;     builder,     Philip 
Concrete  ft  Const.  Co.,  355  Bocana. 
ALTER   Flat,   $1000;    148  Laguna   St 
owner,  and  builder.  Axel  Grymer;, 
150    Laguna. 
ALTER  Liquor  bar,  $900 ;  1250  Market 
St,    owner,    Kohler    &    Chase;    260 
O'Farrell;    builder,   Thomas  Elling- 
son,   309  Valencia. 
ERECT  Electric  sign,  $850;  2000  Mis- 
sion ;    owner,    Mr.    Labarath,    prem. 
builder,  Bi-umfield  Elect.   Sign   Co., 
965  Folsom. 
ALTER.  APTS.  $850;  2350  Van  Ness 
Ave. ;   owner,    Paul   La   Coste ;    2048 
Market ;    builder,    Ira    W.    Cobum, 
2048    Market 
ALTER  APT.  500;  3840  Folsom;  own- 
er,   Pierre   Capdwielle,    1401    Wool- 
sey.  builder,  daywork. 


BUILDING  PERMITS 

Granted 


8AN    FRANC rSCO 


JUNE  21.  1946 

ALTER  (close  up  llghtwell  of  clean- 
ing plant,  cut  through  second  floor 
and  build  fireproof  elevator),  $1000; 
160  14th  St ;  owner.  Jos  A  Caldwell ; 
contractor,  H  Erickson.  672  Chen- 
ery  St ;  plans  by  Atlas  Elevator  Co. 

REPAIRS  (fire  damage  to  dwelling), 
$3000;  814  Stelner  St;  owner,  C  M 
Van  Horn ;  contractor,  Fred  J  Early 
Jr  Co,  369  Pine  St 

NEON  SIGN  <for  dance  hall),  $750; 
670  Great  Highway;  owner,  Mr 
Levy;  contractor,  Brumfield  Elec- 
tric Sign  Co,  965  Folsom  St 

DWELLINGS  (1 -story,  frame)  (5). 
$6300  each;  NE  comer  48th  Ave 
and  Pacheco;  E  line  of  48th  Ave 
25.  50.  75  N  Pacheco  St;  N  line  of 
Pacheco  St  57.6  E  48th  Ave ;  owner, 
Gus  Moeller  ft  Sons;  contractor, 
Amesen  Construction  Co,  4430  Ca- 
brillo St;  architect  C  O  Clausen. 
746  46th  Ave. 

ALTERATIONS  (service  stairs  and 
minor  alterations  to  flats  and  base- 
ment apartment).  $800;  3755  Clay 
St;  owner  and  builder,  Wayne  S 
Hertzka;  architect,  Hertzka  ft 
K&owles.  85  Post  St. 

REMODEL  (stucco  front  to  cocktail 
lounge).  $1000;  123  Post  St;  owner 
and  builder,  Charles  and  Frank 
Curreri. 

REMODEL  (install  new  front  doors 
to  restaurant  and  move  kitchen 
partitions,  etc),  $2100;  699  Sutter 
St;  owner.  W  H  Fleisner;  contrac- 
tor, E  J  Lehman,  51  Sharon  St 

REPAIRS  (fire  damage  to  dewling), 
$1000;  704  North  Point  St;  owner, 
A  Venezia;  contractor,  W  Horst- 
meyer  Co,  23  Marts  St. 

ALTERATIONS  (store),  $1500;  1549 
Webster  St;  owner.  Rafael  Yngojo; 
day  work. 

ALTERATIONS  (add  to  sign  In  mar- 
ket). $985;  635  Portola  Dr;  owner, 
Mr  Pomln ;  contractor,  Brumfield 
Electric  Sign  Co.  966  Folsom  St. 

NEON  SIGN  (store),  $650;  1036  Mar- 
ket St;  owner,  Mr  Lebaux;  con- 
tractor, Brumfield  Electric  Sign  Co, 
965  Folsom  St. 

BUILDING  (1-story,  frame),  $1248; 
gore  cor  Bayshore  Blvd  and  Tun- 
nel Ave;  owner,  Roy  L  Johnstone; 

day  work. 

ALTERATIONS  (move  house  and 
place  on  new  foundation),  $625;  975 
Fitzgerald  Ave ;  owners,  C  and  F  M 
Wills;  contractor,  J  Pelerite;  archi- 
tect, J  Pelerite. 

NEON  SIGN  (store)  $500;  2405  Chest- 
nut St;  owner,  T  N  Derkatch,  do- 
ing businees  as  Marina  Houseware 
Co;  contractor.  Neon  Maintenance 
Corp,  755  Davis  St. 

NEON  SIGN  (restaurant),  $880;  430 
Mason  St;  owner,  Sam  Miller,  do- 
ing business  as  Coffee  Dan's;  con- 
tractor. Neon  Maintenance  Corp,  755 
Davis  St 

REMODEL  (stucco  front  of  build- 
ing), $800;  3240-44  Sacramento  St; 
owner  and  builder,  Leo  H  Megary, 


SACRAMENTO 


SAN   JOSE 


DWELLING  (5-room,  frame,  stucco, 
wood  shingle).  $7450;  5341  E  St; 
owner,  L  Bamhost;  builder,  James 
Jansen,  1923  Stockton  Blvd. 

DWELLING  (5-room,  frame,  stucco, 
wood  shingle),  $7450;  5500  D  St; 
owner,  E  W  Evans;  builder,  James 
Jansen. 

DWELLING  (5-roonl.  frame,  stucco, 
wood  shingle),  $7350;  515  55th  St; 
owner,  W  B  O'Neal  Jr;  builder, 
James  Jansen. 

DWELLING  (4-room,  frame,  stucco, 
wood  shingle),  $4000;  8640  63rd  St; 
owner.  Henry  White;  builder,  Geo 
W  Reed,  1217  56th  St 

DWZLLING  (6-room,  frame,  stucco, 
wood  shingle),  $9M0;  756  Sutter 
Way ;  owner,  D  L  Abnunson ;  build- 
er. Charles  F  Unger,  2426  7th  Ave. 

ALTERATIONS  (apartments  over 
garage,  stucco,  composition  roof), 
$5000 ;  2912  X  St ;  owner  and  buUder, 
H  J  Buclunan. 

REPAIRS  (buUding),  $1000;  1630  11th 
St ;  owner,  Adeline  W  Cabler ;  build- 
er, Bingham  Construction  Co,  6329 
Eastern  Ave. 

DWELLING   (5-room,  frame,  stucco, 

wood   shingle),   $5750;    2011   57th    St; 
owner,  D  J  Stallings ;  builder  Mark- 
wart  Co,  Ahem  and  Spear  Sts. 

DWELLING  (5-room,  frame,  stucco, 
wood    shingle),    $6900;    660    Sutter  i 
Way ;  owner,  M  A  Northern ;  build-  j 
er,   Markwart  Co. 

ADDITION  (two  rooms),  $1000;  403 
38th  St ;  owner  and  builder,  Dan  A 
Fotos.  ' 

DWELLING   (5-room,  frame,   stucco,  j 
composition  roof),  $7500;  3834  Kroy 
Way;  owner  and  builder,  J  W  Van 
Osten,  6415  14th  Ave.  ; 

DWELLING    (5-room,  rrame,   stucco,  ' 
wood  shingle),  $6800;  5608  2nd  Ave; 
owner,    Kenneth    Masters;    builder, 
James  Jansen.  1923  Stockton  Blvd. 

REMODEL  (flat  building  into  apart- 
ments), $2500;  1618  12th  St;  owner 
and  builder,  A  Hunger,  premises. 

DWELLINGS  (6-room,  frame,  stucco, 
wood  shingle)  (7),  $6160  each;  3561 
58th  St,  3519  58th  St,  3534  58th  St, 
3422  58th  St,  3518  Sophia  Way,  3535 
Sophia  Way,  3421  Sophia  Way; 
owner,  Richard  Ronne,  520  9th  St; 
builder,  Ronne,  Ronne  ft  Ronne,  520 
9th  St 

DWELLINGS  (6-room,  frame,  stucco, 
wood  shingle)  (8),  $6480  each;  3560 
58th  St,  3547  58th  St,  3501  58th  St 
3413  58th  St,  3500  58th  St  3561 
Sophia  Way,  3501  Sophia  Way,  3548 
Sophia  Way ;  owner  Richard  Ronne, 
520  9th  St ;  builder,  Ronne,  Ronne  ft 
Ronne,  520  9th  St 

DWELLINGS  (6-room,  frame,  stucco, 
wood  shingle)  (5),  $6210  each;  3518 
58th  St  3412  58th  St,  3560  Sophia 
Way,  3519  Sophia  Way,  3411  Sophia 
Way ;  owner,  Richard  Ronne,  520 
9th  St;  builder,  Ronne,  Ronne  & 
Ronne,  620  9th  St 

DWELLINGS  (5-room.  frame,  stucco^ 
wood  shingle)  (7),  $6320  each;  3421 
68th  St,  3548  58th  St.  3430  58th  St, 
3534  Sophia  Way,  3547  Sophia  Way, 
3431  Sophia  Way,  3401  Sophia  Way ; 
owner,  Richard  Ronne,  520  9th  St; 
builder,  Ronne,  Ronne  &  Ronne,  520 
9th  St 


i  BUILD  l-PBimlly  res.  $W>0;  CooUdge; 
i     owner,      A.      L      Hamm;      builder, 
j     Bridges    Const    Co.    1071    Pine    St 
I     San  Jose 
IbUIL^  1-Fkmily  rea  $5000;  N.  3Srd; 

owner,  and  builder  Clark  Roessler, 
BUILD  1-Family  res.  $8000;  Univer- 
sity   Way;    owner,    and    builder, 

Doyle  ft  NewelL 
BUILD  Office,  $1500;  W.  Santa  Clara 

owner  and  builder,  Jesse  M.  Chase 
BUILD    MulUple    fam.    res.    $20,000; 

Alameda;    owner   and    builder,   W. 

J.    Abbott 
BUILD   1-Famlly   res.   $7100;   Cleve- 

landowner,  A.  Libbo ;  builder,  Frank 

Nevis,    891    Harrison     St,     Santa 

Clara. 
BUILD   STORAGE  Shed.  $1000;   Lot 

88   Rosemary   Garden;    owner  and 

builder,   C.   D.    McKeon. 
BUILD    1-Family   res.    $6000;    BetUe 

Ave;    owner,    Wm.    J.    Crarrison; 

builder,    C.    E.    Jorgensen. 
BUILD  1-Family  res.  $8500;   S  12th: 

owner  and  builder,  T.  S.  Lohr. 
ALTER  2-Family  res.  $826;  S.  11th; 

owner,  Mrs.  Motta;  builder,  W.  M. 

Caldwell,     1241     Hedding    St,     San 

Jose. 
BUILD  1-Family  res.  $5000;  N.  18th; 

owner  and  builder,  Wm.  Oneil. 
ALTER   1-Family   res.   $500;   Minne- 
sota;  oWn^r  and   builder,   M.   Cos- 

mann,   805   Minnesota   St 
BUILD    IND.     Bldg.     $800;     Lenzen; 

owner  and  builder,  Le  Delt  Glass 

Co.    Box    045. 


BERKELEY 


ALTERATIONS,    $800;    1217  Campus 
Dr;  owner  and  builder,  E  G  Thom- 
sen,  premises. 
ALTERATIONS,  $1200 ;  1441  Walnut ; 
owner  and  builder,  C  F  Hoff,  1441 
Walnut 
GARAGE  (public),  $45,000;  2335  Shat- 
tuck ;  owner  Russel  Patterson,  2335 
Shattuck;    builder,    C   M    Tiegland 
Construction,    Inc,    600   University; 
architect.    John    B    Anthony,    2829 
Forest  Ave. 
ALTERATIONS,    $2300;    1516    Julia; 
owner  and  builder,  Chester  B  Fisch- 
er, premises. 
APARTMENTS     (4     units),     $10,000; 
3038A,  3038B,  3038C  Adeline;  owner 
and  builder,  J  V  Malby,  2637  Har- 
old St,  Oakland;  plans  by  M  Mar- 
quiz. 
ALTERATIONS,     $3000;     101    South- 
ampton ;  owner,  Chas  W  Thomas  Jr, 
premises;  builder,  Mason-McDuffie, 
2101    Shattuck. 
ALTERATIONS,    $1000;    1537    Chan- 
ning  Way ;  owner,  A  H  Merker,  1537 
Channing     Way;    builder,     G«o     L 
Murison,   1069   Cornell  Ave. 
DWELLING     (3-room),     $4200;     1635 
Hearst;    owner    and    builder,    Her- 
man and  Alice  Wobken,  1629  Hearst 


June  21,  1846 — Lot  178,  Junction 
City  Terrace,  B  14th  St,  Eden 
ToMi-nship,  Alameda  County.  Har- 
old Embury  to  whom  it  may  con- 
cern  June   18,    1946 

June  20,  1846— Lot  22.  Block  S,  Map 
Toler  Heights.  Oakland.  A  F 
Bumsen  to  whom  it  may  concern 
June  17,  1846 

Jvm  e20,  1846— Lot  30,  pta  Lot  32, 
Terminal  Jimction  Tract  Albany. 
G  D  Gaeta  to  whom  it  may  con- 
cern  June  19.  1846 

June  20,  1846 — Lot  34  and  ptn  Lot 
32,  Terminal  Junction  Tract,  Al- 
bany. Winthrope  Ferguson  to  G  D 
Gaeta June  18.  1846 

June  21,  1846—691,  583  and  599  98th 
Ave,  Oakland.  Peggy  N  Mazey 
to  H  L  Risdon  ft  Sons.June  15,  1846 

June  21,  1846— Lot  14.  Tract  574. 
Oakland.  Sol  and  Nettle  M  Scher- 

man  to  whom  it  may  concern 

June  17,  1846 

June  21,  1846—1166  Grizzly  Peak 
Blvd.  Berkeley.  Abele  Carllni  and 
Palma  CTarlini  to  Anthony  Gar- 
nero June  18,  1846 

June  21,  184S— House  on  Lots  40  and 
41,  house  on  Lot  42,  Block  L,  and 
house  on  Lots  43  and  44,  Block  U, 
Amended  Map  Regents  P*ark, 
Berkeley.  J  M  Walker  to  whom 
it  may  concern June  18,  1846 

June  21.  1846— Lot  46^  Tract  700, 
San  Leandro.  Frank  B  and  Mar- 
tha P  Ryan  to  Valley  ft  Lincoln 
Co .June    6,    1846 


LitDsFiled 


ALAMEDA  COUNTY 


Recorded  Amount 

June  21,  1946—2504  Dana  St  Berke- 
ley. Charles  H  Adams  vs  Wil- 
helmina  Radke  $113.28 


Non-ResponsSNlity 


ALAMEDA  COUNTY 


June  21,  1946—1209  Broadway,  Oak- 
land. Lillie  E.  Gilbert  H,  Gertrude 
W,  Ernestine  B,  Elinor  M,  Mabel 
J,  William,  Frank  D,  Frederick 
S  and  Anne  D  Moller  and  Jose- 
phine E  Van  Horn  as  to  improve- 
ments on  property.  , 


280  1825  Hopkins;  owner.  Shoe- 
maker; contractor,  Aakaaks  Htg.,  1 
motor. 

281  1441    Walnut;     owner,    Hoft; 
;  contractor.  Havens   ft  Wade  9  out- 
lets,  11   swkitches,   15  plugs,  3  circs. 

282  2544  Telepgraph,   owner  .„.  

contractor.  EZmerson  Newbery.  serv- 
ice, trans. 

283  2376  WooUey;  owner.  J.  B. 
Peterson;  contractor,  Mareico  Ine,  1 
outlets,  4  switches,  19  plugs,  2  circs. 

284     915  Indian  Rock;   owner.  Dr. 
Seath;    contractor,    Oscar    Heide;    4 
;  outlets.    2    switches. 

285  2144  McKinley;  owner  and 
contractor,  Hugo  Schmitt  10  fix- 
tures. 

286  1715  Milvia;  owner  con- 
tractor. Manzo  Elec  6  outlets.  9 
switches.  IS  plugs,  4  drcs. 

287  2220  Haste;  owner  con- 
tractor, Manzo  Elec  11  outlets.  15 
switches,  11  fixtures,  17  plugs,  6  circs. 

288  1201  Sixth;  own«»r,  H.  Janz; 
contractor,   Manzo  Elect  6  flxtur«s. 

289  2641  Matthews;  owner,  Ray- 
mond Lopez;  contractor,  Payne  ft 
Burke;  8  outlets,  T  switches,  8  fix- 
tures, 9  plugs,  4  circs, 

280  1811  Prince;  owner,  „  con- 
tractor, Payne-Burke  i  1  outlet,  1 
switch.  1  fixture,  8  plugs. 

281  3009  Sacramento;  owner 

contractor.    Payne-Burke;    3   outlets. 

2  switches.  5  fixtures,  6  plugs. 
292     1605  Julia;  owner,  John   Sier; 

contractor,   I>ayne-Burke   5  fixtures. 

283  1527  Fairvlew;  owner,  R  J. 
Ghaler;  contractor,  Payne-Burke;  24 
outlets,  24  switches.  36  plugs,  8  circs. 

284  1445    Fairvlew;    owner.     

contractor,    Payne-Burke;    3    outlets, 

3  switches.  4  plugs,  2  circs. 

285  2886  Telegraph  ;  owner,  Lewis ; 
contractor,  Ckirdner  Elec.  8  outlets,  7 
switches,   8  plugs,  6  circs. 

286  2132  Dwi^t;  owner,  Henry 
Hofacker;  contractor,  Gardner  Elec. 
1   circs.   1   motor. 

287  2350  Ellsworth;  owner.  Dr. 
Grant  Ellis;  contractor,  Gardner,  45 
fixtures. 

298  2128  Parker;  owner.  Vanberg; 
contractor,   Brooks  Elec.   12  fixtures.  \ 

299  1033  Creston;  owner,  con- 
tractor.  Alias   Htg.   motors. 

300  2418  Sixth;  owner.  Leader 
Welding  ft  Mfg.  contractor,  Calif. 
Elec.  1  motor.  2  trans. 

.VH    2973  College ;  owner.  H.  Bevek ;  , 
contractor,   Jones    Elec.    12   fixtures. 

302  2975  College;  owner,  H.  Bevek 
contractor,  Preston  Jones;  12  fix- 
tures. 

303  1176  Grizzly   Peak;    owner,   .. 
{ contractor,    Greenholt    Sheet    Metal ; 

1  motor. 


contractor.    Modem    Neon 


Bellini's ; 
Co;  sign.. 

38360  6105  Telegraph  Ave;  owner, 
De  Grasse;  contractor.  Modem  Neon 
Co;  sign. 

38381     583  98th  Ave;  owner.  Nifty 
Shop;   contractor.  Modem   Noon  Co 
sign. 

38362  3420  San  Pablo  Ave;  owner. 
Federal  Store  Fixtures;  contractor. 
Modem  Neon  Co;  sign. 

38363  5110  Telegraph  Ave;  ownar. 
Fox  West  Coast  Theater;  contractor. 
Modem  Neon  Co;  sign. 

38364  3600  Broadway ;  owner,  Vaico 
Appliances ;  contractor,  W  E  Baker ; 
sign. 

88S66  4261  E  14th  St ;  owner.  Union 
Oil  Co;  contractor.  W  E  Baker;  sl|^ 

S8S66  4920  Telegraph  Ave;  owner. 
Tira  Furniture  Co;  contractor,  Elec- 
trical Products  Corp;  sign. 


BUILDING  OOMSTB.  SUPT.  Reply 
ORdway  am.  (tf) 


Uassified  Adyertisiiig 


POSmON  WANTED 


GRADUATE  CIVIL  ENGINEER, 
2%  years'  experience  on  roiui  bulkiing. 
desires  position  wtth  general  oontrac- 
tor   or   consulting   engineer.    Can    be 

adapted  to  any  phase  dvll  engineer- 
ing. Reply  Box  617A.  c/o  Daily  Pacifte 

Builder. 


JR.  CIVIL  ENGINJCKR,  U.  C 
uate,  1843;  VETERAN  U.  &  NAYT. 
ELECTRONICS  QFnCKt.  dmtnm 
position  with  San  Franoisoa  Con- 
struction or  D«^gB  Firm.  Re^y  Box 
617.  c/o  DaUy  Pacific  Bulkier. 

Jane  17-I».l»-a».21 


Help  wanted 


CONSTRUCTION  SNGIMBKll; 
Full  knowledge,  —Hwattng.  aapar^ 
vision  ft  layout — General  Butldtng 
oonstructlon  aasootated  largest  eoas- 
panles.  Prefer  piece  work  Bmu  Bwi- 
is— Sx  serviee— Reply  B«x  CM  e/o 
DaUy  Paciae  ~ 


Experienced  STEEL  WINDOW 
ESTIMATOR  and  ORDER  WRITER 
Phone  Ml  3382  for  appointment. 

'      6/24-25-26-27-%/46 

Experienced  REINFORCING 
STEEL  DETAILER  Phone  Mission 
3382  for  appointment 

A/24-25-26-27-28/46 

ESTIMATOR  permanent  position 
with  pipeline  contractor.  Engineenng 
background  experience  in  purchasing 
desirable.  Reply  Box  6186,  o/e  DaUy 
Pacific  Builder. 

6/18-18-28-ai-24/4< 


CONSTRUCTION  SUPT.  — Gradu- 
ate Civil  Engineer  experienced  la 
road  building,  dirt  moving  and  lay- 
out work  for  paving  and  geaeral  con- 
struction around  Bay  Area.  Reply 
Box  6186,  c/o  DaUy  Pacific  BuUder. 

tf 


FOR  RENT 


LUMBER      HAHPLJWQ 
MENT-.      CAJUUBR^     ST. 
TRUCKS.  QUI  MM,  Patettle 
KX  4- 


FORSALE 


70  SUGAR  PINS  D&AWIN» 
TABLBS  with  aeoessories  oonslsttng 
of  horses,  stools  and  foot  resu.  Prtoe 
reasonable.  Joalyn  ft  Ryan.  14t  New 
Montgomery  St,  GArfleld  9Ut. 

6/19-a*-tl.  4t 

500-ft  WORTHINGTON  PORTA- 
BLE AIR  COMPRESSOR  pneumatic 
tires,  automotive  steering.  Edmund 
P.  Cadle,  HIgate  7288. 

6/30-2i-M-96/4« 


MODEL  6  NORTHWEST  CRANB 

with  a  60-foot  boom.  lV4-yd.  oapactty. 
Phone  ATwater  6447. 

«A8-20-2I-M-15/4C 


304    2620  Shattuck;  owner  con- 

}  tractor.  Rochester  Elec.  1  switch, 
j8  fixtures,  15  plugs.  2  circs.  1  motor. 
I  305  1760  Marin;  OA^^ler.  T.  W. 
I  Jensen  ;  contractor.  Rochester  Elec 
1 7  outlets.  6  switches,  7  f  itures,  2 
j  plugs,   1  circ. 

306  2409  Shattuck;  owner  ....  con- 
t  tractor.   Rochester  Elec.   8  outlets,   8 


Building  Contracts 


ALAMEDA  COUNTY 


OAKLAND 


ALTERATIONS,  $500;  1540  Broad- 
way; owner,  Blake  Bros  &  Co,  P  O 
Box  1002,  Richmond;  builder,  Cali- 
fornia Builders  Co,  350  Hobart  St 

ALTER  AND  REPAIR,  |1000 ;  5955 
Shafter  Ave;  owners,  H  and  Cora 
MUler,  premises;  buUder,  Albapy 
Block  &  Cement  Co,  Esistshore  and 
Arthur.  Albany. 

APARTMENT  (3-story,  19-room), 
$21,000;  2281-83-85-87  35th  Ave; 
owner,  Bernard  M  Davis,  2563  32nd 
Ave.  San  Francisco;  builder,  James 
A  Ganley,  855  Midway  Ave,  San 
Leandro. 

ALTERATIONS,  $1000;  4918  Clement 
St;  owner,  Pacific  Gas  ft  Electric 
Co,  245  Market  St,  San  Francisco; 
builder,  J  B  Petersen  &  Son,  511 
29th  Ave. 

SHED  (1-story),  $500;  4244  E  12th 
St ;  owner  Production  Pattern  Shop, 
premises;  builder,  J  B  Petersen  & 
Son,  511  29th  Ave. 

ADDITION,  $800;  1326  102nd  Ave; 
owner,  Mr  Harold,  premises;  build- 
er. V  Streeter,  4425  West  St 

REPAIRS,  $500;  6662  Bancroft  Ave; 
owner,  J  McKay,  premises;  builder, 
D  M  Cotton,  5042  Calaveras  Ave. 

ALTERATIONS,  $3000;  1916  Broad- 
way ;  owner,  Tapscott  Bldg,  prem- 
ises; builder.  Van  Bokkelen-Cole 
Co,  955  22nd  St 

BUILDING  (1-story  store)  ,$5600; 
10610  MacArthur  Blvd;  owner,  Mr 
Lednardini ;  builder.  Nelson  ft  Rugg, 
9532  E  14th  St 

ADDITION  (1-story,  concrete),  $7200; 
3851   E   14th   St;   owner.   Transport 

^  Motor  Co,  3851  E  14th  St;  builder. 
Empire  Construction  Co,  344  Har- 
riet St,  San  Francisco. 

DWELLING  (1-story,  5-room),  $8750; 
5009  Daisy  St ;  owner,  W  R  Shirey ; 
builder,  Lester  O  Peterson,  3626 
Rhoda  Ave. 

BUILDING  (1 -story  brick  factory), 
$12,000;  721  8th  St;  owner.  Con- 
tinental Machine  Works,  729  8th 
St;  builder,  John  F  Tulloch,  3428 
Ettie  St;  plans  by  John  B  Tulloch. 

ALTERATIONS,  $30,000;  1121  Wash- 
ington St;  owner.  Smith  Co,  prem- 
ises; builder,  C  M  Tiegland,  600 
University  Ave,  Berkeley;  architect 
F  L  R  Confer,  1214  Webster  St 

ADDITION,  $2000;  3405-09  Dakota 
St;  owner,  Mrs  Lois  M  Baylis,  3409 
Dakota  St;  builder,  Clifford  Jacob- 
son,  Box  1765,  Route  2,  Lafayette. 

ADDITION,  $9000 ;  4761  Fairfax  Ave ; 
owner  and  builder.  Joe  T  Cabral, 
premises. 

FIRE  REPAIRS,  $5000;  3330  Tele- 
graph Ave;  owner,  American  Trust 
Co,  461  California  St,  San  Fran- 
cisco;  builder,  W  A  Aose,  478  25th. 

FIRE  REPAIRS,  $4000;  3330  Broad- 
way; owner,  Val  Strough;  buUder, 
W  A  Rose,  478  25th  St. 

FIRE  REPAIRS,  $1000;  611  22nd  St; 
owner,  Mary  E  Hoffman,  premises ; 
builder,  W  A  Rose,  478  25th  St 


10010  E.  14th   St.,  Oakland,  Calif. 
Two-story  reinforced  concrete  school 

building. 
Owner — Roman    Catholic   Archbishop 

of  San  Francisco. 
Contractor— Willis  F.  Lynn,  1040  Pol- 

ger  Ave.,  Berkeley. 
Recorded — June  20,  1946. 
Payments : 

Each   month  amount   per   less   10% 
cost  materials  used. 

35   days    after   completion    balance. 

TOTAL   _ $299,400 

Bond— $299,400. 

Sureties — U.  S.  Guarantee  Co. 
Limit — 200  calendar  days. 
Specifications  and  plans  filed. 


Electrical  Permits 

SAN   FRANCISCO 

3680  Civic    Auditorium,    owner 
contractor,  C.  J.  Holzmueller.  

3681  400  Clement ;  owner,  Uncoln  j  fixtures,  7  plugs,'  3  circs.  , 
Market ;  contractor.  Malm  ft  Welter,  307  2829  Hillejirars ;  owner.  Frank  I 
2  outlets,  1  switch.                                      j  g.    Bvrant ;    contractor,    White    Elec.  ' 

3682-86  1501-15-25-35-45  Alemany:j4  outlets.  24  switches,  26  plugs,  16; 
Blvd. ;     owner,    Sullivan ;     contractor,  \  plugs 

Fred    Johnson    Elect    Co.,   8   outlets,;     sQg"    2049   Oregon;    o\\'ner, 
12  switches,  10  plugs,  service. 

3687  315  Main;  owner.  Pac.  Dia- 
mond Bag  Co.,  contractor,  H.  S. 
Tittle   Co. 

3688  805  22nd  St.,  owner,  Glugllano 
contractor,    Star   Elect    Co. 

3689  303  Teddy;  owner.  Harper; 
contractor.    Star    Elect.    Co.    service. 

3690-92;  various  locations  and  own- 


con - 


OAKLAND 


Neon     Mtce    Corp., 


ers ;     contractor 
signs. 

3693-94;  various  locations  and  own 


38327  521  5th  Ave ;  owner.  Bay  City 
ers;  contractor.  Wonderlite  Neon  ^^^^^t^^Co;  contractor,  T  L  Rosen - 
Products   Co.,    signs.  1  L^,.f^    =      ""''^^^    switches;    plugs;' 

3695  860  Great  Highway;  owner,  j  ^^rY'^?-  ^^.  „_  _,  „  „  i 
and  contractor.  Whitney  Bros;.  21  j  „,3f28  5944  Bruns  Dr;  owner,  E  Hj 
outlets,  4  switches,  2  plugs.                    I  Bishop;     contractor,    special    owner;, 

3696  La  Playa  ft  Cabrillo  St.,  own-     "^^K®- 


PlambiDg  Permits 


er  and   contractor,   Whitney   Bros.   3 
outlets. 

3697  1090  Point  Lobos  Ave.  own- 
er and  contractor,  Whitney  Bros,  mo- 
tors. 

3698  La  Playa  ft  Cabrillo;  owner 
and  contractor,  Whitney  Bros.,  2  out- 
lets.   1    switch,    motors. 


38329  1209  Broadway;  owner,  E  T 
Lelter;  contractor,  Spott  Electrical; 
outlets;   switches;  plugs;   alterations. 

38330  1221  Broadway ;  owner,  Court- 
ney's ;  contractor,  Spott  Electrical ; 
sign. 

38331  5701  E  14th  St;  owner,  Shagg 
Stone  Wholesale  Co ;  contractor  Spott 


BERKELEY 


56  2123  25  Milvia;  owner.  Signal 
Oil;  dealer,  Hugh  Taylor;  2  water 
closets,  2  wash  basins,  urinal.  2 
sumps. 

57  2503  Shattuck;  ovi-ner,  Muller; 
dealer.  Berkeley  Plumbing,  water 
closet. 

58  1439  Bonita;  owner dealer, 

Berkeley  Plbg.  w.  closet,  w.  basin,  w. 

tubs,    shower. 

59  2946  Harper;  owner,  deal- 
er,   Berkeley    Plbg.    sink. 

60  2520  Shattuck;  owner.  Love- 
land;  dealer,  Berkeley  Plbg.  w.  bas- 
in, sink,  shower. 

61  3324  AdeUne;  owner,  Blodls 
Candy  Store;  dealer,  Allen  ft  Reth; 
sink. 

62  2645  Shasta  Rd. ;  owner,  Man- 
chester; dealer,  J.  V.  Jevans;  sink. 

63  3042  Dohr;  owner,  Scott  Bands; 
dealer,  J.  A.  Fazio;'  w.  closet  w 
basin,  b  tub,   sink,  w  tub. 

64  1125  Russell;  owner  and  deal- 
er, W.  O.  Keith,  w.  closet,  w.  basin, 
b.   tub. 


3699      360   Langton  ;    owner...    con-  j  Electrical ;   10  outlets ;  10  fixtures ;  5  ! 
tractor,    Pac.    Gas   &    Elect    Co.  '  ?'"£«;    alterations. 

3700-04;    160-158-154-150-146   Thrift;!      *o332     1415    Fruitvale   Ave;    owner,: 
owner,  I>aciflc  Coast  Const  Co.,  con-  j  Medical  Bldg;   contractor,  Ets-Hokln  j 
tractor,   B    .J.   Doherty ;   9   outlets,   9  |  *  Galvan ;   outlets ;  fixtures ;   altera- 
switches,  8  plugs,  service.  tions.  I 

3705    E.  Arch  100  N.  Shields;  own-        38333    1410  96th  Ave;  owner.  Hank's 
er,  Pac.  Coast  Const  Co.,  contractor, 
B.   J.  Doherty. 


Cabinet    Shop;     contractor,     Clifford 
Electric ;    alterations. 

3706    E  45th  Ave.,  2(V  N-  Wawona;    ^.f^  J^IL^^'7  nnW*"?*^',  **♦*?*"  i 
^..r    Pnr    (-no»tV)^st    f?o-    non-    ^etU ;    contractor,    Clifford    Electric;' 

sign. 


owner,   Pac.   Coast  Const.  Co. ;    con 
tractor,  B.  J.  Doherty. 


38335     7th  and    Ferry   Sts;    owner, 


3707     E.   46th  Ave..   225   S.   Irving;    «     ,      ip      .  .       ^.       *'      ^uJ' \ 

owner,    Pac.    Coast   Const    Co.    oon- .  Soule_  Equipment ;    contractor.    CUf- ! 


con-  j 
tractor,  B.  J.  Doherty.  j 

3709     NE.    cor.    17th   Ave.   ft   Mor-  ' 
aga;    owner,    Robt.    McCarthy;    con- 
tractor, B.  J.  Doherty. 

3710-13  825-27;  817-19;  809-11;  801- 
03;Klrkham  owner,  Pac.  Coast  Const. 
Co.,  contractor,^  J.  Doherty.  18  out- 
lets, 18  switches,  26  plugs,  service 


ford  Electric;  1  motor. 

38336  2045  98th  Ave;  owner,  E  Rj 
Blaben ;  contractor,  Clifford  Electric ;  j 
outlets;  switches;  fixtures;  plugs. 

38337  7th  and  Franklin  Sts ;  owner,  ! 
Gene  Socowite ;  contractor,  Joseph  i 
Taloff ;  4  fixtures.  [ 

38338  2086  Broadway ;  owner,  Har 


->■,■,  A     ^^   -r^    .    ^.  T^  J       ,  1  ris ;     contractor,     Joseph     Taloff ;     1 ! 

3714  79   Post    St;   owner,    Federal  |  g^'^^^,j^ .  3  fixtures 

Loan    Co;    contractor,    Crown    Elec- I     38339    10007  San  Leandro  St ;  owner, « 
trie,  motors.  Iat-Go    Pump    Co;    contractor,    Pine 

3715  132  Capital  Ave;  ovnier,  Mrs!  Electric;  plugs;  motors. 


Jones;    contractor.    Crown    Electric; 


OAKLAND 


SUBSCRIPTION  COUPON 

DAILY  PACmc  BUILDER 

465  Tenth  St 

San  Francisco  3,  Calif. 

To  the  pubUshers  of  the  DaUy  Pacific  Builder: 
u^'fA'^ttSe^'^  '*•"''*  ^"'*"'  "^  "^^  -de^i^ed  daily 
Enclosed  is  the  sum  of 

180.00        For  one  Year Q 


I  8.00 
Firm  Name 


for  one  Month. 


-O 


City. 


State 


i 


!  Street  Address.. 


I 
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I 
i 
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I 
i 
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733  50th  Ave  owner,  Pacific  Gas  & 
Electric;  dealer,  F  Nearhood;  8  fix- 
tures. 

720  Washington  St;  owner.  Fish; 
dealer,  E  Bonin;  S  fixtures. 

6699  College  Ave;  owner,  Norris; 
dealer,  E  Eaton ;  2  gas  outlets. 

618  16th  St;  owner,  „.....;  dealer, 
E  Bonin;   6  water  outlets. 

921  E  17th  St;  owner,  D  Nelson; 
dealer,  J  Tancredy ;  2  gas  outlets. 

3525  Fruitvale  Ave ;  owner,  C  Egan  ; 
dealer,  L  Pape ;  6  fixtures. 

49th  and  Broadway;  owner.  Chan- 
slor  &  Lyon;  dealer,  Morrill;  2  fix- 
tures. 

10424  Pippin;  owner,  Whiteside; 
dealer,  Flnzel;  5  fixtures;  3  gas  out- 
lets. 4 

2667  Fisher  Ave;  owner,  KroU; 
dealer,  Flnzel;  5  fixtures;  3  outlets. 

Hawthorne  and  Webster  Sts;  own- 
er, Merritt  Hospital;  dealer,  Durant; 
3  fixtures. 

683  28th  St ;  owner,  Crawford ;  deal- 
er, Durant;  2  fixtures. 

Cor  Beverly  and  108th  Ave;  owner. 
Marquis ;  dealer.  J  Zammeralli ;  9  fix- 
tures ;  3  £^  outlets. 


3716  583  Howard  St;  owner,  Allied 
Floor  Co ;  contractor.  Crown  Electric ; 
5  plugs. 

3717  939  Market  St;  owner,  Kress 
Store;  contractor.  Crown  Electric;  4 
plugs. 

3718  1595  Van   Ness  Ave;   owner. 


38340  6865  Sunnymere ;  owner,  I 
Western  Construction  Co ;  contractor,  i 
Johnston  Electric ;  outlets ;  switches ;  i 
fixtures ;  plugs.  j 

38341  6885  Sunnymere;  owner. 
Western  Construction  Co ;  contractor, 
Johnston  Electric;  outlets;  switch'ee; 
fixtures :   plugs.  l 

38342  28th  St  and  Cypress ;  owner.  ' 


Ellis-Brooks    Motor    Co;    contractor,  j  j^oore   Equipment;   contractor,   Spott 
Ace    Electric ;    6    outlets ;    1    switch ;  I  Electrical ;  sign.  I 

«noto"-  i     38343    2821  Vallecito  Place;  owner, 

3719    W  47th   Ave   150  N    Rivera ;;van    Bokkelen    A    Cole;    contractor, 
owner,  United ;  contractor,  Richmond  .  Roberts  Ughting  Fixture  Co ;  fire  re-  j 
Electric ;  service.  '  pain  ' 

3720-21     1682-78  55tii    Ave;    owner.,     383^4     1033    igth    St;    owner.    Max' 
Mohler ;  contractor,   Richmond  Elec-  •  Gross ;     contractor,     Scott  -  iButtner  ' 


trie;  8  outlets;  8  switchea;  8  plugs; 
service. 

3722      75    Fremont;     owner,    Alice 


Frock  Co;  contractor.  Central  Elec-    outlets;  switches;  fixtures;  plugs 


'trie; 


Electric;  fire  repairs. 

38345    9301  E  14th  St ;  owner,  Harry  i 
Jensen ;  contractor,  Clifford  Electric ;  • 


38346  2406  E  23rd  St ;  o^-ner.  Ruber ; 


i*^"*i 


CompletioD 


3723  70  Eddy  St;  owner,  Blumen-    contractor,  Melrose  Electric;  plugs, 
f eld ;    contractor,    Matson    Electrical ;        38347     92nd  Ave  and  San   Leandro 
42  outlets ;  20  switches ;  27  pluga  |  Blvd ;    owner.    Pacific    Coast    Aggre- 

3724  2  Britton;  owner,  Wrtdler ;  i  g^^t^  ^o ;  contractor,  Pacific  Electric 
contractor.   Arc   Electric ;   service       |  ifotor  Co :  service 

3725  45th  Ave  and  Pacheco;  own-  '  3334^  2240  Filbert  St;  owner.  Union 
er.  Belcher;  contractor.  Arc  Electric;  jce  Co;  contractor.  Pacific  Electric 
. 1  ifotor  Co ;  motors. 

3726-27  Varioua  locations  and  o^-  ,  39349  hqq  jgth  Ave;  owner.  Par 
ers;  contractor,  Brumfield  Electric  I  g^^p.  (.QQ^f^^^^jj.  pg^,^}^  ^j^^^ic  Mo- 
Sign  Co;  signs.  j  tor  Co;   alterations. 

3828  E  44th  Ave  100  N  Taraval;  j  28300  2960  Chapman  Ave;  ou-ner. 
owner,  Lindsay ;  contractor,  Adams  .  Melrose  Sheet  Metal  Co ;  contractor. 
Electric;  Pacific    Electric    Motor    Co;    plug»; 

87»    W  43rd  Ave  350  N  Taraval;    motors. 
owner,    Undsay ,    contractor,    Adams  .     33351     g^  comer  S3rd  and  Broad- 


SAN    FRANCISCO  COUNTY 


Recorded  Accepted 

June  21.  1946— NW  Garfield  and 
Vernon.  John  H  and  Ina  A  Coke- 
ley  and  John  and  Theodora  Ogen 

to  California  Construction  Co 

June  20,  1946 

June  21,  1946— W  Vernon  75  N  Gar- 
field. John  H  and  Ina  A  Cokeley 
and  John  and  Theodora  Ogen  to 

California  Construction  Co — 

June  20,  1946 


ALAMEDA  COUNTY 


Recorded  Accepted 

Jime  21.  1946— Lot  42,  Tract  TOO, 
San  Leandra  E  Albert  and  Janet 
R  La  Combe  to  Valley  A  Lincoln 
Oo- : : June  6.  1M6 


Electric ; 

3730  1938  Ocean  Ave ;  owner,  Schu- 
mate  &  Shelling;  contractor.  Century 
Elec  Const  Co ;  alterations. 

3731  245  Natoma  St;  owner, ". 

contractor,  Kuchol  Sl  Slever  Electric ; 
7  ouUets;  2  swllchee;  9  plugs;  mo- 
tors. 

8732-58  Various  locations  and  own- 
ers ;  contractor,  Apex  Electric;  signs. 

3759  50  Bluxome;  owner.  Califor- 
nia Motor  Transport;  contractor, 
Frank  J  Klimm  Co;  12  outlets;  12 
switches;  12  plugs;  service. 

3760  2124  Market;  owner,  Wright; 
contractor.  Frank  J  Klinam  Co ;  1  plug 

3761  249  9th  St;  owner,  F  Meyer; 
contractor,  B  c  Van  Emon  Elevator, 
Inc;  motors. 


BERKELEY 


278  2414  Sixth ;  owner.  Kawal  Mfg. 
contractor,  Coty  Elec. 

279  449  Spruce;    owner  and   con- 
tractor, J.  R  Petril.  range. 


way;  owner,  Christensen  ft  Lyons; 
contractor,  T  L  Rosenberg;  outlets; 
switches ;  fixtures ;  plugs  ;  motors. 

38352  1745  E  14th  St ;  owner,  W  A 
Rose;  contractor,  T.L  Rosenberg; 
outlets;  switchea:  fixtures;  plugs. 

38353  6012  MacArthur  Blvd;  own- 
er, Trenor  Poultry;  contractor,  J  T 
Grosso;  new  meter  loop. 

88354  3453  High  St ;  owner.  Hi  Hat 
Clesoiera;  contractor.  Haynes  Elec- 
tric: outlets;  switches;  plugs;  altera - 

tioiis. 

38355  3614  Foothill  Blvd;  owner. 
Melody  Club;  contractor,  Hayaes 
Electric;  outleU;  switches;  fixtures; 
plugs;  alterations. 

38356  1600  Franklin  St;  owner, 
Pat's  Parking  Lot;  contractor.  Gen- 
eral Neon  Lite  Co;  aign. 

38357  355  19th  St;  owner,  F  C 
Merklns;  contractor.  Neon  Mainte- 
nance Corp;  sign. 

38S68  1J06  54th  Ave;  ownar.  Gallo- 
way; contractor.  Modem  Neon  Co; 
sign. 

38SS6    4190  Telegraph  Are;  owner, 


I  tractor,  B.  C.  White;  new  service.        ; 

309      1934     Bonita ;     owner,     L     A.  | 

Moomionn ;    contractor.    White    Elec.  i 

6  plwgs,   new  service,   3   circs.  j 

I 


BID  OPENING  SCHEDULE 


BUILDING  PROJECTS 


Arisoaa 


6-24— H  :00  A.M.— Of  fleers'  Quarters  Port  Chicago 
6-24—  2 :00  P.M.— Palntmg  Winslow 

6-24— id  :00  A.M.— Warehouse  Davis  Dam  Project 

6-24 — 10 :00  A.M.— Sale  of  Buildings     San  Francisco 
6-24 —  8 :00  P.M. — Classroom  Building  Dos  Palos 
6-25—10 :00  A.M.— Garage  Building      Columbia  Basin  Project 
6-25 — 11 :00  A.M. — Conversion    of   Barraclts     Alameda 
6-25—  a  :00  P.M.— Heating  System       Benlcia  Arsenal 
6-25— 11:00  A.M.— Alter  Fire  Alarm  System    Oakland 
6-25—  3 :00  P.M.— Publie  Address   System     San  Mateo  Coiinty 
6-25—  3 :00  P.M.— Off  ice  Building        San  Mateo  County 
6-25—  2 :00  P.M— Reconstruct  Store  Moccasin 
6-26—  3:00  P.M.— Aircraft  Yaw  System     Moffett  Field 
6-25—  7  : 30  P.M.— Painting  Redding 

6-25 —  2 :00  P.M.— Conversion   of   Barracks     Monterey 
6-26— llj  :00  A.M.— Sprinkler  System     San  Franci.sco 
6-26—  3 :00  P.M.— Store  Building         San  Leandro 
6-28 —  2 :00  P.M.— Garage  and  Pylon  Addition    Golden  Gate  Bridge 
6-26—  a:30P.M— Refinlsh  Floors        San  Francisco 
6-26—  3 :30  P.M.— Residence  Contra  Costa  County 

6-26 — lli  :00  A.M. — Replace  Window  Shades     Oakland 
6-26— 11:00  A.M.— Replace  Window  Screening    Oakland 
6-26—  2 :00  P.M.— Gas  and  Oil  Burner    Ventura 
6-26 —  2  :00  P.M.— Rellne  Fireboxes      Nome,  Alaska 
6-26—  21:00  P.M.— Exterior  Painting    San  Francisco 
6-26—  2:00  P.M.— Painting  Torrance 

2(  :00  P.  M.— Pain  ting  Oxnard 

2:00  P.M.— Install  Window  Frames     Portland,  Ore. 
21:00  P.M.— Painting  Placer\llle 

2 :00  P.M.— Sandstone  Repairs  Salt  Lake  City.  Utah 
2:00  P.M.— Painting  San  Gabriel 

2t  :00  P.M. — Elevator  Cables       Prescott,  Ariz. 
2:00  P.M. — Furniture  and  Equipment     Madera 


6-26— 

6-26— 

6-2ft— 

6-26— 

6-26— 

6-26— 

6-26— 

6-26—  2  P.M.— Painting 

6-26—  2  P.M.— Painting 

6-26—11 :00  A.M.— Install  Sprinklers 

6-27 —  8:00  P.M. — School 

6-27—11 :00  A.M.— Steam  Generators 

6-28 — 10 :00  A.M.— Laboratory 

6-28—  8:00  P.M— Demolish,  Salvage 

6-28— 11 :00  A.M— Factory  Building 


6-  t 

5-M 
5-29 
6-17 
6-18 
6-18 
6-18 
6-18 
6-18 
6-U 
6-11 
6-10 
6-17 
6-17 
6-30 
6-20 
6-20 
6-20 

e-iT 

6-17 
6-19 

6-19 
6-10 
6-39 
6-2S 

6-ai 

8-S4 
5-24 
6-34 
S-24 
•-24 
6-3t 
6-  4 


Phoenix 

Nogales,  Aril. 

San  Diego 

Martinez 

San  Francisco 

Hungry  Horse  Project,  Mont. 

Building    Le  Grand 

Oakland 


7- 
7- 
7- 
7- 
7- 
7- 
7- 
7- 
7- 
7- 


1_  2 :00  P.M.— School  Addition       San  Lorenzo 

1—10  KX)  A.M— Powerhouse  Addition     Fort  Peck,  Moot. 

1—  8:00  P.M.— Move  House  Martinez 

1— Interior  and  Exterior  PalntlngBeverly  Hills 


1— 
1— 
1— 
2— 
2— 
3— 
3— 


Tucseo,  Axte. 


2:00  P.M.— Painting  San  Tsldro 

2 :00  P.M.— Painting  and  Repairs     Riverside 
2:00  P.M. — Gas  and  Oil  Burner  EJqulpment 

—School  Additions     Vlsalia 
2:00  P.M.— HeaUng  Boiler         LeGrande  Ore. 
2  KH)  P.M.— Pump  Flurier,  Wash. 

1 :00  P.M.— Sprinkler  Valves   Reno,  Nev. 

Sacramento 
Etc.    Salt  Lake  City.  Utali 
to  Roof      San  Francisco 
Yettem 

Toppenish,  Wash. 
San  Francisco 
San  Francisco 
San  Francisco 
Oakland 

Sacramento.  Red  Bluff 
Calexico 
Police  Station    Las  Vegaa»  Ner. 
PortervUle 
Pomona 
Fallon.  Ner. 
Changes  Honolulu 
7-10—  2  00  P.M.— Fire   E:xtinguishing  Ekjuipment    Central  Valley 
7-10—  2  :00  P.M— Painting  The  Dalles.  Ore. 

7-10—  2  00  P.M.— Painting  Ellenburg,  W^aah. 

6-11—  2  ^00  P.M.— Auto  Sales  Buikling    San  FraneiM* 
7-12—  2  «0  P.M.— Painting  Baker.  Ore 

7.12 2  00  P  M— Painting  and  Repairs    North  Hollywood 

Carson  City.  Ner. 

Woodland 

Tulare 

Livennore 

Colusa 

Red  Bluff 

Redding 


67-  - 

7-8—2  ;:00  P.M.— Retube  Boiler 

7-  a—  2  00  P.M— Repairs  to  Roof, 

7-  3—  2  00  P.M.— Repairs 

7-  3—  8  00  P.M.— Church 

7-Z—  2  P.M.— Painting 

7-3—  2  P.M.— Drains 

6-  3 —  2  00  P.M— Repairs 

7-  3—  2  i30  P.M.— Interior 
6—  2  rOO  P.M.— Hospital 
8—10 :00  A.M— Radio  Stations 
8—  2  00  P.M— Painting 
8—  2 :00  P.M.— City  Jail 

10—  2 :00  P.M.— Painting 
10—  2  :00  P.M.— Painting 

7-10—  2:00  P.M.— Painting 

7-10—  2  P.M- — Scpeenllne 


6- It 
6-  4 

6-17 
6-18 
6-17 
6- It 

6-14 
6-18 

6-18 
6-  4 
•-  4 
6-  4 
6-  4 
6- It 
6-18 
6-18 
6-18 
6-18 
6-  4 


••at 


7- 
7- 
7- 

7- 

7 

7 


to  Roof 
Painting 
Addition 


and 


6-30 

6-at 

6-16 
6-18 

6-18 
6-U 
6-18 
6-18 
6-18 


6-  7 

6-14 
6-14 
S-tl 
6-14 


7-17—  2  ;00  P.M.— Painting 
7-17—  2:00  P.M.— Painting 
7-17—  2 :00  P.M.— Painting 
7-17—  2  00  P.M.— Painting 
7-17—  2  :00  P.M.— Painting 
7.17_  2:00P.M.~Paintlng 
7-17—  2:00  P.M.— Painting 


6-» 

6-ao 


7-19— 10  00  aImI— Sheet  Metal  Work  Central  Valley  Project 

SUPPLIES  AND  EQUIPMENT 


6-18 


6-24— 

6-24— 

6-24— 

6-24— 

6-2 

6-2 


2:00 
2i:00 

3  00 
3:00 


6-24—  3:00 


6-24— 

6-24— 

6-24—11 

6-24—11 

6-24— 

6-24— 


2:00 


San  Francisco 

Central  Valley  Projeot 

Sacramento 

San  Francisco 

San  Fraadsco 

San  Franciaeo 

San  Frandeco 

Prove  River  Project,  Utah 

San  Frandsco 


00 
00 

3:00 
3:00 


6-24—10:00 
6-24—10:00 


2M 
2:00 
2:00 
5:00 


6-25— 

6-25— 

6-25— 

6-25— 

6-2fr- 

6-26—  2  :00 

6-26— I0i» 

6-26—10:00 

6-26—  2:00 

6-26— 

6-26— 

6-26— 

6-27— 

6-27— 

6-28— 

6-28 — 

6-26— 

6-28— 


2:00 
5.30 
200 
2:00 
2:00 
2:00 

2:60 
8:00 


P.M —Telephone  Wire 
P.M. — Penstock 

— Tractor 
P.M.— Glass  Sinks 
P.M. — Cow  Manure 
P.M.— Drafting  Tables 
P.M. — Car  Wheels 
P.M.— Pump 

—Used  Trucks 

A.M.— Electric  Crane  System    Oakland 
A.M.— Install  X-Ray  Unit  Alcatraa 
P.M.— Drafting  Tables      San  Frandsco 
P.M.— World  Globes  San  Frandeco 

A-M.— Cranes  Fre«io 

AM.— Motor  Graders        Fresno 
P.M. — ^Drayage  Service      Los  Angelea. 
P.M.— Scrap  Steel  San  Frandsco 

P.M —Electric   Refrigerators    San  Frandsea 
P.M.— Copper  Tubing        Sacramento 

—Used  Trucks  San  Fraadsco  ^^ 

P.M. — Steel  Sash  "WlndowB     Columbia  Baain  rro}.. 
A.M.— Asphalt   Concrete   Mix    Berkeley 
A.M.— Asphalt  Concrete   Beriieley 
P.M.— Portland  Cement     San  Fraadsoo 
P.M — Used  Tractor  San  Frandaco 

P.M— Meter  Boxes  Oakland 

P.M.— Lumber  Staley 

P.M. — Portland  Cenaent     Denver.  Ooto. 
P.M.— Hydraulic  Jades      San  Fraadsco 
P.M.— Gas,  Oxygen  and  Acetylene    San  Franosoo 

—Steel  Cable  San  Frandsco 

P.M.— Cylinder  Oat*  Columbia  R^s^n^J*** 

P.M.— Heating  Plant  Repairs    Walnut  Creek 


6-18 


6-14 
6-14 

6-14 
6-14 

6-13 
6-  7 


6-18 
6-18 

6-17 
6-17 


•-17 
6-16 
6-lt 


6-  4 

6-14 
6-14 
6-14 
6-17 
6-17 
6-18 
6-U 
6-17 
6-16 
6-17 
6-Sl 
6-14 


7- 

7- 

7- 

7- 

7- 

7- 

6- 

7-  8— 

7-  8— 

7-16— 

7-18— 

7-18- 


7— 


MlU  Vafley 

MancxM.  Oslo. 

ColumbU  Baste  Project,  Wash. 

CastroriOe 

Sacramento 
..  Central  VaUey  Proj«t 

Material  Spreader  ers    Davis  Daaa  Pro^  Aris.-N«r. 
2:0OPJL— TraasmlssioD    Tow  Boise  Project.  Idaho 
2  KK>P.1L— Stairs  and  Ramps  Ceotzml  VaUsy  P«»J«^_^  „ 
2  K»  P.M.— Motors  Davis  0»m  Project,  Ari«.-HcT. 

aj^etP-M.— StroGtaval  Steal      Mountain  Home.  Idaho 

sue P.M.— Coaster  Oate  Hoists    Columbia  Baote  Project 


8  00  P.M.— School  Bus 

2  00  P.M— Structural  Steel 

2  00  P.M.— Pipe 

61:00  P.M.Iron  Pipe 

3 1.^  P.M.— Generator 

8i:00  P.M.— Adapters 


•-S7 
S-M 
6-17 
6-  8 
6-14 
6-  4 


6-14 
6-  4 
6- -4 

6-14 


iWh 


'j^^i&a^'^ 


issErs 


one  ^S  /9V^    '^  ^^  c.  /C  /9^C 


i 


•'L 


m 


r- 


-=i3^.: 


'  ""^WTx^-i 


-■^..^4S2?*^ 


^^ 

-  ^  --^^^ 

■  1  y    o 
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£2/17/46  9 

FWA    Funds    Allotted    In    Amount 

of    16,800 
School   Building  Coot  f16S.200 

MERCED.  Calif.,  Mercod  Co. 
Owner — Merced    Union    High    School 

DUtrtct.  Merced,  Calif. 
Includes   high   school  industrial   arts 

building. 


12/17/46  9 

FWA    Fund*    Allottod    In    Amount 

of    14-400 
School    Bulldlno  Coot   $120,000 

LIVINOSTON,   Calif..    Mercod   Co. 
Owner — Merced    Union    High    School 

District,    Merced,    Calif. 
Includes   high   school   industrial   arts 

and   farm   mechanics   building. 


12/17/46  •  10 

Preliminary    Plans    Completed    and 

Approved — Final  Plane  Expected  to 

Start   Early   In   1947 
College  Building  Cost,  $300,000 

DAVIS,  Calif.,  Yolo  County.  Campua 

of  University  of  California. 
Owner — Board  of  Regents  of  Univer- 
sity of  California,  Robt.  G.  Sproul, 

president.  Berkeley,  Calif. 
Architect — Donald   Powers   Smith.  8S 

Sutter  St.,   San   Francisco,   Calif. 
"Reinrorced   cohcrete,  2-sfory   poultry 

science   laboratory. 


10 


12/17/46 

Contract  Awarded 

Agriculture- Englneoring 
Auditorium  Coot  $17,6M 

DAVIS,  Calif.,  Yolo  County.  Davis 
Campus  of  University  of  California. 

Owner — Board  of  Regents  of  Univer- 
sity of   California,   Berkeley,   Calif. 

Architect — Robt.  J.  Evans,  Depart- 
ment of  Grounds,  U.  of  C,  Berke- 
ley, Calif. 

Engineer — Thomas  J.  Janes,  Depart- 
ment of  Grounds,  U.  of  C,  Berke- 
ley. Calif. 

Concrete  stepped  floor  structure  with 
alterations    and    mechanical    work 
in  the  now  existing  audltorluii|L^ 
This  project  has  been  granted  vTPA 

authorization. 

Contractor — Lawronoe  Construction 
Co.,  SOaO  V  St.,  Sacramento.  Cailf. 

12/17/46  •     9 

Approval   Granted   by   State  Division 

of  Architecture — Owner  to  Ask 

Bids  Soon 
MdVing  and  Erecting  School  BIdgs. 
TULELAKE,  Calif.,  Siskiyou  County. 
Owner  —  Tulelake    Joint    Elementary 

School  DistHct,  Tulelake,  Calif. 
Architect — Charles   F.  Dean,   Califor- 
-   nia   State   Life   Bldg.,    Sacramento. 

Calif. 
Wood  frame,  one-story. 


Owner— Oakland  Iron  Works,  Donald 

F.  Gohl,  owner,  466  10th  St.,  Oak- 
land, Calif. 
Architect — Thomas  ft    Meret,   206  De 

Young  Bldg.,  San    Francisco,   Calif. 
Structural    steel    frame,     corrugated 

iron    roof    and    siding,    commercial 

steel  sash,  one-story. 

The     following    contractors     have 
taken  out  plans: 

Evans  Construction  Co.,  2035  Ashby 
St..  Berkeley,  Calif. 

C.  H.  Thrams.  1100  64th  St.,  Oak- 
land, Calif. 

California    Construction    Co.,    33S0 
Adeline,  Berkeley,  Calif. 

Christensen  A.  Lyons,  3464   Harlan, 
Oakland,  Calif. 

Brandon     Construction     Co.,     1440 
Broadway,  Oakland,  Calif. 

WSUiam  Greuner  Jr.,   2727   Parker, 
Berkeley,  Calif. 

Stolte,  Inc..  8451  San  L«andro.  Oak- 
land, Calif. 

Doty  Sc  Lockwood,  2008  E.  14th  St., 
Oakland,  Calif. 

Risden  Sc  Sons,  5977  Majestic  Ave., 
Oakland,  Calif. 


12/17/46  22 

Architects  Selected  To  Prepare  Plans 

Dormitory     Building     Cost     $1,000,000 

ALBUQUERQUE,  N.  M. 

Owner— Univeraity  of  New  Mexico, 
Albuquerque,  N.  M. 

Architects — John  Gaw  Meem  and 
Hugh  :2ehner  &  Associates.  SknU 
Fe,  N.  M. 

Men's  dormitory  building  to  accom- 
modate 400  men. 


12/17/46 

Cow  and  Only  Bidders 


12 


11—  HOSPITALS 


12/17/46  •     11 

Plans  to  Be  Completed  In  About 
Two  Weeks 

Sanatorium  (Addition) 

MERCY,  Calif.,  San  Joaquin  and  Cal- 
averas Counties. 

Owner  —  Bret  Harte  Sanatorium, 
County  of  San  Joaquin,  c/o  county 
clerk,  Stockton,  and  County  of  Cal- 
averas, c/o  county  clerk,  San  An- 
dreas, Calif. 

Architect  —  Joseph  Liosekann,  Room 
206  Elks'  Bldg.,  Stockton,  Calif. 

Reinforced  concrete,  30  beds,  to  in- 
clude ward,  classroom,  dining  room, 
kitchen  and  sun  porch. 


SAN  RAFABU  Calif.,  Marin  County. 

Woodland    Ave.    near    Bret    Harte 

Meadows  Home  Tract 
Owner— H.  C.  Little  Burner  Co.,  2nd 

and  Lincoln,  San  Rafael.  Calif. 
Consulting    Engineer— H.    M.    O'Neill 

Co..  610  16th  St.,  Oakland,  Calif. 
Wood    frame    and    siding,    one-story, 

asphalt    roof,    concrete   slab    floor, 

80,000  sq.  ft. 
Low  Bidder— B.  P.  Merritt,  102  Rialto 

Bldg.,  San  Francisco,  $181310. 

Other  bids  submitted  December  13 
were: 

Erbentraut  ft  Summers,  San  Fran- 
cisco, $198,900. 

Barrett     Sc    Hilp,     San     Francisco. 
$200,630. 

Daley  Bros.,  San  Francisco,  $226,000. 

14.17— PUBUC  BUILDINGS 

12/17/46  16 

Bonds  Approved   In  Amount 
of  $316,000— Owner  Will   Take   Bids 
About    Fob.    1 

Courthouse  Cost   $316,000 

MILES  CITY,   Mont..   Custer  Co. 

Owner  —  Custer  County  Board  of 
Commissioners,  M.  E.  Flinn,  Coun- 
ty Clerk.  Courthouse,  Custer  Co., 
Montana. 

Architects  Sc  Engineers— J.  G.  Link 
Sc  Co.,  317  Electric  Bldg.,  Billings, 
Mont. 

Reinforced  concrete  and  frame,  2- 
story,    142x70. 


34 


12/17/46 

Plans  In  Progress 

Residence  Cost  $90,000 

OAKLAND,  Calif.,  Alameda  County. 
Perry  Place. 

Owner— Withheld. 

Architect — Worley  Wong,  and  John 
Carden  Campbell,  designer.  Room 
807,  101  Post  St.,  San  Francisco. 

Frame  and  redwood,  one-story,  in- 
cludes three  bedrooms,  two  baths, 
two-car  garage. 


24 


12/17/46 

Preliminary  Plans  In   Progress 
Resldonoe  Cost  $30,000 

HILLSBOROUGH,  Calif.,  San  Mateo 
County. 

OwneF— Withheld, 

Architect— Worley  Wong,  and  John 
Carden  Campbell,  designer.  Room 
507,  101  Post  St,  San  Francisco, 
Calif. 
Brick  and  frame,  one-story,  includes 
four  bedrooms,  three  baths,  two- 
car  attached  garage. 


12/17/46  •  81 

Owner  Taking    Bids — 

Due   December  23,  6  P.  M. 

Well 

YREKA,    Calif..    Siskiyou    Co.     Siski- 

you   County   Fair  Grounds. 
Owner— Tenth    District    Agricultural 

Assn.,   Stuart  B.   Walte.  Secretary, 

Yieka,  Calif. 
Plans  by  Owner. 
Digging  of  a  well  6-ft.  deep  on   the 

Siskiyou   County   Fairgrounds. 

Specifications  obtainable  from    the 
above  office. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


12/17/46  •  43 

Dump  Truck    Rental— Bids  Wanted 

HUMBOIJJT  COUNTY,  Cal.— Un- 
til Dec.  19,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  F.  Hellescoe,  Acting  Dis- 
trict Engineer,  546  W.  Wabaab  Ave., 
Eureka,  Calif.,  for  rental  of  from  two 
to  six  4%-  to  5H-c.y.  dump  trucks 
for  approx.  80  hours'  use  each  m 
Humboldt  County. 

Specifications  obtainable  from  the 
above  office. 


BOISE  PROJECT,  Idaho.  Keener  De- 
posit, Payette  Division,  NW  »4  NW 
^  Sec.  16,  T.  4  N.  R  3  W.,  Boise 
Meridian,  approximately  one  mil* 
west  of  Caldwell. 

Owner — U.  S.  Bureau  of  Reclamation, 
214  Broadway,  Boise.  Idaho. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Utah  -  Idaho  Concrete 
Pipe  Co.,  Nampa,  Idaho,  $29.200l 


Engineering  Section 


12- 


INDUSTRIAL 
BUILDINGS 


12/17/46  •  12 

Contract  Awarded— 
Foundation   Work   Started 
Cannery   Plant  Cost,  $100,060 

RIVERBANK.    Calif.,    Stanislaus    Co. 
Owner — Riverbank    Canning   Co.,    c/o 

Architect. 
Architect — Donald    Powers    Smith,   68 

Sutter  St,    San    Francisco,    Calif. 
Reinforced   concrete,   steel  frame;   2- 

story. 
Contractor— M.    A.     Little,    1    Grand 

View   Ave.,   San    Franciooo,  Calif. 


12 


12/17/46 

Plans    In    Progress 

Meat  Plant  (addition)       Cost  $100,000 

WENATCHEE,   Wash. 

Owner  —  Wenatchee  Meat  Co.,  S. 
Wenatchee  Ave.,  Wenatchee,  Wash. 

Consulting  Industrial  *  Chemical 
Engineers — E.  G.  Putnam  Co..  607 
Polsom    Bldg..    Seattle,    Wash. 

Reinforced  concrete,  J>rick  exter- 
ior, one-storv,  4000  sq.  ft.  killing 
floor,    2500    sq.    ft.    cooler. 

12/17/46  •     12 

Owner  Taking   Bids — Due  Dec.  20, 

10  A.  M. — Bidders  Figuring 
Industrial   Plant 
OAKLAND,   Calif.,   Alameda  County. 

85th  and  Baldwin  Aves. 


12/17/46  15 

FWA  Application   Filed   In   Amount 
of     $26,000 

Courthouse  Cost   $626,800 

BLLENSBURG,  Wash.,  Kittitas  Co. 

Owner— Kittitas  Co.,  Francis  Cox, 
Chairman  Board  of  Commission- 
ers,   Ellensburg,    Wash. 

Architect— John  W.  Maloney,  1117 
Larson  Bldg.,  Yakima,  Wash.,  and 
Central    Bldg.,    Seattle,    Wash. 

Reinforced  concrete  and  masonry 
exterior    walls.    4-8tory,    fireproof. 

20-21 — SOCIAL  A  RECREA- 
TIONAL  BLDGS. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


12/17/46  •     20 

Bids  Rejected 

Convenience  Station   Alterations 
SAN     FRANCISCO.     Calif.     Mission 

Park. 
Owner  —  Park  Commission  of  City 
and  County  of  San  Francisco,  Ger- 
ald J.  Linares,  secretary,  McLaren 
Lodge,  Golden  Gate  Park.  San 
Francisco.  Calif. 
Plans  by  owner. 

All  bids  received  December  11  were 
rejected,  at  whteh  time  William  Mar- 
tin Sc  Son,  666  Mission  St.,  San  Fran- 
cisco, Calif.,  at  $14,107,  submitted  the 
low  bid. 

22-26— RESIDENTIAL 
BUILDINGS 

12/17/46  26 

Contract   Awa.rded 

Residences    (25)  Coot    $179400 

LOS   ANGELES,   Calif..   Los   Angeles 

Co.,  Venice   District,  9400  and  9500 

blocks   Hoxey  Ave. 
Owner— The    McCarthy    Co.,    1138    S. 

Broadway,    Los    Angeles,    Calif. 
Frame  and  stucco.  Includes   6- rooms 

each. 
Contractor— O.     R.    Sonnenberg,    9621 

7th     Avenue,     Inglewood,     Calif. 


12/17/46  31 

Contract  Awarded 

Water  Tanks  Coot  $99300 

PRICE.    Utah. 

Owner— City     of     Price,     City     Hall. 

Price. 
Plans  by  owner. 
2  welded  steel  tanks,  120-ft  diameter 

by     25-ft     high     upon     foundations 

furnished  by  the  city.       ' 
Contractor — Lieb   Miller,   Price,    Utah. 

Other  bld.s  submitted  Dec.  9  were : 

Young-Gageslan,    $118,100. 

Pittsburgh -Dej*    Moines    Steel    Co., 
$162,000. 

Southwest    Welding   and   Manufac- 
turing Co.,   $172,064 

Chicago    Bridge    and    Iron    Works, 
$185,090. 

Western  Pipe  and  Steel  Co.,  $205,- 
000. 


T2/17/46  •  31 

Low   and    Only    Bidders 
Install   Penstocks;    Spec.   1514 

Cost,   $448,800 
CENTRAL    VALLEY    PROJ.,    Calif. 
Sha.sta  Dam,   Kennett  Division,  nr. 
Coram,  Calif. 
Owner — U     SL    Bureau    of    Reclama- 
tion, Redding,  Calif. 
Plans   by   Engrg.   Dept.   of  Owner. 
Completion    of    Installation    of    Pen- 
stocks Numbers  1,  2  and  5,  includ- 
ing transporting.  Installing  welding 
and    testing   remaining  portions. 
Low   Bidder — Elchleay   Kngrg.    Corp., 
33   South    19th   St.,    Pittsburgh,   Pa.. 
$448,800. 

Other  bids  .submitted  Dec.  12  were: 
Wix?on    &    Crowe,    Redding,    Calif., 
$448,889. 

Western   Pipe  &  Steel  Co.   of  Cali- 
fornia.  San   Francisco,  $453,9.7. 

Humlston-Rcsendahl,  Inc.,  Los  An- 
gels,  Calif.,   $476,313. 

Northeastei-n  Boiler  &  Welding  Co. 
Ltd..  Green   Bay,  Wis.,  $709,864. 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BIILDING  BLOCKS 

WATIR  RIPILLINT 

NEW.  ARTISTIC.  ECONOMICAL 

CUTS  iUILDING  COSTS  Vi 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  ILOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentia  "Y" 

On  S.  F.  Highway  0.  S.  101 

Post  Oflice  Box  188 


San  Rafael 
431.W 


Phones 


Mill  Valley 
1889-J 


eiASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN   FRANCISCO,  12 

Pho»^:  Delaware  7313 


12/17/46  •  34 

Owner    Taking    Bids — Due    Today,    2 

P.  M.   (Revised   Unit  Quantities) 
Dredging,   Serial  No.  04-203-47-51 
MONTEREY.  Calif.,  Monterey  Coun- 
ty.   Monterey  Harbor. 
Owner— United    States    Engineer.    74 
New    Montpfomery    St.,    San    Fran- 
cisco. Calif. 
Plans  by  Engrp.  Dept.  of  Owner. 
Includes    dredging    to   a    depth    of8 
feet    below    mean    lower    low    (plus 
2   feet   allowable    overdepth)    of   an 
irregular   shaped    area   approx.    675 
feet   long  by  400   ft.  wide  adjacent 
to  easterly  side  of  Municipal  Wharf 
No.  1  and  an  irregular  shaped  area 
approx.    175   feet    long   by    130   feet 
wide    between    the    Booth    Packing 
Co.'s    Pier    and    Municipal    Whan 
Nc.  1. 
Bids  will   be  taken  as  follows: 

(1)  72,900  c.y.  dredging  and  deposit- 
ing material  in  disposal  area  No. 

1; 

(2)  15,000  cy.  dredging  and  deposit- 
ing material  in  disposal  area  No. 
2. 

Sp<?clfications   obtainable   from    the 
above   office. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


12/17/46  38 

Contract  Awarded 

fraffio  Signal   Systems     Cost  $40,365 

LOS  ANGEI-.es  county,  Calif. 
Garvey  Ave.,  between  Atlantic 
Ave.    and    Delmar   Ave. 

Owner — State  of  Califom!ii,,  Division 
of  Highways.  Public  Works  Bldfl^., 
Sacramento,    Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento,  Calif. 
Bids    were    opened     in    the    Stat* 

Furnish    and    Install    traffic    signa! 
systems   at   11    intersections 
Contractor — C.  D.   Draucker  Co.,  270U 

San     Fernando     Rd.,     Los    Angeles, 

Calif. 


12/17/46  M 

Contract  Awarded      ...  ,      _ 

Preparation  of  Concrete  Aggregates; 
Spec.  1483  Cost  $29,200 


PITTSBURGH 

TESTING 
LABORATORY 

S«cc«ssers  fe 
SMITH.  EMERY  AND  CO. 

Cempfef*  Pfcystcof  oiicf  Cftcmfeof 
Tesf/ag  and  fasp«cf/eo 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  BUILDING 

MATERIALS 
MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN      FRANCISCO 

EXbreofc  1747 


BURKE     FORM     CLAMPS 


■^^^"^ 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINOS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


All  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO.,    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfield  8768 


Industrial  Wheels,  Casters,  Hand 
Trucks,  Flat  Trucks,  Lift  Trucks 

MATERIAL  HANDLING  EQUIPMENT 


GUNN   CARLE  &  CO. 


20    Potrero    Ave 


UNderhill   5480  San   Francisco 


'^l^lt 


BY    MULLINS 

BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinks 

Wall   Cabinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNderhill  2727 
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(B)  A.   Teichert  St  Son,  Inc.,  Sacra- 
mento, 15664.09. 

(C)  J.    R    Reeves   Co.,   Sacramento, 


39-^EWERS 


12/17/46 

Plans     Com  plet&— Owner 

Bids  Soon 
Sewer  Lines 


Will 


39 
Take 


Cost  $40,000 


$5855  39. 

Unit  prices  were: 

(A) 

(B) 

(C) 

(1) 

$  8.00 

1  3.00 

1  3.00 

(2) 

1.00 

1.30 

1.00 

(3) 

.10 

.26 

.60 

(4) 

0.20 

5.50 

&00 

(5) 

1.3S 

1.16 

1.30 

(6) 

.19 

.19 

.186 

(7) 

l&OO 

16.00 

l&OO 

(8) 

2.00 

2.50 

6.00 

(9) 

1.90 

1.36 

1.40 

(10) 

lOO.OO 

85.00 

26.00 

(11) -.     „ 

.10 

.12 

.16 

(12) 

10.00 

11.00 

16.00 

12/17/46  •  40 

Owner  Taking    Bids — 

Due  December  23,  6  P.  M. 

Grading    and    Leveling 

YREKA,  Calif.,  Siskiyou  Co.  Siski- 
you  County   Fair  Grounds. 

Ownor — Tenth  District  Agricultural 
Assn.,  Stuart  B.  Walte,  Secretary, 
Yreka,   Calif. 

Plana  by  Owner. 

Removal  of  sawdust,  excavating,  re- 
placing of  Darrow  en  the  fair- 
grounds    racetrack,     straightening, 

through    the    fairgrounds,    leveling 
of  parking  areas  and  carnival  area. 
Specifications  obtainable  from   the 
ibove  office. 


12/17/46 

Owner  Taking    Bidi 
2  P.  M. 


40 


-Due  Jan.  15, 


rmpnMAno     r-nVt-      w=„    t-h1„!7aI^    Planting  and   Sprinkler  System 
CUKONAtKJ.    Call!..    San    Diego   Co.,    „.j^    inmr     cZwt      Santa   Clara.    Co 
Prom  Coronado   to   San   Diego  dis-    ^"^^  JOSE,    Calir,.    banta   Clara    ca 

posal  plant  through  existing  navy 
pipeline. 

Owner — City  of  Coronado.  city  mgr., 
City  Hall.  1125  Loma  Ave.,  Coro- 
nado,   Calif. 

Consulting  Engineer — Clyde  C.  Ken- 
nedy, 604  Mission  St,  San  Fran- 
cisco, Calif. 


12/17/46  39 

Plans    in    Progress — FWA    Planning 
Tunds   Advanced   In    Amount   of 
$25,000— Owner  Will   Take   Bids 
About   June,   1947 

Sanitary  Sewer  System   (Extensions) 

Cost    $1,000,000 

SALT  L.AKE  COUNTY,  Utah. 

OAvner  —  Salt  Lake  County,  Utah, 
Gwynne  Page,  Chairman  of  the 
Board  of  County  Coihmlasioners, 
Utah. 

Engineer  —  John  M.  Neff,  County 
Planning  Engineer,  Salt  Lake  City, 
Utah. 

Includes  approx.  350.000  lln.  ft.  4  to 
24  in.  pipe  with  necessary  man- 
holes   and    appurtenances. 


39 


12/17/46 

Contract    Awarded 

Box    Culvert  Cost    $10,506 

ALAMEDA    COUNTY,   Calif.   E.    14th 

St.,    between    Plaza   Dr.    and    158th 

Ave. 
Owner-r-^tate  of  California,  Division 

of  Highways,  J.  N.  Skeggs,  district 

engineer.  2<XH  Van   Ness  Ave.,   San 

Francisco,  Calif. 
Plans   by   engineering  department   of 

owner. 
Reinforced    concrete. 
Contractor — Wheeler  Constr.  Co.,  87b 

Cleveland    St.,    Oakland,    Calif. 


Bayshore  Freeway   at  Santa  Clara 
Street. 

Owner— State  of  California,  Divlaion 
of  Highways.  Public  Works  Bldg., 
Sacramento.  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, labile  Works  Bldg.,  Sacra- 
mento. Calif. 

Includes  about  0.5  mile  planting  and 
furnishing  and  Installing  sprinkler 
system. 
The  work  Involves: 

(1)  31,400  sq.   yds-   cultivating  areas 
to  be  planted ; 

(2)  3  tons  commercial  fertilizer; 

(3)  26  tons  straw; 

(4)  136  each   plants  No.  1; 

(5)  8  each  plants  No.  2; 

(6)  44  each  plants  No.  3; 

(7)  86  each  plants  No.  4; 

(8)  5000  each  plants  No.  5; 

(9)  92,500  each  placing  plants  No.  6 

(10)  42,000  each  placing  plants  No.  7 

(11)  143,250  each  placing  plants  No.  8 

(12)  9600  lln.  ft.  nozzle  lines; 

(13)  48  each  turning  unions  and  con- 
trol assemblies. 

Specifications   obtainable  from   the 
above  office. 


Street  Improvement;   Spec.  443 

SAN  FRANCISCO,  Calif.  Van  News 
Ave.,  east  side,  north  of  North 
Point  St 

Owner  —  CTity  and  County  of  San 
Francisco,  Public  Utilitiee  Commis- 
sion. Room  287  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  engineering  department  of 
owner. 

(1)  560  cu.  yds.  grading; 

(2)  270  lln.  ft.  install  unarmored  con- 
crete curb; 

(3)  1600  sq.  ft  8-ln.  class  E  concrete 
parking  lane; 

(4)  1800  sq.  ft.  6-in.  class  E  concrete 
pavement ; 

(5)  3700  sq.  ft.  class  A  6-in.  concrete 

base  pavement  with  2-ln.  asphalt 
wearing  surface; 

(6)  estimated   cost    of    surveying   by 
Department  of  Public  Works,  $75 ; 

(7)  estimated    cost   of    inspection    by 
Department  of   Public  Works,  $80. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  426  Mason 
St.,  San  Francisco,  Calif.,  upon  de- 
posit of  $5,  refundable. 

12/17/46  •     40 

Owner  Taking   Bld»— Ou«  Jan.  It^ 


nish    water   equipment; 

(4)  1.500  M.   gala,   apply  water; 

(5)  260  sta.    fini:>h    rdwy. ; 

(6)  1.1)00    tons    liq.    asph.    SC-3    hit 
surf,  treatment ; 

(7)  81.000  sq.   yds.   prepare,  mix  and 
shape  surface,  bit  surf,  treat ; 

(8)  115    tons   asph.    emulsion,    paint 
binder  curing  seal  and  seal  coat 

(9)  110  tons  screeiVngs,   seal  coat; 

(10)  19,000  tons   plant   mix   surf.; 

(11)  4,100   If.   raised  bars; 

(12)  63,500  s.y.   mix  and   compact  ce- 
ment treated  baae; 

(13)  16,400    barrels    portland    cement 
treated  abse. 

Specifications  obtainable  from  State 
Highway  Engineer,  Public  Works 
Bldg.,   Sacramento,  Calif. 


40 


40 


12 


40—       STREETS  AND 
HIGHWAYS 

12/17/46  •     40 

Low  and  Only  Bidders 

Street   Improvement  Cost  $5586.6S 

SACRAMENTO.  Calif.,  Sacramento 
Co.  67th  St.,  from  V  St  to  south- 
line  of  Lot  No.  4140  Map  No.  1 
of  Elmhurst 

Owner — City  -of  Sacramento,  H.  G. 
Donton.  (flty  Cleck,  City  Hall.  Sac- 
ramento,   Calif., 

City  Engr.— Fred  Klaus,  City  Hall, 
Sacramento,    'leMt. 

Includes  grading  concrete  curbs, 
gutters  and  sidewalks,  gutters 
drains,  asphaltic  concrete  pave- 
ment .T^  in.  thick,  etc. 

Low   Bidder  —  McGllllvray  Construc- 
tion    Co.,     Box     873,     Sacramento. 
Calif.,  $5585.69. 
Work  involves: 
(li  2  St.  monuments; 
(2)  226  cu.  yds.  excav.  and  grading; 
(3>14  cu.   yds.  fill  grading- 

(4)  466  tons  asph.  cone,  pavement, 
seal    coat    and    screenings; 

(5)  12S6  iin.  ft.  of  curb  and  gutter 
No.   13  to  const. ; 

(6>  5211  sq.  ft  3'/^  inch.  cone,  side- 
walk   to   const. ; 

(7)  5  gutter  drains  No.  11  to  place; 

(8»  5  old.  gutter  drains  remove  to 
corporation  yard; 

(9>  30  Iin.  ft.  6  in.  VI  sewer  to 
const. ; 

(10)  2   remove  8  inch  plane  trees; 

(11)  565  sq.  ft  sidewalk  to  remove; 
(121  3    manholes    to    reconstruct 

Total  bids  submitted  December  13 
wcr6  \ 

(A)  McGllllvray     Construction      Co., 
$5585.69. 


Experienced 

Manufacturer's  Aqent 

and  Wholesaler's 

Representative 

has  openings  for  a  few  addi- 
tional lines  of  building  materials 
and  fixtures  serving  the  follow- 
ing counties  .  .  . 

Santa  Cruf 

Santa  Clara 
San  Benito 
Monterey 

Please  address  replies  to: 
Box   1216 
c/o  Daily  Pscific  Builder 
465    10th  Street,  San   Francisco 


12/17/46  • 

Owner  Taking    Blds-^Due  Jan.  16, 
2  P.  M. 

Grading  and   Surfacing 

KERN    COUNTY,   Calif.    Between 
miles   east   of    Mojave   and    Muroc 
Junction. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About   five  miles   grading  and  plac- 
ing plant-mix  surfacing. 
The  work  involves: 

(1)  22,1(X>  cu.  yds.  roadway  excava- 
tion; 

(2)  240    cu.    yds.   structure    excava- 
tion;   , 

(3)  40   cu.    yds.   ditch   and    channel 
excavation ; 

(4)  18,000  sta.  yds.  overhaul; 

(5)  41,750  cu.  yds.  imported  Ijorrow; 

(6)  28,700    cu.     yds.    imported    base 
material ; 

(7)  develop   water  supply  and   fur- 
nish water  equipment; 

(8)  3900  M  gallons  apply  water; 

(9)  264  sta  finish  roadway; 

(10)  0280  tons  minimum  aggregate 
plant  mix  surfacing; 

(11)  161  tons  liquid  asphalt  (SC-2) 
prime  coat  and  penetration 
treatment; 

(12)  511  tons  liquid  asphalt  (SC-5  or 
SC-9)  plant  mix  surfacing; 

(13)  54    tons    asphaltic    emulsion; 

(14)  725  tons  screenings ; 

(15)  7  cu.  yds.  class  A  portlsind  ce- 
ment concrete  structures; 

(16)  200  lbs.  bar  reinforcing  steel; 

(17)  256  lln.  ft  24-ln.  CTMP.  16-gage; 

(18)  186  lln.  ft.  30xl7-ln.  CM  arch 
pipe,  16-gage; 

(19)  20  each  culvert  markers  and 
guide  posts ; 

(20)  32  each  monunients. 
Specifications   obtainable  from  the 

above  office. 


12/17/46  • 

Owner  Taking   Bids— Due  Jan.  2, 
3  P.  M. 


40 


Grading  and  Surfacing 

SONORA,  Calif.,  Tuolumne  County. 
Stockton  St,  between  Solinsky  St 
and  Washington  St. 

Owner — State  of  California,  Division 
of  Highways.  Public  Works  Bldg.. 
Sacramento,  Calif. 

State  Highway  Engineer— O.  T.  Mc- 
Coy, Public  Works  Bldg.,  Sacra- 
mento, Calif. 

About  0.4  mile  grading  and  surfacing 
with  plant-mix  surfacing. 
The  work  involves: 

(1)  470  cu.  yds.  t-emove  concrete; 

(2)  0.03  mile  remove  and  reconstruct 
existing  property  fences ; 

(3)  23  sta.  clear  and  grubb; 

(4)  6400  cu.  yds.  roadway  excava- 
tion; 

(5)  825  cu.  yds.  structure  excava- 
tion: 

(6)  375  cu.  yds.  ditch  and  channel 
excavation ; 

(71  2800  cu.  yds.  imported  subgrade 
material ; 

(8>  31,000  sta.  yds.  overhaul; 

(9)  develop  water  supply  and  fur- 
nish water  equipment ; 

(10)  550  M  gallons  apply  water; 

(11)  23  sta.  finish  roadway; 

(12)  2250  tons  untreated  rock  base; 

(13)  15  tons  liquid  asphalt  (SC-2) 
prime  coat  and  penetration 
treatment ; 

(14)  15  cu.  yds.  sand  prime  coat; 

(15)  1250  tons  minimum  aggregate 
plant  mix  surfacing; 

(16)  65  tons  paving  asphalt  plant  mix 
'surfacing ; 

(17)  7  tons  asphaltic  emulsion  paint 
binder  and   seal   coat; 

(18)  60  tons  screenings  seal  coat; 

(19)  345  cu.  yds.  class  A  portland 
cement  concrete  structures; 

(20>  13.000  lbs.  structural  steel; 

(21)  teOO  lbs.  erect  salvaged  struc- 
tural steel ; 

(22)  15  cu.  yds.  rubble  masonry; 

(23)  20  cu.  yds.  Portland  cement  con- 
crete   curbs,    gutters    and    slde- 

I  walks; 

(24)  150  each  curb  dowels; 

(25)  25  each  monuments; 

(26)  160  lln.  ft  steel  railing; 

(27)  5  each  culvert  markers  and 
guide  posts; 

(28)  54  lln.  ft.  8-in.  CMP,  16-gage; 

(29)  56  Iin.  ft  12-in.  CTMP,  16-gage; 

(30)  252  lln.  ft  18-in.  CMP,  16-gage: 

(31)  300  lln.  ft  18-in.  CMP  siphon, 
16-gage; 

(32)  20  Iin.  ft.  salvage  existing  pipe 
culverts ; 

(33)  1  each  spillway  assembly; 

(34)  14  lln.  ft.  8-in.  CMP  downdrains, 
16-gage ; 

(35)  27,700  lbs.  bar  reinforcing  steel; 

(36)  1  each  frame  and  cover  for  drop 
inlet ; 

(37)  remove    and    dispose    of    garage. 
Specifications  obtainable  from   the 

above  office. 
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21/17/46  • 

Owner    Taking    Bids — 

Due  Jan.   16,  2  P.   M.  In    Los  Angeles 

Grading    and    Surfacing 

ORANGE  COUNTY,  Calif.  Between 
Laguna   Beach    and   Dana    Point. 

Owner — State  of  California,  Division 
of  Highways,  fublic  Works  Bldg . 
Sacramento.   Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento,  Calif. 

Includes  about  4.9  miles  grading  and 
surfacing  with  plant  mix  surfacing, 

Includes  about  3.4  miles  grading  and 
Bids    wlM    be    opened    in    the    State 

Bldg,   Los  Angeles,   Calif. 
Work  involves : 

(1)  58,000  c.y.    rdwy.    excav.; 

(2)  81,000  sq.    yds.    compact   original 
ground; 

(3)  develop   water  supply   and    fur 


••SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

3END  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 


Price  Building  Specialties  Co. 

Special  Metal  Forming  and  Stamping  of  All  Kinds 


35  GILBERT  STRfET 


UNderhill  6733 


21/17/46  • 

Owner  Taking  Bide- 
Due  Jan.  16,  2  P.   M.  in    Loe  Angeles 

Qrading    and    Paving 

VENTURA  COUNTY.  Cal.  Between 
Montalvo  and  Ventura. 

Owner — State  of  California,  Division 
of  Highways,  Public  Works  Bldg., 
Sacramento.   Calif. 

State  Highway  iCngineer — G.  T.  Mc- 
Coy, Public  Works  Bldg.,  Slacra- 
mento,  Calif. 

Crete. 

Bids   will   be  opened   in   the   State 
Bldg.,   Los   Angeles,   Calif. 
Work   Involves: 

(1)  1,750  c.y.   remove  concrete; 

(2)  179  sta.  clear  and  grubb; 

(3)  46,000   c.y.    rdwy.    excav.; 

(4)  25.750    c.y.    struc.    excav.; 

(5)  500   c.y.    ditch   and    channel   ex- 
cavation ; 

(6>  4S0,000  bta.   yds.  overhaul; 

(7)  55,000  sq.    yds.   compact   original 
ground ; 

(8)  56,000  c  y.   import  base  material 

(9)  55,300  sq.   yds.   prepare,  noix  and 
.<)hape  surf.,  subgrade  treatment 

(10)  486   tons   liq.   asph.    RC-2  or    -3, 
subgrade  treatment; 

(11)  develop  water  supply  and  fur- 
nish   water  equipment; 

(12)  3,600  M  gals,  apply  water; 

(13)  179   sta.    finish    rdwy.; 

(14)  365  tons  liq.  asph  &C-3  bit.  surf, 
treatment; 

(15)  25,5C0  sq  yds  prepare,  mix  and 
shape  shoulders,  bit.  surf,  treat. 

(16)  8300  tons  pylant  mix  surf.; 

(17)  15  tons  liq  asph.  SC-2  prime 
coat; 

(18)  22  tons  asph.  emulsion,  paint 
binder  and  curing  teal; 

(19)  9,870  c.y.  portland  cement  con- 
crete pavipment ; 

(20)  2.080  c.y.  portland  cement  con- 
crete base: 

(21)  7,0<X>  each  tie  bolt  assemblies; 

(22)  1,500  c.y.  Class  A  portland  ce- 
ment  cone,  struc. ; 

(23)  310  c.y.  Class  A  {>ortIand  cement 
concrete  curbs,  gutters  and  side- 
walks : 

(24)  160,000  lbs.  bar  relnf.  steel; 


(26)  780  l.f.  remove  and  salvage  met- 
al  guard   railing; 

(26)  2,600  l.(.  metal  plate  guard  rail- 
ing: 

(27)  40  each  culvert  markers; 

(28)  0.5  mile  remove  and  reconstruct 
property   fences ; 

(29)  530  l.f.  18-in.  reinf.  concrete  pipe 
standard    strength ; 

(30)  600  1  f.  24-tnch 

(31)  650   If.    36-mch 

(32)  260   If.    42 -inch 

(33)  2M    If.    48-inch 

(34)  1.930    If.    57-lnch 

(35)  1.730  If.  6d-inch 

(36)  2,280    If.    salvage    existing 
culverts ; 

(37)  800  If.  relay  salvagt-   CMP  cul- 
verts ; 

(38)  210     If.     relay     salvaged     remf. 
concrete  pipe  culvert.-t , 

(39)  S  l.f.   pipe  shaft  manholes; 

(40)  2  each  adjust  manholes  to  grade 

(41)  10.000  lbs.   misc.    Iron    and  steel; 

(42)  3  each  remove  and  salvage  tim- 
ber bridges ; 

(43)  10     each     remove    and     salvage 
catchbasln    grntcs   and   framee. 

"SpecTflcaTiunB  obtainable  from  Staf 
Highway  Engmeer.  Public  Works 
Bldg.,   Sacramento,   Calif. 


do; 
do; 
do; 
do; 
do; 
do; 


pipe 


LUMBER 

ALUMINUM 

GARAGE    DOORS 

and 

CORRUGATED   ond   PLAIN 

ALUMINUM     SHEETS 


At  Our  N«w  Home 

OAKDALE  AVENUE  ond 
RANKIN  STREET 

Pfcone  ATwoftr  4180 

GREATER  CITY 
LUMBER  CO. 


CONTRACTORS  .  .  .  Save  Money  and  Time 

■Y   USING 

QUANTITY   SURVEYS 

165  JESSE  STREET  SUffar  8361  SAM  MANCISCO 


fr.par,dby    LeROY     SERVICE  J 


Associated  Wood  Products  Co. 


"^H  Wood  We  ^4404,'' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


WITH  ,       1|'"  ''  f  '/ 

FiBERGLAS'  Insulation 


For  Cold  and  Sub -Zero 
Transportation  of  meau, 
frozen -foods,  dairy  pro- 
ducts, vegetable  oils, 
beer$,wines,  flowers,  etc. 
in  trucks, planes  and  rail- 
road cars. 

•  lOWIIT  CONDINSA. 
TION  rACTOR 

•  LIOHTWIIOHT 

•  HIGH  IFPICIINCY 
INSULATION 

•  RIRMANINT 

•  PIRitAFI 

•  VERMIN  MOOF 

•  UNNARMiD  BY 
MOISTURI 

Available  NOW 

at  your 

Insulation  Supply 

House.. .  or  call 


OlHtH  FIBiRGLAS  USiS:      \ 

lUCrtKAl  mSUUTION 

Fitni  cumn 

•MAT  mSUUTION 

OUST-STOr  FRTtlS 

COnrORT  MSUUTION 

SNIP  INtUUTMN 

•f CORATIVI  rAIIICl 

SOUND  DIADf  NMe 

ROOT  MCK  RISUUTION 

lOOni't  MOP  TARN 

W^ 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


CIS  rsiBU  rocs 

SAN    fBANCISCO 

?39   B'ront   Street 

SUtte       ^967 


OAK  I  AND 

r  W  .  n  f .  IJ  k  I     I  4  .  « 


FBiSNO 
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DAli-Y     PACIFIC     BUILDER 
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12/17/46  40 

Contract   AwardMl 

Grading    and    Paving     Coat  |10,8M.96 
SAN  LUIS  OBISPO,  Calif.,  San  Luis 

Obispo    County.     Veterans'     trailer 

housing,      California      Polytechnic 

School. 
Owner — State  of  Cttlifomla,  Division 

of     Architecture,     Anson     Boyd 

state      architect,      r*ubllc      Works 

Bldg..   Sacramento,   Calif. 
State  Architect — Anson  Boyd,  Public 

Works    Bldg.,   Sacramento,   Calif. 
Contractor — A.   Madonna,   lOZS  Chor- 

ro  St.,  San   Luis   Obispo,  Calif. 


at  58th  St. 

Specifications  obtainable   from  the 
above  offica. 
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12/17/48 

Low  and  Only  Bidder* 

Street    Improvement         Cost,  $2066.70 

SACRAMENTO,  Calif.,  Sacramento 
County.  Al.'oy  bet.  T  and  U  Sta., 
from  11th  to  12th  Std. 

Owner — City  of  Sacramento,  H.  G. 
Denton,  City  Clerk,  City  Hall.  Sac- 
ramento,  Calif. 

City  HJngr.— Fred  Klaus,  City  Hall, 
Sacramento,   Calif. 

Includes  grading,  hydraulic  concrete 

pavement,   6-ln.   thick,    reconstnict- 

ir.g     manhole,     installing     gutter 

drains,   etc. 

»-»w  SMder-rA.  Telch^rlJi  300,  Bfi& 


12/17/46 

Plana  in  Prog 

Water  Main 

SACRAMBNTO,  Calif.,  Sacramento 
County.  From  30th  and  Q  Sts.  south 
to  Broadway,  thence  southwest  on 
Franklin  Blvd.  to  8th  Ave.,  thence 
eastward  to  68th  St.  and  north  to 
connect  with  line  at  68th  St.  and 
Sth  Ave. 

Ownei^-Clty  of  Sacram«ito,  H.  G. 
Denton,  city  clerk.  City  Hall,  Sac- 
ramento, Calif. 

City  Engineer— Fifed  Klaus,  City  Hall, 
Sacramento,  Calif. 

36- Inch  water  main. 


llo3.   Sacramento,  Calif.,  13005.70. 

Work    mvolves: 
(1)  203  cu.  yds.  excav.  and  grading; 
(2)120   cu.    yds.   class   D   cone,    early 

hardening; 
(S)  1  reconstruct  manhole; 
(4)  2  gutter  drams.  No.  11  to  place; 
(5»  12  Un.  ft.  G  in.  VI  sewer  to  const; 
1 6)  14  lln.  ft.  4  in.  VI  .sewer  to  const.; 
(7)  15  %x6  in.  X  20  ft.  expansion 
joint. 

Total  bids  submitted  Dec.  18  were: 

(A)  A.   Teichert  &   Son,   Inc.,   Sacra- 
mento, $2056.70. 

(B)  E.  F.  Hllliard,  Sacramento,  Cal., 
J2137.74. 
Unit   prices   were : 

(A. 

(1) ..-..11.30 

(2) 18.68 

(3) 10.00 

r4).. „...moo 

(5) -...  1.35 

(6> 1.25 

(7) 2.0O 


Sopplies,  Equipment 
Sub-Contract 
Information 


1.195,  (2a)  1.119,  (2b)  no  bid. 

Creneral  Petroleum  Corp.,  San  Fran- 
Cisco,  (1)  1.21.  (2a)  1.135.  (2b)  |.19. 

Sunland  Refining  Corp.,  Fresno,  (1) 
f.206.  (2a>  $.1289,  (2b)  no  bid. 

Seaside  Oil  Co.,  Santa  Barbara,  (1) 
1.105,  (2a)  1.1223,   (2b)  no  bid. 

Union  Oil  Co.,  San  Francisco,  (1) 
|.21,  (2a)  1.14,  (2b)  |.19. 

O'Neil  Bros.,  Sacramento,  (1)  f.1868, 
(2a)  no  bid,  (2b)  $.1668. 

Richfield  Oil  Co.,  Los  Angeles.  (1) 
$.21.  (8a)  $.1119,  (2b)  no  bid. 

Shell  Oil  Co.,  Sacramento.  (1)  $.21, 
(2a)  $.135,  (2b)  $.19. 

Tidewater  Associated,  San  Fran- 
cisco, (1)  $.1800,  (2a)  $.1202,  (2b) 
$.1669. 
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(B) 

$1.55 

14.25 

10.50 

14  20 

1.40 

1.26 

2.66 


42— MISC.    SUPPLIES  AND 
MATERIALS 


12/17/46 
Reinforcement  Bar* 
Bids  Wanted 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  December  27,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Inv.  G-38,179-A  for 
reinforcement  bars  for  concrete,  f.o.b. 
shipping  point  and/or  Adrian,  Wash. 

Specifications  obtainable  from  the 
above  office. 


at  (Sch.  1)  $10,312  fob  destination; 
49,4ia  lbs.  ship  80  and  60  days ;  30% 
10  and  2%  2€  days;  Equalization  of- 
fered, submitted  only  bid  Dec.  11  to 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1639  for 
fumlablng  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Columbia  Falls,  Mont,  one  (1) 
80-foot  by  lOU-foot  prefabricated 
steel  building  to  be  ueed  for  a  fire 
station  and  shop  at  Hungry  Horse 
Government  Camp,  Hungry  Horse 
Project,  Mor.tana  The  building  will 
be  erected   by  the  government. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


T 


12/17/46 

Owner  Taking   Bids — Due  Jan.  2, 
3  P.  M. 


12/17/4..  •  42 

Supplies  a/id   Materials 
Bid*  Wanted 

PANAMA  CANAL,  C.  Z.—Bids  will 
be  received  by  the  General  Pur- 
chasing Officer,  The  Panama  Ca- 
nal, Washington  26,  D.  C,  for  misc 
supplies  and  materials: 
December  23 
Srh.  84<»5-  3C0  10-gal.  steel  paint 
drums,  with  covers;  6,000  1-qt.  tin- 
ned-plate cans  with  friction  covers 
1.20C  '4 -gal.  do  and  4,000  gals.  1-gal. 
do;  1,000  gals,  kerosene;  600  gals, 
mineral  -  seal  illuminating  oil;  2C0 
gals,  lard  oil;  600  qts.  hydraulic 
,  .|  I  brake  fluid;  l.OOO  lbs.  animal  glue; 
25,000  wine  gals,  ethyl  alcohol ;  5,000 
lbs.  commercial  acetone;  600  lbs. 
sulphuric   acid;    600   lbs.    sulphur   di- 


12/17/46  42 

Sale  of  Structural   Steel 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  St..  San 
Francisco,  Calif.,  announces  sale  of 
structural  steel,  plates,  shapes,  bars 
and  strip  at  fixed  prices  to  priority 
claimants  and  to  normal  trade  chan- 
nels concurrently  with  closing  date 
set  for  Dec.   26  to  Jan    18. 

43— MACHINERY  AND 
EQUIPMENT 


^A*N''TOANrTSro' *Callf     Edeehlll  !•"*''*''•   ^'^^  ^als.   carbon  disulphlde; 
SAN     FRANCISCO.     Calif.     Kdgeniii    ^^  ^^^    dichorodi-fluoromethane   liq 


Way  and  Kansas  St 
Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall,  San  Frap- 
cisco,  Calif. 
Plans  by  engineering  department  of 
owner. 

The  work  involves: 
(1)  800  lln.  ft.  excavation  and  back- 
fill; 
(4b)  800  lln.  ft.  Install  8-ln.  bell  and 

aplgot  pipe; 
(5)  1700     lbs.     install     fittings     and 
valves ; 
(6a)  130  lln.  ft.  make  bell  and  aplgot 
Joints ; 

(7)  1240  ft.  street  pavement; 

(8)  lump  sum,  Install  8-in.  fire 
sprinkler  service,  including  pipe. 
fittings,  detector,  check  valve 
and  build  concrete  pit 

(10)  estimated     field     Inspection     at 
$10.75  per  calendar  day. 

(A)  materials    furnish    and    services 
rendered    by  the   San    Francisco 
Water  Department,  $2053.25. 
Specifications  obtainable  from   the 

cashier's   office  6th   floor,   425  Mason 

St.,  San  Francisco,  Calif.;  no  deposit 

required. 

12/17/46  •     *1 

Owner  Taking   Bids — Due  Jan.  10, 

5  P.   M. 
Steel  Water  Mains;   Sections  3  and  4 
SACRAMENTO,    Calif.,    Sacramento 

County. 
Owner — City    of    Sacramento,    H.    G. 
Denton,  city  clerk.   City  Hall,   Sac- 
ramento,  Calif. 
City  Engineer— Fred  Klaus,  City  Hall, 

Sacramento,  Calif. 
Furnish  and  lay  24-in.  steel  water 
main  in  two  sections  as  follows : 
Section  No.  3— Furnish  and  install 
24-in.  welded  steel  water  main  from 
present  terminus  of  a  24-ln.  welded 
steel  water  main  at  Slst  and  R  Sts., 
in  a  westerly  direction  on  R  St.  to 
45th  St.,  removing  the  present  16-in. 
cast  iron  water  main. 

Section  No.  4 — Furnish  and  install 
24x>4-in.  welded  steel  pipeline  from 
present  terminus  of  24-in.  welded 
steel  pipeline  on  the  south  side  of 
Southern  Pacific  right-of-way  at  59th 
and  R  Sts.,  southerly  on  59th  St.  to 
Sth  Ave.,  thence  westerly  on  5th  Ave. 
to  58th   St.,  terminating  on   5th   Ave. 


CORN    BROOMS 

FOR  EVERY   PURPOSE 
Roof    •    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Tliroiigh  Your 

Jobber 


1097  HOWARD  STREET 

LSAN  FRANCISCO  3 
HEmlock  4380 


uid  gas;  14,5(K)  lbs.  do;  6,000  gals 
dry  cleaning  solvent,  and  2.000  gals, 
liquid  coal  tar. 

December  24 

Sched.  8486:  ^  ventilating  blowers, 
explosion-proof,  wall-mounted,  coun- 
ter-clockwise rotation;  1,000  l.f.  steel 
highway  guard  rail;  20  end  sections 
section  card  cabinet  cabinet-parts, 
white  oak;  1  leg  base,  26-ln.  high; 
two  15-drawer  sections;  I  sliding 
shelf  and  one  2-ln.  top;  2,000  ft.  tele- 
phone cable,  paper  insulated;  4,800 
doz.  wood  cased  pencils. 
December  26 

Sched.  S4S7:  50,000  lbs.  white  lead, 
paste  in  oil ;  50,000  lbs.  zincoxide, 
paste  m  oil:  30.000  lbs.  titanium-bar- 
ium pigment,  in  oil;  2,000  lbs.  burnt 
sienna,  paste  In  oil;  1,000  lbs.  raw  do; 
6,000  lbs.  lampblack,  paste  in  oil; 
4,0(X)  lbs.  dry  Venetian  red;  500  lbs. 
dry  burnt  sienna;  300  lbs.  dry  raw 
sienna ;  7,200  lbs.  dry  titanium-bar- 
ium pigment  2,400  lbs.  white  dry 
powder  Ilthopone ;  200  gals,  glyceryl 
phthalate  enamel;  200  qts.  oleores- 
inou4  enamel^  400  gals,  interior  var- 
nish ;  1Q,000  lbs.  flake  organe  shellac ; 
100  pts.  cellulose  nitrate  lacquer;  200 
gals,  clear  lacquer  thinner;  6.000  gals, 
turpentine;  1,200  gals,  do;  600  gals, 
paint  and  varnish  remover  and  6,000 
gals,    linseed    oil    whiting    putty. 
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12/17/46 

Gasolin»^Low  and  Only  Bidders 

SACRAMENTO.  Calif..  Sacramento 
Co. — The  following  submitted  bids  to 
the  City  of  Sacramento,   H  G.  Den- 
ton, city  clerk,  City  Hall,  Sacramento. 
Calif.,  for  gasoline  as  follows: 
(1)  14,000  gallons  premium  gas; 
(2a)  250,000  gallons  first  grade; 
(2b)  service  station  delivery  into  city 
vehicles. 

Standard   Oil  Co.,   Sacramento,    (1) 
$.105,  (2a)  $.1194,  (2b)  no  bid. 

Wilshire   Oil   Co.,   Los   Angeles,    (1) 


12/17/46  •     43 

Power  Brooms 
Bids  Wanted 

SACRAMENTO,  Calif.,  Sacramento 
Co. — Until  December  23  bids  will  be 
received  by  the  State  Purchasing 
Agent,  Sacramento,  Calif.,  for  power 
brooms  as  follows : 
Quo.  31943,  Req.  16001^: 

One  power  broom,  mounted  on 
pneumatic-tired  4-wheel  trailer  and 
driven  by  a  4-cyllnder  gas  engine  not 
less  than  16  hp..  Hough  Universal 
Model  E  or  equal,  f.o.b.  Sacramento. 
Quo.  31942.  Req.  6629V^  : 

One  power  broom,  mounted  on 
pneumatic-tired  4-wheel  trailer  and 
driven  by  a  4-cylinder  gas  engine  not 
less  than  15  hp.,  Hough  Universal 
Model  E  or  equal,  f.o.b.  San  Bernar- 
dino. 


12/17/46  •     M 

Trashracks 

Bid  Opening   Date  Extended  From 

Dec.  13  to  Dec.  20,  2  P.  M. 

BOISE  PROJECT,  Idaho.  —  Until 
December  20,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
1632  for  furnishing  and  delivering 
f.o.b.  cars  at  shipping  point  and/or 
f.o.b.  cars  at  Cascade,  Idaho,  16 
trashracks  only  for  the  Inlet  struc- 
ture of  the  outlet  works  of  Cascade 
Dam,  Payette  Division,  Boise  Proj- 
ect. Idaho.  Trashracks  will  be  in- 
stalled by  the  government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others,  $0.75,  not  returnable. 


SUB-CONTRACT 
INFORMATION 


12/17/46  •     44 

Electrical  Servica— Bids  Rejected 

SAN  FRANCISCO,  Calif.— All  bids 
submitted  December  11  to  the  Park 
Commission,  City  and  County  of  San 
Francisco,  Gerald  J.  Linares,  secre- 
tary, McLaren  Lodge,  Golden  Gate 
Park,  San  Francisco,  Calif.,  for  in- 
stallation of  a  primary  electrical 
service  between  Fleishhacker  pool 
pumping  plant  and  Fleishhacker  bath 
house  were  rejected. 

H.  C.  Reid  &  Co.,  389  Clementina 
St..  San  Francisco,  Calif.,  at  $930, 
submitted  low  bid. 


12/17/46  ,  44 

Prefabricated   Steel    Building 
Low    &    Only    Bidder 

HUNGRY  HORSE  PROJECT, 
Montana.  —  Titan  Metal  FVoducts 
Corp,.  626  NW  Couch,   Portland,  Ore., 


CALL 

REPUBLIC 

FOR  NORDSTROM 

LUBRICATED 

VALVES 

Sizes  'A"  to  30" 
IRON     •     STEEL     •     BRONZE 


THE    REPUBLIC    SUPPLY    COMPANY 

of  California 

1401   PARK  AVE..  EMERYVILLE  8,  CALIF. 
Fladmont  7320 


12/17/46  •     44 

Salvaging  and  Demolition — Contract 

Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co.  —  R.  M.  Stokesberry  Lumber  & 
Wrecking  Co.,  901  D  St.,  Sacramento, 
Calif.,  at  $400,  submitted  low  bid  to 
the  City  of  Sacramento,  H.  G.  Den- 
ton, city  clerk,  City  Hall,  I  St.,  be- 
tween 9th  and  10th  Sts.,  Sacramento, 
Calif.,  for  the  salvaging  and  demoli- 
tion of  the  men's  center  building  at 
Front  and  I  Sts.,  Sacramento,  Calif. 
James  C.  Scollan,  Sacramento,  Calif., 
at  $4S6,  submitted  only  other  bid 
December  48. 


RECORDED 
NOTICES 


$5000  each;  W  Arch  150  N  Ran- 
dolph, W  Arch  175  N  Randolph,  N 
Mangele  200,  226  E  Ridgewood; 
owner,  Atlaa  Realty  Co,  1500  Judah 
St ;  builder.  Pacific  Coast  Construc- 
tion Co,  1500  Judah  St 

SHOP  and  OFFICE  (l-story,  frame), 
$1000;  S  Lawton  66  E  27th  Ave; 
owner  and  builder,  Bmlle  Solve,  862 
42nd  Ave. 

FLATS  (2-story,  frame),  $11,500;  W 
26th  Ave  225  N  Geary ;  owner.  Atlas 
Realty  Co,  1500  Judah  St;  builder. 
Pacific  Coast  Construction  Co,  1500 
Judah  St. 


TUESDAY.  DECEMBER  17.  1946 


DAILY     PACIFIC     BUILDER 


page; 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO   COUNTY 


DECEMBER    16.   1946 


BUILDING  PERMTTf 

Applications 


SAN  FRANCISCO 


APARTMENTS  (2  -  story,  frame), 
$23,000;  S  Lake  57.6  E  19th  Ave; 
owner,  J  Lloyd  Conrich,  593  Mar- 
ket St ;  builder,  L  H  Netherton,  231 
7th   St. 

GARAGE,  $600 ;  N  Valley  163  E  Hoff- 
man St;  owner,  T  C  Allison,  3930 
Norelga;  day  work. 

DWELLINGS  (1-story,  frame)  (3), 
$5000  each;  W  Bright  300,  325  N 
Randolph  and  E  42nd  Ave  250  N 
Vicente ;  owner.  Atlas  Realty  Co, 
1500  Judah;  builder.  Pacific  Coast 
Construction  Co,  premises. 

DWELLINGS  (l-story,  frame)  (14). 
$8000  each;  W  44th  Ave  250,  275, 
300.  325,  360,  376,  400,  425,  450,  475, 
500,  525,  550,  575  N  Pacheco;  own- 
er and  builder,  George  P  Belcher, 
3330  San  Bruno  Ave. 

FLATS   (2-story,    frame),    $11,500:    N 

Anza  90  W  40th  Ave;  owner.  Atlas 

,  Realty  Co,   1500  Judah  St ;   builder, 

Pacific  Coast  Construction  Co,  1500 

Judah  St. 

DWELLINGS    (l-story,    frame)    (4), 


BLDGS,  2  l-story  frame,  $9000  each; 
E  Douglas   40  S  20th   St  and  SE 
Cor  20th  and  Douglas,    owner  and 
contractor,  Larus  Erlendson;  arch- 
itect, F  Frederick  Amandez. 

BLDG,    l-story    frame,    $23,527 ;    SIT 
Cor  3l8t  Ave  and  Taraval  St;  own- 
er,  Dr  Robt  H  Keyes ;   contractor, 
Hamill    Constr   Co. 

ALTER  dwelling,  $7000;  1698  Portola 
Drive ;  owner,  Madge  Matthews ; 
contractor,  J  Bettencourt. 

BLDGS,    five    2-8tory    frame,    $12,000 
each ,  N  Fulton  St  57.6  E  47th  Ave, 
N  Fulton  82.6  E  47th  Ave.  W  46th 
Ave  250  S   Cabrillo,   W   46th  Ave 
275   S    Carbillo   and   W   47th   Ave 
270    N    Fulton    St.     Owner    Atlas 
Realty  C  oto  Pacific  oCast  Constr. 

BLDGS,    two    2-story    frame,    $11,500 
each  ;  W  45th  Ave  120  and  170  N 
Balboa.     Atlas   eRalty   Co   to  Pa- 
cific Coast  Cont,tr  Co. 

ADDITION  to  dwelling,  $1260;  1274 
Hampshire  St ;  owner  and  contrac- 
tor.  Wm   A    Dowler. 

ALTER  dental  bldg,  $14,000;  NE  Cor 
Chestnut  and  Van  Ness;  owner, 
Dr  A  Krcuzian;  contractor,  John 
E  Kramer;  architect.  Edwards  & 
Wlemeyer. 

CONVERT    into    apt,    $500;    357    4th 
Ave:  owner  and  contractor,  Theo 
E  BoloH. 

BLDG,  l-story  frame,  $7500;  €E  Cor 
Silver  Ave  and  Edcnburg  Avenue: 
owner  and  contractor,  Norman  T 
Johnsen;  architect  Edmond  De 
Martini 


John  D.  McLaughlin 

CONSULTING  FXECTRICAL 

ENGINEER 
1641    RU8S    BLDG.— EXbrook  5712 
920   Junlpera    Serra      -      DE    10197 


FOR     SALE 

300  THOUSAND  B.  M.  FEET 

USED  10"  X  10"  O.  P. 

10.  13,  14,  16,  17  FOOT  LENGTHS 

Phone  CRockett  73 


sBse 


F  O  R     S  A  L  E 

Compressors  -  Pumps 
Pneumolic  Tools 
Rock  Drills 

.  .  .  Complefe  Rental  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 


582  SIXTH  STREET 


UNderhill  5026 


4  MM£  TO  KHOW 


For  sosnd,  efficient  roof  truss  engineering  and  con- 
struction. Builders  and  Architects  in  the  East  and 
Mid-West  know  and  rely  upon  American.  Now  yours 
to  (ommcMtd  throughout  the  Far  West,  are  American's 
quarter-century   background    and   complete   facilities. 

When  you  write  or  phone  concerning  your  roof  truss 
job,  state  load,  length  or  span,  number  required, 
spacing.  Let  us  submit  you  an  estimate  -  tedayl 

REGISTER  YOUR  NAME  now  for  new  cot- 
olog  and  stress  data  -  soon  off  the  press. 


'^merfccr^ 


OARAGE  doors,  install,  |750;  2900 
Clay  St,  owntr.  E/fie  R  West;  con- 
tractor, Clyde  Constr  Co. 

REPAIR  dwelling,  $2000;  2917  Cali- 
fumia    St;    owner,    Robt    Padilla. 

BLJKS,  2-titory  frame,  |13,000;  S  Ju- 
dah St  112  W  ISth  Ave;  owner  and 
builder,  John  W  Mauck. 

BLJ)G,  l-story  trame,  $8200;  S  Mon- 
tana 565  E  Orizaba;  owner  and 
conriactor,  EdwUi  Ellingson;  arch- 
itect, C  O  Clau.s<»n. 

FOUNDATIONS,  $3,000;  6000  Third 
St;  owner,  Vermont  Marble  Co; 
contractor,   Dinuiddie  Constr  Co. 

SIGN,  neon,  $S75;  4675  MIsaion  St; 
owner,  Taylor;  contractor,  Brum- 
field  Elec  Sign  Co. 

SIGN,  neon,  $875;  305  Ellia  St;  own- 
er, Belshaw;  contractor,  Brumfield 
Elec   Sign   Co. 

BLDG,  1-dtory  frame,  $©400;  West 
Byxbee  St  2S8  S  Garfield;  owner 
and    contractor,   Oliver  Bredeson. 

BLDG.  l-story  frame,  $6500;  feW  Cor 
Graf ton  and  Lee  Aves ;  owner  and 
builder,  Thos  J  Sullivan. 

BLDG,  l-story  trame.  $5000;  South 
Grafton  Ave  25  W  Lee  Ave;  owner 
and   builder,  Thos  J  Sullivan. 

atora,  -$7SOf  1084  00  MeAHte- 
tor  St;  owner.  O'Bertl;  contractor, 
Pearson  ft  Johnson  . 

ALTER  apts,  $1000;  626  Bush  Street 
owner,  Holre  Holding  Co. 

ALTER  office.  $500;  3830  Balboa  St; 
owner,  F  Vagin ;  contractor.  M  H 
Croy. 


OAKLAND 


GARAGE  (l-story.  brick),  $25,000; 
289  21st  St;  owner,  Albert  Whitton, 
Syndicate  Bldg;  builder.  William 
Greuner,  2727  Parker  St,   Berkeley. 

ALTERATIONS  (apartments).  $1500; 
1210-12-14-16  13th  Ave;  owner  and 
builder.  Stanley  Nielsen,  1535  E 
38th  St. 

ALTERATIONS,  $5000;  2200  Wood 
St;  owner,  A  Pasteris  Co,  prem; 
builder.  William  F  Lynn.  1040  Fol- 
ger  Ave.  Berkeley;  architect,  Mil- 
ler ft  Warnecke,  Financial  Center 
Bldg,   Oakland. 

DWELLING  (l-story,  6-room).  $10,- 
000;  2230  By  wood  Dr;  owner.  C  O 
McMillan,  1531  E  Slst  St;  builder. 
F  A   Farrlnger.   3030  Modesto  Ave. 

FIRE  REPAIRS.  $1000;  1484  7th  St; 
owner  and  builder,  Frank  L  Stub- 
blefleld,  1473  Sth  St. 

FIRE  REPAIRS,  $5000;  2601  Wood 
St;  owner,  Chemicals,  Inc,  prem; 
builder,  W  A  Rose,  478  2ath  St. 

FIRE  REPAIRS,  $1000;  1479  82nd 
Ave;  owner.  John  Souza.  9410  E 
14th  St;  builder,  W  A  Rose,  478 
25th  St. 

ADDITION,  $1200;  3756  Buell  St; 
owner,  Harry  F  Martin,  3756  Buell 
St;  builder.  S  G  Johnson.  4652  Do- 
lores Ave. 

SERVICE  STATION  (l-story.  steel), 
$6600;  2636  MacArthur  Blvd;  own- 
er and  builder.  Standard  Oil  Co, 
«06  14th  St. 

DWELLING  (l-story,  6-room),  $8000; 
3025  Brookfield  Ave;  owner,  Lloyd 
C  Havercroft,  1301  66th  Ave;  build- 
er. John  Ulln,  4844  Daisy  St. 

ELECTRIC  SIGN.  $787;  7306  Mac- 
Arthur  Blvd;  owner,  Alice  Birch, 
premises;  builder,  Scott  Sign  Serv- 
ice, P  O  Box  193,  Vallejo,  Calif. 

DALY   CITY 

DWELLING   (7- room,  frame),  $7000; 
Lots   1,   2,    Block   36,    Crocker   Tract; 

owner  and  builder,   John    Dykman, 

198  Wellington  Ave. 

RICHMOND 

RESIDENCE  (4-room).  $6000;  2340 
Downer;  owner  and  builder.  Jass 
Nagy.  325  23rd  St. 

RESIDENCE  (6-room),  $7200;  3335 
Waller  and  322  South;  owner  and 
builder.  Fowlie,  Godwin  &  Barnes, 
332  South  St. 

STORE  BUILDING,  $6000;  564  10th 
St;  owner,  Paul  Santos,  c/o  564 
10th  St ;  builder,  Peter  J  Dauer,  740 
32nd   St. 

RESIDENCES  (5- room)  (4),  $6000 
each ;  714  Amador,  2438  Humphrey. 
951  Kern,  5434  Solano ;  owner  and 
builder,  R  F  Johnson  ft  Son,  2036 
San  Pablo,  El  Cerrlto. 

RESTAURANT  (drlve-in),  $3000;  251 
Nye ;  owner  and  builder,  Samuel 
D  Williams,  Bldg  149.  Apt  4.  Canal. 

RESIDENCE.  (6-room).  $6500;  5011 
McBryde;  owner  and  builder,  Roy 
Kleiber,   400  Orange  St.  Oakland. 

DUPLEX  (3-room3  each).  $7000;  48- 
60  Kelsey ;  owner  and  builder.  Leon 
Hopkins.  1349  Filbert. 

RESIDENCE  (5-room),  $6800;  1610 
Ohio ;  owner  and  builder,  Agnes 
Mattecheck.  100  Florida  Ave. 

COTTAGE  (4-room).  $6500;  783  Kern; 


owner,  Dennis  Lynch,  1133  Ohio; 
builder.  Wm  V  Burke,   1133  Ohio. 

TRIPLEX.  $14,000;  1186-92-08  34th 
St;  owner,  Dennis  Lynch,  1133  Ohio 
St;  builder,  Wm  V  Burke.  1133 
Ohio  St. 

RESIDENCE  (6-room),  $7000;  1034 
Santa  Clara;  owner,  E  M  Sim- 
mons, 643  Stannage  Ave,  Albany; 
builder,  H  R  Heston,  802  Central 
Ave,  El  Cerrlto. 

RESIDENCE  (4-room),  $4000;  737 
20th  St;  owner  and  builder,  Glenn 
F  Smith,  277  2nd  St. 

RESIDENCES  (6»^-room)  $7000  each  ; 
660  Amador,  686  Amador,  675  Kern, 
681  Kern ;  owner,  Dennis  Lynch, 
1133  Ohio  St;  builder,  Wm  V  Burke. 
1133  Ohio  St. 

RESIDENCE  (4-room),  $5000;  1660 
Butte;  owner  and  builder,  John  G 
Mclntier,  1730  Panhandle  Blvd 

SERVICE  STATION,  $20,000;  1034 
13th  St ;  owner  and  builder.  Benight 
Engineering  Co,  707  Macdonald 

RESIDENCE  (6-room),  $6000;  76 
Murdock ;  owner  and  builder,  M  T 
Hargett,  660  40th  St. 

STORE  BUILDING,  $4000 ;  656  S  52nd 
St;  owner  and  builder,  B  L  Page, 
«TSO  CulQhg. 


BERKELEY 


SHOP,  $12,000;  1008-06  Pardee;  own- 
er, R  W  Gould,  620  Geary  St,  San 
Francisco;  builder,  Oliver  ft  Co- 
bum,  1000  Pardee  St;  architect, 
Paul  A  Swafford.  Mercantile  Bldg. 
Berkeley. 

DUPLEX,  $16,500;  1530  Virginia  St; 
owner  and  builder.  R  O  Shoemaker. 
2415  McGee. 

DWELLING  (2-room).  $1650;  1434 
Oregon;  owner  and  builder.  A  Wll- 
kerson,   2801  Dohr. 

FACTORY.  $12,000;  741  Folger;  own- 
er, Thos  D  Stevenson,  741  Folger; 
builder.  Sharp  ft  Neidermeyer.  2361 
Garvin  Ave,  Richmond. 

ALTERATIONS.  $3500;  650  Camelia; 
owner,  A  E  Latham,  prem ;  builder, 
Chaa  W  Nielsen.  840  Athens  Ave, 
Oakland ;  architect,  A  Froberg,  3454 
Harlan   St,  Oakland. 

STOREROOM,  $2000;  2808  San  Pablo; 
owner.  Easy  Overhead  Door  Co, 
2808  San  Pablo;  builder,  H  Krusl, 
100  Duncan  Way,  Oakland. 

ALTERATIONS,  $1000;  2060  Univer- 
sity; owner,  W  Acheson,  Acheson 
Bldg;   builder,  B   Reinlnghaus. 

ALTERATIONS,  $600;  1610  Oregon; 
owner  and  builder,  W  M  Dixon, 
premises. 

FLORIST  SHOP,  $0000;  1800  San 
Pablo;  owner,  Alden  S  Nebeta,  1806 
San  Pablo;  builder,  E  Neill  Christ- 
man,  6715  Alta  Penta  Ave,  El  Cer- 
rito. 

ALTERATIONS,  $1000;  66  Domingo; 
owner,  F  B  Henderson,  261  Stone- 
wall Rd  ;  builder,  Hugo  Muller,  6060 
Claremont  Ave,  Oakland. 

DWELLING  (5-room),  $0000;  1307 
Grizzly  Peak;  owner,  J  O  Laugh- 
land,  1430  Josephine;  builder,  Cali- 
fornia Construction.  3380  Adeline. 


St:  owner.  C  A  Nordyke;  builder, 
F  W  Clark.   1807  F  St. 

STORAGE  SHED.  $8500:  27th  and 
R  Sts;  owner.  Pacific  Gas  ft  Elec- 
tric; builder.  Bingham  Construc- 
tion Co. 

REMODEL  (dwelling).  $795;  1412  3rd 
St ;  owner  and  builder,  S  Hernan- 
dez, premises. 

DWELLING  (5-room),  $6600;  223 
40th  St;  owner  and  builder,  J  H 
Sievera,  3040  M  St 

OFFICE  BUILDING,  $3600;  811  X  St; 
owner  and  builder,  Weatem  Truck 
Lines,    Inc. 

DWELLING  (5-room),  $5000;  164  41at 
St ;  owner  and  builder,  J  Cecchet- 
tlnl. 


Completion  Notices 


SANTA  CLARA  COUNTY 


SAN    FRANCISCO   COUNTY 

Recorded  Accepted 

Dec  16.  1046— N  QUINTARA  70  B 
45th  Ave,  NE  46th  Ave  and  Quin- 
tara,  B  46th  Ave  100  N  Qulntara. 
R  f  and  Rtmardinr   W  Oaiii  4a 

whom   It  may  concern 

December    0,    1946 

Dec  11,  1046— S  ALONG  SACRA- 
MENTO 81-6  E  Spring  3t,  cntg 
thereon  45  feet,  (concrete  bank 
vault  addition  Albert  Frletzche, 
VP,  S  F  Bank  to  Barrett  ft  Hilp 

December    6.    1046 

Dec  16.  1046— E  36th  AVE  125  W 
Ortega.  Morion  and  Doris  L 
Rude  and  Jock  M  Lipman  to  Rude 
ft  Lipman  December  13,  1946 

Dec  16,  1046— W  MISSION  524.238  S 
Onondaga  Ave.  George  Prlda  dba 
Prida  Bros  to  Carrico  ft  Gautier 

December     8,     1046 

Dec  10.  1046— NW  SAWYER  117 
SW  Sunnyvale  Ave.  R  /E  Sbar- 
boro  and  M  P  Jorgenson  to  whom 
it  may  concern  .    December  10,  1946 

Dec  12.  1946— NW  ALEMANY  Blvd 
181,  106.  231.  236,  281,  306  SW  Foote 
Ave.    Walttr  K  and  Mux  Hansen, 

Inc  to  whom  it  may  concern 

December  10,  1946 

Dec  12,  1046— lA  DIST  Agricul- 
tural Assn,  Livestock  Exposition. 
Same  to  I  G  Powell Dec  11,  1046 

Dec  12,  1046— S  F  STATF  College 
campus  (temp  steel  blai^s).  De- 
partment of  fubllc  Wroko  to  H 
V  Cross December    11.   1916 

Dec  10,  1046— W  11th  AVE  26  and 
75  N  from  Inter  with  8  line  Lot 
3  BIk  2123 -A.    Heyman  Homes  to 

whom    it    may    concern 

December  10,  1946 

Dec  14,  1646— N  OILMAN  AVE  225 
West    Hawes.     Virgil   AntoUni    to 

whom   it  may  concern 

December    14,    1946 


SAN  MATEO  COUNTY 


ELECTKICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Pfmne  OLympic  6312 

S420   San   Pablo   Ave..   OAKLAND 
• 
Phone  JUnlpar  4-78ff7 
8731  Mlaelen,  SAN   FRANCISCO 


OFFICE  (and  four  storage  tanks), 
$950;  Mt  VIew-Alvlso  Rd ;  owner 
and   builder,  Wm  J  Buchser,  prem. 

DWELLING.  $6000;  Lot  5,  Sea  Gull 
Way.  Cupertino;  owner.  B  T  Galeb, 
Route  1,  Box  1070.  Cupertino;  build- 
er. Williams  Bros. 

DWELLING.  $6000;  Lot  6.  Sea  Gull 
Way.  Cupertino ;  owner.  B  T  Galeb, 
Route  1.  Box  1070.  Cupertino;  build- 
er. Wllliajns  Bros. 

DWELLING.  $6000;  Lot  70.  Stevens 
Creek  Rd ;  owner  and  builder,  Don 
Taylor,  372  N  10th  St,  San  Jose. 

DWELLING,  $8000;  off  Bonlta  and 
Fruitvale;  owner,  E  Card;  builder, 
Taylor  ft  Lewis. 

SACRAMENTO 


GARAGE,    $500;    3118    D    St;    owner 

and    builder,   Joseph    W   Wardlowe, 

3124   D  St. 
DWELLING  (5-room),  $7500;  810  6th 

St ;  owner  and  builder,  R  B  Jamea 

Jr,  401  Coloma  Way. 
ADDITION   (to  dwelling),   $360;   3733 

9th    St ;    owner    and    builder,    J    R 

Bell,  3473  38th   St. 
DWELLING  (5-room)  $7500;  810  5(Hh 

28th  St;  owner  and  builder,  Donald 

J   Nevis. 
REMODEL    (dwelling).   $360;    1816   L 

St ;  owner  and  builder,  J  J  Roenne- 

back,  premises. 
DWELLING     (5-room),     $4000;     2821 

Alhambra  Blvd  ;  owner  and  builder, 

Charles  E  Decuir. 
DWELLING      (6-room).     $7000;      233 

Tivoli  Way;  owner.  J  C  Woodard ; 

builder,  O  N  Halset,  2201   9th  Ave. 
REROOF      BUILDING,      $658;      1710 

Broadway;     owner,     A    B    Willett; 

builder,  Yancey  Co,  2116  K  St. 
DWELLING    (4-room),  $6350;   4231  D 


Recorded  Accepted 

Dec.  12,  1946— Lot  5,  Block  13,  San 
Mateo  Knolls.  M  D  Greenwell,  et 
al,  to  Peninsula  Home  Builders... 
- Dec.    10,    1946 

Dec.  12.  194S— Lot  44,  Block  12. 
Schwerin  Addition.  David  A  Bur- 
ton to  whom  It  may  concern 

Dec.    12,    1946 

Dec.  12,  1046— Lot  87,  Selby  Park, 
Atherton.    Archie    Forcler,    et   al. 

to  whom  it  may  concern 

Dec.    11,    1948 

Dec.  12,  1046— Lota  41  and  42,  Mc- 
Cue  Subdivision,  San  Carlos. 
Walton  A  Gould  to  Gould  Con- 
struction Co Dec.  11,  1946 

Dec.  13,  1946— SW  comer  28th  Ave 
and  El  Camino  Real.  Alvin  E 
Mulr,  et  al,  to  Fred  D  Alexander 

ji^ov.   23    1946 

Dec.  13,  1946— Lot  1.  Block  12,  Re- 
subdivision  of  Dingee  Park.  Nel- 
son M  Welbanka  to  whom  it  may 
concern Dec.    11,    1946 

Dec.  IS,  1946— NB  line  of  Page  St, 
106.60  ft  SE  of  Sth  St,  Redwood 
City.  Nelson  M  Welbanka  to 
whom  it  may  concern.  Dec.   11,  1046 

Dec.  IS,  1946— NE  line  Page  St, 
168.80  ft  SE  from  Sth  Ave,  Red- 
wood   City.    Nelson    M   Welbanks 

to  whom   It  may  concern 

Dec.    11.   1946 

Dec.  13,  1046— Ptn  Lota  106  and  106, 
Wellesley  Park,  Redwood  City. 
Nelson  M  Welbanks  to  whom  It 
may  concern Dec.    11,  1946 

Dec.  13,  1046— Ptn  Lot  6,  Block  4, 
Friendly  Acres  No  1.  Nelson  M 
Welbanka  to  whom  it  may  con- 
cern  Dec.   11,  1946 

Dec.  13,  1946— Lot  16,  Block  67,  Belle 
Haven  Subdivision  No  2.  Lacey 
ft  White,  Inc,  to  whom  It  may 
concern Dec.    10,    1946 

Dec.  14,  1046— 1- A  District  Agricul- 
tural Asan,  Livestock  Exposition, 
San  Francisco.  State  of  Califor- 
nia to  J  G  Powell Dec.  11,  1046 

Dec.  14,  1046— Lot  11,  Block  N,  San 
Bruno    Addition,   San    Bruno.   Jo- 


LUMBER  -  BUILDINS  MATERIALS 

Can  furnish  Lumber  in  quantities  cut  to  length. 
8000'  or  more.  Construction  lumber  in  carload 
lots,  at  wholesale  prices.  Concrete  forms,  panels, 
shores  fabricated  to  your  detaUs,  F.  O.  B.  Oregon. 
Also  plywood,  assorted  sizes.  Door,  door  jambs, 
window  frames,  sashes,  unglazed. 


ASSOCIATED   CONTRACTORS' 
SERVICE,   INC.    . 

f71    SUTTER  STRIET  SAN  FRANCISCO.  CALIF. 

PRosp«ct  4500 


I  seph  L«lr,  et  al.  t*  Joseph  Bet- 
tancourt Dae.    11,    104^ 

Dec.  14,  1046— Ptn  Lots  23,  24.  28. 
I  Block  2,  Dimond  Tract,  Vlsitacion 
Valley.  Vincent  D  Morris  to 
whom  it  may  concern  Dec.  10,  1046 

Dec.  14.  1046— Lota  12  and  13.  Block 
1.  Dumbarton  Acres.  Robert  O 
Anderson,  et  al.  to  whom  it  may 
concern Dec.    18.    1046 

Dec.  14,  1040— Lota  17  and  18.  Block 
C.  Huntington  Park,  San  Bruno. 
Ernest  Bruno  Heilbuth  to  Chaa 
W  Lindquiat Dec.  13.  1046 


wood     Farm     Subdivision.    Teddy 
Lauman  va  Mrs  S  M  Santuelli..  . 

_ I96S.1& 


ALAMEDA  COUNTY 


XlAMEDA  COUNTY 


Recorded  Accepted 

Dec.  16.  1046—2706  W  lS2nd  Ave, 
San  I.,eandro.  Cecil  M  and  Annie 
M  Mann Nov.  18,  1046 

Dec.  16,  1046— Lot  3.  Block  20,  Tract 
500,  Oakland.  Dwlght  Farrlnger 
to  Ira  A  Farrlnger Dec.  16,  1046 

Dec.  16,  1046—1061-1065  S»th  Ave. 
Wm  F  Beckett  Jr  to  W  F  Beck- 
ett  Dec.    12.    1046 

Dec.  14,  1046—1688  Bancroft  Ave. 
San  Leandro.  Evelyn  Mellencamp 
to  B  H  Mellencamp       Dec.   IS.  1046 

Dec.  14.  1046—088  Medford  Ave, 
Hayward.  O  L  Davla  to  whom  it 
may  concern Dec.  4,  1946 

Dec.  IS.  1046— Ptn  Plot  2,  Map  land 
In  partition  in  auith.  Wm  P  Toler, 
et  al,  Oakland.  Sarah  A  Mledel 
and  Gladya  B  Barr  to  Larsen  ft 
Larsen Dec.    4,   1046 

I>ec.  13,  1046—1527  Fairview  St, 
Berkeley.  R  J  Gholar  to  whom  it 
may  concern Dec.    IS,   1046 

Dec.  14,  1046—631  San  Pablo  Ave, 
Albany.  T  G  Anthony  to  whom  it 
may  concern Dec.  0.   1048 

Dec.  13,  1046— 21 10-21  lOA.  2121  and 
2121A  Mitchell  St,  Oakland.  John 
D  MacDonald.  Wesley  W  Weant 
and  Hazel  P  Weant         Dec.  12,  1046 

Dec.  13,  104fr— 6300,  6311,  6316  and 
6317  MacArthur  Blvd,  Oakland. 
Byrl  A  Stifle  to  whom  it  may 
concern Dec.    18,    1046 


Buflding  Contracts 


SAN   MATEO  COUNTY 

SAN  BRUNO.  0.568  acre  of  land. 
Construction  of  veterinary  hos- 
pital. 

Owners— Drs  Leslie  C  White  and  J 
T  Morris. 

Plans  by  Contractors  Drafting  Serv- 
ice,  666  Mission   St,   San  Francisco. 

Contractor— United  Constr  Co,  San 
Francisco. 

Filed.  Dec  11.  i'J46.    Dated.  

Foundation   constructed   $5,000 

Roof  completed  8.000 

Brown    coated ~—  6.000 

Usual  36  days „ - balance 

Cost  Plus 

Bond,    $13,000.     Sureties,    Glen    Falls 

Indemnity  Co.    Limit.  180  days.  Plana 

and   specifications   filed. 


Recorded                                     Amount 
Dec.     18.     1046^-1809     Magnolia    St, 
Oakland.  Lewis  Ford  va  Hinton  P 
Juung      - 4187.60 


Non-Responsibility 


8AN    FRANCISCO   COUNTY 


Dec  11.  1946— E  DIVISADERO  ST 
37-614  S  Bllla  S  49-11  •)<*  x  B  100. 
Minnie  Rablhovich  as  to  improve- 
ments en  property. 

Dec  16.  1946— W  14th  AVE  100  N 
Judah  St.  Department  of  Vet- 
erans Affairs  of  the  State  of  Cal- 
ifomia  as  to  improvementa  on 
property. 


Plumbing  Permits 


OAKLAND 


5016  Daisy  St;  owner,  G  Lalne; 
plumber.  Durant ;  3  fixtures;  7  water 
connections, 

228  Harrison  St^  owner.  American 
Bag  Co;  plumber,  J  Tanoredy ;  3  fix- 
tures; 3  water  connections. 

3638-37-39  Hageman ;  owner  Chand- 
ler ;  plumber.  J  R  Pierce ;  16  fixtures ; 
9  gas  outlets;  49  water  connectiona. 


Liens  Filed 


PONDEROSA  PINE 


IHTERIOR 


TRIM 


8AN  MATEO  COUNTY 


Recorded  Amount 

Dec.  14.  194^—313  Poplar  Ave,  Red- 


Western  Pine 

SIPPLY   COMPANY 

1  201     HARRISON    STREET 

SAN     FRANCISCO.     3 

Te/epfteae  UNderklll  th%k 


STEELF  ORM  8 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINftlNG  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  Harrison  Str«*t       DOuglos  5583       San  Francisco 


WW 


RUSTIC.   PLYWOOD  OR   ALL 
ALUMINUM    CONSTRUCTION 

RealdenUal   and   Commerolai 
—FREE    ESTIMATES— 

•        •        •         ^ 

Easy  Overhead   Door   Co. 

Phone   THornwail   311S 


W~WW     2808  San  Pablo  Ave.,  Berkelej 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHEKM  CALIFORNIA  DISTRIBUTORS 


GENERAL  ®  ELECTRIC 


Air 

Aufomatit    Heating 
Commercial  Refrigeration 


2001   PIRALTA  ST. 

OAKLAND  7 

TWiaeaks  4064 


1126  HOWARD  ST. 

SAN  FRANCISCO  3 

MArket  7S1S 


PAGES 


DAILY    PACIFIC     BUILDER 


TUESDAY.  DECEMBER  17.  1946 


BOOKKEEPING  SERVICE 
All  taxes,  payroUa  for  buBlnes*  flrma, 
contractom  and  Indlvlduala    No  ac- 
count too   larga  or  too  •mall.    SBIa- 
bright  4462.  (12/12-13-16-17-18/4«) 

EXPERT  DRAFTING  SERVICES. 
FRB:E  lance.  Phone  QRayttone 
424S.  (tf> 

HELP  WANTED 

SALESMAN  with  car,  age  26  to  80. 
Estimating  or  construction  Knowl- 
lodge  desirable;  for  national  manu- 
facturer of  insulation  products.  Re- 
ply Box  1212,  c/o  Dally  Pacific  Build- 
er. 12/11-12-18-16-17/46 

I  _    n  11-    iMi  --     I  r    -w^ ' "^         —    •" 

POSITION   WANTED 

CONSTRUCTION  ENGINEER,  ca- 
pable of  estimating,  purchasing,  sub- 
contracts, placating  clients  and  arch- 
itects and  relieving  CPA  -  plagued 
contractors.  References.  Reply  Box 
1211,  c:o  Dally  Pacific  Builder. 
12^U-U-18/4A 


CARPENTER  FOREMAN.  First 
class  on  forms,  framing  and  finish 
work.  Prefer  home  building.  Ref- 
erences ;  available  Jan.  1 ;  local  ex- 
perience, all  types  of  construction. 
R.  W.  Paxton,  266  S.  28rd  St.,  Rich- 
mond. (12/10-11-12-13-16/46) 


ARCHITECT,  ENGINEER,  Drafts- 
man would  like  permanent  connec- 
tion or  take  charge  of  construction 
on  the  Job.  Reply  Box  1213,  c/o  Daily 
Pacific    Builder. 

12/13-16-17-18-19-20-23-24-26-27/46 


FOR  RENT 


.  6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOZER.  Phone  JUnlper  7-0322.         tf 

»4-YD.  CAT.  LOADERS  with  or 
without  operator.  SImall  excavations 
contracted.    Phone  Lakehurst  3-2524. 

LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KE  4-1661.  f 


DEW  ALT  SAW,  also  COMPRES- 
SOR with  operator.  For  InXonnatton 
call  BAyview  8170.  tf 


TRANSITS,  121  per  month;  LEV- 
ELS, |14  per  month;  PLANE  TA- 
BLE, $14  per  month.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  BAy- 
view  7804.  (tf ) 

FOR  SALE 


Two  each  circulating  gaa  heaters, 
celling  type,  60.000  BTJ,  eaqh  com- 
plete with  tiifcrmoBtat.  Make:  Pacific 
Qas  ft  Heater  Co.  Excellent  condi- 
tion.   Price  5175  each. 

1  each  Frazler  Johnson  Alr-Condl- 
tlofiin^  furnace,  600,000  BTU,  with 
thermostat  and  duct.  Excellent  con- 
dition.   Price  $1000. 

Phone  Salinas  6S50  or  write  Box 
862,  Salinas,  Calif. 

(12/17-18-19-20-23/46* 

Corrugated  ALUMINUM  SHEETS. 
19  gauge,  .036-ln. — 45x96-lnch.  Alum- 
inum Products  Co.,  3245  16th  Street. 
Phone  UNderhlU  2166  or  SUtter  6700. 

TaV  AILaBLJC     FOR     IMMKDtATa 

DELIVERY    a    limited    quantity    ol 

6   -    gauge   corrugated    ALUMINUft' 

'HEETS,  standard  dimension,  fbon* 

Mr    rrandall.   SUtter  8266.  itt> 

8  K-7  INTERNATIONAL  DUMP 
TRUCKS,  Gallon  hoists  and  bodies. 
2  5-yd.  JAEGER  HI  DUMP  TRAN- 
SIT MIXERS  mounted  on  L  M  S  W 
Mack  Trucks.  Various  platform 
trucks,  some  10-wheei  conventlonaL 
Phone  Jim  Fraser,  Twin  Oaks  2611. 
12/11-12-13/46 

108  cu.  ft.  LeRoy  Compressor,  mtd. 
on    2    wheels.    Phone    AShberry    1616. 
R.  W.  Reade  Co. 
12/13-16-17-18-19/46 

10-DRAWER  FILE  CABINET  for 
large  drawing,  $32;  DRAFTING  or 
WORK  TABLE,  3-ft.  high,  $20;  4- 
DRAWER  LEGAL  SIZE  FILE  CAB- 
INET, $35.  Owner  leaving.  LAnd- 
Bcape  5-4244.^ 12/17-18/46 

WANTED 


USED  RAILROAD  TIES,  RED- 
WOOD OR  TREATED.  Any  amount. 
Gresham  Construction  Co.,  344  S. 
Francis  St.,  Sunnyvale.  Phone  2571 
or  2702.  12/17-18-19/46 


1522  Trestle  Glenn ;  owner.  S  Fried- 
man; plumber,  Wm  Rouse;  11  fix- 
tures; 3  gas  outlets;  20  water  con- 
nections. 

9226  Castlewood;  owner,  R  Lin- 
coln; plumber.  R  A  Roeber;  5  fix- 
tures; 3  gas  outlets;  10  water  con- 
nections. 

1230  36th  Ave;  owner,  L  J  Emery; 
plumber,  R  A  Roeber;  5  fixtures;  8 
gas  outlets;  12  water  connections. 

9412  Castlewood;  owner,  R  Lin- 
coln; plumber,  R  A  Roeber;  6  fix- 
tures; 3  gas  outlets;  10  water  con- 
nections. 

2032  Drake  Dr;  owner,  R  Rust; 
plumber,  R  A  Roeber;  6  fixtures;  3 
gas  outlets ;  16  water  connections. 

4076  Foothill  Blvd ;  owner,  T  Kross- 
man ;  plumber,  C  Carlson ;  8  fixtures ; 
6  water  connections. 

3116  Blrdsall;  owner  and  plumber, 
W  C  Namas ;  2  fixtures. 

9716  E  14th  St;  owner,  Chas  Par- 
rish;  plumber,  R  A  Roeber;  6  fix- 
tures; 2  gas  outlets;  12  water  con- 
nections. 

3076  Burdock  Dr;  owner,  H  Hebel; 
plumber,  R  A  Roeber;  6  fixtures;  2 
gas  outlets;  12  water  connections.  ^ 

7854  Ney  Ave;  owner,  PotrovlJdi; 
plumber,  Flnael;  10  fixtures;  6  gas 
outlets;  20  water  connections. 

10606  Dante  St;  owner,  L  Toller; 
plumber,  L  Toller;  20  gas  outlets;  3 
water  connections. 

4075  Mera;  owner ;  plumber, 

Aladdin  Heating  Co;  2  gas  outlets. 

2417  E  24th  St;  owner,  Roy  Mitch- 
ell ;  plumber,  C  O  Carlson ;  4  fixtures ; 
1  gas  outlet;  8  water  connections. 


BERKELEY 


649  Oilman;  owner,  Owen  Bucket; 
dealer,  B  E  Ralmondi;  3  water  clos- 
ets ;  wash  basin ;  sink ;  drain. 

1851-53  Solano;  owner,  T  Gold  rick ; 
dealer,  Henry  Lee;  2  water  closets;  2 
wash  basins. 

8253  Adeline;  owner,  ;  dealer, 

Allen  ft  Rich;  wash  tub. 

3023  Ellis  St;  owner,  Martin;  deal- 
er, Berkeley  Plumbing  Co;  water 
closet :  waish  basin  ;  bath  tub ;  sink. 

2970  Russell  St ;  owner,  S  Gibson ; 
dealer,  Berkeley  Plumbing;  2  water 
closets ;  2  wash  basins ;  bath  tub ; 
sink;  shower. 


Furnace  Permits 


OAKLAND 


3764  Mldvale  Ave;  owner.  Mrs 
Courtney ;  dealer,  O  H  Hanson ;  floor 
furnace. 

2187  Magellan;  owner,  N  F  Wal- 
lace; dealer,  Harer  Furnace  Co;  cen- 
tral furnace. 

5444  Bond  St;  owner,  J  Bennett; 
dealer,  E  J  Hoerst;  floor  furnace. 

2946  E  14th  St ;  owner,  Dicks ;  deal- 
er, O  C  Wood;  central  furnace. 

1920    20th     Ave;    owner,    Thorton ; 

Pubb'c  Roads 

(Continued  from  Page  1) 


November  contracts  awarded 
without  use  of  federal  money  num- 
bered 177  in  21  states,  costingr  $16,- 
460,000  and  coverinj?  1,064  miles. 

The  11  months'  total  for  road 
work  undertaken  without  federal 
funds  in  47  states  was  listed  as 
5,900  projects  costing  $217,661,000 
and  improving  24,952  miles. 
California  Record 

The  state  breakdown  for  October 
sHo^vs' 

California,  45  contracts  award- 
ed costing:  $9,549,000,  covering  96 
miles.  Nineteen  of  these,  including 
60  miles  of  work,  were  planned 
with  federal  money,  $4,785,000  of 
their  $9,223,000  cost  coming:  from 
federal  pources.  The  26  projects 
awarded  without  federal  money 
covered  36  miles  and  cost  $326,000. 


X 


Classified  Advertisin;^ 


Are  you  interested  in  well -trained 
qualified  men?  SUPERINTEND 
ENTS.  ARCHITECTS.  ENGINEKll.-' 
DRAFTSMEN,  SURVEYORS  EST  I 
MATORS,  SALES  ENGINEEU: 
CONSTRUCTION  ACCOUNTANTi= 
TIMEKEEPERS. 

For  further  information   call 
HENRY    C.    HELBIG,    GArfleld    101 
Technical  Positions  Agency 


W   ^  All  grades  and  constructient  includ- 

ing Purple  Strand  (Improvmd  Plow  St—I),  Form-Set  (pre- 
formed;   and    b9thanlxmd    fefocfrofytlcofly    zfnc-cooted; 

BETHLEHEM   PACIFIC 


COAST 


STEEL 


CORPORATION 


Oanaral  OMc««:  San  Francisco 


BETHLEHEM 
STEEL 


Di$tricf  04R<M  I  SmhI*,  forflond,  lot  Angalat,  Salt  lok«  CIfy 

5t—l  Wonf*  I  SMttU,  Sou*  Son  FronclKO,  lot  Ang«l»» 

fobricaiing  Work* :  South  Son  Francltco,  AlontMla,  Lot  Ano«l«i 

Mill  Oopoft  I  SsottU,  Portland,  Son  FroncUco,  Lot  Ang«l«t 


dealer,  O  C  Wood ;  floor  furnace. 

790  36th  St ;  owner,  August  Larson ; 
dealer,  Miller  Furnace  Co;  floor  fur- 
nace. 

1990  Harrington;  owner,  Murry; 
dealer,  R  Centonl;  floor  furnace. 

2026  E  25th  St;  owner.  J  A  Mede- 
rios ;  dealer,  O  H  Hanson ;  floor  f ur- 
nace. 

6510  Wheeler;  owner,  W  Stone; 
dealer,  Joseph  Leger;  floor  furnace. 


Electrical  Permits 


8AN   rRANCISCO 


125  115  Mason;  owner,  J  Kent; 
contractor.  Neon  Malnt  Co;  21  out- 
lets;  4  transformers. 

126-128;  various  locations  and  own- 
ers; contmctor.  Century  Elect  Const 
Co;   alterations. 

129  SE  Folsom  &  ISth  bts;  owner, 
owner.  Green  Glen  Dairy;  contractor, 
Buzzell  Elec  Works;  service;  mo- 
tors. 

130  61  West   Portal;    owner,    Syl- 

vsnp;    contractor,  S   A    '*^"^flfg: Ut^ 

outlets ;    4    switches. 

131  2668-27  Ave;  owner,  Gran- 
ville; contractor,  E  A  Koenig;  6 
plugs. 

132-136  various  locations;  own- 
er, H  Neilsen ;  contractor,  E  A  Koe- 
nig; 10  outlets;  11  switches;  13  plugs; 
service ;    transformers. 

137  1293  Union;  owner.  Karlet- 
ta's  contractor,  American  Elec 
Const;  Blgn  circuit. 

138-139  various  locations  and  own- 
ers; contractor.  Home  Elec  Co;  re- 
pairs. 

140-144  various  locations  and  own- 
ers; contractor.  Brumfield  Elec  Sup- 
ply Co;   signs. 

115  240  Hh.zelwood;  owner,  Ander- 
son ;  contractor,  Fred  Johnson  Elec 
Co;   2   outlets;   2  switches;   2   plugs. 

146  1109-1111  Naples;  owner,  Ross; 
contractor,  Fred  Johnson  Elec  Co; 
16  outlets;  12  switches;  20  plugs; 
service 

147-149  various  locations;  owner, 
Sullivan ;  contractor,  Fred  Johnson 
Elec  Co;  8  outlets;  7  switches;  12 
plugs ;    aer\'ice. 

150-151  various  locations  and  own- 
ers; contractor,  QRS  Neon  Co;  signs. 

152  98  Rockaway ;  owner,  Hansen ; 
contractor,  H  C  Wilson;  20  outlets; 
16  switches;  18  plugs;  service; 
range. 

15S  797-47  Ave;  owner,  Wold; 
contractor,  Strom  &  Smith. 

154-155  SW  33rd  Ave  &  Ulloa; 
contractor,  Strom  &  Smith;  6  out- 
lets ;    3   switches ;    service. 

156-160  various  locations  and  own- 
ers contractor,  Wonderllte  Neon 
Prod    Co;    signs. 

161  2862  Mission ;  owner,  Ahlbach 
&  Maya;  contractor,  Victor  Lemoge; 
alterations. 

162  22  Oough  St;  owner,  Cross- 
man:  contractor.  Penman  Elec  Co; 
36    plugs. 

163  1435  Bush;  owner,  Purcell; 
f:ontraetor.   Liberty  Elec  Co;   motors. 

164  154  Main  Street;  owner,  West 
Coast  Wire  &  Iron  Works;  contrac- 
tor, Kuchel  &  Sievcrs;  4  outlets;  3 
.switches ;  2   plugs  ;   motors. 

166  548  4th  St;  owner,  Eastman 
Tag  &  Label  Co;  contractor,  Kuchel 
&  Sievers;  4  outlets;  motors. 

166  120-122  Golden  Gate;  owner, 
S^erbin;  contractor.  Pacific  Electric 
Constr  Co ;  2  outlets ;  1  plug ;  motors. 

167  1103  Stockton  St;  owner,  Stan- 
ley M  Louise;  contractor.  Pacific  El 
Constr  Co;  8  outlets;  14  switches;  10 
plugs. 


168  3777  Sacramento  St;  owner. 
Cleaning  Store;  contractor.  Pacific 
Elec    Constr   Co;    blgn. 

169  1906  Sutter  St ;  owner,  Morlnu 
Bros;  contractor,  Beacon  Elec  Co; 
4  outlets;  2  switches;  service;  mo- 
tors :  trans. 

170  1727  Felton;  owner,  J  Ansel- 
mino;  contractor.  Atlas  Electric  and 
Eng;  3  outlets;  1  switch;  1  plug; 
motor. 

171  339  Shotwell ;  owner,  A  Pre- 
ciado;  contractor,  Atals  Elec  &  Eng 
Co;  3  outlets;  4  plugs;   motor. 

172  107    W    46th    Ave    on    Fulton 
owner,    Netherton ;    contractor.    Atlas 
Elec  &  Eng;  30  outlets;  35  switches 
56   plugs. 

173  1108  Howard  St;  owner 

contractor,    C    J    Holzmueller;    temp 
lighting. 

174  2414  San  Bruno  Ave;  owner, 
Scatena;  contractor,  Arc  Elec  Co; 
alterations. 

175-176    Various    locations;    owner. 

Hoccker;   contractor,   ;    10  out- 

leU;  IC  switches;  10  plugs;  service. 


POSITIONS  OPEN 

S-159-H~ASST.  FACTORY  SUPr . 
with  2  years  college  and  5  years  plant 
exper.  for  night  shift  in  sugar  re- 
finery. $260  month  for  6  months 
training.  |300  month  and  house  if 
O.K.  Apply  by   letter.  T.  H. 

S-40a— METALLURGICAL  CHEM- 
IST, tech.  grad..  for  research  work 
on  vacuum  tube  components.  Salary 
about  $300  month.  San  Francisco. 


ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Aqaacy) 
Newton  D.  Cook.  Mqr. 

57  POST  ST.  $.Y  4 

GAHIald  9241 


OAKLAND 


42377  8934  Lawlor;  owner,  Doty  & 
Lockwood;  contractor,  Haynes  Elec- 
tric; service. 

42378  1154  57th  Ave;  owner,  Me- 
chano  Electro  Works;  contractor,  T 
L  Rosenberg;  5  hp  motor. 

42379  624  Hillsborough;  owner,  Ed 
Sommerstron ;  contractor,  T  L  Ros- 
enberg Co;  5  outlets;  1  switch;  5  fix- 
tures; 2  plugs. 

42380  201  2nd  St;  owner,  Rade- 
mann  &  Guisto;  contractor.  Manning 
ft  Whitaker;  40  outlets;  5  switches; 
35  fixtures ;  5  plugs ;  alterations. 

42381  3429  Alexander  Court;  own- 
er, A  Muka;  contractor.  Manning  & 
wihitaker;  furnace. 

42382  6800  Wilton  Dr;  owner, 
Chopin  ;  contractor.  Manning  ft  Whit- 
aker;  furnace. 

42383  2901  Broadway;  owner.  Em- 
pire Construction  Co;  contractor, 
Manning  ft  Whitaker;  furnace. 

42384  6172  Chelton  Dr;  owner, 
Johnson ;  contractor.  Manning  ft 
Whitaker;   furnace. 


BERKELEY 


77  1248  University;  owner  and 
contractor,  Gust  Theopolus;  20  out- 
lets. 

78  2645  Shasta;  owner,  McCorkle; 
contractor,  Aarvaiis  Heating  Appli- 
ance Co ;  1  motor. 

79  NE  comer  University;  owner 
and  contractor,  Al  Burton;  20  out- 
lets. 

80  2626  College ;  owner,  Texaco  Co ; 
contractor,  California  Electric;  1 
motor. 

81  2200  San  Pablo;  owner,  S  J 
Pearce;  contractor,  California  Elec- 
tric; 16  fixtures;  4  motors. 

82  2506  Haste  St;  owner,  A  G 
Luomas;  contractor,  California  Elec- 
tric; 8  fixtures. 

83  2917  Benvenue;  owner,  N  J 
Ambrogia;  contractor,  Clifford  Elec- 


tric; 10  fixtures. 

84  3016  Telegraph:  owner.  M  E 
McFarland ;  contractor.  Paramount 
Electric ;  4  outlets ;  2  switches ;  4  fix- 
tures; 6  plugs;  1  transformer. 

86     1614    Grant;    owner,    DooUttle; 
contractor,  Gardner  El»±riC4  8 : 
new  service;  2  circuits. 

86  2466  Telegraph ;  owner,  R  F 
Eltse;  contractor,  Timmons-Berk;  15 
outlets. 

87  E  side  Telegraph  100  ft.  N 
Ashby;  owner  and  contractor,  R  F 
Sullivan ;  20  outlets. 

88  2436  10th  Ave;  owner,  S  O 
Beryval;  contractor,  College  Avenue 
Electric;  10  outlets;  10  switchea;  13 
plugs ;   12  circuits. 

89  2000  San  Pablo  ;  owner,  ;' 

contractor,  Anderson  Electric;  18  fix- 
tures. >_ 

90  2199  Shattuck;  owner,  Wallace 
ft  Wallace ;  contractor,  Rochester 
Electric;  13  outlets;  86  fixturea;  22 
circuits. 

91  2315    Eunice;    owner ; 

contractor,   Rochester    Electric;    new 
service. 

92  1996  University  Ave;  owner,  W 
Lamerau ;  contractor.  Paramount 
Electric;  42  outlets;  6  switches;  42 
fixtures;  10  plugs;  12  circuits. 

93  2011  Los  Angeles;  owner,  C  W 
Wright;  contractor,  Service  Heat  ft 
Power;  

94  2206  San  Pablo ;  owner  and  con- 
tractor, H  Llndstrom;  20  outlets. 

95  1709  Solano ;  owner,  H  W  Silver 
Morwear  Paint  Co;  contractor.  Gen- 
eral Neon  Lite ;  1  sign ;  1  transformer. 

96  Oregon  at  San  Pablo;  owner 
and  contractor,  I  L  Larkey;  15  mo- 
tors. 


FOR     SALE 

TIMBERS,  wallboards,  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of   "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  Street.   VAlcncia   4977 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CURK  &  SONS 

lOth    &   Division   Streets   -    S.AN    FRANCISCO    -    Kl.ondike    2-0162 
Main  Offire  &  Factory,  401  Pacific  Ave..  Alamt'da      L  \k«'hurs(  2-.l.'<7'r 


HIS  HOLIDAY  SEASON  will  tee  the  fuller  realization  of  that 
wartime  song-sentiment  "when  the  lights  come  on  again. 

For  here  in  California,  gay  and  festive  lighting  is  generously 
used  as  holiday  trimming  in  the  home.  Light  dramatically  brings 
out  the  color  and  sparkle  of  decorations.  Light  pays  fitting  compliment 
to  fine  linen  and  silver  and  tempting  foods  ,when  families  gather  for 
holiday  dinners. 

We  like  comforting  warmth  indoors,  too,  even  though  we  seldom 
see  a  White  Christmas  outside  with  footprints  in  the  snow. 

Yes,  Christmas  In  California  is  colorful,  bright  and  warm -with 
flowers  and  boughs  of  red  berries  in  house  and  garden— with  light 
and  heat  in  abundance  at  the  flick  of  a  ^witch.  And  to  many  of  us 
such  things  are  among  the  finest  gifts  of  the  season. 
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PLANS  and 
Speculations 


A  hearing  on  proposed  plans  for 
further  widening  and  deepening 
the  San  Rafael  Canal  will  be  held 
m  the  San  Rafael  city  hall  in  Janu- 
ary. About  $26,000  of  the  original 
federal  appropriation  remains,  but 
any  project  decided  upon  must 
first  pass  a  review  by  the  con- 
firessional  rivers  and  harbors 
committee.  The  January  hearing 
will  consider  contemplated  proj- 
«:ts  at  Tomales  Bay,  Point  Reyes, 
Bohnas  Bay,  Greenbrae  (Corto 
Madeia  Creek)  and  Sonoma  Creek, 
as  adjuncts  to  San  Rafael  harbor, 
Richardson  Bay  narbor.  Petal uma 
rirer  and  Napa  river. 

oOo 

Plans  for  a  new  logging,  rec- 
reation and  residential  access  road 
for  the  Humbug  Creek  area  in 
Siakiyou  County  were  announced 
last  week  by  Supervisor  George  S. 
James  of  the  Klamath  National 
Forest.  Work  already  has  begun 
on  the  11.2  miles  involved,  he  said, 
and  about  7  miles  of  it  will  be  a 
^oint  enterprise  of  the  forest  serv- 
ice and  the  Sharp  Lumber  Com- 
pany of  Yreka. 

oOo 

The  Sacramento  district  army 
enfineers  office  said  today  the  dras- 
tic retrenchment  program  caused 
by  the  under-size  Presidential  ap- 
propriation for  such  works  may  be 
altered  somewhat  by  President  Tru- 
man's action  in  relea.sinu;  an  ad- 
ditional $70  million  for  flood  con- 
trol and  navigation  projects. 
oOo 

WAA  is  accepting  bids,  until 
January  7,  at  10  a.  m.,  for  a  $170,- 
000  welding  rod  plant  containing 
26,000  square  feet  of  floor  space. 
Its  site  comprises  more  than  an 
acre  of  land  on  the  Morman  Chan- 
nel of  the  San  Joaquin  River,  near 
Stockton.  It  has  both  rail  and 
water  connections.  Machinery  and 
equipment  and  office  furniture  and 
fixtures  are  available. 


Robert  McCarthy,  outgoing  pres- 
ident, and  William  Hague,  execu- 
tive secretary,  spoke  briefly  to  700 
Central  California  AGC  members 
at  the  annual  stag  banquet  at  the 
Palace  Hotel  last  Friday. 


House  Committee 
Opens  West  Coast 
StockpOing  Probe 

LOS  ANGELES.— Hearings  will 
be  conducted  here  starting  Wed 
nesday  on  reported  concentrations 
of  building  materials  in  the  west 
coast  area,  with  Representative 
Rooney  in  charge  of  the  house  sur- 
plus property  subcommittee  inves- 
tigating. 

Chairman  Slaughtei!'  (D.V  Mo.) 
said:  ''Information  received  by  the 
committee  indicates  there  is  a  very 
large  concentration  of  construction 
equipment  and  building  materials 
in  the  west  coast  area. 

"A  major  portion  of  this  equip- 
ment and  material  is  of  the  type 
critically  needed  in  the  veterans' 
emergency  housing  program." 

Representatives  of  the  war  and 
navy  departments,  war  assets,  na- 
tional housing  and  federal  public 
housing  administrations  will  be 
asked  to  testify. 


.  .  AND  THE  OTHERS 


Your  State  License  Board 

Registrar  Defies  Industry  in  Appointing 
Inspectors  Before  Personnel  Study  Made 

By    PHILIP    G.    BRADY 

In  defiance  of  industry-wide  opposition  to  the  hiring  of  detectives 
as  Contractors'  St.ite  License  Board  inspectors.  Registrar  Eugene  E. 
Zeiss  is  making  appointments  from  a  recently-issued  list  based  on 
dvil  service  ex.iminnlions  which  barred  competent  construction   men. 

This  was  learned  exclusively  by  the  Daily  Pacific  Builder  while 
checking  a  lead  that  .1  former  police  oflicer,  entirely  without  construc- 
tion  experience,  had   been    offered  ♦■ 


a  position  as  an  inspector, 

In  reply  to  a  telegraphed  query, 
Zei.ss  admitted  trying  to  fill  eight 
vacancies  on  the  inspection  staff 
without  waiting  for  the  results  of 
a  job  survey  now  being  conducted 
by  the  State  Personnel  Board  and 
expected  to  be  completed  this  week. 
The  survey  was  orderesl,  one  day 
after  the  list  of  eligible  detectives 
was  made  available  to  Zeiss,  by 
William  K.  Smith,  personnel  head. 
Smith  thus  took  cognizance  of  the 
industry-wide  protest  against  low- 
ering the  standards  for  construc- 
tion inspectors. 

Construction  spokesmen,  pointed 
out  that  if  all  the  vacancies  were 
filled  by  detectives,  the  wishes  of 
the  industry  would  be  circumvent- 
ed as  effectively  as  though  the  Per- 
sonnel Board  had  never  ordered  a 
reoi)ening  of  the  qualifications 
question. 

Though  aware  of  the  survey,  th^ 
registrar  did  not  indicate  whether 
he  had  consulted  members  of  the 
board  or  industry  leaders  before 
proceeding  with  the  appointments. 
Construction  leaders,  including  tht' 
three  Northern  California  board 
members,  have  continually  expres- 
sed preference  for  men  with  prac- 
tical  building  experience. 

While  Zeiss  acted  to  fill  the  staff 
vacancies,  primarily  in  the  Los  An- 
geles area,  it  appeard  his  actions 
were  more  in  conformity  with  the 
desires  of  officials  of  the  Depart- 
ment  of    Professional    and    Voca- 


tional Standards  than  with  the  in- 
dustry. The  Department  has  in- 
sisted on  lumping  the  work  of  the 
Contractors'  Board  with  the  needs 
of  the  20-odd  other  licensing  boards 
under  its  jurisdiction. 

This  .attitude,  in  the  words  of 
Chris  D.  McKeon  of  San  Francisco, 
board  member  since  1941,  is  "down- 
right silly."  McKeon,  describing 
his  experiences  with  Department 
and  Personnel  Board  officials  when 
attempting  to  obtain  adequate 
wa^es  for  the  inspectors  last 
spring,  .said: 

"I  gathered  that  they  didn't  con- 
sider our  board  any  more  important 
than  any  other  board  in  the  De- 
partment, which  is  downright  silly. 
This  is  a  highly  individualized  bus- 
iness and  requires  men  of  high  cal- 
ibre and  experience  in  the  field  to 
completely  understand  the  busi- 
ness and  acquire  the  necessary 
judgment." 

Because  of  its  importance,  Mc- 
Keon asserted  the  "Board  should 
be  set  aside  entirely  from  any  oth- 
er board  within  the  Department." 

The  effect  on  th  job  survey  of 
Zeiss'  actions  in  appointing  de- 
tectives as  inspectors  was  not 
known.  Reports  from  the  field  in- 
dicate that  the  survey  is  being 
conducted  fairly  and  impartially  as 
promised  by  the  Personnel  Board. 
It  is  being  expedited  in  recogni- 
tion of  tJie  inadequate  number  of 
inspectors  now  employed. 


Lord  <&  Bishop, 
ConTracTofs, 
Sacramento,  Calif. 
Friends: 

Prominent  in  the  Holiday  mail 
now  arriving  was  your  word  ot 
greeting,  so  uniquely  expressed. 

What  I  say  to  you  is  also  at  the 
same  time  said  to  all  of  my  read- 
ers: 

I  care  very  little  what  some  Con- 
tractor may  say,  a  hundred  years 
from  now,  as  he  shoves  my  grave- 
stone aside  to  make  room  for  a 
new  housing  project. 

It  is  deeply  and  sincerely  ap- 
preciated when  a  person  takes  time 
out  of  his  busy  today  to  give  ex- 
pression to  a  thought  of  friendli- 
ness. 

After  the  sun  crosses  the  meri- 
dian we  more  and  more  realize 
there  are  values  of  life  which  can- 
not be  weighed  upon  the  scales  of 
the  merchant  or  measured  by  the 
tally  of  the  money-changer. 

The  full  richness  of  living  is  not 
deposited  in  armor-plate  vaults  but 
grows  in  the  living  hearts  of  our 
lellowman. 

"Groover". 
# 

Renewal  of  Planning 
Loan  Law  on  Docket 

WASHINGTON  (Exclusive).  — 
High  on  the  priority  list  for  con- 
gressional consideration  followini; 
emersettcy-type  ^egialatioii  '^111  be, 
by  necessity,  the  advance  planning 
program  for  public  works. 

For  Economic  Security 

Unless  the  legislators  take  ac- 
tion to  renew  funds  for  this  pur- 
pose, the  loaning  plan  will  lapse 
on  June  30.  Public  works  officials 
are  confident,  however,  that  more 
appropriations    will   be  provided. 

This  program  for  loaning  non- 
interest  bearing  funds  to  states 
and  their  political  sub-divisions  for 
preparing  plans  and  specifications 
for  projects  of  .i  public  nature — 
roads,  airports,  sewers,  schools, 
hospitals  and  other  public  build- 
ingrs — stands  high  in  favor  among 
those  who  expound  the  need  for 
building  up  a  reservoir  of  planned 
work. 

It  was  learned  today  that  of  the 
$66  million  originally  authorized 
for  use  by  the  Bureau  of  Commun- 
ity Facilities  in  advancing  money 
for  non-federal  public  work  prep- 
arations, $18,177,394  remains  un- 
obligated. 

The.se  planning  loans  are  paid 
back  into  the  federal  treasury, 
without  interest  when  work  on  the 
vsirious  jobs  actually  gets  under- 
way. 

To  Maintain  Plans 

Title  V  of  the  war  mobilization 
and  reconversion  amendment  to  the 
s«  cial  security  ace  covers  the  pro- 
gram: 

'In  order  to  encourage  states 
and  other  non-federal  public  agen- 
cies to  make  advance  provision  for 
the  construction  of  puolic  works — 
I'ot  including  housirt: — the  Federal 
Works  Administration  is  hereby 
authorized  to  make,  from  funds 
rppropriate  for  that  purpose,  loans 
or  advances  to  the  states  and  their 
agencies  ...  to  aid  in  finan- 
cing the  cost  of  architectural,  en- 
gineering and  economic  investiga- 
tions and  studies,  surveys,  designs, 
plans,  working  drawings,  specifica- 
tions, procedures,  and  other  action 
l^reliminary  to  the  construction  of 
fcuch  public  works — provid»'d,  that 
the  making  of  loans  or  advances 
hereunder  shall  not  in  any  way 
commit  the  congress  to  appropri- 
ate funds  to  undertake  any  proj- 
ects so  planned." 

Territories  Included 

Ten  per  cent  of  funds  are  al- 
lotted by  discretion  of  the  FWA 
administrator,  while  90  per  cent 
are  proportioned  to  states  by  their 
populations. 

The  law  provides  that  repayment 
will  be  maae"  if  and  when  the  con- 
struction of  the  public  works  so 
planned  is  undertaken."  The  Dis- 
trict of  Columbia,  Alaska,  Hawaii 
and  Puerto  Rico  also  come  under 
those  provisions. 


BuOders  Look  to  Unions  to  Hold  Home 
Price  Lid  On;  Vets  Flay  Truman  Action 

VFW  Endorses  Policy;  Housing  Indintry  Confused; 
Long  Predicts  Speeub^tive  Realty  Boom  and  Bust    ~ 


WASHINGTON  (Dec.  17)._The  Presidents  weekend  slackening 
of  virtually  all  remaining  housing  controls  brought  a  plethora  of  pro 
snd  con  opinion  today.  The  deputy  NHA*  administrator  followed 
Wilson  Wvatt'g  lead  and  resigned  and  veteran  groups  generally 
protested  that  the  new  program,  while  bringing  plenty  of  new  homes, 
would  price  them  above  their  reach. 

Voicing  the  veterans*  complaints,  for  one,  Wash  Ray  Sawyer, 
new  AMVETS  commander,  who^ 
said  the  new  program  "looks  al- 
right for  a  veteran  making  $6,000 
a  year,  but  for  the  90  per  cent  of 
World  War  II  veterans  making 
less    than    half    that    amount,    the 

Eromise  of  immediate  low  -  cost 
ousing  is  gone.  If  the  slogan  of 
two  vets  for  every  garage  is  not 
to  become  reality,  the  administra- 
tion must  push  rental  housing  now 
and  stimulate  mass  production  fac- 
tory methods  of  building." 
'Higher  Cost  Coming' 
Wesley  D.  Pearce,  Veterans  of 
Foreign  Wars  housing  chief,  call- 
ed the  removal  of  price  ceilings 
from  new  homes  "a  mistake".  The 
action,  he  said,  would  probsdily 
result  in  many  homes  being  con- 
structed in  the  luxury  range. 

Pearce  withheld  further  com- 
ment pending  his  audience  today 
with    Frank    R.    Creedon,    housing 


Fraud  and  Inefficiency 
Uncovered  by  AED 
In  Surplus  Disposal 

WASHINGTON.  —  Associated 
Equipment  Distributors  today 
charged  that  fraud,  chaos  and  in- 
efficiency even  greater  than  here- 
tofore suspected  has  been  traced 
in  the  disposal  of  government  sur- 
plus. 

The  announcement  is  based  on 
a  nation-wide  survey  carried  out 
by  the  AED.  Seriousness  of  the 
surplus  disposal  situation  to  the 
economic  stabilitv  of  American 
,.,  .  _  .  „    „  ,         business  has  stimulated   the   AED 

expediter,  and  Raymond  M.  Foley,   to  sponsor  a  "surplus  seminar"  of 
NHA  administrator.  all   national  trade   associationsj^  in 

Only  veteran  agreement  with  the 
latest  top  level  policy  move  was 
expressed  by  Louis  E.  Starr,  com- 
mander of  the  Veterans  of  Foreign 
Wars.  He  said  the  new  plana  were 
"pretty  much  in  line  with  what  we 
distuiiSed",  referring^  to  his  «on- 
ference  with  President  Truman  last 
week. 

Builders  generally  were  defend- 
ing the  White  House  action.  With 
real  estate  interests,  they  forecast 
a  sizeable  increase  in  home  pro- 
duction. They  foresaw  a  buildin.? 
boom  but  would  not  estimate  its 
speed  and  extent. 

One    industry    spokesman,    how- 
ever,   said   shortages   of   materials 
would     preclude     any     immediate 
spurt  in  home  construction. 
Deputy  Resigns 
It    was    reasonable    to    assume 
that    with    priorities    swept    aside 
and  a  general  scramble  for  build- 
ing   materials    resulting,    limiting 
supply    will    serve    as    the    single 
check    rein   against   an   immediate 
home  building  boom. 

In  operation  the  President's  new 
program  will  substitute  a  siniple 
permit  8y.stem  for  the  complex  HH 
priority  rating  heretofore  admin- 
istered by  Federal  Housing  Ad- 
ministration. Non  -  veterans  may 
now  build  for  their  own  use  pro- 
vided they  design  their  homes  for 
year-around  occupancy  and  sub- 
scribe to  the  floor   limitations. 

These  restrictions  now  set  floor 
space  requirements  for  new  homes 
at  1,500  square  feet  or  lees. 

Home  builders  officially  have  re- 
quested a  "ceiling"  of  1,700  or 
1,800  while  ^jthe  American  Legion's 
recent  housing  report  asked  for  a 
2,500  square  foot  limitation. 

A  division  of  thought  in  the  gov- 
ernmental housing  ranks  was  pin- 
pointed today  by  the  weekend  res- 
ignation of  Norton  Long,  deputy 
housing  administrator  under  Wy- 
att,  in  charge  of  programming. 
Boom  &  Bust 
Long  left  his  office  with  a  pre- 
diction the  new  Truman  program 
would  bring  $15,000  and  $20,000 
houses,  but  few  that  veterans 
could  afford. 

"There  isn't  a  program  any 
more,"  Long  said.  ''Of  Mr.  Tru- 
man's twelve  points,  ten  of  them 
were  taking  things  off".  Nothing 
has  been  added." 

"It  seems  to  set  a  pattern  for 
boom  and  bust,"  ♦lie  former  deputy 
declared.  "The  real  estate  people 
will  take  a  flyer  into  high  priced 
houses  and  many  builders  will  go 
in  for  stores,  shops  and  amuse- 
ment  places."  . 

He  predicted  remaitiing  housing 
controls  would  go  the  way  of  price 
controls. 

"When  you  show  that  your  heels 

are  rounded,  people  just  keep  on 

pushing  you  over,"  he  commented, 

Long*8   prophesies    were   echoed 

(Continued  on  Pags  •) 


Washington,  early  in  January.  Evi- 
dence obtained  then  will  be  turned 
over  to  responsbile  government  of- 
ficials. 

The  group  will  ask  establish- 
ment of  an  investig.iting  commit- 
ted in  both  ^hc  House  and  the  Sen- 
ate to  carry  on  continuous  inves- 
tigation of  both  domestic  and  for- 
eign  aspects  of  surplus   disposal. 

One    case    involved    a     $350,000 
purchase    of    surplus    construction 
machinery  in  Alaska  by  a  recently 
established    company.     Without 
touching  the  equipment,   the  com- 
panv   resold   it    for   $750,000.     Re- 
cently the  'atter  purchaser  has  ad- 
vertised   this    equipment    for    sale 
in  the  United  States  at  $1,500,000. 
The  latest  AED  reports  on  the 
deal   indicate   that  enough    of  this 
equipment  has  already  been  resold 
in  Canada  to  recover  the  purchase 
price,    leaving    enough    machinery 
to  be  sold   in  this  country  to  en- 
sure   an    enormous    nroflt.     Many 
other   cases   in    which    speculators 
have  reaped   tremendous  profits 
from  the  sale  of  surplus  equipment 
and    thereby    further    absorb    the 
markets    of    established    industry, 
have  been  ferreted  out  by  the  AED 
committee. 

One  member  returned  from  Ha- 
waii to  report  that  jfovemment 
surplus  in  the  Hawaiian  Islands 
IS  valued  at  $180  million  and  lo- 
cated in  about  80  different  yards 
and  warehouses.  Sales  in  the  Is- 
lands are  conducted  much  as  they 
are  here,  with  little  of  the  good 
equipment  surviving  priorities  and 
reaching  public   sale. 

That  all  Government  surplus 
west  of  the  Hawaiian  Islands  had 
been  sold  to  the  Chinese  Govern- 
ment for  $60  million  to  $60  million 
to  assist  in  rehabilitating  millions 
of  peasants  in  the  war-torn  inter- 
ior of  China,  was  the  current  ru- 
mor heard  by  AED  member  Ra- 
bel.  But  also  according  to  the 
rumor  much  of  the  equipment  is 
being  diverted  for  resale  to  Aus- 
tralia, India,  etc.  And  the  Chinese 
f)eople  for  whom  it  was  intende<l 
ook  upon  the  benevolent  actions 
of  the  United  States  as  so  many 
empty  promises. 

RETURN  PROPERTIEST 


Hundreds  of  privately  -  owned 
properties  leased  by  the  federal 
government  during  the  war  and 
remodeled  to  provide  additional 
housing  for  war  workers  are  now 
beng  retsmed  to  their  owners  by 
the  Federal  Public  Housing  Au- 
thority, it  was  announced  today. 

When  leases  are  terminated,  the 
property  owners  purchase  the  un- 
expired portion  of  the  lease  and 
agree  that  veterans  will  be  given 
preference  in  filling  vacancies  as 
they  occur.  The  rights  of  present 
tenants  under  OP  A  regulations  on 
rents  and  occupancy  also  must  be 
respected. 
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Building  Section 


CPA  PERMITS  GRANTED 

BAN  FRANCISCO.  —  The  Civilian 
Froductlon  Administration,  E.  F.  Hal- 
loran.  regional  director,  1858  Market 
St.,  haa  announced  the  following  per- 
Bitta  (ranted  for  construction  of  com- 
mandaJ  and  industrial  buildings  in 
tba  Ban  Francisco  area: 
WAREHOUSE  (feed  and  grain),  M8.- 

800;  1152  O  St,  Fresno;  owner.  The 

Grange  Co,  Modesto,  Calif. 
STORE    (hardware   and   appliances), 

18000;     1275     Blackstone,     Fresno; 

owner,  Orvllle  K  Sowvlen,   Fresno. 
BOTTLING     PLANT.     |78.500;      675 

Treat.  San  Francisco;  owner.  Regal 

Amber  Brewing  Co,  676  Treat.  San 

Francisco. 


NEWS  INDEX 
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WAREHOUSE    (construtclon    equip- 
ment). 11100;  156  South  Blvd;  ovm- 
eiv  J  JEIardjr,  A54  Palm.  San  Mateo. 
BUIIjDINO    (sales    and    service   for 
irrigation  and  mining  machinery). 
948,500;      near     Stockton;      owner. 
Moore  Equipment  Co,  1250  S  Wil- 
son. Stockton. 
DOCTOR'S    OFFICES,    |17,875;   First 
and  Jackson,  San  Jose;  owner,  Dr 
Robert  L  Perrlne.  422  Murphy,  Sun- 
nyvale. 
LUMBER  SHED  (furniture  factory), 
■    $1000;     San    Francisco;     owner,    H 
Frledrichs,  2169  Folsom.  San  Fran- 
cisco. 
BUILDING    (to    house    fire    truck), 
17000;    880    Oak    Ave,    Greenfield: 
owner,  Greenfield  Fire  District,  211 
El  Camlno,  Greenfield. 
SERVICE  STATION,  11928;  Decota; 
owner,    Jesus    Orozco,    60S    6th    St, 
Decoto. 
BUILDING  (truck  and   farm   equip- 
ment  repairs),   |18,000;    Sunnyvale; 
owner,  L  E  Hopkins,  161  N  Fran- 
cis, Sunnyvale. 
BAKERY.    $8000;    3365   20th    St,    San 
Francisco;  owner,  Johnson's  Pound 
Cake    Bakery.    3628    19th    St,    San 
Francisco. 
GROCERY  and  SERVICE  STATION, 
18500;    Chowchllla;   owner,  Santino 
Clapponi,  Route  2.  Box  61. 
SERVICE  STATION.  $5216;  Charter 
and    EI  Dorado.    Stockton;    owner. 
Standard  Oil  Co  of  California,  225 
Bush  St.  San  Francisco. 
HEATING      SYSTEM,      $4500;      1950 
Davis    St,     San     Leandro;     owner. 
Chrysler  Motors  Parts  Corp,  High- 
land Park,  Mich. 
PLANT    (manufacture   motor  parts), 
17900;    Oakland;    owner.    Mechano- 
Blectro  Works,  1154  67th  Ave,  Oak- 
land. 
BUILDING      (automotive       repairs). 
$1165;  1780  Napa  Rd.  Vallejo;  own- 
er.   Jack   Hllkus.    421    West    Lane, 
Vallejo. 
BUILDING  (electric  repair  and  mo- 
tor   winding),    $5000;    Sacramento; 
owner,    Lamb's    Electric    Co,    1415 
21st  St,  Sacramento. 
PLANT  (manufacture  of  farm  trail- 
ers   and    farm    equipment),    $2290; 
Stamford  Rd.  Modesto;  owner,  P  H 
Balsbaugh,  Route  3,  Box  425,  Mo- 
desto. 
PLANT  (cleaning  and  dyeing),  $7500; 
6800   5th   Ave,   Sacramento;    owner, 
Johnnie   R  Sexton,   3115  68th.   Sac- 
ramento. 
STORE    (furniture    and    appliances), 
$8960;   Lagoona  and  Gallndo,   Con- 
cord ;  owner,  Walter  A  Read,  et  al. 
1526  Josephine,  Berkeley. 
BUILDING  (grocery  store  and  plumb- 
ing  shop),  $7000;   158  S  J,   Tulare; 
owner,  J  Connor,  et  al,  154  S  J  St, 
Tulare. 
BUILDING     (machine     repairs     and 
parts     storage),     $3600;     Concord; 
owner,  Howard  S  Bamed,  281  Boyd 
Rd,  Concord. 
PLANT  (manufacture  of  chemicals), 
$7666;  Oakland;   owner,  Chenolcals. 
Inc.  2601  Wood.  Oakland. 
CAMP  (construction  camp  for  hydro- 
electric    project),     Martell,     Calif; 
owner,   Pacific  Gas   &   Electric  Co, 
245  Market  St,  San  Francisco. 
SERVICE  STATION,  $5000;  Phoenix 
and  Del  Monte,  Seaside,  Calif ;  own- 
er, James  J  Andrade,  112  John  St, 
Monterey. 
WAREHOUSE      (cannery).      $60,000; 
Santa   Fe    and    Bemlt,    Rlverbank; 
owner.  Rlverbank  Canning  Co,  Rlv- 
erbank. Calif.  .„„,,„ 
PLANT    (fruit    processing),    $39,319; 
Auburn;     owner,     American     Fruit 
Growers,  Newcastle,  Calif. 
GROCERY    STORE,    $7000;    2405   Fig 
Ave.  Fresno;  owner.  Major  Easter. 
510  B  St,  Fresno. 


1-  I 

f-10 

..„         11 
j:„12-18 

14-17 

18-19 

Social    Reoreatlonal  BIdgs.    .^20-21 

Raatdential     Buildings    .22-26 

Traitaportatton    BIdgs.. 27 

Misdollanoous  BIdgs.  .28-30 


32/18/46  * 

Building   Permit  Granted 

Alter    Building  Est.    Cost    $6,000 

OAKLAND.  C^lit..  Alameda  Co.,  2200 
Wood   Street. 

Owner— A.  Pasten's  Company.  2200 
Wood  Street.  Oakland,   Calif. 

Architect— Miller  &  Wamecke,  Fin- 
ancial   Center    Building,    Oakland, 

"Oit'Xil. 


Structural  Engineer —Geo.  Washing- 
ton. 417  Market  St..  S&n  Francisco. 

Corrugated  'r-^n  and  steel  frame.  60x 
122 ;  one-story. 

12/18/46  •         »       *   Z 

Plans    Completed — Architect    To    Ash 

Bids  Soon — No  Due  Date  Set 
Market 

SAN  FRANCISCO.  California. 
Owner— H.   Lab^talUe.   c/o   Architect. 
.\rchltect   —  Angus   McSweeney,   514 

Mission   St..    San   Francisco,  Calif. 
Frame  and  stucco;   one-story. 


12/18/46  a 

CPA  Approval  Granted 
1  Contractor  Selected— Work  to   Start 

January  2,  1947 
Warehouse  Cost  $7,000 

LODI,    Calif.,    San    Joaquin    County. 

Brier  and  Keeneys. 
Owner— Home    Builders    Supply    Co., 

Lockeford  St.,  Lodl,  Calif. 
Plans  by  owner. 
Concrete,  wood  frame  and  stucco  and 

aluminum  roof. 
Contractor  —  Sohnldsr     Bros.,     Ledl, 

Calif. 


Alteration  work. 

Contractor    —   Willis    F.    Lynn,    1040 
Folger    Ave.,    Berkeley,    Calif. 


Intendcnt  uf  builders  and  grounds, 
103  Ekiucs.tlon  Hall.  Univ.  of  Wash- 
ington Campus,   Seattle,  Wash. 
Working  drawings  for  the  building 
now     being     prt'pared     by     An-hltect 
Paul   Thir>'    will  be  completetl   about 
the   middle  uf   January. 


12/18/46  9 

Bond   Election   In  Amount  of  $4S0^000 

Set    For    January   26,    1947 
School    Buildings 
CARMEL.    Calif..    Montorey    Ca 
Owner — Camiel    Unlfltd    School    Dis- 
trict.  County    of    Monterey,    Haivkl 
Niel.-«en.   L.    A.   WllUams.   Anita   W 
Dormody.   Peter   J.    Ferrante.    Mar- 
tha   H.     Moller,    membors    uf    the 
Gtvemlng    BoarJ    of    Carmel    Uni- 
fied  Schooi   District. 
Funds    to    be    used    for    purchasing 
of    school    loU,    building    or    purchas- 
ing   of    school    buildings    and    altera- 
tions    .and      additions      to      existing 
fcchools. 


t9-lt>—      EDUCATIGNAL 
BUILDINGS 


12/18/46  •     2 

Building   Permit  Granted 

Newspaper  Plant  Cost  $200,000 

ALAMEDA.  Calif.,  Alameda  County. 
1520  Oak  St. 

Owner  — Alameda  Times  -  Star.  1511 
Park  St.,  Alameda.  Calif.,  Abraham 
and   Sara  Kofman. 

Architect— Kent  &  Ha.ss,  525  Market 
St.,  San  Franclsro,  Calif. 

Reinforced  concrete,  three-story  (75x 
142),  Includes  executive,  editorial, 
advertising,  business  and  mechani- 
cal departments  on  first  floor;  up- 
per tioors  L-shaped,  to  contain  7000 
sq.  ft.  of  floor  space;  radio  station 
on  third  floor;  elevator. 

Contractor  —  Parker,  Steffens  A 
Pearce,  135  South  Park,  San  Fran- 
cisco, Calif. 


9 


12/18/46 

FWA  Planning  Funds  Allotted   In 

Amount    of    $11,000 
School    Building  $437,000 

DUCHESNE   AND  UINTAH  COUN- 
TIES,  Utah. 
Owner — Duchesne  and   Uintah  Coun- 
ty   School   Districts,   Duchesne   and 
Uintah  County,  Utah. 
Brick     and     concrete     fire-proof,     2- 
storj,    new    senior   high    school    In- 
cluding gymnasium,   cafeteria,   au- 
ditorium  and  classroom. 
Federal  funds  have  been  allotted  to 
assist  In  preparation  of  plans  accord- 
ing   to    an    announcement    made    re- 
cently   by    Wright    L    Felt    Division 
Engineer  in  charge  of  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency,  630  Sansome  St.,  San 
Francisco  11,   CJallf. 


12/18/46  9 

Contract  Awarded 

Soheol  Addition  Cost  $194,197 

GARDEN  GROVE,  Calif..  Orange  Co. 

Owner  —  Garden    Grove     Elementary 
^^School  District.  Washington  School,  ^ 
8th  and  Acacia  Sts.,  Garden  Grove, 
Calif. 

Architects— Klstner,  Curtis  &  Wright, 
Architects'  Bldg.,  816  W.  5th  St., 
Los  Angeles,  Calif. 

Frame  and  stucco  8-cla88room  build- 
ing with  toilets  (Units  A  and  C). 
at  Lincoln  "Elementary  School  and 
frame  and  stucco  classroom  build- 
ing with  toilets  at  Bolsa  School. 

Contractor — Royal  Building  Corp., 
5277  W.  Jefferson  Blvd.,  Los  An- 
geles, Calif. 


12/18/46  •     3 

Owner  Taking    Bids — Due   Dec.  19 
(Date  Postponed  From  Dec.  17) 

Warehouse,  Shop  and  Office  Bldg. 
'  REDDING,  Calif..  Shasta  County. 

Owner— Sierra  Tractor  &  Equipment 
Co..  1246  Park.  Chlco,  Calif. 

Architect— Charles  F.  Dean.  Califor- 
nia State  Life  Bldg..  Saeraraonto. 
Calif. 

Steel  frame,  one-story  (107x161).  to 
Include  display  space,  shop,  ware- 
house and  office  quarters  with 
mezzanine. 


12/18/46  * 

Work  Started  December  13,  1946 
Ptiyslcian's  CMfioo  Cost  $3,000 

MILL  VALLEY.  Calif.,  Marin  County. 
O^ner  —  Rudolf     Wolff.     M^     D..     15 

Throckmorton  Rd..  Mill  Valley. 
Light    wood    frame,    stucco    exterior, 

tar  and  gravel  roof. 
Contractor — Woodley     B.     Smith     Jr., 

Route  1.  Box  482.  Mill  Valley. 

,12/18/46  2 

Preliminary  Plans  Completed — 
I      Project  to  Go  Ahead  as  Soon  as 
Materials  Are  Available 
Garage  and  Sales  Room     Cost  $30,000 
REDWOOD  CITY,  Calif..  San  Mateo 

County. 
Owner-Withheld. 
Architect— Arthur  D.  Janssen.  Austin 

Ave.  and  Patricia  Dr.,  Atherton. 
Reinforced  concrete  class  C  building; 
concrete  walls,  tar  and  gravel  roof- 
ing. 


12/18/46  » 

Applications    Filed   for    FWA 

Planning     Funds    In    Amount 

of  $15,000 
School   Building  Cost  $420,000 

iJEQUIM.    Wash. 
Owner — Sequlm    Consolidated    School 

District.      No.     32.1.      Clallam      Co.. 

Thomas  E.  Marsden.  Sequim.  Wash. 
Architect— William    Mallis,    328   Lyon 

Bldg.,    Seattle,    Wash. 
Frame   and    masonry,    one-story,   40,- 

800  aq.  ft 

12/18/46  » 

Owner   Will    Take    Bids   Soon 

Schooi    Building  Cost  $110,000 

COULEE    CITY.    Wash. 

Owner— Grant  Co.  School  District 
No.  150,  H.  T.  Westphal.  Supt. 
Grant  County.  Wash. 

Architect— Walter  H.  Rothe,  Liber- 
ty Bldg..   Yakima.  Wash. 

Cement  block,  stucco  exterior  walls, 
L-shaped,  153  feet  long  and  110 
feet  along  L  wing,  Includes  6  class- 
rooms, library,  offices,  rest  rooms, 
boiler  room. 


12/18/46  •    9 

Plans  Completed — Application    Filed 

for  CPA  Approval 
School   Building  Cost  $112,000 

REDWOOD  CITY.  Calif..   San   Mateo 

County.      Taft      School,      Friendly 

Acres. 
Owner  —  Redwood    City    Elementary 

School      District,      Redwood      City, 

Calif. 

Architect— Arthur  D.  Janssen,  Aus- 
tin Ave.  and  Patricia  Dr.,  Ather- 
ton, Calif. 

Structural  steel  frame,  frame  and 
stucco,  one-story,  concrete  and  as- 


phalt tile  floors,  includes  six  class- 
rooms, teachers'  room,  offices  and 
toilet  facilities. 


12/18/46  •     • 

Architect  Selected— Preliminary  Plans 
to  Start  Within  a   Month 

School  Building 

ATllKRTON,  Calif..  San  Mateo  Co. 
Eui-lmai  and  Middlefleld  Rd. 

Owner  —  Menlo  Park  Elementary 
School   District.   Menlo  Park,  Calif. 

An>hUoct  -Arthur  D.  Janssen,  Austin 
Ave.  and  Patricia  Ave.,  Atherton, 
Calif. 

Reinforc«Kl  concrete,  one-story,  in- 
cludes lour  classrooms  and  kinder- 
garten, teachers'  room,  nurses' 
room,  general  purpose  room,  on- 
closed  corridors,  toilet  facilities, 
modern  design. 

12/18/46  *     » 

Plans  Completed— Application  Filed 
for  CPA  Approval 

School   Building 

REDWOQP  CITY.  Calif..  San  Mateo 
County. 

Owner  —  Redwood  City  ElemenUry 
School  District.  Redwood  City. 
Calif.  James  Monroe  School.         __ 

ArcHlTect— AftfiiTr  D.  Jwsnen.  Austin 
Ave.  and  Patricia  Dr..  Atherton, 
Calif. 

Includes  five  classrooms,  kindergar- 
ten and  teachers'  room,  toilet  facili- 
ties, enclosed  corridors. 


12/18/46  10 

Completing   Working   Drawings — 
Owner  Will  Ask  Bids  on  Each  Shop 
Separately  and  Together 

Shop  Buildings  (6)  Cost  $900,000 

STOCKTON.  Calif..  San  Joaquin  Co. 
Stockton  Junior  College. 

Owner— Stockton  Unified  School  Dis- 
trict. Andrew  P.  Hill,  city  superin- 
tendent of  schools.  San  Joaquin  and 
Lindsay  Sts..  Stockton.  Calif. 

Architects— Mayo  &  Johnson.  3119  N. 
American  St.,  Stockton.  Calif. 

Reinforced  concrete  and  steel,  one- 
story,  Includes  woodworking,  paint- 
ing, printing,  refrigeration,  air  con- 
ditioning, sheet  metal,  plumbing, 
auto  bod  yand  fender,  mechanics 
and  electric  laboratories,  agricul- 
ture and  aeronautics. 


12/18/46  •     10 

Completing   Working    Drawings 


TODAY'S  BID  OPENINGS 

BUILDING  PROJECTS 


Bid  Opening  Date  Project 

12-18—10 :00  A.M.— Alrport^BuUdlng 


Seattle,  Wash. 


Noted  In  Issue  of 
12  10 


ENGINEERING  PROJECTS 


1  ^ COMMERCIALBLDGS. 

12/18/46  ,         ^,,     * 

Plans  Completed— Application    Filed 

for  CPA  Approval 
Medical  Office  Building 
REDWOOD  CITY,  Cailf.,  San  Mateo 

County. 
Owner— Withheld. 
Architect— Arthur  D.  Janssen,  Austin 

Ave.    and    Patricia    Dr.,    Atherton, 

Calif. 
Reinforced  concrete,  two-story. 


12/ If-   46  * 

Owner  Taking   Bids— Due   Dec.  19, 
10:30  A.  M.  (Changed   From  10 
A.   M.— Bidders   Figuring 
County  Office  Building        Cost  $66,000 
VALLEJO,  Calif.,  Solano  County.  I 

Owner — County  of  Solano,  c/o  Lewis 
Morrill,    couiity    clerk.    Courthouse, 
Fairfield,  Calif. 
Architect— Harry    J.    Devlne,    1012    J 

St.,   Sacramento.  Calif. 
Basement     and     first    floor     slab     of 
eventual    l\\o-8tory    and    basement 
building  to  cost  a  total  sum  of  ap- 
proximately $250,000. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  architect 
upon  deposit  of  $25,  refundable. 

Each  bid  must  be  accompanied  by 
a  certified  check  payable  to  owner 
In  amount  of  5%  of  bid. 

The  following  contractors  have 
taken  out  plans: 

E.  E.  Lowell.  P.  O.  Box  148,  Vallejo. 
Erbentraut  &  Summers,  446  5th  St., 
San  Francisco. 

H.  E.  Rahlmann.  251  Kearny  St., 
San  Francisco. 

Daley  Bros..  426  Bryant  St.,  San 
Francisco. 

Alfred  J.  Hopper  Co.,  243  Langton 
St..  San  Francisco. 

J.  A.  Bryant,  1815  Capitol  St., 
Vallejo. 

12/18/46  •  * 

CPA   Approval  Granted 
Working    Drawings    In    Progress 
Office    Building 

SAN    FRANCISCO.    California. 
Owner— West  Coast   Laundry  Equip- 
ment Co..  c/o  Engineer. 


12/18/46  » 

CPA    Approval    Granted 

Awaiting  Approval  of  State  Division 
of   Architecture 

Owner  Will   Take   Bids  Soon 

School    Shop    Building       Cost   $29,500 

MacARTHUR,  Calif.,  Shasta  County 
Fall  River  Joint  Union  High  School 

Owner— Fall  River  Joint.  Union  High 
I     School    District.    MacArthur.    Calif. 

Architect— Charles  F.  Dean,  Calif or- 
I     nla   State    Life   Bldg..    Sacramento. 

I  "•  Calif.  ^„  ,„ 

Industrial  arts  shop  building  (48x100 

feet). 


12-18— 2:30  P.M.— Improve    Dublin    St.  San  Francisco 

12-18—  2:30  P.M.— Fire  Protection  System    Near  Redwood  City 

12-18—  2  00  P.M.— Lay  Pipe  Paradise 

12-18—  2:30  P.M. — Center   Islands         San   Francisco 

12-18—  2  :30  P.M.— Wharf  I»s    Angeles    Harbor 

12-18—  8 :00  P.M.— Water  Treatment    Plant    Williams,    Ariz. 

12-18— 2:30  P.M.— Wharf  Los  Angeles 

12-18—  4 :00  P.M.— Reservoir  Salt  Lake  City,  Utah 


11-29 
12-  « 
12-  8 
12-  a 
11-29 
12-  4 
12-12 
12-12 


^UPPUES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


12-18—  2 :00  P.M.— Painting,   Etc.  Oakland  .     „     .     * 

12-18—  2:00  P.M.— Reinforcement  Bars     Columbia  Basin  Project 

12-18— 5:30  P.M.— Lighting   Fixtures  Hay  ward 

12-18—  1:30  P.M.— Wire   Fence  San  Francisco 

12-18—  2:30  P.M.— Painting  San   Francisco 

12-18—  8:00  P.M.— Electric    Work         Tlburon 

12-18—  2 :0O P.M.— Repair  Case    Ughting    The  Dalles,  Ore. 

12-18—  4:00  P.M.— Fertilizer,  Loam.  Etc.     Oakland 

12-18—  1 :30  P.M.— Replace   Acoustical  Tile    San  Francisco 

12-18—  2  :<K)  P.M.— Traveling  Crane      Odalr.  Wash. 

12-18—  2:00  P.M.— Painting  and  Misc.Hayward 

12-18— 2:00  P.M.Palntlng,  Etc.  Repairs  Redding 

12-18— 10:00  A.M.— Plumbing  Hungry    Horse    Pro]..    Mont. 

12-18—  2 :00  P.M.— Gate    Valves.    Etc.Big  Thompson  Proj.,  Colo. 

12-18—  5 :30  P.M.— Corporation     StopsOakland 

12-18—  2:00  P.M.— Painting  and  Misc.  Repairs  Santa  Monica 


12/18/40  ^  ^,^0 

Owner    Taking    Bids    On    Excavation 

Work— Due    Dec.   31,  2    P.    M. 
College  Building  Cost  $800,000 

SEATTLE,  Wash.,  University  of 
Washington    campus. 

Owner— Board  of  Regents.  222  Edu- 
cation Hail.  Herbert  T.  Condon, 
secretary.  UrT.versity  of  Washing- 
ton campus.  Seattle.  Wash. 

Architect  —  Paul  Thlry,  1331  Third 
Ave.    Bldg..   Seattle,  Wash. 

Supervising  Architects  —  Bebb  & 
Jones,    Hoge    Seattle,    Wash. 

Excavations  specifications  aie  ob- 
tainable at  the  office  of  the  super- 


12-  9 
12-11 
11-20 
12-16 
12-  5 
12-  6 
12-13 
12-13 
12-12 
11-22 
11-21 
11-20 
11-29 
11-29 
12-  2 
11-20 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  us  regarding   Improvement  District  jobs.    We  handle  coUec- 
tiotis;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act  Di^ricts. 

Telephone  GArfield  8000 

HANNAFORD     &     TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANCISCO  4 


GASOLINE  and  DIESEL 

GENERATORS 


SAVE 


•  TIME 

•  WOilK 

•  MATERIAL 

•  ACCIDENTS 


^(f 


UJ^ 


JgUJinPRln;' 


muumpninTCompnnv 


MAKES 


FinEPninT 

4th  &  Addison  Sts  •  Berkeley  2,  Cohf. 
^  Phone:  BErkeley  3440 


PORTABLE 
LIGHTING  PLANTS 

REMOTE  CONTROL  or 

AUTOMATIC  STARTING 

650  Wstts  to  1 50  Kilowatts 

KERR 
EQUIPMENT   CO 

160  Tenth  St..  Cx>r.  Natoms  St. 
Phone:    MArkst   1651 


Mmmufaeturtd  hy 

BEATTY  STEEL 
PRODUCTS  CO. 

41S-421  UYANT  STtEH 
SAN   rRANCISCO 

*     *     * 
fO*  SALES  Off  fffNTAlSCAll 
SAN  FRANCISCO         OAKLAND 
YUksn  flOM  TWIneoki  1016 


SCAFFOLD  i( 


RENTED    WITHOUT    PRIORITY 


1 


Library   Building  Cost  $400,000 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College. 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  auperln- 
ten(l«nt  of  schools.  San  Joaquin  and 
Undsay  SU.,  Stockton,  Calif. 

Architects— Mayo  &  Johnson,  3119  N. 
American  St.,  Stockton,  Calif. 

Reinforced  concrete  and  steel,  two 
stories. 


12/18/46  10 

Working  Drawings  In   Progress 

Gymnasium    (Men    and    Women) 

Cost  $1,000,000 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College,  N.  Pacific 
Ave. 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Undsay  Sts.,  Stockton,  Calif. 

Architects — Mayo  &  Johnson  3119  N. 
American  St.,  Stockton,  Calif. 

Includes  tennis,  basketball  and  other 
courts,  swimming  pool,  bleachers, 
dressing  rooms,  showers,  kitchen- 
ette, nurea'  and  doctors'  quarters, 
physical  education  faculty  offices 
and  six  classrooms,  storage   rooms 


12/18/46  10 

Working  Drawings  in   Progress 

Homemaking  and  Cafeteria  Bldg. 

Cost  $600,000 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College,  Mendocino 
and  Kensington,  comer  of  site. 

Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools,  San  Joaquin  and 
Lindsay  Sts.,  Stockton,  Calif. 

Architects — Mayo  &  Johnson,  3119  N. 
American  St.,  Stockton,  Calif. 

Two-story;  includes  two  classrooms 
and  lecture  room,  with  stepped-up 
floor  for  seating  about  200. 


12/18/46  9 

Preliminary   Plans  In   Progress 
Classrooms  and  Toilet  Faoilltlee 
VISALJA.    Calif.,   Tulare  Co.,   Elbow 

Creek  School. 
Owner  —  Elbow    Creek     Elementary 

School  District,  Visalia,  Calif. 
Architect— Robert  C.  Kaestner,  117  N. 

Church  St.,  Visalia,  Calif. 


12/18/48 

Preliminary  Plans  in  Progi 
Classrooms  and  Toilet  Facilities 
DINUBA,   Calif.,    Tulare    Co.,    Grand 

View  School. 
Owner  —  Grand     View    Elementary 

School  District,  Dinuba,  Calif. 
Architect— Robert  C.  Kaestner,  117  N. 

Church   St.,  Visalia,  Calif. 


12/18/46  9 

Preliminary   Plans  In   Progress 
Classrooms  and  Toilet  Facilities 
SULTANA,  Calif.,  Tulare  Co.  Sultana 

Granunar  School. 
Owner  —  Sultana    Joint    Elementary 

School  District,  Sultana,  Calif. 
Architect— Robert  C.  Kaestner,  117  N. 

Church  St..  Visalia,  Calif. 


12/18/46  9 

Arvhitecl  Ossiies  'Lfst  of  Contractors 
Willing  to  Submit  Firm  Bid  (Base 
Bid  and  Certain  Deductive  Alter- 
nates)— Advertisement  for  Bids  Not 
Yet  Authorized,  but  Bonds  Have 
Been  Voted  to  Finance 
Junior  High  School  Bldg.  Cost  $40a000 
CORONA.    Calif.,    Riverside    County. 

Main  and  Olive  Sts. 
Owner — Corona    Union    High    School 

District,  Corona,  Calif. 
Architect  — G.    Stanley    Wilson,    3681 

6th  St.,  Riverside,  Calif. 
Concrete,  two-story  (72x300),  con- 
crete floor  and  roof  slabs,  tile  roof- 
ing, wood  sash,  cement,  cork,  car- 
pet, asphalt  tile,  linoleum  and  cer- 
amic tile  floors,  boiler  heating,  ven- 


SUB  ■  BIDS  WANTED 


General  eontractore  deslrng  sub-bide  on  any  Job  are  Invited  to  make  known 
their   requirements   In    this   column.     There  Is   no   charge   fer  this   servte*. 

Tub'erxuToiVs   Ho8piTar,~Selahr  WashTriBlds~Due  January  7,  2  PTrf<. 
^  E.  Rahlmann,  251  Kearny  St,  San  ITrancisco  (DOuglaa  8028) 


County   Office    Bldg  ,    Vallejo;    Bids    Due    December    19,    10:30   A.    M. 
H.  B.   Kahlmann,   251   Kearny  St,   San   ^Yancisco   (IXJuglas  8028) 
iCrbentraut  &  Summers,  696  Pennsylvania     St.,  San  Francisco   (AT  2420) 
continental   Constr.    Co.,    1402   JiYont   St,    Sacramento    (Sacto.    3-1973) 
A.    1*    Miller,    1715    Seventh    St.,    Sacramento    (sacio.    3-44W> 
J.   A.   Bryant,   1815   Capitol   St.    Vallejo    (VAUeJo  2-4446). 


tilators,  blackboards  and  cork- 
boards,  acoustical  plaster,  electri- 
cal work,  etc. 


12/18/46  •  » 

Site    Selected — Architect    To    Be 
Selected  In  About  One  Month 

School    Building 

SOUTH  SAN  FRANCISCO,  Calif. 
San  Mateo  County.  SO-acre  site 
fronting  along  El  Camlno  Real 
and  south  of  Orange  Avenue. 

Owner — Board  of  Education,  J.  C. 
Cherry,  Dist.  Supt.,  South  San 
Francisco,   Calif. 


11—  HOSPITALS 


Kern  General  Hospital.  1830  Flower 
Street. 
Owner— Kern    County    Board   of    Su- 
pervisors, R.  J.  Veon,  county  clerk. 
Coutrhouse.  Bakersfield,  Calif. 
Architects— Wright.    Metcalf   ft    Par- 
sons, 106  Morgan  Bldg..  Bakersfield, 
Calif. 
Record  room  addition. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  archi- 
tects upon  deposit  of  $25,  refundable. 
Each  bid  must  be  accompanied  by 
a  certified  check  payable  to  Board 
of  Supervisors,  County  of  Kern,  In 
the  amount  of  10%  of  the  |}id. 


School  Addition,  Bayshore  City;   Bids  Due  uecember  20,  8  P.  M. 
Martlnelll  Constr.  Co.,  44  Mary  Street,   San  Francisco   (GArfield  8277) 
H.   E.   Kahlmann,   251   Keamy   St.,   San   ift-anctsco    (Douglas   8028) 
Geo.  Arihur  ft  Sons,  941  S.  Claremont  St.,  San  Mateo  (San  Mateo  3-4967) 
Dei..ucca  ft  Son,  1745  Filbert  St.,  San  Krancisco  (OKdway  3600) 
ti.  ft  K.   Constr.   Co.,   268   Market   St,«  San   Francisco    (DOuglas  1616) 
William  J-lorstmeyer,   23  Mars   St.,    San    J'rancisco    (MArket  7239) 


12/18/46  11 

Owner  Taking  Bids — Due  Jan.  7, 
2  P.  Mr^(Time  Extended  from  Dec. 
17)    —Bidders    Figuring 

Tuberculosis    Hospital   Cost   $1,500,000 

SELAH,  Wash.,  Central  Washington 
Tuberculosis     Hospital. 

Owner  —  Joint  Sauitoria  Committee 
for  Grant.  Klickitat,  Kittitas.  Ben- 
ton, Franklin  and  Yakima  Counties, 
c/o  ,Llovd  L.  Wehl.  Courthouse 
Yakima.   Wash. 

Architect  —  John  W.  Maloney.  1117 
Ui,r*4on  Btdg.,  Taktma.  "Wasti..  untf 
6.'S4    Central    Bldg.,    Seattle,    Wash. 

Mechanical  Engineer — Lincoln  Bouil- 
lon, 1411  4th  Ave..  Bldg..  Seattle, 
Wash 

125-bed,  6-8tory  main  building,  3- 
story  and  basement  rear  wing,  T- 
shaped,  concrete  frame,  brick  ex- 
terior V.  lills,  stone  trim,  acoustical 
ceilings,  air  conditioning,  .sewer  and 
water  systems,  equipment. 
Specifications    obtainable   from   the 

office   of   the   architect    upon   deposit 

of   $50,    refundable 

Fnllcwing    contractors    have    taken 

out    plans: 

Howard   S.  Wright  &  Co.,  Inc..  407 

Yale    N.,    Seattle,    Wash. 

General      ConHtruction       Co.,      3840 

Iowa,    Seattle,    Wksh 
Sound   Construction   ft  Engineering 

Co.,  1403  W.  46th  St.,  Seattle,  Wash. 
MacLean      Construction      Co.,      71T 

Elliott    Ave.    W.,    Seattle,    Wash. 
Kunev-Johnson    Co.,    231    9th    Ave. 

N..  Seattle,  Wash. 
Petei  Kiewit  Sons  Co.,  1403  W.  46th 

St..  Seattle,  Wash. 

H     E.    Rahlmann,    251    Keamy    St, 

San   Francisco,   Calif. 

A.  G.  Homann.  112  N.  Franklin  St, 

Olympia,  Wash. 

Aurcra  Construction   Co.,   2473  Au- 
rora Ave.,  Seattle,  Wash. 

Boesi'flug  Construction  Co.  Securi- 
ties   Bldg..    Seattle,    Wash. 

Bower     Construction     Co.,     Pasco, 

Wash 


i2-i: 


INDUSTRIAL 
BUILDINGS 


story  (300x400),  180,000  sq.  ft.  COD- 
Crete  floors  and  walls,  steel  sash, 
sawtooth  roof  factory  building  and 
reinforced  concrete,  one-story,  20.> 
000  sq.  ft.  office  building. 


12/18/46  12 

Contemplated 

Manufacturing     Plant     Cost     $100,000 

b'EATTLE.  Waah..  W.  Hanford  St., 
and    16th   Ave.   S    W. 

Owner — Pacific  Associated  Products 
Co..  R.  A.  Blanchard.  Prtsident. 
Seattle,    Wa.sh 

Includes  sugar  manufacturing  fac- 
tory   plant. 


12/18/46  •    U 

Owner  Taking    Bids— Due  Jan.  7, 
3  P.  M. 

Steel  Towers,  Etc.;  Spec.  199 

MODESTO.  Calif.,  Stanislaus  County. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Com- 
mission. Room  287  City  Hall.  San 
Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes    erecting    steel    towers    and 


13 


12/18/46 

Bids    Rejected 

Underground    Electric  Cable 

SAN    FRANCISCO.    Calif.    To   Cross. 

Mt.  Davidson  Park. 
Owner — Park  Commission  of  City  and 

County  of  San  Francisco.  Gerald  J. 

Linares,  secretary,  McLaren  Lodge, 

Golden   Gate   Park,   San    Francisco. 

Calif. 
Plans  by  owner. 

Rs  previously  reported,  MacCabe 
Electric  Co..  355  Fell  St.,  San  Fran- 
cisco. Calif.,  at  $4462.  submitted  the 
low  bid   November  28. 


12 


12/18/46 

Contract   Awarded 

Factory  and  Office  Buildings 

Cost  $984,574 
SAN    JOSE,    Calif.,    Santa   Clara    Co. 

Newall  St. 
Owner — Food   Machinery  Corp.,  V.  L. 

Matthews,     vice-president,    383    W. 

Julian  St.,  San  Jose,  Calif. 
Engineer— KaJ  Theill.  580  Market  St, 

San  Francisco,  Calif. 
Steel  frame,  reinforced  concrete,  one- 


r  \ 

Sound  Conditioning 

with 

Acousti-Celotex 


iH 


Sausage    Factory,    San    Franoisoo;    BlOa    Due    December  2S,   2   P.    M. 
B.   ft  R.   Constr.   Co.,  268    Market   St,   San   Francisco    (DOuglas   7516) 
Mariposa  Constr.  Co.,  Inc.,  lioe  Mariposa  St.,   San  Kran-clRCo    i,V-r\  0376) 
S.  J.  Amorosa   Constr.   Co..  2100  Oakdale   Ave..   San   Francisco    (MI   1490) 
Martineici   Conatr  Co..  44   .Mary   tot.    ,San   Francisco    (GArfield   8277) 
feter  bartorto,    262    Clementina    St.,    San    Francisco    (GArfield    8317) 
Moore  &  Roberts,  69o  Mission  St.,  San  Francisco,  Calif.   (Garfield  «579) 

Funston  Playground, ~ST~F~General~Restoratlon;    Bids  Duie  Dec.  20,  2  P.   M. 
A.   F.   Mattock   Co.,   212   C!ara  St..   fcan    Francisco    (GArfield   5516) 
Oliver  M.  Ro.sseau   Corp.,  725  Tehama   Stree.    San    Francisco,   California 
(HEmlock  3411) 

Rendefing^Plant   and    Alter    Bldg..    Kaufman n    Meat   Co.;   near   San   Jose: 
Bids   Open    January  3.    12    Noon, 
carrlco  &  Gautler,   365  Ocean  Ave.,   San   Francisco    (JUnlper  4-8081) 
Uresham    Constr.   Co.,   344    S.    Francis    St,   Sunnyvale    (Sunnyvale   2971) 
Haas  &  Kothchild,  328  Merchant.-.  Erchangc  Bldg..  S.  F.   (EXbrook  1205) 

Relocating    Counters.    Recorders    Office,    San    Francisco,    Calif.;     Bids    Due 
December  18,  2:30  P.   M. 
Henry  Arlan  Construction,  4142  Geary  Blvd.,  San  Francisco,  Calif.,  (Bay- 

vieiwi  3170) 
i-"eter  Sartorio.    262    Clementina  St,    San    Francisco    (GArfield   8317) 

Alterations  to  Typewriter   Repair  "Room87~Board   of   Education   Warehouse. 
San    Francisco;    Bids   Due   December  20.   10:30   A.   M. 
Henry  Artan  Construction.  4142  Geary  Blvd.,  San  Francisco.  Calif.  (BAy- 

»riew  anO)                                                                                          ^    , .    ,„,„ 
i-'eter   Sartorio,    262   Clementina   St.,    San    Franciaco    (GArfielo   8317 )_    

Alter,  and   Addns..   Alchar  Calif.  Corp.;    Bids   Due   December  23,  2   P.   M. 
jrt    i!J    Kahlmann.   251    Ke.amy   St,   San    i'Tancisco    (DOuglah   8023) 
Masuonald.   Young  &  Nelson,  127  Montgomery   St..   S.   F.    (SUttre  8296) 
Haas  &  Kothchild.   328  Merchants  Exchange  Bldg..   S.   F.    (EXbrook  1206) 

Warehouse.  Shop  and  Office   B'dg..  falerra  Tractor  ft   Equipment  Company'. 
Redding.  Calif.;    Bide    Doe    December   19 
u.   ft  K.   constr.    Co.,   268   Market  St..   San   Francisco    (DOuglas   7516) 


UNIFORM    ^    DEPENDABLE 


There  is  no 

substitute 

for  good 


100  LB& 


•  •• 


12/18/46  •     11 

Owner  Taking  Bids — Due   Dec.  30, 

11    A.  M. 
Hospital   (Addition) 
BAKERSFIELD.  Calif..  Kem  County. 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francis(o 
EHterprisc  10930 


From  other  exchanses 
TWinoaks  3672 


i 


ROMPT   DELIVERY-ORDER   NOWl 

^nestra 

INDUSTRIAL  STEEL  DOORS 


NOW  4\^4/^     . 


ocfory 


IPII 


mimi»efsm»m 


nSnniiiiiDHii - 

III" 


f'kODUCED    BY 


PACIFIC  PRODUCTS 

PUSTER 
CRAFT 

CONSTRUCTION 


Fenestra  Industrial  Steel  Doors  are  available 
in  a  variety  of  stock  types  and  sizes.  They  are 
ideal  for  stairway  and  service  entrances,  fur- 
nace rooms  and  fire  exits  (where  label  doors 
are  not  required)  of  commercial  and  public 
buildings  —  stores,  laundries,  schools,  public 
garages,  filling  stations.  Also  for  industrial 
buildings  such  as  tool  and  die  shops,  machine 
shops,  bakeries,  dairies  and  many  other  types 
of  structures. 


PACIFIC  PORTLAND  CEMENT  COMPANY 


myyn 


i 


(Rigtil)  Typical  Single  Swing 
Doer  •  Well  Dedgned, 
Sturdy  *  Long-lasting 

STOCK  TYPES  . . .  Sizes  range  from  2'8"  to 
7'4"  width  and  6'8 "  to  7'4"  height— provid- 
ing variety  for  many  needs.  For  dimensions 
by  types  illustrated,  send  for  our  catalog. 


$6N   FRANCISCO 
lOS   ANGCLES 


COASTWIDE  SERVICE 


PORTIAND 
SEATTLE 


Pocilic  Cea«t  Plont 

1310  Sixty-Third  St.,  Emaryvill* 

Oakland  8,  California 

Phen«:  Olympic  tS26 


D  E  T  R  O  I  T^T  EEL     PRODUCTS 


local  Solof  OiHe* 
335  Montgomery  St.,  t\t%%  Bldg. 
San  Francltco  4,  Califomki 
Phone:   DOuglas 


'i 


I 
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DAILY    PACIFIC     BUILDER 


WEDNESDAY.  DECEMBER  18,  1946 


WEDNESDAY.  DECEMBER  18.  1946 


DAILY    PACIFIC    BUILDER 
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installing    air   break    swltchea    in 

Bubatation  "J." 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St..  San  Francisco,  Calif.,  upon  de- 
posit of  |10,  refundable. 

14.17~-PUBUC  BUILDINGS 

12/18/48  •     " 

City  Council  Approves  Preliminary 

Plane 

Hall  of  Justice  -.^«aaa 

Civic  Center  Buildings  Cost  »S,a»0,n00 

RICHMOND,  Calif.,  Contra  Costa  Co. 

Owner— City  of  Richmond,  Dr.  A.  B. 

Hlnkley,     mayor;     Burgess    Poole, 

city    building    Inspector ;    Clarence 

Krlckson,    councilman,    City    iiau, 

Richmond.  Calif. 

Architect-Timothy   U   Pflueger,   580 

Market  St.,  San  Francisco,  Calif. 
Reinforced  concrete ;  includes  new 
city  hall,  library,  hall  of  Justice, 
auditorium,  art  center  and  fire  de- 
partment building.  _  J  * 
Bonds  to  finance  were  converted  to 
cash  April  4,  1946. 


Realdenoe  C««*  »«,000-»»,000 

SAN   JOSE.   Calif..    Santa    Clara   Co. 

Willow  Glen  District 
Owners— Mr.   and   Mra    Roy   Gordon, 

c/o  architect.  „     ,     ,  ,      „   .u 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St.,  San  Jose,  Calif. 
One-story,  five-room,  all  brick  resi- 
dence, wood  shake  roof,  steel  sash, 
electric  heating,  one  bath. 


24 


12/18/46 

Starting  Final  Plana 

Residence  ,,_.     „        „  ^ 

HILLSBOROUGH,  CaJIf.,  San  Mateo 

County. 

Owner— Withheld. 

Architect- Arthur  D.    Janssen,   Aus- 
tin Ave.  and  Patricia  Dr.,  Atherton. 

Calif.  ^    . 

Rustic,  one-story,  includes  three  bed- 
rooms. 


24 


12/18/46  • 

No    Bids    Received 

Caretaker's    Residence    No.   2    and 

Garage 
SONOMA.     Calif.,     Sonoma     County. 

Vallejo    Home    State    Memorial. 
Owner— State   of   California,    Division 

of    Architecture,     Public    Works 

Bldg.,   Sacramento,  Calif. 
State  Architect— Anson  Boyd,  I*ubllc 

Works  Bldg.,  Sacramento,  Calif. 
Wood    frame,    one-story,    1110   sq.    ft. 

floor    area,    wood    shingle    exterior 

walls,  shlngel  roof  and  wood  saab. 

No   bids  were  received   Dec.   17. 


2  P.  M. 

Water  Well 

FRESNO,  Calif..  Fresno  Coxinty,  City 
Water  Department  Station  25, 
Blackstone  and  Dayton  Aves. 

Owner— State  Division  of  Highways, 
B.  T.  Scott,  district  engineer,  cor- 
ner Carruth  and  Olive  Aves..  Fresno 
15,  CaUf. 

Plana  by  engineering  department  of 
owner. 

Includes    drilling,    casing,   developing 
and   testing  an   18-inch  or  20-inch 
diameter  water  well. 
Specifications  obtainable  from  the 

above  office. 


Engineerii^  Section 


Low  and  Only  Bidders— BIda  HaW 

Under  Advisement 

FIrehouse  _,   ^         _ 

BAYSHORE.   Calif.,   San    Mateo   Co. 

Owner— Bayshore  Fire  Commission- 
ers, Bayshore  Fire  District,  Alfred 
J  Taylor,  chairman;  office  and 
board  room,  Bayshore,  San  Mateo 
County,  Calif. 

Architect— Frank  Wynkoop,  821  Mar- 
ket St.,  San  Francisco,  Calif. 

Low  Bidder— H-  B.  Rahlmann.  261 
Kearny  St.,  San  Francisco,  Calif., 
139,977.  .  ^  ,., 

Daley  Bros..  San  Francisco,  Calif., 

at   $41,900,   submitted  only   other  bid 

December  16. 

12/18/46  •  ^* 

Low  and   Only   Bidders    / 

Exhibit  Building 

YUBA  CITY,  Calif.,  Sutter  County 
13th  District  Agricultural  Associa- 
tion. ^.   ,  . 

Owner— State  of  California,  Division 
of  Architecture.  FMbllc  Works 
Bldg..   Sacramento,  Calif. 

State  Architect— Anson  Boyd,  Public 
Works   Bldg.,   Sacramento.   Calif. 

Prefabricated  steel  Industrial  and 
machinery  exhibit  bldg.  and  mis- 
cellaneous  construction   work. 

Low    Bidder— McCoy    &    Butler,    1128 
F  St..  Marysvillc,  Calif..   $7,665- 
Other  bidders  were:  ,,„,,^ 

L.  G.  Shalz,  Chlco,  Calif..  $12,000. 
H.  V.   Cross,  Mountain   View.  Cal., 

$17,000. 


12/18/46  ,         «\JS 

Work  Scheduled  to  Start  Jan.  2,  1»47 

Construction  by   Day  Work 

Residences  (86)         Cost  $10,000  Each 
SUNNYVALE.    Calif..     Santa    Clara 

County.     Sunnyvale     Gardens,     15- 

acre    tract    on    Lawrence    between 

Sunnyvale     and      Bayvlew      Aves., 

north  of  Lawrence. 
Owner-<;.    A.   Wilder   Sc   Son,    Route 

2    Box  975.  Los  Altos,  Calif. 
Engineer  —  Arthur    G.     James,     c/o 

owner. 
Frame,  one-story. 


12/18/46  ^        24 

Plans  Completed— project  to  Go 

Ahead  In  March,  1»»7 
Residence  _      ^         ,,  *„ 

BURLINGAMB,     Calif..     San     Mateo 

County. 
Owner— Withheld. 
Architect— Arthur  D.  Jamssen.  Austin 

Ave.    and    Patricia    Dr..    Atherton. 

Calif.  ^  ,     ,   ., 

Frame  and  rustic,  one-story,  includes 
seven  rooms,  two-car  garage. 


NEWS  INDEX      I 
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2. 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


31 
-Due    Jan.     14, 


20-21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 

12/18/46  .  *..^ 

Owner  Will   Set   Bid  Openlnft  Date 
After  January  1,  1947  ....««« 

Lodge  Building  Co*t  $46,000 

BIGGS.  Calif.,  Butte  County. 

Owner  — Biggs  Post,  American  Le- 
gion. Anthon  Pryde.  commander, 
Pryde  Ave..  Biggs.  Calif. 

Architect  — E.  Geoffrey  Bangs,  BOO 
Market  St.,   San  Francisco,  Calif. 

Masonlte  block  or  stucco. 


12/18/46       »  ,       ,^,    24 

Plans   Completed— project    Awaiting 

FHA  Approval 
Residence  ^         „  ^         _^ 

ATHERTON,    Calif.,    San    Mateo   Co, 
Owner— Withheld. 
Architect— Arthur  D.  Janssen,  Austin 

Ave.    and    Patricia    Dr.,    Atherton, 

Calif.  .     ,   ^ 

Rustic    exterior,    one -story,    includes 

three  bedrooms.  ~ 

12/18/46  ...       ...    ^* 

Plans  Completed— Project    Awaiting 

FHA  Approval 
Residence 
HILLSBOROUGH,  Calif..  San  Mateo 

County. 
Owner— Withheld. 
Architect— Arthur  D.  Janssen.  Austin 

Ave.    and    Patricia    Dr.,    Atherton. 

Calif.         ,  .         .     ,   .i^- 

Frame  and  'stucco,  one-atory,  include* 

three  bedrooms 


12/18/46 

Owner    Taking     Bid 
10  A.  M. 

Steel  Penstocks;  Spec.  1601 

DAVIS  DAM  PROJECT,  Ariz-Nev. 
Davis  Power  Plant,  approx.  20 
miles  west  of  Kingman,  Ariz. 

Owner— U.  S.  Bureau  of  Reclamation, 
Kingman,    Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes  5  22-foot  dlamet|£r  welded- 
plate  -  steel  penstoclwVincludlng 
field  welding  and  radiographing  of 
girth  joints  complete  with  sup- 
ports, piezometer  connections, 
drain     connectlon.s    and  .^ppurten- 

ances.  r.  ,  , 

Specifications  obtainable  |rom.  fol- 
lowing offices  of  the  Jf^**"  °^ 
Reclamation;  Denver,  CoMB&Boulder, 
City,  Nev..  Kingman,  Ariz.,  and 
Washington  25,  D.  C;  no  charge  to 
prospective  bidders;  to  others  $1.50 
not  returnable. 


34— DAMS,  RESERVOIRS  & 
DREDGING 

12/18/46  34 

Owner   Taking    Bids — Due    Dec.   31, 

10   A.    M. 
Dredging    Project    No.    7 
SAN   DIEGO,   Calif..    San   Diego   Co.. 

Mission   Bay  at   Dauna   Basin,   Sun- 
set Point  A  Vicinity. 
Owner— City    of     San     Diego,     Civic 

Center,   San   Diego,   Calif. 

Jfey  engineering  dfipartment  of 

owner. 
Approx.  830,000  cu.  yds.  dredging  and 

filling  m. 

Specifications   obtainable  from  the 
above  office. 

12/18/46  3* 

Owner    Taking     Bide — Due    Jan.    6, 
3    P.    M. 

Fish    Rearing    Facllltle* 

BOWMAN'S  BAY.  Wash.  Bowman's 
Bay  Marine  Biological  Station, 
about  6  miles  south  of  Anncortes, 
Wash.,  Deception  Pass  State  Park. 

Owner— State  Dept  of  Fisheries,  Ml- 
lo  Moore.  Director.  1308  Smith 
Tower,    Seattle,    Wash. 

Includes  1620  ft.  8  in.  translte  pipe, 
4346  lln.  ft  .Iron  and  steel  pipe  from 
1  in.  to  12  m..  940  lln.  ft.  concrete 
drainage  pipe  from  12  in.  to  24  in. 
relnf.  concrete  Intake  structure 
and  power  house,  frame  pump 
house,  pumping  equipment,  brick 
veneer  duplex  residence,  17  relnf. 
concrete  ponds,  utilities. 
Specifications   obtainable  from   the 

above     office    upon     deposit     of     $25 
refundaHale. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 

'\ " ■ 

12/18/46  •    *• 

Completing  Working  Drawing* 

Campus   Athletic    Fields,  Service*, 
Etc.  ,      ^ 

STOCKTON,  Calif.,  San  Joaquin  Co. 
Stockton  Junior  College. 

Owner— Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  superin- 
tendent of  schools.  San  Joaquin  and 
Lindsay  Sts.,  Stockton,  Calif. 

Architect— Mayo  &  Johnson,  311»  N. 
American  St.,  Stockton,  Calif. 

Includes  athletic  fields,  roadways, 
water,  gas,  sewer  and  electrical 
services. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


12/18/4^  '     •■  ■ 

Low  and  Only  Bidder* 
Traffic  Signals  Cost  $22.88» 

SACRAMENTO,     Calif.,     Sacramento 

County.  Various  locations. 
Owner — City    of   Sacramento,    H.    O. 

Denton,   city  clerk.  City  Hall,  Sac- 
ramento, Calif. 
City  Engineer— Fred  Klaus,  City  Hall, 

Sacramento,  Calif. 
Installation    of   electric  stop   and   go 

traffic  signals. 

Bids  were  taken  as  follows:  (1) 
install  signals  at  seven  intersections ; 
(2)  Install  signals  at  eight  intersec- 
tions; (3)  entire  Installation  of  15 
intersection  signals. 
Low  Bidder- Luppen  &  Hawley.  Inc., 

3126   J    St..    Sacramento,   Calif.,    (1) 

$11,200.  (2)  $11,900,  (3)  $22,869. 

Other  bids  submitted  December  18 
were : 

Sam  Blsset,  Sacramento,  (1)  $12i- 
384.  (2)  $13,600.  (3)  $24,889. 

Reliable  Elevator  Works,  Sacra- 
mento. (1)  $12,800.  (2)  $13,156,  (3) 
$25,683. 


22-26— RESIDENTIAL 
BUILDINGS 


12/18/46  ^  *     *^ 

Owner  Taking    Bid*— Due   D*c.  SO, 


WIDENING  AND  SURFACING,  ORANGE  COUNTY 


12/18/46  ^* 

Plan*  Completed 

Indefinite  When  Owner  To  Ask  Bid* 
-BRENTWOOD,    Calif.,    Los    Angeles 

Co.  ^       ,  .  , 

Owner— Robert  Elsenbach.  c/o  archl- 

Archltect— Irvin  William  Goldstlne. 
821     Market     St..     San     FrancTSco, 

Frame  structure,  redwood  rustic  ana 
Monterey  stone,  composition  roof, 
to  include  three  bedrooms  and  two 
baths. 


12/18/46  ,         ^  .J  . 

Plan*  Completed— project  Held  In 

Abeyance  Until  Material   Ar* 

Available 


Low   and   Only    Bidders 

Widening  and  Surfacing 

ORANGE  COUNTY.  Calif.  On  Har- 
bor  Blvd.  bet.  Wllaon  St.  in  Costa 
Mesa  and  Manchester  Ave.  south 
of  Anaheim.  __   .  ^ 

Owner— State  of  California.  Division 
of  Highways,  I>ubllc  Works  Build- 
ing,  Siw:ramento,  Calif. 

Stat©  Highway  Engineer— O.  T.  Mc- 
Coy. Public  Works  Bldg..  Sacra- 
mento. Calif. 

11.2  miles  widening  and  surfacing 
with  plant  mix  surfacing  and  ap- 
plying bituminous  surface  treat- 
ment to  shoulder. 

Bids   will  be  opened   by   the   Divi- 
sion   Df   Highways.   State  Bldg..   Los 

Low*  Bidder-Griffith  Co.,  1060  South 
Broadway.  Los  Angeles,  Cal.,  $241,- 
258.29. 
Work  Involves: 

(1)  50  cy.   remove   concrete; 

(2)  589  sta.  clear  and  grub; 
(8)  40.000  cy.    rdwy.    excav  ; 
(4)  7.600   cy.    imported    borrow; 
(6)  develop   water   supply   and    fur- 
nish  watering   equipment; 

(6)  1900  sta.   finish    rdwy.; 

(7)  589  sta.  finish  roadway; 

(8)  19,700  tons  untreated  rock  base; 

(9)  79.000  sq.  yds.  prepare,  mix  and 
shape  surface  bit.  ourface  treat- 
ment ; 

(A)  (B) 

r\                $10.80  $3.00 

,2) 12.00  &00 

;3{ ...            .56  .80 

4 1.00  1-80 

U  ■■■"■ 1600.00  1000.00 

6 ::::::.::..      i-^s       2.00 

7  ...  736  10.00 

8  . .  1.96  1.70 

!  "■  .07  .08 

(15 "Zl..  12.25  13.00 

n  :  - 3.54  3.90 

U  "" . ...  18.75  16.00 

\\i\ 37.70  30.00 

14  „...  5.00  5.00 

15  .._...  1.7C  2.50 

15 :.  1 2.25  2.60 

1?  :. 2.60  2.75 

tl  :..^ 3.85  3.25 

;|  5.15  5-00 

(21) -80  2.00 

/oo*  ■**  2.00 

!23!:::""":.~.~...    12.00       25.00 


(10)  960  tons  liquid  asphalt  SC-2.  blt- 
tumlnous   surface   treatment; 


(11)  37,000  tons  plant   mix    surf.; 

(12)  86  tons  liquid  asph.    SC-2  prime 
coat; 

(13)  40  tons  asphaltlc  paint  binder; 

(14)  12   each    guide   posts; 

(15)  448  l.f.  12-ln.  corru.  metal  pipe, 
16  gauge; 

(16)  118  l.f.   15-inch  do; 

(17)  66  If.  18-lnch  do; 

(18)  142  l.f.  24-ln.  do,  14  gauge: 

(19)  14  If.  21%xl3»4-ln.  corru.  metal 
pipe  arch  pipe,  16-ga\'gQ; 

(20)  148  l.f.  jacking  24-ln.  corru.  met- 
al pipe,  14-gauge  through  rail- 
road embankment; 

(21)  937  If.  salvage  existing  pipe 
culvert : 

(22 >  573     If.     relay    salvaged     conu. 

pipe  culvert; 
(23)  3  each  adjust  manhotes  to  grade 
Total  bids  submitted  Dec.  12  were: 

(A)  Griffith  Co.,  Los  Angeles,  Calif., 
$241,258.29. 

(B)  Arthur     A.     Johnson,     Laguna 
Beach.  Calif..  $265,238.80. 

(C)  Sully -Miller    Contractmg    Com- 
V^any.  Long  Beach.  Calif..  $268,873.30 

(D)  Vldo  Kovacevlch  Co.,  South  Gate 
Calif..   $285.38fe.  _      ^ 

(E)  Cox    Bros.    Constr.    Co.,    Stanton, 
Calif.,    $309,747.50. 
Unit  bids  were: 

(C)  (D)  (E) 

$15.00  $12.50  $12.50 

15.00  20.00  18.00 

85  .65  1.20 

.85  1.10  125 

500  00  750.00  5300.00 

2  V)  2.25  1.80 

3.00  7.00  8.50 

2.35  2.15  195 

11  .15  145 

12  60  15.00  12.20 

3,60  400  4.10 

18  00  25.00  13.50 

28.00  45.00  6600 

5.00       5.00       ^00 

2.60       2.50       2.B0 

4  00      3.25       3.30 

4  50       4.75       4.00 
5.50       6.00       4.75 

5  00       5.50       6.50 
25.00      22.00      36.00 

2  00  150  1.40 

2.50  1.50  1.60 

25.00  15.00  25.00 


12/18/46  .  •     34 

Owner  Taking   Bid*— Due  Jan.  16, 

2   P     M. 
Levee  Construction;    Spec.  1248 
FEATHER  RIVER,  Calif.  West  levee 

of  Feather  River  from  opposite  Rio 

Bonlto   Station  upstream  3.5  miles. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento,  Calif. 
Plans  by  engineering  department  of 

owner. 

The  work  involves: 
'  (1)  568,285  cu.  yds.  excavation; 

(2)  28.415  M  gallons  water  for  com- 
paction and  sprinkling,  applied 
as  directed ; 

(3)  262,300  cu.  yds.  remove  cobbles; 

(4)  293,755  cu.  yds.  cobble  backfill; 

(5)  175,800  cu.  yds.  cobble  blanket; 

(6)  700  lln.  ft.  remove  and  waste  ex- 
isting fence; 

(7)  4400  lln.  ft.  remove  and  recon- 
struct fence. 


39— SEWERS 


12/18/46  '• 

Owner  Taking   Bids — Due  Jan.  6, 

8   p.  M. 
Sewer  Line  ,      ^ 

SAN  RAFAEL,  Calif.,  Marin  County. 

5th  Ave.,  between  H  and  I  Sta. 
Owner— City   of  San   Rafael,   Eugene 

Smith,    city    clerk.    City   Hall.    San 

Rafael,   Calif.  ^ 

City  Engineer— Ray  Boege,  City  Hall, 

San  Rafael,  Calif. 

Specifications    obtainable    from   the 
office  of  the  city  engineer. 


12/18/46  ^    34 

Owner  Taking   Bids — Due  Dec.  20, 
2  P.  M.  (Time  Extended  From 
Dec.  17) 
Dredging,    Serial   No.  04-203-47-51 
MONTEREY,  Calif.,   Monterey  Coun- 
ty.   Monterey  Harbor. 
Owner— United    States    Engineer,    74 
New    Montgomery    St.,    San    Fran- 
cisco.  Calif. 
Plans  by  Engrg.  Dept.  of  Owner. 
Includes    dredging    to   a    depth    of8 
feet    below    mean    lower    low    (plus 
2   feet   allowable   overdepth)    of   an 
irregular    shaped    area    approx.    675 
feet   long  by  400   ft.   wide  adjacent 
to  easterly  aide  of  Municipal  Wharf 
No    1  and  an  irregular  shaped  area 
approx.    175   feet    long   by    130   feet 
wide    between    the    Booth    Packing 
Co.'s    Pier    and    Municipal    Whan 
No.  1. 
Bids  win  be  taken  as  follows: 

(1)  72,900   cy.  dredging  and   deposit- 
ing material  in  disposal  area  No. 

(2)  15,000   c  y.   dredging  and   deposit. 


i^STRUGTURESii 

I  I    |ICO«»0*ATEO 

I  220  Mont,om*ry  8tre«t.   YUkon  e-O^? 

■  8an   Franeluo  4.  Calif. 

I  Sacramento  Offloe: 

I  1014  -  8th  St.,  Phone  Sac.  38M3 


JOIST  HANGERS 

FOR  IMMEDIATE  DEUVERY 
PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th   STREET,  SAN   FRANCISCO  -  MA.ket    .1ft47 


[ 


BURKE     FORM     CLAMPS 


«  ^ce  TlMRFR  RINGS        CURING  COMPOUND 

Sl^si>7  ------^  ^Ei^r^ii 

All  Types  of  Concrete  ConstTUCtion  Spcaalttcs 

W     J.    BURKE    &    CO..    INC. 

W  .      J  .      »  **  'I  F,.^^o  Phone  GArfield  8768 

780  Bryant  ^e«t  San  hrancisco 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 

ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRANCISCO  ^  -  Phone  EXhrook  1940 
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40—       STREETS  AND 
HIGHWAYS 


12/18/46  •     40 

Low  and  Only  Bidders — BIda  Held 
Under  Advisement   Until  Dec.  30 

Street   Improvement;   Spec.  46-12 

Cost  t122,663.»4 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
Dore  and  Cavanaugh  Subdivision 
Huron  Ave.,  Mefferd  Ave.,  Trail- 
man  Ave;  Iris  Court,  Evans  Court. 
Cavanaugh  St.,  Kingston  St;  and 
easements,  streets,  courts,  alleys 
and    lanes) 

Owner — City  of  San  Mateo,  Wm.  J. 
O'Farrell.  city  clerk.  City  Hall, 
San    Mateo.    Calif. 

Engineer— W.  D.  Soule,  318  B  St.. 
San    Mateo,    Calif. 

Includes  grading,  paving.  Installa- 
tion of  curbs,  gutters,  sidewalks, 
sanitary  sewers,  manholes,  catch- 
basins,  storm  drains,  street  signs, 
and  electrolier  system. 
Work  involves: 

L.OW  Bidder— Edward  Keeble  and  F. 
H.  Brown,  Box  660,  Ban  Mateo, 
$122,654.94. 

(1)  7060   cy.   grading: 
(2i  8829  c-y.  road  fill  compacted  red 

(8)  173,175  s.f.  pavement  6-in.  crush- 
er run  base  with  2-in.  wearing 
surface ; 

(4)  093  Lf.  type  A  concrete  curb  and 
gutter: 

(5)  12,807  l.f.  type  B         do; 

(6)  82  027    8.f.    4 -In.    cone,    sidewalk; 

(7)  1858  If.  8-ln.  vitrtfled  clay  sew- 
er pipe ; 

(8)  5698  If.  6-iBch  do; 

(9)  886  Lf.  4-inch  do; 

(10)  1024    Lf.    12-inch    concrete    pipe 
storm   drain , 

(11)  216  cy.,   3x2  relnf.   concrete  box 
culvert ; 

(13)  29  each   manholes; 
(18)  11   each  catchbaaina; 

(14)  2788  af.  concrete  valley  gutter; 

(15)  843    l.f.    redwood    headerboard: 

(16)  3  each  12-ln.  diam.  automatic 
drainage  gates; 

(17)  SO  each   electrolier  standards; 

(18)  2415  If.  l^-in-  electrolier  con- 
duit; . 

(19)  805  If.  1-lnch  do; 

(20)  11,200  If.  single  conductor  cable 

(21)  16  each  street  signs; 

(22)  428    cy.   drainage    ditch    excav.; 

(23)  136  If.  15-in.  concrete  pipe  storm 

Total  bids  submitted  December  16 

were ' 

(A)  Edward  Keeble  and  F.  H.  Brown, 
San  Mateo,  $122,658.94. 

(B)  L.  C.  Smith,  San  Mateo,  $123,- 
294.05. 

(C)  Clements  &  Co.,  Hayward,  |123,- 
698.43. 

(D)  Charles  L.  Harney.  San  Fran- 
claco,  $134,256.10. 

(E)  Falrey- Hammond  Co.,  Inc.,  San 
Francisco,  $148,034.17. 

Unit  prices  were: 
(A)       (B)       (C) 


12/18/46  •     *0 

Owner  Taking  Bid*— Oua  Doc  30, 
2  P.  M. 

Highway  Construction 

WHITE  PINE  COUNTY,  Nev.  From 
Sacramento  Pass  to  Baker  Junc- 
tion, Route  14,  Section  B. 

Owner— State  of  Nevada,  Department 
of  Highways,  Heroes'  Memorial 
Bldg.,  Carson  City,  Nev. 

State  Highway  Engineer— Robert  A. 
Allen,  Carson  City,  Nev. 

About  0.899  miles  (130  days  for  com- 
pletion). 
The  work  involves: 

(1)  lump  sum,  aigna; 

(2)  109,350  cu.  yda  roadway  excava- 
tion; 

(3)  1546   cu.    yda.   drainage   excava- 
tion; 

(4)  293  ata.  V  type  dltchea; 

(5)  118.715  yd.  ata.  overhaul; 

(6)  963  yd.  mile  overhaul; 

(7)  1451    cu.  yda.   structure   excava- 
tion; 

(8)  1529  cu.  yds.  backfill; 

(9)  6745  M  gallons  water; 

(10)  294  hours  power  roller; 

(11)  946  hours  tamping  roller; 
(12i  9294  tons  type  1  gravel  base; 

(13)  44,712   tons    type   2   gravel    base, 
1-Inch; 

(14)  75  tons  liquid  asphalt,  type  MC-3 
(seal) ; 

(15)  1007    tons    liquid    asphalt,    type 
SC-2  or  SC-3  (roadmix) ; 

(16)  9.40  miles  roadmix; 

(17)  61  cu.  yds.  class  A  concrete; 

(18)  103  cu.  yds.  class  B  concrete; 

(19)  9210  lbs.  reinforcing  steel; 

(20)  1084     lln.     ft.    18-in.    corrugated 
metal  pipe  (dipped) ; 

(21)  742     lln.     ft.     24-in.     corrugated 
metal  pipe  (dipped) ; 

(22)  168    lln.     ft.     30-in.     corrugated 
metal  pipe  (dipped); 

(23)  180     lln.     ft     36- in.     corrugated 
metal  pipe  (dipped) ; 

(24)  46  lln.  ft  48-in.  corrugated  metal 
pipe  (dipped); 

(25)  206   lln.   ft    21>^xl3»4-in.    corru- 
gated metal  arch  pipe  (dipped) ; 

(26)  156    lln.    ft.    30xl7-in.   corrugated 
metal  arch  pipe  (dipped) ; 

(27)  376    lln.  ft.    37x21 -in.    corrugated 
metal  arch  pipe  (dipped) ; 

(28)  204    lln.   ft.    44x25- in.    corrugated 
metal  arch  pipe  (dipped) ; 

(29)  88    lln.    ft    59x34-in.    corrugated 
metal  arch  pipe  (dipped) ; 

(30)  67  cu.  yds.  hand -laid  riprap; 

(31)  363    cu.   yda.    grouted    hand-laid 
riprap; 

(32)  126  each  culvert  markers; 

(33)  10  each  guide  posts; 

(34)  106  each  monuments; 

(35)  force      account,      miscellaneous 
work. 

Specifications  obtainable  from  the 
office  of  the  state  highway  engineer 
upon  deposit  of  $10,  of  which  $5  is 
refundable 
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-Ou*  Jan.  S, 


12/18/4«« 

Owner  Taking  Bid 
5  P.   M. 

Street  improvement 

SACRAMENTO,  Calif..  Sacramento 
County.  S  St.  from  39th  St.  to  sewer 
In  place  in  alley  first  east  of  89th 
St  ,,     _ 

Owner — City  of  Sacramento.  H.  Q. 
Denton,  city  clerk.  City  Hall.  Sac- 
ramento. Calif. 

City  Engineer— Fred  Klaus.  City  HaU, 
Sacramento,  Calif. 

Includea  grading,  constructing  con- 
crete curbs,  gutters  and  sldewalka, 
Installing  cast  Iron  gutter  dralna 
and  connecting  same  to  sewer  sys- 
tem with  vitrified  Ironstone  sewer 
pipe;  constructing  vitrified  iron- 
stone pipe  sewer;  constructing  a 
concrete  manhole  complete  with 
cast  iron  curb  and  cover;  grading 
and  constructing  asj*altlc  con- 
crete pavement  5%  inches  In  thlck- 

neaa. 

The  work  involvea: 

(1)  1B2  cu.  yda.  excavanonandgrad- 

(2)  3  cu.  yds.  fill  grading; 
(8)  160  lln.  ft  hedge  to  remove; 
(4)  2  trees  6-in.  and  16-ln.  diameter 

to  remove,  lump  aum ; 
16)  24    sq.    ft.    concrete    runway    to 
remove ; 


(6)  1  concrete  manhole  to  conatruci, 

(7)  2  gutter  drains  No.  11  to  place; 

(8)  52  lin    ft.  6-ln.  VI  sewer  pipe  to 
place ;  .  . 

(9)  850   lln.    ft.    concrete    curb    and 
gutter  No.   13  to  construct; 

(10)  26  lln  .ft  concrete  curb  alone  to 
construct; 

(11)  1106  sq.  ft  3^ -in.  concrete  side- 
walk to  construct; 

(12)  4545  sq.  ft  5%-ln.  asphaltlc  con- 
crete pavement,  seal  coat  and 
screenings. 

Specifications  obtainable  from   the 
above  office. 


12/18/46  „       «        L    ^ 

Owner  Taking   Bid*— Due  Dae.  30. 

1:30  P.  M. 
Hiahway  Construction 
SrMSBY    COUNTY,    Nev.     Between 

Kings  Canyon  Creek  and  Curry  St 

In  Carson  City.  .       ^» 

Owner-State  of  Nevada.  Department 

of     Highways,     Heroes'     Memorial  , 

Bldg.,  Carson  City,  Nev.  „  ^  _^     . 
State  Highway  Engineer— Robert  A. 

Allen,  Carson  City,  Nev. 
About  2.061  miles   (120  working  days 

for  completion). 

The  work  Involvea: 

(1)  lump  sum,  signs;  ,«  ■_     to 

(2)  4    each    remove    trees    (3-ln.    to 
12-in.);  ^  ,,,  ._    .„ 

(3)  23  each  remove  trees   (13-in.  to 

24-ln.) ;  .„_  ,_     ._ 

(4)  23  each  remove  trees   (25-in.  to 

(6)  14    "elch     remove     trees     (over 

36- In.); 
(6)  2559  lln.  ft.  remove  fence ; 


(7)  78  cu.  yda.  remove  concreta; 

(8)  638  lln.  ft  remove  culvert  pipe ; 

(9)  12,658  cu.  yds.  roadway  excava- 
tl<«i; 

(10)  89  cu.  yds.  drainage  excavation; 

(11)  27  ata.  V  typo  dltchea; 

(12)  15,840  yd.  sta.  overhaul; 

(15)  242  yd.  mile  overhaul; 
(14)  1726  cu.   yda.  atructure   excava- 
tion; 

(16)  1802  cu  .yds.  backfill: 

(16)  698  M  gallons  water; 

(17)  19  hours  power  roller; 

(18)  92  hours  tamping  roller; 

(19)  9610  tone  selected  material  aur- 
f  ac6 ' 

(20)  20  tons  liquid  asphalt,  type  MC-2 

(21)  250  tons  liquid  asphalt,  typeSC-8 
or  SC-4  (roadmix) ; 

(22)  13.036  aq.  yds.  rx)admlx   (city); 

(23)  1.61  mile  roadmix  (country); 

(24)  15  cu.  yds.  class  A  concrete; 

(25)  12  cu.  yds.  class  B  concrete; 

(26)  1500  lbs.  reinforcing  steel; 

(27)  1710  lbs.  structural  steel; 

(28)  344  lln.  ft  12-in.  corrugated 
metal  pipe  (dipped) ; 

(29)  782  lln.  ft  18-ln.  corrugated 
metal  pipe  (dipped); 

(30)  266  lln.  ft.  24-in.  corrugated 
metal  pipe  (dipped); 

(31)  70  lln.  ft.  30-ln.  corrugated  metal 

(82)  640  lin  .ft  88-in.  corrugated 
metal  pipe  (dipped); 

(33)  336  lln.  ft  relay  culvert  pipe; 

(84)  108  lln.  ft  8-ln.  perforated  un- 
derdraln ; 

(35)  12  cu.  yds.  drain  backfill; 

(36>  262  cu.  yds.  clasa  A  concrete 
curb  and  gutter; 

(37)  71  cu.  yds.  class  A  concrete  aide- 
walk; 

(35)  19  each  culvert  markers;' 

(o»)  6  each  guide  posts; 

(40)  500  lln.  ft.  construct  timber 
fence; 

(41)  1529  lln.  ft  reconstruct  fence; 

(42)  42  each  monumenta; 

(43)  285  cu.  yds.  topsoll; 

(44)  6  each  24-ln.  and  12-ln.  corru- 
gated metal  pipe  T  branch; 

(45)  1  each  36- In.  and  12-ln.  corru- 
gated metal  pipe  T  branch ; 

(46)  1  each  36-ln.  and  18-in.  corru- 
gated metal  pipe  Y  branch; 

(47)  1  each  24-ln.  and  18-in.  corru- 
gated metal  pipe  Y  branch; 

(48)  1  each  special  4-way  corrugated 
metal  pipe  branch ; 

(49)  force  account  miscellaneoua 
work ; 

(SU)  force  account  adjuat  aewer 
cleaoiouta. 
Specifications  obtainable  from  tne 
office  of  the  state  highway  engineer 
upon  deposit  of  $10,  of  which  $5  la 
refundable. 
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12/18/46  • 

Low  and   Only   Bidders 

Qrading   for  Fenoe;   Spec.  442 

Cost,   Itgg-OT 

SAN  FRANCISCO,  Calif.  University 
Mound   Lota. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Rm.  287,  City  Hall,  San  Fran- 
cisco, Calif. 

Plans  by  Engrg.  Dept  of  Owner. 

Includes  1660  cy.  grading.  ,„  ^  . 

Law  Bidder— Rosenberg  Broa.,  12  Oak 
Grove  St,  San  Francisco,  $0.58  per 
cy.,   total,  $825.25. 
Other  bids  submitted  Dec  17  were : 
Eaton  &  Smith,  San  Francisco,  Cal., 

$0  79  per  cy.,  total,  $1303.60. 
Plombo  Bros.  A  Co.,  80.98  per  cy., 

toU,    $1217. 
Chas     L     Harney,    $154    per    C.y.. 

total  $2541. 


12/18/46  «        «         ,T    ^ 

Owner  Takinti  BIda— Due  Dec.  27, 

2  P.   M. 

Highway    Improvement 

MARICOPA  CO..  Ana..  From  North 
city  limits  of  Phoenix,  extending 
north  on  Central  Ave,  for  approx. 
6\  miles  to  point  about  %  of  a 
mile  north  of  Arlsona  Canal. 

Owner  —  Arlaona  State  Highway 
Commission,  17th  Ave.,  and  Jack- 
son    St.,   Phoenix,    ATtt  ~—— 

Plans  by  engineering  department  or 
owner.  .  ^, 

Includes  grading,  draining,  base  ma- 
terial  and   mixed   bltumlnou*   sur- 
face 
Quantities  are: 

( 1 )  21  700  cu.   yds.  roadway   excav , 

(2)  660  cu.  yds.  structural  excav; 

(3)  41,200  cu.  yds.  mile  haul; 

(4)  30,550  tons   select  material; 

(5)  24  150  tons    aggregate   base; 

(6)  1500   M   gals,   sprinkling; 

(7)  775   hours    rolling; 

(8)  66     sq.     ydb.     condr     pavemen- 
(driveway) ; 


STREET  IMPROVEMENT,  SPEC.  46-19,  SAN  MATEO 


(i)..t 

(2)..? 

(8).. 

(4).. 

(6).. 

(6).. 

(7).. 

(8).. 

(9)„t 
(10).. 
(ID... 
(12).. 
(18).. 
(14).. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 
(22).. 
(23).. 


(D)       (B) 
,     .29  $     .60  $     .40  $     .86 

1.84  1.25       1.50       1.30 
.1425     .16         .18         .175 

1.50  1.70  1.70  1.60 
1.46  1.55  1.70  1.50 
.26  .24  .33  .25 
1.65  1.95  1.70  1.85 
1.39  1.65  1.30  1.65 
1.29       1.30       1.10       1.45 

2.85  2.60       2.20       3.30 
„„„„     51.50     50.00     56.00     65.00 

125  00  130.00  140.00  130.00  190.00 
11500  120.00  120.00  120.00  125.00 
.375       .40         .42         .50 
.33         .40         .35         .50 
51.50     70.00     65.00     40.00 


.50  J 
1.25 

.165 
1.50 
1.50 

.26 
1.60 
1.35 
1.25 
2.75 
55.00 


.35 
.40 
50.00 


Low  and  Only   Bidders — BIda  Held 
Under  Advisement   Until   Dec  90 

Street     Improvement;    Spec.    46-19 

Cost  $72,790.43 

SAN  MATEO,  Calif.,  San  Mateo  Co., 
Rolling  Hllla,  Juniper  Hills  and 
Charles  Subdivisions  (La.  Jolla  St, 
38th  Ave ,  39th  Ave.,  Leona  St.,  Lo- 
la St,  Rolling  Hills  Ave.,  Hacienda 
St..  40th  Ave,  Murray  Court) 

Owner — City  of  San  Mateo,  Wm.  J. 
O'Farrell,  City  Clerk,  City  Hall, 
San  Mateo.  Calif. 

Engineer— W.  D.  Soule,  318  B  St, 
San  Mateo,  Calif. 

Includea  grading,  paving,  curbs,  gut- 
ters, sidewalks,  storm  drains,  sani- 
tary sewers,  manholes,  complete 
with  covers,  catch  basins,  header- 
boards,  street  signs  and  electrolier 
system. 

Low  Bidder— L.  C.   Smith,  First  and 
Railroad    Aves.,    San   Mateo,   Calif., 
$72,790.43. 
Work    Involves : 

(1)  8796   cu.    yds.    grading; 

(2)  98,282  sq.  ft  paving  6  in.  crush- 
er run  with  2  in.  A.  C.  wearing 
surface; 

(3)  301  lln.  ft  type  A  concrete  curb 
and  glitter; 

(4>  7684  lln.  ft  type  B  concrete  curb 
(A)  (B) 

(1) $      .88        $      .40        $ 

(2) - 1475  .19 

(3) 1.80  l-SO 

(4) 1.43  1.46 

(5)..'. 286  .26 

(6) 1W>  1-70 

(7) 1.26  1.37 

(8) - 2.80  2.76 

(9)           141.00  120.00 

(10)         120.00  115.00 

(11):.::;: ses       .35 

(12)  181.00  172.00 

(13).:: 80        s 

(14) 1«  l^ 

(15) 83  .40 

(16) 20.00  20.00 


and  gutter;  . 

(5)  31860  sq.   ft   concrete   sidewalk, 
!S,  7908    lln     ft    8    in.    vitrified    clay 

sanitary    sewer; 

(7)  2266  lln.  ft  4  m.  dc; 

(8)  948   im.    ft    12   m.   concrete    pipe 
storm   drain ; 

(9)  45  each   manholes; 

(10)  11    catchbaslns; 

(11)  1600  sq.  ft  concrete  valley  gut- 

(12)  22  each  electrolier  "<^a'»<*"''^"  =„, 

(13)  4641    lln.     ft     1%-ln.     electrolier 
conduit ;  ,      .  ^_ . 

(14)  9672  lln.  ft  single  conductor, 

(15)  570  lln.  ft  headerboard; 

(16)  9  each  street  signs. 

To4l   bids   submitted  December   16 

TaTL    C.    smith,    San    Mateo,    $72,- 

(B)I?Sebie    &    Brown,    San    Mateo, 
$77,238.27.  _- 

(C)  Clements   &  Cc  Hayward,  $79,- 
A12  92 

(D)  Charles    L.    Harney,    San    Fran- 
cisco, $82,729.28      „  ^    ^    .    ^..^ 

(E)  Peter    Sorensen.    Redwood    City, 
$86,871.45.  „ 

(F)  Falrey-Hammond  Co.,    Inc.,   &an 
Francisco,  $89,077.55. 

Unit  prices  were: 

(C)  (q)  <E)  (F) 

.60  $      .40  $      .T5  $    1.00 

.16  .18  17  -"5 

180  1.70  2.10  1.60 

1.65  1.70  2.00  1.50 

25  .82  .25  .26 

1.75  1.65  1.50  1-^ 

1.30  1.25  1.40  1.60 

2  50  2.30  3.15  3.30 

1V)00  150.00  150.00  130.00 

1^.S6  130.00  125.00  125.00 

40  .45  .50  .50 

175.00  200.00  260.00  250.00 

80  .80  .85  120 

:i5  .25  .18  .20 

40  .85  .35  .50 

20.00  20.00  20.00  20.00 


12/18/46  *• 

Contract  Awarded 

Remove  Tree*;  Spec.  46-28       ^^^^^, 

Cost  $3,290.71 
SAN   MATEO.  Calif..  San   Mateo  Co. 

Southerly   aide   of   28th   Ave.    from 

Alameda  de  los  Pulgas  to  640  feet 

westerly.  Cotterell   Subdivision. 
Owner— City   of   San   Mateo.   Wm.   J. 

O'Farrell.  city  clerk.  City  Hall.  San 

Mateo,  Calif.  _     „   „. 

City    Engineer— Arthur    B.    Sullivan, 

City  Hall,  San  Mateo,  Calif. 
Contractor— Morrison  Tree  Service,  61 

Bennett  St.,  Ean  Anselmo,  Calif. 

Other  bids  submitted   December  16 
w^rc  * 

Peter  Peterson,  San   Biateo,   $4468. 

P    A  B.  Construction  Co.,  |52S2. 

Leslie  S.  Mayne.  San  Mateo.  |7621. 


ATTENTION 

BUILDERS! 

We  have  a  complete  stock  of 
Lumber  for  immediate  delivery 
and  WILL  SHIP  STRAIGHT 
CARS  TO  COVER  THE 
BULK  of  your  requirements. 

FIR — ^Dimension 
and  Boards 

SIDING  -  FLOORING 

L4TH  -  SHINGLES 

SH4RES  •  TIMBERS 


LUMBER 
DISTRIBUTORS 

of  Son   Francisco.  Ltd. 

367  BAYSHORE  BLVD. 
ATwat«r  8174 


Gamerston  &  Green  Lumber  Co. 

Wfcol«8of«  Qn4  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

OokloBd — 2001  UvlM9**e"  ^*' 
XEI/egg  4- If 84 


Son  FraaeUeo— 1800  Amy  St. 
ATwatT  1300 


UNITED  MATERIALS  A  RICHMONDBRICK  CO..  Ltd. 

Manufactorcra  of 

Wire  Cut,  RepresMd  Pav-  DDlfir  ''"""'^.^SV;?: 
iPK.  Acid  R«ri.tlng,  Face.  fiKltK  '"A  o^!:!f  °" 
Fir«  Clay,  and  Fire    ...  •»«'  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phon«  Richmond  226 


TILE 


170.00  180.00  170.00  190.00  250.00 


.73 

.54 

.15 

20.00 

1.00 

3.60 


.77 

.57 

.16 

20.00 

1.42 

3.75 


.73 

.54 

.15 

20.00 

2.00 

4.00 


.66 

.60 

.22 

20.00 

1.80 

2.70 


1.20 
L15 
.20 
20.00 
1.00 
4.00 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

facilities  for  pipe  bending 

and  manifolda 

Write  for   Prices 

Pacific  Pipe  Co. 

ISO  Spear  St..  San  Francisca 


THOMAS  F  DUFFY  .  .  .  L.  W.  HOPKINS 

TILE  CONTRACTORS 


Shewar  Deere 

Tab 

CacletHrea 

Medieia*  Cobiaett 


INSTALLATIONS  OF 
EVERY  DESCRIPTION 

MODERNIZING 
and  REPAIRING 

'Not  How  Cheap  But  How  Good' 

253  MINNA  STREET 
Phone 
YU  kon  6-1489 


1-     ! 


I 


PAGE  6 


DAILY     PACIFIC    BUILDER 


xtArr^NiF<^nA\\_DEC£MBER  16,  1946 


ateel 


(9)  600  cu.  yds.  concrete; 

(10)  68,900  lb».    relnf.   steel; 

(11)  219      lin.      ft.      structural 
handrail;  ^         ^       ^ 

(12)  1490  lin.   ft   combined  curb  and 
gutter; 

(13)  1040  'in    ft    valley  gutter; 

(14)  aO*   lin.   ft.   plain   concrete   pipe, 
(lO-in.,   12-in..   14-in.) ; 

(15)  4I»0  Un.  ft.  detail  X  concrete  en- 
casement     of      12-ln.      concreto 

(16)  146  iln    ft.  80-iu.  relnf.  concret9 

(17)  85  each  removal  of  trees ; 

(18)  17.000  tons   bituminous   mix; 

(19)  642  tons  road  oil,  SC-4; 
120J  2100  tons  bcreenlngs; 

(21)  280     tons      emulaltled      asphalt. 

(22)%^     s-'q-     yd«      placing     Inter- 
section;                                      ,      ,. 
(23)  2    lump    sums,    removal    of    old 
concrete.                                            , 
Plans    and    specifications    may    be 
obtained    at    the    office    of    the    Ari- 
zona State  Highway  Dept.  upon  pay- 
ment of  $10.V8.  

J^L^^AS,  WATER  AND  OIL 
^^^^  PIPE  UNES 

41 


5 1  bus 


iplies,  Equipm 
Sob^lontract 
Information 


Specifications  obtainable  from  the 
above  office. 


■  rrr^oTl     carl  F   Noel.  428  13th  St,  Oakland, 

flanged    pipe,    0-ft   to    a-n.. 


in- 
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Ow!fer%akln9   Bids-Due  Jan    10. 

5  p    M.  (Estimated   Quantities) 
Steel  Water  Mains;   Sections  3  and  4 
SACRAMENTO,     Calif..    Sacramento 

County. 
Owner— City    of    Sacramento,    H.    G. 

Denton,  city  clerk.  City  Hall.  Sac 

ramento,  Calif. 
City  Engineer— Fred  Klaus,  City  Hall. 

Sacramento,  Calif. 
Furnish    and   lay    24-ln.    steel    water 

main  in  two  sections  as  follows : 

SecUon  No.  S-Fumish  and  Install 
24-in.  welded  steel  water  main  from 
present  terminus  of  a  24-in  welded 
steel  water  main  at  Slst  and  «  Sts.. 
in  a  westerly  direction  on  R  St  to 
45th  St..  removing  the  present  16-ln. 
cast  iron  water  main. 

Section  No.  4-Fumish  and  Install 
24x^-in.  welded  steel  pipeline  from 
prestnt  terminus  of  24-ln.  v/elded 
steel  pipeline  on  the  south  side  of 
Southern  Pacific  right-of-way  at  59th 
and  R  Sts.,  southerly  on  5»th  St.  to 
6th  Ave.,  thence  westerly  on  6th  Ave. 
to  58th  St..  terminating  on  5th  Ave. 
at  58th  St 

Approximate  quantities  Is  as  fol- 
lows : 

(1)  5694   ft.    furnish    and  lay    24-ln. 
pipe; 

(2)  2156  ft.   remove  18-in.   cast  Iron 
pipe; 

(3)  4  each  24-in.  gate  valves; 

(4)  1  each  12-ln.  gate  vahre;' 
(6)  1  each  10-ln.  gate  valve;. 
(6)  4  each  6-ln.  gate  valves; 


12/18/46 
Girder  Rail 

Bids  Wanted  „   ^.. 

SAN  PRANCISCJO.  Calif.  —  Until 
December  30.  3  P.  M..  bids  will  b« 
received  by  the  City  and  Coant^  of 
'san  Francisco,  M.  H.  Qerry.  270  City 
Hall.  San  Francisco,  Calif.,  under  bid 
No.  3782  for  furnishing  and  deliver- 
ing 700  net  tons  of  girder  rail. 

Specifications  obtainable   from  the 
above  office. 


class  150  bell 
class   160  bell 


43— MACHINERY  AND 
EQUIPMENT 


(7)  1  each  16-ln.  steel  nipple  welded 
to  24-in.  pipe; 

(8)  1  each  12-in.  do; 

(9)  2  each  8-in.  do; 

(10)  13  each  6-ln.  do; 

(11)  1  each  16-in.  to  10-ln.  rediwing 
steel   nipples    or  taper   sections; 

(12)  1  ecah  10-ln.  45- degree  bell  and 
spigot  cast  Iron  wye; 

(13)  1  each  12-in.  do; 

(14)  miscellaneous  double  -  hub  lu- 
tlnes  for  connecting  to  6-ln.. 
8-in..  10-in.  and  12-in.  cast  iron 
Intersecting  mains. 

Specifications   obtainable    frdm   tne 
above  office. 

41 


12/18/46  *8 

Office    Furniture 

Bids  Wanted  ^       „   ■ -, 

SAN  FRANCISCO.  Calif.  —  Until 
December  30,  3  P.  M..  bids  will  be 
received  by  Purchaser  of  Supplies 
M.  H.  Gerry.  270  City  Hall.  San  Fran- 
cisco. Calif.,  under  bid  No.  3785  for 
furnishing  and  delivering  office  fur- 
niture for  the  assessor's  office. 

Specifications  obtainable  from  the 
above  office. 

12/18/46  ,  ^\ 

Hot    Water    Heaters    CPA    Approval 
Granted  _^ 

SAN  FRANCISCO.  Calif.  —  The 
City  and  County  of  San  Francisco, 
Room  260  City  Hall,  San  Francisco. 
Calif.,  lias  been  granted  CPA  approv- 
al for  hot  water  heaters  at  the  TB 
hospital.  Potrero  &  22nd.  San  Fran- 
cisoo.  Calif.  Cost  $10,000. 
12/18/46  •     " 

School   Bus 

Bids  Wanted  ^        „    „, 

DUCOR.  Calif.,  Tulare  Co.— Until 
December  20.  7:30  P.  M.,  bids  will  be 
received  by  the  Ducor  Union  School 
District.  Margaret  A.  Zimmerman, 
clerk.  Box  96,  Ducor,  Calif.,  for  fur- 
nishing one  school  bus  of  approxi- 
mately 30- pupil  capacity,  with  tum- 

I  i_      ..ii»....n<>a     nn      1M1      modol     BChOC 


in 


water  Treatment  Plant  Matw4«ls 

and  Equipment  (Furnish) 
Low   and   Only    Bidders 

ANTIOCH,  CaUf.,  Contra  CosU  Co. 

-Following  «"b'"'"r*,^'f»H^^*w 
ber  16  to  the  City  of  >-nt'o^' ,*^  .  „ 
Homback.  city  clerk.  City  Tai^  An- 
tloch  Calif.,  for  furnishing  materials 
iSd  ^qufpmint  for  the  Antloch  water 
treatment  plant,  including  cast  Iron 
pipe  and  fittings,  gate  calves,  hy- 
dnTullcally  operated  valves.  plu» 
drain  valves,  sluice  gates,  ri^ 
stands,  check  and  foot  valves,  chlor- 
inatlon  and  ammonlator.  f f^f- e"^! 
and  hoist,  dry  chemical  «««f  «"•  ^- 
oratory  mill,  dust  remover.  PumP«' 
steel  studs  and  accessory  e<iy»P™«°^- 

Plans  by  Engineer  John  S    Bateb. 
3134  Eton  Ave .  Berkeley.  Caiu. 

Bids  were  Uken  as  follows: 

Cast  iren  Pipe  and  Fl**»"«?  ... 

(1)  1603  Un.  ft  24-ln.  class  100  bell 
and  spigot  pipe; 

(2)  236  Un.  ft.  20-ln.  class  100  beU 
and   spigot  pipe;  ^^^  , 

(3)  10  Un.  ft  18-Tn.  ClSBS  WO  bw^ 
and  spigot  pipe; 

(4)  117  Un.   ft    12-ln. 
and  spigot  pipe; 

(5)  126  Un.   ft.    10-ln. 
and  spigot  pipe; 

(6)  46  Un.  ft.  8-ln.  class  150  bell  and 

(7)  ffli/fre' in.  Class  160  ben  and 

(8)  5M^ui.^ft^8'-ln.  class  150  bell  and 

(9)  ltf6\oTi4-in.  to  24-in.,  Inclu- 
slve.  class  B  bell  and  spigot 
fittings;  •  , 

(10)  1.46  tons  e-m.  to  12-ln..  Inclu- 
Bive.    class    D    bell    and    spigot 

fittings;  .^    w  .1    .^A 

(11)  0.11  ten  4-ln.  class  D  bell  and 
spigot  fittings; 

(12)  0.20  ton  3-ln.  class  D  beU  and 
spigot  fittings; 

(13)  22.73  tons  6-ln.  to  24-ln..  Inclu- 
slve.  class  ASA  126-lb.  f  anged 
fittings  and  class  150  flanged 
pipe.  0-ft  to  3-ft.  Inclusive; 

(14)  3.60  tons  6-ln.  to  24-ln..  Inclu- 
sive, class  160  flanged  pipe  over 
3-ft   to  6-ft   .Inclusive; 

(15)  5.46  tons  6-ln.  to  24-ln  taclu. 
slve.  class  150  flajiged  pipe  over 
6-ft.  to  9-ft,  Inclusive; 

(16)  2.23  tons  61ln.  to  24-ln..  Inclu- 
slve.  class  150  flanged  pipe  over 
9-ft   but  under  12-ft; 

(17)  17.56  tons  6-ln.  to  24-ln..  Inclu- 
sive, class  150  flanged  pipe  In 
12-ft  lengths; 

(18)  0.57  ton  4-ln.  class  ASA  l^ 
flanged  fittings  and  class  180 
flanged   pipe.  0-ft    to   S-ft.   in- 

(1©)  0.30  toA  4-ln.  class  150  flanged 
pipe  over  3-ft.  to  6-ft.  inclusive; 


elusive ; 

(21)  0.07  ton  8-ln.  class  180  flanged 
pipe,  over  3-ft  to  «-ft.  inclu- 
sive; 

(22)  0.02  ton  2H-ln.  class  ASA  126 
flanged  fittings; 

(Note:    On    the    above    Items    the 
supplier    will     furnish     dimensioned 
drawings  and  Itemized  list  of  mate- 
rial with  delivery  date.) 
Gate   Valves 

(23)  1  lot  gate  valves,  complete; 
Hydraulic  Operated  ValvSe 

(24)  1  lot  valves  and  operating  me- 
chanisms, complete; 

Plug  Drain  ValvM 
(26)  1  lot  valves,  complete; 
Sluice  Gates 

(26)  1  lot  sluice  gates,  complete; 
Floor  Stands 

(27)  1   lot  flor  stands,  complete; 
Check  Valves  and   Foot  valves 

(28)  1   lot   valves,   complete; 
Chlorlnator  and   Ammonlator 

(29)  1  lot  chlorinator  and  ammonla- 
tor. complete  with  accessory 
equipment. 

Seai«« 


Chemical  Equipment  Co     911  H^r- 

rison  St.,  s*"  ,^!r7liT  tlw)    [m 

15270;     (30)    |1425;     (31)    »1WW,     \»*f 

''geLaval  Steam  Turbine  Co  RialtO 
Bide  San  Francisco,  CaUf.,  (30) 
1763  50;    (36)    »4»<).50. 

Acme  Scale  Co.,  564  lt2h  St,  Oak- 
land. Calif..   (30)  1110876. 

•     4S 

12/18/46 

Truck Bids  Wanted 

"^HOLIJSTER.  calif  ^  BanUo 
Co.-Untii  December  23  ^  :30  P.  M-. 
hids  will  be  received  by  the  City  oi 
HoUlsTer  David  F.  Wright,  mayor. 
Sty  Hall.  Holllster,  Calif.,  for  one 
c;iiy    rxtti",  11/. ton  truck  chassis 

:?d  tb  t7ha've^%  yard  oar-wood 
Kck^  loader  garbage  bed  Installed 
with  hydraulic  lift  complete. 

^eciiLtions  obtainable   from   the 
above  office. 


1'.^ 


12/18/46 
School   Chairs 

•■%5sN?"  Cafii"*'^esno    Co.-Tbe 

^_  „  .       ,         12  t^>  t^JEtMHXO  School  District  1- 

(80)  1  lot  complete  two  3500-lb.  plat-|^       amith.    business     manager,     JSn 


(31) 


(32) 


(33) 


(34) 


allowaoce    on    1941    model    school  ■  

Overcrouinff-UndercroMnig,  Santa  Ana  Parkway, 
Lo»  Angeles  County 

LOW  A  only  Bidder.  (">  ^J^yiS'ttlJ"  ^'^"*"*'  ''"'"'* 


Overcrossin'g    and    Undercrossing 

*  Cost     $259,144.90 

LOS  ANGEL.ES.  CaUf.,  Los  Angeles 
County.  Santa  Ana  Parkway  .at 
Esperanza  St.  and  Indiana  St. 

Owner— State  of   California.   Division 


concrete  base, 

(12)  2806   c.y.    Class    A   portland    ce- 
ment concrete  for  structures; 

(13)  i55    If     ruober    waterstop; 

(14)  2000  lbs.  misc.   iron  and  steel 


wner-State  of   California    I^lvls^on      J»  if.' furnish    steel   piling, 

of  Highways,  Public  Works  Build-      IJ    JJfe^ch  drive  steel  piles; 


12/18/46 

Low  and  Only   Bidders  „  ..- « 

Water  Mains;  Spec.  441  Cost  $6,659.28 
SAN    FRANCISCO,    CaUf.    Chestnut. 
Hyde  and  Hanover  Sts.  and  Rock- 
ridRe  Dr.  ,     _ 

Owner  — City  and  County  of  San 
Francisco.  Public  Utilities  Com- 
mission. Room  287  CUy  Hall.  San 
Francisco,  Calif.  „♦   „« 

Plans   by  engineering  department  of 

Includes  laying  of  4-lnch  and  8-lnch 

Lo™*  Bidder  — San   Francisco    Water 
Departmetn.    425    Mason     St.,    San 
Francisco,  Calif..  $6669.25. 
(1)  1730  Un.  ft.  excavation  and  bacK- 

(4a)  800'  lin.  ft  Install  4-ln.   bell  and 

(4b)  925%n.^ft*  Install  8-ln.   beU  and 

spigot  pipe;  , 

(5)  2700  lbs.   Install   fittings,  valves, 

ptc 
(6a)  210  "lin.  ft.  make  beU  and  spigot 
Joints ;  . 

(7)  2000  sq.  ft  street  pavement; 
8    31  each  InstaU  %-ln.  screw  taps; 

(9)  350  lin.  ft   install   %-in.   service 

(10)  estimated     field     Inspection     at 

$10.76  per  calendar  day; 
(A)  materials  furnished  andserv  ces 
^         render    by     the     San     Francisco 
Water  Department,  $2897.70. 
Complete  bids  submitted  December 

^^San' Francisco  Water  Department 
(1)  $095,  (4a)  $0.20.  (4b)  $0.30.  (5) 
iJ.*05MS)S0.95.  (7)$0.40,(^»1.(9> 
$0.65.  (10)   30  days;  total.  $6659.25. 

IT  J  Treacy.  San  Francisco,  (li 
«17i5  (4a)  $0.25.  (4b)  $0.26.  (5)  $0.10. 
!6ff'$l,a.$0.4(;.  (8)$1.  (9)$0.25.  (10) 

30  days:  total.  $8077.50. 

FVed  T  Falrey,  San  Francisco.  (1) 
$197  (4a)  $0.28.  (4b)  $0.35.  (5)  $0.07, 
!i)    $1.    (7)    »0.50.    (8)    $1.20.    (9)    $0.70. 

( 10)  40  days ;  total.  $8964 


Ing.   Sacramento.  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  .Sacra- 
mento, Calif. 

Reinforced    concrete    box   girder    ov- 
ercrosslng   and    relnf.    concrete  box 
Klrder  undercros-sing. 
Bids    opened    in    State    Bldg..    Los  ^^^^ 

Angeles,    Calif.  {  .jj)  sge/xk)  lbs.   place  do; 

Low    Bidder-Haddock    Co..    3*38    E.^^  •  ^   railing: 

Foothill     Blvd.,     Pa.sadena,     Calif.  1 'ff'   'r-_J_4»„i   ../...inm.nt  • 


(16)  192  each  drive  steel  piles; 

(17)  20   each    steel    pUe   splices. 

(18)  185  sq.  yds.  membrane  water 
pi  oof  Ing; 

(19)  32  c.y.  Class  A  portland  cenjcni 
concrete  curb,  gutters  and  side- 
walks; .  ._     .  _  «„# 

(20)  596.000    lbs.    furnish    bar    reini. 

steel: 


$259,144.90. 
Work  Involves: 

(1)  300  c.y.   remove   concrete; 

(2)  6  sta.  clear  and  grub; 

(3)  26.000   c.y.   rdwy.   excav.; 

(4)  1.450  c.y.   structure   excav.; 
(6)  250  c.y.  structure  backfill; 

(6)  1100  c.y    Imported  borrow; 

(7)  375,000  fta.   yds.  overhaul; 

(8)  356  M.   gals,  apply   water, 

(9)  106  tons   plant  mix  surfacing; 
(10)  160   tons  asphalt   concrete; 


1(23)  electrical   equipment; 
'  (24)  engineer's   office. 

Total    bids    Dec.    12    were: 
,A)  Haddock    Co.    '259.144.W 

(B)  E    B.   Bishop,  Orland,  $275,439..i&. 

(C)  Guy     F.      Atkinson      Co.,      Long 

Beach,    $295,634. 
(D)Contracting    Engineers    Co., 

Angeles,    $298,617. 
(E)  Winston    Brothers   Co..   Los 

geles.   $315,694. 
Unit   bids  were: 


form  scales,  one  1000-lb.  plat- 
form scale  and  one  Model  4u2l 
Toledo   scale  or  equal; 

Crane  and  Hoist 
1   lot  one  2-ton   traveling  crane 
and  one  2-ton  trolley  hoist,  com- 
plete    with     accesssory     equip- 
ment; 

Dry  Chemical  Feeders 
1  lot  four  dry  chemical  feeders, 
complete   with    accessory  equip- 
ment ; 

Laboratory  Mill 
1  laboratory  mill,  complete  with 
feeder  and  motor; 

Dust  Remover 

lump  sum.  -  dust  remover; 

Pumps 

(36)  lump  sum.  2  200-gpm.  pumps  for 

filter  wash  water,  complete; 

(36)  lump  sum  1  200-gpm.  pump  for 
sedimentation  tank  washdown, 
complete;  

(37)  lump  sum.  supply  complete  one 
automatic  water  pressure  sys- 
tem. Including  pump,  tank  and 
control ; 

Steel    Studs 

(38)  lump  sum,  supply  complete  steel 
studs,  floor  and  celling  tracK 
aad  accessories.  Including  83 
sMids  at  8-ft.,  85  stud  at  lO-ft. 
10  stud  at  12-ft.,  105  stud  at  14- 
f t.,  56  studs  at  16-ft. ;  460  lin.  ft 
floor  track  and  460  lin.  ft  ceU- 
ing  track  with  shoes  and  other 
accessories  to   be  Inclyded. 

U  S.  Pipe  &  Foundry  Co..  Monad- 
nock  Bldg,  San  Francisco.  Calif..  (1) 
$8  75-  (2)  $6.65;  (3)  $4.76;  (4>  W". 
Ts)  $2.70:  (6)  $1.90:  (7)  »l-33:  »> 
168-  (9)  $214-  (10)  $204;  (ID  «217 ; 
;i?,$2'37;  (13)  *256;  (14)  »l»«  •  ^^  J'. 
«l7a-  (16)  $159;  (17)  $133;  tl8>  *276. 
(ll*  $1^5;  (20)  4^6:  (21)  1224:  (22) 
M50  (items  23  to  38)  no  bid. 
^hica^  Pump  CO  625  Maricet  St 
San  Francisco.  Calif.,   (35)   $536,    (-36) 

'Wallace  &  Tiernan  Sales  Corp..  12 
Minna  St..  San  Francisco.  (M)  $4M1 , 
f30)  $1362.50,  (31)  $708.56;  (32)  $3280. 
^^of  St  Mfg.  CO..  6426  Shattuck 
Ave..   Oakland.    Calif ,    (31 )    $1054^ 

Spencer    &    Morris.    Inc.    580    Mar- 
ket  St.    San    FrancLsco.    Calif..    (41) 

'^Water  Wo.ks  Supply  Co.-  Monad- 
nock  Bldg..  San  F';anclsco,  <23)  $3.- 
'^'seiS  (24)  $5530.90;  (25)  »399.30. 
S)  $6056:60;   (27.  i^^^l^-^.^tl.^^^,: 

j?68i?;\grs.^%5.'isS;  ;^3i! 

^ffieif  W'Sfc.   me.   921    Univ^r- 

$594:    (36)    $348.  . 

Fairbanks-Morse  &  Co.,  6»)  Third 
St  San  Francisco.  CaUf..  (35)  $701.- 
86;    (36)    $419.40;    (37)    $1336.47. 


L.  Smith,  business  manager  2S4« 
Mariposa  St..  Fresno.  Ca^lf-.  for  fur 
nishlhg  "^PVroxlmBXeXyJSO  o^  ^W  f^eel 
frame  chairs,  (D  11-lnch,  (2)  13-incn. 
r^)  15- Inch.  4)  17-lnch: 
^  miter  H.  Joseph  ft  Co.  San  Fran- 
cisco. 1)  $4.25.  (2)  $4^6.  (3)  $4^(4) 
$4.75.  f.o.b.  factory  plus  fal««^"*-    ., 

w;stern  School  Supply  Co.  S^t 
Lake  City.  Utah.  (1)  $4.06.  (2)  $4.20. 
(3)  $4.48.  (4)  $5.29,  f.o.b.  Fresno. 

American  Seating  Co  P"f«f 'JJJ 
prices  as  follows:  (1)  $410  (2)  $4  4^ 
(3)  $5.64,  (4)  $6;  chairs  will  be  billed 
at  printed  price  list  at  time  of  de- 
HveVy.  in  no  case  will  th«y  be  biied 
higher  than  (1)  $4.92,  (2)  $5.28.  (3) 
$5.64.  (4)  $6,  f.o.b.  Fresno. 


12/18/46  •,      ^    .  ** 

Dump    Truck-Bids    Wanted 

BERKELEY.  Calif..  Alameda  Co.- 
Untll  Dec  23.  9  A  M..  bids  wiU  be 
yeceived  by  the  City  of  Berkeley. 
Harrv  L.  Da  vis  son.  Purchasing 
Jgent  Cltv  Hall.  Berkeley.  Calif., 
fof  furnishing    heavy    duty    shovel 

"""Secimations   obtainable  from  the 
above    office. 
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SUB-CONT^CT 
INFORMATION 


12/18/46  ^      ^       ^ 

Interior  Painting — Contract 

Awarded  _ ,  .      /-,„ 

HAY  WARD.  CaUf..  Alameda  Co 


44 


Los 
An- 


ELECTRIC 
HOISTS 
CRANES 

MONORAILS 

MTon  to  100  Ton  Capacity 
We  Stock  M  Ton  to  2  Ton 
ELECTRIC  HOISTS 
We  will  gladly  assist  you  in  your 
design  for  efficient  and  economi- 
cal operation. 

Representing 
Cleveland  Tramrail  Division 

RINGE  TRAMRAIL  SYSTEMS 

Inc. 

593  Market  St..  San  Prancitee 
YUkoR  6-2062 


(A) 

(1) $3.25 

(2> 87.50 

(3) fiS 

(4) 2.50 

(5) 2.50 

'6) 3.00 

(7> 01 

(8, 2.00 

(9). 510 

(10) 5-20 

(11) 1500 

(12) 63.00 

(13) -iOO 

(14> -37 

(15) 150 

(16) 25.00 

(17) 25.00 

(18) 310 

(19) 32.00 

(20) 046 

(21) 023 

(22  5.40 

(23)    7425.00 

('>4)            .  800.00 


(B) 
$3.50 
100.00 
1.75 
2.50 
4.50 
4.75 
.02 
2.26 
5.00 
5.00 
14.00 
51.00 
1.50 
.50 
2.10 
52.25 
10.00 
2.00 
31.00 
.046 
.026 
6.00 
7500.00 
1000.00 


(D) 
$5.00 
100.00 
1.00 
2.00 
2.00 
2.00 
.01 
3.00 
5.00 
5.00 
22.00 
70.00 
3.00 
.30 
2.00 
30.00 


(te> 

$6.00 
20.00 
1.00 
4.00 
4.00 
3.80 
.01 
3.00 
6.00 
7.00 

30.00 

63.00 
3.00 

70.00 
3.60 

55.00 


Finleni+e  Non-Slip  M< 

Standard  Sizes  or  mad 
CHECKERED.  FLUTED.  O 


GUNN   CA 

20    Potrero    Ave.  UNderh 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

M4  HaiTl«Mi  Street       DOu9lo«  5M3       »«  fr«"«'»«» 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

lent  Erection  Serrice    ( 

G  STEEL 
GRATING 

Stock 


L  COMPANY 

.,  SAN  FRANCISCO.  10 
k   1480 


WEDNESDAY.  DECEMBER  18.  1946 


DAILY     PACIFIC     BUILDER 


PAGE  7 


R  A.  Luther,  23265  Victory  Dr..  Hay- 
ward.  Calif.,  at  $1566,  awarded  con- 
tract by  the  Board  of  Trustees,  Or- 
land Close,  clerk  of  the  board.  1099 
B  St..  Hayward,  Calif.,  for  painting 
Interior  of  Bret  Harte  School  audi- 
torium. 
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12/18/44  • 

Moving    Buildings — 
Contract  Awarded 

OAKLAND.  Calif,  Alameda  Co.— 
F  J.  Sueell.  2626  Ivv  Drive,  Oakland. 
Calif.,  at  $3960  submitted  only  bid 
and  awarded  contract  Dec.  16  by  the 
Oakland  Port  C<  mmission,  A.  H. 
Ab«i.  9ecr*»tary.  foot  of  Grove  Street, 
Oakland,  Calif.,  for  mo\ing  two 
frame  building.s  near  foot  of  8th 
Ave.   extension,  Oakland,  Calif. 
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12/18/44  • 

Tank    and    Pump    (install) 
Now   Bids   Wanted 

BERKELEY,  Calif.,  Alameda  Co.— 
Until  Dec.  23.  10  A.  M.,  bids  will  be 
received  by  the  City  of  Berkeley, 
office  of  City  Engineer  Harry  Oood- 
ridge.  City  Hall.  Berkeley,  Calif.,  for 
installing  gasoline  tank  and  pump 
at   the  corporation   yard. 

OhTy  bid  submitted  Uec  2  by  Serv- 
ice Station  Maintenance  Co..  2509 
Broadway,  Oakland,  Calif.,  was  le- 
jected. 
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12/18/46 
Roof  Repairs 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
January  2,  3  P.  M..  bids  will  be  re- 
ceived by  the  City  and  County  of 
San  Francisco.  Public  Utilities  Com- 
mission. Room  287  City  Hall.  San 
Francisco.  Calif.,  under  Municipal 
Railway  contract  No.  276  for  repairs 
to  roof  of  garage  at  Turk  and  Web- 
ster Sts. 

Specifications  obtainable  from  the 
cashier's  office.  6th  floor,  425  Mason 
St.,  San  Francisco.  Calif.,  upon  de- 
posit of  $10,  refundable. 


each;  E  Oatea  St  75.  100,  125  S 
Eugenia:  owner  and  builder,  A 
Nelson. 

REPAIR  fire  damage,  $3000.  1250 
Taylor  St ;  owner,  Mrs  Herrlck ; 
contractor,    Gustave    Anderson. 

ALTER  .ipt  house.  $3407;  199  Chest- 
nut St;  owner,  Dr  Dong;  contrac- 
tor,   MAN  General    Contractors. 

BLDG,  2-8tory  frame,  $12,600;  West 
27th  Ave  £35  N  Cabrillo  »;  owner 
and  builder,  Henry  Doelger  Bkir. 

BLDG,  2-story  frame,  $23,000;  S  17th 
St  125.5  E  Stanyan  St;  owner  ani 
builder,  Henry   Doelger  Bldr. 

BLDG,  1-story"  frame,  $8000;  North 
San  Bruno  50  W  Brussels;  owner 
and  contractor.  Bonetti  A  Rocca. 

BLDG.  1 -story  frame.  $4fi00;  E  Va- 
lencia St  205  S  I8th  St;  owner,  Ca- 
hlll  &  Casey;  architect,  Hertzka  A 
Knowles ;   engineer,   W   Adrian. 

BLDG,  1-story  frame,  $8400;  N  San 
Bruno  76  W  Brussels ;  owner  and 
builder.  Bonetti  A  Rocca. 

BLDG,  1-story  frame.  $500;  NE  Cor 
Masonic  and  Vega;  owner.  May- 
fair  Heights,  Inc;  contractor,  W 
E  and  Max  Hansen.  Inc. 

ALTER  dwelling,  $2000;  1036  Fran- 
cisco St:  owner,  Mrs  Marjorle  Fln- 
nochio:   contractor.  Geo  M  Moore. 

RgPT-APTP    ■iinnnt-ta     ^ttUM-     fttO    3Cttb 

St :   owner.   Mrs   Barbara  Syme. 
RENEW  Steps,  $750;  4302  23rd  Ave; 

owner,    Mrs    Brunnen ;    contractor. 

Chas  Prlelipp. 
BLDGS,     two     1 -story     frame,     $6000 

each:  NW  <«or  4Sth  Ave  and  Law- 

ton,  W  48th   Ave  31.19  N   Lawton ; 

owner    and    builder,     Berendsen    A 

Harper. 
ALTER   office   and   shop,    $4000;    525 

8th    St;    owner,    Sperry    Gyroscope 

Co;   contractor,   Harry   P  Petersen. 


ALTER  residence.  $1200;   190  Bridge 

Road;    owner   and    contractor.    G«- 

raeme    MacDonald. 
BARN,    $500;    4t   Aster   Ave;    owner, 

R  L  Huakin ;  contractor,  John  Her- 

kinhemper. 


RECORDED 
NOTICES 


BUILDING  PERMrrr 

Applications 

SAN    FRANCISCO 


ALAMEDA 


BURLINGAME 


RESIDENCE,  $9000;  Lot  13  Blk  40 
Bancroft  Road ;  owner  and  con- 
tractor, D  Johy. 

RESIDENCE,  19000;  Lot  13  Blk  2 
Albemach ;  owner  and  builder, 
Spencer   Herring. 

AUTO  sales  and  service,  $60,000;  Lot 
1  Blk  4,  California  Dr  and  Pe- 
ninsular; owner,  Metchalf  A  May- 
er; contractor,  Stolte,  Inc,  8461  San 
Leandro  St,  Oakland. 

REPAIRS,  $500:  1256  Bemal ;  owner. 
Mrs  Hamilton ;  contractor,  Ter- 
minlx  Co. 

REPAIRS,  $500;  830  Palomlna;  own- 
er, Mr  Healy;  contractor,  Terminix 
Company. 


SAN    MATEO 


BUILDING,  3-story  concrete,  $200,- 
000 ;  1520  Oak  St ;  owner,  Abrahajn 
■and  Sara  Kofman,  1511  Park  Ave, 
Alameda;  contractor,  Parker,  Stcf- 
fens  A  F'earce,  136  South  Park,  San 
Francisco;  architects,  Kent  A  Hass, 
Underwood   Bldg,   Son   Francisco. 


SANTA   CLARA   COUNTY 


ALTER  DWELLING,  $500;  2571  46th 
Ave;   owner,  Angellne  Valdez,   2571 
46th  Ave ;   builder,  Brendan  J  Mur- 
phy, 2422  Lombard  St. 
ALTER    PARKING    LOT,    $2800;    N 
Geary  St  237  E  Leavenworth ;  own- 
er,   Joseph    Musto,   c/o    contractor; 
builder,    Swlnerton  A   Walberg,  225 
Bush   St. 
ALTER    BALL    PARK,    $20,000;    NE 
comer  16th  and   Bryant  Sts;   own- 
er,   San    Francisco    Ball    Club,   Inc, 
premises;    builder,  Barrett   A   Hllp. 
918  Harrison  St. 
ALTER  STORE,  $500 ;  770  Folsom  St ; 
owner.  Dr  John  Guley,  c/o  contrac- 
tor; builder,  Koenig  Bros,  208  Dor- 
land  St 
DWELLINGS    (1-story,    frame)     (4), 
$3500  each ;  NW  comer  Valley  and 
Diamond,  W  Diamond  28.6.  57  and 
85  6  N   Valley;   owner  and   builder. 
Francis  O'Reilly,  1127  Hearst  Bldg. 
ALTER  LAUNDRY,  $1500;  1026  Mc- 
Allister St;  owner,  Cerclat  French 
Laundry,    premises ;    builder,    J    A 
Gordon,  252  Chattanooga  St. 
ALTER  OFFICES,  $18,00(^756  Har- 
rison   St;    owner.   Gray    Lines,   Inc, 
prem;     builder,    Empire    Construc- 
tion Co,  344  Harriet  St. 
FLATS    {2-story,     frame)    (2),     $9996 
each ;   E   48th    Ave   100  and    125   N 
Klrkham;  owner  and  builder,  E  W 
Perkins  A  Sons,  425  Taraval  St. 
ALTER  MEDICAL  BUILDING,  $500; 
SW  comer  23rd  Ave  and  Irving  St : 
owner.    Ben   Chei«n    Realty   Co,  637 
Irving  St;  builder,  F  Hoffman,  15 
Sussex  St 
CONVEYOR      HOUSING      (1  -  story, 
steel  and  transitei,  $20,000:  Juniper 
between  Harrison  and  Bryant  Sts; 
owner  San  Francisco  Brewing  Corp, 
490    10th    St;    builder.    Cahill   Bros, 
206  Sansome  St. 
ALTER      DWELLING.      $500;       1883 
Green    St;    owner.    Frank   Ammlro, 
premises;    builder.    Joseph    Uralno, 
327  Topeka  Ave. 
DWELLING    (1 -story,  frame).  $7800; 
W  26th  Ave  300  S  Klrkham :   own- 
er. Wm  J  Wagner,  1470  Willard  St ; 
builder.     Modem     Home     Builders, 
4103  24th  St. 
ALTER    STORE,    $3000;    1409    Ir^'lng 
Sf   owner.  A   Jerold,   prem;   build- 
er. C  M  Jacobson,  874  Urbano  Dr. 

BUILDING  PERMITS 

Granted 


SAN    FRANCISCO   COUNTY 
DECEMBER   17.   1946 


DWELLING.  $8000:  Lot  78  West- 
gate  Ave;  o\vner.  Andrew  Wlck- 
ham,  153  S  14th  St.  San  oJse. 

DWELLING,  $8000;  Lot  41.  Marian 
Lane ;  owner  and  builder,  N  M 
Stacey,  5106  Alum  Rock  Ave,  San 
Jose. 

DWELLING.  $3500;  402  Uuena  Vis- 
ta, San  Jose;  owner  and  builder. 
A   Goringer. 

HILLSBOROUGH 

AI/TER  residence,  $6000;  536  El  Ar- 
rozo  Road :  owner,  Donald  Frltts ; 
cotmctor,  Chas  J  Pedersen,  2024 
Beverly    Drive    Burlingame. 

ALTER  residence.  $4000;  640  W  St 
Inez ;  owner  and  contractor.  Dr 
St  J   Lester  Russell 

CAR  PORT.  $2500;  2141  Forest  View: 
owner,  L  S  Scott;  contractor,  J  B 
Oswald.  527  Carrael  Circle,  San  Ma- 
teo. 


GARAGE,  $3000;  1100  Cypress;  own- 
er  and    builder    Mrynklson-. 

ALTER  duplex,  $650;  328  2Srd  Ave; 
owner,  Robert  Huringa;  contac- 
tor,  James    Chestnut. 

GARAGE.  $600;  1220  Cypress;  own- 
er and  bulkier,  C  P  Brooks. 

DUPLEX,  $15,000;  820-24  7th  Ave; 
owner  and  builder,  H  Shapiro. 

RESTAURANT,  $30,000;  123  Second 
Ave;  owner.  City  of  F^rls;  con- 
tractor. C  H  Beesett  Bldg  Co.  826 
Walnut  Ave,  Burlingame. 

GARAGE.  $1000;  2013  Alameda;  own- 
er, H  Matthaer;  contractor.  Ward 
Tucker,  816  4th   Ave.   San   Mateo. 

ALTER  store.  $500;  54  North  B  St; 
owner.  New  Deal  Club;  contractor 
Ward  Tucker.  816  4th  Avenue.  San 
Mateo. 


premises ;   builder,  William   J   Bar- 
rett 1016  26th  Ave. 
DWELLING  (1 -story,  6- room),  $6000; 
2101  I07th  Ave;  owner  and  builder, 
Bevtiacqua  Bros,  544  Duttun  Ave. 

DEMOLISH  (2-atory  building),  $800; 
3900  E  8th  St ;  owner  and  builder, 
W  J  Schlndler.  2400  Palmetto  St. 

DWELLING  (1 -story,  5-room).  $6000; 
6600  Outlook  Ave;  owner,  C  O 
Blase,  6458  Outlook  Ave;  builder, 
Ole  Maen,  1800  94th  Ave;  garage, 
$500. 

DWELLING  (1 -story,  5-room),  $8000; 
8131  Dowling  St;  owner  and  build- 
er, O  W  Johnson.  1918  Hoover  Ave; 
garage.  $440. 

ALTERATIONS,  $600 ;  2323  San  Pablo 
Ave ;  owner  and  builder  Emil  Poise, 
536  13th  St. 

ALTERATIONS,  $1000;  304  |l  14th 
St;  owner,  Wm  Frisble  Lewis,  306 
E  14th  St ;  builder,  Edward  Ander- 
son, Builders'  Exchange. 


Completion  Notices 


OAKLAND 


OFFICE  BUILDING  (2-story,  86- 
room),  $41,000;  2935  Webster  St; 
owner,  Drs  Schmerl  A  Brooke,  2935 
Webster  St;  builder,  John  F  Tul- 
loch,  3428  Ethe  St ;  plans  by  F  L  R 
Confer.  12th  and  Webster  Sts. 

ELECTRIC  SIGN.  $2500;  3321  Broad- 
way ;  owner.  Connell  Motor  Co. 
premises;  builder,  Electrical  Prod- 
ucts Corp,  950  30th  St 

ALTER  SIDEWALKS.  $700;  1406-24 
Franklin  St;  owner.  Alameda  Coun- 
ty Title  Insurance  Co.  premlaes ; 
builder,  J  H  Fltzmaurlce,  2857  Han- 
nah St. 

DWELLING  (l-story,  6-room),  $6700; 
7924  Sterling  Dr;  owner  and  build- 
er, Joseph  B  Wunch,  119  Audito- 
rium Circle. 

APARTMENTS  (2-story,  16-room), 
$12,800;  6103-06-07  Seminary,  6102 
Hlllmont  Dr;  owner,  R  Netherby, 
Route  1,  Box  230A,  Lafayette; 
builder,  W  A  Netherby,  S858  Ly- 
man  Rd. 

GARAGE  and  SHED  (l-story),  $800; 
9839  Plymouth  St;  owner  and  build- 
er, John  Pinzinl,  premises. 

ADDITION  (2-story).  $1900;  2020 
Montana   St;    owner,   Larry  Mason, 


8AN    FRANCISCO   COUNTY 


Recorded  Accepted 

Dec  13.   1946— NW  CORBETT  AVE 
126.324  SW  Goldtng  Alley     Grace 
Perego  to  whom  it  may  concern 
December    16,    1946 

Dec  16.  1948— LOTS  4  and  incl  6, 
8  to  and  in«t  11  Blk  56,  ReiS  Tct 
The  Wilder  Co  to  C  A  Wilder  A 
Son  December   16.   1946 

Dec  16,  1946— COW  PALACE,  lA 
Agricl  Assn  (electrical  Hervices 
and  ground  lighting).  Depart- 
ment of  PublK  Works  to  L  H 
Leonardl;    Electrical    Constr   Co.. 

December    13,    1946 

Dec  16,  194(5— COW  PALACE,  lA 
Dist  Agric  Assn  (grading  and 
road    worki      Department    Public 

Works  to  Baton  A  Smith 

_ December    13,    1946 

Dec  17,  1946—31  GRAND  VIEW 
Ave.  Matthew  A  Little  to  whom 
it  may  concern Dec   16,  1946 

Dec  10,  1»46— 235  and  233  PRAGUE. 
A  Nelson  to  witom  it  may  con- 
cern   December   9,    194C 

Dec  17,  1946— W  VICTORIA  26-4 
S  Randolph.  Chas  T  Burke  and 
Angelo  Infusino  to  Francis  O'- 
Reil'v         December    17,    1946 

Dec  16.  1946— W  16th  AVE  225  S 
UUoa.  Chas  Andersen  to  whom 
it  may  concern Dec   16.   1946 


field  B  Tract.  Salinas.  A  B  and 
Vera  G  Willoughby  to  whom  It 
may   concern Dec.   9.  1946 

Dec.  9,  1948— Southerly  V4  of  Lot 
622.  Clark  City.  Vernon  and  Ruth 
Arivett  to  whom  It  may  concern 
Dec.   8.    1946 

Dec.  6.  1946^Lot  9,  Block  156,  Pa- 
cific Grove,  6th  Addition.  Willis 
D  and  Lucille  B  Simpson  to  Chas 
I   Hufford Dec.  2,   1946 

Dec.  5,  1946— Lot  8,  Block  9,  Sun- 
stream  Village,  Salinas.  James  A 
Barron  to  whdm  It  may  concern 
Dec.    3,    1946 

Dec.  4,  1946— Lot  6,  Block  8.  Ord 
Center.  Barbara  Brown  Dawson 
to  D  Johnson Dec.  8,  1946 

Dec.  3.  1946--Tide  Water  Associated 
Oil  Terminal,  Monterey.  Tide 
Water  Associated  OH  Co  to  J  T 
Thorpe  A  Son,  Inc Nov.  27,  1946 

Dec.  2.  1946^ -Lot  4.  Block  5,  Vista 
Del  Rev  Tract.  J  O  Mays  Sr  to 
whom  it  may  concern  Nov.  25,  1946 

Dec.  10,  1948— Lot  7,  Block  15,  Air- 
port Home  Tract  No  2.  Harry  A 
and  Catherine  Bkelln  to  whom  It 
may  concern Doc,  9,   1946 

Dec.  10,  J946-  I>ot  10.  Block  12. 
Monte  Regeo  ISfo  1.  Erneal  X 
Smlther  to  whom  It  mav  concern 
Dec.    B,    1948 

Dec.  10,  1946— Lot  9,  Block  6,  Monte 
Vista   Park  No  1.   Alvin   J   Stahl 

to  whom  It  may  concern 

Doc.   9.  1»4« 


ALAMEDA  COUNTY 

Recorded  Accepted 

Dec  16,  1946— PTN  LOT  21  Blk  H, 
Toler  Heights.  Oakland.  A  Cas- 
quelru   lo    A-hom   it   may   concern 

December    16.    1946 

Dec  17,  1940— PTN  LOT  6  Blk  10, 
Havward    Park    Homestead    Un- 


\  I  I   M  1  \  E  \ 


PUTTYLESS  GLAZING 


MONTEREY   COUNTY 


Overcrossinc,  Sftnta  Ana  Parkway,  Los  Angeles  County 


Low    A    Only    Bidders 

Undercrossing  Cost   $317,090.20 

LOS  ANGELES.  CaUf.,  Los  Angeles 
County.  Santa  Ana  Parkway  at 
Olvmpic  Parkway. 

Ownei^-State  of  California,  Division 
of  Highways,  Public  Works  Build- 
ing.  Siacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy. Public  Works  Bldg.,  Sacra- 
mento, Calif. 

Reinforced  concrete. 
Bids    opened     by    the    Division     of 

Highways,   State  Bldg.,   Los  Angeles, 

Calif.  „ 

Low    Bidder— Haddock    Co..    3538    E. 

Foothill     Bird.,     Pasadena,     Calif., 

$317,090.20. 

Work  Involves: 

(1)  17,000  c.y.  rdwy.  excav.; 

(2)  2,W0  c.y.  structure  excav.; 
(3*  1.200   cv.    structure    backfill; 

(4)  3.360   c.y.    Class    A   portland    ce- 
ment concrete; 

(5)  360  l.f.   rubber  waterstop: 

(6)  8.885    If.    furnish    steel    piling; 

(7)  227  each  drive  piles; 

(8>  23  each  steel  pile  splicer; 
(9)  240    sq.    yds.    membrane    water- 
proofing ; 


(It  .. 

(21 

(3i. 

(4)  .. 

Cd). 

(6> 

(71 

(81 

(91... 
(10). 
(11)   . 
fl2».. 
(131  . 
(14)... 
(15).. 
(16» 
(17).. 
(18). 


BLDGS,    three    l-story    frame.    $6800 


FOR     SALE 

TIMBERS,  wallboards,  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
iiodcs  of   "hard  to   get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  V/RECKING  CO. 

2900  Third   Street.   VAlencia   4977 


(A) 

(B) 

(C» 

(D) 

(E) 

$.40 

$2.15 

$1.00 

$105 

$.90 

2.00 

2.75 

1.50 

2.50 

2.00 

2.00 

2.5.) 

2.50 

3.00 

2.00 

59.00 

50.00 

54.00 

59.00 

61.30 

4.00 

2.00 

3.00 

3.00 

3.00 

1.50 

2.00 

2.75 

2.60 

2.60 

25  00 

51.50 

45.00 

40.00 

36.00 

25.00 

10.00 

20.00 

15.00 

15.00 

3.10 

2.00 

3.00 

2.50 

2.5C 

1.25 

3.00 

1.00 

100 

2.00 

3.80 

4.00 

6.00 

6.00 

5.00 

.05 

.046 

.06 

.06 

.066 

.027 

.03 

.03 

.03 

.02 

6.45 

6.50 

5.25 

600 

600 

.28 

.40 

.25 

35 

.40 

3.50 

3.00 

3.00 

1.50 

5.00 

2240.00 

3000.00 

2000.00 

4868.00 

2500.00 

3000.00 

2000.00 

1600.00 

1500.00 

6800.00 

(10)  290    l.f.    6-ln.    perforated    metal 
pipe ; 

(11)  10  c.y.  filter  material; 

(12)  916,000    lbs.    furnish     bar    relnf. 
steel; 

(13)  916,000   lbs.    place   do; 

(14)  666  If.  steel  railing; 

(16)  11,200  lbs.  misc.  Iron  and  steel; 
(16)  230  l.f.  temp,   guard   railing; 

(15)  11,200  lbs.   misc.   iron  and  steel; 

(16)  230  If.  temp,  guard  railing; 

(17)  lighting  equipment; 

(18)  misc.  items  of  work. 
Total   bids   Dec.    11    were: 

(A)  Haddock     Co.,     $317,090.20    . 

(B)  E.   B.  Bishop,  Orland,  $328,25»  .V). 

(C)  Byerts     A    Dunn,     Los     Angeles. 
$341,062.75. 

(D)  Guy     F.      Atkinson     Co.,     Long 
Beach.     $347,346. 

(E)  Contracting    Engineers    Co.,    Los 
Angeles,     $349,062.75. 

(F)  Carlo  BongiovannI,  Los  Angeles, 
$353,773.90. 

(O)  Winston  Bros.  Co..  Los  Angeles, 

$369,339. 
(H)  Vtnnell  Co.,  Alhambra 
76. 
Unit   bids  were: 

(F»  (O) 

$1.35  $1.00 

2.25  2.50 

2.75  3.')0 

60.00  60.00 

3.00  3.00 

2.58  3.00 

35.00  45.00 

30.00  22.00 

3.50  3.50 

3.00  1.00 

5.00  4.00 

.07  .06 

01  .035 

5.35  &00 

.SO  .35 

2.80  2.50 

1500.00  3500.00 

4507.00  2000.00 


$383,757- 


(H) 

$.60 

1.60 

2.R0 

75.5») 

3.15 

1.75 

32.00 

32.00 

2.50 

1.10 

6.00 

.03 

.03 

6.75 

.40 

1.80 

3100.00 

2450.00 


Recorded  •  Accepted 

Dec.  11,  1946— Lot  8,  Lopez  Tract 
Durbin  and  Edna  H  Sayers  to 
Stolte,  Inc Dec.  10,  1946 

Dec.  11,  1946— Lot  9,  Lgpez  Tract. 
Durbin  and  Edna  H  Sayers  to 
Stolte,  Inc -...Dec.  10,  1946 

Dec.  11,  1946— Lot  10,  Lopez  Tract. 
Durbin  and  Edna  H  Sayers  to 
Stolte,  Inc Dec.  10,  1946 

Dec.  11,  1946— Southerly  40  ft  Lots 
28,  29  and  30,  Block  4,  Map  6, 
Del  Monte  Heights.  George  M 
Holland  to  whom  It  may  concern 

Dec.    10,    1946 

Dec.  9,   1946— Lots  13  and  16,   Block 
14.    Del   Monte    Grove.   George    R 
and  Pauline  V  Bums  to  R  Silva 
Dec.   2,    1946 

Dec.  9,  194ft— Lot  6,  Block  6,  West- 


U.S.  Pat.  il71)t9 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GRfEN  HOUSES 

For  •«timat**,  or  »nRin««Hng  dasigiu, 
covariag  a  compUta  inaiallation,  includ- 
ing (haal  malal   rc<|uiraii>«nU    .    .   . 


CALL 


EXIROOK  lltS 


B»rliiatva    Diatrjbulor*    (or 
Northam    California 

McKune  Metal  Products  Co. 

26A  Tvbamo  St.,  San  Francisco.  3 


O'NEILL  LUMBER   GO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 


1995  Brsiu  Ayt. 
San  Fraaciaco,  CaUf. 
|>Ao»e.GArliald9110 


.   .  ,  YARDS    AT  .   .  . 
755   County   Road 
San  Carloa,   Calif. 

Phone.    San  Cvloi  204 1 -M 


507   Bonanza    Road 

Laa  Vagaa,   Navada 

Phone:   Laa  Vagaa    1 144 


'For  a  Square  Deal  Call  O'Neill" 


BAXCO 

PRESSURE   TREATED    LUMBER     POLES     PILING 


S  S.  A  M  BAXTER  u.i- 
loadmgCZCSaltTreoted 
Lumber  and  Creosoted 
Piling  of  Job  Site  for  ex- 
lOn  Ninth  Ave.  Pier 
^--t  of  Oakland 


Associated  Wood  Products  Co. 


'^H.  Wood  We  *1'mAi" 

TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STMET  BERKELEY  2.  CALIF. 


J.H.BcLxters 


MONJf,OW|kr     SIWflT        SAN    fRANCISCO    4,    CALIFORNIA 
AwnnfS       lONniifACM      a  ;  AMIOA  ■  CAtIf  ORNIA.  U.  S.  A 
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ion.  Hayward.    Jofleph  M  KoMilf  1 

to  Johnson   k.  Clemana 

....„ December    17.    1»4« 

D€«"i7.  i»4«— LOT  38.  Tract  566, 
Hayward.  James  R  and  Char- 
lotte Conrad  to  Johnson  &  Cle- 
mana       December    17,    1M6 

Dec  17.  1946-PTN  LOTS  6  to  IS 
Inc  and  17  to  201ncl,  Blk  34,  Bev- 

*  er)y  Terrace,  Oaklaxid.    Ralph  H 

Harris  to  Harry  K  J*'"**"  •-     , "  . 
.    December    16,    1M6 

D€^    iV    iiM6-2«26    BARRETT    ST, 
Oakland.    Bettie  and  Fred  Q  Ray^^ 
to  Millard  A  Golle  I>ec  11.  1JK« 

Dec  17   1916—3966  EDGEMOOR  PU 
Oaklad.     Helen    and    J    Joyce    to 
whom  it  may  concern...       •  -     ;-•  , 
December    10,    1946 

Dec  17.  1946^1354  LJNCOLN  Street 
Berkeley.     Richard    O    Shoemake 
to  whom  it  may  concern.-..........-- 

December    11,    1946 

Lee  17.  iiwe-LOTS  36  A  37  Blk  76. 
Brooklyn.      Oakland.      Hf«e>     }^^ 
Rowe  to  J  E  Sprague      Dec  ».  ip*6 

Dec  17,   1946-PTN   LOT  7   Blk  K. 


Classified  Advertising 


Are  you  Interested  in  well-trained, 

Suallfled  men?  SUPERINTEND 
INTS,  ARCHITECTS,  ENOINEKRS. 
DRAFTSMEN,  SURVEYORS,  ESTI- 
MATORS. SALES  ENGINEERS. 
CONSTRUCTION  ACCOUNTANTS 
TIMEKEEPERS. 

For  further  Information  call 
HENRY    C.    HELBIO.   OArfield    1611 
Technical  Posttlone  Agency 

6o6Kkfe:EPiN6  SErtVICE 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
bright  4462.  (12/12-13-16-17-18/46) 


EXPERT  DRAFTING  SERVICBB. 
FRB:e  lance.  Phone  ORayetone 
4248.  (t<) 

POSITION  WANTED 

architect,  engineer,  Drafte- 
man  would  like  permsment  connec- 
tion or  take  charge  of  constru/ctlon 
on  the  Job.  Reply  Box  1213.  c/o  Daily 
Pacific  Builder. 

12/13-16-17-18-19-20-23-24-26-27/46 


FOR  RENT 


Subdiv  of  Pinehaven,  Oakland. 
Herbert  L  Poole  to  Emery  P 
Todd. December    12,    1946 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 

Dec  16,  1946—3315-5317  GROVE  St, 
Oakland.  B  H  Wood  vs  George 
W  and  Blanche  B  Amos  and  L 
Amos     44.562.77 


Release  of  Liens 

SAN    FRANCISCO   COUNTY 

Recorded                                         Amount 
Dec     6,     1946—1567    48th     AVENUE 
(Iceland).    Osborne  Engrg  Co  to 
whom  it  may  concern 

Phimbi.g  P.n»U 


OAKLAND 


6  to  8  cu.  yd.  DUMP  TRUCK;  60 
CATERPILLAR  TRACTOR  with 
DOZER  Phone  JUnlper  7-0822.         tf 

^-YD.  CAT.  LOADERS  with  or 
without  operator.  S!mall  excavations 
contracted.    Phone  Lakehurst  3-2524. 


LUMBER  HANDLING  EQXHP- 
MEirr :  CARRIERS.  STACKERS 
TRUCKS.  Pacific  Carriere.  Oakland. 
KE   4-1661. 


DBWALT  SAW,  also  COMPRES- 
SOR with  operator.  For  Information 
call  BAyvlew  3170. tf 

WtA.NgPl'S,  J21  per  month;  LJtiV- 
ELS,  $14  per  month;  PLANE  TA- 
BLE, 114  per  month.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  BAy- 
view  7804.  (tf) 

FOR  SALE 

Two  each  circulating  gas  heaters, 
celling  type,  60,000  BTU,  each  com- 
plete with  thermostat.  Make:  Pacific 
Gas  &.  Heater  Co.  ESxcellent  condi- 
tion.   Price  $175  each. 

1  each  Fraxler  Johnson  Air-Condi- 
tioning  furnace,  600,000  BTU,  with 
thermostat  and  duct  Excellent  con- 
dition.   Price  $1000. 

Phone    Salinas    6850    or    write    Box 
862,  Salinas,  Calif. 
(12/17-18-19-20-23/46) 

Corrugated  ALUMINUM  SHEETS, 
19  gauge.  .036-ln. — 46x96-inch.  Alum- 
inum Products  Co..  8246  16th  Street. 
Phone  UNderhill  2166  or  SUtter  6700. 
'  AVAILATBLB^  FOR  fiaiKblATK 
DELIVERY  a  limited  quantity  ol 
6  -  gauge  corrugated  ALUMINUM 
"HEETS,  standard  dimension.  Phon» 

Mr    Crandall.   SUtter  8266. (tT 

105  cu.  ft.  LeRoy  Compressor,  mtd. 
on  2  wheels.  Phone  AShberry  161& 
R.  W.  Reade  Co. 

12/13-16-17-18-19/46 

INPTTSTRIAL  LANP  and  BU1L1>- 
INOS,  materials  available:  Wood 
frame  with  corrugated'  iron  cov- 
ers. 8ize  designed  to  meet  your 
needs.  Contact  W.  H.  LIVINGSTON. 
2009  Shattuck  .\ve.,  Berkeley.  Phone 
days  THomwall  5911,  evenings  ASh- 
berry 3226. 

(12/18-19-20/46) 


VEHP  Confused 

(Continued  from  Page  1) 

in  the  confident  prediction  of  (cov- 
emmcnt  and  industry  men  alike 
that  a  40  per  cent  increase  in  the 
volume  of  industrial,  commercial 
and  institutional  buildin^r  would 
be  permitted  soon.  Probably  by 
January  1. 

The  National  Association  of  Real 
Estate  Boards  favored  the  iww 
policy  and  commented: 

"Specifically,  90  per  cent  of  our 
boards  reported  to  national  head- 
quarters that  rent  controls  limited 
investment  of  private  capital.  The 
very  fear  of  perpetuation  of  rent 
control  was  itself  a  major  factor. 
"Lack  of  material  for  home 
building  is  still  practically  univer- 
sal. Ninety-nine  percent  of  the  re- 
porting cities  cited  lack  of  mate- 
rials as  delaying  or  hampering  res- 
idential construction. 

"It's  absolutely  ridiculous  to  ex- 
pect the  builder  of  a  home  to  pay 
unlimited  prices  for  the  materials 
that  go  into  its  construction,  and 
have  the  sales  price  of  that  home 
controlled  by  government  regula- 
tion.- 

The  survey  was  made  Dec.  10. 
In  San  Francisco,  Milton  W.  Mor- 
ris, executive  secretary  of  the  As- 
sociated Home  Builders  organiza- 
tion, called  for  teamwork  by  man- 
agement and  labor  to  cut  building 
time  from  the  seven  and  a  half 
months  required  under  the  Wyatt 
program  to  the  normal  period  of 
two  and  a  half  months.  Some  un- 
ion regulations  stipulating  the 
amount  of  work  a  laborer  can  do 
in  one  day  probably  would  have 
to  go,  he  saia. 

The  Home  Builders'  Associa- 
tion, the  Associated  General  Con- 
tractors, and  other  industry  groups 

have  been  vigorously  upholding  a  ..^---"  ,'  i  a*,  ti»-  *.  tr.n*. 
belief  that  increased  efficiency  Will !  ?;^»;«7^;;^!^"'  ^""  "»«  *  ^*"*' 
usher  in  a  period  of  prosperity  for      ^^^3^^  ^^^  ^ante ;  owner,  Krokman 

&    Hannah;    dealer.    Atlas    Htg    and 
Vent   Co;    floor. 

5655  Adeline:  owner,  W  J  Hoover; 
dealer,   Atlas  Htg  &  V«nt  Co;   floor. 
Stanford    A    Doyle;    owner.    Chris- 
Hanson    8c    Lyon;    dealer.    Atlas    Htg 
&  Vent  Co;  central. 


7114  Greenley  Ave;  owner,  G  O 
Vest;  plumber,  W  MacMillan ;  5  pi 
fix;    3   gas  op;    15  water  con. 

7108  Qreenlley  Ave ;  owner.  G  O 
Vest;  plumber.  W  MacMillan;  6  pi 
fix ;    3   gas  op ;    15  water  con. 

1608  San   Pablo  Ave;   owner.   ; 

plumber,  H  Bucknun ;  2  pi  fix. 

1428  Center  St,  owner,  Delmar 
Cleaners;  plumber,  L  M  Burr;  2  gaa 
openings. 

4270  Broadway;  owner,  Chip  Steak 
Co;  plumber.  J  Tancredy;  6  pi  fix; 
2  •w-aler  con. 

2971  Eaatlawn;  owner,  Qulntell; 
plumber,  Fred  Smith;  1  pi  fix;  1 
water  con. 

X5th  Ave  120  E  Victor;  owner.  Dale 
Risdon ;  plumber,  H  Sheridan ;  8  pi 
fix ;   4  gas  op ;  20  water  con. 

1032  Union  St;  owner,  American 
Constr  Co ;,  plumber  H  Sogn ;  3  pi 
fix;  6  water  con. 

Ford  and  Derby ,  owner.  Atlas  Im- 
perial Diesel;  plumber,  H  Lass;  4 
gas    op. 

3347  E  14th  St;  owner,  ;  plumb- 
er, H  Lass;   2  pi   fix;  3  water  con. 

342  Stanley;  owner  Calder;  plumb- 
er, Motrin ; '5  pi  fix;  3  gas  op;  12 
water   con. 

1079  Claredon  Crescent;  owner,  C 
Stebbins;  plumber,  J  Tancredy;  3  pi 
fix ;   3  water  con. 


Furnace  Permits 


OAKLAND 

911  Larkspur  Road;  owner.  Gen- 
eral Constr  Co;  dealer.  Atlas  Htg  & 
Vent   Co;    central    furnace. 

431  30th  St;  owner,  O'Connor  Const 
Co;  dealer,  Atlas  Htg  A.  Vent  Co; 
central  furnace. 

1326  Greenley  Dr;  owner,  Cham- 
pion :    dealer,   HoUsjid   Co ;    floor, 

3356  Morcom;  owner,  Griffith; 
dealer,    Holland    Co;    floor. 

575  Fairmont;  owner,  Earhart; 
dealer,  Holland   Co:   floor  furnace. 

722  31st  St;  owner,  Ready;  dealer. 
Aarvaks   Htg   App   Co;    central. 

6238    Majestic    Ave;     owner.    C    R 


WANTED 


USED  RAILROAD  TIBS.  RED- 
WOOD OR  TREATED.  Any  amount 
Gresham  Construction  Co..  844  8. 
Francis  St..  Sunnyvale.  Phone  2571 
or  2702.  12/17-18-19/46 


Experienced 

Manufocturer's  Agent 

ond  Wholesoler'i 

Representotive 

has  openings  for  a  few  addi- 
tional lines  of  building  materials 
and  fixtures  serving  the  follow- 
ing counties  .  .  . 

Stmta  Cruz 
Santa  Clara 
San  Benito 
Monterey 

Please  address  replies  to: 
Box  1216 
c/o  Daily  Pacific  Builder 
465  10th  Street,  San  Francisco 


both  builders  and  laborers. 

Lloyd  Simpson,  manager  of  Buri- 
Buri  Homes,  which  now  is  com- 
pleting two  homes  a  day  in  a  1200- 
hou.se  Peninsula  community  de- 
velopment, said  the  firm  will  con- 
tinue operations  as  planned,  "but 
if  prices  go  any  higher,  the  G.I.'s 
won't  be  Jible  to  absorf)  them.  We'll 
have  to  sell  to  civilians." 

A  n  o  th  e  r  Peninsula  contractor 
commented:  "I  wanted  restrictions 
removed,  but  I  didn't  want  this  to 
happen."  He  saia  the  $10,000  lim- 
it aready  was  too  high,  explaining 
that  most  veterans  who  bought 
homes  from  him  at  $9,500  had  to 
turn  them  back  because  they  could 
not  qualify  as  financial  risks. 

However,  in  veteran  groups, 
sales  resistance  is  evident.  One 
veteran  exclaimed:  "Buy  in  these 
times!  It's  unthinkable.  My  fam- 
ily built  a  $20,000  house  in  the  in- 
flationary period  following  the  last 
war —  and  they  are  still  paying  for 
it.  I'll  save  my  money  until  it  is 
worth  something." 

Alameda  County  Associated 
Home  Builders  nraised  the  revi- 
sions optimistically,  and  said  the 
President's  action  should  "clear  the 
road  for  faster  building  of  veter- 
ans' homes." 

President   Philip   F.   Heraty  de- 

"The  Home  Builders  of  the  na- 
tion are  determined  to  build  homei. 
for  veterans  as  rapidly  as  mate- 
rials are  supplied,  and  will  do  their 
part  in  holding  the  price  line  inso- 
far as  the  cost  of  labor  and  mate- 
rials will  permit.  Elimination  of 
the  federal  direction  of  every  small 
detail  will  be  of  enormous  assist- 
ance." 

Referring  to  the  American  Le- 
gion'a  recommendation  for  elim- 
ination of  the  housing  expediter's 
office  and  wiping  out  of  controls, 
the  builder  said  that  many  vet- 
erans groups  concurred  with  the 
industry  in  believing  that  the  pri- 
mary need  is  large  volume  produc- 
tion of  materials  and  of  finished 
houses. 


Electrical  Permits 


SAN    FRANCISCO 


177  339  Colllngwood  St;  owner, 
and  contractor  James  P  Horan ;  in- 
stall   meter    socket. 

178  1249  »4  McAllister;  owner. 
Store;  contractor.  Malm  A  Welter;  1 
plug    . 

179  175  Bayshore;  owner.  Bayshore 
Lumber  Co;  contractor.  Malm  St 
Welter;  2  plugs. 

180-182  various  locations;  owner, 
Halseth;  contractor,  Malm  &.  Welter; 
16  outlets;  14  switches;  13  plugs; 
service. 

183  1100  McAllister;  owner.  Stone; 
contractor,  Pac  Elec  Const  Co;  ser- 
vice;   motors. 

184  SW  cor  44th  Ave  &  Ulloa;  own- 
er, Superior  Bldg  Co ;  contractor, 
Adams  Elec  Co;   temporary  saw. 

185  2110  36th  Avenue;  owner,  Ed 
Heuek;  contractor,  Enterprise  Elec 
Wks ;    service ;    range. 

186  39th  Ave;  W  side  of  Taraval ; 
owner.  Cal  Sand  Bunkers;  contrac- 
tor, Enterprise  Elec  Works;  repair 
wiring. 

187-188  varlou8  locations  and  own- 
ers; contractor,  Enterprise  Elec  Co; 
motors. 

189  529  Commercial ;  owner.  Broth- 
ers I>rlnting  Co;  contractor,  O'Keeffe 
"The  Fan  Man";  service;  motors. 

190  996  A  Mission;  owner,  Leo 
Mayer;  contractor,  O'Keeffe  "The 
Fan  Man"  2  plugs;  service;  motors; 
tran.sforroers. 

191-192  various  locations  and  own- 
ers; contractor,  O'Keeffe,  "The  Fan 
Man". 

193-197  various  locations  aind  own- 
ers; contractor,  Ray  Oil  Burner  Co; 
motors. 

198-199  various  locations;  owner. 
United;  contractor,  Richmond  Elec 
Co;   temporary  caw. 

200-205     various    locations;    owner. 


Pacific  Coast  Const  Co;  contractor, 
Strom  and  Smith;  19  outlets;  18 
switches;  26  plugs. 

206  2223  26th   Ave;    owner,    

contractor,  Strom  k  Smith;  1  out- 
let;   2  switches. 

207  824  Ashbury;  owner,  Cooke; 
contractor,  Empire  Electric  Co;  2 
outlets;  2  switches;  6  plugs;  service. 

208  NW  cor  44th  Ave ;  ft  Pt  Lobos ; 
owner,  Ruegg  Co;  contractor,  Mac- 
Cabe   Elec  Co;   temporary  saw. 

209-213  various  locations  and  own- 
ers;   contractor,    MacCabe    Elec    Co; 

4  signs. 

214  1612   48th    Ave;    owner,   , 

contractor,  L  J  Falvey;  new  service. 

215  689  Minna  St:  owner,  PUuak; 
contractor,  Weber- Con  roy ;  3  out- 
lets ;    2    switches. 

216  314  SOth  Ave;  owner.  Dean; 
contractor.  Weber-Conroy ;  5  outlets; 

5  s\v1tche8;    16   plugs. 

217  1419  32nd  Ave;  owner,  Boyd 
Lindsay;  contractro.  Arc  Elec  Co;  10 
outlets;   IC  switches;  10  plugs;  serv. 

218  Sliver  Ave  S  70  W  Amhurst; 
owner,  B  Lindsay;  contractor.  Arc 
Elec  Co;  temp  saw. 

219  Scottish    Rite    Audit;    owner, 
contractor.    C    J    Holxmueller; 

220  .^31  Mission;  owner.  Woods; 
contractor.  Frank  J  Kllmm  Co;  10 
outlets. 

221  1058  McAllister  St;  owner,  Pa- 
cific Hydraulic  Co;  contractor,  Co- 
lumbia Elec  Co;  S  outlets;  4  plugs; 
2  switches ;   motors. 

222  198  Potrero  Ave;  owner,  Ken- 

nas    Restaurant;    contractor.    ; 

pin  ball  plug. 

223  725  eOary  St;  owner.  LaVeme 
contractor,  Bylngton  Elec  Co;  sign 
feeder. 

224  1667  Height  St;  owner,  Gol- 
ger;  contractor,  Bylngton  Elec;  new 
service;    survey. 

225  79  Harrigton;  owner  and  con- 
tractor, M  M  Costa;  1  outlet;  1  plug 

1  switch. 

226  829  Grant  Ave;  owner ; 

contractor,  Chan  Elec  Co;  20  outlets 
14  switches;  S  plugs;   service;  signs. 

227-9  Various  locations  and  own- 
ers; contractor,  Mohrdlck  Elec  Co; 
alterations. 

230-231  Various;  owner.  Pacific 
Coast  Constr  Co;  contractor.  B  J 
Dohertv;  temp  saw. 

232-238  Various  locations;  OMrTier, 
Marvel  Homes;  contractor.  B  J  Do- 
herty;  10  outlets;  11  switches;  13 
plugs ;  service. 

239  2414  San  Bruno  Ave;  owner, 
Scatena;  contractor.  Arc  Elec  Co; 
temp  saw. 

240-1  Various  locations  and  own- 
ers; contractor,  QRS  Neon  Co;  signs. 

242-4  Various  locations  and  own- 
ers; contractor,  Brumfleld  Elec  Co; 
signs. 

246  2086  Sutter  St;  owner.  Doctor 
Goosby;  contractor.  Crown  Elec  Co; 

2  plugs  " 

246  2839  rear  Fierce  St;  owner,  L 
Batlund;  contractor,  Crown  Electric 
Co;  40  outlets;  35  switches;  49  plugs. 

247  2085  Sutter  St;  owner.  Golden 
State  Life  Ins  Co;  contractor.  Crown 
Elec  Co;  2  plugs. 

248  1201  Thomas;  owner,  C  T 
Braun  Co;  contractor,  ;  rectify 

fire  damage.  »   „,      ..    ,-^x. 

249  Judah  St  S  112  W  of  16th 
Avenue;  owner,  Mauck;  contractor, 
Richmond  Elec  Co:   temp  saw. 

250  800  Tennessee;  owner  ,Schen- 
ley  Distillers;  cf'ntractor.  Lynch  Elec 
Co;    remodeling  bottling  plant 

261  3865  Geary;  owner,  L  M  Sche- 
mer; contractor,  ;  2  outlets;   1 

Dwltch;  2  plugs;  alterations. 

262  2262  Chestnut  St ;  owner.  Vlnce 
contractor.  Retter   Elec   Co;    alter. 


POSITIONS  OPEN 

S-412— CIVIL  ENGRS.  for  plane 
and  specifications  of  sanitary  collec- 
tion and  disposal  systems.  |360-|570 
month.  Bay  Area. 

W-8201-S  (K-665)— DIVISION  SU- 
PERINTENDENT. 86-46.  grad.  engr. 
with  exper.  in  water  co.  operation* 
and  practices,  for  administrative  po- 
sition, 1500  month.  South.  California. 

ENGINEERING  SOCIETIIS 

PERSONNEL  SERVICE.  INC. 

{Aqeecyl 

Ntwton  D.  Cook.  fAqr. 
57  FOST  ST.  S.  P.  4 

•AHIeld  9241 


Lockwood;    contractor,     Manning    * 
Whltaker;  furnace. 

42387  9301  E  14th  St;  owner,  Elm- 
hurst  Hardware;  contractor,  Man- 
ning &  Whltaker;  furnace. 

42388  2915  Carlson;  owner.  Peter- 
son; contractor,  Manning  A  Whlt- 
aker; furnace. 

42380     3026  Maple  St ;   owner.  Orr;  ' 
contractor,     Manning     &     Whltaker; 
furnace. 

42390  5611  Dover  St;  owner.  Peter 
C«impl;  contractor,  Manning  &  Whlt- 
aker; furnace. 

42391  4218  Coolldge  Ave;  owner, 
Wlsheropp;  contractor.  Manning  A 
Whltaker;  furnace. 

42392  1101  75th  Ave;  owner,  Dun- 
can; contractor,  Manning  &  Whlt- 
aker;   furnace. 

42393  1433  55th  Ave;  owner,  Ferr- 
blr;  contractor  Manning  &  Whltaker; 
furnace. 

42394  3309  Kempton  Ave;  owner, 
Shlndler;  contractor,  Manning  ft 
Whltaker;  furnace. 

42395  3614  E  16th  St;  owner,  Tra- 
noglinl ;  contractor,  Manning  St  Whlt- 
aker; furnace. 

42396  5125    Fairfax    Ave;    owner, 
Paul    Warmers;    contractor.    Man- 
ning &  Whltaker;  furnace. 

42397  38  Trafalgar  Place;  owner, 
A  Wieben;  contractor.  Manning  St 
Whltaker;  furnace. 

42398  SW  side  10th  St;  owner, 
Doe ;  contractor,  Pacific  Elec  St  Mech 
Co ;  4  outlets ;  2  switches. 

42399  4821  Tidewater;  owner.  Pa- 
cific Pipe  &  Tank  Co;  contractor, 
Scott-Buttner    Electric;    transformer. 

42400  362  8th  St;  owner,  CAM 
Tire  Shop;  contractor,  Dimond  Elec- 
tric ;  service ;  motors. 

42401  466  6l8t  St;  owner,  Mac- 
chinelli ;  contractor  T  Bushman  Elec- 
tric; range. 

42402  9721  E  14th  St ;  owner.  Sharp 
&  Boylkln;  contractor,  Broadmoor 
Electric;  2  plugs;  2  motors. 

42403  1376A  81st  Ave;  owner,  Nlch- 
ola;  contractor,  Broadmoor  Bleclric; 
outlets  ;  switches ;  plugs. 

42404  Comer  3rd  Ave  and  E  8th 
St;  owner,  Andronlca;  contractor, 
Broadmoor  Electric;  service. 


OAKLAND 


42386  1916  Oakcrest;  owner.  Far- 
ringer;  contractor.  Manning  &  Whlt- 
aker; furnace. 

42386    8934  Lawlor;  owner.  Doty  & 


PAINTING 
DECORATING 

INTERIOR-EXTERIOR 
Soundproofing  -  Paper  Hanging 

Free  Estimating 
All  Work  Guaranteed 

• 

JERRY  J.  STONE 

2411   Inqalls  St..  San  Fronelsce 
Mf  6822 


L 


Boilers . . .  High  Pressure  &  Heating 

NEW     AND     REBUILT 
All  Sift  and  Types  of  Sf—I  Tonks 

OCEAN   SHORE   IRON   WORKS 

550  Eighth  Street  Phone  UNderhill  4310  Son  Francisco 


BUILDERS  BROKERAGE  COMPANY 

1430  Alice  Street 
OAKLAND  12.  CALIF.  TWInoaki9227 

"We  Procure  and  Expedite  Builders 
Material  and  Equipment" 

Let  us  get  the  "Hard  to  Get"  items  for  you. 


SPECIAL  OFFERING 

For  fmmedlofe  SWpmenf  Out  of  Worehouse  Stock 
CORRUGATED  ALUMINUM 

ROOFING  &  SIDING 

2V2"  Pitch,  7/16"  Depth,  .027"  Thickness 

26"  Widths  X  72",  96",  120",  144"   > 

Also  5Y  Crimp  in  Some  Thickness, 
Widths  and  Lengths 

Rich  Steel  Company 

701  Gibbons  Street  Los  Angeles  54.  Calif. 

CApitol  4161        P.  O.  Box  3397.  Terminal  Annex 
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PLANS  and 
Speculations 


The   proposed    navy's   postgrad 
uate    school    for    omcers    at    Del 


California  Gets  Big 
Slice  Of  $60  Million 
Army  Building  Slateril 


I 


VETERANS  ARE  PEOPLE 

XTesptte    lire    anniiBnccr   waii   vt 


Monte  has  been  envisioned  as  be- 
comingr  a  mecca  for  scientific  stu- 
dents. Total  construction  expendi- 
ture is  rumored  to  approximate 
|27  million. 

oOo 
The  Sacramento  city  council  re- 
cently   proposed    joint    city-county 
action    to    solve   the    metropolitan 
area's  serious  sewa^re  problem. 
oOo 
State    civil    service    exams    are 
scheduled   soon   for   the  following: 
positions:    senior    hydraulic    engri- 
neer  ($425  thru  $505);  consultinir 
geologrist   and    petroleum  engineer 
($35  to  $40  per  day);   and   land- 
scape architect  ($425  thru  $505). 
oOo 
LawTence  Murphy — sawmill  op- 
erator   at    Neola.    Utah,    has    an- 
nounced plans  to  set  up  and  oper- 
ate the  same   sawmill   along  Mof- 
Jat  Creek,  near  Etna  (Siskiyou  Co.) 
oOo 
Lassen     supervisors    approved 
land   purchase  for  a   ri^ht-of-way 
for  the  Feather  Lake  highway.  It 
is  located  along  nine  miles  of  the 
road   from   highway   36   to   West- 
wood  Junction. 

oOo 
Mendocino  supervisors  have  re- 
appointed A.  R.  O'Brien  to  serve 
on  the  board  of  directors  of  the 
Golden  Gate  Bridge  and  Highway 
district. 

oOo 
Sun  Luis  Obispo  officials  have 
made  a  survey  oi  crossings  of  S. 
P.  Co.  railroad  tracks  and  the  ter- 
ritory surrounding,  as  a  prelim- 
inary step  in  providing  more  and 
Fafer   crossings. 

oOo 
Establishment  of  air  strips 
throughout  Yuba  county  is  being 
studied  by  county  officials  and  lo/-- 
cal  chambers  of  commerce.  Mary/*- 
ville  airport  representatives  have 
been  informed  that  several  uir- 
lines  contemplate  routing  through 
Marysville. 


I      iTesptte    ine   angutsnecr   waii   vt 
WASHINGTON    —    About    700    left-wing  New,  Dealers  who  are  now 

family-type  units  for   officers    ami ' '^ '—     '   ~   "''-"-  '"»•-'.*—«' 

enlisted    men    and    their    fa>Ailies 


will  be  built  in  California,  a«  part 
of  the  army's  continental  co«rtruc- 
tion  program  estimated  to  cost 
$60,069,752. 

Largest  housing  development 
for  the  state  will  be  at  Pord  Ord. 
where  190  existing  strujctures  will 
be  converted  for  occupjAncy.  Other 
militai-y  areas  which  have  large 
programs  scheduled  ajre  Fairfield- 
Suisun  Field  (67),  the  Presidio  of 
San  Francisco,  (11  on  versions,  80 
temporary  housing  units),  Muroo 
(S6  conversions,  lOT;  temporaries), 
Castle  Field  (48  conversioris,  95 
temporaries),  Cam>p  Stoneman,  (64 
conversions). 

Others  which  Viave  a  relatively 
small  program  j<lanned  are  Sacra- 
mento Signal  Oepot,  Two  Rock, 
Stockton  Depo't  (46  conversions), 
Mira  Loma,  Letterman  General 
Hospital,  M».rch  Field,  Mather 
Field,  Sacran^ento  Army  Air  Field. 
The  army  has  approved  build- 
ing of  a  suj/ersonic  wind  tunnel  at 
California  institute  of  Technology, 
estimated  to  cost  $2,384,000;  and 
shop  and  test  facilities,  at  $650,- 
000. 

Other  stUocations  will  be: 
$126,01)0   for    an   electric    power 
station     at    Muroc;    and    $125,000 
for    reconstruction    of    the    water 
supply  system  there; 

$221,000  for  dust  and  erosion 
cont)  -ol  at  Fairfield-Saisun  Field. 

$1.00,000  for  a  water  supply  sys- 
tem at  Sacramento  Army  Air 
Fif/ld. 

MERGE  WITH  USES 

The  placement  services  of  the 
'  United  States  Employment  Ser- 
vice for  scientific  and  profession- 
al personnel  have  been  augmented 
by  merger  of  the  placement  ser- 
vice of  the  National  Roster  of 
Scientific  and  Professional  Per- 
sonnel vsith  the  USES  National 
Clearing  House.  


Dreaming  of  a  White  Christmas, 
the  Administration  is  contributing 
its  vast  tracing-paper  empire  of 
Bungled  Housing  to  the  scrap-pa- 
per drive. 

it    ir    if 
By  the  same  act  the  Administra- 
tion  is    making   a    contribution   to 
sanity. 

if  iz  it 
There  has  been  much  tub-thump- 
ing regarding  "Veterans"  housing. 
We,  as  a  people,  need  housing  but 
the  "Veteran"  banner  has  been 
singled  out  becai'.se  it  makes  good 
political  flag-waving. 
if    if    ir 

Veterans  need  housing.  Certain- 
ly they  do.  Veterans  should  also 
wash  behind  their  ears  and  brush 
their  teeth  twice  a  d^y.  So  do,  and 
should,  all  of  us! 

if    if    if 

The  Administration  is  on  the 
verge  of  accidentally  discovering  a 
great  truth  in  three  words: 

if    if    if 

VETERANS  ARE  PEO- 
PLE! No  one  is  more  anx- 
ious that  this  truth  be  un- 
derstood than  the  Veteran 
himself. 


For  $15  Billion  Year  Contractors  Most 
Trim  Costs,  Improve  Methods— Haynes 

WASHINGTON.— The  conrtruction  division  of  the  Departwent  oj 
Comm^ce   pr^Ht'  today   that   tot«l   value   of   new    construction  of 
•tt  tvAoa  durlttc   1946  would   exceed  ♦lO   bllilon.       ,      .    ..       jt..i«i.n« 
•**  'i^eiSSf  ^t   by    John   L.    Hayne...  chief   oJ__the^«TWjJ^ 


pointt,^o*:t"trt  i'Xfry^.s'Tt  Si^?'.;^^  of  at  least  $1»  UHU.. 

'"'  iri  expected  a  Urge  part  of  the  war-time  b«cklo<;  of  de««»»d 

will    carry    over    into    1947    even* 
though   the  1946  construction   fig- 


ure will  more  than  double  the 
800  billion  total  of  1945. 

The  statement  from  Haynes   of- 
fice carried  this  analysis: 

If  this  backlog  is  to  be  substan- 
tially reduced  in  1947.  he  said,  the 
$14  billion  goal  will  be  broken 
down  about  as  follows:  40  per  cent 
for  residential  building,  which 
means  about  1,100,000  housing 
units  including  many  multi  -  unit 
dwellings;  30-35  per  cent  private 
pon-residential  building  to  provide 
additional  space  and  facilities  for 
expanding  business;  and  the  re- 
maining 25  to  30  per  cent  for  pub- 
lic works— highways,  public  build- 
ings, schools,  hospitals  and  rec- 
reational facilities 
Prices  Bui 


Industry  Jnbflant, 
Officials  Dabioos 

WASHINGTON— Private  indus- 
try was  jubilant  today  and  gov- 
ernment housing  officials  dubious 
as  the  Administration  moved  along 
with  its  decontrol  program. 

Following  Saturday  night's 
White  House  announcement  relax- 
ing the  riffid  requirements  on 
housing — ana  promising  an  early 
easing  of  the  limitation  order  on 
non  -  residential  projects  —  home 
builders  and  other  construction  In- 
dustry   representatives    hailed   the 


rncwB  Du^ge  Amount  idustry    repreieniauvwj    luuicu    wiw 

This    1947    goal   cannot   be    met   action  as  an  important  step  in  the 
iless  building  materials  are  pro     direction  of  providing  more  dwell- 
ded  at  a  rate  equivalent  to  the  u         ^^^  ^  house-hungry  nation, 
peak   production   periods   of   194«.       T.j^.g  ^  ,tep  |n  the  right  direc- 
Haynes    said.     Peak    prodwmon  Lj^^ ..    g^j<j    frrank    W.    Cortright, 
cannot  be  maintamed  during  1947    executive  vice-president  of  the  Na- 
unless  costly  labor  stoppages  are   Clonal  Association  of  Home  Build- 
avoided    in    the    major    industries    ^.^     "Now,  all  remaining  control* 
such  as  iron  and  steel,  coal,  trans-  Ljiould  come  off  at  an  early  date, 
portation  and  metal  fabrication.      1  perhaps  within  six   months.' 

Lack  of  construction  labor  was   •'  Presp  Rent  Booat 

not  too'aerious  a  problem  in  1946, 1     g^,  described  the  President's  ac_ 


Year  State  Licenf;e  Board 

More  Money  for  Better  Men,  Says  Hague; 
Appointing  Detectives  'Inadvisible' 

Fiv    PHILIP    G.   BRADY  ^ 

Scorinjf  the  appointment  of  detectives  as  I'""^*"^.;;^*^,'?^^ 
-inadvisabfe",  Willia  in  E.  Ha-rue.  manager  of  the  .^^t^'LnS  u^J 
chapter  of  the  Associated  General  Contractors  ,{«*«y  ""f*«f  X 
Contractors  Registrar  Eugene  F.  Zeiss  to  await  the  «"««ng«  of  t^^ 
current  Personnel  /loard  survey  before  making  further  'PPOJ^Jf^^' 
The  snrvev  is  "vtry  essential",  stated  Hague.  "I  »"»  sure  that 
the  iTrvey^ow  beini  ^ide  by  thj  Civil  Service  Board  will  disclose 
the  need  of  inspf/ctors  with  a£tP^  ^inHirmPnt   and  actual   construction 


knowledge  of  cdnstmction.  Who- 
ever was  respcMsible  for  changing 
the  qualificativ')ns  Is  not  serving 
the  building  i'/idustry  nor  the  pub- 
lic*' 

"The  attitflde  of  Mr.  Fred  Tay- 
lor of  the  V)ppartment  of  Profes- 
sional and  Vocational  Standards, 
who  authorized  the  hiring  of  de- 
tectives on  his  own  initiative,  ap- 
pears to  need  correction,"  contin- 
ued the  AGC  manager.  "It  would 
also  seem  inadvisable  that  Regis- 
trar Ze^ss  should  continue  to  put 
on  the,  pavroll  the  class  of  men 
now  p.pp  roved  by  the  Civil  Service 
comrr/ission."  _   ., , 

(The  Daily  Pacific  Builder  yes- 
terdav  disclosed  that  Zeiss  was 
apppointing  inspectors  from  a  list 
of  detectives  in  defiance  of  indus- 
try demands  for  men  with  con- 
struction experience.) 

"Only  men  with  police  exper- 
ience, as  war  plant  guards  or  de- 
tectives, were  allowed  to  take  tne 
last  examination  for  inspectors. 
This  is  definitely  not  in  conform- 
ity with  the  past  employment  prac- 
tices of  the  State  License  Board 
Their  policy  has  always  been  to 
secure  inspectors  with ,  c  e  r  t  a  i  n 
knowledge  of  the  building  busi- 
ness and  construction  work  in  gen- 
eral " 

"Ex-police  officers  or  detectives 
are  not  wanted  in  this  responsible 
position— but  rather  men  of  sound 


judgment  and  actual  construction 
should  be  obtained,"  declared 
Hague.  Pointing  out  that  such  men 
would  best  serve  the  public  as  well 
as  the  industry,  he  said:  "I  have 
talked  vrith  many  members  of  the 
Contractors'  State  License  Board 
on  this  point  and  they  are  all 
agreed  that  a  high  calibre  man, 
experienced  in  the  business  should 
be  employed." 

Hague  declared  it  was  impos- 
sible to  obtain  the  type  of  nien 
needed  for  the  job  because  of  the 
"present  inadequate  salary  range.^ 
He 


e  asked  that  the  Personnel  Board 
authorize  a  wage  increase.    Ample 


AGC  Reaf^  Stand 
On  Decontrol  Action 

WASHINGTON.— The  stand  of 
the  Associated  General  Contrac- 
tors of  America  on  housing  de- 
control measures  announced  over 
the  weekend  was  reaffirmed  here 
today  by  H.  E.  Foreman,  man- 
aging director,  who  spoke  for  the 
U.  S.  Chamber  of  Commerce,  as 
well* 

Before  the  senate  small  business 
subcommittee  on  complaints,  he 
declared  that  it  is  the  belief  of 
the  construction  industry  that 
housing,  and  all  other  construc- 
tion, will  go  ahead  faster  and  be 
carried  out  more  efficiently  and 
economically  when  all  government 
controls  are  removed. 

Another  subcommittee  witness, 
Robert  F.  Darrah,  secretary-man- 
ager of  the  Southern  Wholesale 
Lumber  association,  said  producers 
generally  disregarded  government 
orders  designed  to  increase  the 
flow  of  finished  wool,  such  as  floor- 
ing, for  the  veterans'  program. 

The  regulation  that  mills  must 
turn  50  per  cent  of  their  produc- 
tion into  finished  items  has  been 
impossible  for  them  to  follow  and 
remain  in  business,  Darrah  said, 
claiming  that  in  this  respect  the 
housing  controls  have  worked  to 
the  detriment  of  providing  homes 
for  ex-servicemen. 

The  Lumber  association  witness 
further  contended  that  all  restric- 
tions on  building  materials  should 
be  removed  at  once  with  limitations 
imposed  only  on  the  tvpe  of  build- 
ing to  be  done.  This,  he  contended, 
would  leave  builders  free  to  com- 
lete  for  materials  in  the  open  mar- 


of  proper  salaries  to  such  men  and 
the   contractors,    their   supennten- 


kerand  enable  them  to  be  sure  of 
what  supplies  they  have  available 


funds   are   available    for  payment  before  starting  their  projects 

1 — :-_  * — .,-v.  w,£»Ti  onH        j^p  admitted,  on  questioning   b] 

the  committee  members,  that  lum 


dents  and  the  public  generally  wil! 
appreciate  havinor  a  License  Board 
representative  who  has  both  sound 
judgment  and  knowledge  of  the 
industry,"  Hague  said. 

He    added    that    the    Personne 


ber  prices  had  risen  excessively. 
These  prices  will  have  to  come 
down  sharply  before  houses  can 
be  built  at  prices  anyone  can  pay, 
D^rrith  told  the  investigators. 
# 


Board  should  consider  changing  t^e  , .-»  y^ifY  PIG  IRON 


title  of  the  inspectors  to  that  o 
field  representatives  as  this  is 
perhaps  more  descriptive  of  their 
actual  duties"  which  consist  of  ad- 
justing and   mediating  complaints 

in  the  field.  .      ,  .,  ^^ 

The  AGC  manager  is  also  author 
of  a  resolution  calling  for  removal 
of  the  License  Board  from  tne 
Department  of  Professional  and 
Vocational  Standards. 


PREMIUM  PAYMENTS 


AmendmenU  to  the  premium 
payment  regulations  covering 
merchant  pig  iron  and  housing 
nails  and  an  interpretation  of  the 
regulation  covering  sand  -  ume 
brick  were  announced  yesterday  by 
the  Office  of  the  Housing  Expe- 
diter. 


but  the  outlook  is  that  a  larger 
number  of  workers  will  be  nMted 
next  year  to  convert  the  antici- 
pated larger  output  of  building  ma- 
terials into  completed  homes,  fac- 
tories, offices  and  schools.  ^ 

If  supplies  of  both  materials  ana 
labor  are  adequate  during  1947 
the  industry  should  be  able  to  in- 
crease the  efficiency  of  its  opera- 
tions as  well  as  increase  its  pro- 
ductivity. This  may  go  a  long  way 
towards  relieving  the  pressure 
toward  higher  prices  for  construc- 
tion and  help  convert  the  enor^ 
mous  volume  of  accumulated  need 
for  new  building  into  effective  de- 

In  reviewing  the  achievements 
of  1946,  Haynes  said  that  one  of 
the  most  significant  features  of 
construction  was  the  large  volume 
of  private  building,  which  amount- 
ed to  f8  billion,  or  about  80  per 
cent  of  the  dollar  volume  of  all 
construciion.  . 

This  volume  of  private  construc- 
tion is  in  marked  contrast  with  the 
war  vears  of  1942-43  when  pri- 
vate construction  accounted  for 
only  22  per  cent  of  the  construc- 
tion total,  and  with  1946  when  65 
per  cent  of  all  building  was  pri- 
vately financed  and  45  per  cent 
was  government  financed. 

Whether  measured  in  dollars  or 
in  physical   units,   the   amount  of 
ionRtion    during    1946    is    venr 
large,  Haynes  said.    However,  be- 
cause  of  the   substantial   increase 
in  costs  during  the  year,  the  phys- 
ical volume  is  not  as  rjeat  as  the 
$10  billion  figure  would  indicate. 
Steel  Output  Vital 
Nevertheless,  the  value  of  worx 
completed    in    1946  ,r«P'*e8ents    an 
outstanding    accomplishment,    par 
ticulariy  because  it  was   achieved 
ii  the  /ace  of  difficulties    Bu.ldmg 
material  plants  that  had  been 
closed  down  entirely  or  had  been 
converted    to   the   manuf actun.   of 
other  products  for  war,  h^  to  be 
re-opened    and    ^-c^""^®^;  Ji^v 
crews  had  to  be  hi'«<»' »"<^J"v,Id  to 
cases  entire   organizations   had   to 
bf  ^sSblished    or    re-established 
Addpd    to    these    purely    physical 
difficulties  were  the  economic  pr^b- 
1ms  involved  in  commencing  oper- 
LTions  while  materials  were  scarce 
and  prices  were  high  and  contin- 
nallv  rising.    This  combination  of 
Sors  g?ve  rise  to  uncertain  and 

""?S?e";^Temf  facing  ^the  con- 
stStion^dustry  in  l^JJ  were^ 
acute  that  'unusual  nieasures  were 
taken.  Since  these  controls  were 
effective   to   a  lar«   extent,,  their 


tion  aa  "the  thing  we  have  been 
advocating."  and  predlated  that 
greater  activity  in  everv  field  of 
construction,  commercial  and  in- 
dustrial as  well  as  resldeniUl, 
would  be  induced  by  the  new  pro- 

The  president  of  the  NAHB, 
Joseph  Meyerhoff  of  Baltimore, 
said  the  latest  government  move 
on  housing  "should  unquestionably 
speed  up  construction  of  homes 
ifor  veterans  and  others.' 

Also  in  Baltimore,  Geo.  M.  l!-ng- 
lar,  president  of  Natiorial  Apart- 
ment Owners  Association,  said: 
"The  housing  shortage  wil  not  be 
overcome  until  there  is  an  increase 


in'rents" which  will  bring  private 
enterprise  into  the  renUl  housing 

a'  government  housing  official, 
who  refused  to  be  named,  declared 
that  in  his  belief,  new  homes  soon 
would  be  priced  out  of  reach  of 
practically  all  buyers  with  the 
$10,000  ceiline  removed  from  new- 
ly constructed  homes. 

In    this    connection    the^^wideiy- 


(Contlnuftd  on  Page  «) 


that  mr.  ana  mio.  v.-  *•  "^-:  ,  " 
out  of  their  $246-a-month  chicken 
coop  by  1968." 

'Price  to  Skyrocket* 
The  percentage  of  new  honies 
built  with  HH  priorities  to  m"  'or 
$7,500  or  less  or  ront  for  ftW  or 
less,  dropped  to  49.7  per  cent,  con- 
tinuing the  downward  trend  in 
number  of  low-pnced  new  housee 
under  the  waning  Veterans   En»er- 

Sncv   Housing   Program.    It  was 
e  Arst  time  this  figure  had  been 
below  50  per  cent. 

Now.  with  the  $10,000  ceiling  en- 
tirely removed,  it  was  generally 
aereed  by  observers  m  the  nation  s 
capitol  that  sale  price  of  new 
housing  would  skyrocket  in  spite 
of  the  limited  floor  space  restric- 
tions.  

Simpson  Is  Stockton 
Sheet  Metal  Group's 
President  for  1947 

The  Sheet  Metal  Contractors 
Association  of  Stockton.  Inc..  at 
the  regular  monthly  meeting  held 
Decemher  16,  elected^  officers  to 
serve  for  the  year  1947.  

Joe  H.  Simpson  is  the  new  pres- 
ident.  Others  elected  were:  Con  J 
Dieti,   vice-president;    Gus    ti.    a- 
Madsaok,    secretary-treasurer. 

E  H.  Grogan  was  reUined  as 
executive  secretary,  a  position  he 
has  held  since  the  formation  of  the 
organization  in  1937. 
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cpa  permits  granted 

SAN  FRANCISCO.  —  The  Ctviltan 
Production  Adminletratlon,  E.  F.  HaI- 
leimn.  regional  director,  1856  Market 
it.,  baa  announced  the  following  per- 
Blta  granted  for  conatruction  of  com- 
merolal  and  industrial  buUdinge  in 
the  Ban  Franciaco  area: 

Approved    December  17,  1M« 
ADDITION  TO  BANK,  »100314:  lOH 
10th  St,  Sacramento ;  owner,  Amer- 
ican  Truat   Co,   4©*  CallXomia   8t, 
San  FrancUwa  »  ».     ^ 

RBSORT  (cafe  »nd  service  aUtlon), 
12000;  pine  Grove;  owner,  Robert 
N  Miller,  Pine  Or6ve. 
RE-WIRK  OFFICE,  |1476;  «12  How- 
»rd.  San  Franctaco;  owner,  Schen- 
Te?  DlatlU*".  »»  ****«^   ^*'   ^*° 

BTOP^^W-DINO,    14000;    Cotatl; 

owner,  Chris  Knudtsen.   Petaluma. 
BUILDING  (repair  farm  equipment). 

SISOO :  Madera ;  owner,  L.  Mattrocce, 

821  N.  F  St,  Madera. 
ALTER    (lighting  system  In    office). 

$8247;  iW  Pine  St,  San  Francisco; 

ownes/M  &  T.  Inc.  a  Nevada  Corp. 

67  Sutter  St.  San  Francisco. 
ADDITION     (to    office),    >1800;    813 

Davis    St,    San    Francisco;    owner. 

Allied    Produce   Co.    313    Davis    St, 

San  Francisco. 
WAREHOUSE  (tosulaUon  and  roof- 
ing   material).    J4000;    MaryavlUe; 

owner.  Elliott  E  Meyers.  304  G  St. 

Marysvllle.  ,  •ot«w. 

REPAIR  (elevator  and  wiring)  Wi»o, 

216  Pine  St,  San  Francisco ;  owner. 

Liberty    Mutual    Insurance   Co.    57 

Butter  St.  San  Francisco. 
SHOP  (electrical  repairs),  *&ooo.  «ra 

and    Main    Sts,    Hughson ;    owner, 

Nell  MoOarvey.  Box  185,  Hughson. 

WAREHOUSE  <'"™^*""L,j;^°™fjS 
transit  line  terminal),  11800,  vu 
Medford,  Hayward ;  owner,  Fisher 
Sovlng  &  Storage  Co,  452  Medford. 

^PAIr'  (store  building),  |1«»:  ^J 
S  1st  St,  San  Jose;  owner.  Stuart 
H  aanz   567  N  2nd  St,  San  Jose. 

I>S:?S^"S  OFFICE^  19000^  "^6  Uth 
Reedley;  owner.  Dr  A  W  Schllgnt 
Ing.  »21  West,  Reedley. 

PLANT  (processing  vegetable  9II).. 
UOO.OOO;  1301  Army  St,  Sa^^^ 
Swo;  owner.  The  VaUance  Co.  20* 
Post  St,  San  Francisco. 

CLASSROOMS,  >80.000;  Swi  B«)"°°; 
owner,  San  Bruno  Park  School,  San 
Bruno: 


MODESTO,   Calif.,   Stanislaus  Co. 
Owner-The     Grange     Co..     1874-»th 
St..   Modesto,  Caaif. 

12/19/46  ' 

"^  MOjl'^.  calif.  Kern  Ca-^™ 
recently  damaged  the  French  Cafe 
^Sed  at  40fe  J  ^Street  *.?**  wuS 
Kingston  hotel  adjoining  It  with 
totaf  loss  estimated  in  excess  of 
580,000.  

12/19/46  ^        .  J  * 

Building    Permit   Granted 

Medical  Dental   Building  ^^^^    ^^  ^ 

OAKLAND.  Calif..  Alameda  County. 
2935   Webster  Street 

Owner-Drs.  Schmerl  *  Brooke  2936 
Webster   Street.   Oakland.   Calif. 

Architect-Fred  L.  Confer  1214  Web- 
ster Street,  Oakland.  Calif. 

contractor -John  F.  Tullooh,  S4ffl 
Ettle  St..  Oakland,  Calif. 


12/19/46  _    „.4,>«. 

Ttleghff"*   Connpeny    ■uUdlngs 

POMONA,  Calif.,  Lo«  ^]^^^l\^i^ 
Mountain  View,  St..  and  the  SFRK 
rlpht-of-way  _ 

Owner  -  Associated  Telephone  Co. 
Ltd.,    1814  7th    St,   Santa   Monica. 

AShUect-Peter  Ficker,  M5  E.  Holt 
St  .   Pomona,   Calif. 

Fmr;>e  and  stucco,  92x106  warehouse 
and  office  building,  c«nf "^^^ '^^ 
garage    and    storage   building,  4ZX 

Contracto—John  Strcna  1538  Phila- 
delphia  St.,   Pomona.  Calif. 


<^*„^l«.er*K^    M.*....    Inc.. 

mezzanine,    12Crxl20  -„o,-^r, 

Contractor  -  Contractint,  f "«'""" 
Co..  2310'/a  W.  Vernon  Ave.,  Loe 
Angeles,  Callf^ 

'pYan.''compl.t.d-C«»ntr.ot   ...w..^J 

_Work  Under  Way 
Exprn.ion  of  Facllltlee  (StoraO*  Bine 

P^isANTT^;;•  calif..   Alameo-a  Co. 

Ownif-'SJwic    coast    Aggreg.ates. 
^rCy   85    tod    St.,    Ban    Francisco, 

st?^iuiral  Engineer-Donald  R  War- 
ren Ca.  417''Market  St.,  San  Fran- 

ri8£o.  Calif. 
New  siorage  bins  and  conveyor.. 

Q  1(Y__      ^UCATIONAL 
BUILDINGS 

Boid^  Election  In  Amount  of  17,500 
Set   For   Jan.  9,  1947 

?u£iRE     COUNTY,     calif..     Olive 

School  District.  „  ,  -  riHve 
Owner-Governing  Board  of  Olive 
School  District  of  Tulare  County. 
?ra  Anthony,  Milton  O.  JY«k^. 
George  A.  Blackburn,   members  of 

?;fnd??J^be  used  for  the  purchas- 
ing of  site  and  the  purchasing  or 
building  of  school  buildings. 


12/19/46 
Application    Filed   For  FWA 
Planning   Funds   In   Amount 

ScVooVel'Sding.      ^       Cost  1308.290 
PORT  ANGELES.  Wash. 
owner-Port     Angeles     School     Dis- 
^ct    No.    7.    G.    Palmer    Swenson. 

President    of    Board    of    Directors. 

C'allam   County,   Wash. 
Architect    -    William    Mallis.    Lyon 

Bldg.,  Seattle.  Wash. 
Frame    and    masonry,    '""eP^o'-  ,*' 

story    and    partial    basement,   total 


owner         •«  anhurr    business 

SrglV.^llOO^crS   Avenue. 

Kf^S^iS:^-^,  Curtis  *  Wright 
^  Archil   Bldg.,  816  W.   Fifth   ».. 

and  a  classroom  building, 
i^w   Bidder— Allison  Honer  Co..   iw 
^E  34th  St..  BOX  84.  Santa  Ana.  Cal. 

1522,000.  tue 

Bids    were    taken    uec^    *•    "" 


rr\:;^a%'r^  «<!•  't"hic'ud^  ,,rji„r  B^rWd;  AH.  A,  deju« 

unit    of    new    Senior   High,    Junior   {^''^^^^  ^^d    special   «><«"»   P^"^ 


-Due   Jan.   10, 


12/19/46 

Owner   Taking    Bid 

'ilv'iVAJ'^Oj'i'cr.    Arlz.-Nev. 
Davis  Government  Camp,   30  miles 

Owne'-U.  S^Kau'  of  Reclamation 

P.^s'^Ten^-ring  department   of 

IncUides  (1)  1600  cu.  yds.  «cavatlon; 
(2>  2500  cu.  yds.  compacted  back 
fi)l;  (3>  740  cu.  yd8.  con^'-ete  ex- 
cept concrete  in  floors;  (4)  455  cu^ 
Yds.  concrete  in  floors,  (5  furnish 
and  place  101,000  >bf •«•«»"'  „^*" 
Jnd  fabric:  (6)  furnish  and  P>«^« 
2700  3q.  yds.  P«a-gravel  fill  and 
(7>    lump    sum,    erect    steel    ^^a^e 

specifications  obtainable  '«.'"  ff « 
above  office  and  from  Boulder  City, 
Nev  no  charge  to  prospective  bid - 
SerV;  to  others  %2  per  copy  not  re- 
turnable.   

1 12/19/46 


10 
12/19/46  „   .     »  ^ 

Tentative  Site  Selected 
Plans  To   Bo   Revised 

SAn'mATEO,  Callf.^San  Mateo  Co 
lOOxlOa  ft.  site  at  Corner  Hillsdale 
Blvd..  and  Hacienda  Street 
Owner^ity  of  San  Mateo,  City  Ld- 
^rvBoard    Mr.  Joseph   Acheson, 
brary  Boaru.    «"■       „.  ii»   ti   WAlt- 
Rev.  John  Krumm  and  E.  B.  waii 
hall,  members  of  the  board. 
Architect-Leo  J.  Sharps.  1319  fow- 
ard  Avenue.  Burlmgame.  Calif. 
The  above  site  has  been  tentative- 
ly selected.%ubject  to  dedication  by 
iLvid  D.  Bohannon.  Plans  to  be  re- 
vised  to  permit  future  expansion. 


College   Building. 

Owner  Taking  Bids  on   (1)  Qoneral 
Work,    (2)    Plumbing,    (3)    Heating, 
(4)     Electrical    Work— Duo    Jan    2, 
8    P     M  Cost    1110.000 

School*  Building   (alterations  and 

addition)  _,  ^    ■^r       ika    m 

Owner-School    District    Na    150.   H. 

L.    Hutchinson.    Clerk.    Grant    Co.. 

V^ash 
Architect-Walter  H.  Rothe    333  Ub- 
^     ertv  Bldg..  Yakima,  Wa»h^^         , 
Consulting    Engineer    -    ^J^™.  ^ 

Griffin    &     Associates.     717    Lloyd 

Bldg     Seattle.   Wash. 
Includes   cement    block  or  brick   ve- 

neer,      6-classroom,      library,      ana 

anxlllary  room  addition  to  existing 

FMwis^and  specifications  obtainable 
from  the  office  of  the  school  district, 
from  the  architects  office  and  plans 
and  specifications  on  plumbing  and 
heating  and  electrical  work  are  also 
obtamlble  from  the  office  of  the 
engineer,    upon    deposit    of    U^. 

12/19/46  • 

Plans  in  P'*8'"«^.  ^,,„ 

school    Building    (Addltlon.)^^  ^^^^ 

BUENA  PARK.  Calif..  Orange  Co 
Owner-Buena  Park   School  District, 

Buena  Parte,  Calif.  .,.  ^ 

Architect— Jerome  C.  DeHetre,  414  N. 

Burris  Ave.,  Compton,  Calif. 
Frame  and  stucco,  includea  five- 
"assroom  addition  (32x200)  for  the 
Grand  Ave.  School,  and  four-class- 
room addition  (32x160)  for  Lind- 
bergh School.  Buena  Park. 


|?''Z"c^  anTspecTa.  rooms  jo^^- 
°b'  TS  irro-^sh'o'pTurngs^o^f 
Uni?  3  are  omitted.  No  bids  were 
taken    on    the    gymnasium    at    this 

time.  _^ , 

Complete   bids  were. 

Allison    Honer    Co..    $522,000,     All. 
A.  562.000;  Alt  B.  |114.205 

Baruch  Corp..  $528,423 ,  All.  J^,  ♦«». 
770;  Alt.  B,  $104,871.  ... 

Wm    C.   Crowell   Co.,    »536,000;   Alt. 
A    $69,000;  Alt  B,  $103,000. 

C      W     Driver.     $664,000;     Alt     A. 
^i&fiOay  Alt    B,   $128,000. 


BUILDING  (retail  feed    and  eeeds). 

Sapltaf  Lumber  Co.  1B31  87th.  Bac- 

8CHoSl''(elementary).  $2$5^W0;  8j« 
Leandro;  owner.  San  Leandro  Ele- 
mentary school  District.  San  Le- 
andro 


p/iJoJSj   for  Tax   Rat.   Increase 
Defeated  Dec.  10  -....i„ 

S^0^5?;T?i*S-'6F'^SN-0.*T52i^. 

O^tr^SbS^g 'joint  union  Ele-  I  Ti'*!'.^tory.  concrete,  includtag  fUilsh 
°r^^ry     school     District     of     the        ing  of  four  classrooms^-^^^^^ 


12/19/46  " 

AUBURN,  Calif..  Placer  County. 

Owner  — Auburn  Union  Elementary 
School  District  E.  V.  Canln,  super- 
intendent. Auburn,  calif. 

Architect-Charles  F.  Dean.  Califor- 
nia State  Life  Bldg..  Sacramento, 
Calif. 


mentary     !m;i.v~.        A'l^W   r-i^rk 
Counties,   Oscar  A.   Oison.   ClerK. 


Cost   $5290  , 
Alameda      Co..    12/19/46 
ORkUnd    Municipal    Airport 
owner-Board   of    Port   Commission 
^rs    A.  H.  Abel,  Secretary.  Rm.   73. 
Srove   St.    Pier,    Oakland,   Calif. 

Champion  St.,  Oakland.  Calif. 
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12/19/46  niH_ 

wiL^jwi^  -    Anaheim 


Contract    Awarded 

School  Building  ("dd«t««J>„^  ^^ggS 
INDIO,  Calif.,  Riverside  Co..  Ave- 
nue 46  and  Jackson  St  _  .  „, 
O^ner  -  Indio  Elementary  Schoo 
^?strict.  Theodore  Roosevelt  School 

ArchiSct?-    Allison    *    Wble.    305 
"^(^ulnby  Bldg..  LOS  Angeles.  Calif. 
Prime    and    stucco,     one-story.     In- 
cludes   14   clas^srooms.^ ^^^     ^^ 

Di- 


WO-Slory.   tjum-iiiv'o.   ^ o      v.«n«>^ 

Ine   of  four  classrooms   and    boiier 

ro^m;  cafeteria,  toilet,  kitchen  and 

three   classrooms   to  be  unfinished. 

All  bids  received  December  12  were 

relected.    at    which    time    Adams    & 

rhUtenden     P.    O.    Box  246.    Auburn, 

gaUf     at  $142.900.  submitted  low  bid. 

12/19/46  ^_^^  * 

Low  and  Only   Bidders 


4,000;  AIT    B    fi^o-yv,^         ««««»* 
Haddock-Engineers.    Ltd  .    »~o.»w , 
Alt   A.   $82,400;   -^It.   B,    $130,900. 

12/19/46  ^  • 

Low  and  Only   Bidder*  -a^Mo 

II^'ma^W  calif..  ^iT'^e- 
County.    2615  E.  Huntington  Drive. 

Owner-4an  Marino  City  School  DU- 
trlct     1710   Huntington   Drive,    Ban 

Ar^jr^MLh.  smith  »  POW.U, 
Architects  Bldg..  816  W  Fifth  8t, 
Los  Angeles.  Calif. 

Frame  and  stucco.  •"^^/S^o^I  ®;S'^  f 
room  elementary   school.  2WK)0  rf. 

Low  Bldder-P.  A.  Weeger.  4565  San- 
ta Monica  Blvd.,  Los  Angeles,  Cal.. 

Other  bids  submitted  Dec.  16,  were: 
Allison  Honer  Co.,  $387,245^ 
Wm.   P.  Crowell  Co.,   $389,000. 
Baruch    Corporation.    $404,721. 
Peter  Shelby.  $411,444. 
Stanton-Recd  Co..  $444,720. 

'  g 

•<  2/ 19/46 

FWA   Planning   Funds   Allotted   In 

Amount  of   $4,050  .    man  9^9 

School  Bldg.  (addition)     Cost.  $90,212 
SAN   BERNARDINO.  Cal,  San  Ber- 
nardino Co.    Wilson   School,  316  E. 
29th  Street.  ^  ^     , 

Ov/ner-San  Bernardino  City  Schools 
Gordon  W  Parks.  Supt.  San  Ber- 
nardino, Calif.  --- 
Includes  new  assembly  room.  3000 
sq  ft  •  classroom  wing,  4000  sq. 
ft.';   remodeling  of   several   existing 

classrooms. 
Federal  funds  have  been  allotted  to 
assLst  In  preparation  of  plans,  ac- 
cording to  an  announcement  maae 
recently  by  Wright  U  Felt  Division 
Engineer  in  charge  of  the  Bureau  of 
Community  Facilities  of  the  federal 
Works  Agency.  630  Sansome  St,  san 
Francisco  11,  Calif. 


Cost,  $522,000 


12/19/46  .„  ^^    .   . 

FWA   Planning   Funds  Allotted  in 
Amount  o*  $5250 


SchooT  ildgs.'  ^    cost,  $5^^    cc^rolB  a«  VArdh.)       Cost,  $117,616 

^grS^n^tS^lo  ?u;i\'oV  ^^htcKHVo^A-^fNTcU..   S^^eniardlno_ 


iriLMINGTON.    cam.,    i>u»   -"b—  ■       ^alif. 

CO.,   southeast   comer   of    Anaheim  |     ego,  v> 


TODAY'S  BID  OPENINGS 

BUlLDlNGPROJECrS^ 


I S^'.;:  Reo«.tron.;r  Bi^g.. :  l'^ 

I  Reeldentlal    Bulldlnge 22-M 

!  Transportation    Bldge.   ^ 

I  Mieoellanoous  Bldge. »-»o 

1,8— COMMEROALBLDGS. 


12/19/46  ^__     .    ^, 

Preparing  Working  Drawings 
Expansion  of  Facllltlee  (Storage  Bine 

and  Conveyors)  _, 

FAIR  OAKS,  calif..  Sacramento  Co. 
OwTier- Pacific     Coast     Aggregates. 

too.    85    2nd     It.    san    Francisco. 

Structural  Eng^n^^-^if  *if„?-^: 
ren  Co..  417  Market  St,  San  Fran- 
cisco. Calif.  ^ 

New  storage  bins  and  conveyors. 

?Un.^*?ompl.ted-Work  Under  Way 
Expansion  of  Facllltlee  (Storage  Bine 

TRlc?r  CiKrl^San  Joaquin  County. 

oi^*er-^'l^c«"S'- coast    Aggregate., 
toa^    85   2nd    St..    San    Francisco. 

St?lJtural  Engineer-Donald  R.W^- 
ren  Co..  417  Market  St..  San  Fran 

N^HoSii'blns  and  structural  steel 

ConT;iSo°^Erb.ntr.ut   *   Jumm.r.. 
606    Pennsylvania    St.,    San    pran 
oleee,  Calif. 


1  Bid  Opening  Date  „  J~^***    Redding        ^ 

2-19-  7 :30  P.M.-Classroom                  ^^^1 
12  IB—  7 -30  P.M.— School __:^— ^— ^=-=rssiiisr 

'^:^^^ ^ENGINEERING  PROJECre____ 

SUPPLIES  AND  EQUIPMBMT 

g4>'O^^^R  ACTINFORMATION 

— =■ — =      •^,arp,   Cam 


Notedlnrseueof 
12-18 
12-18 
11-27 
12-11 
12-  4 


iRiuin  pninT  compnnv 


MAKES 


FinEPRinT 

4th  &  AddisoT  Sts  •  Berkeley  2,  Cal. 
Phone:  BErkcley  3440 


11-27 
11-19 
11-19 
11-22 

11-29 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NORTHERN  OILIFORNM  DISTRIBUTORS 


GENERAL  ©  ELECTRIC 


12/19/46 
Contemplated 
Grain    Elevator 


Coet   r9O>D0O 


Roy  Me  Scott 

HMtinir  and  Ventilating  Equipni«it 
"SlllIS  -  High  and  Low  Preesure 

Sr.«rTr.p.  -  Valvee  -  Stralnor. 

'•ne    -    BlTwor.    -    H.atlng    end 
Cooling   Colls 

Phone  MArlcet  2921 

•n-ell  U»  Your  Problems" 

|2t  Tenth  fltwet,    San   Frandaco 


Air  Conditioning 

Automatic    Heating 
Commercial  Refrigeration 


2001   PWAITA  ST 

OAKLAND  7 

TWiiiealif  4066 


1126  HOWARD  ST. 

SAN  FRANCISCO  3 

MArket  7S15 


AIR  ENTRAINING  AGENT 

Mfd.  by  Dewey  ff  Almy  Chemical  Co.,  Cambridge,  Mass. 

ESSENTIAL  INGREDIENT  FOR  BETTER  CONCRETE 

Check  These  6  Advantages 

1.  Workability  Without  Excess  Water. 

2.  Plasticizes,  Saving  Time  in  Placing. 

3.  Reduces  "Bleeding,"  Saving  Time  in  Fmishmg. 

4.  Eliminates  Segregation  of  Aggregates. 

5.  Minimizes  Danger  of  Over-Vibratmg. 

6.  Makes  Concrete  Uniformly  Better. 

Easy  and  %aU  f  o  Use  . . .  Surprisingly  Low  \n  Cost 

Abbroved  by  Public  Roads  Administration,  Bureau  of        ^ 
Reclamation  and  V.  S.  Engineering  Dept. 

DISTRIBUTED  BY 

PACIFIC  COAST  AGGREGATES,  INC. 


400  ALAIAMA  STREET 

(at  17Mi  Street) 

SAN   FRANCISCO 

KLoadike  2-1616 

SIXTEENTH  AND  "A"  STREETS 

SACRAMENTO 

Pbeae:  3-1903 


2400  PERALTA  STREET 

OAKLAND 

Hlqote  0770 

790  STOCKTON  AViNUi 

SAN  JOSE 

IAII«r4  UTO 


County.  Highland  Jr  High'School. 
Owner— San  Bernardino  City  Schools 
Gordon  W.  Parks,  Supt.,  San  Ber- 
nardino, Calif. 
Includes  2500  sq.  ft  of  classroom 
space;  40lX)  sq.  ft.  of  space  for 
physical  education;  an  administra- 
tive unit  containing  4900  sq.  ft., 
and  the  remodeling  of  existing 
classrooms. 

Federal  funds  have  been  allotted  to 
aaalat  in  preparation  of  plans,  ac- 
cording to  an  announcement  mode 
recently  by  Wright  L.  Felt,  Division 
Bngmeer  in  charge  of  the  Bureau  u 
Community  Facilities  of  the  Federal 
Works  Agency,  630  Sansome  St.,  San 
Francisco  11,  Calif. 


12/19/46  • 

FWA   Planning  Funds  Allotted   In 

Aomnut  of  96800 
8chool  Bldg.  (Addna.)     Cost,  $1^3,850 
Am:SANDRO    Calif.,    San    Bernar- 
dino  County.    AUesandro   Jr.    High 
School,  1628  Seventh  Street 
Qwnei- — San  Bernardino  City  Schools 
Gordon  W.  Parks,  Supt.,  San  Ber- 
nardino, Calif. 
Includes  physical  education  unit,  4.- 
000     sq.     ft,     containing     showers, 
lockers,  rest  and  health  room,  and 

—      rtft  ij- n ■      ja    mfwhitiffi frinn    >tif>f^     f ttrn) 

and  agriculture  buildmg,  S800  sq. 
ft  ;  an  auditorium  and  caieteria, 
4800  sq.  ft.,  and  remodeling  of  ex- 
isting classrooms. 

Federal  funds  have  been  allotted  to 
assist  in  preparation  of  plans,  ac- 
cording to  an  announcement  made 
recently  by  Wright  L.  Felt.  Division 
Kngineer  in  charge  of  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency,  630  Sansome  St.,  San 
Francisco  11.  Calif. 


12/l»/4«  •     • 

Plane  Completed 

Awaiting    Approval    of  the   8t«t« 
Division   of    Architecture 

School  Approximate  Cost  $30,000 

INVERNESS,    Calif..    Marin    County. 

Owner — Inverness  School  Board,  c/o 
architect. 

Architects — Eldridge  T.  Spencer  and 
William  Clement  Ambrose,  Room 
801,  2S1  Kearny  St,  San  Francisco, 
Calif. 

Wood  frame,  two  classrooms,  to  In- 
clude radiant  beating. 


11— 


HOSPITALS 


12/19/46  •  11 

FWA  Planning  Funds  Allotted  In 
Amount  of  130,000 

Hospital  Bldg.  Coat,  9fi52,000 

ELJCO,  Nevada.    Elko  County. 

Owner — Eiko  County  Board  of  Com- 
missioners, A.  L.  Puccinelli,  Elko 
County   District   Atty.,   Elko,   Nev. 

Architects — Douglas  D.  Stone  and  L. 
B.  Mulloy,  381  Bush  St.,  Sian  Fran- 
cisco, Calif. 

Class  B,  one-story,  approx.  38,000  sq. 
ft,  includes  50  beds  . 


12-13— 


INDUSTRIAL 
BUILDINGS 


12/19/4«  ^   ,       ® 

FWA   Planning  Funds   Allotted   In 

Amount   of   $9650  .„.^  ^«c 

School  Bldg.   (Addne.)     Cost,  $215,656 
SAN   BEKNAKDINO,  Cal.,  San  Ber- 
nardino   Co.     Arrowhead    Jr.    High 
School.  Highland  Ave.  and  "G'*  St. 
Owner— San  Bernardino  City  Schools 
Gordon  W.   Parks,  bupt.,  San  Ber- 
nardino, Calif. 
Includes    10,000   sq.    ft    «'    ^assroom 
space;  an  auditorium.  6.0OO  sq.  ft. 
a    shop    building.    4000   sq.    ft    and 
remodeling  of   existing  classrooms. 
Federal  funds  have  been  allotted  to 
assist    in    preparation    of    plans,    ac- 
cordlne    to    an    announcement    made 
recentfy  by  Wright  U  Felt.  Division 
Engineer  in  charge  of  the  Bureau  o 
Community  Facilities  of  the  Fedeml 
Works  Agency.  630  Sansome  St.  San 
Francisco  11.  Calif. 


12/19/46  12 

Fire    Loss 

LOCKE.  Calif..  Sacramento  Co. — 
Fire  recently  destroyed  the  100x203 
foot  corrugated  iron  pear  packing 
plant  owned  by  the  Sacramento  Riv- 
er Association.  W.  H.  Barry,  presi- 
dent, 1006-8th  street,  Sacramento. 
Total  losses  were  estimated  at  $50.- 
000.  R  D.  Mayes,  packing  house 
manager  announced  plans  to  re- 
build  the  plant  during  1947. 

12/19/46  •     13 

Owner  Taking  Bide— Due  Deo.  21, 

1  P.  M. 
Power  Plant 
RICHFIELD.  Utah. 
Owner — Garkane   Power   Association, 

Richfield.  Utah. 
Engineer  —  Robert    G.    Harding,    414 


Utah  Savings  &  Trust  Bldg..  Salt 
Lake  City,  Utah. 
Includes  power  plant  building,  cool- 
ing tower,  piping,  pumps,  fuel  oil, 
storage  tanks  and  bridge  and  river 
channel  change. 

Plans  and  specifications  obtainable 
from  the  engineer's  office  upon  de- 
posit of  115. 

14.17_PUBUC   BUILDINGS 

12/19/46  14 

Contract    Awarded    For   All    OIrt 
Work     Including     Grading 
and  Paving 

Auto   Race  Track  Cost  $200,000 

LOS  ANGELES.  Calif..  Los  Angeles 
Co..  east  of  Valley  View  Ave.,  be- 
tween Center  St.  and  Firestone 
Blvd..    Norwalk.    District. 

Owner— Art  F.  Lanthler  ft  Associ- 
ates,  %   Engineer 

Structural  Engineer— Harold  E.  Ket- 
chum,  2360  American  Ave..  Long 
Beach,    Calif. 

Includes  >4  mile  oval  automobile 
race  track  oil  surfaced,  and  oil- 
mixed  surfacing  of  35  acres  for 
parking  facilities,  bleachers  to  ac- 
commodate   20.000    people. 

Contractor — Ansoo    Construction    Co.. 
JJ225      Atlantic     Ave^      LonQ 
Beach,  Calif. 


14 


12/19/46 

Contract  Awarded 

Veterans'   Memorial    Bldg.    (Alter) 

Estimated  Coet  $4,000 
OROVILLE.  Calif..  Butte  County. 
Owner  —  County     of    Butte,     county 

clerk.  Courthouse,  Orovllle,  Calif. 
Architect  — E.    Geoffrey    Bangs,    806 

Market  St.,  San  Francisco,  Calif. 
Work  involves    fire    escapes,    proper 

exits  and  walkways. 
Contractor — E.    H.    Peterson    &    Son, 

5691  San  Pablo  Dam  Rd.,  Richmond, 

Calif.  Negotiated  contract. 


SANTA  ANA.  Calif.,  Orange  County. 
Southeast  comer  of  Stafford  8t 
and  Minter  St 

Owner — Roman  Catholic  Archbishop 
of  Los  Angeles,  St.  Joseph's  Parish, 
724   Garfield  St.,  Santa   Ana.  Calif. 

Architect  —  Harold  Otmeno,  8000  S. 
Chapman    Ave.,   Orange,   Calif. 

Steel  and  reinforced  concrete  (70x 
151x26),  Includes  two-story  wood 
frame  factory  (45x58) ;  church  con- 
tains 750  seats,  baptistry  and  sanc- 
tuary. 

Contractor^-J.  A.  McNeil  Co.,  714  W. 
Olympic  Blvd.,  Los  Angelee,  Calif. 


20-21-—SOCIAL  &  RECREA- 
TIONAL BLDGS. 


20 


12/19/48 

Contract    Awarded 

Field    House    (Restors);    Serial    No. 
04-203-47-43  Cost  $11,(M«.«2 

SAN  FRANCISCO,  CTallf.  Funston 
Playground,  north  side  Chestnut 
St.  about  400  ft.  west  from  Laguna 

Owner  —  U.  S.  Ehiglneer  Office,  74 
New  Montgomery  St.,  San  Fran- 
cisco.  Calif. 

Plans  by  Engrg.  Dept.  of  Owner 

Contractof^— DeLuca  A  Son,  1746  Fil- 
bert   St..    San    Francisco,    Calif. 


18.19-~RELIGIOUS  BLDGS. 

12/19/46  19 

Contract  Awarded — Work  Scheduled 

to  Start  About  January  1,  1947 
Church  Building  Cost  $150,000 


o 

FWA   Planning   Funds   Allotted   In 
Amount  of   $8000  «,7aa«\ 

School  Bldg.  (Addn.)     ^C"*' ^J^*'!?? 

SAN   BERNARDINO.  Cal..  San  Ber- 

^"Srdlno  Co.    warm  Springs  School 
Sterling    Ave.    bet    Base    Line    and 

Ownei^an  Bernardino  City  Schools 
G^rt^n  W.   Parks.  Supt..  San  Ber- 

incrutrconsl^ction  of  8-c.assroom 
building.    8000    sq.    ft ;    boys'     and 
Srls'    lavatories;    office;    teachers 
fest   room   and   a   cafeteria 
Federal  funds  have  been  a  lotted  to 
assist    in    preparation    of    plans,    ac- 
foMlnir    to    an    announcement    made 
e°c1S  b°y  WH«ht  U  Felt^iv^^^- 
Engineer  In  charge  of  J^*  f  ""^f^"  ^ 
Community  Facilities  of  the  Federal 
Works  Agency.  630  Sansome  St,  San 
Francisco  11.  Calif. 

• 6 

Vw^A^PIannlng    Fund.    Allotted    in 

Sch^orBId;'   t^n,      cost    $130,000 
?OACHELLA.    Calif..    Riverside    Co. 

roachella    Elementary  School. 
OwSS^oachella  Elementary  School 

Co^nll\nng  E%t^el"iCen.  Rowe. 
R.le  and  Bowen.  Consulting  Engl- 
?eJ?s*.Sd^D^signers     2835    Gilroy 

InSude;%lxSs-m"Utlon    s. 

S^tSslat^  br-aCt'?/. 
-B%?  ^an-annrc^i^at-ma^^; 
r^A  by  Wright  L.  Felt^  Division 

S«^muStvXcV/s  S^h^Fl- 
°'raF  Wo^ks  Agency.  630  Sansome  St.. 
San  Francisco  11.  Calif- 

;?,;;A^lannlng    Fund.    Allotted    In 
Amount  of  $5400 


SUB  -  BIDS  WANTED 

General  oentraotore  doslrng  sub-bid*  en  any  Jek  are  Invited  te  make  kne^wR 
their   requirement*   In  this  oelumn.     There  la   ne   oharg*  for  this  servlee. 

Tuberculosis   Hospital,  Selah,  Wash.;    Bids   Duer  January  7,  2~p7~M^ 
H.   E.  Kahlmann.   251   Kearny  St,   San   ITranclsco   (DOuglaa  8023) 

County   Office    Bldg.,   Vaflejo;    Bids    Due   December   19,    10:30   A.   M. 
1:1.   B.  Kahlmann,  251  Kearny  8t,   Ban   Ifranclaco   (DOuglaa  MBS) 
it:rt>entraut  A  Summers,  696  Pennsylvania     St,  tian  Francisco  (AT  2420) 
continental  Constr.   Co..    1402   ITront   St.    Sacramento    (Sacto.   3-1973) 
A.    Ju.    Miller,    1715   SevenUi    St.,    Sacramento    (aacio.    i5-44UW) 
J.  A.   Bryant,   1815  Capitol  St.  Vallejo   (VAUeJo  2-4446 K 

School  Addition,    Bayshore  City;    Bids   Due   ueoember  20,  8  P.  M. 
Martlnelli  Constr.  Co.,  44  Mary  Street,  San   Francisco    (GArfleld  8277) 
H.  E.   Kahlmann,   251   Kesmy   St,   tian   l<Tancl8co    (iJOuglas   WW8) 

'      Geo.  Arthur  &  Sons.  941  S    Claremont  St.  San  Mateo  (Ban  Mateo  8-4967) 
DeLucca  St  Son,  174."5  Filbert  St,  San  Francisco  (ORdway  3600) 
±5.  A  K.   Constr.   Co..   26S   Market  St,    San    Francisco    (DOuglas  7516) 
William  Horstmever.  23  Mars   St,   San   Francisco   (MArket  7280) 


22.ae— RESIDENTIAL 
BUILDINGS 

12/19/46  26 

Contract    Awarded— Work    Starts    A. 

Soon  As  Materials  Are  Available 
Residences    (25) 
WOODLAND,  Calif.,  Yolo  Co.,  South 

Land   Park. 
Owner   —    Fred    Shaffer   A    Son,    701 

Main    St..   Woodland,   Calif. 
Contractor — H.  C.  McClurg,  701    Main 

St.   Woodland,   Calif. 


24 


12/19/46 

Building    Permit   Granted 

Residence    (Alter)  Cost    $3,500 

OAKLAND,  California,  Alameda  Co., 

650  Camelia. 
Owner— A.   E.    Latham.   850  Camelia, 

Oakland,   Calif. 
Architect-    A.    Froberg,    3454    Harlan 

Street.  Oakland.  Calif. 
Alteration    work. 
Contractor— Charles   W.    Nielsen,   S49 

Athens  Ave.,  Oakland,  Calif. 


Banning  Drive. 

Owner— Aubrey  Moltn,  0767  Banntnf, 
Oakland.  Calif. 

Architect  —  Sewall  Smith.  Garrett 
Bldg..  Lafayette,  Calif. 

Frame  and  stucco,  one-story,  in- 
cludes six  rooma,  two  bedrooms, 
two  baths. 


12/19/46  M 

Starting   Preliminary  Plan* 

Resldenoe 

ORINDA.   Calif..  Contm  Costa  €9^^ 

Owner— L.  B.  Pierce,  c  ;o  architect 

Art-hitect  —  Sewall    Smith.    Oarr*tt 

BUig..  Lafayette,  Calif. 
Two-story,  includes  seven  rooma  and 

attached  garage. 


12/19/46  •     >« 

Plan.  Nearing  Completion 

Resldenoe 

ORINDA,   Calif.,  Contra  Cost*  Co. 

Owner— Ralph  Locke,  c/o  architect 

Architect   —  Sewall     Smith,     Garrett 

Bldg..  Lafayette.  C^allf. 
Frame  and  stucco,  two-atory,  inolud** 

six  rooms. 


Cost  $2S,000 

Calif  ■    Cootim^ 


-'^/19/46 
Plans  In  Prog 
Reeldenoe 
RTJItPY    HOUjOW 

Costa  County. 
Owner— John  Hoefer,  c/o  architect 
Architect   —Sewall     Smith.     Garrett 

Bldg.,  Lafayette,  Calif. 
One-story     and     basement,     include* 

seven   rooms,  attached  garaga 

12/19/46  •    M 

Preliminary   Plans  In  Progr*** 

Residence 

OAKLAND,   Calif..  Alameda  County. 

Owner— William  Davis,  c/o  architect 

Architects— Malcolm  D.  Reynold*  and 

"  Loy    Chamberlain.    3838    Piedmont 

Ave..  Oakland,  Oallf. 
Wood    frame   and   stucco,  to  include 

three  bedrooms,  one  bath  and  baa*- 

ment 


M 


12/19/46 

Preliminary  Plan*  Completed 
Residence  $1»,000 

PIEDMONT,  Calif..  Alameda  County. 


12/19/46  •    >• 

Completing  Working  Drawing* 

Reaidenoee  (5) 

CHICO.  Calif..  Butte  County. 

Owner— E.  L.  Adams,  c/o  architect 

Architect  —  Henry  H.  Gutterson,  86 
2nd  St..  San  Francisco.  Calif. 

Wtood  frame,  to  include  two  bed- 
rooms, living  room,  dining  room, 
kitchen  and  one-car  garaga 

12/19/46  '     2* 

Working   Drawing*  In  Progr*** 


Sausage    Factory,    San    Francisco;    Bids    Ou*    December  23,   2   P.    M. 
B.  A  R.  Constr.  Co..  268   Market   St.    Sian   Francisco    (DOuglas   7616) 
Mariposa  Constr.  Co.,  Inc.,  1106  Manposa  St,  San  Francisco   (Un  0875) 
s.  J.  Amorosa  Constr   Co.,  2100  Oakdale  Ave.,  San  Franciaco   (MI  1490) 
Martinem  Conaftr  Co.,  44  Mary  bt   ,San  Francisco   (GArfleld  8277) 
f eter  bartorto.    262   Clementina    St.,    San   Francisco    (GArfleld   8317) 
Moore  A  Roberts,  69b  Mission  St.,  San  Francisco,  Calif.   (Garfield  8579)^ 

Funston' Playground,  8.  FTOeneral  Riestoratlon;   Bids  Duie  Dec.  20,  2  P.  M. 
A    F    Mattock  Co.,  212  Clara  St,  fran  Francisco   (GArfleld  5516) 
Oliver  M.   Rosseau  Corp.,  725  Tehama   Stree.    San    Francisco,   California 
(HEmlock  3411) 

Renderlng^Planriind    Alter   Bldg..    Kaufmann    Meat   Co.,    near  San    Jose: 
Bids  Open   January  3,  12   Noon, 
cameo  A  Gautier,  885  Ocean  Ave.,  San  Francisco    (JUnlper  4-8081) 
aresham    Constr.   Co.,   344   S.   Francis   St,   Sunnyvale    (Sunnyvale  ^1> 
Waas  &  Rothchild,  328  MerchnntR  Erchango  Bldg.,  S.  F.    (EXb rook  1205) 
carl   N.    Swenson   Co.,    109b   Stockton    Ave.,   San   Jose    (BAUard   2602). 

Alterations  to  Typewriter  R^pir7"Rooms,   Board  of  Education  Warehouse. 
San    Francisco;    Bids    Due   December  20.   10:30   A^M. 
Henry  Artan  Construction.  4142  Geary  Blvd.,  San  Francisco,  Calif.  (BAy- 

view  3170)                                                          _         .          ,f^^^i^iA    r9iT\ 
^•eter  Sartorio,    262   Clementina   St,    San   Francisco    (GArfleld_S317) 

Alter,  and   Addns.,  Alchar  Calif.  Corp.;    Bids    uue   P'g^,'>^^^^.''-    ^• 
H.   HJ.   Kahlmann,  2.'il    Kearny    St,   San   Francisco    '  ^^"Klas   8023 ) 
MasDonald,  Young  &  Nelson.  127  Montgomery  St.,  S.   F.  /fUttre  8296) 
Haas  A  Rothchlld,  328  Merchants  Exchange  Bldg.    S.  ^-    <PJ^b'^J_/if*' 

,     Midstate   Constr.   Co.,    427   Bryant    St^San    Francisco  _(YUkon_6-28j22. 

|warehou.^Shi;^-ii^rOffli^B!d^T'8l«rra  Tractor  A   Equipment  Company. 

..TrioSs^'r'ca,''2-68°^rLr.TsaL'  Francisco    (DOuglas   7516) 


SUMNIERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St,,  Ookland,  Cdlif. 

From  Sdn  Ffc^nuiio  n^^n  othtr  exdtd.;^. 

ENterprise    10930  JWlr.G^s  ^6?.' 


School    Building 


Cost.   $104,000 


^^^"^frFT   Calif    Tehama  County 
^er^ReT^eSfff' school  Dlst..   Red 

Xr^chlt'ect^-Masten  A  Hurd^562  Pow- 
^11   qt     San  Francisco,  Cam. 
KAnfoJced"*  concrete  wood  frame  roof 

^^.SrfS  rve"1>e:i    allotted 
to'^^'slst'.n  P-r-ration  of^pjans^ac- 

"""'"'ll  bv  WrlgM  L    FeTt    Division 
recently  by  ^V"K"^^    „-    .up    Bureau 

^J»f  Wo"k.  A^ncy.  6S«  San.ome  St. 
San  Francisco  H.  Cailt. 


Uniformity 


PAINTING 
DECORATING 

INTERIOR-EXTERIOR 

Soundproofing 

Free  Estimating 

All  Work  Guaranteed 

Ml  6822 

e 

JERRY  J.  STONE 

2411   laqolU  St..  San  FrancUco 


THE    METAL    WALL    COVERING 

OF  £adUUf.  liecuiiif 

Chromite,  the  itnc  wall  tile,  is  beautiful  .  .pasting  .  .  .  modern 
-and  thoroughly  pracixcal.  That  is  why  Chromite  olay*  such 
an  important  part  in  up-to-the-minute  planning  »*  "'Jl^U 
remodeled  HOMES  (bathrooms  ^nd  ki^hens)  ^||]^U- 
RANTS,  OFFICE  BUILDINGS,  PLANTS  and  OFFICES. 
Chromite  brightens  any  room  with  its  sparkling  freshness  and 
striking  color  variety!  Chromite  is  durabit  .  .  .  will  not  crack, 
fade  or  rust. 

fficlttde  Chromlf9  In  Your  Plant!      • 

For  specifications,  colors  and  proper  usage,  contact 

CHROMITE  SALES  COMPANY 

— DIsfribHters  For  Westera  States — 

23  Fremoiit  Str««t.  San  Francisco  5.  Calif. 
T«f«pkoii«  suffer  3836 


^ 
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DAILY    PACIFia     BUILDER 
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THURSDAY.  DECEMBER  19,  1946 


DAILY     PACIFIC     BUILDER 
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1. 


R««id»no*      Approxlmat*  C«St 
BSULVJCDERB,  C^llf.,  Muin  County. 
Ownei^— Withheld. 
Architect  —  Henry  H.    Outtenoo.   M 

ted  St.  Ban  Francleoo,  CtMS. 
Timber     and     atuooo,     el^t     room*. 

French     Provincial     design,     slate 

roof. 


U/l»/46 

Working  Plans  In  Prof      _ 
ApartmenU  Approx.  Cost  $36,000 

ANTIOCH.  CaUf..  Contra   Ooeta  Co. 
Owner* — Tatea    Hamm   and    Dr.    Jo> 

seph  B.  Ubby,  c/o  architect. 
Frame  and   stuooo,    two    stories,    10 

apartments. 


Engineering  Section 


I 


NEWS  INDEX 

Water  Supply  and  Sewafe 

DIspeaal   Plante  — - »1-» 

«rttrg»»   ..^.^iisi-i— « 

Oams,  Reserveira  and 

Drsdglng   M 

Docks,  Piers  and  HarlMrs —  W 
Parka.  Airport*  and 

Playgrounds    ___—      M 

Rallreada,  Subways  and 

Tunnels ^       f7 

HIactrle  Lighting  and 

Transmission    Llnee 81 

Sswer*    .._ Ji 

Streets  and   Highways 40 

Oaa,  Water  and  All  Pipe 

Llnee  — 


41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

12/19/46  •  SI 

Low  4  Only  Bidder* 

Concrete  Tank;  Spae.  19S    Co*t  $3,380 

NEAR  LJVERMORE,  Calif.,  Ala- 
meda County. 
Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Com- 
mlaslon.  Room  287  City  Hall,  San 
Francisco,  Calif. 
Plans  by  eng^lneerlng  department  of 

owner. 
Low  Bidder— B.    Mllee   Thomas,   2817 
Scott    St,    San    Francisco,    Calif., 
$3350. 

Hetch  Hetchy  Water  *  Power 
Dept,  San  Francisco,  at  $28,000  sub- 
mitted only  other  bid  Dec.  17. 


$»4Ji00  submitted  the  low  bid  Oct.  22. 

s  I         r* 

12/18/48  •  »* 

Low  and  Only   Bidders 

Earthwork,   Etc.;    Spec.   1531 

TUCUMCARI  PROJ..  New  Mexico. 
Near  Tucumcarl. 

Owner— U.  J*.  Bureau  of  Reclama- 
tion,  Tucumcarl,    New   Mexico. 

Plans  by  Bngrg.  Dept  of  Owner. 

Includes  structur««,  Ikteral  system 
unit  2  and  earthwork  and  struc- 
tures, lateral  units  3  and  4  and 
Conchas  Canal,  sUtlon  3343  plus 
17  to  staUon  3517  plus  70. 

Apparent  Low  Bidder— J.  A  Tertellng 
St  Sons,  Boise,  Idaho. 
Stebblns     Constr.     Co.,     Oklahoma 

City,  Okla.,  submitted  only  other  bid 

Dec.  17. 
Amount  of  bids  will  be  published 

in  the  near  future 


82 


12/19/48 

Bond   Issue  Approved   Deo.  10 

In  Amount  of  $100^000 
Sewage  Disposal  Plant 
HEMBT,    Calif..    Riverside    Co.,    site 

of  present  plant  on  W  Devonshire 

Ave. 
Owner— City    of    Hemet,    City    Hall, 

Hemet.  GUlf. 
Engineers— Bulot    and    DoncJro.    0SS8 

Brighton  Way,   Beverly  HUls,   Lo* 

Angeles,    Calif. 
Includes  construction  of  new  sewage 

disposal    plant    (cost    $88,800)    and 

conatructlon  of  trunk  oewers  (cost 

$46,190.) 


SI 


liA9/4« 

Low  and  Only  Bidder* 

Fire  Protection,  Water  Syatam; 

Speo.  20,173  Coot  $47Jt1.82 

NSAR  REDWOOD  CITY,  Calif.,  San 

Mateo  County.  Log  Cabin  Ranch. 
Owner  — City    and    County    of     San 

Francisco,    Department    of    Public 

Works,    Room    282   City    Hall,    San 

Francisco,  Calif. 
City     Engineer  —  Ralph    Wadsworth, 

City  Hall.  San  Francisco,  Calif. 
Includes  fire   protection  and  domes- 
tic water  supply. 
Low    Bidder— Patrick    R.    Kelly.    988 

Rockdale  Dr.,  San  Francisco,  Calif., 

$47,901.62. 

Bids  were  taken  as  follows: 

(1)  lump  sum,   fire   protection   pipe- 
line; 

(2)  lump  sum,   domestic   water  sup- 
ply pumping  system ; 

(8)  lump  sum.   domestic  water  sup- 
ply gravity  system; 
(4)  lump  sum.  electrical  work. 
Complete  bids  submitted  December 

Patrick  R  Kelly,  San  Francisco,  (1) 
$29,789.84;  (2)  $11,426.01;  (3)  $4852.77; 
(4)  $1953;  total,  $47,991.62. 

Peter  Sorensen.  Redwood  City,  (1) 
$80,000;  (2)  $11,288;  (3)  $14,700;  (4) 
$3612;  total,  $59,600.  

33—         BRIDGES 


12/19/46  SS 

Low    Bidder 

Bridges   A    Roads         Cost   $110390.50 

CARBON  CO.,  Utah.  S.  R.  53  be- 
tween  Price  and  Price  Airport. 

Owner— Utah  State  Road  Commis- 
sion, Ray  H.  l/eavltt.  Chairman. 
SUte  Capitol.  Salt  Lake  City, 
Utah.  ^     , 

Plans  by  engineering  department  of 

owner. 

Bituminous  surfaced  road  and  tim- 
ber bridges   over  20-ft   span. 

Low  Bidder — Oermer  4  Abbott,  Tre- 
monton,  Utah,  $110,890.50. 


12/19/48  •    S4 

Owner  Taking  Bid*— Due  D*o.  20, 

2  P.  M^Bklders  Figuring 
Dredging;  Serial  No.  04-2018-47-51 
MONTEREY,     Calif..     Monterey    Oo. 

Monterey  Harbor. 
Owner— United    States    Engineer,    74 
New   Montgomery   St,   San  T*an- 
clsco.  Calif. 
Plans  by  Engrg.  Dept  of  Owner. 
Includes   dredging  to  a   depth   of8 
feet    below   mean    lower    low    (plus 
2  feet  allowable  overdepth)    of  an 
irregular   shaped  area  approx.    675 
feet   lonp  by  400  ft   wide  adjacent 
to  easterly  side  of  Municipal  Wharf 
No.  1  and  an  irregular  shaped  area 
approx.    175  feet   long  by   130   feet 
wide    between    the    Booth    Packing 
Co.'s    Pier    and    Municipal    Whan 
No.  1. 
Bids  will  be  taken  as  follows: 

(1)  72,900  c.y.  dredging  and  deposit- 
ing material  In  disposal  area  No. 

(2)  15,000  cy.  dredging  and  deposit- 
ing material  In  disposal  area  No. 
2. 

The  following  contractors  have 
been  furnished  with  plans: 

Associated  Dredging  Co.,  465  Cali- 
fornia St.,  San  Francisco,  Calif. 

Healy  -  Tlbbltts  Construction  Co.. 
1100     Evans     Ave..     San     Francisco. 

Calif.  ™_  .  1.* 

Macco    Construction    Co..     Freight 

and  Ferry  Sts..  Oakland.  Calif. 
American  Dredging  Co..  1419  Broad- 
way, Oakland.  Calif.  ^,„  ., 
Johnson  Western  Co.,  Box  418,  Ala- 
meda, Calif.  ^  _^-  ,„, 
Hydraulic  Dredging  Co.,  Ltd..  1321 
Central  Bank  Bldg..  OtikXaaA,  CaM. 

Franks  Dredging  Co.,  260  Califor- 
nia St.  San  Francisco.  Calif . 

Olympian  Dredging  Co..  528  Mar- 
ket St..  S«m  Francisco,  Calif. 

San  Francisco  Bridge  Co.,  602  Mar- 
ket St..  San  Francisco,  CaUf. 
H.    F.    Lauritxen,   Box    470,    Pltts- 

^"a 's^^utra.  255  California  St.,  San 
Francisco,  Calif. 

Ouy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco, 
Calif.  

12/19/46  ^* 

Engineer   Authorised   To   Prepare 

Plans 

Reservoir  ,         ,        _,„ 

ARCADIA   Calif..    I>oa   Angeles    Co 
site  at  the  end  of  Santa  Anita  and 
Grand  View   Ave 

Owntei— City  of  Arcadia  %  City 
Council.    Arcadia.   Calif. 

Englneeiv-Qlen  Watson,  city  engi- 
neer   Cltv  Hall,  Arcadia.  Calif. 

Includes  l.bOO.OOO  gallon  wf^rT^J": 
voir  and  construction  of  6000  feet 
of  18-lnch  water  line  from  Orange 
Orove  Ave  to  the  reservoir.  800 
feet  of  12-lnch  line  to  Holly  Ave. 
from  Huntington  Dr^^to  Ihiarte 
Rd  tree  planting  In  the  reservoir 
site  and   other  improvements. 

34 
SCumi*  ary    Plans   Completed    a^d 
Approved   by    City    Council— Bond 
Election    Planned 
Pipeline*  and  Reservoirs 
CHINO.  Calif..  San  Bernardino  Ca _ 
Q^er  — City    of     Chlno.     c/o     City 
Council.  Chlno,  Calif.  „,        ^      .^^ 
Engineer-Donald     R     Warren.     500 
S    Figueroa  St..  Los  Angeles.  Calif. 
Reinforced    concrete,    net    depth    14 
ft.  diameter   112  ft.   wood   roof    to 
be  Ued  in  with  three  wells  and  1 
existing    reservoir     pipeline    to    in- 
clude   12.000    ft    16-lnch:    1000    ft. 
8-inch;   3000  ft.  of  «-»nch;   5.000  to 
10.000   ft.    4-lnch,   all   welded   steel, 
main    valves.    20    new    2-way    fire 
hydrants. 

" *•  34 

12/19/46  ^        ,         ,-    ** 

Ovimer  Taking  Bids— Due  Jan.  16, 

2  P.  M.   (Bidders  Figuring) 
Levee  Construction;   Spec.  1248 
FEATHER  RIVER,  Calif.  West  levee 

of  Feather  River  from  opposite  Rio 

Bonlto  Station  upstream  35  miles. 
Owner— U.  S.  Engineer  Office,  Wright 

Bldg.,  Sacramento,  CaUf. 
Plans  by  engineering  department  of 

owner. 

The  work  Involves: 

(1)  568,285  cu.  yds.  excavation; 

(2)  28,415  M  gallons  water  for  com- 
paction   and    sprinkling,    applied 

as  directed; 


-DAMS,  RESERVOIRS  A 
DREDGING 
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12/10/46 

Bids   Rejected 

Earthwork,   Pipelines,   Struotur**; 

Siiec.  1488  ^  ^  . 

YAKIMA    PROJECT,    Rora   Division 

Wash.    Approx.   10  miles  northeast 

of  Prosser.  ,  „     . 

Owner— U.  S.  Bureau  of  Reclamation 

7H  N.  2nd  St.,  Yakima,  Wash. 
Plans  by  Engrg   Dept  of  Owner. 
Includes     earthwork,     pipelines     and 

structures,    lateral    systems,    pump 

area*  No.  18  »«<*  1^. 

As  previously  reported,  J    A  Ter- 
tellng it  Sons,  Inc.  Boise,  Idaho,  at 


(5)  262,300  cu.  yds.  remove  cobble*; 
(4)  293,756  cu.  yda  cobble  backfill; 

(6)  175,800  cu.  yds.  cobble  blanket; 

(6)  700  lln.  ft  remove  and  waste  ex- 
latlng  fence; 

(7)  4400   Un.   ft    remove  and   recon- 
struct foncei 

The  following  contractors  ar«  be- 
ing furnished  with  plsuia: 

Milo  A  Brown,  644  Scofleld,  Palo 
Alto. 

T.  E.  Connolly,  Inc.,  461  Market  St, 
San  Francisco. 

Hubert  E.  Everist  Sr.,  604  Mission 
St,  San  Francisco. 

Utah  Construction  Co.,  1  Montgom- 
ery St,  San  Francisco. 

Case  Construction  Co.,  2100  Wil- 
mington-San  Pedro  Rd.,  Berth  115,  P. 
O.  Box  6,  San  Pedro. 

Basich  Bros.,  P.  O.  Box  151,  Al- 
hambra. 

Parish  Bros.,  P.  O.  Box  6,  Benlcuu 

N.  M.  Ball  Sons,  Box  430,  Berkeley. 

Lee  J.  Immel,  Box  65,  Station  A, 
Berkeley. 

F.  E.  Young,  699  Colusa  Ave., 
Berkeley.  ^  , 

J.  A.  Tertellng  A  Sons,  Inc,  Boise, 
Idah".  and  411  W-  5th  8t,  Los  An- 
geles. 

W.  H.  O'Halr,  Colusa. 

Fredrlckson  Bros.,  1259  65th  St, 
Emeryville.  _^ 

Clyde  W.  Wood,  Inc.,  6900  Tljunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood. 

Claude    C.    Wood,    P.   O.    Box    589, 

Lodl. 

Bressl  &  Bevanda  Constructors, 
Inc.,  417  S.  Hlli  St,  Room  764,  Los 
Angeles.  ^ 

Grafe  -  Callahan  Construction  Co., 
714  W.  Olympic  Blvd.,  Los  Angeles. 

J.  A  and  R.  S.  Crow,  4756  Valley 
Blvd.,  Los  Angeles. 

J.  E.  Dixon  Co..  931  E.  Slst  St.  Los 
Angeles. 

Griffith  Co..  1060  S.  Broadway,  Los 
Angeles. 

W.  E.  Kler  Construction  Co.,  1462 
N.  Stanley  Ave.,  Los  Angeles. 

Morrison  &  Knudsen  Co.,  810  Title 
Guarantee  Bldg.,  Los  Angeles,  and 
111  Sutter  St,  San  Francisco. 

Winston  Bros.,  Box  759,  San  Ber- 
nardino. ^    „  „.. 

H.   Earl   Parker,    12th   and    F  Sts., 

MarysvlUe. 
Lester  L.  Rice,  605  14th  St.Marys- 

vllle.  ..^    ,    o* 

M    J.    Ruddy    A    Son,    92»    J    St, 

Modesto.  ^       ^, 

Fredrickson  A  Watson  ConstrucUon 
Co.,  873  31st  Ave..  Oakland.      ,__  ,_^^ 

Macco  Construction  Co.,  Freight 
and  Ferry  Sts.,  Oakland.  j. 

E.  B.  Bishop,  Orland.  fl*. 

J.  E.  Haddock,  Ltd.,  3538  E.  Foot- 
hill Blvd..  Pasadena. 

M.  J.  B.  Construction  Co..  322  Elks 
Bldg..  Stockton.  ^^^ 

George  Patterson.  P.  O.  Box  2004, 
Stockton. 

Geo.   E.   France.  1509  College  Ave., 

Visalla 

Nathan  A.  More.  2951  W.  Valley 
Blvd..  Aihambra. 

A  A.  Balnteiv  1767-A  Lime  Ave.. 
Long  Beach. 

Markham.  Brown  A  Kearney, 
Crume  A  Co.,  Dallas,  Texas. 

Mike  Malfltano  A  Sons,  379  E.  3rd 
St.,  Pittsburg.  „    ^    « 

Marshall  S.  Hanrahan.  P.  O.  Box 
429.  Redwood  City. 

DeVelblss  Co..  Eastshore  Highway 
and  Huntington  Ave..  R»c»»^°^<*-    „„ 

Harms  Bros..  Route  4.  Box  2220. 
Sacramento.  „^ 

D.    McDonald.   204   23rd  St,   Sacra- 

"a^^R.  McEwen.  P.  O.  Box  1017, 
Sacramento.  r*^    -o    n 

McGUllvray  Construction  Co.,  f .  o. 
Box  873.  Sacramento. 

George  Pollock  Co.,  P.  O.  Box  903. 
Sacramento. 

J.  R.  Reeves,  P.  O.  Box  1072.  Sac- 

A  Telchert  A  Son,  Box  1113,  Sac- 

""r* A^Westbrook,  1331  C  St.  Sac- 

™GlS>on8  A  Reed.  259  W.  3rd  S.. 
Salt  Lake  City,  Utah. 

Guy  F.  Atkinson  Co.,  Orangeand 
Railroad     Aves.,    South    San    Fran- 

^  W*  A.  Bechtel  Co..  156  Sansome  St, 

"^(Su^r  B^s..  208  S.  Linden  Ave.. 
South  San  Francisco. 

Al  Johnson  Construction  Co.,  Hu- 
bert A  Everist,  604   Mission   St.,  San 

^aer  Klewit  Sons  Co.,  345  Kleways 
Ave..  Arcadia,  and  442  Post  St.  San 
Francisco.  _, 

Olympian  Dredging  Co..  525  Mar- 
ket St.  San  Francisco. 

Plombo  Bros.  A  Co..  1571  Turk  St, 
San  Francisco.  ^^      a%9 

Mark  C.  Walker  A  Son  Co^  4p 
First    National    Bank    Bldg.,    Santa 

Louis  Blaaottl  A  Son,  40  W.  Clay 
St.,  Stockton.  ^    ^    «       •/vr 

George  French  Jr.,  P.  O.  Box  807, 
Stockton. 

J.  D.  McNamee.  Stockton. 

George  Augusta,  Salinas. 

Grant  Construction  Co.,   Benlcla. 

H.  W.  Rohl  Co..  523  W.  6th  St, 
Room  1232,  Los  Angeles. 


3&—     DOCKS,  PIERS  A 
HARBORS 

W/19/48  85 

CPA     Approval     Granted — 

Plans  Completed— Owner  Wll  Take 
Bids  After  January  1,   1947 

Wharves  Cost  $675,000 

LONG  BEACH,  Calif.,  Loe  Angeles 
Co.,  Pico  and  Water  Sta,  for 
bertha  52,  S3  and  54.  Long  Beach 
Outer  Harbor. 

Engineer— R.  R.  Shoemaker,  chief 
engineer  of  the  Long  Beach  Har- 
bor Department,  1383  W.  El  Em- 
barcadero.  Long  Beach,  Calif. 

Includes  construction  of  1380  lineal 
feet  of  steel  sheet  pile  bulkhead 
with  reinforced  ccmcrete  cap,  tri- 
angular shape,  timber  piles  and 
reinforced  concrete  relieving  plat- 
form, sand  fill  asphaltlc  concrete 
pavement   and   utilities. 


12/19/46  •     85 

Owner  Taking  Bid*— Du*  Jan.  29, 

2:30  P.  M.  (Time  Extended   From 

Deo.  18) — Bidders  Figuring) 
wnarr  ana  vneoi  opoc  rwr* 
WILMINGTON,    Calif..    Los  Angeles 

County.  Berths  179-80. 
Owner — Los  Angeles   Board  of  Har- 
bor Commissioners,  Rm.  408  Branch 

City  Hall.  San  Pedro,  CaUf. 
Plans  by  owmer. 
Includes     timber     and  /  or     concrete 

wharf  and  steel  frame  transit  shed 

extension,    complete    with    railroad 

track  facilities,  pavement,  clearing, 

site,  etc. 

An  addendum  has  been  Issued  to 
plans  and  specifications  which  In- 
cludes alternate  bids  to  Items  (11) 
and  (12),  providing  for  reinforcing 
rods  at  top  of  pile  fully  encased  in 
concrete. 

Unit  quantities  were  published  Oc- 
tober 29. 

The  following  contractors  have 
taken  out  plans: 

Guy  F.  Atkinson  Co.,  22238  S.  Santa 
Fe  Ave.,  P.  O.  Box  259,  Long  Beach. 

Hull,  Smale  A  Robinson,  1033  N. 
Avalon  Blvd.,  Wilmington. 

Johnson  Western  Co.,  2100  Wll- 
mlngton-San  Pedro  Rd.,  Berth  115, 
P.  O.  Box  6,  San  Pedro. 

Pugh  Construction  Co.,  Ltd.,  1280 
Alameda,  Wilmington. 

Warren  -  Southwest  Inc.,  2145  E. 
25th  St.,  Los  Angeles. 

Winston  Bros.  Co.,  411  W.  5th  St, 
Los  Angeles. 

Ben  C.  Gerwlck,  Inc.,  112  Market 
St.,  San  Francisco. 

Macco  Corp.,  816  N.  Paramount 
Blvd.,  Clearwater. 

H.  B.  Nicholson,  1151  8.  Broadway, 
Los  Angeles. 

R.  D.  Russell,  Bank  of  Commerce 
Bldg.,  Oakland. 

United  Concrete  Pipe  Corp.,  Box  1, 
Station  H,  Los  Angeles. 

Baruch  Corp..  621  8.  Flower.  Lo* 
Angeles. 

E.  B.  Bishop,  P.  O.  Box  325.  Or- 
land, and  P.  O.  Box  1811,  Long  Beach. 

Shannahan  Bros.,  6193  Maywood 
Ave.,  Huntington  Park. 

L.  V.  Mulherron,  5300  Sheila  St, 
Los  Angeles. 

12/19/46  •  35 

Owner  Taking    Bids — Due   Dec.  20, 

2  p.  M.— Bidders   Figuring 
Orydorking  and   Overhauling   Dredge 
SAN    FRANCISCO,    California. 
Owner  —   U.    S.   Engineer  Office,    74 
New    Montgomery    St.,    San    Fran- 
cisco. Calif. 
Pliins  by  Engrg.  Dept.  of  Owner. 
Drydocklng  and  overhauling  govern- 
ment-leased Olympian  Dredging  Co. 
clamshell  dredge   "Holland". 
Following    contractors    have    been 
furnished  with  plans: 

Bethlehem    Steel   Co.,   20th   and    Il- 
linois Sta.  San  Francisco,  Calif. 
Moore  Dry  Dock  Co.,  foot  of  Ade- 


line St.,  Oakland,  Calif. 

United  Engrg.  Co.,  Ltd.,  foot  of 
Main  St,  Alameda,  Calif. 

Basalt  Rock  Co.,  Inc.,  90  Klghth 
St.  Napa.  Calif.  ^     .  _ 

Hurley  Marine  Works,  Inc.,  foot  o* 
5th  Ave.,  Oakland.  Calif. 

Graham  Ship  Repair  Co.,  foot  of 
Washington  St,  Oakland,  Calif. 

Curtola  Slilpyard,  Inc.,  1061  19th 
Ave.,  Oakland,  CaUf. 

Guntert  and  Zimmerman,  Lindsay 
and   Monroe,   Stockton,    Calif. 


36—  PARKS,  AIRPORTS  A 
PLAYGROUNDS 

12/19/46  •  S8 

Owner  Taking  Bld»— Du*  D*©.  20^ 
2  p.  M.— Revised   Unit  Quantltle* 

Funston  Playground  (General  R**t*- 
ratlon);    Serial   No.  04-208-47-48 

SAN  FRANCISCO,  Calif.  W*at  sM* 
Laguna  St,  between  Chaatnut  and 
Bay  Sts. 

Owner — U.  S.  Engineer  Office.  74 
New  Montgomery  St,  San  Fran- 
cisco, Calif. 

Plana  by  engineering  department  fif. 
owner. 

(1)  lump  sum.  fence  work,  incltia- 
ii!g  installation  of  temporary 
fencing; 

ing  installation  and  removal  of 
temporary    fencing,    removal    of 
government   -  Installed     fencing 
and  repair  of  lessor's  fencing; 

(2)  lump  sum.  restoration  of  horse- 
shoe court.  Including  tally  rack*, 
bleachers,  boxes  and  pins ; 

(3)  lump  sum,  repair  of  golf  cage*; 

(4)  240  lln.  ft  batter  or  baseboards 
around  tanbark  area; 

(5)  lump  sum,  2  sets  of  step*  from 
east-  court  level*  to  restored 
east  path; 

(6)  lump  sum,  restoration  of  tan- 
bark  area; 

(7)  lump  sum,  repair  of  weat  and 
east  bleachers; 

(8)  800  lln.  ft  restoration  of  foul 
lints ; 

(9)  lump  sum,  replacing  %-ln.  cabl* 
east  of  east  foul  line; 

(10)  lump  sum,  rerooflng  existing 
latrine ; 

(11)  2100  sq  yds.  repair  existing  path* 

(12)  1200  sq.  yds.  restore  former  paths 

(13)  lump  sum,  straightening  posts 
in  courts  and  tanbark  area,  re- 
placing hooks  in  volley  ball 
court  and  repairing  back  of 
seuidbox  seat; 

(14)  lump  sum,  repairing  and  re*to- 
ration   of  7   drinking  fountain*; 

(15)  159  each,  restoration  of  sprin- 
kler heads; 

<16)  lump  sum,    removal    of    govern- 
ment-Installed utilities  and  flaff 
poles ; 
(17)  lump  sum,  clear  site,  clean  and 
grade. 
Unit  prices  will  be  taken  for  pos- 
sible   additional    work    that    may   be 
required  on  the  sprinkler  system,  an 
follows: 

(a)  put  4-ln.  or  6-ln.  valves  In  work- 
ing order; 


HIGHWAY 

EARTH    BORING 

MACHINE 

Rent  •   Lease  •   Controct 

Manniog  &  Whitaker 

Electrical  Contractors 

375  9th  St.  ■  San  Francisco  3 
HEmlock  6148 


LINE     CON  STR  U  CTI  O  N 

We  contract  for  line  construction — New  or 

re-build.    Also  hot-line  stick  re-build. 

Our  Optrations  Cover  All  Western  States 

L.    H.    LEONARDI    ELECTRIC 
CONSTRUCTION    CO. 

717  FRANCISCO  BLVD.  SAN  RAFAEL,  CALIF. 

Telephone  San  Rafael  5501 


Sisolkraff  Reinforced 
Building  Paper 

FOR  CURING  AND  PROTECTING  CONCRETE 
SHIATHINA  AND  COVERINO  MATERIAL 

Tough  —  Waferproof  j^  WIndproof 


GUNN   CARLE  &  CO. 

20    Fofrcro    Ave.  UNderhill    5480  San    Francisco 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

$AN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,   12 

Phone:  DEIaware  7313 


DAILY 
PACIFIC  BUILDER 

(B«t*bUstaed  In  1890) 

Publlthad   every    morning,   exoept 

aaturttaye.   Sundaye,   and    Legal 

Holiday*  by 

F.  W.  Dodge  Corporation 

4M   Tenth   8t^   San    Franoieco   8 

Telephone  MA  ricet  7110 

A.  C  MoOavran,  Manager  -  Editor 
J.  C.  Odgere,  Advertising  Manager 

Subeoriptlon    Ratee: 
$30.00    per   year 
(Payable  In  Advanoo) 
fttngi*  Copy  19  Centa 

Advertising   Rates  on  Request 

PHntsd  by 

Stark- Rath  Printing  t^^, 

A  Pubiithing  Co.  ~ 

i Entered  as  Second  Class  lilatter, 
July  25,  1907,  at  the  poet  office  In 
San  Francisco,  CaUf.,  under  the 
Act  of   March   3,  1897.) 

Copyright  1948  by 
F.  W.  Dodge  CorporaUon 


Andrew  J.  Oajln.  P.  O^  Box  344, 
Hayward. 

J.  W.  Bran  Co..  5tb  and  OUman 
Sts.,  Bericeley. 

C.  M.  Volkman,  06  Union  St,  San 
Franelaoo. 

Walter  Hoff,  544  ICarket  St..  San 
Francisco. 

Bern  Gayman,  8S0  Oeary  St,  San 
Francisco. 

Harold  Ramsey,  1115  Hampshire 
St,  San  Francisco. 

38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 

12/19/48  88 

Contract  Awarded 

Power  Oletrlbutlon  System;   Spee.  89 

Cost  |8,2»1 

SAN  MATEO  COUNTY.  CaUf.  San 
Francisco  Airport. 

Owner  —  City  and  County  of  San 
Francisco,  Public  Utilities  Commis- 
sion, Room  287  City  Hall.  San 
Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Contractor — L.  H.  LeonardI  Eioctri- 
cat  Construction  Co.,  717  Franolsoo 


Includes  approximately  5.8  miles  bi- 
tuminous surface  treatment  road- 
mix  type,  on  Chewelah-Majgnesite 
Quarry  Road.  Approximately  l.S 
miles  modified  nlngle  seal  treat- 
ment on  Valley -Waitts  LAlie  Road. 
Stevens  County  Road  project  No. 
78. 

Plans  and  specifications  obtainable 
from  the  Stevens  County  Board  of 
Commiauloners  upon  deposit  of  |S.OO. 


12/19/46  '  40 

Contract    Awarded — Completion    of 

Work    SchMuled    for    90    Days 

After  Dec.  5 
CurtM,   Gutters   4   Sidewalks 

(■  Cost    840,000 

WOODLAND,  Calif..  Yolo  Co.,  South 

Land    Park   district 
Owner  —   Ford    Shaffer   &   Son.   701 

Main   St.    Woodland.   Calif. 
Includes    20,000   feet    of    curb,    gutter 

and    sidewalk    featuring   new    type 

rolling    curb. 
Contractor    —    Stolte    Inc.,    8451    San 

Leandro   St..  Oaklsnd,  Calif. 


12/19/46 
Contract  Awarded 


40 


BlMtL,  San  Aafaalr  X;^*Ul 


(b)  putting  valvea  less  than  4-in.  in 

working  order; 
(e)  repairing  breaks  in  4-in.  and  6-Ui. 
pipes; 

(d)  repairing     breaks    in     pipes    less 
than  4-ln.; 

(e)  replacing  lawn  cocks; 

(f)  replacing  damaged  lawn  boxes; 

(g)  replacing   4-ln.    and   8-in.    valvea 
that  are  In  too  bad  a  condition  to 

be  repaired  in  place; 
(h)  replacing   valves   less   than   4-in. 

that  are  in  too  bad  a  condition 

to  be  repaired  in  place, 
(i)   replacing   pipe,   per   l.f. : 

(1)  6-ln.  ca.^t  iron; 

(2)  4-ln.  galv.  steel; 

(3)  8-in.   galv.   steel; 

(4)  2>^-ln.  galv.  steel; 

(5)  2-in.  galv.  steel; 

(6)  IH-in.  galv.  steel; 

(7)  1-in.    galv.    steel; 

(8)  %-in.   galv.   steel 
Specifications   obtainable  from  the 

above   office 

The  following  contractors  have 
been  furnished  with  plans : 

J.  R  Armstrong,  400  Central.  Box 
216,  El  Cerrlto.  Calif. 

James  I.  Barnes  Constr.  Co.,  941 
Runs    Bldg.,    .San    Francisco,    Calif. 

J.  Henry  Harris,  2857  Ninth  St, 
Berkeley,  Calif. 

Comtw  Bros.,  Box  97,  San  Leandro, 
Calif. 

DeLuca  &  Son.  1745  Filbert  Street. 
San  Francisco,  Calif. 

A.  G.  Ralsch,  2048  Market  St,  San 
Francisco.  CaUf. 

Plombo  Broe.  &  Co.,  1571  Turk  St, 
San  Francisco.  Calif. 

Fred  J.  Early.  Jr.  Co..  369  Pine  St, 
San  Francisco,  Calif. 

Ford  S.  Twats  Co.,  tSh  floor.  Galen 
Bldg..  391   Sutter  St.,    San    Francisco, 

Calif. 

W.  C.  Thompson,  2801  Third  St., 
San  FYancisco.  CaUf. 

Shapro  &  Sage,  6221  Panama  Ave.. 
Richmond,    CaUf. 

Chas.  Walte,  666  Mission  St..  San 
Francisco,  Calif. 

Peter  Sorensen.  927  Arguello  St, 
Redwood  City.  Calif. 

Chas.  L  Harney.  625  Market  St., 
San  Francisco,  Calif. 

Rosenberg  Bros  Grading  Co..  12 
Oak  Grove  St,   San  Francisco.  Calif. 

Daley  Bros.,  426  Bryant  St,  San 
Francisco.  Calif. 

W.  C.  Akard,  225  Cervantes  Blvd., 
San  Francisco.  Calif. 

Guv  F.  Atkinson  Co..  Orange  and 
Railroad  Aves..  South  San  Francisco. 

A.  M.  Hardy,  736  Clementina  St.. 
San  Francisco.  Calif. 

Mattock  Constr.  Co.,  212  Clara  St., 
San  Francisco.  Calif. 

Haas  A  Rothchlld,  320  Merchants 
Exchange  Bldg..   San    Francisco,  Cal. 

Oliver  M  Rousseau.  725  Tehama 
St.  San  Francisco,  Calif. 

Empire  Constr.  Co.,  Ltd.,  344  Har- 
riet St..  San  Frandisco,  Calif. 

12/19/46  ** 

Contract  Awarded 

Restore   Park   Premises;  ^  .—  --^ 

Serial   No.  04-203-47-41   Cost  $29,794 

SAN  FRANCISCO.  CaUf.  Aquatic 
Park  Center.  Beach  St.  Hyde  St, 
Beach  Terrace  and  Van  Ness  Ave. 

(yfimer  —  U.  S.  Engineer  Office.  74 
Kew  Montgomery  St.  San  Fran- 
cisco,  CaUf. 

Plans  by  Engrg.  Dept.  of  Owner. 

Contrs/»tor  -  G.  H.  Armstrong.  734 
Octavia    St.,    San    Francisco.   Calif. 


Grading  A   Surfacing   Cost  $112,801.23 


LINCOLN  CO..  Wash.  Lampreck 
Road  and  Layton  Road. 

Owner— State  of  Washington.  Clar- 
ence B.  Shaln,  director  of  high- 
ways, Olympla,  Wash. 

Pltms  by  engineering  department  of 
owner. 

Includes  clearing,  grading  and  sur- 
facing. 


12/19/48  S8 

Low  and  Only  Biddara 

Runway  Lighting  Rehabilitation; 

Spec.  18129  Coat  $77,460 

SAN   DIEOO.   Calif..   San   Diego   Co. 

Naval  Air  Station.  North  laland. 
Owner— 11th    Naval    District,    Public        —-"-b-  m  „►».-„     ranatr     Co 

Works     Department     1220     Pacific    Contractor    -    Nyberg     Constr.     Co 

Highway.  San  Diego.  Calif.  I     Yardley,  wasn^ 

Plans   by   engineering  department  <>' '   „  .--/^r  40 

owner  lZ/lw/4t> 

Includes   installation   of   the  runway  !  ftate    »*   Cflifornia 

lights,     underground    duct    system    Special   Notjceii 

and  miscellaneous  work. 


Low    Bidder— S.    A.    Cummings,   3450 

Kite  St.  San  Diego,  Calif.,  $77,460. 

Other  bids  submitted  December  18 
were: 

Haddonck  Engineers.  Ltd.,  Ocean- 
sMe,  $81,350. 

Ace  Electric  Co.,  San  Diego,  $83,- 
555. 

Flschback  &  Moore.  Loa  Angeles, 
$87,000. 

Capitol  Electric  Co..  San  Diego. 
$101,452. 

39 — SEWERS 

12/19/46  W 

Construction    Underway — Owner 

Doing   Work    By    Force    Account 
Sewage    Facilities 

HUGHSON,  Stanislaus  County,  Calif. 
Owner — Hughson     Ssnltary    District, 

Mr.  Pierce.  Secretary.  366  Hughson 

Ave.    Hughson,     Calif. 
Consulting  Engineer— L  Cedric  Mac- 

abee,     156     University     Ave.,     Palo 

Altb.    Calif. 
Includ»»     domestic     sewage    disposal 

facilities  and  industrial  sewage  fa- 
cilities. 
Contractor — Owner   Will    Build 


39 


12/19/46 

Plans    in     Progress — Construction 
Probably    Will    Start    About    April 
1947  _ 

Sewer     Lines  Cost    $60,000 

ARCATA.   Calif..  Humboldt  County. 

Owner— City  of  Areata.  George  F. 
Cropley.  City  Clerii.  City  Hall.  Ar- 
eata.  Calif 

City  Engineer— Hal  C.  Acheson.  City 
Hall,     Areata.     Call/. 

Includes  vitrified  clay  intercepting 
and    connecting    serwers. 


40—       STREETS  AND 
HIGHWAYS 


36 


12/19/46 

Contemplated 

Horse    Racetrack  Cost    S2.50O.0O0 

I^S   VEGAS:,   Nevada,    Clark   Co. 

Oynx0e  —  Las  Vegas  Thoroughbred 
Racing  Assn..  Joe  Smoot  %  Leo 
A.  McNamee.  attorney,  El  Portal 
Bldg.,   Las  Vegas.   Nev. 

12/19/46  •     3* 

Owner  Taking  Bid*— Due  Dae.  20, 

2  P>  M. 
Qrasaing  and  Landaeaping; 

Serial  No.  04-203-47-47 
SAN     FRANCISCO.    CaUf.     Funston 

Playground,    weet    side  of    Laguna 

St.  between  Chestnut  and  Bay  Sta. 
Owner  — U.    S.    Engineer    Office.    74 

New   Montgomery    St.    San  Fran- 
cisco, CaUf. 
Plans  by  engineering  department  of 

owner. 

SpeclflcaUons  obtainable  from  the 
above  office. 

The     following     contractors     have 
taken  out  plans:  _   ^   „       _«. 

Heuttlg  *  Bchromm,  P.  O.  Box  TUB, 
Palo  Alto. 

California  Nurseries,  903  Financial 
Center  Bldg..  Oakland.  »,„  „     . 

Christensen  Nursery  Co.,  343  West 
Portal  Ave..  San  Francisco. 

Oorobs    Broa.,   P.  O.    Box   Vf.    San 
L<aandro. 


-Due    Dec.   28, 


40 


12/19/46 

Owner  Taking    BIdi 
10   A.   M. 

Surfacing   Projects 

OOLVILLE,    Wash.,    Stevens   Co. 

Owner— Stevens  County  Board  of 
Commlsaloners.  Hazel  Emery.  Co. 
Auditor.  R  W.  Mifflin.  Clerk,  C. 
A  Heberllng.  County  Road  Engi- 
neer.   Courthouse,   Colvllle.    Wash. 

Includes  approximately  17.1  miles 
length  bituminous  surface  treat- 
ment on  the  following  schedule: 
5  2  miles  on  Northport- Aladdin 
Road;  7.5  miles  on  Colville-Bruce 
Creek  Road;  6.0  miles  of  ColviUe- 
Aladdin  Road.  Stevens  County 
Road  Project  No.  72. 
Plans  and  specifications  obtainable 

from    the   Stevens   County   Board  of 

Commissioners  upon  deposit  of  $5.00. 

12/19/46  .       «        «        -    *^ 

Owner  Taking  Bids — Duo  Dec  28. 

10:30  A.    M. 

Surfacing    Projects 

COLVILLE,   Wash.,    Stevens  Co. 

Owner — Stevens  County  Board  of 
Commissioners,  Hazel  Emery, 
County  Auditor.  R.  W.  Mifflin, 
Clerk.  C.  A.  Heberllng.  County 
Road  Engineer.  Courthouse.  Col- 
vllle. Wash. 


SACRAMENTO,  Calif.— G.  T.  Mc- 
Coy, State  Highway  Engineer,  an- 
nounces cost  of  blue  prints  now 
available  for  work  noAr  advertised 
for  which  bids  will  be  opened  in  Los 
Angeles   on    Jan.   9,   1947. 

VII-LA-2-LA  Landscaping,  plans 
Incl.  Sales  Tax  $2.31  cross  sections 
mcl.  sales  tax.  0;  Total  cost  plans  & 
cross   sections  Incl.  sales  tax  $2.31 

VII-L.A-166-L.A  at  Sunset  Blvd., 
$4  46-  cross  sections  Incl.  sales  tax, 
0;  Total  cost  plans  &  cross  sections 
incl.    sales  tax,  $4.46. 

VII  -  L.A  -  167  -  SGtA  Bell.  Myd 
Traffic  signals.  $169;  cross  sections 
incl.  sales  tax,  0:  Total  cost  plans, 
ft  cross  sections  incl.  sales  tax,  $l.w^ 
XI-Imp-26-Ecn  Bet.  Main  St.  * 
Imperial  Ave..  $2.77  cross  sections 
mcl  sales  tax,  $3.69;  Total  cost  plans 
&  cross  sections  incl.  sales  tax$6.46^ 

Checks  for  the  above  should  be 
made  payable  to  the  department jrf 
Public  Works.  Division  of  Highways, 
and    should   accompany   the  order  to 

this  office.  .  . 

Requests  for  the  above  plans,  spe- 
cifications, and  proposal  form  must 
be  addressed  to  the  offl^  of  the 
State  Highway  Engineer.  P.  O.  Box 
1499.  Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  ahd  are  not  returnable  for  re- 
fund. . 

Los  Angeles  Co..  Calif,  representa- 
tive of  the  District  Office  of  the 
State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed landscaping  project  in  Los 
Angeles  County.  VII-L.A-2-LA  for 
which  bids  are  to  be  received  in  Loa 
Angeles  on  January  9.  1947. 

Said  rep'*e''«'"'*tlve  will  meet  pros- 
pective bidders  at  the  Resident 
Engineer's  office  at  665  Boyle  Ave., 
on  Friday,  January  3.  1947  at  10:00 
A.    M. 

Los  Angeles  Co.  Calif,  representa- 
tive of  the  District  Office  will  meet 
prospective  bidders  for  the  proposed 
project  in  Los  Angeles  County.  VII- 
LA-166-L.A  for  which  bids  are  to 
be  received  in  Los  Angeles  on  Janu- 
ary 9.  1947. 

Said  representative  will  meet  pros- 
pective bidders  at  the  Job  site  at 
comer  of  Sunset  Boulevard  and 
Centennial  on  Monday.  December  30, 
1946  at  2:00  P.  M. 

Imperial  Co.,  Calif,  lepresentatlve 
of  the  District  Office  will  meet  pros- 
pective bidders  for  the  proposed 
project  in  Imperial  County,  Xl-Imp- 
26-Ecn  for  which  bids  are  to  be  re- 
ceived   in    Los    Angeles    on    January 

9,  1947. 

.Said  rcT^^sentatlve  will  meet  pros- 
pective bidders  at  Southern  Pacific 
Depot  in  El  Centre  on  Friday,  Jan- 
uary 3,   1947  at  1 :00  P.   M. 


Prospective  bidders  ar«  urged  to 
cooperate  with  the  District  Office 
and  arrange  to  make  thatr  field  in- 
spection  on  the  above  dates. 

12/19/48  •     «> 

Contract  Awarded 

Curb  and  Guttoro  Coat  |1,1S1  JO 

MONTEREY,  Calif.,    Monterey   Co. 

Owner  -Monterey  City  School  Dia- 
trtct  O.  T.  Goodwill,  socratary,  S16 
Webster  St..  Monterey,  Calif. 

Includaa  380  lin.  ft  concrete  curb  and 
gutter  and  S60  lin.  ft  6%-in.  con- 
crete sidewalk. 

Contractor  —  S.     Ruthvan,     taaaida, 
Calif. 
Other   bids   submitted  Dacembar  9 

were: 

C.  R  Coleman.  Pacific  Orova,  Oallf .. 
$1417.50. 

Miller  Concrete  Co.,  Pacific  Orova, 

Calif..  $1406. 

J.  Brody,  Monterey.  Calif.,  $1492.75. 

Oranlte  Construction  Co..  Monte- 
rey. Calif..  11900. 

Owner  Taking  Bid*— Duo  Dao.  20, 
2  p.  M^BIddora  Figuring 

Restoration  of  4th  and  Ptry  Sts. 

SAN  FRANCISCO.  CaUf.,  San  Fran- 
cisco County. 

Now    Montgomery  St,    San    Fran- 
cisco. Calif. 

Plans  by  engineering  department  of 
owner. 

Under    Serial     No.    04-208-47-80    few- 
restoration   under  lease  No.  W888- 
eng-2339. 
The  work  Involves: 

(1)  lump  sum.   removal  of  dispatch- 
er's house  and  wash  rack; 

(2)  4  tons  asphaltlc  emulsion ; 

(3)  50  tons  screenings  (%-in.xNo.  6). 
Speciflcationa  obtainable   from  the 

above  office. 

The     following     contractors     have- 
taken  out  plans: 

A.  M.  Haidy,  788  Clementina  St. 
San  Francisco. 

Fredrickson  &  Watson  Construc- 
tion Co..  873  Slst  Ave..  Oakland. 

Charles  L  Harney,  626  Market  St. 
San   Francisco. 

Peter  Sorensen.  927  Arifuello  8t, 
Redwood  City. 

J.  Henry  Harris.  2657  Ninth  St. 
Berkeley. 


Rosenberg  Broa  Grading  Ca,  12 
Oak  Grove  St.  San  Francisco. 

A.  G.  Ralsch.  »>48  Market  St.  Ban 
Francisco. 

Piombo  Broa.  *  Co.,  1571  Turk  St. 
San  Francisco. 

Whalin  Bros..  2942  23rd  Ave.,  Oak- 
land. 

C.  L  Wold  Construction  Co..  lAA., 
4412-16  Fulton  St..  San  Francisco. 

Ford  J.  Twalta  Co..  Galen  Bldg., 
891  Sutter  St.,  San  Frandaco. 

Do  Luca  *  Son.  1745  FUbort  St. 
San  Frandaeo. 

Monson  Broa..  478  Sixth  St,  San 
Francisco.  ^ 

J.  D.  O'Connor  Construction  Co., 
391  Sutter  St.,  San  Franclaoa 

Mattock  Construction  Co..  213  Clara 


LUMBER 

ALUMINUM 
OARAGi   DOORS 

QMd 

CORRUGATED  and  PLAIN 
ALUMINUM     SHEETS 


Af  Our  N«w  Horn* 

OAKDALE  AVENUE  ond 
RANKIN  STREET 

Pkon*  ATwottr  4180 

GREATER  CITY 
LUMBER  CO. 


BURKE     FORM     CLAMPS 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT  SERVICE 
DOuglas   2703  —  UNderhill   0054 

52  PRmasaus  Avenue 
San  Francisco 


SNAP  TIES  TIMBER  RINGS        <^WNGCOMPOUr^ 

bJpXnSION  JOINT      COLUMN  CXAMPS      „|MED  SUPPORTS 

THREADED  RODS  REINFORCED  PAPKK 

AU  Types  af  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO..    INC. 

780  Brysnt  Street  San  Franosco  Phone  GArfield  8768 


MARSH  AIR  SERVICE 

PICK  YOU  UP  AT  ANY  AIRPORT! 

No  RM«rvoffonf  H—6m6\  24-HoMr  Lay-Ovr 

WMoMf  Exfro  Cfcorg* . . .  Lecof  or  Dttfoaf  Hops 

^j.  OP  OUl)  RV/Nfr  j^^ 

N?y^  MAVWAQP  307Q«J  ^ 


SCOOPMOBILE 

SOLVES 

LOADINa,  LIFTING  and 
MATERIAL  HANDLING 

•  MOBILE  -  EFFICIENT  -  ECONOMICAL 

•  ADAPTABLE  TO  ANY  JOB 

•  HOPPER  ATTACHMENT  HOISTS  AND 

POURS  CONCRETE 

•  LIFT  FORKS  LOAD.  CARRY  AND  STACK 

•  VARIOUS  SIZE  BUCKETS  TO  SCOOP. 

HAUL  AND  DUMP 

•  CRANE  BOOM  HANDLES  UNWIELDY 

MATERIAL 

SOLO  AND  RBMTED  BY 

RHODES  &  JAMIESOK,  Ltd. 

333  23RD  AVENUE  OAKLAND.  CALIF. 

Killog  3-5225 

Af«ii#t  for 

MIXERMOmU     -     TOWIRMOBILE     -     BUGGYMOBILE 


V 


\ 


^f<; 


-  ^ 

f  I 


PAGE  6 


DAILY    PACIFIC    BUILDER 
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THURSDAY.  DECEMBER  19.  1946 


DAILY     PACIFIC     BUILDER 
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St,  San  PrancUeo. 

W.  C  Akard.  225  Cervantes  Blvd., 
San  PrancUeo. 

Lowrle  Paving  Co.,  1540  16th  St, 
San  Francisco. 

Shapro  A  Sage.  ^221  Panama  Av*.. 
RLchmond. 


40 


12/l»/46 

Low  and  Only  Bidder 

Street   improvement        Coet  9&,477.90 

SAN  FRANCISCO,  Calif.,  Dublin  St 

betwefn   Persia  and   Russia  Avea. 
Owner  — City    and    County    of    San 

Francisco,    Department    of    Public 

Works,    Room  282    City    Hall,    San 

Francisco,  Calif. 
City    Ehigineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Only    Bidder  —  Baton    A    Smith,    715 

Ocean  Ave.,  San  Francisco,  Calif., 

(1)    $0.53:    (2)   10.53;    (3)    |1.25;    (4) 

$2.50;     (5)     127.60;     (6)     $15;     total, 

$54t7.60. 

The  work  Involves: 

(1)  5000  sq.  ft.  class  B  concrete  pave- 
ment; 

(2)  3000  sq.  ft.  asphaltic  concrete 
pavement  consisting  of  4-in.  as- 
phaltic concrete  base  and  2-in. 
asphaltic  concrete  wearing  sur- 
face; 

(3)  400  lin.  ft  unarmored  concrete 
curb; 

(4)  210  lin.  ft  6- In.  vitrified  clay  pipe 
side  sewer; 

(5)  5  each  water  services,  long; 

(6)  5  each  water  services,  short 


40 


12/19/46 

Low  and  Only  Bidder 

Street   Improvement         Cost  12,742.88 

SAN  FRANCISCO.  Calif.,  Girard  St., 

between   Mansell  and   Ordway   Sts. 
Owner  —  City    and    County    of    San 

Francisco,    Department     of     Public 

Works,    Room    282    City  Hall,    San 

Francisco,  Calif. 
City     Engineer — Ralph     Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Only  Bidder— E.  J.  Treacy,  425  Dewey 

Blvd.,     San    Francisco,     Calif.,    (1) 

$0.42;    (2)    $0.42;    (3)    $1.50;    (4)    $2; 

(5)  $27.75;  (6)  $13.85;  total,  $2742.8& 

The  work  Involves: 

(1)  1314  sq.  ft.  asphaltic  concrete 
pavement,  consisting  of  4-in.  as- 
phaltic concrete  base  and  2-in. 
asphaltic  concrete  wearing  sur- 
face; 

(2)  3375  sq.  ft.  class  E  concrete  pave- 
ment; 

(3)  313  lin.  ft  unarmored  concrete 
curb ; 

(4)  48  lin.  ft  6-ln.  vitrified  clay  pipe 
side  sewer; 

(6)  5  each  water  services,  long; 
(6)  5  each  water  services,  short. 


40 


4dl.40. 

The  work  Involvee: 

(1)  8850  lin.   ft  one  whit*  concrete 
curb ; 

(2)  44.000    sq.     ft    3H-in-     concrete 
pavement ; 

(8)  84  each  curb  reflectors; 

(4)  51  each  raised  pavement  bars; 

(5)  lump  sum,    traffic    signs,    com- 
plete ; 

(«)  10,800  im.  ft  sandblasting  exist- 
ting  traffic  line; 

(7)  150  lin.  ft  2-ln.  conduit; 

(8)  6000  lin.  ft  1%-ln.  conduit; 

(9)  400  Iln.  ft  %-ln.  conduit; 

(10)  6  each  Junction  boxes; 

(11)  16  each   frames  and  covers  for 
existing  junction  boxes; 

(12)  5  each  small  pull  boxes; 

(13)  14  each  traffic  safety  lights; 

(14)  5600  lin.  ft  safety  light  cable; 

(15)  18  each  traffic  signals  complete; 

(16)  6  each    traffic   signal   heads  on 
existing  stajidards  and  poles; 

(17)  1  each  master  controller; 

(18)  6   each    Intersection    controllers; 
(18)  lump  sum,  intersection  and  con- 
trol wires  and  cables; 

(20)  1200  lin.  ft  service  wire; 

(21)  4  each  pel*  risers; 

(22)  lump    sum,    miscellaneous    elec- 
trtc  worK , 

(23)  lump  sum,  removing  track  and 
replacing  pavement  . 

Total   bids  submitted  December  18 
were: 

(A)  R.  Flatland,  San  Francisco,  $66,- 
481.40. 

(B)  Abbett   Electric  Co.,   San  Fran- 
clBCO,  $67,578.23. 

(C)  Charles    L.    Harney,   San    Fran- 
cisco. $78,167.80. 

(D)  M.  J.  Lynch,  San  Francisco,  $81,- 
706.86. 

(E)  M.     J.     Treacy,    San     Francisco, 
$97,249. 

Unit    prices    will  be    published    to- 
morrow. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 
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12/19/46 

Owner  Taking   Bids'— Due  Dec.  31, 

0  A.  M. 
Grading,   Bridge,  Eta 
OREGON. 

Owner — Oregon  State  Highway  Com- 
mission, Public  Service  Bldg.,  Port- 
land, Ore. 
Plans  by  engineering  department  of 

owner. 
Includes  five  state  highway  projects 
as  follows: 

Baker  County  —  Construct  "Love" 
bridge  over  the  Powder  River  on  the 
Baker  -  Homestead  Highway,  near 
Richmond.  FAP  S-11  (2);  132-ft  re- 
inforced concrete  viaduct  with  26-ft 
roadway. 

Klamath  County —  Klamath  Falls 
rock  production  project  on  four  state 
highways.  State  project. 

Malheur  County  —  Ironside-Jamle- 
son  rock  production  project  on  the 
John  Day  Highway.  State  project. 

Morrow  County  —  Hardman  Hill 
section  of  the  Heppner-Spray  second- 
ary highway.  FAP  No.  S-218  (3).  3.66 
miles  grading,  surfacing  and  oiling; 
also  furnishing  approximately  1100 
cu.  yds.  crushed  rock  in  stockpiles. 
This  project  may  be  bid  In  combina- 
tion with  the  Rhea  Creek-Hardman 
Hill  project  in  Morrow  County. 

Morrow  County— Rhea  Creek-Hard- 
man Hill  section  of  the  Heppner- 
Spray  secondary  highway.  State  proj- 
ect 5  miles  widening,  surfacing  and 
oiling;  also  furnishing  approximately 
1500  cu.  yds.  crushed  rock  In  stock- 
piles. This  project  may  be  bid  In 
combination  with  the  Hardman  Hill 
project  in  Morrow  County. 

Umatilla  County —  Umatilla  Dam- 
Hermiston  section  of  the  Old  Oregon 
Trail.  FAP  No.  S-89  (1).  5.4  miles 
of  grading,  surfacing  and  oiling;  also 
furnishing  approximately  1800  cu. 
yds.  crushed  rock  in  stockpiles. 

Specifications  obtainable  from  the 
Highway  Commlsfion,  State  Office 
Bldg.,  Salem,  Ore.,  upon  payment 
of    $2. 

12/19/46  •    *0 

Low  and  Only   Bidders 

Center  islands  and  Traffic  Signals; 
Spec.  20,»7  Cost  $66,481.40 

Spec.  20,157 

SAN  FRANCISCO,  Calif.  Bayshore 
Blvd.  from  Third  St  to  county  line. 

Owner  — City  and  County  of  San 
Francisco,  Department  of  Public 
Works.  Room  282  City  Hall.  San 
Francisco,  Calif. 

City  Engineer  — Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Includes  construction  of  center  is- 
lands and  system  of  electric  traf- 
fic signals.  Completion  time  150 
days. 

Low  Bidder— R.  Flatland.  1000  Por- 
tola  Dr.  Sail  Francisco.  Calif.,  $66,- 


12/18/46 

Owner  Taking   Bids — Due  Jan.  14, 

5  P.  M.   (Time   Extended   From 

Dec.  10) 
Flow  Line  and  Penstock  (Install) 
LONGMONT,    Colo.     Between    Long- 

mont  Diversion  Dam  on  the  North 

St  Vrain  River  and  the  Longmont 

hydroelectric  plant. 
Owner — City  of  Longmont.  Angus  E. 

Slee.  city  engineer,  Longmont,  Colo. 
The  lines   comprise    19,830   lin.    ft   of 

30-lnch  OD  welded  steel  pipe. 

Plans  and  specifications  are  ob- 
tainable from  city  engineer's  office; 
guarantee  of  5  per  cent  to  accom- 
pany bids. 


Suppfies,  Equipment 
Sub-Contract 
Information 
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12/19/46 

Structural   Steel  ^ 

Bide    Wanted 

BOISE  PROJECT,  Idaho.  — UnUI 
Jan.  23,  2  p.  m.  bids  will  be  receiv- 
ed by  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1616 
for  furnishing  and  delivering  fob 
cars  at  the  shipping  point  or  fob 
cars  at  Cascade,  Idaho,  structural 
steel,  not  including  machine  and  an- 
chor bolU,  for  the  access  bridge  at 
the  Inlet  structure  of  ^le  outlet 
works  at  the  Cascade  Dam.  Payette 
Division,  Boise  Project  Idaho.  The 
structural  steel  metalwork  will  be 
Installed    by    the   Government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others  $0.50.   not  returnable. 
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12/19/46 
Portland    Cement 
Contract    Awarded 

ORAL,  S.  D. — Nebraska  Cement 
Co..  Omaha.  Nebr,  at  $29,325.93 
awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Inv.  4529-A-l  for  9500  bbls. 
Portland  cement,  type  II  in  paper 
Eacks  fob  S.  P.  or  Oral,  S.  D. 
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12/19/46 
Billet-Steel   Bars 
Bids  Wanted 

DAVIS  DAM  PROJECT,  Ariz.- 
Nev.— Until  Jan.  17,  2  p.  m.  bide  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver.  Colo.,  under 
Spec.  1610  for  furnishing  and  deliv- 
ering fob  cars  at  the  shipping  point 
or  fob  cars  at  Earp.  California,  in- 
termediate grade,  billet-steel,  bent 
tars;  intermediate  grade,  billet-steel, 
straight  ^ars;  hard  grade,  billet- 
bteel.  bend  bars;  hard  grade,  billet- 
steel,  straight  bars;  hard  grade,  rail- 
steel,  bent  bars;  hard  grade,  rail- 
steel,  straight  bars;  for  the  230-kv. 
switchyard.  Parker  Power  Plant. 
Davis  Dam  Project.  Arizona-Nevada. 
The  specifications  contain  a  provis- 
ion for  liquidated  damages  for  delay. 

No  charge  for  copies  of  the  speci- 
fications to  pi-ospective  bidders;  to 
others    $0.50,    not    returnable. 
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12/19/46 

Pipe  Materials,    Fittings,  Etc. 

Bid  Opening  Date  Extended   From 

Dec.  16  to  Dec.  23 

SAN  FRANCISCO,  Calif.  —  Until 
December  23  bids  will  be  received  by 
the  Bureau  of  Yards  and  Docks, 
Navy  Department,  c/o  Brown-Pa- 
cific-Maxon,  purchaalng  agent  P-  O. 
Box  3316.  Rlncon  Annex.  San  Fran- 
cisco. Calif.,  under  bid  No.  96  for 
furnishing  pipe,  valves,  fittings  and 
specialties,  with  prices  and  delivery 
schedules  to  be  given  on  either  or 
both  of  (Sch.  1)  steel,  straight  or 
spiral  weld  pipe  and  (Sch.  2)  cast 
iron  pipe  for  primary  water  supply 
I  system.  Guam.  M.  I. 

Specifications  obtainable  from  the 
above  office. 

12/19/46  •     *3 

Sale  of  industrial  Equipment 

SAN  FRANCISCO.  Calif.  —  War 
Assets  Administration,  33  Berry  St, 
San  Francisco,  announces  sale  of 
miscellaneous  Industrial  equipment  at 
fixed  prices  to  priority  claimants  and 
normal  trade  channels  concurrently, 
with  closing  dates  set  for  from  De- 
cember 30  to  January  16. 


deliveries  of  gasoline,  oil  and  greases 
to  state  institutions  during  the  cal- 
endar year  of  1947. 
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12/19/46 

Supplies  and  Matsrials 

Bids  Wanted 

SAN  FRANCISCO.  Calif  —  Until 
January  6,  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St,  San  Francisco  11, 
Calif.,  for  furnishing  supplies  and 
materials  as  follows: 

Bid  No.  663—100  sq.  yds.  linoleum, 
f.o.b.  Nevada  City,  Calif. 

Bid  No.  654—60  lbs.  shroud  lins, 
f.o.b.  Arcadia.  Calif. 

Bid  No.  665— Manila  covers,  f.o.b. 
San  Francisco. 

Specifications  obtainable  from  the 
above  office. 
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12/19/46 
Pig  Lead 
Bids  Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
December  30,  3  P.  M.,  bids  will  be 
received  by  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  for  furnishing  and  de- 
livering 15  tons  pig  lead  for  Water 
Department. 

Specifications  obtainable  from  the 
above  office. 

4a— MACHINERY  AND 
EQUIPMENT 


42— MISC.    SUPPLIES   AND 
MATERIALS 

12/19/46  42 

Gasoline    A    Oil 
Bids  Wanted 

REDDING,  Calif..  Shasta  Co.— Until 
Dec.  30.  2  p.  m.  bids  will  be  received 
by  the  County  of  Shasta.  Board  of 
Supervisors.  Ruth  A.  Preslelgn. 
Count>  Clerk.  Hall  of  Records.  Red- 
ding, Calif.,  for  furnishing  gasoline, 
greases,  lubricating  oil.  diesel  oil. 
fuel  oil  and  road  oil  for  use  for  the 
y«ar  beginning  Jan.  l.  1947  until 
bee  31.  1947,  fob  Redding,  Anderson. 
Fall  River  Mills,  Oak  Run.  Bella 
Vista  &  Igo. 

Specifications  obtainable  from   the 
above  office. 
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12/19/46 

Structural  Steel 

Low  and  Only  Bidder  „^,-_-,», 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Rockwell  Engineering 
Co..  Chicago.  III.,  at  $2735,  ship  180 
days,  9600  lbs.,  f.o.b.  Chicago,  terms 
net,  equalization  offered,  submitted 
only  bid  December  16  to  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1545  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Almira,  Wash., 
structural  steel  for  glass-block  win- 
dows for  machine  shop  at  Grand 
Coulee  Dam.  Columbia  BcMln  Proj- 
ect. Washington.  The  material  will 
be  installed  by  the  government 
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12/19/46 

Fabricated    Structural    Steel 

Bids  Wanted 

PAItKER  DAM  POWER  PROJ- 
ECT, Aris-Callf.— Until  Jan.  23.  2 
p.  m.  bids  will  be  received  by  the  U. 
S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1616  for  furnishing 
and  delivering  fob  cars  at  the  ship- 
ping point  or  fob  cars  LCL  ship- 
ments, Yuma,  Arizona;  and  car-load 
thlpments,  Araby,  Arizona,  fabricat- 
ed structural  steel  for  stubs  and  an- 
chor bolts  and  fabricated  structural 
steel  for  steel  structures  for  Gila 
Substation;  Parker  Dam  Power 
Project,  Arizona  -  California.  The 
structures  will  be  erected  by  the 
Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
others    $1.?5,    not    returnable. 
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AMERICAN  SHEET 
METAL  &  ROOFING  CO. 

Air   Conditioning     •      Roofing 
Heating      •      Ventilating      • 

S«r\icing  Oil  Burners  and 
Refrigerators 

Phone  Piedmont  1330 
3220    Telegraph    Ave.,    Oakland    12 


12/19/46 
Gasoline 
Contract  Awarded 

SACRAMENTO,  Calif.  —  Standard 
Oil  Co.,  225  Bush  St.,  San  Francisco. 
Calif.,  at  approximately  $543,000,  was 
awarded  contract  by  the  California 
State  Purchasing  Agent,  Room  107, 
State  Office  Building  No.  1,  Sacra- 
mento, Calif.,  for  furnishing  approxi- 
mately 3,000,000  gallons  of  gasoline 
and  20,000  gallons  of  lubricating  oil 
during  the  calendar  year  of  1947; 
service  station  delivery  for  automo- 
tive equipment  in  the  various  divi- 
sions. 

12/19/46  ** 

Gasoline 

Contract  Awarded 

SACRAMENTO,  Calif  —  Shell  Oil 
Co,  100  Bush  St,  San  Francisco, 
Calif.,  at  approximately  $541,802,  was 
awarded  contract  by  the  California 
State  Purchasing  Agent,  Room  107, 
State  Office  Building  No.  1,  Sacra- 
mento,   Calif.,    for    furnishing    bulk 


12/19/46  •  43 

Sewage   Treatment   Plant    Materials 

and     Equipment      (Furnish) 
Low  and  Only  Bidders 

TRACY,  Calif.,  Ssn  Joaquin  Co.— 
Following  submitted  bids  Dec.  17  to 
the  City  of  Tracy,  Charles  E.  De- 
Freltas.  city  clerk.  City  Hall.  Tracy, 
Calif.,  for  furnishing  materials  and 
equipment  for  Tracy  sewage  treat- 
ment plant,  including  cast  Iron  pipe 
and  fittings,  gate  valves,  alfal- 
fa and  orchard  valves,  check  valves, 
sluice  gates,  floor  stands,  pumps,  bar 
screen,  schredder  mechanism,  detri- 
tor  mechanism,  primary  and  second- 
ary clarlfier  mechanism,  filter  mech- 
anism, digester  cover  8.nd  mechan- 
ism, sludge  heater  mechanism,  sew- 
age gas  control  equipment  and  ac- 
cessory   equipment 

Plans  bv  Engineer  John  S.  Bates, 
3134    Eton    Ave.     Berkeley,    Calif. 

Bids  were  taken  as  follows : 
Cast    Iron    Pipe    A    Fittings 
(1)  90  lin.  ft.  supply  16  in.  Class  100 
bell   and   spigot   pipe 

(2)  10  lin.  ft.  supply  12  in.  Class  150 
bell    and    spigot    pipe 

(3)  a  lin.  ft.  supply  10  in.  Class  160 
plain  end   pipe 

(4)  760  lin.  it  supply  8  In.  Class  150 
bell    and    spigot    pipe 

(5)  680  lin.  ft.  supply  6  In.  do 

(6)  260  lin.  ft.  supply  4  In.  do 

(7)  1.13  tons  supply  14  In.  to  24  In. 
Inclusive  Class  B,  bell  and 
spigot  fittings  ' 

(8)  8.74  tons  supply  6  in.  to  12  in. 
inclusive  Class  D  bell  and  spigot 
fittings 

(9)  0.08  ton  supply  4  in.  Class  D 
bell  an<l  spigot  fittings 

(10)  2.70   tons   supply   6   in.   to   24   In. 
inclusive     Class     ASA     No.     125 
flanged    fittings    and    Class    150 
flanged    pipe   0    ft.    to    3    ft.    in- 
clusive 

(11)  1.87  tons  supply  6  in.  to  24  in. 
inclusive  Class  150  flanged  pipe 
over  3  ft   to  6  ft.   inclusive 

(12)  1.23  tons  supply  6  in.  to  24  in. 
inclusive  Class  150  flanged  pipe 
over  6  ft.  to  9  ft   inclu.slve 

(13)  0.22  tonp  supply  6  in.  to  24  in. 
inclusive  Class  150  flanged  pipe 
over  9  ft.   but   under  12  ft 

(14^  0.45  tono  supply  6  in.  to  24  in. 
inclusive  Cltuis  150  flanged  pipe 
in   12   ft.    lengths 

(15)  0.66  tons  supply  4  in.  Class  ASA 
126  flanged  fittings  and  Class 
150  flanged  pipe  0  ft.  to  3  ft. 
inclusive 

(16)  0.16  tons  supply  4  in.  Class  150 
flanged  pipe  over  3  ft.  to  6  ft. 
Inclusive 

(17)  0.09  tons  supply  4  in.  Class  150 
flanged  pipe  over  6  ft.  to  9  ft. 
inclusive 

(18)  0.80  tons  supply  4   in.   Class   150 


flanged  pipe.  In   12  ft  lengths 
(Note:   on   above  Items   the   supplier 
will    furnish     dimensioned     drawings 
and   itemized    list    of    material,    and 
will    give    delivery   date) 
Gate  Valves 

(19)  1  lot,  supply  gate  valves  com- 
plete 

Stulce  Gates  ^  _  . 

(20)  1  lot  supply  sluice  gates  ana 
alfalfa     valves 

Floor   Stands  ^      ^      ., 

(21)  1  lot  supply  3  floor  stands  for 
recirculating  pump  valves,  com- 
plete 

Check   Valves 

(22)  1  lot  supply  check  valves  com- 
plete 

Gas  Control    Equipment 

(26)  i     lot     gas     control     equipment 

complete 
Plug  Valves 

(24)  1  lot  sewage  gas  plug  valves 
complete 

Bar  8ere«i  A  Shredder  ^.^.^^ 

(25)  1  bar  screen  and  shreaaer 
mechanism 

Detritor  ^      .  .   .^ 

(26)  1   Detritor   mechanism    complete 
Primary   &   Secondary   Clarlflers 

(27)  1  lot  primary  and  secondary 
clarlfier    mechanisms     complete 

Trickling   Filter 

(28)  1  distributing  mechanism  for 
86-ft-O  In.  dlam.  structure 

(29V1 'digestion  tank  floating  cover, 
supernatant      selector,      gauge, 
sight  glass  and  accessory  equip- 
ment 
Sludge    Heater  .,.».« 

(30  1  sludge  heater  and  heat  ex- 
changer unit  sludge  circulation 
pump  and   accessory   equipment 

Sludge    Pump 

r31)  1     plunger    type    sludge    pump, 

motor    and    driving    mechanism 

supplied    complete 
Recirculation     Pumps 

(32)  lump  sum,  3  recirculation  punips 
2  at  2,000  G.P.M.  and  1  at  1,000 
GP.M.   complete 

Raw  Sewage   Pumps 

(33)  lump  sum,  2  180-G.P.M.  raw 
sewatre   pumps   complete 

U    S    Pipe  &  Foundry  Co.,  Monad- 
nock  Bldg..  San  Francisco   d)  »-20; 
(9)  X4  41-   (3)  $3.80;  (4>  $2.18;  (5)  $1.45 
5)  ml',  il)  $212;'  (8)  $202     (9)  $212; 
10)    $252;    (11)    $192:    (12>    '"2:    J"^ 
$152-    (14)   $132:    (15)    $262:    (16)   $197; 
(17)   $177;    (18)   $137. 
Process    Engineers.    Inc      Dj^oung 

^S?eS>Vr'<?S^81lW7thS«..Lo. 

Angelts,    (25)    $6496;    (26)    $4298;    (31) 

S781 
lUlph    B.   Carter  Co..  Hackensack, 

*J    J     (28)  $3090;    (31)   $69«. 
""•Builders   Pacific.   !«)«.  »21   Unlver- 
slty  Ave..   Berkeley.    (19)   $2606;    (22) 
.$89.25:     (32)     $3454.  «„„.^ 

Water  Works  Supply  Co..  Monad- 
nock  Bldg.,  San  Francisco,  (19)  »z.- 
2M  "20.  $2460 ;  (21)  »101.47;  (28) 
ini.72;     (23*     »««62;     (24)     $180^.. 

Republic  Supply  Co.  urn  Park 
Ave     Emeryville.    (23)    $792.10;     (24) 

S144 
Walker    FVocess    Equipment    Com- 

nanv    Berkeley,    (27)    $11,287. 
Thicago  Pump  Co..  625  Market  St. 
San  Frfncisco.    (31)    $615;    (33)   $711 

Water   Works   Supply   Co.,    MonaO- 

nock  Bldg.   San   Fraf Cisco     (19)    $2.- 

•'55       (20)     $2460:     (21)     f^Ol '*^-^.    . 

Fairbanks'   Morse  *  Co     63j>  Third 

St,     San     Francisco,     (32)      $5767.60, 

33)  $343.32. 
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12/19/46 
Trashracks 

Bids  Wanted  «Dr.nrr"r 

COLtTMBIA  BASIN  PROJECT, 
Wash— Until  Jan.  22,  2  p.  m.  bids 
vJlil  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Denver,  Cola,  under 
Spec  1614  for  furnishing  and  deliv- 
ering fob  cars  at  the  shipping  point 
or  fob  cars  at  Odalr.  Wnshlngton,  at 
the  option  of  the  bidder,  132  main 
unit  trashrackfl,  part  1,  o^'V-  '«' 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Washington.  The  trashracks 
will  be  Installed  by  the  Government 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders:  to 
others    $0.75,    not   returnable. 


National  Expansion  Joint  Co. 

Massfocfarsr  ascl  Ofsfrlbafer 
FIBER  BOARD  — FELT.SIDED  ASPHALT  AND 
RiBWOOD   EXPANSION  JOINT   FILLERS 

Olsfrfbsfor 

MARVEL<KOTE— CoBcrct*  Curiaq  Cem^sKd 

SEALZ— Ixpa"s>e"  J^'**  Scaling  Compeusd 

Compllst  wl#*  F«d«ral  Sp«clftca«ios«  $$.F-334 

FOR    CONCRETE     CONSTRUCTION 

333  S«v«itli  Stf««f         U«d«riiIII  7172         Sob  Prascltce  3.  C«ilf. 


FOR 


SALE 

Compressors  -  Pumps 
Pneumatic  Tools 
Rock  Drills 

,  .  .  Comp/efe  Renfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNderhlll  S026 


L.  H.  CLAWSON  CO. 

Insulators  for  the  Pacific  Coast 
.  . .  PRESENTS  .  .  . 


IIWSUL- MASTIC 


•  WATERPROOFS 

•  RUSTPROOFS 

•  INSULATES 

610  -  16th  STREET  OAKLAND  12 

Telephone  TWinoaks  6206 


12/19/W  *        48 

Pumping     Units 
Bids  Wanted 

Yakima  PROJECT,  Wash.— tJntll 
.Tan.  21,  2  p.  m.  bids  v/iU  be  received 
by  the  U.  &  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1613,  tor 
furnishing  and  delivering  fob  cars 
at  the  shipping  point  or  fob  cars  at 
Sunnyslde,  Washington,  at  the  op- 
tion of  the  bidder,  two  turbine-driv- 
en iHimplng  unltd  for  pumping  plant 
for  pump  area  No.  13,  Roza  Division, 
Wikima  Project,  Washington.  The 
pumping  units  will  be  installed  by 
the  Government. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders;  to 
other*  fl.OO.   not   returnable. 

12/19/4«  ** 

Electric   Ranges 
Bids  Wanted 

PALISADES  PROJECT,  Idaho.  — 
Until  Jan.  17,  2  p.  m.  blda  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
16o*  for  furnishing  and  delivering 
fob  cars  at  the  .shipping  point  or  fob 
cars  at  Ririe,  Idaho,  40  electric 
ranges  for  the  prefabricated  real- 
fences  at  the  Palisades  GovgrJiUjent 
Camp,  Palisades  Project,  Idaho.  Tbe 
equipment  will  be  Installed  by  the 
Government. 

No  charge  for  copies  of  the  specifi- 
cations to  prospective  bidders;  to 
others  10.50,  not  returnable. 

J2/l»/46  .r        .  ux  ** 

Penstocks,    Etc.    (Furnish) 

"'i".BtSu'RI  BASIN  P^WBiCT 
Wyo.-Until  Jan.  13,  2  p.  m.  bids  will 
be  received  by  the  U.  S^  f^reau  of 
Reclamation,  Denver  Colo  under 
Soec  1611  for  furnishing  and  dellv- 
^ng  fob  cars  at  the  shipping  point 
or  fob  cars  at  Casper.  Wyom  ng. 
three  108-inch  diameter  welded-plate 
steel  penstocks,  complete  with  sup- 
J^rts,  ^anchor  bolts,  =ttffener  rings 
drain  and  air-vent  connections, 
flanges,  expansion  JolnU,  «?»"««" 
lotnt  laddefs,  and   manholes  'or  the 

&s  Power  Plan^  „K°^^«-  Tt* 
Wvommg,  Missouri  Basin  Froject. 
?heTenstocks  will  be  Installed  by 
the  Government.  .necl- 

No  charge  for  copies  «' ,">«  «P*^' 
flcations    to   prospective    bidders ,    to 
othert  flOO,  not  returnable. 


12/19/46  *» 

Heater»— No  Bids  Received 
I  COLUMBIA  BASIN  PROJECT, 
I  Washington.— No  bids  were  received 
December  16  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1537  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Almira,  Wash.,  nine 
2-kllowatt  electric  unit  heaters  and 
37  3- kilowatt  electric  unit  heaters  for 
the  Grand  Coulee  power  plant.  Co- 
lumbia Basin  Project,  Wlaahlngton. 
The  apparatus  will  be  installed  by 
the  government. 


4S 
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12/19/46 

Motor   Busea 

Contract  ^^■'^•r^^  /.,.n#  Wlilte 
SAN  FRANCISCO,  Ca^'-^JJ 
Tk/Tntor  Co  1195  Harrison  St.,  aan 
fSsco  at  $266,050  awarded  con- 
Francisco,  «i  •  oerrv.  purchaser  of 
*™''\.?/  4  Sty  hIh  San  Francls- 
"TcaHf  unTr  BIQ  NO.  3692  for 
fu^SlnK  and  delivering  17  44-pas- 
senger   motor   buses. 

"■  4S 

12/19/46 
School   Sue* 

^'^l^^  Ma'^EO,    calif..    San    Mate. 
C<f.iuntll  De.  28    8  P^ -^^^f^-Jl' 

IT^^TrColiege   Science  Bldg.,  SaJi 
Mateo  Jr.  t^oiieKc  •=>      p,.,,.„    Transit 

Mateo,    Calif..    '«^    *   3?"i^d    M    or 

"lUSlo'Xn]-  obtL.».«e  .rom  th. 
above   office. 

■ 43 

12/19/46 
Electric   Ranges 

Bids   Wa"!^^     BASIN     PROJECT, 
MISSOURI     BASIN      r  ^j^^ 

Wvo.-Until    Jan.     i6,    2    p^   m     ^^ 
^1,1   be    reco  ved    by    the    U- 
reau    of    Heclamat  on,    Denver        ^^^ 
under  Spec    l«f«  tor  i  ghipplng 

delivering   fob   *^»"    *  nnevllle,  Wyo- 

^r  "Vd  ^Bimngs  MonTana,  at  the 
mlng,  and  »»»'*^';^der.  40  electric 
option  of  t^^^-  JSJated  residences, 
r^^'n  '"unr  wvommg,  Missouri 
Boysen      unit,      vvy  j       ^^t    will 

Basin    Project.   .^^  Government, 
be  installed  by  the  Go^^'^^he  speci- 
No  charge  '«;^^^Se   b'd^e"^  *° 
SrioS.  n^ri^^umable 
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12/19/46 

Metal  Partitions 

No  Bids   Received 

BOULDER  CANYON  PROJECT, 
Arizona-California.- No  bids  were  re- 
ceived December  16  by  the  U.  S. 
Bureau  of  Reclamation,  Walker  R, 
Young,  chief  engineer,  Denver,  Colo., 
under  Spec.  1457  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Boulder  City, 
Nev.,  metal  partitions,  steel  doors, 
steel  stairs,  aluminum  door  frames, 
aluminum  railings,  aluminum  curbs 
and  trim,  and  ml8cella.neous  struc- 
tural and  architectural  metalwork 
for  UnlU  Al,  A2,  A6  and  N7  in  the 
Boulder  power  plant,  Boulder  Canyon 
Project,  Arizona-Califomla-Nevada. 
Calking  compound  will  be  furnished 
by  the  government  All  of  the  mate- 
rials will  be  Installed  by  the  govern- 
ment. 

12/19/46  ♦» 

Sale  of  Grader  Parts 

SAN  FRANCISCO,  Calif.— UntU 
January  6,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Forest  Service, 
447  Sansome  St.,  San  Francisco  11. 
Calif.,  under  bid  No.  656  for  sale  of  , 
new  and  used  Wlarco  grader  parts 
located  at  Stockton,  Calif. 

12/19/46  ** 

Oil  Purifier 

Bids  Rejected  ^.„^,^ 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Bids  submitted  Sep- 
tember 12  were  rejected  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1467  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash., 
one  oil  purifier  for  the  Grand  Coulee 
power  plant,  Columbia  Basin  Project, 
Washington. 


The  bids  were  taken  as  follows: 

(1)  mechanica.1  mixing  assembliea  of 
the  longitxidlnal  rotating  paddle 
type  for  two  mixing  t>aslns,  aaid 
assemblies  to  be  complete  with 
electric  motors,  variable  speed 
driver,  reduction  gears,  sprockets, 
drive  chains,  shafts,  bearings, 
paddles  and  appurtenances ; 

(2)  macbanlcal  sludge  removal  as- 
semblies of  the  straight-line  drag 
type  for  two  settling  basins,  said 
assemblies  to  be  complete  with 
electric  motor  drives,  reduction 
gears,  chains,  chain  guides,  scrap- 
ers, rails  and  appurtenances; 

(8)  combination  of  schedules. 

The  bids  were: 

Unk  Belt  Co.,  (1)  162.312  and  18086 
for  spare  parts;  (2)  |126,189  aAd 
$6898  for  spare  parU;  (3)  deduct 
$3700  from  Items  (1)  and  (2) ;  $32  per 
day  for  erecting  engineer. 

Dorr  Co.,  Inc.,  (D  $69,800  and  88400 
for  spare  parts;  (2)  and  (3)  no  bids; 
$40  per  day  for  erecting  engineer. 

Walker  Process  E:qulpment '  Corp., 
(1)  no  bid;  (2)  $170,117  and  $4886  for 
spare  parts;  (3)  no  bid;  $50  per  day 
for  erecting  engineer 


Anchor  Post  Fence  Ca  of  Califor- 
nia. San  Francisco,  Calif.,  at  |260, 
submitted  only  other  bid  Dec  1& 
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12/19/46 

Relocating  Counters 

Low  and  Only   Bidders 

SAN  FRANCISCO,  Calif.  —  Peter 
Sartorlo,  262  Clementina  St.,  San 
Francisco,  Calif.,  at  88280,  submitted 
low  bid  to  the  City  and  County  of 
San  Francisco,  Department  of  Public 
Works,  282  City  Hall.  San  Francisco, 
Calif  for  relocating  counters  at  the 
recorder's  office,  City  Hall,  San  Fran- 
cisco, Calif. 

Other  bidders  December  18  were : 

Bureau  Building  Repair.  Depart- 
ment of  Public  Works,  San  Fran- 
cisco, Calif.,  83500. 

William  Martin  A  Son.  San  Fran- 
cisco, Calif.,  $8677. 

Adam  Arras  A.  Son,  San  Francisco, 

Calif.,  $3689.  ^       o   - 

Henry  Arian  Construction  Co..  San 

Francisco,  Calif.,  $8879. 
William    Mcintosh.   San    Francisco. 

Calif..  84280. 


DWELLING,  l-T»tory  frame.  $7000; 
E  Leavenworth  80  N  Clay;  owner. 
Mrs  E  Hamilton.  819  Clement  St; 
contractor,  HamiM  Constrr  Co,  4124 
Geary  Blvd. 

ALTER  office  bldg,  $1800;  616  Mis- 
sion St:  owner,  L  S  Hairlman,  41 
Sutter  St;  contractor,  Andw  Pll- 
lon,   S65    Duncan. 

BLDGS,  three  1 -story  frame,  $5400 
euch,  W  Folsom  76,  100,  125  Eu- 
gt-nla  St.  owner  and  builder,  A 
Nelbon,   242  Ocean   Ava. 

BUODING  PERMITS 

Granted 


OAKLAND 
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12/18/46 

Tractor  and   Bulldozsr 

Bids  Wanted 

SAN  FRANCISCO,  Calif— UnUl 
December  30.  3  P.  M,  bids  will  be 
received  by  Purchaser  of  Supplies 
M  H.  Gerry,  270  City  Hall,  San  Frwi- 
cisco,  Calif.,  under  bid  No.  3783  for 
furnishing  and  delivering  one  Cater- 
pillar diesel  D4  of  approved  equal 
track  type,  eO-lnch  gauge,  tractor 
with  crankcase  guard,  radiator  guard 
and  heavy  duty  track  roller  guards 
(16-lnch  track  shoe);  one  Caterpillar 
No  4S  or  approved  equal  bulldozer, 
straight  blade,  hydraullcally  con- 
trolled, for  use  with  above  model 
tractor.  ,  .. 

Specifications  obtainable   from   the 

above  office. 
12/18/46 
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12/19/46  ^ 

Pumping   Units 

Contract  Awarded  ,,^orM^T 

COLORADO -BIG  THOMPSON 
PROJECT,  Colorado.  —  Fairbanks - 
Morse  A  Co.,  Kansas  City,  Mo.,  at 
$11,144,  awarded  contract  by  the  U.  8. 
Bureau  of  Reclamation.  Denver,  Colo., 
under  Spec.  1494  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Kremmllng, 
Colo.,  eight  motor  -  driven  vertical  - 
shaft  pumping  units  for  installation 
in  seven  well  sump  pumping  plants. 
Colorado  River  improvement.  Kremm- 
llng area,  Colorado  -  Big  Thompson 
Project,  Colorado. 
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Electric   Meters 

Bids    Wanted  ^       /,„ 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  Jan.  9.  8  p  m.  bids  will  be  re- 
ceived by  the  Public  Utilities  Board 
of  City  of  Alameda,  G.  A.  Baxter, 
Secretary,  2440  Santa  Clara  Ave., 
Alameda,  Calif.,  for  furnishing  elec- 
tric meters.  .      ^  ..  „ 

Specifications   obtainable  from   the 

above    office. 

12/17/46  ^       ^  *** 

Sale  of   Fork   Lift  Trucks 

SAN  FRANCISCO,  Calif.  -  War 
Assets  Admin.,  33  Berry  St.  San 
Francisco,  announces  sale  of  loric  iiri 
trucks  at  fixed  prices  to  priority 
claimants  and  to  normal  trade  chan- 
nels concurrently  with  closing  date 
set  for  Dec.   26  to   Jan.   20. 


12/19/46 

Reroofing— Bids  Wanted 

OAKLAND.  Canr.  Alameda  Co.— 
Until  January  7,  4  P.  M.,  bids  will 
be  received  by  the  Oakland  Board 
of  Education,  1025  2nd  St.,  Oakland, 
Calif,  Dr  William  R  Odell,  super- 
intendent, for  reroof Ing  of  the  follow- 
ing schools:  Cleveland,  Jefferson. 
Santa  Fe,  Chabot  and  girls'  gym- 
nasium. Technical  High  School,  Oak- 
land, Calif.  Plans  by  owner.  Plans 
and  specifications  obtainable  from 
the  office  of  the  owner  upon  deposit 
of  $25. 

12/19/46  •     ** 

Lettering  Walls  and  Doors 
Bids  Wanted  „   ^., 

SAN  FRANCISCO,  Calif.— UnUl 
December  27,  10:30  A.  M.,  Informal 
I  bids  will  be  received  by  the  City  and 
'county  of  San  Francisco.  Depart- 
ment of  Public  Works,  Room  282  City 
Hall,  San  Francisco,  Calif.,  for  letter- 
ing walls  and  doors  of  City  Hall  for 
change  in  location  of  Judges,  munici- 
pal courts.  City  Hall. 

Specifications  obtainable  from  tne 
office  of  Superintendent  of  Buildings 
R.  A.  Chisholm,  490  11th  St.,  San 
Francisco,  Calif. 


REF'AIR  fire  damage,  $2000;  2864 
Valley  St;  owner,  E  F  Lyng.  872 
Brie  St;  contractor.  Beckett  and 
Federighi.   1441   Franklin   St. 

ALTER  and  addition,  $3000;  First 
and  Webster  Sts;  owner  and  con- 
tractor, S  P  Co.  65  Market  St.  Sau 
Francisco. 

ALTER.  $1890;  1117  Webster  Street; 
owner  and  contractor,  District 
Lodge  115,  lA  of  M,  premises. 

ALTERATION,  $1845;  4600  Market 
St;  owner  and  contractor,  Ruth 
Anderson,   premises*. 

GARAGE,  $500;  10644  Pippin  Street, 
owner  and  builder.  Nick  Paladini. 
premises. 

REPAIR  fire  damage,  $1500;  138 
Monte  Cresta  Ave;  owner,  Mrrf  C 
H  Bosllck.  prem;  con'ractor.  W  A 
Roso.  478  25th  St. 

REPAIRS,  $600;  1132  7th  St;  owner 
and  contractor,  Wm  Temple,  prem. 


SANTA   CLARA  COUNTY 


SUB-CONTRACT 
INFORMATION 


12/19/46 

Psclfic  jaw  Cru'^er 

Low  A  O^'y  .?o      rllif      Sacramento 
SACRMENTO,     Calir     ?»  ^^ 

Hollywood    :  ^       pac    Jaw 

cir.l,';'?,    re75»f  "no''  Wo.nt    n 
^tm»rB'^"ui  U.Ha.  A..Un  W„.- 

erri   $4625.00  90-120  ,<Jf>^J*;'iupld8, 
Brown  Bevis  Equip.  Cedar        H  ^ 

16800.00;   30  days  disc  2   per 
&ard  Machinery  CO     Pac^/^aw 

Breaker,  ,»t«J,nriv; ^^tlks^delry ; 
Hy  Wheel  belt  drive^     awarded, 
disc  2  per  cent  30  day s^       universal 
International   ^q"  P   ^°'        ^^nt  30 
$6630.00;  30  days  delry  3  pe^ 

'*^o'ilins    Hamilton    Equip    Co      Pa- 

]^,  ^^\f£--.^Slc^Co^ne   ^o. 

Ehaw    sales   and    Serv»« 
ler.    $5615.20:    12    weeks    delry. 
$100.00   30  days. 


12/19/46  ,     ^, 

Transformers  and   Switching 

Equipment 
Contract  Awarded  __,«,,-»., 

COLUMBIA       BASIN       PROJECT, 
Washlngton.-Westlnghouse    Electric 
Corp.    Denver,  Colo.,  a^  $18,709.95  for 
Schedules  1.  2,  3  and  4,  awarded  con- 
tract by  the  U.  S.  Bureau  of  Recla- 
mation,   Denver.    Colo.,    under    Spec. 
1481     for    furnishing    and    delivering 
fob    cars   at   the  shipping  point  or 
f'.o.b.   cars  at  Pasco.  Wash.,  one    (1) 
2500-kva.,    13,200-volt   delta    to    2400- 
volt   delta,  3-phase,  60-cycle,   oil-im- 
mersed,    self -cooled,     outdoor     type 
^wer  transformer,  with  Provision  for 
future  addition   of  forced-air  cooling 
equipment    and     with    three    stogle- 
pole,  station  type  lightning  arresters 
for   a   13,800-volt,  3-phase,    grounded 
neutral  circuit  mounted  on  the  case, 
one     (1)     16,000-volt,    400-ampere.     3- 
pole.    single  -  throw.    map"a"y  "  ^/^f 
operated,   outdoor  type  disconnect  ng 
s^tch,  with  nianually-gang  operaj^ 
grounding    blades;    three    (3)    16^- 
volt    200-ampere,  single-pole,  outdoor 
tvoe  disconnecting  fusee,    each    com- 
plete   with    two    160E-amepere     fuse 
units;   three    (3)    single-pole    outdoor, 
thvrite    or    autovalve,     station     type 
llehtnlng  arresters  designed  for  base 
rTuntlng  and   suitable  for  "»«  on   a 
13,000-volt.  3-phase,  grounded  neutr^' 
circuit,    for    Pasco    pumping     plaint, 
switchyard  and  subsUtion.  Columbia 
Sn  Project,  Washington.  The  ap- 
^mtus  will  be  insUlled  by  the  gov- 
emment.  

12/19/46  ^ 

Mechanical  Equipment 
Low  and  Only  Bidders 
•■rol  ANGELES,  Calif.  Los  Axigeles 
Co  -The  Metropolitan  Water  District 
of    S^them    California,    306    W-    3^ 
qt      Los    Angeles,    received    bids    De- 
cember 17  for  fumlflhing  mechanical 
^uipment    for    mixing    and    settling 
XlnTin  upper  ^ee^er  water  soften- 
Ing  and  filtration  plant  of  the  Colo 
rado  River  Aqueduct;  Spec.  366. 


12/19/46 

Bridge   (Clean   and   Apply   Protsotlvs 

Coating) 
Low  and  Only  Bidders 

l!oS  ANGELES  COUNTY.  Calif- 
Angelus  Waterproofing  A  Paint  Co., 
5829  York  Blvd.,  Los  Angeles,  Calif., 
at  $12,720,  submitted  the  apparent 
low  bid  to  the  California  Division  of 
HlKhways,  office  of  the  district  engi- 
neer, 808  State  Bldg.,  Los  AJigeles, 
December  16  for  the  protective  coat- 
ing of  a  steel  bridge  across  Ballona 
Creek,  about  4.3  miles  south  of  Santa 
Monica,  in  Los  Angeles  County. 

The  bids  were:  .  ,^.   *  /^„ 

Angelus  Waterproofing  A  Paint  Co,, 

$1^.720. 

L.  H.  Clawson,  $18,600. 

The  O'Conner  Co.,  $7180.  (This  bid 
was  submitted  on  the  basis  of  using 
other  than  specified  material  and  will 
probably  be  disqualified.) 

•     44 


RECORDED 
NOTICES 

BUILDING  PERMrrr 

Applications 


SAN    FRANCISCO   COUNTY 


ALTER  dwelling.  $3500;  292  Williams 
Ave;  owner,  D  Fontana,  640  Hamp- 
shire   St.  ^        ...orrv 

DWELLINGS,  two  1 -story  fr,  $4860 
each  W  Detroit  100  and  126  N 
Hearst ;  owner,  Gilbert  L  Plov.  391 
Monterey    Blvd. 

DWELLINGS,  two  l-stor>'  fr,  $400'> 
each;  E  Leavenworth  80  N  Clay; 
owner,  Mrs  E  Hamilton,  819  Cle- 
ment St;  contractor,  Hamill  Const 
Co.   4124  Geary   Blvd. 

DWELLING,  1 -story  frame,  $9000, 
W  Detroit  150  N  Hearst;  owner, 
Gilbert    L    Plov,    391    Monterey. 


DWELLING,  $8000;  Lot  34,  El  Ca- 
mlnito,  Campbell ;  owner  •»«  build- 
<-r,  N   A  Lamb. 

DWELLING,  $8000;  Lot  24.  El  Ca- 
minito,  Campbell ;  owner  and  build- 
er, N   A  Lamb. 

DWELLINGS  (10).  $7000  each;  Lots 
1  to  6,  inclusive ;  Lots  21  to  24,  Los 
Robles  Rd,  Enclna  Grande  Tract; 
owner,  Dulleck  A  Ferguson,  Route 
2.  Box  460B,  Los  Altos;  builder, 
DuUeck  Bros,  728  Emerson  St.  Palo 

DWELLING.  $4200;  Lot  9,  178  Fose- 
mary  Lane;  ovimer  and  builder. 
Mrs  J  R  Lund.  1014  Camlno  Pablo, 
Ssn  Jose.  ^  _^ 

DWELLING,  $9000;  Portola  and  Pico 
Lane;     owner,     Joseph     C     Bruno; 
builder,     John     Undsay,     417     30th 
Ave,  San  Mateo. 
DWELLING,     $6000;     N     WWte    Rd 
owner    and    builder,   B  R   Reed.    86 
N  White  Rd.  San  Jose. 
DWELLING,      $8500;      PoP^^J  ^  "V* 
Maple.  Campbell,  owner  and  build- 
er,  J    B    Arends,   820  E  Bt  Jamss. 

San  Jose.  .w»    .    *  ,« 

BUILDING  (accessory),  $600;  Lo*  ^J 

Holly  Ave;  owner  and  builder,  F  H 

Jackson,   premises. 
ADDITION,      $3600;      Crescent      Rd, 

Monte    Vista;    owner    and    builder, 

H  E  Allumbaugh,  Box  171.  Cuper- 

tino.  ^      „, 

ADDITION,  83600;  Crescent  Rd, 
Monte  Vista;  owner  and  builder,  H 
E  Allumbaugh,  Box  171  Cupertino. 
DWELLING,  $7000;  Foothill  St ;  own- 
ers and  builders,  Margaret  K  and 
G  F  Wood,  Route  1.  Box  1227,  Los 

Gatos.  ^.^    «     _ 

DWELLING,  $6000;  Bellrose  St.  Rose 

Manor ;  owner  and  builder.  F  Plola, 

2321    Stevens    Creek    Rd,    San    Jose. 

ADD  and  ALTER,  $3000;   south  side 


-l^w  and 


12/19/46 

Replace  Acoustical  TH 

Only  Bidder 

SAN  FRANCISCO,  Calif.— Western 
Asbestos  Co.,  676  Townsend  St.,  San 
Francisco,  Calif.,  at  $94,  9ub"''\*«^ 
low  and  only  bid  December  18  to  the 
City  and  County  of  San  Francisco, 
Department  of  Public  Works.  Roo« 
282  City  Hall,  San  Francisco,  CaltfM 
for  replacing  acoustical  tile  to  match 
existing  treatment  around  12  electric 
light  fixtures  in  controller's  utilities, 
auditing  department.  City  Hall.  San 
Francisco,  Calif. 

12/19/46  ^  .      ^   „"     ** 

Wire  Fence  (Furnish  and  Install) 
Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Califor- 
nia Wire  Cloth  Corp.,  1246  Howard 
St.,  San  Francisco,  Calif.,  at  $214.15 
(completion  30  days),  submitted  low 
bid  to  the  City  and  County  of  San 
Francisco.  Department  of  Public 
Works,  Room  282  City  Ha'l,  San 
Francisco.  Calif.,  for  furnishing  and 
erecting  wire  and  gate  around  gas 
meters  in  rear  of  boiler  room  at  San 
Francisco  Junior  College,  west  cam- 
pus. 


Gamerston  &  Green  Lumber  Co. 

Whof«sol«  Olid  Jobbing  Yardt 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  Pranelseo— 1»00  Arwy  $♦. 
ATwafT  1300 


Oakland— 2001  Llviii«ttea  St. 
KEifegg  4-?  114 


JIQhgineering  eg 

CONTRACTORS 

SAN  FRANCISCO 
VAIencio  5005 

LINE 
CONSTRUCTION 


EARTH 
BORING 


FOR    SALE 

TIMBERS,    wsllboards.     plumbing, 

stocks  of   "hard  to   get'    items. 

Wire,  write,  or  'phone 
'CLEVELAND  WRECKING  CO. 
--"   Third  Street.   VAlcnoaj4977^ 


Associated  Wood  Products  Co. 


'^H  Wood  W*  IimU" 
TELEPHONE  LANDSCAPE  S-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


^   il- 


"V 


I 


I  .;i 


»     l^- 


PAGES ■ 

Covington    Rd.    l^  iUto.;   o^n^l     cjnj^c^or   J  Master.  Co.  3«6  Or- 

C  E  Petem.  preml.«i;  buUdW.  'Jf*  I  n^SiSSLINO  and  garag..  WOOD;   6013 
ElUng.on.    3008   Hacleod*    St.    ^  1'''^^^^'^^^%^ ^u  CusUeV  _  _ 


DAILY    PA^FJX_2UiiiDEJR 


Mateo. 


SACRAMENTO    CITY 


PAINT  SHOP  bldg.  $4000;  3226  Mont- 
gomery Way;  owner,  Old  Horn* 
Bakery;  contractor,  H  W  Robert- 
son, SW7  T  at;  architect*.  Bara- 
vetto  &  Thomas;  engineer,  A  Bauer. 

DUPUarX,  112.000;  4028-80  Sherman 
Way ;  owner  and  builder,  John  L«od- 

DWELLINO.  5-room,  |7000;  8817  Fol- 
8om  Blvd;  owner.  Paul  Arlno,  2110 
3rd  St ;  contractor,  M  F  Terra,  2319 

9th  St  ^  --^. 

SERVICE  Station  rest  rooms,  »»wi, 
2601  Broadway;  owner  and  build- 
er. General  Petroleum  Corp. 

BLJXl.  concrete  and  steel,  comp  roo^ 
J10,000;  210»  Q  St;  owner.  R  B 
McNaim.  Jr;  contractor,   Campbell 

Constr  Co.  .«/v«*    •»•& 

DWBTJ^INO,  three-room.  If»p;  »» 

Donner   Way;   owner  and   builder, 
~     V  W  HIeuTef. 
REMODEL  bldg,  16000;  1«6  21st  St; 

owner  and  builder.  Lambs  Elec  Co. 

FRESNO 


Dec  17,  l»46-Uveetock  BxposiUoo. 
«teriar  and  Interior  paving,  1-A 
Dlitri^  ^ricultural  Association 
mate   of    California,   Department 
S^ubllc  Wor.cs,  to  Th^Fay  im^^ 

''^.ien  Gate  Heigh U,ReBubdm^ 
Hion    of    porUon    Sunt**    ^'"'^y 
Heym«.  Home,  to  wh^  It^  m»y^^ 
concern - " 

ALAMEDA  COUNTY 


DWELLING  A  »»««••  ♦"•^JKiJUJ* 
AdoUne:  owner,  F  N  Roberwn, 
^ntractor.  The  B  H  Huiiters.  1302 
Del  Mar  Ave. 

STORE,  m.OOO:  523  P  Street;  own- 
er Lee  Stelgen;  contractor,  L  n 
Haneen,   313   Palm  Ave. 

DWELLING  and  garage.  »87W,  BOO 
W  Lamona;  owner,  Henry  F^chs; 
contractor,   Fred   E  Kal.er.   232  W 

Yale  Ave.  .oAnA.  ivtk 

ADDN  to  cafe  and  store.  *M00;  1276 

Blackstone:  owner.  O  K  Sawnlen; 


Classified  Advertising 

Are  you  Interested  In  well-tpatoed. 
qualified  men?  SUPERINTHMJD- 
ENTS,  ARCHITECTS.  BNOINlMRa. 
DRAFTSMEN,  SURVEYORS,  ESTI- 
MATORS. SALES  ENGINEERS 
CONSTRUCTION  ACCOUNTANTS. 
TIMEKEEPERS. 

For  further  information  call 
HENRY   C.    HELBIO.   OArfleld    1617 
Tschnlcal  PosKlen.  Agency 

B&OKkEEI!»IN<i  filiRVrci 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  .mall.  SBa- 
bright   4462.  t«) 


Mllmore;  owner,  W  L  CasteeL 
DWELLING  and  garage.  jaOOO;  717 
Michigan ;  owner,  Wm  D  Caplan : 
contractor.  Erlckson  Sk  House.  4»23 
Grant  Ave. 
DWELLING  and  garage.  |8000;  845 
College;  owner,  J  B  Murphee;  con- 
tractor. Vestal  M  Haley,  104  West 
VimBftr 

DWELLING  and  garage,  $7600;  2116    ___ 

Simpson;   owner.  Cook;   contractor.  ^^^  , toxica    AVE 

Premier    Home    Bldrs.  ,«^    Dec   18,   1946-3008   MARINA   AVE 

DWELLING  and  garage.  «7«»:  *»» 'Alameda.   Alton  8  Lee  to  Samue 
Hamilton;     owner,     Leota     Hagtt*.  M^..«,«hAr  22.   i\ 

contractor.    Wm    C   Albany   Co. 
DWELLINGS,  two,  and  garages,  97,- 
000  each ;  2306-2416  Normal ;  owner. 
Nelson  &  Rogers. 
DWEIJLINGS,   two,  |7000   each;   4246 
and   4824   L^ine;   owner,    Ben   Bax- 
ter 
COli)    Storage   bldg.    16600;    631    "A" 
St;    owner.    Rex   Market;    contrac- 
tor Markwart,  Inc. 
DWELLING  and  garage.   $6000;  2379 
Lilly;   owner.  R  C  Sonamers.    ^^ 
inOOD   pivcesslng  and  •t^'*ge  Diflg, 
$6000;  1000  Topeka;  owner.  El  Ran- 
cho    Farms;    contractor,    Markwart 
Company. 
DWELLING  and  garage,  $6000;  3851 
Hsmllton;    owner,   Harold   C   Rob- 
erts :  contractor,  Wm  C  Albany  Co. 
DWELLING.    $4960;    224    Lxjrena    St; 

owner,   Alanlz    Brlgido. 
DWELLING.    $3000;    1639    B    Street; 

owner,  R  S   K  Holland. 
DWELLING,    $3000;    116    Poplar    St; 

owner,  H  L  Klncade. 
STORAGE    bldg,    $2000;    3120   E    Tu- 
lare;   owner.    Federal    Fruit    Dlst. 
ALTER  dwelling.   $1500;    1562   D   St; 
owner,  Anne  M  Mastrantuono ;  con- 
tractor. R  E  Jolly.   1028  FVlnceton. 
ADDN  to  plant.  $1500;   60  L  Street; 
owner,    Arden    Farms;     contractor. 
L  H  Hansen  Sons.  313  Palm  Ave. 
GARAGE.   $1000;  327  Fulton;   owner, 

Leonard    Kanolan. 
REPAIR  warehouse,  $1000;  647  R  at. 
owner,  Lawrence  Warehouse;   con- 
tractor. Harris  Constr  Co.  P  O  Box 

109. 
ALTER  office.  $1000;   304  N  Fulton; 

owner.    Dr   E    L  Mott;    contractor. 

L  B  Pipes. 
ADDN  to  dwelling.  $1000;  1431  C  St; 

owner,   Jos    Sausage. 


Lee  November  22.  iw 

Dec  18.  1946-LOTS  37  and  38  Blk 
D  Resub  of  Klnsell  Tct.  Oak- 
land. J  M  Walker  to  whom  It 
may  concern  December  13  1946 
Dec  18.  m(^-4274  WHITTLE  Ave. 
Oakland.  James  J  and  June  C 
Bona  to  A  Ca-Q^lJ^-^-io:  1-946 
rjM  17  19468364  NET  Ave.  Oak- 
mnd      Edward    J    and   Melvln    P 

Bofldrng  Contracts 


SAN   FRANCISCO  COUNTY 

1146  LARKIN    ST..    San    Francisco. 

Addition  to  Graystone  Building. 
Owner-Pacific    Telephone    *    Twe 

Con?ict?r%.   and    Arthur   Monson. 

doing  business  as  Monson  Bros. 
Recorded-November  12.  1^6. 

TOTAL  $16,480  plus 


ALAMEDA  COUNTY 


COUNTY  OF  SACRAMENTO 


ADDN  of  3rd  story  to  «*>6«^^^?'°: 

story  and  basement  bldg.   90th  Ave 

and  Holly  St.  Oakland. 
Owner-PaclUc  Tel  &  Tel  Co. 
Architect— Not  Given. 
Contractor  —   Stolte.   Inc..   8451   San 

Leandro  St..  Oakland. 
Filed.  Dec  18.  1946.    Dated,  ...... 

On  completion  of  roofing,  ad- 
dition to  actual  cost $50W 

Upon  final  compleUon  ..^--..-- 8«w 
Bond  $62,000.  Sureties,  Pacific  In- 
demnity Co.    Umlt.  76  calendar  days. 


Tex  Oil  Co;  plumber.  H  Lass;  5 
plumbing  fixtures:  10  water  con- 
nections. 

3168  Mlddlefleld  Rd:  owner.  Ooa- 
ham;  plumber.  Lass;  8  plumbing  fix- 
tures; S  gas  openings:  15  water  con- 
rectlons. 

807  Harrtson  St;  owner.  Ylck; 
plumber.  J   Smith;   1   plumbing   flx- 

*"ia0S  Alice  St;  owner.  Cahll; 
plumber.  J  Morrill;  17  plumbing  fUc- 
turS;  13  gas  openings;  30  water 
connectlona  *-,«»«- 

1412  leth  Ave;  owner.  W  Ander- 
son; plumber.  Cleaners  Equipment; 
2  cas  openings.  ^ 

§037  Medford:  owner,  Dennlaon 
Ford;    plumber.    H    Hastorf;   4    gas 

°^-^°^ale  St:  owner.  Doporto; 
plumber,  H  Sheridan;  6  plumbing 
fixtures;  12  gas  openings.        ^... 

1044  64th  St;  owner,  Martlnett, 
Plumber.  J  Rankin;  4  plumbing  fix- 
tures; 2  gas  openings;  8  water  con- 
nections. ^„„„ . 

9341  Mt  Blvd;  owner.  Ray  Cann , 
plumber,  J  Rankin;  6  plumbing  fix- 
tures; 12  water  connecUona. 

tm  13*»»  9ti  nwnet  Fred  Llnd, 
plumber,   J    Smith;   1   plumbing  flx- 

^Norton  St  Mt  Blvd;  owner,  Zim- 
merman; plumber,  B  Maloney;  8 
plumbing  fixtures;  4  ga»  openings; 
12    water    connections. 

1632  E  38th  St;  owner,  Blazlck; 
plumber.    H    Sheridan;    8    plumbing 

412  Hale  St;  owner,  J  Sweeny- 
plumber,  H  Sheridan;  6  plumbing 
fixtures;  2  gas  openings;  18  water 
connections.  w^„., . 

5«12  E  14th  St:  owner.  Moyer. 
plumber,  H  Sheridan;  6  plumbing 
fixtures:  2  gas  openings;  12  water 
connections.  w  ». . 

1712  3rd  Ave;  owner.  Corbett. 
plumber,  O  Hanson:  5  plumbing  fix- 
tures;  12  water  connections. 

921  Rose  St;  owner,  E  L  Horn; 
plumber.    J    Tancredy;    1    plumbing 

fixture.  _       „_^„. 

647     82nd     Sit;     owner,     Zavellreo, 

plumber,  W  O^oole ;  6  plumbing  flx- 


THURSDAY.  DECEMBER  \%  1946 
POSITIONS  OPEN 


S-421  —  STRUCTL.  DRAFTSMAN, 
experienced  on  steel  •t^ctures  aad 
machinery.  |300-$360  mo    B"t  ^J; 

S-422— STRUCTL.  AND  ARCHTU 
DRAFTSMEN,  exper.  on  cone"" 
and  steel  bldga. ;  6-8  montha  |W  wk. 
base.   Some  O.  T.   Utah.  ,     ^  w. 

S- 408— FIELD  ENGR-,  pref.  80-49 
years,  with  steel  construction  exper,. 
to  estimate  and  follow  up  rigging 
contracU.  Salary  open.  Bay  Ar**. 

fNGINEERIN6  SOCIITIIS 

PERSONMEL  SERVICE.  INC. 

lAqmmc)fi 

Newton  D.  Cook.  Mff. 

57  POST  ST.  S.  p.  4   ' 

6AHI«I4  924t 


EXPERT  DRAFTING  SERVICSa 
FREE  LANCE.  Phone  ORaystone 
4348.  <**>  I 


DWBXLINO.  7-room,  $8000;  Ptn  Lot 
M  Country  Club  Estates;  owner. 
O  F  Porter.  869  Mission  Way. 

GARAGE,  $1000;  ptn  Lot  239  City 
Farms  No  5;  owner  and  builder, 
C  H  Thompson.  Route  1  Box  1864- 

A. 
DWELLING.   8-room.    $3000;    Lot    17 
'     West    Del     Paso    Heights ;     owner 


Jr;  2  outlets;   1  switch;  2  fixtures; 
6  plugs.  _ 

42406  4147  Bayo ;  owner,  Oqursau; 
cotractor.  L  R  Wallace.  Jr;  2  out- 
lets:  2  fixtures 

42407  4028  Foothill  Blvd;  owner, 
Hidfi-Away  Club:  contractor,  Oen- 
'eral  Neon  Lite  Co;  sign. 

42408  NW  Cor  36th  Ave  and  Hi 
12th  St;  owner,  Watx  Moving  Co; 
cnotractor,  General  Neon  Lite  Co; 
glen;  alterations. 

42409  359  IWh  St;  owner.  The 
Food  Spot;  contractor.  General  Neon 
Lite  Co;   sign. 

42410  6B24  Foothill  Blvd;  owner, 
Roy's  Crabs:  contractor,  General 
Neon  Lite  Co;  sign.  o^,... 

42411  463  11th  St;  owner.  H«t*il 
Center  Scores;  contractor,  Spott  Elec 

Co;  sign. 

42412  Lawton  A.  Broadway;  own- 
er, St  Peter's  Church;  contractor, 
Spott   Elec;   fixtures. 

42413  4366  Broadway ;  owner,  Chris 
Hot    Dog    Stand;    contractor,    Spott, 

*  424lf    1016  7th   St;    owner,    Fisher 

Jones:     contractor.     Special     Owner; 

service ;     alterations. 

42415     429  19th  St;  owner,  Leo  So- 

plumber,  W  OHTooie;  o  piumoing  *.*-    ^el  and  Sid  Samon ,  contractor,  Neon 

tures;  2  gas  openings;  7  water  con-    Maintenance  Corp;   sign. 

^^finn-.*^  42416    418  30th  St;  owner,  Dr  Ivers 


POSITION   WANTED 


.iWi^» 


ARCHITECT,  ENGINEER,  Draft* 
man   would    like   permanent   connec- 
tion  or   take  charge  of   construction 
on  the  job.  Reply  Box  1213.  c/o  DaUy 
Pacific  Builder. 

12/18-16-17-18-19-20-28-24-26-27/46 

FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  BO 
CATERPILLAR  TRACTOR  with 
DOZER   Phone  JUnlper  7-0822.         tf 

%.YD.  CAT.  LOADERS  with  or 
without  operator.  Small  excavations 
contracted.    Phone  Lakehurst   3-2524 


Liens  Filed 

SAN    FRANCISCO  COUNTY 

Recorded  '^ZT^^ 
Dec.  17.  1946-W  Laguna  100  S  Pine 
S  25  W  137.6  (labor  and  mate- 
rials). Pat  Hemphill  vs  DeUln 
Amastacla  F  Mauriclo  -  f*J^l.ll 
ec.  17.  1946-1839  Laguna  (labor 
and  materlaU).  Carrol  HwnP^U 
vs  Delfln  Abenolar  and  Arn|^ 
stacla  F  Mauriclo  - $1.9«-w 

Release  of  Liens 


nectlona.  „    _        ^^ . 

3827  West  St:  owner.  S  Savage, 
plumber.  H  Weber;  6  plumbing  fix- 
tures: 1  gas  opening;  10  water  oon- 
nectlons.  -, 

2804  San  Pablo  Ave;  owner,  fi 
Heysham;  plumber.  D  Mlnogglo;  2 
pi  fix:  2  gas  op:  4  water  «>°- 

2321  Telegraph  Ave;  owner,  Kwong 
Shew;  plumber.  D  Mlnogglo;  3  pi 
fix;  2  water  con. 

1032   105th   Avenue;   owner.  Coeca; 

plumber.  P  Sllva;  1  pi  fix;  2  water 

connections.  r^„.^ . 

6104  E  14th  Street;   owner.  Cosca, 

plumber.  P  Silva;  1  pi  tix. 


contractor.    Red    Top    Electric;    out- 
lets;  switches;   fixtures:   pluga 

42417  2260  San  Pablo  Ave;  owner. 
Hank  Flick;  contractor.  Radiant 
Neon  Co;  1-16-30. 

42418  9434  K  14th  Street;  own*'; 
Rodgriguez;  contractro.  Radiant 
Neon  Co;  2-1500-30.  

42419  6629  Henog;  owner,  Mre 
Mary  Clsson;  contractor,  Payne  ft 
Burks ;    service.  _^  . 

42420  550  Grand  Ave;  owner.  Duf- 
fy's Beauty  Salon;  contractor.  Scott 
Sign    Service;    sign. 


LUMBER  HANDLmO  EQUIP- 
MENT :  CARRIERS,  STACKERS. 
TRUCKS.  Pacific  Carriers.  Oakland. 
KE   4-1651.  

DEW  ALT  SAW,  also  COMPRES- 
SOR with  operator.  For  Information 
call  BAyvlew  3170.  ^ 

"TlUMSWS,  *2i  per  month:  ljiIV- 
ELS.  $14  per  month;  PLANE  TA- 
BLE. $14  per  month.  Daniel  McFar- 
land.  624  Second  Ave.  Phone  BAy- 
vlew  7804.  <^,> 

FOR  SALE 


Two  each  circulating  gas  heaters, 
celling  type.  60.000  BTU.  each  com- 
plete with  thermostat.  Make:  Pacific 
Gas  Sc  Heater  Co.  Excellent  condi- 
tion.   Price  $175  each. 

1  each  Frazler  Johnson  Alr-Condl- 
tloiilne  furnace.  600.000  BTU,  with 
thermostat  and  duct  Excellent  con- 
dition.   Price  $1000. 

Phone    Salinas    6850    or   write  Box 

862.  saunas,  CaUf.^^^,.,3.^a.20.23/46, 

'  Corrugated  ALUMINUM  SHEETS. 
19  gauge.  .036-ln.--45x96-lnch.  Alum- 
inum Products  Co..  3245  16th  Street. 
Phone  UNderhUI  2166  oi^SUtterjSroO. 

AVAILABLE 


and    builder.    John    H»mpton.    F   O        ^rn«-v»^»  -    — t,.^. 

Box    1108   Del   Paso  Heights  j^    1946-1839  Laguna    (iAbor 

DWELLINGS,  two  B-room.  $4000  ea;  .    materlaU).    Carrol   HampWU 

Lots  7  and  8  Ecton  Tract;    owner  i  -         -.    --.--    — ^     Am*. 

and     builders,     Harry     Khatoonlan 

and    Elmer  McKee.    1200  47th   St 
REMODEL    dwelling,     $400;     Lot    ^»  ^ 

Edward   H   Coyle   Sub :    owner  and 

builder,   Milton  E   Richardson,   2740 

REMODEL  apts.  $1000;  Lot  157  Rio 
L'nda  No  6;  owner  and  builder. 
John  Rood.  Rte  1.  Box  1269-E.  Rio 

DWELLING.  6-room,  $4000:  S  130 
ft  of  W  502  ft  Tract  No  2.  Cltms 
Heights  Sub  No  3 ;  owner  and  con- 
tractor. M  J  Smith.  Rte  1  Box  487, 

ADDN  to  dwehlng.  $600;  Lots  6  and 

6  Blk  21.   North  Sacrajnento  No  3; 

owner  and  builder,  R  E  Foote.  3008 

Ben  All.  North  Sacramento. 
DWELLING.    4- room.    $6000;    Lot    10 

Arcade    Park:    owner    and    builder. 

Thos  W  Dunn,  Rte  9    Box  2814. 
DWELLING,    6-room,    $0000;    Lot    4J. 

Beyersford     Heights;     owner     and 

contractor.     Peter     J     Musto.     841 

Price  St.   North   Sacramento. 
DWELLING,    4-room.    »2000;     L«t    » 

Blk  26.  North   Sacramento  Heights 

owner  and  builder.  L  M  Smith,  1226 

DWELLING.    4-room.    $3600;    Lot    21 

""SlS  7.  Del  1^"°  ««»«»»»W^a7 
and  builder.  C  J  Tarver.  2809  Pal- 
metto. Del  Paso  Heights. 

n{?&ERY  »6000_;__Ptn  sec  29  Ranc^ 


Electrical  Pernuts 


ALAMEDA  COUNTY 

Recorded  Amount 

Dec  18,  1946-820  REGAL  ROAD, 
Berkeley.  Finn  Roof  Co  to  L 
Norris,  Clairse  C  and  John  ^JJg^ 

Non-Responsibflity 


SAN  FRANCISCO 


SAN    FRANCISCO   COUNTY 


Dec.  18,  194^-1649  Polk  St.  Marion 
W  Smith  as  to  Improvements  on 
property. 


Furnace  Permits 


OAKLAND 


4078    Mera;    owner,    ,    dealer. 

Aladdin;    floor    furnace. 
2720      Truman ;      owner.      Alameaa 
URSERY  $6000;  i-tn  »ec^«  ~---    jj^j„^^.     dealer.     Atlas     Htg:     floor 
Del  TtAO,   owner  and  builder.  *-*«  L^j^nace 

O  Townsend.  4241  12th  Ave.  ^^^       Pippin;      owner.      Alameda 

BARBER    Shop.    $2000;    Ptn    Lot    2*)^^^^^       ^^f^^      ^^,^^     ^^^.     ^^^^ 
Carmlchael    Colony    No    2 .    owner,  . . 

A   H  Eariy,  912   J    St;   contractor.   '"JJ^*?"  ^  g^.    ^^„^   Alameda 

Frank  P  Williams.  .Homes;     dealer,     Atlas     Htg;     floor 

DWELLING.    6-room,    $6800,     Lot     <    ,,,_ace 

BiS    28,    San    Juan    G^^t;    °^"   '^"SS)      8th     Ave;     owner.     Heraty; 
and  builder.  Harold  H  Jeffrey,  Box 


DWELLING," 6-room,  $8800;  Ptn  Lot 
92  carmlchael  Ca>ony:  owner  and 
builder.  Martha  Campbell,  1213  U 
Street. 


«   .    0^«iire  corruirated   ALUMINi'"*  ^^^ 


dealer,  Atlas;  central  heat. 

2M4      8th     Ave;     owner,     Heraty, 
dealer.   Atlas;    central  heat,    gravity. 
2520      8th     Ave.     owner,      Heraty. 
dealer.  Atlas;  1-78  Gravity  furnace. 

2927  Market;  owner,  Jensen:  aeai- 
er    Atlas  (2)  1-115  B  &  1-145  blower. 

iwt.  Blvd;  &  Plnewood  Rd ;  owner. 
Fred  Chapln;  dealer.  Atlas  Htg;  2- 
35    Floor   furnace.  t»-ki««-- 

•^1     6605      Outlook:      owner.      Rabloes, 
dealer.  Atlas;  2-148  blower 

4707     El  Contro ;  owner,  F  Hamoy  , 
dealer.  Atlas:  2-38.000  Air  Heat  duate. 
7t»09      Mao  Arthur;      owner,     Keiix, 
dealer.  Atla.s;   1-190  Slower 

1620  84th  Ave:  owner.  O  E  Einoii. 
dealer.    Atlas;    1-87-dual. 

2506  Highland;  o^*/',-?*^"*  f! 
Gosman:  dealer.  Atlas;  1-100  Gravi- 
ty  furnace. 


:ed 


M6 
1 


Plumbing  Permits 


OAKLAND 


3022  Market  St;  owner.  MarUn. 
plumber.  N  Bendlt ;  6  ?""*»)"«"*■ 
iures;  3  gas  openings;  11  water  con- 

"•Sin  7m  St;  owner.  Taylor  MUll- 
ing  Co;  plumber.  E  Braun ;  *  Pl"™*" 
toi  fixtures ;  6  water  connecUona. 


283  531  Halght  St;  owner.  Riviera; 
contractor,  Bay  Electric ;  correct  wir- 

InBT. 

284  2998  Jackson;  owner,  P  Ver- 
dler;  contractor.  Malm  k.  Welter;  10 
outlets:  16  switches;  26  plugs. 

255  816  Moraga;  owner,  Tholland- 
er;  contractor.  Malm  *  Welter;  8 
outlets ;  4  switches ;  6  plugs. 

256  1070  Hampshire;  owner.  Fran- 
gella;  contractor.  Malm  &  Welter; 
Increase  service;  motors. 

257  604  Eddy  St;  owner.  Hotel; 
contractor.  Malm  &  Welter;  sign. 

258  3408  Clay  St;  owner.  McOaw; 
contractor,  Malm  *  Welter;   1  pluK- 

259  1760  Polk  St;  owner.  Royal 
Mart;  contractor.  Malm  *  Welter;  8 

outlets.  

260  W  line  of  43rd  Ave;  owner, 
United;  contractor,  Richmond  Elec- 
tric; temporary  saw  service. 

261  1427  40th  Ave;  owner.  Mohler, 
contractor,  Richmond  Electric ;  8  out- 
lets: 8  switches:  8  plugs;  service. 

262-263  Various  locations  and  own- 
ers; contractor  Manning  ft  Whltaker; 

'  264-266  Various  locations  and  own- 
ers;   contractor,   Mohrdlck    Electric; 

alterations.  r,i«-«,»-. 

266  332  27th  St;  owner.  Olasnoe, 
contractor,  Mohrdlck  Electric;  4 
plugs;  service.  ««,..„ 

2lr  1406  Lombard ;  owner.  Mel«n- 
dey;  contractor.  P  *  J  Electric;  6 
outlets ;  3  switches ;  4  plug«-  . 

268  2722  Bryant  St;  oAvner.  Koss, 
contractor.  P  *  J  Electric;  7  ouUets; 
5  switches ;   12  plugs. 

269-274  Various  locations  and  own- 
ersT  contractor.    Electrical   Products 

^°^'  liw  commercial  St :  o^er^  J1?J 
Jon;    contractor.    Chaa    H    Ylck,    10 

°"m'^'lSr°lZuion    St;    owner.   Tou 
Le"f  coifric^Chas  Ylck ;  4  outlets 

277  2437  24th  St;  owner.  Nelson, 
contractor.  Star  Electric;  1  ouUets, 
1  switch;  6  plugs;  servlca 

278  936-940  Valencia  St;  owner  B 
Morrow;  contractor,  Pen»nV -  ...^ 
trie-  10  outlets:  9  plugs;  service;  sign 

m  2276%  Pine  St;  owner,  Suto; 
contractor.    Bertrand   Electric;    serv- 

**^2^'^°'variou8  locations  and  own- 
er,   extractor,  Hallhan  Neon  Main- 

^'SJ^lieS^fSS  Ave;  owner  and  con- 
tractor,   Edison    Electric;    7    plugs. 

"Si''* 360  GoWen  Gate  Ave;  owner 
Davis  supply  Co;  con|ractor^entrg 
Electric:  65  ouUeU;  18  swltchee.  13 

***M*  Seals  Stadium;  owner,  San 
Piinclsco  Baseball  Club;  contractor. 
Central  Electric ;  308  outlets. 


Most  Trim  Cosb 

(Continued  from  Pac*  D 

and  outside  the  industry  at  to 
whether  the  checks  and  accelera- 
tions offered  by  the  operation  of 
these  controls  were  worth  the  ad- 
justments that  hade  to  be  made  to 
permit  them  to  operate. 

Because  of  the  critical  need  for 
housing,  much  ow  the  1946  pro- 
gram  was  centered  on  the  veier- 


ans  emergency  housing  profip^aj" 
approved  by  the  congress.  Early 
in  1946  a  goal  of  1.200,000  new 
dwelling  unit  "starte"  was  »et.  It 
now  appears  that  nearly  85  per 
cent  of  the  goal  has  been  achieved, 
Haynes  said,  as  about  1  m"l»o" 
units    of   all    types   were    started 

during  the  year.  ^ 

Included  in  this  million  are  al- 
most  700  thousand  permanent 
dwellings.    Actual   con-pletions   of 
permanent   dwellings  during   1946 
totalled    nearly    &<W    thousand,    of 
which    about    125    thousand    were 
started  in  1945.    It  is  an  encour- 
aging prospect  for  next  year  that 
SS  Ireat  volume  of  building  now 
in    progress    will    provide    a   base 
for  even  a  larger  volume  of  con^ 
struction   next   year,  if   the  bas  c 
coal  and  steel  industries  are  able 
fp    maintain   fairly    stable    opera- 
Research  Desirable  , 
From    the    long   term    Pomt    of 
view,  the  industry's  greatest  need 
ig'the   development  of   more   effi- 
cient larbor  productivity,  improved 
methods  of  construction   and  cost 
reductions  all  along  the  line. 

Expenditures  of  large  amounts 
of  money  by  private  interests  and 
by  the  government  in  research  on 
Construction  problems  offers  great 

promise  for  imFO^»"8f/^^„5°"?" 
and  health  of  the  people  and  con- 
fributing  to  the  general  welfare. 
Haynes  assorted. 


OAKLAND 


M.  K,\i,  I,'""-— ^-'  — ^.-  AO^Mt      2119    Chestnut    St;    owner, 


Experienced 

Manufacturer's  Aqent 

and  Wholesaler's 

Representotlve 

has  openings  for  s  few  sddi- 
tional  lines  of  buildinR  materials 
and  fixtures  serving  the  follow- 
ing counties  .  •  • 

Sania  Cruz 
Santa  Clara 
San  Benito 
Monterey 

Please  address  replies  to: 
Box  1216 
c/o  Daily  Pacific  Builder 
465  10th  Street,  Sen  Francisco 


^TA  It 


^f 

^ 


fil  35a»lii  iaclfic  Ifiuil&er 

"poRATo!   LARGEST    CONSTRUCTION    DAILY    IN    THE    WiST 
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F.  W.   Oiif  C4irv*f«ttM 


PLANS  and 
Speculations 


Sacramento  contractors  have 
reported  to  the  local  chapter  of 
Associated  Homo  Builders  that 
they  expect  to  build  nearly  1,800 
dwellings  during  the  first  six 
months  of  1947. 

oOo 
County  supervisors  have  passed 
on  Anderson's  reouest  for  $41,000 
for  a  new  school  building,  and  the 
matter  has  been  submitted  to  state 
officials  for  final  approval. 
oOo 
At  the  Tuesday  meeting  of  the 
Oakland  city   council,   possible   lo- 
cations for  the  million  dollar  state 
building    for    the    proposed    new 
library  and  Hall  of  Justice  will  be 
discussed. 

oOo 
A   sewage  disposal    system   will 
be   formed  to   sp.rve    the  business 
area  of  Fair  Oaks.   Property   ad- 
joining or  now  served  by  the  pres- 
ent sewer  line  was  fixed  as  a  boun- 
dary of  the  territory  to  be  served. 
oOo 
Oakley's  citizens  committee  has 
demanded  that  the  community  be 
"resurveyed,  preparatory  to  grad- 
ing of  streets  and  laying  of  curbs 
and  gutters." 

oOo 
Local  civic  groups  are  campaign- 
ing for  improvement  of  the  Hum- 
boldt County  airport  at  Eureka. 
They  want  space  for  25  planes, 
employment  of  a  full  time  airport 
manager,  shop  space  to  allow  re- 
pair of  four  planes  at  a  time, 
sanitary  facilities  for  pilots  and 
water  adequate  for  fire  protection. 


N.  Long  Questioiis 

Blon  Dollar  Aid 

To  Rental  Biulding 

WASHINGTON.— Claiming  that 
Raymond  M.  Foley,  new  national 
housing  administrator,  had  failed 
to  carry  out  the  intent  of  con- 
gress in  his  use  of  the  mortgage 
insurance  money  authorized  in  the 
Patman  Housing  Act,  Norton  E. 
Long,  deputy  NHA  expediter  who 
resigrned  his  office  Monday,  issued 
a  second  statement  challenging  the 
administration  to  show  how  its  new 
housing  program  will  encourage 
rental  nousing. 

No  CapiUl   ShorUge 

Scoring  FHA's  alleged  failure  to 
stimulate  rental  type  nousing  units 
through  expeditious  handling  of  its 
billions  of  dollars,  Long  said  only 
a  little  more  than  $30  million  had 
been  committed  to  date  and  that 
less  than  40  rental  projects  and 
resulted. 

FHA  was  authorized  one  billion 
dollars  for  mortgage  insurance  in 
the  Patman  Housing  Act.  This 
legislation  also  permitted  Presi- 
dent Truman,  to  authorize  use  of 
an  additional  one  billion,  which  he 
has  new  done. 

An  FHA  spokesman  told  the 
Daily  Pacific  Builder  correspon- 
dant  that  while  it  was  true  that 
$35  million  represents  the  amount 
in  insured  rental  projects,  the  fig- 
ure canot  be  construed  to  indicate 
a  failure  to  use  the  Patman  Act 
money  as  intended. 

He  pointed  out  that  veterans'  ad- 
ministration loans  have  been  one 
factor  in   restricting   FHA   use  of 

(Continued  on  Page  8) 


WHAT  DO  MONKEYS 
THINK  OF  MEN? 


Summary  of   permit   valuations   reported   to   DAILY    PACIFIC 
BUILDER  by  principal  city  and  county  building  inspection  deoart- 
^  ments  of  aeven  western  states.  For  detailed  report  turn  to  Page  NiiML 


COAST  BUILDING   PERMITS 


1944 


1946 


1946 


Your  State  License  Board 

Board  Places  Contractors  in  Jeopardy 
Wkile  Admittedly  Neglecting  Responsibility 

By    PHILIP    G.    BRADY 

Thousands  of  licensed  contractors  throughout  California  are  flirt- 
ing with  possible  jail  st-ntences.  fines  and  suspensions  of  their  license*. 
An  because  inadequate  License  Board  personnel  has  not  enabled  them 
to  keep  abreast  of  a  very  simple  st.ite  law. 

Through  ignorance  or  neglect,  a  large  majority  of  a>ntractors 
have  failed  to  file  with  the  Contractor's  8tate  License  Board,  the 
name  of  the  company  carryinj;  workmen'w  compensation  insurance 
on  their  employees.    Many  of  the*  ~~"  ~ 


I  did  not  consider  it  a  waste  of 
time  loafing  beneath  a  jungle  tree 
while  watching  a  colony  of  monk- 
eys engaged  in  the  chattering  and 
quarrelsome  business  of  living. 

^   ^   T::r 

They  have  unlimited  curiosity, 
and  a  certain  amount  of  patience. 
Will  quickly  go  from  one  interest 
to  another  but  always  return  to 
the  unfinished  job,  picking  it  up 
at  the  point  dropped. 
i(  if  ^ 
Among  them  will  be  found  all 
types  of  "people" — staid  and  digni- 
fied, quarrelsome  and  mean,  smart 
alecks  and  show-offs  as  well  as 
"average  citizens". 

ir  if  if 
The  only  gimmick  a  monkey  is 
unable  to  figure  out  is  a  mirror — 
but  he  never  stops  investigating. 
As  far  as  that  goes,  there  are  times 
when  I  have  looked  into  a  mirror 
and  been  considerably  startled  by 
what  I  saw! 

if  if  if 
Watching  them,  you  wonder  just 
where  along  the  back-track  of  evo- 
lution the  switch  was  thrown,  re- 
sulting in  simian  in  the  trees  and 
homo  sapiens  on  the  ground.  Are 
we  related  to  monkeys,  or  are 
monkeys  related  to  us — and  deny 
it? 

if  if  it 
fi'onVmjs  arc  amcrt.  ,TJ»ay  ar« 
too  smart  to  learn  a  human  lang- 
uage. If  tliey  could  talk,  man 
would  put  them  to  work  .  .  and 
wouldn't  a  monkey  look  funny  on 
a  picket  line? 

if    if    if 
Perhaps   that's    what    the 
world  need»--a   good   belly- 
laugh,  and  then  all  of  us  go 
to  work! 


Jan.  .. 
Feb.  .. 
Mar.  .. 
Apr.  . 
May  .. 
June  .. 
July  .. 
Aug.  .. 
Sept.  .. 
Oct.  .. 
Nov.  .. 
Dec.    ., 


P'mts 
10,284 
10.152 
12,813 
11,960 
12,980 
11.396 
13,543 
12,209 
10,587 
11,971 
11,090 
9,374 


Value 
18,669,081 
23,046,435 
23,540,600 
21,768,898 
19.228,506 
16,979,078 
19,967,114 
18,673,766 
12,120,661 
13,924,818 
11,727,604 
11,347,828 


P'mU 

11,693 
10,206 
12.080 
13,289 
13,712 
14,639 
13,409 
13,764 
14,801 
18,818 
17,719 
16,479 


Value 
13,998,803 
13,775,238 
18,116,289 
21,108,984 
26.718,463 
29,861,429 
80,421,510 
30,110,630 
37,662,525 
46^57,363 
64,908,961 
65,776,869 


P'mta 

19,150 
19.755 
22,283 
22,915 
21.072 
18.659 
21,199 
22,769 
21,917 
19,141 
15.548 


Vain* 
$  80,904,448 
74,784,712 
140,000,989 
88,602,474 
78,566,204 
69,401,815 
77382.683 
81,040,686 
69,914,036 
76,662,800 
61380,584 


Total..l38,368  $210,878,389  169.609  $388,996,089 


Brick,  Tile  Price 
Decline  Expected 


Mayor  Calls  Closed 
Meet  to  Smooth  Ont 
Transit  Controversy     Washington.  ~  Among  the 

^  .    •'  first   of  the   building    products   to 

The    bitter    differences    *»«^''««"   reach  a  plentiful  supply  in  the  re- 

members  of  the  board  of  Bupern- 1   ^^^^^^.^^   ^^^   ^^    ^^^^^^   ^^^^^ 

sors  and  the  public  utilities  com-  .    ... 

mission    over    future    policies    of  *««">•»  '»'^^'*- 

management  of  the  municipal  rail-  A  report  from  the  Structural 
way  will  be  discussed  behind  closed  Clay  Products  Institute  indicated 
doors  Friday  afternoon,  at  a  special  ^^ia  week  that  December  produc- 
meeting  with  Mayor  Lapham.  tjo^   of  brick  plants  will  parallel 

Mainly,  the  dissension  hinges  on    ^^e  628  noiUion  uniU  manofacturwl 
the  matter  of  long-range  policy  on    ^  Qct.,  a  record  poatwmr  month. 
Market   Street.     While   the   public  - 


contractors  involved  are  not  even 
aware  they  are  violating  a  state 
law. 

TTie  actual  fact  of  the  matter 
is  that  since  the  law  was  passed 
in  1943,  the  staff  of  the  License 
Board  has  never  set  up  a  system 
to  handle  this  function.  Alert  con- 
traictorsand  trade  association  mem- 
bers are  aware  of  this  law  but  the 
License  Board  officials  have  given 
it  only  perfunctory  publicity  even 
though  its  violation  places  an  oth- 
erwise innocent  livelihood  in  jeop- 

ardv. 

The  provisions  of  the  statute  are 
extremely  simple.  However,  the 
penalty  for  non-compliance  is  high 
enough  to  put  an  unknowing  con- 
tractor out  of  business.  And  th° 
maioritv  of  contractors  remain  un- 
knowing because  it  is  officially  held 
that  the  present  staff  is  not  ade- 
quate to  tackle  the  listing  job. 
This  would  entail  checking  some 
40,000  names  and  sending  notices 
to  delinquents. 

The  law  states:  "Every  person 
licensed  as  a  contractor  shall  re- 
port in  writing  the  name  and  ad- 
dress of  the  insurer  carrying  work- 
men's compensation  insurance  on 
his  employees  to  the  registrar 
within  10  days  after  any  policy 
is  issued  to  him  and  he  shall  send 
a  copy  of  this  report  to  the  insur- 
er." Violation,  including  omitting 
to  comply,  is  a  misdemeanor. 

No  ^rms  on  which  to  make  the 
required  report  have  ever  been 
made  available  to  licensees.  About 
as  close  as  the  Board  staff  conies 
is  in  the  original  application  for 
a  license.  Since  most  of  these  ap- 
plicants are  becoming  employers 
for  the  first  time,  they  generally 
do  not  have  any  insurance  com- 
pany at  the  time  of  filing.  TTie 
applicants  do  agree  to  file  within 
10  days  after  obtaining  a  company. 


Bigger  Truck  Output 
Seen  For  December 


They  are  not  told,  or  warned, 
that  failure  to  do  so  is  a  misde- 
meanor. No  follow  up  to  ascertain 
whether  the  law  is  obeyed  is  at- 
tempted. That  is  the  end  of  it, 
as  fa»'  as  the  Board  staff  is  con- 
cerned. On  subsequent  renewal 
forms,  the  question  is  not  even 
listed  nor  is  any  reminder  attached 
although  the  contractor  is  remind- 
ed of  a  lot  of  other  things,  includ- 
ing personnel  and  address  changes. 
The  situation  is  potential  dyna- 
mite and  was  important  enough 
to  command  the  attention  of  a  re- 
cent statewide  building  industry 
legislative  conference.  At  that 
time  the  delegates  discussed  ac- 
tion to  transfer  the  administration 
of  this  law  to  some  other  state 
agency  such  as  the  Industrial  Ac- 
cident commission,  since  it  obvious- 
ly was  not  being  administered  by 
tJie  License  Board. 

It  was  finally  decided  that  since 
the  License  Board  has  all  the  oth- 
er records  pertaining  to  the  con- 
tracting bu<»iness  within  the  state, 
it  should  not  only  retain  this  func- 
tion but  should  enforce  it  for  the 
protection  of  the  contractors,  their 
employees  and  the  public. 

The  industry  position  was  that 
continuing  neglect  of  this  proviso 
eventually  would  boomerang,  not 
only  on  individual  contractors,  but 
also  on  the  industry  and  the  staff 
of  the  licensing  authority. 

One  prominent  Board  member, 
when  questioned  about  this  law 
and  its  apparent  neglect,  put  it 
this  way:  "We  couldn't  begin  to 
cope  with  it  with  our  present  per- 
sonnel." .  .      „  u    J * 

In  spite  of  this,  the  new  budget 
which  will  be  presented  for  legis- 
lative approval,  fails  to  request  ad- 
ditional monies  to  clear  up  this 
neglect  and  get  both  the  contrac- 
tors and  their  Board  off  the  spot. 


WASHINGTON.  —  Contractors 
who  are  seeking  new  trucks  to  re- 
place worn  units  can  take  heart 
from  a  government  report  issued 
yesterday  which  indicates  better 
truck  production  records  for  De- 
cember. J.  .. 

Manufacturers  are  predicting, 
according  to  the  office  of  tempor- 
ary controls,  that  December's  to- 
tal production  will  reach  an  all- 
time  high  of  113,874  units.  This 
forecast  was  based  principally  on 
resumption  of  work  at  the  recently 
strike-bound  Mack  Truck  Corpora- 

The  ll-month  figure  for  1946  for 
all  truck  companies  was  839,069. 

November  being  a  shortened 
working  month,  truck  output  drop 
ped  9,401  units  from  the  all-time 
record  in  October.  In  all,  manu- 
facturers turned  out  100,662  units 
in  November.  .      ^      i 

A  comparison  of  November  truck 
production  with  October  by  grades 
showed :  „  , 

Light  trucks,  41,933,  compared 
with  49,838  ill  October. 

Medium    trucks,    50,167,   com- 
pared with  61.176  in  October. 

Light-heavy  trucks,  6260,  com- 
pared with   6427  in   October. 

Heavy  -  heavy  true  k  s,  2141 
compared  with  2513  in  October. 

BUILDING  DECLINE 

The  value  of  new  construction 
put  -  in  -  place  during  November 
kmounted  to  $988  million,  two-and- 
a-quarter  times  the  value  put-in- 
place  in  November  1945  but  a  de- 
cline of  5.9  per  cent  from  October, 
1946,  according  to  the  Construction 
Division,  Department  of  Commerce. 

However,  a  substantial  part  ol 
the  November  decline  was  due  to 
the  normal  industry  practice  or 
completing  jobs  in  advance  of  win- 
ter weather. 


utilities  commission  has  urged 
(and  to  some  extent  received) 
early  action  to  put  tthe  existing 
system  in  better  condition,  several 
supervisors — led  by  Marvin  E.  Lew- 
is— 'pressed  the  need  for  an  over- 
all plan  if  a  $20  million  bond  issue 
is  to  be  aakeid. 

The  city  planning  commisBion 
has  submitted  a  report  to  the  may- 
or, which,  it  was  learned,  recom- 
mends that  the  need  of  a  Market 
Street  subway  should  be  deter- 
mined before  any  plana  of  any 
sort  are  made  to  Bolve  the  trans- 
portation problem. 

While  the  report  has  not  yet 
been  made  public,  a  spokesman  dis- 
closed that  it  recommended  estab- 
lishment of  a  council  consisting 
of  Chief  Administration  Officer 
Thomas  A.  Brooks  and  the  utili- 
ties and   planning   commissions. 

Mayor  Lapham  opposes  building 
of  a  subway  in  time  of  high  build- 
ing costs,  and  pointed  out  that  it 
would  take  four  or  five  years  to 
build. 

# 


Engineers  to  Present 
Congress  Suggestions 

WASHINGTON. —Thd  National 
Society  of  Professional  Engineers 
is  engraged  in  collecting  views  of 
all  elements  of  the  engineering 
profession  to  be  used  in  prepara- 
tion of  its  recommended  legisla- 
tive changes  with  regard  to  labor, 
it  was  learned  today. 

Close   Relationship 

Ritchie  Lawrie.  Jr.,  president  of 
the  society,  said  following  the  12th 
annual  meeting  of  the  engineer- 
ing society  at  Atlanta,  Ga.,  that 
the  problems  of  labor  organiza- 
tions are  tied  up  closely  with  the 
engineering  profession. 

"The  engineering  profession  has 
not  been  immune  to  the  problems 
of  labor  organization,"  the  NSPE 
president  declared.  .  r.  ^, 

"It  has  had  to  wrestle  with  the 
problem  at  first  hand  and  has  seen 
some  of  the  more  unfortunate  as- 
pects of  unionization  insofar  as 
the  engineering  profession  is  con- 
cerned. It  has  come  to  the  con- 
clusion that  changes  should  be 
made   in   existing  federal    legisla- 

NSPE  has  been  cooperating  with 
other  engineering  societies  in  the 
preparation  of  a  preliminary  state- 
ment of  policy  on  this  subject, 
Lawrie  explained. 

CMvic  Responsibility 

More  and  more  engineers  are 
taking  the  necessary  legal  ateM 
to  be  properly  registered  accord- 
ing to  the  laws  of  their  respective 
gUtei,  Lawrie  Mid. 


in  Oct.,  a  record  poatwmr  month. 
Curtail  Prodnctlan 

The  Institute's  president,  Roy  A. 
Shipley,  warned  that  if  reatrictiona 
on  non-housing  construction  are 
not  removed  promptly,  many  ot 
the  nation's  bnck  plants  will  have 
to  reduce  their  output  to  avoid  ex- 
cessive inventories. 

Such  a  move  would  herald  the 
first  voluntary  curtailment  in  a 
major  building  materials  industry. 

''In  most  localities,  brick  and  tilo 
are  now  produced  at  a  rate  great- 
er than  tne  amount  used,"  Shipley 
announcad.  "As  a  result,  there 
should  be  enough  brick  available 
almost  everywhere  to  fill  all  non- 
housing  requirements  and  to  meet 
all  housing  needs  with  little  de- 
lay." 

Lifting  the  limitation  order 
which  now  holds  non  -  residential 
construction  to  around  $86  million 
per  week,  would  provide  an  out- 
let for  the  brick  and  tile  that 
threatens  to  pile  up  in  factory  in- 
ventories. 

Latest  Washington  prediction  is 
that  the  restriction  order,  VHP-1. 
will  be  eased  by  approximately  40 
per  cent  by  January  1  or  shortly 
thereafter.  With  congress  delving 
into  effects  of  ouilding  controls 
on  housing  and  other  construction, 
the  adminintration  is  disposed  to 
readjust   its  policies. 

Price  Declines 

Two  major  factors  have  result- 
ed in  use  of  brick  at  unprecedent- 
ed rates  in  construction  of  veter- 
ans housing.  First,  the  favorable 
price  level.  Prices  of  both  brick 
and  tile  have  remained  at  or  be- 
low the  former  OPA  ceilings.  Ship- 
ley ?»id.  He  expects,  however,  that 
prices  will  decline  gradually  dur- 
ing the  next  few  months. 

Second,  the  lumber  shortage  has 
forced  a  more  widespread  use  of 
brick  and  tile  and  other  non-tim- 
ber products  in  home  construction. 

LUMBER  TOP  PROBLEM 

WASHINGTON.  — Though  lum- 
ber production  is  headed  for  to- 
tals exceeding  1946  goals,  it  still 
remains  as  the  number  one  prob- 
lem in  the  building  industry.  (Rel- 
ative use  of  lumber  in  all  construc- 
tion constitutes  60  per  cent) 

Greatest  shortages  appear  m  in 
certain  stock  millwork  grades  but 
there  is  little  hope  that  the  over- 
all supply  will  equal  toUl  demand 
for  at  least  another  year,  govern- 
ment sources  said  today. 

Meanwhile  the  National  Lumber 
Trade  Barometer  showed  that  lum- 
ber shipments  of  402  mills  report- 
ing to  the  National  Lumber  Man- 
ufacturers Association  were  8.8 
per  cent  above  production  for  the 
week  ending  November  30. 
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CPA  PERMITS  GRANTED 

8AN  FRANCISCO.  —  The  Civilian 
Production  Adailntstratlon,  E   F.  Hal- 
toran,  regional  director,    ISftS  Marlcet 
St.,  has  announced  the  tollowing  per- 
mits granted  for  construction  of  com- 
meraial   and    industrial    buildings    in 
tho  San  Francisco  area: 
DEC.  17,  194« 
DRIVS-IN     Market,     $13,000;     I^lm 
Ave  &  Pinnacle  St.,  Solodad;  own- 
er, Arthur,   Salvador  tt  Joase  Vel- 
asquMi,  Box   137,   Solodad. 
BUIIJ3INO  St  Servicing  Calculators, 
107,190;    2t60    Washington,    SanL«- 
andro;    owner,    Friden    Calculatuig 
Machine,     2350    Washington,     San 
Loandro. 
MOROUB  *  Autopsy  Rooms,  flOO.OOO 
14S  Ouerroro,  San  Francisco;  own- 
or,   SUM  js   nei^  iiospvtat,  vx9  muhi  " 
rison,  San  Francisco. 
RSMODEL.  Grocery  A  ICarket,  |10,- 
000:   1800  Bl   Ftont,   Selma;   owner 
William     Qong    Guy,     SIO    Vtsalla, 
Hanford. 
SHOE   Repair    Shop,    |7000;    B   Mar- 
ket and  Towt,  Salinas;  owner,  Jos. 
M  Rossi,  premise*. 
Salinas. 
SHOE  Store,   $5,987;   1773  Broadway, 
Oakland ;       owner,       Edison       Bros 
Stores,  316     Wash,    St   Louis,   Mo. 
STORAGE     A     Shipping     Facilities, 
1165.000:  4001  B  12th   St,  Oakland; 
owner.  Pacific  Rubber  Co.,   prem. 
lAJTHBRAN  CHURCH,  avictad,  $48,- 
000;   leth  &   Sloat,   San  Francisco; 
owner.  West  Portal  L.utheran,   163 
San  Leandro,  San  Francisco 
ALTERATIONS    A     add'n     to    chil- 
dren's home,  $8,500;  owner,  Schoon- 
over  Children's  Home,  2016  6th  St, 
Berkeley. 


12/20/46  •  8 

Plans   Completed — Contract  Awarded 
Work   Under  Way 
Expansion  of  Fscllitles  (Storage  Bins 

and  Conveyors) 
PLEASANTON.   Calif.,   Alameda  Co. 

Elliott   Plant 
Owner  —  Pacific  Coast   Aggregates, 

Inc..   400   Alabama   St.,    San    Fran- 
cisco. Calif 
Structural  Bngr.— Donald  R.  Warren 

Co.,  417  Market  6t,  San  Francisco. 
New  storage  bins  and  conveyors. 
Contractor—Erbentraut    A    Summers, 

606    Pennsylvania    St..    San     Fran 

Cisco,  Calif. 


12/20/46  •     2 

Contract  Awarded 

Hangar  Coat  fM*4 

WILLOWS,  Calif.,  Colusa  CoUnty. 
Airport. 

Owner — Glenn  County  Board  of  Su- 
pervisors, W.  B.  Sale,  county  clerk, 
Courthouse,  Willows,  Oallf. 

Plans  by  owner. 

Contractor— E.  C.  Borana,  Wlllawa, 
Calif. 


BaOding  Section 
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12/20/46  •    1 

Contract  Awardod 

Bank   (Addition)  Coat  $10,000 

SAN  RAFAEL,  Calif.,  Marin  County. 

Owner— First  National  Bank  of  San 
Rafael.  William  P.  Murray,  presi- 
dent, 4th  and  B  SU.,  San  Rafael, 
Calif. 

Architect  — H.  H.  Winner,  Words- 
worth Ave.,  Ross.  Calif. 

Haydlte  blocks,  one-story,  14x48  ad- 
dition  In  rear  of   existing  building. 

Contractor— A.  Von  Rotz,  23  Brook- 
side  Dr.,  San  Anselmo,  Calif- 

12/20/46  •  * 

Ownor  Taking  Bids — Due  December 
30,  2  P.   M. 

Toilet   Room   and    Dark    Room 

LOS  ANGELES,  Calif.  Los  Angeles 
County.    863  Hantee  St.  Bldg. 

Owner— Federal  Works  Agency,  Pub- 
lic Works  Admlnlatratlon,  Office 
of  the  District  Engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plans  by  Ownar. 

Construction  of  toilet  room  and  dark 
room. 
Plans  and  spaclfioatlons  obtainable 

irom   the  above  oiflce  of  the  owner. 


Federal  funds  have  been  allotted 
to  assist  In  preparation  of  plana  ac- 
cordmg  to  un  announcement  made 
recently  by  Wright  L.  Felt  Divleion 
Engineer  m  charge  of  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  630  Sanaome  St.. 
San  Francisco  11,  Calif. 


12/20/46  » 

FWA  Planning  Funds  Allotted 

In  Amount  of  $3,000 
School    Building  Cost   $75,400 

SAN     BERNARDINO,     Calif.,     San 

dlno  Co.,   California   and  16th   St 
Owner     —     San       Bernardino       City 

Schools.    Gordon    W.    Parks,    Supt., 

San  Bernardino.  Calif. 
Includes       4-classrooma.       lavatories 

and    office    apace. 

Federal  funds  have  been  allotted 
to  assist  in  preparation  of  plans  ac- 
cording to  an  announctcment  made 
recently  by  Wright  L.  Felt  Division 
Bngint-er  In  charge  of  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency,  680  Sansome  St, 
San  Francisco  11,  Calif. 


9.1(V—      EDUCATIONAL 
BUILDINGS 


12/20/46  9 

Owner  Taking    Bids— Dua   Jan.   13, 
7:30    P.    M. 

School  Buildings 

TEMPLE  CITY,  CtUif.,  Los  Angeles 
Co.,  Cloverly  School,  Broadway 
and    Cloverly    St. 

Owner— South  Santa  Anita  SIchool 
District  2048  Longden  Ave..  Tem- 
ple  Cltv,   Calif. 

Architects— Marsh.  Smith  A  Pow- 
ell, Architects  Bldg.,  816  W.  6th 
St,   Los  Angeles,   Calif. 

Includes   three   buildings  126x30.  and 
three    buildings    04x30,    to    contain 
12   classrooms 
Plans  and  specifications  obtainable 

at  architects  olfice  upon  deposit   of 

$26. 


SAN  LEANDRO,  Calif.,  Alameda  Co. 
Woodrow  Wilson  School,  W.  Ave. 
129. 

Owner— San  Leandro  School  District, 
Person  W.  Brown,  president,  board 
of  trustees.  Board  of  Education, 
Hepburn  and  Clark  Sts.,  San  Le- 
andro, Calif. 

Architects  —  Dragon.  Schmidts  & 
Hardman.  2068  Allston  Way,  Berk- 
eley, Calif. 

1-story,  concrete  walls,  roof,  floors; 
450x250,  with  Inner  court;  includes 
20  classrooms,  cafeteria  and  audi- 
torium. 


12/20/46  •     » 

Plans  Comptoted 

CPA  Approval  Granted 

Indoflnito  When   Ownor  to  A«k   Bids 

School  Estimated  Cost  $80,000 

SAN  BRUNO.  Calif..  San  Mateo  Co. 
El  Crystal  Elementary  School. 

Owner — San  Bruno  Elementary  School 
District  W.  R.  Engvall,  superin- 
tendent of  schools,  875  W.  Argus 
St.,  San  Bruno,  Calif. 

Architect— Masten  &  Hurd,  280  P^e 
St..  Stn  Fi-anclsco,  GaMf. 

Concrete  walls,  wood  Joist  and  cell- 
ing, f  Iva  rooms. 


11—  HOSPITALS 


12/20/46 

FWA  Planning   Funds  Allotted 
In    Amount  of   $3,000 

School   Building  Cost  $75,400 

SAN  BERNARDINO,  Calif.,  San 
BcmarUino  Co.,  Mount  Vernon  and 
Shandon   Road. 

Owner — San  Bernardino  City  Schools. 
Gordon  W.  Parks,  Supt  San  Ber- 
nardino,   Calif. 

4-clasaroom,  with  office  space  and 
toilets. 


12/20/46  3 

Low    and    Only    BIddora 

School    Buildings    (2)       Cost   $112,445 

BELL  GARDENS,  Cdllf.,  Los  An- 
geles Co..  Bell  Gardens  Senior  High 
School.  5841  Uve  Oak  St 

Owner— Montebello  Unified  School 
District,  Geo.  M.  Schurr,  business 
manager,  2100  Cleveland  Ave., 
Montebello.   Calif. 

Architects— Marsh.  Smith  and  Pow- 
ell. Architects  Bldg..  816  W.  5th 
St.,   Los   Angeles,    OBilif. 

Reinforced  concrete,  one  -  story, 
shower  and  locker  buildings  (04x42) 
e*ch  ^,     „ 

Low  Bidder— Baruch  Corp..  621  S. 
Flower  St..  Los  Angeles,  Calif., 
$112,446. 

Only  other  laidder— J.  B.  Burrell  and 
Son.    Los    Angeles,    Calif.,    $1S6,»00 


12/20/4  6  11 

Owner    Taking    Bid* — Due    Jan.    6. 

11    A.  M. 
General    Hospital    (alterations    & 

additions) 
SAN   DIEGO,  Calif.,  San   Diego  Co., 
San    Diego    County    General    Hos- 
pital. 
Owner — San   Diego   County  Board   of 
Supervisors,  308  Civic  Center.  San 
Diego,  Calif. 
Architect     —    E.     Chas.     Parke,     602 

Spreckels  Bldg..  San  Diego,  Calif. 
Includes  alterations  and  additions 
to  the  outpatients  department,  so- 
cial service  department  medical 
records  and  library,  clinical  labora- 
tories, etc. 

Plans  and  specifications  obtain- 
able from  the  office  of  the  clerk  of 
the  board  of  supervisors  or  from  the 
architects  office  upon  deposit  of  $25. 


12/20/40  ^* 

Architects   Authorized  To 
Prepare    Plans 

Veterans'   Hospital         Cost  $5,111,416 

SALT  LAKE  CITY,  Utah,  Salt  Lake 
Co,  southwest  comer  of  Fort 
Douglas   Military  Resei-vation. 

Owner— U.  S  District  Engineer  Of- 
fice, Wright  Bldg.,  Sacramwto, 
Calif. 

ArcbltacU  and  Bngtoaers— Ashtoa  ft 
Evans,  Beneficial  Lite  Bldg.,  Salt 
Lake  City,  and  Ware  &  McClana- 
han,  Utah  Savings  A  Trust  Bldg., 
Salt  Lake  City.  Utah. 

600- bed  capacity. 


11 


12/20/46 

PrapaMTlng  tkotchaa 

HoaplUI  Coat  $250,000 

BUTTE  COUNTY,  Calif.  Blggs-Grid- 
ley   Memorial  Hospital,   Spruoa  St 

Owners— City  of  Biggs  and  City  of 
Gridley,  Biggs  -  Gridley  Memorial 
Hospital  Board  of  Directors,  Fred 
Onstott  president,  Larkln  St.,  Grid- 
ley.  Calif. 

Architect  —  Henry    H.    Gutterson,    85 

ffnfi   a*     g»— —   Fraadsco.  OsHf __- 

sue   m.,  19WB  ^^■■'  »ii"«i  w  I    •^■■■* 


12/20/46  11 

Contract  Awarded 

Repair  Hospital   Bldg.         Coat,  $6.$17 

SAN  FRANCISCO,  Calif.  San  Fran- 
cisco County.  U.  S.  Marine  Hospi- 
tal, 14th  Ave.  and  Lake  Street 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  offica 
of  the  district  ^glneer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco, 
Calif. 

Plana  by  Bngrg.  Dept.  of  Owner. 

Includes  roof  repairs  and  new  tile 
flooring. 

Contractor— Peter  Sartoria,  262  Clam- 
entina  St,  San  Francisco,  Calif. 


12- 


INDUSTRIAL 
BUILDINGS 


12/20/46  •  12 

CPA    Approval    Qrantad— Contract 
Awarded — Work  Starts  ajt  Once 
Bottling    Plant  Cost,   $78,500 


BID  OPENING  SCHEDULE 

BUILDING  PROJECTS 


Noted  In  ISMiaaf 


San  Francisco 
San  Francisco 
Ellensburg.  Wash. 
Alma 


12/20/46  •  •     » 

CPA  Approval  Granted 

Construction  Ponding  More  Favorable 

Building  Conditions 
School   Building  Coat  $350,000 


12/20/46  4 

Opening  of  Bids  Scheduled  for  Dec. 
19,  10-30  A.  M.  Rastralnad  by  Court 
Order — New  Bid  Opening  Date  Sot 
by  Owner  'or  Jan.  3,  2  P.  M. — Bid- 
ders   Figuring 

Cawnty  Offloa  Bldg.  Cost  $65,000 

VALLBJO,  Calif.,  Solano  County. 

Owner — County  of  Solano,  c/o  Lewis 
Morrill,  county  clerk.  Courthouse, 
Fairfield,  Calif. 

Architect— Harry  J.  Devine,  1012  "J" 
St,  .Sacramento,  Calif. 

Basement  and  first  floor  slab  of  an 
eventual  two-story  and  basement 
building  to  oost  a  total  sum  of  ap-  I 

froxlmately   $250,000.  I 

'lann  and  specifications  obtainable  | 
from  the  above  office  of  the  archl-  , 
tact  upon  deposit  of  $25,  refundable   ■ 

Bach  bid  must  be  accompanied  by  ' 
a   certified   check   payable   to   owner 
In  amoimt  of  5%  of  bid. 

Following  contractors  have  taken 
oat  plana: 

B  B.  Lowell,  P.  O.  Box  148,  Vallejo, 

Calif. 

Efbentraut  ft  Summers,  446  6th  St, 
San  Francisco.  Calif. 

H.  E  Rahlmann,  251  Kearny  8t, 
Sao  Francisco,  CHllf. 

Daley  Brothers,  426  Bryant  St,  Ban 
.Ftanclsco.    Calif. 

Alfred  J.  Hopper  Co.,  243  Langton 
9t,  San  Francisco.  Calif. 

J.  A.  Bryant.  1815  Capitol  Street 
Valleje,  Calif. 

12/20/46  ' 

FIra  Loaa  ^      ^ 

OAKLAND,  Calif.,  Alameda  Co.— 
Fire  recently  damaged  the  flve-atory 
grain  elevator  owned  by  the  Albora 
Bros.  Milling  Co.  at  the  foot  of  7th 
St  Loss  was  estimated  at  $40,000. 

12/20/46  •    * 

Contract  Awarded 

Storoa  and  Off  loo  (Alterations) 

Cost  $18,000 

SAN  FRANCISCO.  Calif..  San  Fran- 
cisco County.  637  Market  St 

Owner-H.    H.   Hilp.   at   al,  premlsoa. 

Architect— J.  Henry  Dovltt  MO  Mar- 
kot  St. 

Contraoto^-Barratt  A  Hllp,  »1i  Har- 
rison St.,  San  Franclaoo,  Calif. 


TODAY'S  BID  OPENINGS 

BUILDING  PROJECTS 


Bid  Opening  Data  Project 

12-20—  8 :00  P.M— School   Building 
12-20 — 10:30  A.M — Alterations 
12-21—  1 :00  P.M— Power  Plant 
12-20— 10:00  A.M.— Industrial  Plant 


Glen  Bllen 
San  Francisco 

Richfield 
Oakland 


N«tad  In  laaueof 
12-11 
12-  9 
12-19 
12-17 


ENGINEERING  PROJECTS 


12-20—  2 
12-20—10 

12-20-10 
12-20—  2 
12-20—  2 
12-20-  2 
12-20—  2 
12-20—  5 
12-20—10 
12-20—10 
12-20—10 
12-20—  9 
12-20—  6 
12-20—10 
12-20—  2 


:0ORM.— Grassing  and  Landscaping    San  Francisco 

:00  A.M.— Main  Feeder  Line  Phoenix,  Ariz. 

:00  A.M.— Main  Feeder  Line  Phoenix,  Ariz. 

:00  P.M — Dredging  Monterey 

:00  P.M— Playground  San   Francisco 

:00  P.M.— Grassing  and  Landscaping    San  Francisco 

:00  P.M— Drydocklng  San    Francisco 

i/v/P.M. — St  Impt   (CalllsterSacramento 
:00  A.M.— Main  Feeder  Line  (48-lnch)     Phoenix, 
:00  A.M.— Main  Feeder  Line  (42-lnch)     Phoenix. 
•00  A.M.— Main  Feeder  Line  (30-inch)     Phoenix, 

00 P.M— St    Impt    (AlUster Ave)    Sacramento 
•00  P.M.— Improve     41st     StSacramento 
:00  A.M.— Transmission    LlneDavis   Dam  ProJ., 
:00  P.M.— Funston  Playground     San  Francisco 


Ari*. 
Ariz. 
Ariz. 


Asiz.-Nev. 


12-11 

12-12 

12-13 

12-18 

12-19 

12-19 

12-  5 

12- 

12- 

12-  6 

12-  6 

12- 

12- 

12-10 

12-10 


Bid  Opening  Date  Project 

12-23—  2 :00  P.M.— Alter  Building 

12-23 —  2 :00  P.M.- Factory 

12-23—  2 :00  P.M.— Science  Building 

12-26—  8  ;00  P.M.— School  Addition 

12-27 — 2:00  P.M. — State  School  Buildings     Nampa,  Idaho 

12-27—  2:00  P.M. — Hoepltal     Buildings     Blackfoot    Idaho 

12-30—  5 :00  P.M— Memorial   Hospital  Yakima,  Wash. 

12-30—11 :00  A.M— Hospital  Bakersf  leld 

12-30— 11:00  A.M— Firehouse  West  Pittsburg 

12-30— 10:00  A.M. — County  Hospital  Addition     Yakima,  Wash. 

12-31— 2:00  P.M. — College    Building      Seattle,  Wash. 

1-  2—  8:00  P.M.— School  BuUdlng 

1-  3— 12:00  M.    —Plant 

1-  6—10 :00  A.M.— Detention  Home 

1.  7_  7:30  P.M. — Generating   Plant 

1-  7_  8:00  P.M. — Classroom  BulldlngOrange  Cove 

1-  7—  2:00  P.M. — Tuberculosis  Hospital     Selah.  Wash. 

1-  7—  3:00  P.M — Steel  Towers  Modesto 

1-  8_  5 :00  P.M— Police    Department  Building    Carmel 

1.10_10:00  A.M.— Warehouse  Davis   Dam   Project  Aria. 

1-15— 10:00 AM— Finish  Floors  Hungry  Horse  Project,  Mont 

1.20—  8:00  P.M— High*  School   Building     Barstow 

1-20—  -Hospital  Tracy 

1-28— 10:00  A.M— (tentative)    School  Dorm.  Ashland,  Ore. 


Yakima,  Wash. 
San  Jose 
Merced 
Burbank 


12-17 
12-  5 
ia-12 
12-16 
12-  8 
12-  6 
12-13 
12-18 
12-  « 
11-1), 

12-10 
12-12 
12-  • 
12-U 
12-11 
12-18 
12^18 
12-U 
12-19 
12-16 
12-  8 
12-12 
10-81 


5 
6 


5 
5 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


12-29—  2 
12-20—  7 
12-20—  2 
12-20—  2 
12-20—  2 
12-20—10 
12-20—  3 
12-20—  2 
12-20—  2 
12-20—  6 
12-20—  2 
12-20—  6 


:00  P.M. — Dlseon.     iSfwltches 

:30  P.M. — School  Bus 

:00  P.M.— Oil  Suction  Line 

:(X)  P.M.— Locks  and  Keys 

:00  P.M. — Steel   Railings  & 

:30  A.M. — Elevator  Repairs 

:(X)P.M. — Cast  Iron  I*ipe 

•00  P.M. — Trashracka 

•00  PM. — Concrete  Pressure  Pipe    Concord 

•00  P.M.— Steel  Pipe  Sacramento 

•00  P  M. Gates    and    LlftsMetolius,   Ore. 

00  P  M. — Canvas  Floor  Covering    Sacramento 


Whateiey.  Mont 
Ducor 
Montebello 
San  Francisco 
LSan  Francisco 
adders       Coram 
San  Francisco 
Boise  Project  Idaho 


11-20 
12-18 
12-13 
13-18 

.  12-  9 
11-29 
12*10 
12-17 
12-10 

.     12-10 

11-  29 

12-U 


BONDS  WARRANTS 

ASSESSMENT     DISTRICTS 

See  us  regarding  Improvement  District  jobs.    We  handle  ooUao- 
tiona;  bny  Warrants  or  Bonds  on  all  1919  or  1911  Act  DtMrkts. 

Telephone  GArfield  8000 

HANNAFORD     &    TALBOT 

519  CALIFORNIA  STREET    -    SAN  FRANQSCO  4 


IN  STOCK 

New  Galvanized 

CORRUGATED 
CULVERT 

Nested  Type 

24-m.  —  30-in.  —  48-in. 
BARGAIN  PRICE 

KEN  ROYCE  CO. 

Building   MatoHals  Division 

312  South  Cinden  Ave. 

South  San  Franeloco  2061 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DEInware  7313 


SAWS 


V2  to  10  H.  P. 


KERR  EQUIPMENT  CO. 

160  Tenth  Street    S^p^lfTasTo ''''•  "A'"**  >«« 


/^\ 


FRIDAY,  DECEMBER  20,  1946 


DAILY    PACIFIC     BUILDER 


i 


BAN  FRANCISCO.  Calif.    20th  Street 

And  Treat  Avenua 
Owner— Regal  Amber  Brewing  Com- 

Peny,   675   Treat    Ave.,    oan    Fran- 

oUoo,   Caltf. 
Architect— H.  C.  Baumann.  Ml  Kear- 
ny St.,  San   Pranci-Hoo.  Culif. 
Bnjlnoei^Jae   amith,  261  Kearny  St.. 

San  Francisco.  Calif. 
9teel   and   reinforced   concrete;    two- 

otory.  76.200  aq.  ft. 
Contractor— Monson    Broi.,   475  Sixth 

ftt.,  San  Francieco,  Cailf. 


12/20/46  •     12 

CPA  Approval  Granted—Owner  Will 
Take  Bide  Shortly  After  Jan.  1 

Plant  Co«t  IKW.OOO 

BAN  FRANCISCO,  Calif.  1301  Army 
Street. 

Owner— Valianos,  Inc.,  202  Poet  St, 
San  Francisco,  Calif. 

Architect— H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco,  Calif. 

Engineer— Jam e«  Smith,  251  Kearny 
St.,  San  Francisco,  Calif. 

Structural  steel,  reinforced  concrete, 
includes  two  plants  50x120  each, 
and  warehouse  building  100x300. 


w»m  IS 

Contraot  Awarded 

VHP*  Radio  Range  Station 

Cost  $11,380.40 

ARIZONA,  near  Prescott  and  Wins- 
low. 

Owner--Civll  Aeronautics  Adminis- 
tration, 1050  4th  St.,  Santa  Monica, 
Calif. 

SecUonal  steel  frame  building  (16x28 
ft),  concrete  foundation,  steel  tow- 
er, 30  ft.,  with  35-ft.  diameter  coun- 
terpoise (12x12  ft  antenna  shelter 
on  top  of  tower. 

Contractor  —  Wicks  Engineering  A 
Construction  Co.,  Oes  Molnss,  Iowa. 
Contract  awarded  at  $8,621.70  (Sch. 

2)  and  $5,758.70  (Sch.  3). 


12/20/46  12 

Ownor  Will  Ask  Bids  On  Grading 

and    Foundation    About    Jan.    1st 
Industrial    Plant  Cost    $60,225 

JUBNO,  Nev.,  Washoe  Co.,  north  end 

of  Valley   road. 
Owner — The  Rocky  Mount  Manufac- 
turing  Co.,    251    Ralston    St.,   Reno, 

Nev. 
Plans  by  Soule  Steel  Co..  1750  Army 

St.,   San   Francisco,   Calif, 
atructurai  steel.  24,000  sq.  ft  Includes 

assembly   building,  warehouse,  and 

office   space. 


u/ae/46  IS 

Centemplated~-Site   Acquired — 
Project  To  Go  Ahead  When 
Materials    Are   Available 

Plant 

OAKLAND,  Calif..  Alameda  Co.  17- 
acre  site  at  105th  Ave.,  and  Sb.n 
Leandro   Blvd. 

«wner— L.  A.  Yc-ung  SIpring  and 
Wire  Corp.,  900  High  Street,  Oak- 
laQd,   Calif. 

laelades  building  to  house  the  auto- 
mobile cushion  division. 
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Contract  Awarded 

F««tory  and  Office  Buildings 

Cost    $984,574 

SAN  JOSE.  Calif.,  Santa  Clara  Co. 
Newall    St 

Owner — Food  Machiner\'  Corp..  V.  L. 
Matthews,  vice-president.  333  W. 
Julian  St..  San  Jose.  Calif. 

Engineer— Kaj  Thelll,  580  Market  St, 
San   Francisco.   Calif. 

Steel  frame,  reinforced  concrete,  one- 
story  (300x600).  180.000  sq.  ft  con- 
crete floors  and  walls,  steel  sash, 
sawtooth  roof  factory  building  and 
reinforced  concrete,  one-story,  20,- 
000   sq.    ft.    office   building. 

Contractor-Earl  W.  Heple.  494  Dei- 
mas  Ave.,  San  Jose,  Calif. 


PAQE3 


REDW(X)D  Crry.  Callf..  San  Mateo 

Co. 

Owner  —  First    Church     of     cnirlat 

ScientlBt,     Brewi,ter    and    Elwood, 

Redwood   City,    Calif. 
Architect— Henry    H.     Gutterson.    85 

Second    St.,    San    Francisco.    Calif. 
Frame    and    stucco.    SQxSO.     1 -story, 

tile  roof. 


Stucco  and  corrugated  translte,  three 
stories,  modem  design,  composition 
roofing.  Building  to  contain  garage, 
lobby  and  four  storaa  on  ground 
floor,  second  and  third  floors  to 
contain  eight  2-room  and  eight  8- 
room  apartments. 


IB 


12/20/46 

Plans   Completed 

Indefinite    When    Construotien 
To  Start 

Sunday  School 

BERKELEY.  CaUf..  Alameda,  Co., 
1521    Spruce   St 

Owner  —  Second  Church  of  Christ 
Sclenslst.  1521  Spruce  St.  Berke- 
ley.   Calif. 

Architect — Henry  H.  Gutterson,  85 
Second  St..  San  Francisco.  Callf. 

Frame,  stucco  and  timber,  one-story, 
tile  roof;  to  include  assembly  room 
classrooms  &  administrative  roonu 


20.21— SOCIAL  &  RECREA- 
TIONAL  BLDGS. 


12/20/4«  •     20 

Preliminary  Plans  in    Progress 
Swimming  Pool  and  Athletic  Field 

Cost  $50,00O-$6O,00O 
LJVERMORE,  Calif.,  Alameda  Co. 
Owner — Board    of    Trustees,    Uver- 

more  Union    High    School   District, 

Sam     Ray,     chairman,     Uvermore, 

Calif. 
Architects— Fred  L.  Swartz  and  Wm. 

G.    Hyberg,    Rowell   Bldg..    Fresno. 

Calif. 
Swimming    pool    aJid    athletic    field. 

first    units    of    expansion    program 

to    eventually    Include   gymnasium. 

music    building,    agricultural    shop. 

locker  building. 

Bonds  were  voted  In  amount  of 
$200,000  during  October  to  assist  in 
financing  the  above  projects. 


22-26— RESIDENTIAL 
BUILDINGS 


12/20/46  •     28 

Plans  in   Progress 
Construction  to  Start  Early  In  1B47 
Apartment  Building 
SAN  FRANCISCO.  Calif.,  Taraval  St 
Owner- Withheld. 

Architect — Oscar    R.   Thayer,    Hearst 
Bldg.,  San  Francisco,  Callf. 


•    M 


12/30/46 

Plans  in  Prog 

Construction  to  SUrt  Earty  In  1B47 

Roeldenoe 

HILLSBOROUGH.  Calif..  Ban  Mateo 
County. 

Owner— Withheld. 

Architect — Oscar  R.  Thayer,  Hearst 
Bldg.,  San  Francisco,  CaUf. 

Brick  and  stucco  exterior,  seven 
rooms,  three  baths,  to  Include  con- 
crete patio  and  gas-air  droulatlnif 
heater. 


12/20/46  26 

Owner   Taking    Sub    Bide— Work 
Scheduled  To  Start  About  Jan  1 

Residences   (228)  Cost  $2,000,000 

RANCHO  LOS  AMIOOS,  Calif.,  Los 
Angelee  Co.,  Imperial  Highway  and 
Pa raiuuun l  Blvd. 

Owners— M.  J.  Brock  A  Sons.  2894 
Rowena  Ava,  Los  Angeles,  ana 
Davies.  Keusder  A  Brown,  4915 
Exposition  Blvd.,  Los  Angeles, 
Calif. 

Frame  and  stucco,  one-story,  in- 
cludes 5   &   6   roomi>    each    . 

Contractor — Owners  will  build. 


12/20/46  23 

Contractor    Taking    Sub    Bids 

Apartment    Buildings  (9) 

Cost  |100,0OU 

VENICE.  Calif..  Los  Angeles,  Co, 
Venice  Blvd..  near  the  Washing- 
ton   Blvd.    internoction 

Owner— H.    Harris,    %    Contractor. 

Frame  and  stucco.  1 -story.  Includes 
4-family    each,   nine  4-car  garages. 

Contractor  —  Cannon  Construction 
Co.,  7547  Melrose  Avs.,  Los  An- 
geles, Calif. 


12/20/46  2G 

Preliminary    Sketches    Approved 
Apartments    (Remodel   from    Flats) 
SAN    FRANCISCO.   Calif. 
Owner — Mr.    Mannlon    %    Architect 
Architect — Henry    H.     Gutterson.    85 

Second  Street.   San   Francisco,  Cal. 
Wood  frame,   remodel  2  flats  into  9 

apartments. 


SUB  ■  BIDS  WANTED 


General  contractors  desiring  sub-bids  on  any  job  are  invited  to  mako  known 
their   requirements   In    this   column.     There    Is    no   chargs   for   this   eervloe. 

Tuberculosis   Hospital,  8elah7Wash7r~Bid«~bu«  Januanr7r2~Priyr 
n.  B.  Kablmann.  251  Kearny  St,   San   Knuiclsco  (DOuglas  8038) 

School  Addition,   Bayshore  City;    Bide  Due   December  20.  i  P.   M. 
Martlnelli  Constr.  Co..  44   Mary  Street,  San  Francisco   (GArfield  8277) 
H.  K.   Kahlmann,   251   Kearny   St,   San   JUTanclsco    (LMJuglas    »TO3) 
Geo.  Arthur  &  Son-^.  941  H.  Claremont  St,  San  Mateo  (8isn  Mateo  3-4987) 
ueJL.ucca  A  Son,  1745  Filbert  3t,  San  Francisco  (OKdway  8600) 
a.  A  K.   Constr.  Co..   26S   Market   St..   San   Francisco    (DOu^as  7616) 
William  Horstmeyer,  23  Mars   .St.   Ssn   Francisco   (MArket  7239) 


14,17— PUBLIC   BUILDINGS 

12/20/46  15 

Plans  In  Progress 

City  Municipal  Building  Cost  $206,100 

PORT  ANGELES,  Wash. 

Owner— City   of   Port   Angeles.   Fred 

W.  Eperson,  mayor,  City  Hall,  Port 

Angeles.  Wash. 
Architect— Chlarelll  A  Kirk,  Railway 

E:xchange  Bldg..  Seattle,  Wash. 
Reinforced  concrete,  three-story  and 

basement. 


Sausage    Factory,   Ssn    Francisco;    Bias    Due   December  23,  2   P.   M. 
U.  &  R.   Constr.  Co..  268    Market   St.   San   Francisco    (DOuglas   7516) 
Manposa  Constr.  Co..  Inc..  1106  Manposa  St.  San  Francisco    (Un  0375) 
U.  J.  Amorosa  Constr.  Co..  2100  Oakdale   Ave.,   San   Francisco   (MI   1490' 
Martmeiu  Conatr  Co.,  44   Mary  bt    ,San   Francisco   (GArfield  8277) 
I'eter  bartorlo,   262  Clementina   St.,   San    Francisco    (GArfield  8817) 
Moore  &  Roberts.  69b  Mission  St.,  San  Francisco,  Calif.   (Garfield  8579) 

Funi8toirPlayground.n8r>rrOeiwal"Re^^^                                       Dec.  ZOTSP.  M. 
A.  F.   Mattock  Co..  212  Clara  St,  tan   Francisco   (GArfield   5516) 
Oliver  M.  Rosseau  Corp.,  725  Tehama  Stree.   San  Francisco,  California 
(HEmlock  3411) 

Renderlng~Plant   and    Alter    Bldg.,    Kaufmann    Meat   Co.,   near  San    Jose: 
Bids   Open    January  3,   12    Noon, 
carrico  A  Gautler.  365  Ocean  Ave..  San   Francisco    (JUnlper  4-8081) 
Gresnam   Constr.   Co.,   344   S.   Francis   St,   Sunnyvale    (Sunnyvale   2971) 
tlaas  &  Rothchlld.  328  Merchants  Erchango  Bldg..  S.  F.   (EXbrook  1205) 
carl  N.   Swenson  Co.,  1095  Stockton  Ave.,  San  Jose    (BAilard  2602). 

Alterations  to  TypewrlteFRepair^RoomsTBoard^of^Educatlon   Warehouse. 
San    Francisco;    Bids   Due   December  20.   10:30   A.   M. 
Henry  Arlan  Construction.  4142  Geary  Blvd.,  San  FrancUco,  Cl^lif.  (BAy- 

view  3170) 
i-'eter  Sartorio,  262   Clementina  St,   San    Francisco    (GArfield  8317) 


Alier.  and   Addns..  Alchar  Calif.  Corp.;    Bids   Due   December   23,  2   P.   M. 
ti.  t}.   Kahlmann.  2."5]    Kearny   St,   San   Francisco    (DOuglaf.    8023) 
MasDonald.  Young  &  Nelson,  127  Montgomery   St,  S.   F.   (SUttre  8296) 
Haas  &  Rothchlld,  328  Merchants  ICxchange  Bldg.,  S.  F.   (EXbrook  1206) 
Midstate  Constr.  Co.,  427   Bryant   St.,   .San  Francisco   (YUkon   6-2812). 


18-19— REUGIOUS  BLDGS. 


12/20/46 

Plane    Complsted 

Indefinite    When    Construction 

To   Start 
Sunday   School 


19 


Immediate  Delivery 

BUDGIT 

ELECTRIC  HOISTS 
CAPACITIES 

»6  to  2  Ton 

GROUND' 

MONORAIL  SYSTEMS 

Cranes   ■   Trolleys  -   Winches 
Bridge  Drives    -   Slings,  Etc. 


UNIFORM    ^    DEPENDABLE 


There  is  ne 

substitute 

for  geod 


no  in 


*:'iV 


Manufacturers — Distributors 


ROUND  CALIF.  CHAIN  CO 

Bayshore  Highway 

South  San  Francisco,  Calif. 

Phone  DElaware  7487 


^   ,     . 


SiEioHun'Sii 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


SAN  FRANCISCO 
lOS  ANOtlES 


COASTWIDE  SERVICE     'Vl'.nT 


12/20/46  26 

Preparing    PrsHminary    Plane 
RMtdencee    (1(X)) 

NEAR  SANTA  ANA,   Calif.,   Orange 
Co. 

Owner — Century    Development    Co. 
Architect   —   Francis   J.   Heusel,   730 
fi.   8rd  St..  Long  Beach,  Caiif. 

Frame  and  stucco.  1.200  sq.  ft.  aaeh. 
includes    6- rooms    each. 


•    U 


12/20/46 

Plane  Cempletad 

Indefinite  When  Arohlteet  te  A*k 
Bide 

Residence      Approximate  Cost  131,000 
OAKLAND,  Calif.,  Alameda  County. 
Piedmont  Pines. 

Owner— Withheld. 

Architect  —  Charles    W.    McCall.   33* 
15th  St,  Oaliland,  Calif. 

Wood    frame,    12    roonu,    to    Include 
terrace  and  two-car  garsga 


Engineerii^  Section 


NEWS  INDEX 

Water  Supply  and  Sewage 

Disposal    Plants  _ 

Bridges 


-31. 


Dams,  Reaarveliv  an4 

Dredging   

Docks,  Piers  and  HaPkera — 
Parks.  Ai.'^rte  and 

Playgrsunde    

Railroads,  SMiMwaye  and 

Tunnels    _ -^__ 

Electric  Lighting  and 

Transmission    Lines ...» 

Sewers     — 

Strssts  and  Highways.....—.—. 
Qas,  Water  and  Oil  Pipe 

Lines  


•r 

u 
m 

40 
41 
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34 


Plane    Complstsd — Indefinite    When 

Bids  Will  Be  Asked 
Rssidenee  Approx.  Cost,  106,000 

OAKLAND,  Calif.,  Alameda  County. 
Piedmont  Pines. 

Ownei^-Wlthheid. 

Architect— Chas.  W.  McCall,  859  15th 

St,  Oaliland,  Caiif. 
Wood  frame  and  stucco,  10  rooms,  to 

include  two-car  garage. 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 


12/20/46  11 

Plans  in   Progress— Contraot  Will  ■• 

Let   Early  In  Spring 
Water  Treatment  Plant  and  Dam 
RATON.   New  Mexico. 


iRiuin  pnmT  (omPRnv 


M«K[ 


Hi\€  pninr 

4'h  I  Ad<<(Son  St$  ■  Berkeley  2,  (o!'' 
P  h  0  r  c     b  V ,  k  i  ;  f  y    :»  4  4  0 


CONTRACTORS! 

IMMEDIATE  DELIVERY 

ON    THE 

ALL  PURPOSE 
TWO-WHEEL  TRANSPORTER 


%, 


Opens  at 
Both  Ends 


Extension  Tyv 
Draw  Bar 


Yes,  here's  the  all-purpose  trailer  you've  been  looking 
for,  specially  designed  for  contractors.  Hinged  front 
and  rear  gates,  and  adjustable  draw  bar  enable  you 
to  haul  a  wide  variety  of  loads. 

An  All  Purpose  Trailer 

Suitable  for  all  general  hauling  within  its  capacity,  in 
city,  on  the  farm,  or  on  the  ranch.  Carries  long  lengths 
of  lumber,  pipe,  etc.,  (just  open  both  gates  and  extend 
draw  bar)  ;  for  carrying  stock  or  other  loads,  side  and 
end  gates  may  be  added.  Especially  useful  for  pickups 
of  building  materials. 


Specifications 

Body  Size  ASYt"  x  84"  x  13" 

Deep 
Tires  6.00-16—4  ply 
Patented  Level  Load  Axle 

Kelsey-Haycs  Wheels  and 

Hubs 
Timken  Bearings 

Pressed  Steel  Frame  X  Type 
Front  and  Rear  Gates  Hinged 
Extension  Draw  Bar 
Ball  and  Socket  Hitch 
Stop  and  Tail  Light 
Combination 

Choice  of  colors — Red, 


and  Features 

Light  Plug  and  Socket 

Connector 
Pressed  Steel  Oval  Fenders 
Stake  Pockets 
Hfnged  Support  Foot 
Leather  Covered  Gate  Chains 
Two  Reflectors 
Rope  Hooks 
Yi"  Proof  Coil  Chain  and 

Safety  Hook 

License  Bracket 

Tread  57' 

Capacity  2000  lbs. 

Empty  TraUer  Weight  600  lbs. 

Blue,  Green  or  Yellow 


SEE   IT   TODAY! 

At  Your  Nearest  WILLYS  Dealer 

TRANSPORT  MOTOR  CO. 

301   Golden  Gate  Avenue 
MArkef  9380 


I 
\ 
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FRIDAY.  DECEMBER  20.  1946 


DAILY    PACIFIC    BUILDER 


PACES 


n 
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DAILY    PAClFia     BUILDER 


FRIDAY.  DECEMBER  20.  1946 


Owner-city    of    lUton.    c/o    Clerii, 

City  Hall,   Raton.   N.   M. 
Civil  HJngrlne«r — Crocker  St  Ryan.  1st 

National  Bank  BJdg .  Denver,  Colo. 
Include*    water    treatment    plant    of 

8.000,000   gallon   capacity   per   day; 

rapid   sand   filters:    remodel   U-ln. 

water    transmission    line;    earthfUl 

dam  475,000  yard*. 


U 


W/»0/4« 

Plans  In   Prsgrsss 

Water  Treatment  Plant  and  Dam 

CODY,  Wyoming. 

Owner  —  Town  of  Cody,  c/o  Clertt, 

Court  House,  Cody,   Wyo. 
Civil  Engineer— Crocker  &  Ryan.  1st 

National  Bank  Bldg.,  Denver,  Colo. 
Include*    water    treatment    plant    of 

2.B00.000-gal.    capacity;    rapid   sand 

filters;     modification     of     existing 

filter  plant;  dam. 


and  Garland. 

Owner— U.  8.  Bureau  of  Reclamation, 
Cody,  Wyoming. 

Plans  by  Engrg.   DepL  of  Owner. 

Heart  Mountain  -  Oarbind  6e-kllovolt 
line,  3-i^ase,  eO-cycJe,  single-cir- 
cuit, wood  pole,  H-frame  type  from 
Heart  Mountain  power  plant  near 
Cody  to  Garland  switching  station 
near  Garland,  Wyo. 

Contractor  —  S.  H.  Rsithsr,  Aitken, 
Minnesota. 


88 


12/20/46 
REA  Funds  Allotted 
tine  Construction  Cost  188.000 

KITTITAB  COUNTY,  Wash. 
Owner— Public  UUlity  District  No.  1, 
Ellensburg,  Wash. 
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12/20/46 

Engineer  Appointed 

8*wsge  Plant  Cest  $800,000 

PIi  rSBURO,    Calif.,    Contra    OoeU 

County. 
Owner  —  City    of    Plttsburv,    BL    L. 

PItUburg,  Calif. 

Consulting  Engineer— Clyde  C.  Ken- 
nedy, 604  MiMlon  Bt,  San  Fran- 
cisco, Calif. 

Includes  nsw  trunk  line,  intercepting 
sewers  and  sswage  treatment  and 
disposal  plant 


12/20/46  •     81 

Engineer  Appointed — Bond   Election 

Contemplsted   Upon  Completion  of 

Prellminsry   Engineering   Report 

Within  About  Three  Months 
Water  Expansion  Cost  1400,000 

PITTSBURG,     Calif.,    Contra    Costa 

County. 
Owner  —  City    of    Pittsburg,    JO.    U. 

O'Hara,    city    manager.   City    Hall, 

Pittsburg,  Calif. 
Itegineer  —  Lawrence    H.    Cook,    050 

Crane  St.,  Menlo  Park,  Oalif. 
Includes  new  filtration  plant 


12/20/46  •    «1 

Ownsr  Taking  Bide— Due  Deo.  28. 

11  A.  IM. 
Water  System 

LAKE  COUNTY,  Calif.  Lower  Lake 
County  Waterworks  District  No.  1. 
Owner— Lake  County  Board  of  Su- 
pervisors. Thos.  L.  Gamer,  county 
clerk.  Courthouse.  Lakeport  Calif. 
Plans  by  engineering  department  of 
owner. 

The  work  involves: 
Part  1 
(1)  lump  sum.  furnish  snd  install  one 
direct    connected    turbine    pump 
with     automatic     electric     float 
switch  at  reservoir. 
Psrt  2 

(1)  lump    sum,    furnish    and    install 
one  50,000- gallon  steel  reservoir;! 

(2)  lump    sum,    furnish    and    Install  i 
one  2&,000-gallon    steel   reservoir.  I 

Part  3 
(1-10)  furnish   all    pipe,   valvee,   ells. 
tees,   reducers,  couplings,  water 
meters,  meter  boxes,  pipe  an- 
cbors,  etc..  for  district 
Part  4 
(1-80)  install    all    pip*    valves,    ells, 
tees,  reducers,  couplings,  water 
meters,  meter  boxes,  pipe  an- 
chors, etc 

Part  5 

(1)  20,000   ft    excavate   and   backfill 
for  trench. 
Specifications  obtainable  from  the 
above  office. 


40—       STREETS  AND 
HIGHWAYS 


12/20/46  •     ^ 

Owner  Taking   Bids— Due  Jan.  8, 

2:30  P.  M. 
Sidewalk  and   toam  Strips 
SAN    FRANCISCO,    Calif.    86th    and 

37th  Aves. 
Owner  — City     and    County    of    San 

Francisco,    Department    of    Public 

Works.    Room   282    City    Hall,   San 

Francisco,  Calif. 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,' Calif. 

The  work  Involves : 

(1)  14,320  sq.  ft  two-course  concrete 
sidewalk ; 

(2)  542  cu.  yds.  loam  In  place. 
Specifications  obtainable  from  the 

office  of  the  city  engineer  upon  de- 
posit of  |10,  refundable. 


12/20/46  •     ^ 

Owner  Taking   Bids — Due  Jan.  8, 

2:30  P.  M. 
Street  Improvement 
SAN    FRANCISCO,    Calif.    Lakeview 

Ave.,  between  Ashtoft  and  Jules. 
Owner  — City    and     County    of    San 

Francisco,    Department    of    Public 

Works,    Room    282    City   Hall,    San 

Francisco,  Calif. 
City    Engineer  —  Ralph    Wadsworth, 

City  Hall,  San  Francisco,  Calif. 

The  work  Involves: 

(1)  600    cu.    yds.    grading     (excava- 
tion) ; 

(2)  206   lln.    ft    8-ln.    vitrified    clay 
pipe  sewer ; 

(3)  BO   lln.    ft    10- in.   vitrified    clay 
pipe  culvert; 

(4)  8  each  brick  manholes  complete; 

(5)  2   each   brick   catchbaslns   com- 
plete ; 

(6)  21  each  8x6-ln.  vitrified  clay  pipe 
Y-branches ; 

(7)  360   lln.    ft    6-ln.    vitrified   clay 
pipe  side  sewer; 

(8)  555  lln.   ft  unarmored   concrete 
curb ; 

(0)  2680    sq.    ft    aaphaltic    concrete 
pavement ; 

(10)  7200  sq.  ft  class  E  concrete  pave- 
ment; 

(11)  120  sq.    ft   two-course  concrete 

(12)  7  each  water  services,  long,  at 
127  each; 

(13)  9  each  water  services,  short,  at 
$13  each. 

Specifications  obtainable  from  the 
office  of  the  ctly  engineer  upon  de- 
posit of  810,  refundable. 


Sacramento,  Calif. 
State  Highway  Engineer — O.  T.  Mc- 
Coy,   Public    Works    Bldg.,    Sacra- 
mento, Calif. 

About  0.8  mile  grading  and  surfacing 

with  plant  mix  surfacing  on  cement 

treated  base. 

Bids  opened  in  the  State  Bldg.,  Los 
Angeles,  Calif. 
Low  Bidder — A.  A.  Edmondson,  |54,- 

528.50. 
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41— GAS,  WATER  AND  OIL 
PIPE  LINES 


12/20/46  •     *l 

Contract  Awarded 

Second  Mokeiumne  Aqueduct,  Unit 
B:   Spec.  tS-73        Cost  86,461,154.48 

CONTRA  COSTA  COUNTY,  Calif. 
Geary  Rd.  and  Blxler  Station. 

Owner— East  Bay  Municipal  Utility 
District  512  16th  St..  Oakland.  Calif. 

District  Engineer— John  S.  Longwell, 
512  16th  St.,  Oakland,  Calif. 

Large  pipeline  and  appurtenances, 
including  pipeline  of  67-ln.  and  68- 
In.  Inside  diameter  and  approxi- 
mately 32  mnes  long,  or  steel  plate 
cylinders  lined  and  coated  with 
Portland  cement  mortar,  to  be  used 
to  convey  water  under  hydrostatic 
heads  varying  between  280  and  480 
ft.  and  to  be  installed  generally  in 
the  ground.  Line  will  be  located 
on  the  district's  right-of-way  and 
will  extend  from  a  point  near  Blx- 
ler Station  on  the  Atchison,  Topeka 
&  Santa  Fe  Railroad  to  a  point 
near  the  town  of  Walnut  Creek. 

Contractors — Western  Pipe  A  8t«el 
Co.,  200  Bush  St,  San  Francisco, 
(Sch.  I)  $4,508,532.45,  furnishing 
lined  steel  pipe,  and  P.  A  J.  Artuko- 
vich.  13,306  S.  San  Pedro  St.,  Los 
Angeles,  (Sch.  II)  81.952.622,  In- 
stalling  lined  steel   pipe. 


12/20/46 

Paints,  Painters'  Supplise,  Etc. 

Contracts  Awarded 

SAN  FRANCISCO.  Calif— Cobble- 
dlck-Klbbe  Glass  Co.,  66  Berry  St, 
San  Francisco,  and  W.  P.  Fuller  A 
Co..  301  Mission  St,  San  Francisco, 
and  Hockwald  Chemical  Co.,  135  Mis- 
sissippi St.,  San  Francisco,  and  Pitts- 
burgh Plate  Glass  (3o.,  681  Market 
St..  San  Francisco,  and  Royal  Paint 
St  Varnish  Co..  255  Minna  St,  San 
Francisco,  awarded  contracts  by  Pur- 
chaser of  Supplies  M.  H.  Gerry,  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der bid  No.  7316  for  furnishing  and 
delivering  paints,  painters'  supplies, 
lacquer,  enamel  and  glass  for  the 
term  December  1,  1M6,  to  May  31. 
1047. 
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12/20/46 

Hardware  and  Castings 

Contraots  Awarded 

SAN  FRANCISCO,  Calif.  —  AJax 
Foundry  Co.,  525  Phelps,  San  Fran- 
cisco; Empire  Foundry  Co.,  San 
Francisco;  M.  Greenberg's  Sons.  San 
Francisco;  Pacific  Abrasive  Supply 
Co.,  340  «th  St..  San  Francisco,  and 
Scheid  Heavy  Hardware  ft  Steel  Co.. 
321>  Tehama  St.,  San  Francisco,  were 
awarded  contracts  by  Purchaser  of 
Supplies  M.  H.  Gerry,  270  City  Hall, 
San  Francisco,  Calif.,  under  bid  No. 
7217  for  furnishing  and  delivering 
hardware  and  castings  form  the 
terms  December  1.  1946,  to  May  31, 
1947. 


12/20/46 
Corporation  Stops 
Low  and  Only  BIddsre 

OAKLAND.  Calif.,  Alameda  Co.— 
The  following  submitted  bids  Decem- 
ber 18  to  the  East  Bay  Municipal 
Utility  District,  Room  31i,  512  16th 
St,  Oakland.  Calif.,  under  Spec.  17*7 
for  curb  and  corporation  stops  as 
follows : 

(1)  7500      94 -in.     brass      corporation 
stops; 

(2)  500  1-in.  brass  corporation  stope; 

(3)  100     l^-in.      brass     corporation 

stops; 

(4)  50  2-ln.  brass  corporation  stops; 

(5)  7600  %-in.  brass  curb  stops  with 
sealing  devices; 

(6)  500  1-ln.  brass  curb  stops ; 

(7)  250  IH-in.  brass  curb  stops,  heavy 
pattern ; 

(8)  350  2-ln.  brass  curb  stops,  heavy 
pattern. 

James  Jones  Co..  (1)  $1.30;  (2)  82.08; 
(3)  85.61;  (4)  18.74;  (5)  |0.»7;  (6) 
81.12;  (7)  14.17;  (8)  87.17;  total,  |3S>- 
150. 

Glauber  Rath  Co.,  Kinsman.  Ohio, 
(1)    81-45;    (2)    8^.31;     (8)    88.71;    (4) 
89.47. 

MueHeP  XJO..   m  81.S»T  ^  8»1    <«) 
85.30;    (4)   88.77;    (5)  8116;    (6)   ^IM; 
(7)  84;  (8)  86-87 ;  total,  825.138. 
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12/20/46 

tow  and  Only  Bidders 

Water  and  Sewer'  Pipelines 

Cost  84.166.75 

SANTA    ROSA,    Calif.,    Sonoma   Co. 
N.  McDonald  Addition. 

Owner  —  City    of    SanU    Rosa,    city 
clerk.  City  Hall.  Santa  Rosa,  CaUf. 

City    Engineer  —  Walter    F.     Adams, 
City  Hall,  Santa  Rosa,  Calif. 

Vitrified  clay  sewer  jtoe. 

Low  Bidder— Wm.  D.^app,  705  Ben- 
nett Ave.,  Santa  Rwift.  84166.75. 
John  C.   Spaletta,    8#nta   Rosa,    at 

84190.50,     submitted    only    other    bid 

December  17. 


(Continued  on  Page  10) 
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12/20/46 

Pipe,  Pipe  Fittings  and  Drinking 

Fountains 
Contracts  Awarded 

SAN  FRANCISCO,  Calif.  — A.  I. 
Mitchell  Supply  Co.,  875  Folsom  St, 
San  Francisco,  and  Smlth-Blalr,  Inc., 
and  Steam  &  Plumbing  Service  Corp., 
365  10th  St.,  San  Francisco,  awarded 
contracts  by  Purchaser  of  Supplies 
M.  H.  Gerry,  270  City  Hall,  San  Fran- 
cisQO.  Calif.,  under  bid  No.  7123  for 
furnishing  and  delivering  pipe,  pipe 
fittings  and  drinking  fountains  for 
the  term  January  1,  1947,  to  April 
30.  1947. 


12/20/46 

Miscellaneous  Structural  Stsel 

BOISE    PROJECT.    Idaho.  —  Puget 
Sound    Bridge    &    Dredging    Co.,    Se- 
lattle.  Wash.,  at  J3348.  awarded  con- 
1  tract   by   the  U.   S.  Bureau   of   Rec- 
lamation. Denver.  Colo.,  under  Spec. 
.  1505    for    furnishing    and    delivering 
j  f.o.b.    cars   at  the   shipping  point  or 
I  f.o.b.  cars  at  Jenness.  Idaho,  at  the 
option  of  the  bidder,  all  miscellane- 
ous structural  steel  for  the  "C"  line 
canal   pumping  plant.   Payette  Divi- 
sion. Boise  Project.  Idaho.  The  mate- 
rials will  be  Installed  by  the  govern- 
ment 
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12/20/46  • 

Owner  Taking  Bld^- 

Ous  January  21.  2  P.  M. 

Bridge  _     .     ^ 

SISKIYOU  COUNTY,  Calif.  Project 
Calif -FH9S-B,  Salmon  River,  Klam- 
ath National  Forest 

Owner— Public  Roads  Admin..  C.  C. 
Morris.  Division  Engineer.  720  Fhe- 
lan  Bldg..   San  Francisco.  Calif. 

Plans  by  Engrg,  Dept  of  Owner. 

Approximately  0.074  mUe. 
Work   involves: 

(1)  lump  sum,  remove  and  dispose  or 
existing  Umber; 

(2)  175  c.y.  unclass.  axcav.  for  struc. ; 
(8)  228  c-y.  concrete; 

(4)  32.600  lbs.  relnf.  steel; 

(5)  lump  sum.  erect  Oovt-fumlshed 
structural  steel: 

(8)  lump   sum.   concrete  -  filled   steel 
grid  bridge  floor   (Oovt-fumlsh- 
ed steel) ;  ^       .  *       ,  * 
(7)  himp  sum.  clean  and  paint  exist- 
ing struc.  steel. 
Specifications  obtainable  from  tne 
above  office  upon  deposit  of  810.  re- 
fundable 


13/20/48 

tow  Bidder  ^  «^~,- 

Grading   and   Paving         Coet  8106.362 

ORANGE  COUNTY.  Calif.  Between 
one  mile  north  of  Doheny  Park  and 
San  Juan  Creek. 

Owner— State  of  California,  Division 
of  Highways.  Public  Works  Bldg., 
Sacramento,  Calif. 

State  Highway  Engineer— G.  T.  Mc- 
Coy, Public  Works  Bldg..  Sacra- 
mento, CaUf. 

Net  length  of  0.9  mile  grading  and 
paving  with  portland  cement  con- 
crete on  cement  treated  subgrade. 
Bids  opened  in  the  State  Bldg.,  Los 

Angeles.  Calif. 

Low  Bidder — Cox  Bros.  Construction 
Co..  220  Atlantic.  Long  Beach,  Calif.. 
8106.362. 

12/20/46  •     *•* 

Low  Bidder 

Grading  and  Surfacing  Cost  854.528.50 
LOS     ANGELES     COUNTY,      Calif. 

One-half   mile   north   of    Palmdale. 
Owner— State  of  California.  Division 

of  Highways.  Public  Works  Bldg.. 


NEWS  INDEX 

Misc.  Supplies  4  Materials 
Machinery  and  Equipment 
Sub-Contract  Information  


42 

43 


12/20/46 
Outlet  Pipes 
Three  Low  Bidders 

COLORADO -BIO  THOMPSON 
PROJECT.  Colorado.— The  following 
submitted  three  low  bids  December 
17  to  the  U.  S.  Bureau  of  Reclama- 
tion. Denver,  Colo.,  under  Spec.  1534 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Fort  Collins,  Colo.,  at  the 
option  of  the  bidder,  two  72-lnch  out- 
let pipes  with  expansion  joints,  man- 
holes, supports,  bends,  flanges  and 
flange  bolts  for  installation  in  the 
outlet  works  at  Horsetooth  Deun, 
Colorado-Big  Thompson  Project.  Col- 
orado. The  outlet  pipes  will  be  in- 
I stalled  by  the  government: 

Prove  Foundry  &  Machine  Co.. 
Provo.  Utah,  838,415;  ship  180  days; 
419,000  lbs.;  f.o.b.  Provo;  terms  net 
No  equalization  offered. 

Thompson  Pipe  &  Steel  Co..  Den- 
ver. Colo..  850,446;  shipping  days  not 
given;  465.000  lbs.;  f.o.b.  Denver; 
terms  net.  No  equalization  offered. 

Darby     Products     of     Steel     Plates 
Corp.,  Kansas     City,    Kan..     854,108; 
ship     180    days;    430.000     lbs.;     f.o.b. 
Kansas  City ;  terms  net  No  equaliza- 
tion offered. 
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12/20/46 
Structural  Steel 

Bids  Rejected — To  Be  Readvertised 
as  Spec.  No.  1616  to  Open  Jan.  23 
PARKER  DAM  POWER  PROJ- 
ECT, Arizona-California.— BWs  have 
been  rejected  by  the  Bureau  of  Rec- 
lamation, purchasing  agent.  Room 
416,  U.  S.  Customs  House.  Denver. 
Colo.,  under  Spec.  1449  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Yuma, 
Ariz.,  on  L.C.L.  shipments,  and  f.o.b. 
cars  at  Araby,  Ariz.,  on  carload  ship- 
ments, at  the  option  of  the  bidder, 
fabricated  structural  steel  for  stubs, 
anchor  bolts  and  steel  structures  for 
Gila  substation,  Parker  Dam  Power 
Project  Arizona  -  California.  Struc- 
tures will  be  erected  by  the  govern- 
ment 


42— MISC.    SUPPLIES   AND 
MATERIALS 
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34— DAMS,  RESERVOIRS  & 
DREDGING 

12/20/46  _  ^      r-^t 

Authority  Granted  to  Ownsr  to  Call 

for   Bids  .^..^^m^^ 

Dorena  Dam  Cost,  88.000,000 

DORENA,    Ore.     Lane    County.     Six 
miles  southeast  of  Cottage  Grove. 
Ownei--U.    S.    Engineer   Office.    Col. 
Theron  Weaver.  District  Engineer. 
Plttock  Block.   Portland,  Oregon. 
Plans  bv  Engrg.  Dept  o' 5>^e%  ., 
BarthflU,  maximum  height  of  145  ii. 
above    foundation.     4660    ft     crest, 
and  79,000  acre  ft  storage  capacity 
Involving    approx.    (1)    473.000    c.y. 
common    excav.:    (2)    2.««2.80O   c.y. 
embankment:   (3)  15.000.000  gallons 
sprinkling:     (4)     160.675    c.y.     con- 
crete: f5)  1.875.000  lbs.  relnf.  steel; 

(6)  4,000.000  c.y.  borrow  excav..  and 

(7)  214,000  c  y    stripping. 


12/20/46 

Portland  Cement — 

Low  and  Only  Bidders 

GILA  PROJECT,  Ariz.— The  fol- 
lowing submitted  bids  Dec.  10  to  the 
U.  S.  Bureau  of  Reclamation.  Cus- 
toms House.  Denver  2.  Colo.,  under 
Inv.  A-24.593-A  for  18.000  barrels  of 
Portland  cement,  type  II.  low-alkali, 
fob  shipping  point  and/or  Yuma,  Ari- 
zona: 

Monolith  Portland  Cement  Co.,  Los 
Angeles,  Item  1A,  8243;  fob  Mono- 
lith; ship  one  day;  6,840,000  pounds; 
terms  net 

Southwestern  Portland  Cement  Co.. 
Los  Angeles,  $2.4572;  fob  Victorvllle; 
no  shipping  days  given;  380  pounds 
per  barrel;  (4  sacks  per  bbl.);  terms 
net. 
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12/20/46 

Sale  of  Steel  Platee 

SAN  FRANCISCO,  CaUf.  —  Wftr 
Assets  Administration,  33  Berry  St. 
San  Francisco  7,  announces  sale  of 
steel  plates,  structural  shapes,  bars, 
wire,  expanded  metalizlng  stralron, 
railroad  accessories,  tanks  and  bridges 
at  fixed  prices  to  priority  claimants 
and  normal  trade  channels  concur- 
rently, with  closing  date  set  for  from 
December  31  to  January  17. 


12/20/46 

Gasoline — Contract  Awarded 
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BURKE     FORM     CLAMPS 


SNAP  TIES 
EXPANSION  JOINT 
THREADED  RODS 


TIMBER  RINGS 
COLUMN  CLAMPS 


CURING  COMPOUND 

SCREED  SUPPORTS 

REINFORCED  PAPER 


All  Types  of  Concrete  Construction  Specialties 

W.    J.    BURKE    &    CO..    INC. 

780  Bryant  Street  San  Francisco  Phone  GArfietd  8768 


The  ORIGINAL  Presealeil  Insulated  Pipe 


For  Maintenance-Free  Service  in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TRADE    MAKK 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 

12/20/46  *® 

Contract   Awarded 

Transmission    tins:    Spsc.   1*^^^„ 

Cost,  $177,8««.50 

BHOSHONB  PBOJ.,  Wyo.  Near  Cody 


0Mr\hm*m4  ty 

NEIL  H.  PETERSON  COMPANY 

1121  POLSOM  STREET  SAN  FRANCISCO  3.  CALIF. 

fftene  UNderklll  80S0 
Waehlngton,  Oregon  and  Territory  Southern  California! 

of  Alaska:  ENGLISH   A  LAUER,   Ina 

E.  H.  LANQDON   COMPANY 

72   Vine   Street 

•••ttie  1,  Washington 

Phone  ELIIott  0230 


Loe  Angelas  11,  Calif. 

Phone   Richmond   6316 

1978  South  Los  Angslse  St., 


BEARCAT 

TABLE  SAWS 

Wisconsin  Engine  Powered 

Senior  and  Cub  Models 

Available 


A.  L. Youns  Machinery  Co. 

Telephone  MArket  8228-8229 
1301   HOWARD  STREET  •         SAN  FRANCISCO  3 
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NAPA,  Calif..  Napa  Co.— Richfield 
OH  Co.,  833  Montgomery  St.,  San 
Francisco,  Calif.,  at  (1)  90.129  for 
ethyl  and  (2)  |0.119  for  regular  grade, 


Westlnghouse  Electric  Crop.,  Den- 
ver: 1880;  ship  UO  days:  1140  lbs. 
from  Sherran,  Pa. ;  fob  desUnation. 
Terms  net ;  prices  not  to  exceed  30% 
time  of  shipment  Ekiuallxatlon  of- 
fered- 

AlUs-Chalmers  Mfg.  Co.,  Denver, 
$882;  ship  4dO  days;  2900  lbs.  from 
F>ittsburgh,  P&. ;  fob  destination ; 
terms  net.    Ekiuallsatlon  offered. 


12/20/46  43 

Tamper  and  Loader — Bids  Wanted 

CHICO.  CaUf..  Butta  County.— Un- 
til Dec.  30,  11:30  A.  M,  bids  will  be 
received  by  the  Butte  County  Pur- 
chasing Agent.  Courthouse,  Chlco, 
Calif.,  for  furnishing  Sheeps  -  foot 
tamper  and   loader. 

Specifications  obtainable  from  the 
above    office. 
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12/20/46 

Sale   of    Equipment 

FRESNO,  Calif..  Fresno  County.— 
Until  Dec  27,  3  P.  M..  bids  will  be 
received  by  the  State  Division  of 
Highways,  W.  H.  Rlechel,  Supt.  of 
Equipment,  Shop  6,  645  West  Olive 
Ave..  Fresno,  for  sale  of  equipment 
as  follows: 

CHC    373    Motor    Grader:    Adams 

~"t Diesel  Model  tn.  tanttiffi  drive.  t2-ft. 

oil   mix  type  moldboard,  with  boots, 

cab,     front     scarifier,     and     electric 

starter. 

CHC  701  Tractor:  Case  Model  L.  I., 
wheel,  pneumatic  tires,  dual  In  rear. 

CHC  723  Tractor:  Caterpillar  Die- 
sel.    Model     40.     c&nopy    top.    street 


submitted  low  bid  and  awarded  con- 
tract   December    18    by    the   City    of  |  piates 

N*pa.    Charlee     Martin,    city     clerk,!     cHC  766  Tractor:  Caterpillar  Die- 
City  Hall.  Napa.  CaUf..  for  furnishing   g^j   Model    RD-6,   canopy   top.    stre^'t 


gasoline  for  1947. 

Other  bids  were: 

Standard.  Tide  Water  Associated 
and  General  Petroleum  submitted 
identical  bids  of  (1)  90.15,  (2)  90.13. 

Union  OH  Co.,   (1)  90.155,   (2)  90.135. 

43— MACHINERY  AND 
EQUIPMENT 

12/20/46  43 

Sale  of    Equipment 

SACRAMENTO.  Calif..  Sacramen- 
to County.— Until  Dec.  27.  3  P.  M., 
bids  will  be  received  by  the  State 
Division  of  Highways,  R.  H.  Stal- 
naker.  Equipment  Engineer.  1805  34th 
St,  Sacramento.  Calif.,  for  sale  of 
the    following    equipment    located    at 


plates. 

CHC  6428  Truck;  Chevrolet  1V4- 
ton  chassis,  1937  Model  6SB-04.  0.00- 
20  dual  rear  tires. 
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12/20/46 
Contracts  Awarded 
Stop- Log  Guides 

DAVIS  DAM  PROJECT— Willam- 
ette Iron  &  Steel  Co.,  Portland,  Ore., 
awarded  contract  on  Schedule  (1)  at 
$38,741,  and  the  Omaha  Steel  Works, 
Omaha,  Neb.,  on  Schedule  (2)  at 
99055  by  the  Bureau  of  Reclamation. 
Denver.  Colo.,  for  furnishing  five 
stop-log  guides  for  the  intake  struc- 
ture, Davis  power  plant;  three  stop- 
log  guides  for  the  spillway.  Davis 
Dam.  and  two  stop-log  guides  for  the 
outlet  structure.  Davis  Dam,  Davis 
Dam  Project,  Arlsona-Nevada;  Spec 


sills;  nine  (9)  16,000-lb.  capacity  mo- 
tor-driven radial  gate  hoists  and  all 
parts  and  accessories  for  installation 
In  the  spillway  of  Alius  Dam.  Alius 
Project.  Oklahoma.  The  gates  and 
hoists  wlU  be  installed  by  the  gov- 
ernment: 

Item  No.  1 

Johnson  Machine  Works.  Sheridan, 
Iowa,  916.250;  ship  210  days;  152,000 
lbs.;  f.o.b.  Cherryton;  terms  net;  no 
equaUzatlon  offered. 

Dravo  Corp..  Pittsburgh,  Pa.,  918.- 
870;  ship  210  days;  160.000  lbs.;  f.o.b. 
Novel  Island,  Pa.;  terms  net;  no 
equalization  offered. 

Schmidt  Steel   Co.,   Portland,    Ore., 

922,530;    ship   210    days;    161.700    lbs. 

from  Portland ;  f.o.b.  not  given ;  tecma 

',^%  10  days;  no  equalisation  offered. 

Item  No.  2 

Dravo  Corp.,  Pittsburgh,  Pa.,  927.- 
300;  ship  240  days;  84300  lbs.;  f.o.b. 
Novel  Island.  Pa.;  terms  net;  no 
equalization  offered. 

Treadwell  Construction  Co.,  Mid- 
land. Pa.,  945.882 ;  ship  870  days ;  88,- 
000  lbs.;  f.o.b.  Midland;  terms  16% 
10  days ;  no  equalization  offered. 


12,''2a^4« 
Generators,  Etc 


4S 


12/20/46  •     *» 

Lighting   Fixtures 
Low  and  Only  Bidders 

OAKLAND,  Calif .  Alameda  Co.— 
The  following  submitted  bids  Decem- 
ber 18  to  the  East  Bay  Municipal 
Utility  Dlatrtct,  Room  312,  512  l«th 
St,  Oakland.  Calif.,  under  Spec.  1792 
for  furnishing  lighting  ftxturee: 

EU-Hokln  &  Galvan,  alUmate  (1) 
923.16;   (2)  94.40. 

General  Electric  Supply  Co.,  (1) 
918.67;  (2)  98.71:  total.  91807JB. 

T.  L.  Rosenberg,  (1)  92S.13;  (2) 
94.11;  toUl,  93096.12. 

Graybar  Electric  Co.,  (1)  928.13; 
(2)   94.18;  total,  $2187.48. 

Spott  Electric  Co.,  (1)  ^SMO;  (2) 
94.18;   total,  92440.60. 


1805  34th   St.,   Sacramento:  

CHC  6135  Truck:  FWD:  1936  Model  i  j4^"  The'  material    will   be    Installed 
SSU  with  hydraulic  hoist  and  3-yard  j^    y^jg    jjovemment.    The    bids    were 


200- 


capacity  steel  dump   body 
CHC    6890    Truck;    Ford    V8:    1937 

Model  81C,   »4-ton   capacity.    Express 

or  pickup  with  enclosed  cap.  7.00-15 

tires. 

CHC    7622    Automobile:     Chevrolet 

1940  model   KB,   2-door,  wrecked. 
Pumps :    2    Fairbanks-Morse    .home 

water  plant)    %-h.p..  deep  well,   both 

units     incomplete.     oi»c    with     %-hp. 

00- AC,    single    phase.    1425- rpm    elec- 
tric motor. 

DWll:     Hlsey     Model     16,     Electric. 

Type  KKa  (2  speed  hand),  with  No. 

2    Morse    taper    socket     110-220-volt 

60- eye /e. 
Drill :  Duntley  Electric.  No.  3  Morse 

taper  socket.   220- volt,   eo-cycle. 
Electrical    Equipment 

2  only  General  Electric  motors:  each 
H-h.p.,    115-volt    D.   C,    1726-rpm. 

1  only  Square  "'D"  Compensator,  15- 
h.p..  220- volt.  3- phase.  60-cycle. 

1  each  General  Electric  Compensa- 
tors as  follows:  12-15.  10.5  and  7.5 
h.p.  (the  last  with  relay  box),  all 
for  220-volt.  60-cycle,  3-  phase,  also 

1  only  Geneml  Electric,  ^-h.p.  440- 
volt,  60-cycle.  3-phase. 

2  only  Trumbull  Safety  Switches,  as 
follows:   220-volt,    100-amp..   3-poIe. 

1    only    Trumbull    260-volt.   200-amp., 

3-pole. 
1    only   Trumbull    250-volt.   200-amp., 

4-pole. 
1   only   Trumbull    230-voU,    A.C.,    10- 

h.p..  100-amp. 
1     only    Westlnghouse    250-volt.     60- 

amp.,   3-pole. 
1   only   A.G.   230-volt   AC.   100-amp.. 

3-pole. 
1   only   Diamond   230-volt,   A.C., 

amp.,  3-pole. 

12/20/46  *3 

Switchgsar 

Low   and   Only    Bidders 

BOISE  PROJECT.  Idaho— Follow- 
ing submitted  bids  Dec.  17  to  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  1504  for  fur- 
nishing and  delivering  fob  cars  at 
the  shipping  point  or  fob  cars  at 
Jenness.  Idaho.  2300-volt  motor  con- 
trol swltchgear  with  transfer  truck 
or  dolly.  If  required,  for  removing 
and  handling  the  breakers;  four  15- 
kva..  240O-  to  120/2'10-volt.  single- 
phase,  60-cycle.  air  or  non-lnflam- 
raeble  liquid  Insulated,  self-cooled, 
Indoor  type  distribution  transform- 
ere  with  taps,  for  the  four  unlta 
at  the  "C"  line  canal  pumping  plant 
Pay»>tte  Division,  Boise  FroJ..  Idaho. 
ITie  apparatus  will  be  Installed  by 
the  government 

Schedule  1 

AlUs-Chalmers  Mfg  Co..  Denver; 
Item  1.  920.150;  ship  450  days;  23  000 
lbs.  from  Milwaukee;  Iteni  2.  930; 
lob  destination ;  terms  net  EquaUza- 
tlon offered. 

ITB  Circuit  Breaker  Co..  Phil- 
adelphia. Pa..  Item  1.  I21.2|»:,  »»»lp 
245  days;  12.700  lbs.  from  Philadel- 
phia; Item  2.  940:  fob  destination ; 
terms   net    Equalization   offered. 

Westlnghouse  Electric  Corp..  Den- 
ver; item  1.  921.310;  "*»lp  510  days; 
20000  lbs.  from  East  Pittsburgh; 
Iterfc  2.  948;  fob  destlnanon ;  terms, 
prices  not  lo  exceed  30<rc  time  of 
shipment     Equalization    o"«'"<^<*-  .   ^ 

General  Electric  Co..  Denver  item 
1.  919.376;  ship  581  days;  Item  2,  ship 
273  days. 

Schedule  2,   Item   3       ^      ^^ 

R  E.  Uptegraff  Mfg  Co.  Scott- 
dale,  Pa.:  9791:  ship  240  days;  536 
iba.-  fob  Scottdale  with  freight  ai- 
hm«d  to  Jenness;  terms  n«t.  P'^c® 
claiue  in  effect  time  of  shipment 


received  November  15. 
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12/20/46 

Water  Storage  Tank 

Contracts  Awarded 

CENTRAL,  VALLEY  PROJECT. 
California.  —  Western  Pipe  k.  Steel 
Co..  200  Bush  St..  San  Francisco, 
CaUf..  at  (1)  91412.  and  Willamette 
Iron  &  Steel  Co.,  Portland,  Ore.,  at 
(2)  92523,  awarded  contracts  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1497  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Redding, 
Calif.,  one  15,000-gaUon  and  fabri- 
cated material  for  one  50.000-gallon 
welded  steel  water  storage  tank,  de- 
livered knocked  down,  for  field  erec- 
tion by  the  government  for  Keswick 
power  plant.  Central  Valley  Project, 
California.  The  float  switches  will 
be  furnished  by  the  government.  The 
tanks  will  be  erected  by  the  govern- 
ment. Shop  painting  of  the  materials 
will  not  be  required. 


Low  and  Only  Bidders 

DENVER,  Colo.  —  The  following 
submitted  only  bids  Decemt>er  17  to 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1547  for 
furnishing  and  delivering  f.o.b.  cars 
at- the  shipping  point  or  f.o.b.  cars 
at  Denver.  Colo.,  one  signal  generator, 
frequency  range  from  15  kilocycles 
to  30  megacycles,  with  self-contained 
400-cycle  modulator;  one  electronic 
bridge  for  measuring  capacitance, 
inductance  and  resistance  to  an  ac- 
curacy of  one-fourth  of  1  per  cent, 
using  standards  of  corresponding 
accuracy;  one  audio  oscillator,  fre- 
quency range  from  20  cycle*  to  200 
kilocycles ;  one  vacuum  -  tube  volt  - 
meter  for  measuring  the  rms  value 
of  a  sinusoidal  wave,  with  full  scale 
readings  of  O03  volts  to  300  volts; 
one  frequency  standard  having  crys- 
tal controlled  output  of  10-.  25-,  iw- 
and  1000-kllocycle  intervals ;  one  com- 
munication receiver,  superheterodyne 
type,  frequency  range  of  560  kilo- 
cycles to  44  megacycles;  one  har- 
monic wave  analyzer,  heterodyne 
type,  with  vacuum-tube  volt-meter 
indication,  frequency  range  20-  to 
16000  cycles,  and  one  combination 
mutual  conductance  tube  tester  and 
firouit  analvzer  for  the  Bureau  of 
Reclamation.  Branch  of  Design  and 
Construction.  Denver,  Colo.  The  ap- 
paratus will  be  Installed  by  the  gov- 
ernment: 

Hewlett  Packard  Co..  Palo  Alto. 
Calif..  Item  3.  9139;  ship  30  days;  42 
lbs.;  Item  4.  9177.50;  ship  10  days  .25 
ilbs.;  Item  7.  9566  (latemate).  ship 
10  days ;  150  lbs. ;  all  Items  f.o.b.  des- 
tination; terms  net  No  equalization 
I  offered.  ^       ._,,   ^ 

General  Radio  Co..  Cambridge, 
Mass..  Item  7.  9798.50;  ship  Sept,  1947; 
100  lbs.;  f.o.b.  Cambridge;  terms  net 
No   equalization   offered. 


12/20/46  « 

Gates  and   HelsU 

Contract  Awarded  .     , 

PROVO  RIVER  PROJECT,  Utah. 
-John  W.  Beam,  Denver,  Colo.,  at 
(1  and  2)  98696,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1607  for 
fumiahlng  and  deUvering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Naah,  Utah,  one  cast  Iron  gate  with 
handwheel-gate  hoist  and  two  caat 
4i«a  gate*  «dth  ^{eariid-gate  foists 
for  Jordan  Narrowa  slphona,  Provo 
Reservoir  Canal,  Deer  Creek.  Divi- 
sion, Provo  River  Project,  Utah.  The 
installation  of  the  gates  and  hoist 
will  be  made  by  the  government. 
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12/20/46 

Penstock  Head,  Etc. 

Contracts   Awarded 

BOISE  PROJECT,  Idaho.— South- 
west Welding  &  Manufacturing  Co.. 
3201  W.  Mission  Rd..  Alhambra.  Calif., 
at  (Sch.  1)  9888,161,  and  Weiitem 
Pipe  &  Steel  Co.,  200  Bush  St..  San 
Francisco.  CaUf..  at  (Sch.  2)  913.716. 
awarded  contracts  by  the  Bureau  of 
Reclamation.  Denver,  Colo.,  for  fur- 
nishing and  delivering  f.o.b.  Moun- 
tain Home,  Idaho,  one  welded  plate 
steel  penstock  head.  15  ft.  in  diam- 
eter; one  15-ft  diameter  welded 
plate  steel  penstock  manifold;  three 
90- In.  diameter  welded  plate  steel 
penstocks  and  all  necessary  heads, 
flanges,  expansion  Joints,  support 
rings,  base  plates,  manholes,  drain 
connections,     walkways,     stairs     and 


ladders,  and  2«  10-ton  screen  Jacks 
for  installation  at  Anderson  Ranch 
Dam,  BoUe.  Project  Idaho;  Spec. 
1816.  The  material  will  be  installed 
by  the  government  The  bids  were 
received  June  8. 


4S 


ia/ao/4« 

Sale  of  Blowers,  Boilers 

SAN  FRANCISCO.  Calif.— Wlar 
Assets  Administration,  83  Berry  St. 
San  Francisco,  announces  sale  of 
blowers,  steam  boilers,  coolers  and 
steam  specialties  to  priority  claim- 
ants and  normal  trade  channels  con- 
currently at  fixed  prices,  with  closUig 
date  set  for  from  December  80  to 
January  16u 

1.,  M/W  .^  ** 

Sale  of  Electric  Wslding  Holder* 

SAN  FRANCISCO.  Calif.— War 
Assets  AdmlnlstraUon,  83  Berry  BL, 
San  FYanclsco,  announces  sale  of 
electric  wekllng  holders  and  acces- 
sories at  fixed  prices  to  priority 
claimants  and  to  normal  trade  chan- 
nels concurrently,  with  closing  date 
set  for  December  81  to  January  17. 

12/20/46  *■ 
Gasoline  Lantern* 

SAN  *FRANCISC6,     Calif  —tJ*tll 

January  2.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment 100  McAllister  St..  San  Fran- 
cisco 2.  Calif.,  under  Inv.  No.  SF- 
3532-47  for  gasoline  lanterns,  gen- 
erators and  mantles,  f.o.b.  San  Pran- 
claco. 

12/20/48  _,  ^      .         ** 

Sale  of  Boilers,  Tanks  and  Coolers 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Administration.  33  Berry  St., 
San  Francisco.  (3allf.,  announce*  sale 
of  boilers,  tanks  and  coolers  at  fixed 
prices  to  priority  claimants  and  nor- 
mal trade  channels  concurrently, 
with  closing  date  set  for  from  De- 
cember 31  to  January  17. 


12/20/46  *• 

Radio  Batterle* 

Bids  Wanted  „   ,.. 

SAN      FRANCISCO.     CaUf.  —  Until 

December   27,   2   P.   M..   bids   will   *e 

received  by  the  U.   S.  Treasury  De- 


SUMMERBELL  ROOF  STRUCTORES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Fiandsco 
ENtcrprisc   10930 


From  other  cxchanses 
TWinoaks  3627 
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12/20/46 

Radial  Gates  and   Hoists 

Low  Bidders 

ALTUS  PROJECT.  Oklahoma.  — 
The  following  submitted  low  bids 
December  17  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  1469  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Alius,  Okla.,  nine  (9) 
21-ft  by  16-ft  radial  gates  with  5-ln. 
diameter  rollers,  pin  bearings.  10-ln. 
wallplates  with  butt  splices  and  gate 


12/20/46  ** 

Clean  and  Paint  Tanks 

Bids  Wanted  ,       ^ 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  January  8.  6:30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utilltv  District.  Room  406.  512 
16th  St.  Oakland.  CaUf.,  under  LS- 
378  for  cleaning  and  painting  Interior 
of  the  following  tanks:  (Sch.  1)  For- 
est Park  tank;  (Sch.  2)  Gwen  tank; 
(Sch.  3)  Crest  tank;  (Sch.  4)  Garber 
No.  2  tank ;  (Sch.  5)  San  Pablo  tank. 

Bids  will  be  taken  as  follows  for 
each  schedule: 

(1)  lump   sum,    prepare    surface    for 
painting ; 

(2)  lump  sum.  furnish  and  apply  coal 
tar  primer; 

(3)  lump  sum,  furnish  and  apply  coal 
tar  enamel. 

Specifications  obtainable  from  th« 
above  office. 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sfnki 

Wall   Cabinets 

Floor  Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET  •   SAN  FRANCISCO 
UNderhill  2727 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


ABSOLUTELY  WATERTIGHT 
PLUSH  TO  SIDEWALK 
ORATINO  COVERS  OPTIONAL 
FURNISHED  IN  ANY  SIZE 


^ 


METAL 


A/flJTON 


Michel  A  PfeffMT 
Iron  Works,  Inc. 


PRODUCTS 


TENTH  AND  HARRISON  e  SAN  FRANCISCO.  CAIIFORNIA 


I 
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DAILY     PACIFIC    BUILDER 


FRIDAY.  DECEMBER  20.  f946 


partment,  100  MoAlllaUr  8t,  San 
Fmnclaco,  Calif.,  under  Inv.  No.  8F- 
8619-47  for  radio  batt«rlM,  f.o.b.  San 
Fr&actaca 
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12/30/46 

Radio   Equipment 

Low  and  Only  Bidder* 

NAPA,  Calif.,  Napa  Co.— The  fol- 
lowing submitted  bids  December  16 
to  the  City  of  Napa,  Charlea  Martin, 
city  clerk.  City  Hall.  Napa,  Calif., 
for  furnishing  two-way  radio  equip- 
ment for  the  police  and  fire  depart- 
ments: 

Frank  S.  Manov  Car  Engineering 
Co.,  Palo  Alto.  18468.28. 

Oalvln  Manufacturing  Corp.,  $4418. 

General  Electric  Co.,  |4528. 

Radio  Corp.  of  America,  16067.42. 

Brunton  Automotive  Service,  San 
Pran  Cisco,  14062.20  and  f4177.20  on 
alternative  proposals. 


SUB-CONTRACT 
INFORMATION 


HousiDg  Program  b 
Cooadrnddy  Behind 
600,000  Unit  '47  Goal 
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12/20/46 

Boiler  and  Acpeeeorles 
Contract  Awarded 
~'  REDWOOD  ClTy,~e»nf.,  San 
teo  Co.— O'Mara  &  Stewart,  Ltd.,  218 
Clara  St.,  San  tVandaoo,  Calif.,  at 
$10,200,  awarded  contract  by  the  City 
and  County  of  San  FYandsco,  Calif., 
for  new  boiler  and  acceasories  for 
Hassler  Health  Farm,  Redwood  City, 
Calif. 


WASHINGTON—^iut   how    far 

the  veterans'  housing  program 
may  misM  its  1946  goal  of  950.000 
permanent  8tartN  wa«  indicated  to- 
day in  NHA's  announcement  that 
to  date  in  the  profrram  HH  pri- 
orities have  been  secured  to  pro- 
vide a  total  of  976,709  dwelling 
units,  both  new  and  converted 
type. 

Of  course,  if  all  the  filed  inten- 
tions resnlted  in  immediate  con- 
struction and  quick  completions, 
the  emergrency  program,  that  part 
of  it  dealing  with  the  permanent 
rMldence.  would  be  assured  of 
coming  close  to  the  (|^oal  set  down 
-  {for  it  whmi  tb*  national  housing 
plan  was  first  draited 


44 


12/20/46  • 

Case    Lighting— Bids   Wanted 

SAN  BERNARDINO.  Calif.,  San 
Bernardino  County. — Until  Dec.  27,  2 
P.  M.,  bids  will  be  received  by  Fed- 
eral Works  Agency,  Public  Buildings 
Administratino.    Office    of    tho    Dis- 


But  the  picture  is  not  that  sim- 
ple. Housing  ofRcials  estimate  there 
18  a  25  per  cent  differential  be- 
tween the  HH  priorities  sought 
through  Federal  Hou.sing  Admin- 
istration offices  and  the  number  of 
projects  underway  from  these  ap- 
plications. 

Prefab  Program  Slides 

With  only  one  winter  month  to 
go,  it  is  oDvious  that  the  perm- 
anent start  portion  of  the  housing 
program  will  fall  well  short  of  its 
950,000   objectives.     It  was   hoped 


mZ  \"a'i"FincSco''callf^Kr*ru?   ^^  ^HA  until  quite  recently  that 

nishing   and    installing  case   ughtine  ^^'^  P]'^^®  i^^  ^^«  ^^f*"  P^«" '"'S^h* 

at    the    U.    S.    Post    Office    Building.  I  be  attained. 

San  Francisco,  Calif.  i     Right  now,  most  observers  agree 

that  production  of  the  factory-built 
units  will  not  exceed  40,000  by 
January   1. 

it 


Flanw  and  ."peclfications  obtainable 
Irom  the  above  office  of  the  District 
Engineer. 


(Continued  oa  Page  11) 

Current  Management^ 
Labor  Tussels  May 
Bring  on  Depression 

WASHINGTON.— The  construc- 
tion industry  is  vitally  affected  by 
recommendations  in  the  eleventh 
and  final  report  of  the  house  special 
committee  on  postwar  economics 
and  planning  which  today  brought 
nev.-  attention  to  the  need  for  in- 
dustrial peace  and  some  corrective 
legislation  to  insure  "a  better  bal- 
anced governmental  policy  with 
respect  to  labor  relations." 

It  is  recommended,  for  one 
thing,  prompt  action  by  congrress 
to  enact  sound,  constructive  leg- 
islation, not  punitive,  to  foster  "the 
maintenance  of  great  national  pro- 
ductivity and  prosperity." 

The  house  group,  chairmaned  by 
William  M.  Colmer  of  Mississippi, 
has  studied  the  commercial  anH 
industrial  structure  of  the  country 
for  two  years. 

It  found  no  grounds  for  believ- 
ing the  housine:  shortage  could  be 
eased  materially  in  the  next  two 
years.  In  view  of  this  attitude,  it 
recommended  extension  of  rent 
control  to  the  end  of  1947,  advo- 
catine  an  increase  in  rent  levels. 
President  Truman  indicated  this 
weok  he  feels  continuance  of  rent 
controls  a  vital  necessity. 

Among  other  recommendations 
of  this  committee  were  emphasis 
on  low-cost  rental  housing,  reten- 
tion of  controls  on  scarce  commo- 
dities, liberalization  of  unemploy- 
ment compensation  and  a  speed- 
ing up  of  surplus  property  dis- 
posals. 

The  report  summarized: 

"Unless  the  current  maladjust- 
ments are  quickly  corrected  and 
management  and  l.ibor  problems 
settled  on  a  reasonable  basis  and 
another  wage-price  spiral  avoided, 
we  may  face  a  period  of  decline 
in  business  and  employment. 

"Greatest  contribution  to  the  so- 
lution of  these  problems  can  be 
made  by  an  increase  of  productiv- 
ity .  .  .  which  would  both  re- 
duce costs  and  increase  supplies." 

BOILER  RECORD  HIGH 


Plan  Standardized 
Home  To  Cut  Costs 


Nationally  known  architects  and 
engineers  are  completing  work  on 
plans  and  specifications  for  an  in- 
dustri'  -  engineered  housing  pro- 
gram being  designed  to  bring  sub- 
stantial savings  in  buildine  costs. 

Tyler  S.  Rogers,  president  of 
the  Producers'  Council,  national 
organization  of  building  product 
manufacturers  made  the  an- 
noimc>.>ment  today. 

"Thr  savings  will  result  from 
economy  in  design  and  from  stand- 
ardization, nrecutting  and  sizing, 
and  more  efficient  assembly  ot  tho 
parts  which  make  up  the  home  and 
can  be  realized  whether  the  dwel- 
lings are  built  one  or  1000  at  a 
lime.  The  homes  will  in  no  sense 
be  standardized  because  each  basic 
design  can  be  built  with  a  wide 
variety  of  treatments  so  far  as  ex- 
ternal and  interior  appearance  and 
detail  are  concerned.  Several  vari- 
ations in  flf^or  plan  will  be  pos- 
sible. 

"The  first  industry  engineered 
houses  will  contain  one,  two,  or 
three  bedrooms,  kitchen,  bath,  and 
living  room,  plus  other  usual  con- 
veniences. 

"It  is  .anticipated  that  plans 
and  specifications  will  be  complete 
by  the  end  of  this  year  and  that 
manufacturers  will  require  several 
additional  months  tp  adapt  their 
individual  products  to  the  engi- 
neered house. 

"Complete  details  will  be  made 
available  to  the  entire  building 
industry  and  to  the  public  as  soon 
as  the  ensrincering  is  complete. 
Every  building  products  manufac- 
turer, materials  dealer,  and  build- 
er will  be  free  to  utilize  the  plan 
in  any  way  he  sees  fit." 

# 

An  assistant  chemical  testing 
engineer  with  two  years  profes- 
sional experience,  as  well  as  col- 
lege graduation  with  major  work 
in  chemistry  or  chemical  enRineer- 
ing,  is  sought  bv  the  California 
.«tate  personnel  board.  Examina- 
tion for  the  $295  thru  $355  position 
will  be  held  February  1,  1947. 


Washington  —  The  Depart- 
ment of  Commerce  today  announc- 
ed that  October  production  of  cast 
iron  boilers  and  convector  radia- 
tion  set  new  1946  highs. 

Bui-eau  of  census  fiirures,  based 
on  reports  submitted  by  22  com- 
panies, all  the  known  manufactur- 
ers of  boilers,  radiators  and  con- 
vectors,  indicated  the  new  records 
for  the  year. 

In  cast  iron  boiler  production  the 
October  output  was  17  per  cent 
over  September  and  snipments 
rose  to  a  postwar  high  of  .32,200,- 
000  pounds  valued  at  $3300.000. 
Factory  stocks  declined  to  37,600,- 
000  as'  a  result  of  excessive  ship- 
ments. 

For  the  vear,  through  October. 
200,200,000  lbs.  of  cast  iron  boilers 
have  been  produced.  Cast  iron  ra- 
diation for  the  period  totaled  30,- 
700,000  square  feet. 


Scatena  k  Elected 
President  Of  Refrig 
Contractors  Group 

James  A.  Scatena  of  Scatena- 
York  Co.,  San  Francisco,  was  elect- 
ed president  of  the  Northern  Cali- 
fornia Refrigeration  Contractors 
association  at  the  annual  meeting 
this  week. 

Other  officers  named  included: 
AI  Robinson,  American  Refriger- 
ation Sales.  Oakland,  vice  presi- 
dent; Nat  Silverstone,  Silver-Stahl 
Co.,  treasurer,  and  L.  E.  Kreps, 
Shirar- Young,  recording  secretary. 

Others  on  the  board  of  directors 
are;  Quigley  Watt,  Holbrook  Mer- 
rill Co.;  Ralph  Wetzel,  Thermo 
Refrigeration  Co.;  E.  L.  Sattler  of 
Concord;  and  Ed  Tanner,  Tanner 
Refrigeration  Works.  Zed  E.  Jones 
continues  as  secretary-manager. 
# 

Use  Radiant  Panel 
Heating  In  Pullmans 

CLEVELAND.  —  Marking  an- 
other milestone  in  comfort  stand- 
ards for  railroads,  the  ChesapeaKt 
and  Ohio  Railway  announced  to- 
day that  a  revolutionary  new  elec- 
tronic temperature  control  system 
will  be  specified  for  the  284  new 
passenger  cars  which  are  being 
built  for  the  Chesapeake  and  Ohio, 
The  Pere  Marquette,  and  the  Nick- 
el Plate  Line,  under  the  biggest 
single  order  in  railroading  history. 

The  new  control  system  utilizes 
radiant  panel  heating  and  a  new 
principle  of  modulation.  It  is  said 
to  eliminate  the  cold  and  hot  blasts 
common  to  present  car  heating. 

In  the  electronic  system,  re 
garded  by  heating  engineers  as  a 
highly  significant  development  for 
passenger  trains,  thermostats  are 
installed  against  the  outside  skin 
of  the  car.  They  "feel"  the  slight- 
est changes  in  weather,  even  the 
effects  of  shade  and  sun,  and  work 
in  conjunction  with  other  thermo 
stats  located  inside  the  car  to  pro- 
vide a  closer  control  over  the  flow 
of  hot  or  cold  air. 

Sensitive  to  1/10  of  a  degree  of 
temperature,  the  electronic  ther- 
mostats react  instantaneously,  as 
opposed  to  present  mercury  ther- 
mostats which  respond  more 
slowly. 

TO  STOCKPILE  MACHINE 
TOOLS  FOR  EMERGENCY 

WASHINGTON.— Meetings  will 
be  held  within  the  next  few  days 
to  tackle  problems  standing  in  the 
way  of  transfering  some  40,000 
machine  tools  from  War  Assets 
Administration  to  the  Army-Navy 
munitions  board  for  stockpiling,  it 
was  learned  here. 

The  proposed  consignment  is  part 
of  a  total  of  approximately  60,000 
machine  tools  of  standard  general 
purpose,  to  be  so  transferred  for 
stockpiling  against  a  future  emer- 
gency condition. 

Three  Rivers  airport,  near  Ex- 
eter, has  been  leased  to  Louis  R. 
Pritchard,  former  pilot  of  a  troop 
carrier  command,  by  the  Tulare 
board  of  supervisors. 


RECORDED 
NOTICES 

BUILDING  PERMfTT 

Applications 


SAN    FRANCISCO   COUNTY 


'ALTER   dwelling,    $1190;    1707   Eddy; 
owner,    David    Douglass,    premises; 


Wide-Flange  and  Standard  l-Beams, 
Channels,  Angles,  Tees,  etc* 

BETHLEHEM    PACIFIC 

COAST         STEEL         CORPORATION 


BETHLEHEM 
STEEL 


Omnmral  OfRc**:  San  Frtmciac* 

Dittrkt  Officvf :  $«attl*,  Portland,  Lot  Angelas,  Salt  Lok*  City 

Sf««(  Plantt :  ScottU,  South  San  Froncitco,  Lot  AngaUt 

fabritating  Workg :  South  Son  Francltco,  Alofnada,  Lot  Angalat 

Mill  D»pe»t :  ScohI*,  Portland,  Son  Froncltto,  Lot  AngaUt 


contractor.  Pemaa-Sione  Improve- 
menta  Co,   736  Gough   SL 

DWElXJNGfi.  six  2-8tory  1  famUy 
frame,  iHOQO  tach;  W  Portola  Dr 
461.32,  486.32,  511.32,  636.32,  S61.32, 
587.32  South  Goldlng  Alley;  owner. 
Grace  PereRo,  60  Poat  St;  archi- 
tect. J  Lloyd  Conrich,  Balboa  Bldg. 

ALTER  auto  showroom,  $8000;  4249 
Oeary  St;  owner,  Mrs  I  Cohen,  c/o 
cntr;  contractor,  Fred  J  Early  Jr 
Co,  Inc,  3«e  Pine  St. 

ALTER  future  mfg  ahop,  |2500;  200 
Paul  St;  owner  and  contractor, 
Mangrum,  Holbrook  &  Elkus.  Fell 
and  Oough  Sts. 

ALTER  flata,  |1700;  325-27-29  Web- 
ster St;  owner,  Margaret  Faherty, 
325  Webster  St;  contractor.  Jack 
Callaghan,    900  Clayton    St. 

ALTER  apts.   |760;   836   Octavla   St; 

owner,    Mr    McWeeney,    c/o    cntr; 

contractor,   Leonard   Salomon,   1734 

Broderlck    St. 
FLATS,    four    2-8tory   frame,    |12,200 

each;    S    Washington    137.8,    163.8, 

.89%  and  214.10  E  Buchanan;  owner, 
Milton  H  Lees,  222  Front  St;  con- 
tractor,   Oliver    M    Rousaaau,    726 

~~Tehaffia   St. 


ALTER  dwelling,  M440;  917  Cwitral 
Ave;  owner.  Robt  D  Harrla,  prem; 
contractor,  Perma-Stone  Imp  Co, 
735  Gough  St. 

ALTER  restaurant  and  bar,  |786; 
»8  Mason  St;  owner.  Mike  Mar- 
kota,  premlaes;  contractor,  Undlln 
Store   Fixtures  Co.   «S4   McAllister. 

ALTER  flats.  $1000;  1260  Leaven- 
worth St ;  owner.  Mra  W  Boudaurls 
premises;  contractor.  Myron  John- 
son, 321  Foerster  St. 

ALTER  dwelling,  $500;  271  Ortzaba; 
owner.  Jas  Kelly.  prwnlBes;  con- 
tractor, J  Callaghan,  tOO  Clayton. 

ALTER  stores  and  office,  $18^000; 
537  Market  St;  owner,  H  H  HHp, 
et  al.  prem;  contractor,  Barrett  A 
Hilp  918  Harrison  St;  architect, 
J  Henry  Devltt,  580  aMrket  St 

DWELLINGS,  four  2-8tory  1  fam- 
ily frame,  $0900  each;  W  Corbett 
351.32.  37632,  40182.  426.32  8  Gold- 
ing  Alley ;  owner,  Grace  Perego, 
60  Post  St ;  architect,  J  Lloyd  Con- 
rich,  Balboa  Bldg, 

ALTER  apt,  $1000;  2504  Sutter  St; 
owner  and  contractor,  Robt  Blake> 

— ly,  premises.      —  — 


Center  Uandc  and  Traffic  SiKnaU,  San  Francuco 


Low  and  Only   Bidders 

Center  Islands  and  Traffic  Signals; 
&peo.  20.1i7  C««t  $66,481.40 

SAN  FRANCISCO,  Calif.  Bayahore 
Blvd.  from  Third  SL  to  county  line. 

Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadaworth, 
City  Hall,  San  Francisco,  Calif. 

Includes  construction  of  center  is- 
lands and  system  of  electric  traf- 
fic signals.  Completion  time  160 
days. 

Low  Bidder— R.  Flatland,  1000  Por- 
tola Dr.,  San  Francisco,  Calif.,  $66,- 
481.40. 

The  work  involves: 
(1)  8850  lin.   ft  one  white  concrete 

curb; 
(2j  44,000    sq.     IL     3Vi-in.     concrete 
pavement ; 

(3)  84  each  curb  reflectors; 

(4)  51  each  raised  pavement  bars; 

(5)  lump  sum,    traffic   signs,    com- 
plete ; 

(6)  10,300  lin.  fL  sandblasting  exlst- 
ting  traffic  line; 

(7)  180  lin.  ft  2-in.  conduit; 

(8)  6000  lin.  fL  1%-in.  conduit; 

(9)  400  lin.  ft.  %-ln.  conduit; 

(A)  (B) 

(1) $1.35  $1.40 

(2) .31  .aa 

(3) l.eO  1.72 

(4) 6.00  7.00 

(5) 275.00  400.00 

(6) .U  .12 

(7) 2.80  2.60 

(8) 2.00  1.23 

(9> 1.50  1.83 

(10) 56.00  65.00 

(11) 25.00  38.60 

(12) 30.00  37.50 

(13) 350.00  377.00 

(14) .35  .82 

(15) 275.00  337.00 

(16) 185.00  215.00 

(17) 120000  1836.00 

(18) 613.10  690.00 

(19) 3963.00  5026.00 

(20) .10  .06 

(21) 35.00  62.00 

(22) 300.00  250.00 

(23) 2975.00  3421.25 


(10)  6  each  Junction  boxes; 

(11)  16  each   frames  and  covers  for 
existing  Junction  boxes; 

(12)  6  each  small  pull  boxes; 

(13)  14  each  traffic  safety  lights; 

(14)  5500  lin.  fL  safety  light  cable; 

(15)  18  each  traffic  signals  complete; 

(16)  6  each   traffic   signal   heads   on 
existing  standards  and  poles; 

(17)  1  each  master  controller; 

(18)  6   each    intersection    controllers; 

(19)  lump  sum,  intersection  and  con- 
trol wires  and  cables; 

(20)  1200  lin.  fL  service  wire; 

(21)  4  each  pole  risers; 

(22)  lump   sum,    miscellaneous    elec- 
tric work; 

(23)  lump  sum,   removing  track  and 
replacing  pavement. 

Total   bids  submitted  December  IS 
were: 

(A)  R.  Flatland,  San  Francisco,  $86,- 
481.40. 

(B)  Abbett   Electric  Co.,   San  Fran- 
cisco. $67,578.23. 

(C)  Charles    L.    Harney,    San   Fmn- 
cisco.  $73,167.80. 

(D)  M.  J.  Lynch,  San  Francisco,  $81,- 
705.86. 

(E)  M.    J.    Treacy,    San    Frandsoo, 
$97,249. 

LTnlt  prices  follow: 


(C) 

$1.74 

.245 

1.90 

7.80 

560.00 

.076 

3.60 

2.00 

1.90 

75.00 

45.00 

60  00 

480.00 

.50 

345.00 

212.00 

1560.00 

745.00 

4933.00 

085 

37.00 

485.00 

1820.00 


(D) 

$1.77 

.33 

1.77 

5.90 

296.00 

.12 

2.18 

1.88 

176 

125.00 

46.90 

82.00 

405.00 

.50 

365  (X) 

236.25 

1890.36 

912.00 

6588.50 

.09 

97.35 

394.12 

4510  50 


(E) 

$1.79 

.48 

3.00 

8.00 

638.00 

.10 

9.70 

2.74 

3.81 

77.00 

30.00 

40.00 

526.00 

.25 

489.77 

371.00 

2796.00 

1090.00 

4135.00 

.165 

240.00 

1107.00 

2620.00 


Gamerston  &  Green  Lumber  Co. 

Who/eso/e  ond  Jobbing  'iordt 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Son  Francisco — 1800  Army  St. 
4Twe*«r  1300 


Oakland— 2001  Llvi««ston  St. 
KEIIogfl  4-1  fM 


COMET   SAWS 

MORE  ">lcc«rofe"  CUTS  PER  HOUR 


FOR 
WOOD 
METAL 
STONE 

I  to  10 
Horsepower 

•k 

CATALOGS 
FREE 


DELTA  TABLE  SAWS.  BAND  SAWS.  etc. 
SKILSAW  SAWS,  DRILLS.  SANDERS,  efc. 
MALL  CONCRETE  VIBRATORS  &  CHAIN  SAWS 
SYNTRON  ELECTRIC  &  GASOLINE  HAMMERS 

"If  it's  a  portable  tool  we  have  it." 
SALES    -    RENTAL   -   SERVICE 

DELTA    EQUIPMENT    AGENCY 

2312  Broadway  OAKLAND        Ph.  TEmpiebar  6878 
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ALTER  apts.  $6000;  1683-99  Halght , 
owner,  A  Btnedetti,  1580  Halght; 
contractor.  Richard  N  Tone,  1665 
Page  St 

ALTER  shelter  for  men,  $500;  239 
Minna  St ;  owner.  St  Vincent  de 
Paul  Society,  t>95  Market  S*;  con- 
tractor. Barrett  &  Hllp,  £18  Ham- 
son  St. 

FLATS,  two  2-story  frame.  $12,200 
each;  S  Chentnut  87.6  and  112.6  E 
Webster;  owner  and  builder.  O  M 
Rousseau,   725    Tehama    St. 


BUILDING  PERMITS 

Granted 


8AN    FRANCISCO  COUNTY 


DECEMBER   19,   1946 


ALTER  bldg,  $7500;  63  Beale  Street; 
owner,  HatTy  Golden ;  contractor, 
Clfthlll  Bros. 

BLD03.  1 -story  frame,  $5400  each; 
Lot  24  Blk  D.  Lot  36  B4k  7090  «f^ 
Columbia  Heights.  SW  Cor  Ridge 
Lane  and  Joslah  Ave.  Lot  25  Blk 
D,  Lot  35  Blk  7060  of  Columbia 
Hel8:ht8.  S  Josiah  Ave  44  W  Ridge 
Lane;  owner.  Atlas  Realty  Co; 
contractor,    Pacific    Coast    Constr. 

ALTER  dwelling.  $1000;  1367  44th 
Ave;  owner,  O  Ereksen;  contrac- 
tor, Fred  Gehrlng. 

REPAIR  fire  damage.  $2000;  3284-90 
Mission  Sit;  o\vner.  Dr  SkuUy;  con- 
tractor.  Jack   Callaghan. 

ADD  partition.  $1000;  NW  Cor  Polk 
and  Turk  Sts ;  owner.  California 
Hall  Assn;  contractor,  Jack  Cal- 
laghan. 

INSTALL  door.  $950 ;  609  Market  St ; 
owner,  Rushin ;  contractor,  John 
Hark  n  ess. 

BUILD  driveway,  $800;  2478  Broad- 
way; ovmer,  H  A  Leland. 

DLDGS,  three,  $7500  each;  W  43rd 
Ave  26,  50,  75  N  FYicheco;  owner 
and   builder.  United  Housing  Corp. 

BLDG,  1-story  frame,  $7200;  NW  Cor. 
43rd  Ave  and  Pacheco;  owner  and 
builder,   United   Housing  Corp. 

B£iD08,  two  1-story  frame,  $7000 
each ;  E  Prague  250  and  275  South 
Russia;  ownor  and  builder,  Bern- 
hardt C  Hoecker. 

REMODEL  DWELLING,  $2800;  2811 
Jackson  St;  owner.  Mrs  E  Loren- 
slnl;   contn>.ctor,   Henry  Arian    Con 

Co;    architect.    Howard    E    Sweeting. 

BLDG,  2 -story  frame,  $14,000;  West 
Oough  50  S  Greenwich ;  owner  and 
builder,  Oliver  M   Rousseau. 

SIGN,  electric.  $842;  914-16  Markot ; 
owner.  Bunnys  Waffle  Sliop;  con- 
tractro.   Electrical    Prod   Corp. 

BLDG,  1 -story  frame,  $8400;  East 
Beverly  25  S  Shields;  owner  and 
contractor,    Walter    P   McCalley. 

ADDN  to  store.  $3000;  1400  Irving; 
owner,  A  M  Jerold;  contractor,  C 
M  Jacobson. 

ALTER  Seals  Stadium,  $20,000:  NE 
Cor  16th  and  Bryant  Sts;  owner, 
S  F  Ball  Club;  contractor,  Barrett 
ft  Hllp;  architect,  Timothy  Pfleu- 
ger    office. 

ADD  room,  $1200;  1883  Green  Street; 
owner,  Frank  Ammirs;  contractor, 
Jos  A  Ursino;  architect,  De  Mar- 
tini  &   Igaz. 

CONVERT  Into  shop,  $1000;  2504  Sut- 
ter St;  owner  and  contractor,  Robt 
G  Blakely. 

REMODEL  office  bldg.  $1800;  516 
Mission  St;  owner.  L  S  Harrlman ; 
contractor,   Andrew   Pillon. 


ALTER,   $9800;   288-238  Harrison    St; 

owner,    American    Bag    Co,    prem ; 

contractor,    John    F    Tulloch,    3428 

Ettie  St. 
GARAGE,    concrete,    $1500;    7400   Al- 

turaa  Plact- ;  owner  and  contractor 

Alonzo  M   Sullivan,  premises. 


PALO  ALTO 


ADDITION  TO  GARAGE.  $500;  843 
Cbanning  Ave;  owners  and  build- 
ers, E  J  and  Loretta  Pilling,  prem. 

QUONSET  HUT.  $2000 ;  827  Alma  St ; 
owner.  R  M  Olsson-Scffer,  prem; 
builder,  Nichols-White,  Inc,  146  Ad- 
dison Ave. 

SOUTH  SAN   FRANCISCO 

DWELLING,  $7000;  101  Plnehurst ; 
owner  and  builder.  Perry  Llebman, 
5401  Mission  St. 

RELOCATING,  ADDITION  and  AL- 
TERATIONS to  BUILDING,  $8000; 
Peck's  Subdivision ;  owner  and 
builder,  Carl  Jess,  146  Gardener. 


SAN  CARLOS 


$1000^;  no  L&uret; 
owner  and  builder,  Mrs  S  R  Bon- 
gren,  premises. 

DWELLING,  $10,000;  300  Peari  St; 
owner  and  builder,  Harry  E  Dyck. 

DWELLING,  $12,000;  2066  White 
Oaks  Way ;  owner  and  builder,  Wm 
C  Allen. 

DWELLING  (moved  from  1272  Cher- 
ry to  632  Prospect),  $2400;  owner, 
Lee  Lauson ;  contractor,  Charles  B 
Archibald. 

DWELLING,  $9000;  530  Prospect; 
owner  and  builder,  Vernon  R  Jett. 

BUILDING  (class  C  business  build- 
ing), $12,000;  740-742-744  El  Camino 
Real ;  owner  and  builder,  Peter 
Barz. 

DWELLING.  $11,000;  2221  Howard; 
owner  and  builder.  Baker  Con- 
struction Co. 


SANTA   CLARA   COUNTY 


OAKLAND 


OARAGE.  1 -story,  $500;  6868  Sun- 
ktst  Dr;  owner  and  builder,  R  S 
Thompson,    premises. 

REPAIRS,  $600 ;  2036  Telegraph  Ave ; 
owner,  Frank  Llnolti ;  contractor. 
Elder  &  Owens.  2206  Enclnal  Ave, 
Alameda.  „^    , 

ALTERATIONS,  $600;  1290  6t0h  Ave 
owner,  Mrs  Quintell;  contractor, 
Gilbert  A  Murray.  2401  E  14th  St. 

ALTERATIONS,  $750;  7142  Orral  St; 
owner,  Timothy  Galvin,  1620  ^nd 
Ave;  contractor,  Frank  Cort|),  6101 
East   14th   St. 

ADDITION,  $1200;  1C20  Bella  Vista 
Ave ;  owner  and  builder,  W  J  Jen- 
kins, premises.  ,~^An 

ALTER  and  addn  to  dwelling,  $20W>, 
1322-24  82nd  Ave;  owner  and  con- 
tractor, Teho  Neves,  1324  82nd  Ave. 


ALTER  DWELLING,  $1000;  Lot  8, 
143  Alma,  San  Jose;  owner  and 
builder.  P  Squatrtto,  premises. 

REPAIR  GARAGE.  $7000;  west  side 
N  10th  St.  San  Jose;  owner,  Blase 
Bros  Co,  premises;  builder,  Dan 
Caputo,  985  DeLmas  Ave,  San  Jose. 

DWELLING,  $8400;  Lot  35,  Rosewood 
St;  owner,  R  R  Anderson,  404  N 
2nd  St,  San  Jose;  builder,  L  Gion, 
1330  Olive  Ave,  Los  Gatos. 

DWELLING,  $6000;  Lot  6,  Saratoga- 
Sunnyvale  Rd;  owner  and  builder, 
K  L  Marten,  231  College  Ave,  Palo 
Alto. 

DWELLING,  $6000;  Lot  14,  Ham 
Ave;  owne  rand  builder,  P  Yaco- 
vani,  437  Richmond,  San   Jose. 

UTILITY  BUILDING,  $2000;  306  ft 
E  of  Monterey  Rd;  owner  and 
builder,  A  O  Burch,  84  S  2nd  St, 
Campbell. 

DWELLING,  $4200;  Lot  22,  Southside 
Dr;  owners  and  builders,  O  and  M 
Diaz,  501  Hanna.  San  Jose. 

DWELLING,  $5000;  Bennett  Way; 
owner  and  builder,  W  C  McClay, 
Route  1,  Box  971,  Los  Gatos. 

DWELLING,  $25(X);  286  Grand  Ave; 
owner  and  builder,  E  Valente,  286 
Grand   Ave.  San   Jose. 

DWELLING,  $7000;  Lot  57,  Paco  St; 
owner  and  builder,  A   L  Farsher. 

DWELLING,  $7000;  Lot  18,  Silva  Dr; 
owner  and  builder,  W  G  Turner. 

DWELLING,  $6000;  Lot  53,  Paco  St; 
owner  and  builder,  Glen  Brush. 

ALTERATIONS,  $8000 ;  Oakland 
Highway ;  owner  and  builder,  W 
Houston,  Box  73B,  Mllpitas. 

DWELLING,  $6000;  Lot  28,  Hallar; 
owner  and  builder,  M  Coelho,  234 
Sunset  St,  San  Jose. 

DWELLING,  $8000;  Lot  4.  Sea  Gull 
Way;  owner,  T  Galeb,  Cupertino; 
builder,  Williams  Bros. 

GARAGE,    $1000;    Box    277 A,    Capitol 


Ave;  owner  and  builder,  M  B  San- 
tos, Route  5,  Box  277A.  San  Jose. 

DWELLING.  $6000.  Lot  3.  Story  Rd; 
owner  and  builder,  J  Terres,  Box 
17,  Stor>'  Rd.  San  Jose. 

DWELLING,  $9000;  Alum  Rook  Rd; 
owner  and  builder,  H  Hoff,  12  Har- 
old  Ave,   San  Jose. 

DWELLING.  $1000;  south  side  Alum 
Rock  Rd ;  owner  and  builder.  Hazel 
M  Und,  P  O  Box  580,  San  Jose. 

DWELLING,  $10,000:  LoU  9  and  10, 
Newport;  owner  and  builder,  F 
Gaberiele,  223  S  24th  St.  San  Jose. 


BERKELEY 


ADDITION,  $2500;  1614  Blake;  own- 
er, George  Fong,  premises ;  builder, 
B  R  Melsker,  380  38th  St,  Oak- 
land. 

GARAGE.  $1260;  908  Channlng;  own- 
er and  builder,  J  L.  Knowles,  4169 
Adeline. 

ALTERATIONS,  $900;  Jefferson  and 
Addison ;  owner,  St  Joseph's  School, 
premises;  builder.  Imperial  Engi- 
neering Co,  2366  San  Pablo. 

ALTERATIONS,  $1800;  2741  Forest; 
owner,  F  Phillips,  2942  26th  St,  Sac- 
raaaantOT  builder,  L  H  Clawson  Co, 
610  16th  St,  Oakland. 

REPAIRS,  $2900;  846  Carlton;  own- 
er, A  &  P  Pattern  Works.  845  Carl- 
ton; builder.  C  H  Thrams,  1100  6th 
Ave,  Oakland. 

ALTERATIONS,  $500;  2782  HlUe- 
gass ;  owner  and  builder,  H  Chris- 
tiansen, 2^3  College  Ave. 

ALTERATIONS,  $1500;  930  Dwlght; 
owner,  Kawneer  Co,  8th  St  and 
Dwight;  bulkier.  Wm  George.  1201 
Dwight. 

ALTERATIONS,  $650;  3383  Adeline; 
owner  and  builder,  Byron  Mork, 
3383   Adeline. 

GARAGE,  $600;  1644  San  Pablo  Ave; 
owner  and  builder,  Wm  C  John- 
son, premises. 


(Continued  on   Page  16) 


Completion  Notices 


SAN    FRANCISCO  COUNTY 

Recorded  Accepted 
— Terminal  warehouse.  Berry 

St     between     3rd     and     4th    Sts. 

Southern    Pacific   Co   to    Central 

California  Construction  Co 

„ Dec.    16,    1946 

Dec.    19    ,1946 — 3009    W^ebster.    Pino 

Franchi  to  D  and  S  Ferronl..._ 

Dec.    19,   1946 

— SW    11th    Ave   and    Lot    6, 

Blk  2123A,  (3oIden  Gate  Heights. 

Heyman  Homes  to  whom  it  may 

concern.. _ Aug.  10,   1946 


ATTENTION 

BUILDERS! 

We  have  a  complete  stock  of 
Lumber  for  immediate  delivery 
and  WILL  SHIP  STRAIGHT 
CARS  TO  COVER  THE 
BULK  of  your  requirements. 

j:  I R — Dimension 
and  Boards 

SIDING  '  FLOORING 
L4TH  -  SHINGLES 
SHAKES  •  TIMBERS 


LUMBER 
DISTRIBUTORS 

of  Saa  Francisco,  Ltd. 

367  BAYSHORE  BLVD. 

ATwoHr  8174 


SAN  MATEO  COUNTY 

Recorded  Accepted 

Dec.  16.  1946— Lot  26,  Block  3,  Rav- 
enswood  Villa.  Robert  E  Cad- 
walader  to  whom  it  may  concern 
Dec.   10,    1946 

Dec.  16,  1946 — Grand  Ave  and  Cheat- 
nut  Ave,  South  San  Francisco. 
Strawther  Co,  Inc.  to  whom  it 
may   concern J>ec.   12,   1946 

Dec.  16,  1946~S  60  ft  Lot  11,  Block 
8,  Tract  509,  Friendly  Acres.  Ar- 
nold Mlckley  to  Conway  4  Culli- 
gan Dec.    18,    1946 

Dec.  16,  1946— Ptn  Lot  16,  Block  E, 
Fair  Oaks  Acres.  James  L  Wil- 
liams, et  al.  to  whom  it  may 
concern D«c.    16,    1946 

Dec.  16,  1946— SE  %  Lot  14,  Block 
13,  Oak  Park.  Vincent  A  Errico, 
et  al,  to  whom  It  may  concern.... 

„.Dec.    12,    1946 

Dec.  16,  1946— Lot  27.  Block  67. 
Millbrae  Highlands.  Roy  H  Scbar, 
et  al,  to  whom  it  may  concern — 
_ „ ^J)«:.   9,   1946 


Doc.  16,  1946— Lot  IS,  Block  9,  Uni- 
versity Heights.  Charles  E  Mc- 
CamraoD.  et  al.  to  Rugg  4c  Nelson 
Dec.    16.    1946 

Dec.  16.  1946— Lot  14,  Block  9.  Uni- 
versity Heighta  Charles  E  Mc- 
Cammon.  et  al,  to  Rugg  &  Nelson 
J)oc.    16.    1946 

Dec.  16k  1946— Lot  12.  Block  9,  Uni- 
versity Heights.  Charles  B  Mc- 
Cammon,  et  al,  to  Rugg  &  Nelson 
Dec.    16,    1946 

I>ec.  16.  1946— Lot  15.  Block  56. 
Belle  Haven  Subdivision.  Ray  W 
Jones  to  whom  it  may  concern.... 
Dec.    16,   1946 

Deo.  16,  194S— Lot  4,  Block  7,  San 
Mateo  Knolls.  J  Hal  Cowan  to 
George  A  Cole Nov.  26.  1946 

Dec.  17.  1946— Ptn  Lot  S,  Murray 
Tract,  Menio  Park.  Homer  Reid 
Whiting,  et  al,  to  Lee  Merrill 
Construction   Co Doc.    9,   1946 

Dec.  17,  1946— Lot  25,  Block  7,  Park- 
way Terrace,  South  San  Fran- 
cisco. James  A  Whiteside,  et  al,  to 
Lawrence  H  Smith         Dec.  16,  1946 

Dec.  17,  1946— Lot  29,  Block  4.  Bel- 
mont Park,  Belmont.  C  D  Cun- 
ningham to  Stolte,  Inc  Dec.  11,  1946 

Ooc  17,  1946--Lot  32,  Block  27, 
White  Oaks  Tract.  WYn  H  Schlek, 

et  al,  to  Frank  A  Polrler - 

Dec.   9,    1946 

Dec.  17.  1946— Lot  12.  Block  12. 
Howard  Park.  San  Carlos.  The 
Barton  Co  to  whom  it  may  con- 
cern  Dec.   12i,   1946 

Dec.  17,  1946— Lots  48  and  44.  Block 
3,  Plat  of  Dumbarton.  James  W 

Gulnn,  et  al,  to  Ray  Vert _. 

Dec.    16.    1946 

Dec  17.  1946— Lota  46  and  46.  Block 
3,  Plat  of  Dumbarton.  Oscar  E 
Price  Jr  to  Ray  Vert     Dec.  16,  1946 

Dec.  18,  1946— Lots  14  and  15,  Block 
7,  San  Carlos.  Carl  William  An- 
derson, et  al,  to  Munson  Bros 

Dec.    14,    1946 

Dec.  18.  1946— Lot  17,  Block  1,  Oak 
Park  Subdivision,  San  Carlos. 
Walter  N  Lovegrove  to  Cunning- 
ham Construction  Co     Dec.  13,  1946 

Dec.  18.  1946— N  ptn  Lot  1,  Block 
11,  property  of  Burlingame  Land 
Co.  G  W  Williams  Co  to  Williams 
&  Burrows,  Inc Dec.  12,  1946 

Dec.  18,  1946  —  Lot  11,  Hermosa 
Tract.    John    H    Mat«cha,    et   al, 

to  whom  it  may  concern 

Dec.   14,   1946 

Dec.  18,  1946 — Cow  Palace,  lA  Dis- 
trict, Agricultural  Association, 
San  Mateo  and  San  Francisco 
Counties.    State   of    California    to 

Eaton  &  Smith Dec.  13,  1946 

Dec.  18,  1946  —  Cow  Palace,  San 
Francisco  and  San  Mateo  Coun- 
ties. State  of  California  to  L  H 
Leonardi Dec.    18,   1946 

IDec.  18,  1946— Lots  25,  27,  28,  60,  61, 

I  62,  63,  64,  66,  66.  67,  68,  195,  196, 
197  and  198,  Redwood  Village  No 
1.  Conway  &  CuUlgan  to  whom  It 

may  concern Dec.   16.  1946 

Dec.  18,  1946— Lot  20.  Block  6,  Ter- 
race   Subdivision    No   S.    J   Boss- 
nard  to  Ftank  Ferrera.  Dec.  16,  1946 
Dec.  18,  1946— Lot  6,  Block  11,  Brit- 
tan    Acres,    San   Carlos.    Earl    H 


Helsel,  et  al,  to  Cecil  Smith 

- Dec.   9.   1946 

Dec.  18,  1946— Lots  24,  26  and  26, 
Block  2,  Rancho  Buri-Burt.  Burt- 
Burl  Homes,  Inc,  to  Barrett  & 
Hilp Dec.    16,    1946 

Dec.  18,  1946— Lot  46,  Block  12. 
Schwerin  Addition.  David  A  Bur- 
ton to  whom  it  may  concern — 

Dec.    17,   1946 

Dec.  18.  194fr— Lot  46,  Block  12, 
Schwerin  Addition.  David  A  Bur- 
ton  to  whom  It  may  concern 

Dec.   17,    1946 

Dec.  18,  1946— Ptn  Subdivision  of 
Spanishtown,  south  plat.  Half 
Moon  Bay.  Arthur  N  Oppen,  et  al. 

to  whom  it  may  concern 

Dec.    18.    1946 

Dec.  18,  1946-Lot  9,  Block  B,  Fadr 
Oaks   Acres.   William   F  Ramsey 

to  whom  it  may  concern 

Dec.   18,   1»46 

Dec.  18,  1946— Lot  7,  Block  4,  Oak 
Grove  Manor.  Thomas  R  Kelly, 
et  al,  to  Custom  Bilt  Homes,  Inc 
Dec.    17,   1946 

SACRAMENTO  COUNTY 

Recorded  _^ 

b«c.  5,  1946— Ptn  Lot  6,  Bloflll  X  and 
6,    12th    and    13th.    John    E    Stone, 
Shirl     M    Burton    and    Wilfred    D 
Neves  to  Hubert  A  Hubert. 
Dec.  6,   1946— Ptn   Lot  8,  Block  90,  21 
M    and     N.    John    J    Flanagan    to 
Fruitrldge  Investment  Co. 
Dec.    6,   1946— Lot  4,   Ingleview,   Nor- 
man C  Sprock  to  J  M  McMahon. 
Dec.  6.  1946— Lot  1,  Block  M  N  20  and 

21.  Don  Hucke  to  Stolte.  Inc. 
Dec.    6,  1946— Ptn    Lot    155.   Del   Paso 
Park  View  Tract  No  1.  L  Charles 
MoConnell  to  George  Reed. 
Dec.  6.  1946— Lot  619,  Carleton  Tract. 
Sam  Salerno  to  whom  it  may  con- 
cern. 
Dec.   6,   1946-Lot  17,   Block  23.   East 
Del    Paso    Heights    Addition    No   1. 
Joseph  C  Head  to  Willard  A  Houser 
Dec.  6.   1946— Lot  26,   Block  23,   East 
Del    Paso    Heights    Addition    No    1. 
Richard    J    Vernon    to    Willard    A 
HouHer. 
Dec.    6.  1946— Lot   25.   Block   23,   East 
Del    Paso   Heights    Addition    No    1. 
Richard    J    Vernon    to    Willard    A 
Houser. 
Dec.  7,  1946— Blocks  U  and  V  19,  20. 

Heleck  &  Moran  to  Stolte,  Inc. 
Dec.    7,    1946— Ptn    Lot    13,    Block   25, 
San   Juan    Grant.    Harrle   E  Hoxie 
Jr  to  H  E  Chastain. 
Dec.   7,    1946— Lot   178,   Country    Club 
Estates.     Oene     E     Pendergast     to 
whom  it  may  concern. 
Deo.    7,    1946— Lot    140,    County    Club 
Estates.  H  L  Worthlngton  to  Peter 
Palmer. 
Dec.  9,  1946— Lot  15,  Swanston  Palms 
No  3.   8   A  Vollmers   to  Markwart 
Co. 
Dec.  9,  1946— Ptn  Lot  26,  Carmlchael 
Colony  No  2.  Roy  UU  to  Markwart 
Co. 
Dec.  9,  194*— Lot  268,  Wright  &  Klm- 
brough  Tract  No  1.  Clara  L  Swar- 
ner  to  O  N  Halset. 
Dec.    10,    1946— Lot   14,   T  St  Addition 


Associated  Wood  Products  Co. 


"^H  WooJ.  We  7W<i" 

TELEPHONE  LANDSCAPE  5-7713 
1335  SIXTH  STREET  BERKELEY  2.  CALIF. 


DUSTRIAL 
EQUIPMENT 
COMPANY 


Have  you  investigated  oor  equipment  rental  plan? 
It's  easy,  convenient  and  economical. 


Experience  is  all -important  in  recommending  correct  equipment  for 
construction  jobs  and  industrial  operations.  On  mammoth  projects 
or  routine  building,  know-how  is  your  biggest  asset.  So  take  ad- 
vantage of  our  specialized  experience.  Moke  sure  your  equipment 
it  right  for  your  work.  Call  in  an  Industrial  Equipment  engineer  I 


INDUSTRIAL  EQUIPMENT  COMPANY 

10911   RUSSETT  STREET*  OAKLAND   3,  CALIFORNIA 
SWEITWOOD  8877 

t.„  ,    '.„„»,,.„, .iro     No   ».t.o    toll)        Aikr   op^ro'or   <Qf  €n»erpf.«<>   ions 
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DAILY    PACIFIC     BUILDER 


FRIDAY.  DECEMBER  20,  1946 


to  city  of  Sacramento.  Fred  A 
Nicklln   to  whom  it  may   ooncem. 

Dec.  10,  1946— Lot  15.  Block  8,  North 
Sacrameoto  Subdivision  No  10. 
Mary  Gabel  to  whom  it  may  con- 
cern. 

Dec  10^  1M6— L.ot  8,  Ellwood  Amend- 
ed Tract.  Dominlck  Pettlnato  to 
Dan  Doyle. 

Dec.  10,  194^— L.ot  64,  Swanston  Palma 
No  8.  Wm  Miles  Smith  to  R  H 
Sutter. 

ALAMEDA  COUNTY 

Recorded  Accepted 

Dec  19.  1»4«— PTN  LOT  17  Blk  B, 
Orchard  Tract,  Eden  Twp.  Wlg- 
gina  &  Marsh    to   whom    it   may 

concern December    10,    1948 

Doc    19.    1946— "i2132    RIZZO    AVE; 
Cafltro    VaUey,    Hayward.     Thos   . 
and   Ulisse   Bevilacqua   to  whom 
It  may  concern Dec  13,  1946 


Liens  Filed 


Plnmbing  Permits 


OAKLAND 


ALAMEDA  COUNTY 


Recorded                                       Amount 
Dec  19,   194»— LOT  4S  and  ptn  Lot 
44    Blk    H,    Laurel    Grove    Park, 
Oakland.    Edward  F  Orady  vs  E 
C  and  Doris  Soller |26S«.41 


Classified  Advertising 


Are  you  Interested  In  well-traJned 
qualified  men?  SUPERINTEND- 
ENTS. ARCHITECTS.  ENGINEERS. 
DRAFTSMEN.  SURVEYORS.  ESTI- 
MATORS, SALES  ENGINEERS 
CONSTRUCTION  ACCOUNTANTS 
TIMEKEEPERS. 

For  further  Information   call 
HENRY   C.    HELBIG.    GArfleid    1817 
Technical  Positions  Agency 

BOOKKEEPING  S^R VTC E 

All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.  No  ac- 
count too  large  or  too  small.  SEa- 
brlght   4482. (tf) 

EXPERT  DRAFTING  SERVICB& 
FREE  LANCE.  Phone  GRaystone 
4248.  •"    (tf) 


^a^^  ■ 


POSITION   WANTED 


ARCHITECT,  ENGINEER.  Drafts- 
man would  like  permanent  connec- 
tion or  take  charge  of  construction 
on  the  Job.  Reply  Box  1213.  c/o  DaUy 
Pacific  Builder. 

12/13-16- 17-18-19-20-23-24-28-27/46 

^ FOR  RENT 

6  to  8  cu.  yd.  DUMP  TRUCK;  BO 
CATERPILLAR  TRACTOR  with 
DOZER  Phone  JUnlper  7-0322  tf 


^-YD.  CAT.  LOADERS  with  or 
without  operator.  SImall  excavations 
contracted.    Phone  Lakehurst  3-2524. 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS.  STACKERS 
TRUCKa  Pacific  Carriers.  Oakland 
KE  4-18B1. 


DEW  ALT  SAW.  also  COMPRES- 
SOR with  operator.  For  Information 
call  BAyvlew  8170.  tf 

TRANSITS.  i21  per  monih ;  LEV- 
ELS,  $14  per  month;  PLANE  TA- 
BLE. $14  per  month.  Daniel  McFar- 
land,  624  Second  Ave.  Phone  BAy- 
yiew  7804.  (tf) 

FOR  SALE 


Two  each  circulating  gas  heaters, 
celling  type,  60.000  BTU,  each  com- 
plete with  thermostat.  Make:  Pacific 
Gas  ft  Heater  Co.  Excellent  condi- 
tion.   Price  $175  each. 

1  each  Frazier  Johnson  Alr-Condi- 
tlonlng  furnace.  600,000  BTU,  with 
thermostat  and  duct.  Excellent  con- 
dition.   Price  flOOO. 

Phone    Salinas    6850    or    write   Box 
862,  Salinas,  Calif. 
(12/17-18-19-20-23/46; 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-in.— <6x96-inch.  Alum- 
inum Products  Co..  3245  16th  Street 
Phone  UNderhi  11  2166  or  SUtter  6700. 

AVAILABLE     FOR     IMMEDlATll 

DELIVERY    a    limited    quanUty    of 

6   -    gauge   corrugated    ALUMINUM 

THEETS,  standard  dimension.  Phon« 

Mr    Crandall.   SUtter  8268.  (tf ) 

105  cu.  ft.  LeRoy  Compressor,  mtd. 
on    2   wheels.    Phone   AShberry   1616. 
R  W.  Reade  Co. 
12/13-16-17-18-19/46 


INDUSTRIAL  LAND  and  BUILD- 
Ings.  materials  available,  located 
South  San  Francisco:  Wood  frame 
with  corrugated  iron  covers,  size  de- 
signed to  meet  vour  needs.  Contact 
W.  H.  LIVINGSTON.  2009  Shattuck 
Ave.,  Berkeley.  Phone  days  THom- 
wall  5911.  evenings  AShberry  3226. 
U2/18- 19-20/46) 

TWO  HIPPED  SKYLIGHT  VEN- 
TILATORS, fireproof  glass;  10-ft. 
8-ln.  X  13-ft.  6-in.  A-1  condition.  Earl 
Truex.  ANdover  8684. 

12/19-20-23-24-26/46 


DO  VOU  NEED  NAIL87 
We  have  a  limited  quantity  of  6.  8, 
16  and  20  common  which  are  avail- 
able for  immediate  delivery.  L,  S. 
CRANDALL.  575  Mission  St.,  San 
Francisco.  Phone  SU.  8266.    tf 

LOAM,  black  or  sandy,  and  CLBIAN 
SAND.  Unlimited  Quantities.  Phone 
Fillmore  2922. 

12/20-23-24-26-27-30-31/46 

WANTED 


4235  Relnhardt  Dr;  owner,  Klrk- 
ham  and  Dana;  plumber.  Wm  Chris- 
ty; 6  pi  fix ,  3  gas  op ;  14  water  con. 
2020  26th  Ave;  owner.  R  Silva; 
plumber,  H  Salisbury;  9  pi  fi;  3 
gas  op;   20  water  con. 

7889  Sterling  Dr;  owner,  W  Ed- 
wards; plumt>er,  E  Lawless;  8  pi 
fix;  3  gas  op;  12  water  con. 

1216  10th  Avenue;  owner.  Busby; 
plumber,    E    Lawless;    2    gas    op. 

8387-93  Suter  St;  owner,  A  Cac- 
queiro;  plumber.  Wm  Souza;  20  pi 
fix;   12  gas  op;  30  water  con. 

2848  Kitchener  Court;  owner.  G 
Pishel ;  plumber,  Wm  Cristy ;  6  pi 
fix;  3  gam  op;   12  water  con. 

2840  Kitchener  Court;  owner,  G 
Flshel,  plumber,  Wm  Christy;  6  pi 
fix;  3  gas   op;   12  water  con. 

4239  Relnhardt  Dr;  owner,  Kirk- 
4iam  -tt^iaM*}  plumber.  Wm C-btiaiy; 
5  pi  fix;  3  ga«  op:  12  water  con. 

1468  3rd  St;  owner,  Best  Fertili- 
zer Co;  plumber.  Durant;  1  pi  fix; 
1  gas  op;  2  water  con. 

S31C    Champion ;    owner.    ; 

plumber.    J    R    Pierce;    8    pi    fix;    6 
water  con. 

658  8th  St;  owner.  A  Syce;  plumb- 
er. James  Smith;   1  pi  fix. 

3000  California,  owner,  Jones; 
plumber,  Wm  Souza;  1  pi  fix;  two 
water  con. 

2220  25th  Ave;  owner.  C  Dotty; 
plumber.  E  J  Hoerst;  4  pi  fix;  6 
water  con. 

1710  Market  St;  owner.  Ritz  Cafe; 
plumber.  J  W  Neal;  6  pi  fix;  12  wa- 
ter  con. 

1240  30th  St;  owner.  C  Morris; 
plumber,  J  W  Neal;  13  pi  fix;  15 
water  con. 

1194  7th  Street;  owner,  A  Moore; 
plumber.   J   Fergereon ;    1   gas   op. 

3753  Grand  Ave;  ovi-ner.  H  Cullen; 
plumber,  M  Cettinlch;  4  pi  fix;  6 
water    con. 

5407  Bond;  owner.  W  Wheeler; 
plumber,  D  Minoggio;  10  pi  fix;  1 
gas  op;    12  water  con. 

Saint    Mark*   Hotel ;   owner.    Mario 
Club;     plumber,     Durant;     1    pi    fix; 
1  gas  op;  2  water  con. 
Bastlawn    and    €Oth    Ave;    owner, 

„... :   plumber,  F  Smith;  1  pi  fix. 

7425  San  Leandro;  owner.  Crown 
Body  Co;  plumber,  C  Smith;  1  pi 
fix ;   2  gas   op ;   3  water  con. 

2551  CoAtello  St;  owner,  Sam  King 
plumber,  same;   10  watet*  con. 

8725  Seneca;  owner.  D  Wright; 
plumber,  same;  2   gas  op. 

1407  11th  Ave;  owner,  F  Smith; 
plumber,  F  Gottstein;  4  pi  fix. 


Pablo;   owner,    White   Tavern;   con- 
tractor, California  Electric;  1  plug. 

42438  5809  Shattuck  Ave;  owner, 
Floyd  Long;  contractor.  Flagler  Elec- 
tric; service. 

42439  1011  Broadway;  owner,  Rex 
Theater;  contractor,  Matson  Electri- 
cal ;  1  outlet. 

42440  762  100th  Ave;  owner,  Sun- 
set Venetian  Co;  contractor.  Mataon 
Electrical;  1  motor. 

42441  2619  E  12th  St;  owner.  Ham- 
mer Bray  Co ;  contractor.  T  L  Rosen- 
berg;  sign. 

42442  SE  16th  and  Wood  Sts; 
owner,  Lorimer  Diesel  Engine  Co; 
contractor.  T  L  Rosenberg;  1  outlet; 
1  fixture. 

42443  422  23rd  St;  owner.  Ware- 
house; contractor.  T  L  Rosenberg;  7 
outleta ;  6  fixtures. 


Mortgage  Insurance 

(Continued  from  Page  1) 


BERKELEY 


249  Fairlawn ;  owner,  Collins ;  deal- 
er, Paddy  Bruno;  water  closet;  wash 
basin ;  bath   tub ;  sink ;  wash  tub. 

2018  Virginia  owner.  Coulter;  deal- 
er, W  MacMillan;  water  closet;  bath 
tub. 

1712  San  Pablo;  owner,  Young; 
dealer.  Al  Ferreria ;  2  water  closets ; 
2  wash  basins;  sink;  wash  tub;  8 
showers. 

1431  Walnut  St;  owner.  Anderson; 
dealer.  S  S  Jochums;  wash  tub. 

845  Carlton ;  owner.  A  ft  P  Pattern 
Works;  dealer.  Scott  Co;  water 
closet;  2  wash  basins;  2  urinals; 
drain ;  2  showers. 


Electrical  Permits 


these  funds  and  that  other  outside 
financingr  had  rejristered  an  effect. 
Total  committments  to  date,  for 
i-ental  and  non-rental  housing  proj- 
ects alike,  are  $251  million,  and 
with  the  number  of  requests  now 
in  the  mill  for  processings,  applica- 
tions for  mortgag'e  insurance  at 
PHA  total  327.  Between  75,000 
and  100,000  dwelling  units  are 
represented  in  this  number,  the 
FHA  official  said. 

Foley  Noncommittal 

"We  have  purposely  tried  to  re- 
strict use  of  the  Titfe  VI  funds," 
he  said.  "This  has  been  true  part- 
1.V  because  of  so  much  financing 
from  outside.  But  now.  with  pri- 
vate capital  fearing  a  drop  in  the 
housing  market,  it  appears  FHA 
will  be  coming  back  in  this  res- 
pect." 

At  the  national  housing  agency, 
of  which  Foley  is  the  new  head, 
spokesmen  said  they  did  not  think 
their  new  administrator  would 
have  any  comment  on  the  blister- 
ing Long  attack.  They  said  they 
did  not  think  their  new  chief  would 
want  to  dignify  the  charges  by  re- 
buttal. 

Foley  himself  could  not  be  reach- 
ed for  comment. 

Long  charged  that  altogether 
the  Federal  Housing  Administra- 
tion has  had  $3,800  billion  with 
which  to  Insure  mortgages.  All 
but  $2  billion  of  this,  he  said,  was 
authorized  during  the  war,  the  ad- 
ditional amount  being  appropriat- 
ed in  the  Patman  bill  as  explained 
above  —  one  billion  dollars  to  be 
available  immediately  with  the 
President  authorized  by  congress 
to  tap  the  other  one  billion  dollars 
if  and  when  he  felt  it  should  be 
needed. 

Fiery  Denunciation 

President  Truman  now  has  au 
thorized  use  of  the  additional  one 
billion  dollars  in  connection  with 
announcement  of  his  new  housing 
policy.  Such  a  move,  he  said,  would 
result  in  more  rental  housing  for 
veterans. 

Long  told  reporters  this  expres- 
sion on  the  President's  part  was  a 
blind  because  so  little  of  the  al- 
ready   available    funds    had    been 

"Wait  until  the  veteran  finds 
what  the  White  House  has  wTap- 
ped  up  for  him  in  a  Christmas 
package,"  Long  added. 


SAN  FRANCISCO 


323-328  Various  locations;  owner, 
Thorinson  ;  contractor.  Arc  Electric ; 
10  outlets;  10  switches;  9  plugs; 
service. 

329  200  3rd  St;  owner.  Boyd  In- 
vestment Co;  contractor,  Liberty 
Electric;   repairs. 

330  678  Mission  St;  owner.  Olobe 
Importing  Co;  contractor,  Crown 
Electric;  7  outlets;  2  switches;  4 
plugs. 

331  2500  16th  St;  owner,  SPCA; 
contractor,  Galvin  Bros;  7  outleta; 
3  switches. 

332  284S  Geary  Blvd;  owner,  Har- 
old King;  contractor.  Pacific  Elec 
Const  Co;   sign. 

333  450  Post  St ;  owner.  Elks'  Club ; 
contractor.  J  K  Herxog  Electric  Co; 
motors;   transformers. 

334  556  Broadway;  owner.  666 
Club;  contractor.  Edward  H  Scott 
Electric;  

385  750  Bush  St;  owner,  U  S 
Garage;  contractor.  Quality  Electric; 
service;  motors. 

336  1570  Bancroft  St;  owner.  J 
Cavalero;  contractor.  Quality  Elec- 
tric; 2  outlets;  service. 

337-338  Various  locations  and  own- 
ers; contractor,  Severn  Electric  Co; 
alterations. 

339  996  Sutter  St;  owner.  Arm- 
strong; contractor.  Malm  ft  Welter; 
2  plugs. 

340  705  Geary  St;  owner.  Hutchin- 
son; contractor.  Malm  ft  Welter;  sur- 
vey. 

341  705  Geary  St;  owner,  Hutchin- 
son; contractor.  Malm  ft  Welter;  1 
plug- 

OAKLAND 


42444  NE  13th  St  and  Broadway; 
owner.  Uoyd's  Jewelry;  contractor, 
T  L.  Rosenberg ;  6  outlets ;  6  fixtures. 

42445  2684  Peralta  St;  owner.  Eby 
Machinery;  contractor,  T  L  Rosen- 
berg; 2  plugs. 

42446  1761  Mountain  Blvd;  owner, 
Olsen;  contractor.  T  L  Rosenbeig; 
4  outlets;  2  switches;  2  fixtures. 

42447  SE  16th  and  Market  Sts; 
owner.  Bohemian  Club;  contractor, 
T  L.  Rosenberg;  outlets;  fixtures; 
alterations. 

42448  9400  Burr;  owner,  Llnden- 
skov;  contractor,  special  owner;  out- 
lets; switches;  fixtures;  plugs  alter- 
ations. 

42449  820  Blair;  owner.  L  S  Sum- 
mers; contractor,  special  owner;  fix- 
tures. 

42460  7th  and  Franklin  Sts;  own- 
er, Shell  Oil  Co;  contractor,  Del 
Monte  Electric ;  motors. 

42461  NW  68th  and  Outlook;  own- 
er. Moln  ;  contractor,  Monzo  Electric  ; 
saw  motors. 

42462  1627^  7th  St;  owner.  Cower; 
contractor,  Monzo  Electric ;  plugs. 

42463  9075  Burdeck  Dr;  owner. 
Hebei  7  cuutraclor.  Monzo  Electric ,  iw 
outlets ;  15  switches ;  18  plugs. 

42464  3501  E  14th  St;  owner.  Cold- 
Iron  ft  Peeples;  contractor.  Haynes 
Electric;  outlets;  switches;  fixtures; 
plugs. 

42466  NE  L^keshore  and  Trestle 
Glen ;  owner.  General  Petroleum 
Corp ;  contractor,  Spott  Electrical  Co ; 
sign. 

42456  8401  E  14th  St;  owner.  Sav- 
more  Market;  contractor.  Spott  Elec- 
trical Co;  sign. 

42457  2208  San  Pablo  Ave;  owner, 
Clyde  Hotel;  contractor.  Spott  Elec- 
trical ;  sign. 

42458  1171  7th  St;  owner,  Dupree; 
contractor,  Marelco.  Inc;  outlets;' 
switches;  fixtures;  plugs. 

42469  1066  7tb  St;  owner,  Harden; 
contractor.  Marelco,  Inc;  sign. 

42460  1337  50th  Ave;  owner,  Car- 
rere;  contractor,  Marelco,  Inc;  out- 
lets ;    switches ;    fixtures ;    plugs. 

42461  255  24th  St;  owner,  Demp- 
sey  &  Saunders;  contractor,  Electri- 
cal Products  Corp;  sign. 

42462  6475  College  Ave;  owner,  Del 
Monte  Cleaners;  contractor,  Electri- 
cal Products  Corp;  sign. 

42463  3321  Broadway;  owner.  Con- 
nell  Motors;  contractor.  Electrical 
Products  Corp;  sign. 


BERKELEY 


297  1334  Addison;  owner  and  con- 
tractor.  Theo   Tronoff;   new  service. 

298  1935  Hearst;  owner  and  con- 
tractor. Kermit  Paulsen ;  water 
heater. 

299  1507    San   Pablo   Ave;  owner. 


POSITIONS  OPEN 

S-418— CIVIL  ENORO.  DRAFTS- 
MAN, young,  with  some  exper.  for 
expanuing  water  co.  $266  mo.  Perm. 
Northern  California. 

S-419— JR  CIVIL  ENOR,  recant 
grad.,  pref.  single,  for  service  work- 
Perm.  1200-1250  month.  Sou.  Calif. 

S-414 — ELEC.  ENQR,  with  10  yrs. 
exper.  on  design  and  layout  of  power 
and  lighting  circuits.  Salary  open.  48- 
hour  week.  East  Bay. 

ENGINEERING  SOCIETIES 
PERSONNEL  SERVICE.  INC. 

(Aocacy) 

N«wton  D.  Cook,  Mqr. 

57  POST  ST.  S.  r.  4 

GArfcId  f24l 


Walker ;     contractor,    Ets  -  Hokin    tt 
Galvan;   8  motors. 

300  2109  Virginia;  owner,  IfaUtis; 
contractor,  Bts-Hokin  ft  Galvan;  56 
outlets;  10  switches;  66  flXtUTM;  12 
circuits.  ~*     '~ 

301  2300  Durant;  owner,  Dr  H 
Johnson;  contractor,  Ets-Hokln  Jk 
Galvan;   4  fixtures. 

302  1617  University  Ave;  owner 
and  contractor,  A  T  Woods;  20  out- 
lets. 

303  W  comer  Folger  and  San 
Pablo;  owner,  and  contractor.  John 
Rulchmon  Co ;  10  outleU ;  10  fixtures. 

304  3061  Benvenue;  owner,  L  B 
Grey;  contractor,  V  O  Electric;  6 
fixtures. 

305  1013  Pardee;  owner,  W  John- 
son ;  contractor.  Pacific  Electric  Mo- 
tor Co ;  7  plugs ;  8  circuits ;  4  motors. 

306  1438  Bonita  St;  owner,  S  W 
Green;  contractor,  El  Cerrlto  Elec- 
tric; 2  fixtures. 

307  2860  Telegraph  Ave;  owner, 
R  J  Oakes;  contractor,  Abbett  Elec- 
tric; 8  outleta;  2  switches;  2  fix- 
tures ;  1   circuit. 

908  2420  San  Pablo  Ave;  owner, 
Dr  A  O'Conner;  contractor.  Thomas 
C  Moody;  8  outlets;  3  switches;  4 
plugs;  2  circuits. 

309  101  Southampton;  owner,  C  W 
Thomas  Jr;  contractor,  Rochester 
Electric;   6  fixtures. 

310  1266  University;  owner,  Jack- 
son Liquors;  contractor,  Modam 
Neon ;  1  sign. 

311  2076  University  Ave;  owner, 
_. ;  contractor,  Joseph  Ander- 
son ;   6  fixtures. 

312  304  Vermont ;  owner,  J  R  Wall- 
ing; contractor.  Clifford  Electric;  16 
outlets ;  13  switches ;  23  plugs ;  6  cir- 
cuits; range. 


(Continued  on   Page  16) 


MERRY  CHRISTMAS 

and  A  HAPPY  NEW  YEAR 

to  our  many  friends 

H.  e.  BALLOU.  MGR. 

C.  p.  CONCRETE  EQUrPMENT  CO. 

1385  W.  16th  St.    •    OAKLAND,  CALIF. 

Phone  TEmplebor  1405  t 


USED  RAILROAD  TIES.  RED- 
WOOD OR  TREATED.  Any  amount 
Oresham  Construction  Co.,  844  8. 
Francis  St,  Sunnyvale.  Phone  2671 
or  2702.  12/17-18-19/46 


42433  16th  and  Clay  Sts;  owner, 
Stolte.  Inc;  contractor,  Del  Monte 
Electric;  alteratltwia 

42434  6860  Chabot  Rd  ;  owner,  Chas 
Stoddard ;  contractor,  Scott-Buttner 
Electric;  rang«. 

42435  2400  66th  Ave ;  owner,  O  A 
Lundy;  contractor.  Piedmont  Elec- 
tric; service. 

42436  1429  Alice  St;  owner.  Gen- 
eral Air  Conditioning  Co;  contractor, 
California  Electric;  1  motor. 

424S7      BE    comer    20th    and    San 


Schramm  Compressors  and  Tools 

20-f  t,  35-f  t,  60-f  t,  105-f  t,  210-f  t,  315-f  t,  420.f  t. 
ALL  PORTABLE  -  GAS  OR  DIESEL 


TOOLS 
Now  Available 

•  BACKFILL  TAMPERS 

•  TIE  TAMPERS 

•  CIRCULAR  AND 

CHAIN  SAWS 

•  ROCK  DRILLS 

•  VIBRATORS 

•  PAVING  BREAKERS 

•  TRENCH 

DIGGERS,  otc. 


SALES     •     RENTALS 


SERVICE 


Our  Rental  Service  is  Without  Limit — No  Job  Too  Big  or  Too  Small!  Rental  Period 

by  the  Day,  Month  or  What  Have  You? 

BAY  EQUIPMENT  COMPANY 


PHONE  LANDSCAPE  5-2190  -  5-2191 
3254  EAST  SHORE  HIGHWAY 


RICHMOND 


I 


Mk  pacific  ]$ttMtr 

S>»w)MTio!!    LARGEST    CONSTRUCTION    DAILY    IN    THE    WEST 


NOVEMBER  BUILDING  TOTALS 


SECTION    TWO 


CALIFORNIA 

CITY 


FRIDAY.  DECEMBER  20,  1946 
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Building  Papers  A 
Feature  Of  Angier 
Pacific  Corporation 

On  January  Ist,  the  newly  or- 
ganized Angier  Pacific  Corpora- 
tion became  operative  under  the 
corporation  laws  of  California.  It 
was  formerly  the  Angier  Sales 
Corporation,  handling  distribution 
in  the  eleven  western  states  for 
Angier  Corporatipn  of  Massachu- 
setts, manufacturers  of  protec- 
tive building  and  industrial  papers. 
-  AccOTding  to  Paul  Ayre,  vice- 
president  and  general  manager  in 
charge  of  sales,  the  new  organiza- 
tion lias  been  established  to  pro- 
vide service  patterned  to  the  ex- 
panding needs  of  the  rapidly  de- 
veloping western  region. 

Founded  in  1898  by  E.  H.  Ang- 
ier, who  continues  today  as  chair- 
man of  the  board,  the  Angiei 
Corporation  first  manufactured  a 
reinforced  protective  wrapping 
paper  for  electric  motors.  West- 
inghouse  and  General  Electric 
were  first  users  of  this  product 
and  continue  its  use  today.  Mr. 
Angier,  developer  of  the  product. 
next  perfected  a  special  crepe 
paper  to  be  used  as  a  spiral  wrap- 

£ing  for  coils  of  wire,  tire  and 
ose.  He  also  invented  and  put  in- 
to use  mechanical  wrapping  mach- 
ines for  the  application  of  the  new 
paper.  The  discovery  and  devel- 
opment of  special  papers  for  spe- 
cial jobs  has  been  a  continuing 
policy  with  the  company. 

Just  prior  to  the  recent  war, 
Angier  developed  an  anti-corros- 
sive  paper  which  was  used  as  an 
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ULTRA-MODERN  FAUCET.  -The  latest  addition  to  the  Com- 
modore line  of  kitchen  swing-spout  faucets  shown  above  (combination 
wall  type),  embodies  ultra-moaem  construction.  It  is  made  from  brass 
stampings,  and  precision  machined  brass  fittings,  permanently  silver 
brazed,  and  is  reported  to  provide  a  unit  strength  previously  unattain- 
ed.  The  maker,  General  Tire  of  California,  a  newcomer  to  the  plumb- 
ing field,  has  already  set  an  enviable  production  record  of  100.000  units 
per  month. 
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Self-Locking  Hook 
Resists  LateraOy 
Impressed  Strains 


A  simple  self-locking  device  that 
may  be  adapted  to  hooks  used  in 
hundreds  of  industries  has  been 
announced  by  W.  H.  Foster  of  4622 
Kingswell  Avenue,  Los  Angeles, 
who  holds  the  patent  rights. 

This  self-locking  hook  has  a 
fulcrumed  latch  member  (or  fin- 
ger)  that  closes  the  opening'  into 


Water  May  Be  Treated 
To  Inhibit  Corrosion 
And  Scale  Formation 

CHICAGO.— Water  condiUoning 
may  soon  become  as  familiar  as 
air  conditioning,  according  to  the 
Plumbing  and  Heating  Industries 
Bureau.  Although  the  chemical 
content  of  water  varies  in  different 
parts  of  the  country,  that  much 
progress  has  been  noade  in  recent 
years  in  finding  economical  and 
practical  corrective  methods. 

Whereas   in   some    parts   of   the 


I  the  hook — and  is  retained  in  this  '•"»-»«-»o  m  oujut;  parLu  oi  zne 
closed  position,  so  that  it  can  nnt  I  *^P""*^y  ^^ter  is  hard  and  tends  to 
be     accidental] v«wnno.  "^Mylog  pipmg   by  deposits   of  scale, 

oe     acciaentalJy     swung     inward,   in  other  sections  the  water  is  soft 
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PAUL  AYRE 


inter-leafing  material  between 
sheets  of  stainless  steel  by  major 
steel  mills.  When  the  war  came 
and  it  was  vital  to  keep  critical 
steel  parts  protected  from  corro- 
sion while  being  shipped  to  the 
many  varied  conibat  areas  and  un- 
der a  wide  variance  of  weather 
conditions,  this  paper  was  used  ex- 
tensively    and     proved     invaluable 


as     an     anti-corrosive,     protective   „    ^,.^^11    c»uic»    usea    in 

paper.    It    is    marketed    today    as  hoisting   equipment,   and,    in   con- 


(thus  opening  the  hook)  as  re- 
sult of  the  latching  finger  being 
struck  on  the  outside  by  an  ex- 
traneous object.  For  swinging  the 
latching  finger  into  open  position, 
a  manually  operated  spring-held 
niember  js  manipulated.  A  portion 
of  this  manually-operable  member 
engages  a  part  of  the  latching 
nnger  at  a  point  a  substantial  dis- 
tance awav  from  its  fulcrum,  so 
as  to  effectively  maintain  the 
latching  finger  in  position  to  close 
and  lock  the  hook. 

The  latching  finger  has  an  ef- 
fective inter-engagement  with  the 
free  end  of  the  hook  which  enables 
It  to  effectively  resist  laterally  im- 
pressed strains  or  pressures  that 
would  otherwise  tend  to  disengage 
the  free  end  of  the  latching  mem- 
ber from  the  free  end  of  the  hook. 

Uses:  Mooring  of  boats,  making 
positive  yet  readily  releasable  con- 
nections   between    cables    used    in 
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induwrap. 

In  1925  E.  H.  Angier,  not  satis- 
fied with  the  building  papers  then 
available,  developed  a  new  line. 
This  paper  which  introduced  new 
qualities  in  building  papers  as  a 
resiliency  and  water-proofing,  is 
on  the  market  as  Brownskin.  It 
has  been  specified  throughout  the 
nation  by  major  architects  and 
engineers  over  the  years  since  its 
introduction. 

The  company  recently  complet- 
ed an  extensive  laboratory,  which 
under  the  name  of  Angier  Re- 
fearch,  a  separate  enterprise  from 
the  manufacturing  and  sales  com- 
panies, is  devoted  to  solving  pro- 
tective problems  found  in  building, 
con.struction    and   industrial   fields. 

The  headquarters  for  the  An- 
gier Pacific  Corporation  are  lo- 
cated at  116  New  Montgomery 
Street,  San  Francisco,  with  branch 
offices  in  Los  Angeles  and  Seattle. 
The  company  has  distributors  or 
d'^alers  in  all  major  western  cities. 
Western  Asbestos  Co.,  distributes 
to  the  building  field  in  northern 
California  and  western  Nevada, 
Asbestos  Supply  Co.  covers  the 
northwest  with  offices  in  Seattle, 
Spokane  and  Portland.  In  Los  An- 
geles, Angier  Products  are  dis- 
tributed by  Security  Materials,  As- 
phalt Products  and  Warren  Bailev 
Co.  The  R.  W.  Frank  Co.  covers 
the  inter-mountain  area  with  head- 
quarters in  Salt  Lake  City.  And 
in   southern   Idaho   the   distributoi 


nection  with  the  safety  belts  uti- 
lized by  firemen  or  by  workmen 
engaged  in  the  erection  of  pole 
or  tower  supported  electrical  equip- 
ment and  the  like.  Also  for  Log- 
ging, Hoists,  Cranes,  Towing  coup- 
hngs,  Well  drilling.  Shipping,  Ele- 
vators, Cable  lines  ...  or  it  can 
be  adapted  to  baggage  hooks,  belt 
hooks,  harness  hooks,  or  window 
washer  hooks.  The  lock  may  be 
adapted  to  nearly  all  hooks  where 
safety  and  positive  couplings  that 
are  rsadily  releasable  are  needed. 

If  you  are  a  manufacturer 
equipped  to  make  and  market  a 
product  of  this  nature,  check  with 
the  patent  holder,  W.  H.  Foster, 
4622  Kingswell  Avenue,  Los  An- 
geles 27,  California. 

Angier  protective  wrappings  in 
the  industrial  field.  Among  these 
are  Zellerbach  and  Blake,  Moffitt 
and  Towne. 

Angier  products  are  distributed 
in  Honolulu  by  the  Hom^lulu  Paper 
Co.  and  the  Taylor  Pacific  Co.  who 
also  distribute  in  the  far  east  in- 
cluding the  Philippine  Islands. 

Paul  Ayre,  who  will  head  up  the 
operations  of  the  Angier  Pacific 
Corporation  has  represented  An- 
gier Corporation  in  the  west  for 
the  past  twelve  years  as  a  sales 
engineer  on  the  Pacific  Coast.  The 
Los  Angeles  branch  is  managed 
by  Jack  O'Connor,  whose  associa 


111  3uui,iit;iii  iuauu  mc  uisLriuutui  tion  with  Angier  began  in  1937. 
is  J.  G.  Doerr  of  Boise.  All  major  'fhe  Los  Angeles  office  is  located 
western  paper  distributors  handle 'at  1702  North  Vermont  Avenue. 


and  tends  to  corrode  tanks  and  pip- 
ing, the  Bureau  points  out.  Water 
also  varies  in  the  amount  of  sul- 
phur, iron,  and  other  materials. 

The  chief  problems,  however, 
are  the  correction  of  hard  water 
conditions  and  the  correction  ot 
water  that  is  too  aggressive  or 
soft,  the  Bureau  points  out. 

Equipment  is  available  which 
will  make  hard  water  soft.  This 
equipment  may  be  used  either  at 
the  source  of  the  water  or  at  the 
point  of  use.  It  may  be  combined 
with  equipment  which  filters  and 
removes  objectionable  odors. 

Progress  has  been  made  in  find- 
ing methods  to  inhibit  corrosion. 
It  has  been  found  that  a  chemical, 
technically  known  as  sodium  hex- 
ametaphosphate,  when  fed  into  the 
water  supply,  will  coat  tanks  and 
piping  with  a  phosphate  covering 
which  prevents  water  from  con- 
tacting metal,  thus  preventing  rust 
and  corrosion. 

Master  plumbers  who  have  in- 
stalled equipment  in  homes  have 
reported  that  sodium  hexameta- 
phosphate.  when  used  properly  and 
in  the  correct  amount  for  each  type 
of  water,  will  reduce  the  rate  of 
corrosion,  aid  in  correcting  "red 
water"  conditions,  and  thus  greatly 
prolong  the  life  of  piping  and 
tanks. 

# 

SELECT  ASSISTANT  TO 
PARK  SUPERINTENDENT 


Oakland's  civil  service  commis- 
sion soon  will  give  an  examination 
for  an  assistant  superintendent  of 
parks.  Superintendent  of  Parks 
William  Pcnn  Mott,  Jr.,  disclosed 
today.  Examinations  may  be  filed 
for  the  $500-a-month  position  until 
January  3. 

Closing  application  date  for  an 
exam,  for  a  tree  surgeon  (salary 
$250  to  start)  is  Dec.  20. 
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STEEL  COMPANIES  MERGE 


SANTA  BARBARA  „   '„ 
SANTA  CLARA  COUNTY 

SANTA  CLARA* 

SANTA  CRUZ... 


120 

M 

172 

02 


07,190 1 
203318 1 

200,700  I 


117300 


SANTA    MONICA... 

SANTA    ROSA 

SOUTH   GATE 
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STOCKTON „. 
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VENTURA 

VALLEJO 

VERNON „ „.. 
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287.011 

SO 

40390 

04 

4t 
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tt 
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SO 
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87 
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11 
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2;777390 
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93 
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90 
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ARIZONA 

PHOENIX. 

TUCSON „.     S~ 

TOTAL. "       * 


BOISE 
LEWISTON.. 
TOTAL. 


IDAHO 


NEVADA 

RENO 

LAS  VEGAS  !.!„."■ 

TOTAL    „ 


OREGON 

ASTORIA 

EUGENE "  "■■ 

KLAMATH  FALLsU  TT 

PORTLAND „„ 

SALEM '~Z 

TOTAL ""'."" 


10219      947301,404 
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90 

tt 
IS 

9   304.723 
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9    909309 
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247  1,098.410 

00  70.009 

12  20.000 

40  1.319373 

12  42,100 


19029 

994,469,001 
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200 
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9     901.190 

529.921 

91310301 

67 

41 

100 

9     343390 
38.859 

9     392,194 

154 

79 

227 

204.199 
9    449.900 
9    909,192 

LOOAr» 

OGDEN   r 

SALT  LAKE  CITY 
TOTAL 


UTAH 


William  A.  Ross,  President  of 
Columbia  Steel  Company,  subsid- 
iary of  United  States  Steel  Cor- 
poration, said  Columbia  Steel  has 
concluded  an  arrangement  to  ab- 
sorb the  Consolidated  Steel  Cor- 
poration, subject  to  approval  of 
sale  by  the  latter's  stodcholders. 
Consolidated  Steel  Corporation 
s  engaged  in  the  fabrication  and 
erection  of  structural  steel,  plate 
and  sheet  products,  its  major 
plants  being  located  in  the  Los 
Angeles  ana  San  fVoncisco  areas. 


WASHINGTON 

ABERDEEN        _         . 

BELLINGHAM..JZ"" „ 

SEATTI^ "  .  ^^ 

SPOKANE !'""""       

TACOMA „.. 

VANCOirVER  1  __ 

WALLA   WALLA   „ 

WENATCHEE 

YAKIMA "    Z 

TOTAL. 
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14 

49 

199370 

09 
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1,564.670 
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GRAND  TOTAL 
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tt 

41 

19 
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1317/499 

979.050 

950,563 

91342 

146331 

61350 

190319 

93397.7^ 


9  61,150 
294,130 
351,323 

9     606,603 


29       9      44,790 


901 
100 

173 
91 
95 

21 

123 

1000 


1.007,670 

374.062 

455314 

80,304 

70.790 

93.550 

309.920 

92335390 


17710      9t4371301  150a      961390,594 


Did  You  Know  That  .  .  . 


It  is  not  nece9«ary  to  report  price  changes  for  commodities  and 
services  that  have  been  decontrolled,  but  producers,  processors  and 
distributors  and  other  sellers  of  any  commodity  under  price  controls 
must  retain  for  a  year  after  its  decontrol  al!  records,  reports  and 
other  documents  that  they  were  required  to  maintain  to  th»  time  of 
decontrol. 
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DAILY    PACIFIC     BUILDER 


FRIDAY,  DECEMBER  20.  1946 


FRIDAY.  DECEMBER  20.  (946 


STREAMLINE  HOUSING 


WASHINGTON.  —  Raymond  M. 
Foley,  newly  appointed  adminis- 
trator of  the  national  housing 
agency,  today  i-eaff\rmed  his  stand 
for  "a  coordinating  type  of  over- 
all ap:ency  for  long-range  housing 
activities,  rather  than  one  with  di- 
rective powers  over  constitutent 
units  which  have  responsibilities 
under  separate  statutes." 

"My  experience  in  this  connec- 
tion convinces  me  progressive 
achievement  in  housing  can  be 
developed  with  such  an  approach, 
in  botn  a  long-rarge  program  and 
in  early  bettermen  of  the  housinc 
■Jtuation  for  veterans,"  he  de> 
clared. 


12/20/46  34 

Owner  Taking   Bid*— Due  Dec.   30 
Sewers    (Inetallation) 
IX)S     ANCrELES     COUNTY,     Calif.. 

tract    14173    at    Imperial    Highway 

and  Paramount  Blvd. 
Owner— Larchmont   Homes    Inc.    2804 

Rowena    Ave..    Lx>»   Angeles,    Calif. 
Includes      Installation      of      sanitary 

sewers  in  a  now  subdivision   of  46 

acres,    containing    230    lots. 

3&—     DOCKS,  PIERS  A 
HARBORS 


\ 


DAILY    PACIFIC    BUILDER 
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112/18/46 

I  Bid    Rejected 

Sanitary  Sewer* 

OCEANSIDE,  Calif.,  San  Diego  Co., 
Buena,   Bush    St.,    etc. 

Owner— City  of  Oceanslde,  City  Hall, 
Oceanslde,  Caltf. 

Consulting  Engineers — Lioeds,  Hill  A 
Jewett.  601  W  5th  St..  Los  An- 
geles,   Calif. 

Install  6  in.,  8  In.,  and  12  in.  sanitary 
sewers. 
Bebek    A   Brklch,    238  W.    Florence 

Ave.,  Los  Angeles,  Calif.,   at  |115,76S 

submitted  only  bid  Dec.  11. 


Engineering  Section 


—NEWS  INDEX 

Water    Supply    and    ••wag* 
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12/20/46  88 

Owner  Taking   Bid* — Due  Jan  29, 

2:30  P.   M. 
Wharf.   Spec.  1076 

LOS     ANGELES     HARBOR,     Calif., 
Los  Angeles  Co.,  San  Pedro.  ( 

Owner — Board  of  Los  Angeles  Har- 
bor Commissioners,  Roo^  406 
Branch  City  Hall,  San  Pedro,  Calif. 
Reinforced  concrete  wharf,  approx. 
832  tt.  In  length  at  Berths  73-B 
7S-C,  including  access  road  grad- 
ing. 

Plans  and  specifications  obtainable 
from  the  office  of  the  Harbor  Engi- 
n^ej.  Branch  City  HaJL  San  Pedro 
Bids  to  be  accompanied  with  a  cer- 
tified check  or  a  bid  bond  in  10%  of 
amount. 
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(Continued  from   First  Section) 


36—  PARKS.  AIRPORTS  & 
PLAYGROUNDS 

12/18/46  36 

I  Contemplated 

'Airport 

SUNNYVAI-E,  Calif.,  Santa  Clara 
Co.,  127-acre  site  at  the  north- 
east comer  of  Lawrence  road  and 
Bayshore. 

Owners — Santa  Clara  Valley  Airport, 
Inc.,  Directors :  Arthur  J.  Monti, 
351  Carroll  street,  Sunnyvale,  Les- 
ter E.  Bocks,  Harold  O.  Wlllson, 
Walter  B.  Brown,  Dr.  J.  B.  Joseph- 
son. 


12/18/46 

PWA  Planning  Funds  Allotted    In 

Amount  of  $3,250 
Sewer  System  Cost  $126,900 

MOUNTAINAIR,  N.  M.  Torrance  Co. 
Owner — Town  of  Montalnalr,   Roy  F. 
Wells,     Mayor,    Mountainalr,     New 
Mexico. 
Includes  approximately  38,700  feet  of 
6  to  10  inch  sewer  lines  and  a  sew- 
ai^e  treatment  plant.         t 
Federal  funds  have  been  allotted  to 
assist  In  preparation  of  plans  accord- 
ing  to   an    announcement    made    re- 
cently   by    Wright    L    Felt    Division 
Engineer    in    charge    of    Bureau    of 
Community  Facilities  of  the  Federal 
Works  Agency.  630  Sansome  St.,  San 
Franclaco  11,  Calif. 


District,  George  H.  Seaver,  chair- 
man, 20  Evergreen,  Mill  Valley; 
directors :  Edmund  L.  Fllroer,  How- 
ard F.  Todd,  Laverne  and  Fem- 
dale  Aves.,  Mill  Valley:  Wm. 
Glynn,  164  James,  Mill  VaUey, 
and  John  Wybenga,  947  Ethel  Ave., 
Mill  Valley,  Calif. 

Engineer— John  C  Oglesby,  1028  B 
St.,    San    Rafael,   Calif. 

Includes  Unit  1,  Installing  14,000  lin. 
ft.  sewer  pipe  ranging  in  size  from 
6  in.  to  12  in.,  cost  $49,700:  Unit 
II.  installing  8000  lin.  ft.  pipe  from 
6  In.  to  8  in.:  cost  $23,100. 
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12/20/46 

Contract   Awarded 

Clipper    Street    Sewer;    Spec.    20,190 

Cost  $12,474.50 

SAN  FRANCISCO.  Calif.  Clipper  St 
from   Douglass    to    Diamond    St 

Owner  —  City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  I*all.  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworlh, 
City  Hall.   San  Francisco,  Calif. 

Contractor — M.  J.  Lynoh,  2251  Ro- 
ver* Ave.,  San   Francisco,  Calif. 


12/20/46 
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31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PLANTS 

12/20/46  82 

FWA   Fund*  Allotted    In    Amount 
of    $33SO— Formation     of    Sanitary 
District     Proposed — Bond     Election 
Contemplated 

Sewage  Plant  Cost  $60,000 

ANDERSON,  Calif.,   Shasta  Co. 

Owner— County  of  Shasta,  Board  of 
SupervisoVs,  Andrew  T.  Jessen, 
Chairman,  Courthouse,  Redding, 
Calif. 

Civil  Engineer— Clair  A.  Hill,  1424 
Tuba   St.,  Redding,   Calif. 

Includes  installation  of  26,280  lin.  ft. 
sanitary  aewer  pipe  ranging  in 
size  from  6  in.  to  12  in.,  45  man- 
holes and  an  Imhoff  tank  and 
Bludge  beds  for  treatment  plant. 

34— DAMS.  RESERVOIRS  St 
DREDGING 

12/18/46  34 

FWA   Planning    Fund*   Allottod    In 

Amount  of  $650 
Reservoir  Cost  $17,490 

ROOSEVELT,   Utah,  Duchesne  Co. 
Owner — City  of  Roosevelt  George  H. 
Harrison,    Mayor,    Roosevelt,    Utah. 
Includes    reinforced    concrete    water 
storage    reservoir    of    appro<.    500,- 
000  gallon   capacity,   with   all   nec- 
essary appurtenances. 
Federal    funds    have   been   allotted 
to  assist  in  preparation  of  plans  ac- 
cording   to    an    announcement    made 
recently  by  Wright  L    Felt  Division 
Engineer  in  charge  of  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency.  630  Sansome  St.,  San 
Francisco  11,  Calif. 


12/20/46  '36 

Topping  of  Trees   and   Pruning 
Contract   Awarded 

SAN  MATEO.  Calif.,  San  Mateo 
Co.— Fete  Peterson.  2321  Palm  St., 
San  Mateo,  Calif.,  at  $1447  awarded 
contract  Dec.  17  by  the  San  Mateo 
Union  High  School  District  Nora 
S.  Evan«.  clerk,  San  Mateo  High 
School,  San  Mateo,  Calif.,  for  top- 
ping of  49  eucalyptus  trees  and 
pruning  of  one  pine  tree  at  Burlin- 
game  High  School  and  topping  of  26 
poplar  trees  at  San  Mateo  High 
School.  Bid  includes  removal  of  all 
brush  wood  and  debris  caused  by  the 
work. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 


12/18/46  89 

Application   Filed  for  FWA  Planning 

Funds    In   Amount  of  $5,550 
Sewer  System  Cost,  $161,320 

OKANOGAN,    Wash. 
Owner   —   Town    of    Okanogan,    Roy 

Zlegler,     Town     Clerk,     Okanogan, 

Wash. 
Consulting  Engineer — W.  L  Maloney, 

Symonds   BIdg.,    Spokane,    Wash. 
Includes      complete      sewer      system, 

sewage    disposal    plant. 
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12/18/46 

Ovyner  Taking   Bids — Due  Jan.  8, 
11    A.  M   . 

Capitol   Hill   Sewer 

BREMERTON,    Wash. 

Owner — City  of  Bremerton,  E.  Jen- 
nings Beard.  Cleric,  City  Hall, 
Bremerton,   Wash. 

Plans  by  engineering  department  of 
owner. 

Includes  2380  ft  6  In.  sewer  pipe; 
7370  ft.  8  m.  do:  10?O  ft  10  In  do; 
1600  ft.  12  in.  do:  1300  ft  15  in. 
do:  830  ft.  16  In.  C.I.  pipe,  37  man- 
holes 10  ft.  to  25  ft  ;  2  12-ft.  man- 
holes, 2  6d-ft  manholes,  41  storm 
water  inlets  and  cast  iron  pipe  20 
to  60-ft.  deep. 
Specifications  obtainable   from  the 

above  office  upon  deposit  of  $10,  re- 
fundable. 


12/20/46  38 

Plana  and   Specifications   Approved 
By    REA 

Line  Construction 

BENTON.    Wash. 

OwTiei— Benton     Rural    Electric    As- 
sociation,   ProBser,    Wash. 

Engineer   —    Irland    Engineering   Co., 
Rltzville,    Wash.  , 

Includes   199.2  miles. 


12/20/46  38 

Plans    and    Specifications    Approved 

By   REA 
Uine  Construction 
NESFELEM.   Washington. 
Owner— Nespelem  Valley  Cooperative 

Nespelem,  Wash. 
Engineer— H.     A.     Sewell,     Newport, 

Wash. 
!  Includes  184.3  miles. 


12/20/46  34 

FWA  Fund*  Allottod  In  Amount 

Of  $24,500 
Dam,  A  Water  Main*  Ce*t  $1,369,972 
SANTA    ROSA,    Calif.,    Sonoma    Co. 

Mark  West  Creek,   9  miles  north - 

cast  of  Santa  Ro*a. 
Owner — City    of    Santa    Rosa,    Obert 

Federson,  Mayor,  Walter  F.  Adama 

City    Engineer,    City    Hall,    Santa 

Rosa,   Calif. 
Includes    new    earth    fill    dam    im- 

poimding  approx.  9400  acre  feet  of 

water    and     installation     of    42,300 

lin.  ft   30  in.   pipe. 


39— SEWERS 


12/20/46  84 

Owner    Taking     Bid*— Ou*    Deo.    VK 

11:30  P.  M. 
Sewar 
LEMON   OROVE,   Calif.,   San   Diego, 

Co. 
Owner — San  Diego  County  Board  of 

Supervisors,    Room    308  Civic   Cen- 

«v.  au  M*«o,  Gallf  . 

Includes  construction  of  the  Lemon 
Grove  trunk  sewer  from  the  ex- 
isting manhole  at  69th  St  and 
Akins  Ave.  to  and  including  Man- 
hole No.  19,  together  with  a  8-,  10- 
and  12-in.  vitrified  clay  pipe  and 
10-in..  class  A.,  Cast  iron  pipe. 
Plans  and  specifications  obtainable 

from  the  above  office  upon  deposit 

of  $25. 


12/18/46  39 

Owner  Taking  Bids — Due  Jan.  2, 

2:30    P.    M. 
Joint    Outfall    "B".    Unit    1,   Sec.   6 
LOS     ANCJEL.ES     CO.,     Calif.— From 

Main   St.   in  Hollydale   to  Florence 

Ave. 
Owner    —    County    of    Los    Angeles, 

County    Sanitation    District    No.    2. 

A.    M.    Rawn.    chief    engineer    and 

general   m«r..  3rd  floor,   1206  South 

Maple  Ave.,   Los  Angele.s,   Calif. 
Plans  by  engineering  department  of 

owner. 
Approx.   18.000  ft.   54   to  57  in.   reinf. 

concrete  pipe. 

Specifications  obtainable  from   the 
abov*  office. 


PIPE 


PIPE  -  VALVES  -  FITTINGS 
Fftdlities  for  pipe  bending 

and  manifolds 
Writ*  f*r   Prloo* 

Pacific  Pipe  Co. 

16f  Spear  St.,  San  Francisco 
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Low  A   Only    Bidder 
Standard    Culverts  Cost    $12,264 

ALAMEDA,  Calif.,  Alameda  County. 
OwnerClty  cf  Alameda,  J.   P.   Clark, 

city     clerk.     City     Hall,     Alameda, 

Calif. 
City  Engineer  —  Carl  Froerer,  City 

Hall,  Alameda,   Calif. 
For  fiscal   year. 
Only   Bidder- -Gallagher  A  Burk,   900 

73rd    Ave.,   Oakland,    Calif.,    $12,264. 

40—       STREETS  AND 
HIGHWAYS 

12/18/46  40 

Hearing  of  Protests  Set  for  Jan.  3, 
10:30  A.  M. 

Street  Improvement 

SAN  FRANCISCO.  Calif.  Yorba  St 
between  38th  and  40th  Aves. 

Owner  — City  and  County  of  San 
Francisco,  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco,  Calif. 

City  Engineer  —  Ralph  Wadsworth, 
City  Hall,  San  Francisco,  Calif. 

Includes  asphaltlc  concrete  on  rock 
subbase  pavement,  consisting  of  6- 
in.  compacted  rock  subbase,  a  4-in. 
asphaltlc  concrete  base  and  2-in. 
asphaltic  concrete  wearing  surface, 
unarmored  concrete  curb,  6-ln.  vit- 
rified clay  pipe  side  sewers  and 
water  services. 


12/18/46  40 

Owner  Taking   Bids — Due  Jan.  3, 
10  A.  M. 

Grading,  Bridges,   Etc. 
STATE  OF  WASHINGTON. 

Owner— State  of  Washington,  Dept 
of  Highways,  Clarence  B.  Shaln, 
Director  of  Highways,  Olympla, 
Wash. 
Plans  oy  engineering  department  of 
owner. 

Includes   following  projects: 
(1)  Consftructing     two     Retoforced 
Concrete   Continuous   Girder   Bridges 
over  a  slough  ar.d  the  Takima  River, 
a     Reinforced     Concrete     Continuous 
Girder  Overcrossing  over   P.S.H.   No. 
3  on    P.S.H.    No.   3   and    Selah    Road, 
Yakima     County     Road,     in     Yakima 
County,    F.A.P.    No.    F-105    (10)    Unit 
1    and   F.A.S.    No.    S-178    (1)    Unit   1, 
involving    lump    sum    Clearing    and 
Grubbing;    6fiO    cubic    yards    of    Un- 
classified    Excavation ;      1,370     cubic 
yards  of  Selected  Roadway  Borrow; 
340    cubic    yards    of    Crushed    Stone 
Surfacing;  1,630  cubic  yards  of  Struc- 
ture   Excavation;    2.520   cubic    yard* 
of  Concrete;  1,669  linear  feet  of  Re- 
inforced    Concrete     Bridge    Railing; 
BfKVOOO  jwunds    of    Steel    Reinforcing 
Bars,     27.800     pounds     of     Structural 
Steel  and  other  items. 
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12/18/46 

FWA  Planning    Funds  Allotted 

Amount   of  $4,200 
Sanitary   Sower  System  I 

Cost    $120,000 
MANTI,    Utah,   Sanpete   Co. 
Owner — Manti  City  Corporation,  Gall 

Jensen,   Mayor,    Manti,   Utah. 
Includes     approximately     35,000     feet 

of  4  to  12  inch  sew^r  lines  and  a 

primary   treatment  plant 

Federal  funds  have  been  allotted  to 
assist  in  preparation  of  plans  accord- 
ing to  an  announcement  made  re- 
cently by  Wright  L  Felt  Division 
Engineer  In  charge  of  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  630  Sansome  St., 
San  Francisco  11,  Calif. 


12/18/46  89 

Hearing  of  Protects  Sot  for  Deo.  2S, 
8  P.  M. 

Sanitary  Sswor;   Spec.  1946-30 

Cost  $1,945 

SAN  CARLOS,  Calif..  San  Mateo  Co. 
Orange  Ave. 

Owner — City  of  San  Carlos,  Beatrice 
L  Roberts,  city  clerk.  City  Hall, 
San  Carlos,  Calif. 

City  Engineer — R  A.  Klassen,  Staf- 
ford Bldg.,  Redwood  City,  Calif. 

Vitrified  clay. 


12/20/4  6  89 

FWA  Funds  Allotted    In  Amount 

of    $3,900 — Engineering    Survey    To 

Start    Soon — Bond    Election 

Contemplated 
Sewage   Collection   System 

Cost  $72,800 
MILL    VALLEY,    Calif.,    Maria    Co., 

Homestead    Valley    Area. 
Owner— Homestead    Valley    Sanitary 


SPECIAL  OFFERING 

For  Immedlafo  Shipment  Out  of  Worehouse  Sfock 
CORRUGATED  ALUMINUM 

ROOFING  &  SIDING 

2V2"  Pitch.  7/16"  Depth,  .027"  Thickness 

26"  Widths  X  72".  96".  120".  144" 

Also  5V  Crimp  in  Some  Thickness. 
Widths  and  Lengths 

Rich  Steel  Company 

701  Gibbons  Street  Los  Angeles  54.  Colif. 

CApltol  4161       P.  O.  Box  3397,  Terminal  Annex 


12/18/46 

Street  Improvement;   Spec.  46-16 

Cost  $13,244.53 

SAN  MATEO,  Calif.,  San  Mateo  Co. 
Cottrell  Subdivision  (Ventura  Ave.) 

Owner — City  of  San  Mateo,  Wm.  J. 
O'Farrell,  city  clerk.  City  Hall,  San 
Mateo,  Calif. 

Includes  grading,  paving,  curbs,  gut- 
ters and  sidewalks,  vitrified  clay 
pipe  sanitary  sewers,  mains,  wyes, 
storm  drains,  electrolier  system, 
etc. 

Contractor — L.  C.  Smith,  First  and 
Railroad  Aves.,  San   Mateo,  Calif. 


[UCIRIClANS 
SINCE    1920 


bbl  MISSION 
EXbrook  043: 


Which  One 

will  you  choose  for 
your  motor  repairs? 

They  have  equal  ability,  but 
choose  the  electrician  on  the 
riKht.  He  does  better  work 
faster  because  he  has  all  the 
equipment  at  EH&G  for  dy- 
namic and  static  balancing, 
rewinding  and  vacuum  im- 
pregnation of  coils  and 
armatures,  worn  shaft  metal- 
lizing —  and  he  can  take 
care  of  your  motor  repairs 
RIGHT  NOWl 


ETS-HOKIN 
&  GALVAN 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280~ISth  STREET,  SAN  FRANCISCO  MA.ket   $647 


'Mere's  some  mfmshed 
business,  young  1947'' 


So  1946  i(  toding!  And  a  tottgh  jrsor  il  koi  been! 

Tough  on  jros,  for  to  offtn  your  nccdi  Iwre  been 

hold  sp  for  o^uipmont.  And  totigli  on  o«>r  foc- 

toriet  and  osnehrM,  too,  for  what  with  thortogoi  in  motoriolt  ond  lobor  ovr  b«tt  sfforti  kovs 

retslted  in  only  o  pertiol  latisfoction  of  jrosr  wont*. 

lolievt  «*,  we  linctrtly  apprecioto  the  understanding  you're  thown  during  riteis  difficult 


Along  with  yon,  wt'rs  now  looking  forward  to  a  1947  thot  will  thow  toluttost  to  many  of  our 
present  heodocbet.  While  wt'rt  not  y«t  out  of  th«  woods,  wc  think  we  con  d«ftnit«ly  ossure 
you  that  delirtriM  will  ba  hotter,  tquipment  will  b«  finor.  This  wo  con  soy  potitivoly — that 
1947  wilt  s««  continued  offort  by  ERICO  and  our  MonufoctiirorB  to  koop  bringing  you  tlio 
b«tt  in  equipment,  ports  and  fiold  service. 


Hoppy  New  Year,  fellows! 


BWAKO  ■.  BACON  COMPANY 


(2)  Clearing  ajid  Oradlnr  on  11.789 
mUes  of  P.ffH..  No.  3.  Richland  Road 
Junction  to  Klona.  in  Benton  Coun- 
ty, F.A.P.  No.  P-i»4  (10).  Involving 
Lump  Sum  Clearing  and  Grubbing, 
about  66.150  cubic  yards  of  Common 
Excavation.  11.590  cubic  yards  of 
Solid  Reck  Excavation.  71  cubic 
yards  of  Concrete.  10.820  pounds  of 
Meel  Reinforcing  Bars,  3.2«7  linear 
feet  of  Removing  and  Resetting 
Cable  Guard  Rail,  8,784  linear  feet  of 
Removing  Cable  Guard  Rail.  90li 
linear  feet  of  Culvert  Pipe  and  oth- 
er items. 

(3)  Clearing,  Grubbing.  Grading 
»nd  Surfacing  on  3.789  miles  of 
P.S.H.  No.  9.  vicinity  of  Contractor's 
Gulch  in  Clallam  and  Jefferson 
Counties.  F.A.P.  No.  F-138  (11)  In- 
volving about  44  acres  of  Clearing, 
30  acres  of  Grubbing,  193.540  cubic 
yards  of  Unclasslfitd  Excavation. 
24,140  cubic  yards  of  Selected  Road- 
way Borrow,  1,340  cubic  yards  of 
Crushed  .Stone  Filler,  14,770  cubic 
yards  of  Crushed  Stone  Surfacing, 
815  cubic  yards  of  Crushed  Mineral 
Aggregate,  159  cubic  yards  of  Con- 
crete,   29,500    pounds    of    Steel    Reln- 

forcing    Bars,.    10,4.57    lliLear    feet    of 

Beam  Guard  Rail.  2,659  linear  feet  of 
Culvert  Pipe  and  other  items. 

(4)  Removing  the  existing  bridge 
over  the  Columbia  River  on  P.S.H. 
No.  22  at  Northporte  In  Stevens 
County,  a  State  Project,  Involving 
lump  sum,  removing  existing  struc- 
ture. 

(5)  Constructing  concrete  piers 
and  treated  timber  approaches  to  the 
Grays  River  Bridge  near  Rosburg. 
S.S.H.  No.  12-C,  Wahkiakum  County, 
F.A.&.  No.  S-262  (2)  Unit  1,  Involving 
about  1,100  cubic  yards  of  Structure 
Excavation;  1,558  cubic  yards  of 
Concrete;  136.000  pounds  of  Steel 
Reinforcing  Bars;  188  M.B.M.  of 
Treated  Timber  and  Lumber;  16,520 
linear  feet  of  Untreated  Timber 
Piling:  15.330  linear  feet  of  Treated 
Timber    Piling   and    other   ItemB. 

(6)  Clearing,  Grubbing,  Grading, 
Ballasting  and  Surfacing  on  3.796 
miles  of  Conconully  Road,  Okano- 
gan County  Road  Project.  F.A.S.  No. 
S-157(l),  involving  about  2.0  acres 
of  Clearing,  1.5  acres  Grubbing,  6S.- 
880  cubic  yards  of  Unclassified  Ex- 
cavation, 9,610  cubic  yards  of  Se- 
lected Roadway  Borrow,  4,790  cubic 
yards  of  Crushed  Stone  Surfacing, 
480  linear  feet  of  Pipe  Culvert  and 
other  Items. 

(7)  Clearing.  Grubbing,  Grading 
and  Surfacing  on  3.688  miles  of  Woods 
Creek-Lake  Roeslger  Road,  Snoho- 
mish County  Road  Project,  F.A.6. 
No.  S-115  (1),  Involving  Lump  Sum 
Clearing  and  Grubbing;  about  7,140 
linear  feet  of  Beam  Guard  Rail ; 
65,810  cubic  yards  of  Unclassified 
Excavation ;  14,210  cubic  yards  of 
Selected  Roadway  Borrow;  3.730  cu- 
bic yards  of  Crushed  Stone  Surfac- 
ing; 978  linear  feet  of  Culvert  Pipe 
and   other   Items. 

(«)  Clearing,  Grubbing,  Grading 
and  Surfacing  on  2.424  miles  of 
8taves  Comer  to  Cedarhome  Road. 
Snohomish  County  Road  Project, 
F.AS.  No.  S-117  (1),  involving  Lump 
bum  Clearing  and  Grubbing;  at>out 
15,710  cubic  yards  of  UnclassiTled 
Excavation;  11,740  cubic  yards  of 
Selected  Roadway  Borrow;  2,605  cu- 
bic yards  of  Crushed  Stone  Surfac- 
ing: 972  linear  feet  of  Concrete  Cul- 
vert Pipe;  38  linear  feet  of  72  in.  x 
44  m.  Metal  Arch  Culvert  and  other 
items. 

Specifications  obtainable  from  the 
above  office  upon  payment  of  ^  not 
refundable. 
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(13)  300  hours   mechanical   tamping; 

(14)  1200  cu.  yds.  class  A  concrete; 

(15)  118.000  lbs.  relnf.  steel; 

(16)  3146  Un.   ft.  CMP  (6  hiitM); 

(17)  3    each    cattle   guards; 

(18)  36.U0C  lin.  ft  line  fence; 

(19)  9900  Un.    f  troad  guard; 

(20)  270  lin.  ft.  rail  bank  protection; 

(21)  11,200  tons  mineral  aggregate; 

(22)  530  tons  road  oil,  SC-2: 

(23)  3.4    miles   processing   road    mix; 

(24)  1100    tons    screenings: 

(25)  160  tons  emulsified  asphalt, 
class  A,  and  other  incidental 
items. 


12/20/46 
Owner    Taking 


Bide— Ouo    Jan 


•  41 
1«, 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


12/17/46  41 

Contract   Awarded 
Water  and  Sewer  Serviooe 

Cost    |1»,000 
SAN  LUIS  OBISPO.  Calif.,  San  Luis 

Obispo    County.     California    Poly- 
technic   School. 
Ovraer— State  of  California,  Division 

of      Architecture.      Public      Works 

Bldg.,   Sacramento,    Calif. 
Stale  Architect — Anson  Boyd,  Public 

Works    Bldg.,    Sacramento,    Calif. 
Contractor    —    Smee's     Plumbing     A 

Heating  Co.,  1302  Ooos  St.,  San  Luis 

Obispo,   Calif. 


•  P.  M. 

Steel   Pipe   Line  (Install  Only) 

MARIN  CO.,  Calif..  Fairfax.  San  An- 
selmo  and  San  Rafael. 

Ownei^-Martn  Municipal  Water  Dla- 
trict.  J.  S  Peters.  Chief  Englneet 
and  General  Manager,  874  4th  St, 
San  Rafael.  Calif. 

Plans  by  engineering  department  of 
owner. 

Includes   Installing  approx.    13,300  ft 
12  In.  steel  pipe.  Pipe,  Valvee  and 
fittings  are  fum<9hed  by  the  own- 
er. 
Estimated    quantities    are: 

(1)  12.200  lin.  ft.  excav.  of  trench  and 
backfill ; 

(2)  300  cu.  yds.  addn.  excav. ; 

(3)  lump   sum,   install  approx.    12,200 
ft.   12  In.  steel  pipe  on  bridge; 

(4)  per  lln.  ft.  fabrication  of  special 
welded    Joints ; 

(5)  50  lln.  ft.  cutting  of  pipe  in  spe- 
cial   lengths ; 

(6)  20  cu.  yds.  anchorage  and  block- 

ing of  piers; 

(7)  35  cu.  yds.  replace  concrete  pave- 
ment, curbs  and  gutters ; 

(8)  2000  sq.  rt.  replace  oil  macadam 
pavement. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $25  re- 
fundable. 


iplies,  Eqoipiiiei 

Sub-Contract 

Infoniiation 


NEWS  INDEX 

Misc.  Supplies  A   Materials  4l 

Maehlnery  and   Equipment 41 

Subcontract  Information 44 


Specifications  obUlnable  from  the 
ibove   office. 


(Continued  from   First  Section) 


42— MISC.    SUPPLIES    AND 
MATERIALS 


2/18/44  42 

Cable— Bids   Wanted 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  Jan.  9.  8  p.  m.  bids  will  be  re- 
ceived by  the  Public  Utilities  Board 
of  City  of  Alameda,  G  A.  Baxter, 
Secretary.  2440  SanU  Clara  Ave,. 
Alameda,  for  furnishing  500  MCM 
rubber-insulated  cable. 

Specifications  obtainable  from  the 
above    office. 


42 


BID  OPENING  SCHEDULE 


12/18/46  42 

Pipe  A   Valves 
Bids   Wanted 

SAN  DIEGO,  Calif..  San  Diego 
Co.— Until  Jan.  8.  11  a.  m.  bids  will 
be  recetveet  ^y  The  Cny  of  Sen  Diego. 
Purchasing  Department.  Rm.  273 
Civic  Center.  San  Diego.  Calif.,  for 
furnishing  pipe  and  valves  for  the 
Alvarado  regulating  reservoir;  Doc- 
ument No.   367764. 

Specifications  obtainable  from   the 
above   office. 


12/17/46 

Reinforcement  Bar* 
Bids  Wanted 

MISSOURI  BASIN  PROJECT, 
Nebraitka.— Until  Dec.  26,  3  p.  m. 
bids  will  be  received  by  the  U.  8. 
Bureau  of  ReclamaUon,  Denver. 
Colo.,  under  Inv.  67,006-A,  for  r«ln- 
forccmont  barn  f.o.b.  shipping  point 
and/ or    Bnders,    Nebraska. 

Specifications  obtainable  from  the 
above  office. 


ENGINEERING  PROJECTS 


Natad  In  Im 


12/18/46  40 

Owner   Taking    Bids^Due    Dec.   27, 
10:30  A.  M. 

highway    Improvement 

FLORENCE-SUPERIOR  HIGHWAY 
Ariz.  From  6',^  miles  east  of  Flor- 
ence Junction  extending  easterly 
for  approx.   3^    miles. 

Owner  —  Arizona  State  Highway 
CommlBsion,  17th  Ave.  and  Jac'k- 
son  .St.,  Phoenix,  Ariz. 

Plans  by  engrg.  department  of  own- 
er. 

Includes  grading,  draining,  base  ma- 
terial   and    road   mixed    bituminous 
surfacing. 
Specifications   obtamable  from   the 

above  office  upon  payment  of  18.25. 
Work   Involves : 

(1)  159,600  cu.   yds.    roadway  excav; 

(2)  7700   cu.   yds.   overbreaksge; 

(3)  7W)0  cu.  yds.   slides; 

(4)  6700   lln.    ft    crown   ditches; 

(5)  1500    cu.    yds.    structural    excav; 

(6)  100,700  sta.   yds.  overhaul; 
(7)4800  cu.  yds.  ml.  haul; 

(8)  23,200  tons   imported  borrow; 

(9)  29,000  tons  select  material; 

(10)  13,4QC  tons  aggregate  base; 

(11)  640(7  M  gallons   sprinkling; 

(12)  1900    hours     rolling; 


Bid  Opening  Date  Profeet 

12-21— 11:00  A.M.— Grading  and  Surfacing    Tucson,  Arii. 
12-23—  6:00  P.M.— Well  Treka 

12-23—  6:00  P.M.— Grading  and  Leveling     Yreka 
12-23—  1 :00  P.M.— Outfall  Sewer  Tacoma.  Wash. 

12-23—  1 :00  P.M.— Sanitary  Tnmk  Sewer  Tacoma,  Wash. 
12--23 — 10:00AM. — Outfall  Sewer  Line  Sacramento  Co. 
12-26—  5:30  P.M.— Water  Main  Oakland 

12-27— 11.00  A.M.— Park  Improvements    Dry  Falls,  Wash. 
12-27— 11:00  A.M.— Outside  Utilities  for  Park    Dry  Falls,  Wash. 
12-27-  2:00  P.M.— Superintendent's   Residence     Redding 
12-27—  2:00  P.M. — Highway     Improvement     Maricopa  County    Aria 
12-28— 10:30  A.M.— Surfacing   Projects  Colville,  Wash. 
12-2»— 10:30  A.M.— Surfacing    Projects  Colville,  Wash. 
12-30—  1 :30  P.M.— Highway   Construction    Ormsby   County,   Nev. 
12-30—  2 :00  P.M.— Highway   Construction     White  Pine  County,  Nev, 
12-30—  2 :00  P.M.— Water  Well  Fresno 

12-30—  5 :00  P.M.— Sanitary   Sewer  Lines    Ceres 
12-31— 10:00  A.M.— Encanto  StandplpeSan  Diego 
12-31— 10:00  A.M.— Dredging    Project    No.  7    San   Diego 
12-31— 9:00  A.M.— Bridge  Baker  County,  Ore 

12-31—  9:00A.M.— Rock  Production  Project    Klamath  County.  Ore. 
12-31-  9 .00  A.M.— Rock  Production  Project     Malheur  County,  Ore. 
12-31—  9:00  A.M.— Grading,  Surfacing  Morrow   County,  Ore. 
12-31—  9:00  A.M.— Surfacing  and   Oiling     Morrow  County,  Ore. 
12-31— 9:00  A.M.— Grading.   Surfacing  Umatilla  County,  Ore. 
1-  2—  3:00  P.M.— Water  Mains  San  Francisco 

1-  2 —  3:00  P.M. — Street     Improvement     San  Francisco 
1-  3— 10:00  A.M.— Exploration   Tunnels     Hungry  Home  ProJ.,  Mont 

3 —  6:00  P.M. — Street     Improvement     Sacramento 

3:00  P.M.— Fish    Rearing  Facilities     Bowman's   Bay.  Wash. 
8:00  P.M.— Sewer  Line  San   Rafael 

2 :00  P.M.— Transmission    LineOmak,  Wash. 
8:00  P.M.— Sanitary  Sewers      Livingston 
8 :00  P.M.— Eanitary  Sewers     Merced 

6— 10:00  A.M.— Earthwork  Shoshone  Project,  Wyo. 

7— 2:00  P.M— Street    Tree    Planting        San    Francisco 

7— 2:00  P.M.— Well   Discharge  Lines     San  Franclaco 

9 —  2:00  P.M.— Overcrossing  Los  Angeles 

9—  2 :00  P.M.— Grading  and  Paving    El  Centro 
-10—  5 :00  P.M.— Steel   Water  MalnsSan  Francisco 
1-10— 10:00  A.M.— Earthwork  and  Structures    Deschutes  ProJ.,  Ore. 
1-13—  5  K)0  P.M.— Water    Reservoirs  Hillsborough 
1-13 —  5  P.M. — Water  Reservoirs  Hillsborough 

1-14— 10:00  A..M.— Discharge  Pipelines    Yakima  Project,  Wash. 
1-14—  5:00P.M.— Flow  Line  and  Pen  tock    Longmont  Colo. 
1-14— 10:00A.M. — Steel   Penstocks       Davis   Dam   ProJ.,  Arlz.-Nev. 
1-15— 10:00  A.M.— Pipelines  Yakima  Project  Wash. 

1-15—  2 :00  P.M.— Grading  and  Surfacing    Kern  County 
1-15—  2:00  P.M.— Planting  and  Sprinkler  System     San  Jose 
1-15—  2 :00  P.M.— Grading  and  Surfacing    Sonora 
1-16—  2 :00  P.M.— Grading  and  Paving    Ventura  County 
1-16 —  2:00  P.M. — Grading  and  Surfacing    Orange  County 
1-16—  2 :00  P.M.— Levee  ConstructlonFeather  River 
1-20 — 10 :00  A.M.— Transmission    Lines     Colorado-Big  Thompson 

Project,  Colorado 
1-22— 10:00  A.M.— Granby  Pump.  Plant    Big  Thompson  ProJ.,  Colo. 
1-29—  2 :30  P.M.— Wharf  and  Shed     Wilmington 
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12/18/46  42 

Liquid   Chlorine 
Contract   Awarded 

SACRAMENTO,  Calif.,  Sacramento 
Co.— Dow  Chemical  Co.,  810  Sansome 
St..  San  Francisco,  Calif  at  |1897 
awarded  contract  by  the  City  of 
Sacramento,  H.  G.  Denton,  city 
clerk.  City  Hall,  Sacramento,  Calif., 
for  furnishing  (1)  10,000  lbs.  liquid 
chlorine  for  filtration  plant  and  (2) 
2000  lbs.  for  municipal  swimming 
pool 


13/ 1 1/46  la~ 

Sowsr  Pipe 
Bids    Wanted 

BREMERTON.  Waah.— Until  Dec. 
18,  11  a.  m.  bids  will  be  received  by 
the  city  of  Bremerton,  B.  Jennings 
Beard,  City  Clerk,  City  Hall,  0rem- 
erton.  Wash.,  for  furnishing  2000  ft 
4-ln.  11,000  ft  6-ln.,  8000  ft.  8-ln.  and 
9000  ft  13-in.  cast  iron  pipe,  10,000 
lbs.  C.I.  fittings,  gate  valves,  varioun 
klzes,  20  5-in.  fire  hydrants  and  13,- 


( Continued  on  Pa^e  18) 


12/18/46  42 

CABLE— Bids  Wanted 
Cable— Bids  Wanted 

ALAMEDA,  Calif.,  Alameda  Co.— 
Until  Jan.  9,  8  p.  m.  bids  will  be  re- 
ceived by  the  F'ublic  Utilities  Board 
of  City  of  Alameda,  G.  A.  Baxter, 
Secretary,  2440  Santa  Clara  Ave., 
Alameda.  Calif.,  for  furnishing  single- 
conductor,  varnished,  cloth -Insulated, 
lead -covered    cable 


PAINTING 
DECORATING 

INTIRIOR.IXTmiOR 

Soundproofing  -  Pmpet  Htmging 

Free  Ettimating 

All  Work  Guaranteed 

Ml  «f22 

• 

JERRY  J.  STONE 

241 1  la^allt  Sf ..  Soa  Fraaelica 


0'NEII.L  LUMBER  CO. 

Distributors  of  West  Coast  Forest  Products 
16  California  Street  -  San  Francisco  -  GArfield  9110 

.  .  .  YARDS    AT  .  .  . 

759   Ceuaty   Road  907  Bobwim   UaU 

SUn   Cwloa,  Calif.  La*  Vaga.,  Navada 

Phone:   Saa  Carlo*  204 1-M  Phonmt   La«  Vagaa  1)44 


1999   Evan*  Ava. 
Sao  Frandaco,  Calll. 
i>/bon«>GArfiald9110 


"For  a  Square  Deal  Call  O'NeilT' 


BUILDERS  BROKERAGE  COMPANY 

1430  Alio*  Sfr««t 
OAKLAND  12.  CALIF.  TWIiioaks  ^227 

"Wc  Procure  and  Expedite  Builders 
Material  and  Equipment* 


•,») 


Let  us  get  the  "Hard  to  Get"  items  for  you. 


I 


SHARP 
PHOTOSTATS 

from  the  best- 
equipped  plant 
in  the  Bay  Area 

PHOTOPRINT 

..  .  n  pi,  r  J 

#"-1  t  N     i     ',  '  ^  t  f  : 

Call    SU   1616 


Industrial  Floors 

Loralite  Magnesite 

. .  for  smooth  durable  warehouse  &  industrial  flooxiBi 
. . .  easy  xnaintenance .  • .  resilient  surfaces 
• . .  installed  on  either  wood  or  concrete 
. . .  colors:  Re d . . .  Buff . . .  Green . . .  Black 

. .  easily  repaired  in  the  event  remodeling  is  necessary 

.  • .  unlimited  quantities  available . . .  immediate  StifJAHnff^^ 
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LINOLEUM 
MASTIPAVE 
SAFETY  FLOCMUNG 
DEX-O-TEX  1T31RAZZO 


orenizen 


2207  MARKET  ST.  •  TE5613  •  OAKLAND? 


CARPETS 

RUBHES  TOE 
ASPHALT  TILE 
INDUSTIUAL  FLOORS 


i 
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Plans  &  Specnlations 


The  maritime  commission  will 
readvertise  its  surplus  RichmomI 
Shipyard  No.  3  presumably  below 
its  former  offer  to  rent  for  ten 
years  at  a  minimum  of  1600,000 
yearly. 

oOo 
The  Stockton  city  council  threw 
•ut  of  its  budjret  remodeling  of 
the  civic  auditorium  and  installa- 
tion of  «ewer  facilities  for  Seven 
Oaks  addition.  Outlays  made  were 
$16,000  for  preliminary  work  on 
a  muny  ^olf  links;  |13,600  for  new 

Siping,  hghtiig  and  alterations  at 
[unicipal  Baths;  $76,000  for  an 
outdoor  swimming  pool  at  Oak 
Park;  and  $6,000  for  resurfacing 
tennis  courts  at  Oak  Park. 

oOo 
Mar,TSTilIe  officials  have  decided 
«pon  mstallation  of  the   stamdani 


four  comer  system  traffic  lights 
in  preference  to  the  cheaper  over- 
head suspended   type. 

oOo 
Tiie  recently  incorporated   Rene 
Convaleecing  Hospital.  Inc.,  will  be 

6 laced  in  operation  in  the  immense 
eno  estate  of  the  late  Ludovica 
Graham,  as  soon  as  materials  are 
available. 

oOo 
Reynolds  Metals  Company  are 
seeking  existing  buildings  with 
75,000  square  feet  of  floor  area  or 
an  unimproved  site  to  build  on 
near  Watsonville.  The  company 
plans  to  eptablish  a  branch  for  al- 
uminum foil  converting  and  a 
printing  plant. 

oOo 
Tuolumne  supervisors  recently 
appropriated  a  $1,470  appropria- 
tion for  preparation  of  plans  and 
specifications  for  a  scnool-com- 
munity  swimming  pool  for  tho 
Columbia  Elementary  school  dis- 
trict. 

oOo 
Petitions  are  being  circulated  in 
Talelake  on  behalf  of  a  proposed 
hospital  district  taking  in  all  of 
Modoc  County,  the  Tulelake  area 
of  Siskiyou  County,  Big  Valley  and 
the  district  south  of  Alturas  ir. 
LasMn. 

oOo 
Need  of  new  sources  of  water 
for  the  Oitmlle-Wyandotte  Irri- 
gation district  was  stressed  in  a 
recent  report  to  the  district'^ 
board  of  directors  by  Manager 
James  E.  Alley. 

oOo 
Construction  work  on  U.  S. 
Highway  396  between  the  Oregon 
line  and  junction  with  the  Cedar- 
ville  highway  in  Modoc  County 
has  the  green  light  with  approval 
by  the  state  department  or  pub- 
lic works  of  an  additional  fund  of 
$230,000. 

Other  outlays:  $66,000  for  con- 
structing a  bridge  across  the  south 
fork  of  the  Pit  River  in  Modoc 
County  and  $35,000  for  reconstruc- 
ting i^ve  bridges  at  Long  Valley 
Creek,  and  branches  in  Lassen 
county. 

oOo 
San  Leandro  will  take  a  census 
of  its  school  population  to  deter- 
mine future  building  needs  of  the 
elementary  school  district.  Tho 
city  last  January  voted  $850,000  in 
bonds. 

A  $2,000  remodeling  of  the  Paso 
Robles    swimming    pool    is    being 
studied    by    the    city's    recreation 
commission.   Complete  chlorination 
and  new  diving  boards  are  major 
improvements    contemplated. 
oOo 
San    Francisco    emplojrment    is 
only  6,800  below  October,  1945,  de- 
spite a  drop  of  nearly  24,000  jobs 
in  shipbuilding.   All-time  peak  em- 
ployment has  been  reported  in  the 
chemicals,    furniture,     and    stone, 
clay  and  glass  industries. 
oOo 
OfTVcials    of    the    Sonthem    San 
Joaquin  Municipal   Utility  district 
have  filed  a  formal  application  to 
develop  hydroelectric  power  at  the 
proposed  Success  Dam  on  the  Tule 
River,  but  said  they  have  no  im- 
mediate plans  for  a  project  there. 
oOo 
A  hearing,  conducted  by  United 
States  Maritime  Commission  of  a 
study  covering  California  terminal 
costs,  held  in  San   Francisco,  has 
ended  and  further  hearings  on  this 
subject  will  take  place  in  Los  An- 
geles Dec.  9,  it  was  announced  by 
Examiner  Robert  Fumess. 
oOo 
A  peacetime  application  of  war- 
time speed-i'p  training  techniques 
has  bpen   adopted   by   Pacific  Gas 
and   Electrfc   Company  in   the  es- 
tablishment of  a  lineman's  training 
school  at  Nspa,  according  to  N.  R. 
Sutherland,    division    manager    at 
Sf*r>   Francisco. 


For  Better  Building 


New  Products  and  Methods 


ADEQUATE  PIPING 

The  increasing  water  require- 
ments of  the  average  house  reflect 
today's  trend  toward  higher  ratios 
of  bathrooms  and  showers  to  oth- 
er rooms,  acceptance  of  the  ground 
floor  lavatory  as  practically  es- 
sential, and  greater  use  of  auto- 
matic laundry  machines,  electric 
dishwashers,  garbage-disposal  un- 
its, and  lawn-spnnkhng  equip- 
ment The  size  of  original  service 
pipe  in  a  house  governs  the  satis- 
faction a  homeowner  can  receive 
from  this  equipment,  and  places  a 
limitation  upon  adoitional  equip- 
ment he  may  some  time  wisn  to 
install.  Consequently,  adequate 
water  piping  standards  for  houses 
are  now  being  stressed,  particu- 
larly the  acceptance  of  service  pipe 
vdth  a  minimum  interior  dimen- 
sion of  I  in. 

REVERSE-CYCLE   HEATING 
AND  COOLING 

Use    of    electrical    refrigerating 
units  in  air  conditioning  systems 
for  heating  as  well  ap  cooling  has 
long    interested    engineers.    That 
heat    is    produced    by    the    initial 
compressive  action  of  the  refriger- 
ation   cycle    is    generally    known. 
And  it  remained  to  find  a  way  to 
step  up  this  heat,  when  desirea,  to 
a  point  where  an  air  conditioning 
unit  might  be  practicable  for  room 
heating  as  well  as  cooling.  In  lab- 
oratory tests  this  has  been  accom- 
plished   by    using    outdoor    air    or 
well  water  to  warm  up  the  cold- 
er refrigerant  before  it  returns  to 
the     compressor.     By     borrowing 
heat  from  a  relatively  warmer  out- 
side source,  a  higher  temperature 
can    therefore    be   produced    econ- 
omically in  the  compression  cham- 
ber. Efficiency  of  the  process  is  of 
course    limited    somewhat    by    the 
temperature  of  the  outside  air,  be- 
cause  if   it  falls   very   low,   little 
heat  can  be  borrowed. 

It   is   interesting,    therefore,    to 
hear  about  a  new  air  conditioning 
unit,    Airto^a,    which    appears    to 
operate  on  this  principle.  It  is  an- 
nounced as  a  complete  air  condi- 
tioning  unit,   consisting   of  a   re- 
versible-cycle    refrigeration      sys- 
tem,  so   constructed    that    cooling 
or  heating,  and  dehumidifying  or 
humidifying   of    room    air    can   be 
accomplished  automatically  as  de- 
sired. It  is   said   to   heat  without 
employing    any    combustible    fuel 
or  heating  elements,  heating  and 
cooling   being   only   a   reversal   of 
function.     When   heating,   Airtopia 
draws  in  air  from  outside,  which 
passes   over  the   relatively   colder 
refrigerated   coils    and    surrenders 
its    heat.    Heat    thus    absorbed    is 
transferred  to  the  conditioned-air 
coil  on  opposite  side  of  the  unit, 
and  air  from  the  room  is  passed 
over  this   warm   coil.    When   used 
for    cooling,    room    air    is    passed 
over  the  refrigerated  coil  and  re- 
turned to  the  room,  while  outside 
air  is  circulated  through  the  unit 
to   carry    off    the    heat    thus    ab- 
sorbed.   At   the   same    time,    room 
air  is  humidified  while  being  heat- 
ed, dehumidified  while  being  cool- 
ed, and  dust  is  removed  by  filters. 
Drayer-Hanson,    Inc.,    Dept.    AR, 
767  East  Pico  Blvd.,  Los  Angeles 
21,  Calif. 
PAINTING  IN  LIGHT 

Glowing  murals  individually 
mounted  in  shadow  boxes  and 
edge-lighted  from  a  concealed 
source  have  recently  been  added 
to  the  Lounge  of  Hotel  Sheraton, 
New  York,  again  demonstrating 
the  decorative  effects  possible 
with  Plexiglas,  the  transparent 
plastic  developed  by  Rohm  &  Haas 
Co.,  Philadelphia.  Plexiglas  pos- 
sesses a  "light-piping"  property; 
light  that  is  introduced  at  the 
eidge  of  the  sheet  will  travel  in- 
definitely within  the  sheet  until  it 
reaches  an  engraved  or  painted 
design,  which  releases  the  light 
into  the  room.  Thus,  desi^s  that 
are  scribed,  etched,  or  painted  on 
Plexiglas  become  luminous  when 
edge-lighted,  usually  by  fluores- 
cent tube.  Edge  of  each  sheet 
where  light  is  introduced  can  be 
colored  so  that  the  complete  scene 
appears  in  color  as  well  as  light 
Murals  were  designed  and  execut- 
ed by  Endicott  Corp.,  of  Boston, 
Mass. 
SPRING  LATCHES 

Ever  try  to  open  a  night-latch 
with  one  hand,  when  the  other  is 
full     of     packages?     A     one-arm 


sprin^latch,  No.  040  in  a  new  line 
of  night-latches,  is  designed  to 
make  this  possible.  Because  of 
patented  features,  the  latchbolt 
of  this  lock  is  held  back  automati- 
cally when  it  is  retracted  by  the 
key,  permitting  withdrawal  of  the 
key  and  opening  of  the  door  with 
the  same  nand.  The  latchbolt  then 
springs  out  automatically  and  re- 
locks  the  door  as  it  closes.  Other 
night-latches  in  the  line,  Nos.  42, 
042,  44,  047,  and  2,  feature  extra- 
throw  deadlatches,  and  other  de- 
sign and  operating  improvements. 
The  Yale  &  Towne  Mfg.  Co.,  200 
Henry  St.,  Stamford,  Conn. 

CONVECTOR  UNIT 

New  convector-type  heating  un- 
it for  buildings  is  completely  non- 
ferrous,    and   designed    for    maxi- 
mum durability  along  lines  of  con- 
vector  units  supplied  to  Navy  ves- 
sels   during    the    war.     Although 
structurally   stronger,   the   unit   is 
lighter    and    more    compact    than 
earlier    models,    permitting   fastei 
installation.    Headers,    tubes,    and 
fins  are  copper  or  copper  alloy  to 
eliminate    elpctrolytic    corrosion 
hazards  resulting  from  use  of  dis- 
similar metals.   It  is  of  one-piece 
construction,   achieved   by  brazing 
or  otherwise  mechanically  bonding 
all    parts    into    an    integral    unit, 
together    •with     rigrid     steel     side 
plates.  Universal  header  reported- 
ly makes  possible  use  of  one  style 
of  heating  unit  on  practically  any 
two -pipe  steam  or  hot- water  pip- 
ing arrangement.  Other  announced 
features    are    adjustable    brackets 
for  quickly  obtaining  correct  pitch 
and  elevation,   and  choice  of  two 
types  of  air  chambers  for  use  on 
hot-water  systems.  Additional  en- 
closure   types    and    sizes    are    an- 
nounced. The  flush  recessed  style 
of   enclosure,    discontinued    during 
the  war,  is  being  made  again.  All 
recessed   and   floor-cabinet   enclos- 
ures now  are  available  in  a  16-in. 
height  for  use  under  low  windows. 
In  addition,  the  3  6/8  in,  depth  of 
convector  has  been  included  in  the 
line,  Modine  Mfg.  Co.,  lUeine,  Wis. 

PIPE  INSULATION 

Inspection  of  insulation  in  the 
Conway  Building,  Chicago,  now 
undergoing  major  rehabilitation, 
indicated  that  85%  Magnesia  In- 
sulation, which  was  installed  on 
all  steam  and  hot  water  piping  al- 
most 40  vcari^  ago,  is  siill  in  ex- 
cellent condition.  First  introduced 
commercially  in  1886,  this  insul- 
ating material  contains  85  per 
cent  magnesia  precipitate,  filtered 
to  a  wet  paste,  and  mixed  with 
15  per  cent  asbestos  fiber,  then 
dried,  and  either  ground  into  in- 
sulating cement  or  molded  into 
blocks  or  pipe  coverings,  machined 
to  size.  Magnesia  Insulation  Man- 
ufacturers Assn.,  Washington,  D, 
C. 
DOOR  CLOSER 

A  new  door  control,  for  house, 
industrial,  or  office  use,  is  designed 
to  close  the  door  quickly  to  a  point 
within  one  inch  of  closed  position 
and  then  ease  it  slowly  and  quiet- 
ly the  rest  of  the  way.  A  mechani- 
cal adjustment  is  provided  to  in- 
crease or  lessen  tension  as  re- 
quired. The  manufacturer  states 
that  use  of  this  control  can  elimi- 
nate the  need  for  additional  hard- 
ware on  doors  without  locks  which 
require  hardware  merely  for  clos- 
ing security;  and  that  heat,  cold, 
or  moisture  will  not  affect  oper- 
ating efl^ciency.  The  control,  con- 
structed of  cadium-plated  steel, 
comes  in  standard  and  heavy-duty 
sizes,  weighing  1 'A  lb.  and  2%  lb.. 
resnectivelv-  B.  L.  Mallory  Co., 
1201  East  Eight  Mile  Rd.,  Hazel 
Park,  Mich. 
METAL  AWNINGS 

Ventilated  aluminum  awnings, 
known  as  Koolvent,  feature  alter- 
nating strips  of  aluminum  with 
space  provided  between  overlap 
for  free  circulation  of  air.  This 
construction  is  said  to  prevent  the 
formation  of  "heat  pockets"  com- 
mon to  other  types  of  awnings 
and,  by  actual  test,  to  reduce  sum- 
mer temperatures  within  rooms 
from  10*  to  20*.  The  awnings  are 
finished  with  two  coats  of  baked 
enamel  which  can  be  cleaned  with 
a  damp  cloth,  and  repainted  at  will 
to  conform  to  changes  in  color 
scheme.  Standard  color  combina- 
tions include  red  and  white,  green 
and   white,  blue  and  white,   black 


and  white,  and  maroon  and  white. 
Cream  color  may  be  substituted 
for  white,  or  awnings  can  be  fur- 
nished in  natural  aluminum  finish 
or  in  solid  colors.  Kool-Vent  Metal 
AwTiing  Corp.,  of  America,  Key- 
stone   Bldg.,    Pittsburgh,    Penn. 

SLIDING   DOOR   HARDWARE 

Ball-bearing  suspension  units 
are  used  with  track  assembly  to 
support  sliding  doors.  The  steel 
track  on  which  the  door  is  hung 
is  lightweight  yet  strong,  in  the 
shape  of  a  mimature  I-beam,  and 
an  aluminum  floor  guide  is  sup- 
plied to  engage  the  grooved  bot- 
tom of  the  door.  The  door  hang- 
ers, which  ride  on  rollers  with  bal' 
bearing  can  be  adjusted  in  depth 
to  accommodate  slight  variations 
in  door  size,  and  may  be  disen- 
gaged readily  from  the  suspen- 
sion beam  for  removal  of  the  door. 
Similar  suspension  hardware  is 
available  for  sliding  curtains,  made 
with  curved  as  well  as  straight 
track,  and  employing  a  roller- 
bearing  suspension  unit  for  the 
curtain  rings.  Grant  Pulley  and 
Hardware  Co.,  Broadway  at  57th 
St.,  Woodside,  N.  Y. 

KITCHEN  VENTILATOR 

Operating  on  the  outside  of  the 
wall  with  only  a  small  grille  vis- 
ible from  inside  the  kitchen,  a  new 
electric  ventilator,  Kitchen-Aire 
Six  is  designe<l  to  minimize  oper- 
ating noise  and  features  fire-re- 
sistant design  with  an  enclosed 
fan-cooled  motor  entirely  removed 
from  the  grease-laden  air  stream. 
Aluminum  construction  through- 
out is  said  to  insure  long  and  de- 
pendable service.  Centrifugal-type 
balanced  impeller  reportedly  oper- 
ates efficiently  against  static  pres- 
sures encountered  in  winter  oper- 
ation or  duct  applications.  Only  a 
6-in.  diameter  opening  through  the 
wall  is  required;  for  other  than 
side  wall  mounting,  ventilator  in- 
let enters  between  joists  and 
standard  sections  of  6-in.  pipe  can 
be  used  for  runs  up  to  30  ft.  The 
Kitchen-Aire  Eight  is  similar  in 
design  but  with  gfreatly  increased 
capacity  (Vi  Hp.  110  volt)  for 
restaurant  kitchens  and  other 
indu.^trial  uses,  Stewart  Mfg.  Co., 
3209-11  East  Washington  St„  In- 
dianapolis  1,  Ind. 

WALL  TILE 

Distribution  of  Veos  Wall  Tile, 
manufactured  by  the  Clyde  Porce- 
lain and  Steel  Corp,,  has  been  tak- 
en over  by  Armstrong  Cork  Co,, 
and  will  be  available  through  con- 
tractors who  install  as  well  as 
sell  the  material.  This  is  a  porce- 
lain-on-steel wall  tile,  with  a  base 
of  20-gauge  steel,  coated  on  back 
and  sides  as  well  as  front  to  in- 
sure moisture  resistance  and  pre- 


vent rust.  To  install,  an  asphalt- 
saturated  flberboard,  slotted  to  fit 
the  tile  is  first  nailed  to  the  wall. 
The  tile  is  then  pecured  to  the  fl- 
berboard by  means  of  an  adhesive. 
Colors  available  are  aqua,  ivory, 
black,  bisque,  peach  and  dubonnet. 
Resilient  Tile  Floors  Dept.,  Arm- 
strong Cork  Co,,  Lancaster,  Penn. 

FLUORESCENT  TROFFERS 

Special  knock-outs  in  the  ends  of 
recessed  fluorescent  troffers  are 
reported  to  make  possible  their 
use  in  accurate  48-in.  lengths,  re- 
quiring no  more  ceiling  length 
than  that  of  the  48-in.  fluorescent 
lamps  and  their  iampholders.  The 
troffers  are  built  as  complete  units 
with  guick  -  mounting  brackets, 
ready  tor  installation.  Interchange- 
able accessories  include  baffles, 
two  types  of  egg-crate  louvers, 
and  both  flat  and  formed  glass 
panels.  A  choice  of  two  reflector 
surfaces  is  offered;  all  troffers 
have  300*  white  reflectors;  and 
Alzak  reflectors  may  be  had  with 
special  Alzak  reflector  linart. 
Troffers  are  available  "in  two 
types;  deep  type  for  one.  two,  or 
three  40-watt  lamps,  and  shallow 
type  for  one  or  two  40-watt  lamps. 
Both  types  are  supplied  with 
flange  or  T-bar  mounting  edges. 
Edwin  F.  Guth  Co.,  2615  Washing- 
ton Blvd.,  St.  Louis  3,  Mo. 
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PUTTYLESS  GLAZING 


U.  b.  y»t.  2171319 

SKYLIGHTS  —  SAWTOOTH 

SIDEWALL  SASH— PATIO  ROOFS 

GREEN  HOUSES 

For  •■timalct,  or  engineering  deaigni, 
covering  ■  complete  inftalladoa,  iBcIiMl- 
ing  eheet   metal  rcquiremeati   ... 

CALL...  EXBROOK  1185 

Bxcluaiva    Dietributora    (or 
Northern   California 

McKune  Metal  Products  Co. 

26i  Tehama  St..  San  Franciice,  3 


oofloaa'ffdT 


RUSTIC,  PLYWOOD   OR  ALL- 
ALUMINUM    CONSTRUCTION 

Ratldentlal   antl   Commercial 
—FREE    ESTIMATES— 

*       *       *        ^ 

Easy  Overhead  Door  Co. 

Phone  THomwall  3118 
2808  San  Pablo  Ave..  Berkeley 


Kimsul 


The  Confrolled  Insulafor 
of  Co/d,  Heaf  and  Sound 


Da*  to  its  "Layer  Upon  Layer"  construction  it  ellml* 

notes  weak  spots  and  guarantees  uniform  high 

insulating  value  throughout. 

Treated  Agalntf  fire.  Moisture,  \/ermlit  and  Insects 

f conomlcal.  Light.  Easy  to  Handle  and  Intfall 


GUNN   CARLE  &  CO. 


20    Potrero    Ave. 


UNderhill   5480 


San   Francisco 


I     GEORGE  M.  PHILPOTT  CO. 

I       iryant  l>et.  fth  o«d  10th  Sts..  S,  F. 


COMPRESSORS 

PUMPS 
CONCRETE  BREAKERS 

RENTAL   SERVICE 

Drill  Steel    -    Gads    •    V-Belts 

Wire  Rope  and  Fittings 

Ball  &  Roller  Bearings 

SAN  FRANCISCO 

HEmlock  5475 
OAKLAND 

HUmboldt  165« 


PAGE  CHAIN  LINK  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  .  .  .  Efficient  Erection  Service 

REINFORCING  STEEL 
BLAW  KNOX  GRATING 

All  Sizes  in  Stock 


W.  S,  WETENHALL  COMPANY 

17th  8C  WISCONSIN  STREETS,  SAN  FRANCISCO,  iO 
Phone  HEmlock  1480 


(C<uitlnued  from  Page  11) 


000  <»lklQg  lead. 

Specifications  obtainable  from  the 
above  office. 
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12/17/46 

Caet    Iron    Fittings 

Bide  Wanted 

OAKLAND.  Calif.,  Alameda  Co.— 
UnUl  Dec.  26,  5:30  p.  m.  bids  will  b« 
received  by  the  East  Bay  Municipal 
Utility  District.  Rm.  406.  612  16th  St, 
Ocikland,  Calif.,  under  LS-374,  for 
furnishing  cast  iron  fittings  as  fol- 
lows: 

(1)  60  16-in.  11  \i*  elbows,  bell  ends; 

(2)  40  22%*   elbows,  bell  ends; 

(5)  6  45*   elbows,   bell   ends; 

(4)  6  16-ln.  X  8-in.  crosses,  bell  ends; 
(0)  6   16-in.    X    8-in.    reducers,    small 
end  bell,  large  end  epigot ; 

(6)  50   16-in.    solid    sleeves; 
Specifications  obtainable  from  the 

above  office. 
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12/17/46 
Reinforcement  Bar* 
No  Bide  Reoelved 

DAVIS  DAM,  Arizona.  — No  bids 
were  zeceixed  December  Jl  by  the 
U,  B,  Bureau  of  Reclsonatlon,  Den- 
ver, Colo.,  under  Inv.  78S2-A-4  for 
500  tons  deformed  rail  or  Interm*^!- 
ate  grade  billet  steel  reinforcement 
bars  for  concrete,  %-in.  to  %-ln., 
f.o.b.  shipping  point  and/or  King- 
man, Ariz. 
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12/17/46 

Structural  Steel 

Low  and  Only  Bidder 

CENTRAL  VALLEY  PROJECT, 
California.  —  American  Bridge  Co,, 
Denver,  Colo.,  at  (1)  $4668.  60,800  lbs.; 
(2)  $12,569,  157,160  lbs.;  total,  $17,117; 
ship  all  Items  in  240  days ;  f.o.b  Gary, 
Ind. ;  terms  net ;  no  equalization  of- 
fered; submitted  only  bid  December 
12  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  1535 
for  structural  steel  for  Southern 
Pacific  railroad  bridge  and  farm 
bridges,  Westley  wasteway,  Delta- 
Mendota  Canal,  Central  Valley  Proj- 
ect, California. 

Bids  were  taken  as  follows: 

(1)  lump  sum.  structural  steel  for 
Southern  Pacific  railroad  bridge, 
Westley  wasteway.  Delta  -  Mendota 
Canal,  including  beams,  diaphragms, 
bearings  and  field  rivets; 

(2)  lump  sum,  structural  steel  for 
farm  bridges.  Including  beams,  dia- 
phragms,  bearings  and  rivet   bolts. 

12/17/46  42 

Qalvanlzed  Steel  Strand 
Bids  Wanted 

KENDRICK  PROJECT,  Wyoming. 
—Until  December  27,  2  P.  M.,  bids 
will  b©  received  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Inv.  C-22,343-A-l-d  for  furnishing 
5/16-lnch  galvanized  steel  strand  for 
grounds,  3-wlre,  f.o,b.  shipping  point 
and/or  Casper,  Wyo. 

Specifications  obtainable  from  the 
above  office. 
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12/17/46 

Douglas  Fir  Lumber 

Bids  Wanted 

SHOSHONE  PROJECT,  Wyoming. 
—Until  December  31,  2  P.  M.,  bids 
wUl  be  received  by  the  U.  S.  Bureau 
of  Reclamation.  Denver  2,  Colo.,  un- 
der Inv.  D-10,163-A-7  for  furnishing 
Douglas  fir  lumber,  f.o.b.  shipping 
point  and/or  Ralston,  Wyo. 

Specifications  obtainable  from  the 
above  office. 
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12/17/46 
Reinforcement    Bar* 
Bids  Want«d 

MISSOURI  BASIN  PROJECT, 
Wyoming.— Until  December  27.  2  P. 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Inv.  No.  19,536-A  for  rein- 
forcement bars  for  concrete,  f.o.b. 
shipping   point   and/or  Casper.  Wyo. 

Specifications  obtainable  from  the 
above  office. 


42 


12/20/46 
Track    Specials 
Bids   Wanted 

SAN  FRANCISCO.  Calif.  —  Until 
Jan,  6,  3  p.  m.  bids  will  b©  received 
by  the  Purchaser  of  Supplies.  M. 
H.  Gerry.  270  City  Hall,  San  Fran- 
cisco. Calif.,  under  Bid  No.  3788  for 
furnishing  and  delivering  mangan- 
ese steel  special  track  castings  for 
Water    Department. 

Specifications  obtainable  from  the 
above  office. 
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12/20/46 

Cable — Bids   Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  Dec.  26,  8  p.  m.  olds  will  be 
received  by  the  City  of  Oakland, 
Chas.  M.  Don,  City  Clerk,  City  Hall, 
Oakland.  Calif.,  for  furnishing  satu- 
rated -  paper  -  Insulated  lead  -  cover- 
ed cable  for  the  Electrical  Depart- 
ment ,  ^. 

Specifications  obtainable  from  the 

above  office. 


43—     MACHINERY  AND 
EQUIPMENT 


12/17/46  43 

Truck    Chassis 

Bids   Rejected  ^      ^ 

OAKLAND,  Calif.,  Alameda  Co.— 
City  of  Oakland,  Chas.  M.  Don,  city 
clerk.  City  Hall,  Oaklaind,  Calif.,  re- 
jected bids  submitted  Dec.  3  for  fur- 
nishing 3   motor  truck   chassis. 

12/17/46  43 

Tractor — Contract   Awarded 

OAKLAND.  CaUf.,  Alameda  Co.— 
Buran  Equipment  Co.,  777  100th  Ave., 
Oakland.  Calif.,  at  (1)  $5254.15;  (2) 
$1850.13  awarded  contract  by  tho 
City  of  Oakland.  Chas.  M.  Don,  City 
Clerk.  City  Hall.  Oakland,  Calif.,  for 
furnishing  (1>  one  dlesel -powered 
crawler  tractor  equipped  with  (2) 
hydraulic   type   angledozer. 


Sale   of    Office- Hospital    Furniture 

SAN  FRANCISCO,  Calif.  —  War 
Assets  Admin.,  33  Berry  St,  San 
Francisco,  announces  sale  of  of 
flce-hospital  furniture  at  fixed  prices 
to  non-priority  purchasers  with  cloe- 
ing   date    set   for   Dec.    27. 
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12/17/46 

Sale  of  Landing  Boats,  Etc. 

SAN  FRANCISCO,  Calif,  —  War 
Assets  Admin.,  33  Berry  St,  San 
Francisco.  Calif.,  announces  sale  of 
landing  boats,  pontoon  repair  kits, 
paddles,  and  jungle  bladders  at  fix- 
ed prices  to  priority  claimants  and 
to  normal  trade  channels  concurrent- 


ly with   closing  date  set  for  Jan. 
1»47. 


S. 
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12/17/46 

Truck — Low  A  Only  Bidder 

SANTA  CRUZ,  Calif ,  SanU  Crua 
Co. — General  Fish  Corp.,  Santa  Cruz, 
Calif.,  at  $2433.65  submitted  only  bid 
Dec.  9  to  the  City  of  Santa  Cruz, 
A.  J.  Miller,  aty  Clerk,  City  HaU 
Santa  Cruz,  Calif.,  for  furnishing  a 
1^-ton  dual  rears  truck. 


12/17/46 

Fixed   Wheel   Gate 
Low  A  Only   Bidders 
BOISE  PROJECT,  Idaho.- 


4S 


-Follow- 


m  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  rNFORMATION 


Bid  Opening  Date  Prvjeet  Neted  In  ieeue  of 

12-23—  —Gasoline  and  KeroFort  Bragg  12-  • 

12-23—  8:00  P.M.— Sewer  Pipe  sene  Reno,  Nev.  11-20 

2-23—  2 :00  P.M.— Prefab.  Steel  Bldg.    Notus.  Idaho  11-20 

12-23—  —Pipe  Materials         San  Franciaco  U-19 

12-2»—  9  KX)  A.M.— Dump  Truck  Berkeley  13-18 

12-23— tO:<» AM— Tank  and  Pump    Berkeley    — — — ■ 1»49^ 

_  Holliater 


ing  oubmitted  bids  Dec  11  to  the 
U.  S.  Bureau  of  Reclamation,  Denver. 
Colo.,  under  Spec.  1506  for  furnish- 
ing and  delivering  fob  cars  at  the 
shipping  point  or  fob  cars  at  Cas- 
cade, Idaho,  one  12-ft  by  18.38-ft 
fixed -wheel  gate  for  installation  in 
the  outlet  works  at  Cascade  Dam, 
Payette,  Dlv..  Boise  Project.  Idaho. 
The  rubbef  sealing  strips  for  the 
gate  seals  will  be  furnished  by  the 
government  and  are  not  covered  by 
these  specifications.  The  gate  will 
be  installed  by  the  government. 

American  Bridge  Co.,  Denver,  $19,  • 
290;  ship  300  days;  4S300  Ibe;  fob 
Ambridga  Pa.;  Terms,  net;  no  equa- 
lization   offered. 

Consolidated  Steel  Corp..  Los  An- 
geles, Calif.:  $19,675;  ship  235  days; 
52,600  lbs.;  fob  Los  Angelea.  Terms, 
net ;   no  equalization  offered. 

Troadwell  Const  Co.,  Midland,  Pa.; 
$20,580:  ship  360  days;  62,000  lbs; 
fob  Midland,  Pa;  Terms  net;  no 
equalization    offered. 


12-23—  7 :30  P.M.— Truck 

12-23—  2:00  P.M. — Crossarm  Braces    Yuma,  Ariz.,  and  Coachella, 

Calif. 
12-23 —  2:00  P.M. — Reinforcement  Bar«    Mountain  Home,  Idaho 
12-23 —  — Power  Brooms  Sacramento 

12-23 —  — Steei  Paint  Drums  Panama  Canal 

12-2a—  2 :00  P.M.— Douglas  Fir  Lumber    Riverbend 
12-23 — 10:00  A.M. — Motor   Graders         Sacramento 
12-23—  2 :00P.M— Testing   Machine     Denver,  Colo. 
12-23—  2 :00  PM.— Hollow  -  Metal  Doors     Coram 
12-23—  2 :00  P.M.— Sheet   Metal   Roofing    San  Francisco 
12-23— 2:00  P.M.— Steel    Partitions      Coram 
12-23—  3 :00  P.M— Pickup  Truck  Sacramento 

12-24—  —Ventilating  Blower^    Panama  Canal 

12-26—  5 :30  P.M— Electric   Wiring       Oakland 
12-26—  —White  Lead  Pajiama  Canal 

12-27— 2  00  P.M.— Motor-Control     Apparatus  Tulelake 

12-27— 2 :00  P.M.— New  Sidewalk,  etc.     Santa  Barbara 
12-27—  2 :00  P.M.— Poles   and   Crossarms 

Coachella  Canal,  Calif. -Ariz. 
12-27—  2:00  P.M. — Reinforcement  Bara    Columbia  Basin  Project 
12-27—  3 :00  P.M.— Crossarm  Braces     San   Francisco 
12-27—  3  KK)  P.M.— Grader  and  Plow 
12-27—  3 :00  P.M.— Outboard  Motors 
12-27—  3 :00  P.M— Brake  Blocks 
12-27—  3 :00  P.M.— Pump 

12-27— 10:30  A.M— Lettering   Walls   and  Door    San  Francisco 
12-27— 2  rOO  P.M.— New  Cone.   Floor        San  Gabriel 
12-27— 10 :00  AM.— Gasoline  Reno.  Nev. 

12-27— 2:00  P.M— Electrical  Equip.     Wiota    &    Nashua.    Mont. 
12-27—  2:00  P.M— Transformers,   Btc.Fallon  and  Terry,  Mont 


San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 


Etc 


12-28— 8. -00  P.M.— School  Bus 
12-30— 10:00  AM— Eanhwork, 
12-30—10:00  A.M.— Elevator 
12-30—  8 :00  P.M.— Pig  Lead 
12-30—  2 :00  P.M— Gasoline  and  Oil 
12-30—  3 :00  P.M.— Tractor  and 
12-30—  3  K)0  P.M.— Girder  Rail 


San  Mateo 
Gila   ProJ.,    Ariz. 
Columbia  Baaln  Proj.,  Wash 
San  Francisco 
Redding 
Bulldozer    San  Francisco 
San  Francisco 


12-30—  3 :00  P.M— Off  ice  Furniture      San  Francisco 

12-30—  2 :00  P.M.— Gate    Assembly       Denver.  Colo. 

12-31—  2 :00  P.M.— Spider  and    Shaft   Assembly    San  Francisco 

12-31—  2 :00  P.M.- Exterior  Painting   OroviUe 

12-30— 2 :00  P.M.— Structural    Steel      Davis    Dam    Proj.,    Ariz.-Nev. 

1-  2—  2:00  P.M.— Control    Board         Cody.  Wyo. 

1-  2— 10:00  A.M— Dismantling  and  Moving  Buildings 

Davis  Dam  Proj..  Arl«.-Ney. 

1.  2—  —Sheet     Metalwork  Central   Valley   Proj, 

1-  2—  3 :00  P.M.— Roof  Repairs  San   Francisco 

1-  2— 2:00  P.M.— Surge    SuppreasorsBouIder    City,    Nev. 

1-  2—  2:00  P.M.— Stop  Logs  Odalr,  Wash. 

1-  a_  2:00  P.M.— Disconnecting    Switches    Almira,  Wash. 

1-3— 2:00  P.M — Stairs    and    Railings       Coram 

1-  3— 2:00  P.M— Accordion   Doors     Coram 

1-  3—  2 :00  P.M.— Hollow  -  Metal  Doors       Odalr.  Wash. 

1-  6— 2 :06  P.M.— Steel    Roof    Deck    Odalr.    Wash. 


1-  6—  2:00  P.M. 

1- 

1- 

1- 


-Accordion    Dooi       Redding 
2 :00  P.M— Automobile  Independence 

3:00  P.M. — Pipe  and  Couplers  Palo  Alto 
2  K)0  P.M.— Unoleum  Nevada  City 

1-  6—  2:00  P.M — Shroud  Line  Arcadia 

1-  6—  2:00  P.M— Manila  Covers  San  Francisco 

1-  6— 2:00  P.M.— Structural   Steel   Roof   Framing     Odalr. 
1-  7— 2:00  P.M.— Coffeidam  Coram 

1-  7— 2:00  P.M.— Pumping    Units      Gran  by.  Colo. 
1.  7_  4 :00  P.M.— Reroof ing  Oakland 

1-  7—  2 :00  P.M.— Meter  and  Flelay    Cubicle   Odalr,   Wash 
1-  g— 2:00  P.M. — Steel   Pull   Box   Frames  Earp 

1-  8—  2:00  P.M.— Chain-Link     FenceCody.  Wyo. 
1-  »—  2:00  P.M. — Structural    Steel     Kingman,    Ariz. 
1-  9—  2:00  P.M. — Structural    Steel      Pasco,    Wash. 
1-  9—  2  KX)  P.M. —Radial -Gate  HolstsFriant 
1-  9—  2:00  P.M. — Transformers  Cody,  Wyo. 

1-  9 — 8:00  P.M. — Electric  Meters       Alameda 
1- 10— 2:00  P.M. — Structural  Steel      Cascade,  Idaho 
1-13 —  2:00  P.M. — Penstocks.  Etc. 
1-13—  2:00  P.M— Span  Cableway 
1-13 —  2:00  P.M. — Gate  Assembly 
1-13—  2 :00  P.M— Steel  Pipe  RalUngsCentral  Valley 
1-14— 10:00  A.M. — Control  Panels,  Etc.     El  Centre 
1-14 —  2:00  P.M — Traveling  Cranes    Jenness,  Idaho 
1-14 —  2:00  P.M — Structural  Steel        Sunnyslde.  Wash. 
1-14 —  2:00  P.M — Structural  Steel       Redding 
1-16—  2:00  P.M.— Hollow  Metal  Doors    Almira,  Wash. 
1-16—  2  00  P.M. — Motor-Generator     Set     Almira.  Wash. 
1-16—  2:00  P.M. — Electric  Ranges      Bonneville.  Wyo.,  and 

Billings,  Mont 
1-17— 2:00  P.M.— Generators  Casper.  Wyo. 

1-17—  2 :00  P.M— Electric  Ranges       Ririe,  Idaho 
1-17— 2.00P.M.— Billet-Steel   Bars     Earp 
1-20 —  2:00  P.M — TrsJisformers  Concord 

1-21—  2  KX)  P.M.— Lightning  Arresters    Oranby,  Colo. 
1-21—  2:00  P.M — Pumping  Units        Sunnyslde,  Wash. 
l-22>—  2 :00  P.M— Trashracks  Odalr,  Wash. 

1-23 —  2K)0P.M. — Structural  Steel      Cascade,  Idaho 
1-23—  2 :00  P.M.— Fabricated   Structural  Steel    Yuma.  Ariz 


Wash. 


12-18 

12-16 
13-16 
la-lT 
13-17 
13-11 

12-  6 
U-  6 
11-29 
13-10 
11-29 
13-18 
12-17 
13-16 
13-17 
11-30 
11-20 

12-11 
12-17 
12-16 
13-18 
13-18 
12-18 
13-18 
13-19 
11-20 
11-29 
11-29 
11-22 
12-19 
11-25 
11-29 
13-19 
13-19 
13-19 
13-18 
13-18 
11-29 
12-13 
12-18 
11-29 
11-20 

13-11 
11-29 
13-18 
11-29 
11-29 

13-  6 
11-29 
11-29 
11-29 
11-29 
11-29 
13-10 
13-16 
13-19 
13-19 
13-19 


13/13/46  a 

Le«d  Reeerding  KquipiMMit 

JJBld»  WAAltd 

COLUMBIA  BASIN  PROJECT, 
Washington.  —  Until  January  20,  2 
P.  M,  bids  win  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1606  for  fumlshlnf 
and  delivering  f.o.b.  can  at  the  ahlp- 
plng  point  or  f.o.b.  can  at  Almira, 
Wash.,  one  load  recording  equipment 
consisting  of  a  thermal  converter  and 
a  potentiometer,  null-type  recording 
wattmeter  for  the  Grand  Coulee  pow- 
er plant  Columbia  Baaln  Project, 
Washingrton.  All  of  the  appantus  will 
be  Installed  by  the  government  No 
charge  for  copies  of  the  specifications 
to  prospective  bidders ;  to  othen, 
$0.50,  not  retumabla 


Casper,  Wyo. 

Coram 

Enders,  Neb.,  and  Wilds,  Colo. 


11-29 
13-19 
11-29 
11-29 
12-  5 
12-  3 
12-  6 
19-  6 

12-  6 
12-19 

13-  6 
13-19 
12-  9 
12-13 
12-  9 
12-  6 
12-  9 
12-  9 
13-11 
12-18 
12-  5 

12-19 
11-29 
12-19 
12-19 
12-  6 
12-13 
12-19 
12-19 
12-19 
12-19 


ALaMICROME  Framed  Gliss 

SHOWER  DOORS 

SLIDIMG    lATH    TUB    ENCLOSURES 
DAYLIGHT  STALL  SHOWERS 


$27.50 


At  Lew  At 
Casfem  Mod* 
To  fH  Aay  Openleg 

Plu(    Iiuulbtion 

REPAIRS  AND  REPLACEMENTS 

Add  Permanent  Beauty  to  Your  Bath 
Room.  No  Leaking  or  Dripping  on 
Your  Floor.  Many  Artistic  Designs  to 
Choose  From. 

Golden  Sfote  Shower  Door  Co.,  Inc. 

12S4  Eosf  12Hi  SfrMf  fkonm  KEIIeg  3-1  f 94 

OaUaad  6,  Califoraia 


pacity,  hand-operated  radial-fate 
hoist  for  check  and  drop  lateral 
turnout,  Coachella  Canal;  miscel- 
laneous metalwork  and  float-well 
equipment  for  White  Water  siphon 
waatcway,  All-American  Canal  Bys- 
tem,  Boulder  Canyon  Project  Ari- 
zona-California -Nevada;  two  21-foot 
7-lnch  by  6-foot  0-lnch  radial  gates 
I  river  gatee)  and  two  21 -foot  7-lnch 
by  8-foot  S-lnch  radial  gates  (sluice 
gates),  for  Meallla  Dam,  Rio  Grande 
Project,  New  Mexico-Texas.  The 
equipment    will    be   installed   by    the 


(Continued  on  Pace  U) 
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12/16/4C 

Radial   Qa;teB  and   Hoists 

Bids  Wanted 

BOULDER  CANYON  PROJECT, 
Ariz.-Callf.-Nev.,  and  Rio  Grande 
Project  New  Mexico-Texas— Until 
Jan.  16,  2  p.  m.  bids  will  be  received 
by  the  U.  SL  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1606,  for 
furnishing  and  delivering  fob  care 
at  the  shipping  point  or  fob  can  at 
Coachella,  California.,  and  Bl  Paao, 
Texas,  one  14-foot  by  9-foot  8-inch 
ladial  gate  ana  one  float-operated 
raoial-gato  hoist  for  White  Water 
siphon  wasteway,  Coachella  Canal; 
one  14-foot  by  9-foot  S-lnch  radial 
gale  and  one  5,000-pound  capacity, 
motor-driven  radial-gate  hoist,  for 
White  Water  siphon  check,  Coachel- 
la Canal ;  two  8-foot  by  ft-foot  9-lnch 
radial  gates  and  two  5,000-pound  ca- 
pacity, hand-opeiated  radial-gate 
holsta,  for  radial -gate  check,  Coach- 
ella Canal;  one  10-foot  by  11-foot 
radial  gate  and  one  6.000-pound  ca- 


le.'XOilSTWISf" 

IMMEDIATE 
DELIVERY 

Portable 

Gasoline  Powtred 

TakU  Sow 


\ 


N«w  Bu^ar  wldi  rotating  top  for 
milar  oita.  10*  biada,  1  h.p.  angina. 
Fullr  adjuiubla  (or  rippin(,  rroaacut. 
raftara,    ate.     Walgha    only    3)0    Iba. 

Sm  H  D«MO«ifr«f«d 


Moll 
Concrete  VIbratort 

Gaaolina   or  pnaumaeic   powarad,   21' 
abaft. 

Portable 
Tar  Kettio  Trailer 

110  gal.,  complata  with  burnara  and 
•ir  pump. 

Hand  Winclies 

1  to  1  ton  capadtr,  aingia  and  doubla 
drutn. 

Portable 
Steam  Cleantr 

Karrkk  oil  firad,  alactrk  drivan. 


COAST 

EQUIPMENT 
COMPANY 

f4l  Iryaat  St.      MArkvt  B740 


DU8TRIAL    FLOORS 

HIAVY  DUTY  •  DUSTIISS  •  NON  AISOKIINT 
CONCRin  HOOK  HNISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  Street       DOnqlos  5533       Son  Francisco 


TEC( 


Gi»nl  Crip   Drive  Dow«l§ 


Double  Crip  SpilM$ 

Tlmb»r  Connectors  and  Tools 


TlldBER  ENGINEERING  CO.  OP  CALIFORNIA 
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PRofpat-l  A269 


*7/taHJU  a  £oHm,  '-«f5  *  *  * 


* 

• 


Quite  a  year,  wasn't  it?  Lots  of  work  to  be  done  and  not 
too  much  equipment  to  do  it  with.  Your  problems  and 
ours  are  pretty  much  the  same  .  .  .  equipment  pro- 
curement. Thanks  for  being  patient  with  us.  We  did 
everything  possible  to  fulfil  your  orders  .  .  .  and  because 
of  your  cooperation,  we  filled  a  lot  more  than  we  thought 
we  could.  We  expanded  our  rental  service  to  give  you 
equipment  to  work  with  in  these  rush  times  while  we 
were  waiting  for  deliveries. 


A(M«  /m  '47 


• 


We  hope  to  be  oi  even  greater  service.  Should  pro- 
duction speed  up,  our  aim  b  to  give  you  new  equip- 
ment so  you  can  get  your  share  of  *47  construction 
profits.  We  certainly  will  appreciate  any  opportunities 
you  give  us  to  help  yoti. 
Thanks  again  for  194€.  , 


WESTERN  MACHINERY  CO. 


760  Folaonn  St. 
500  No.  16th  Sn-eet 


San  Francuco,  Calif. 
Sacramento  2,  Calif. 


Phone:  EXbrook  4167 
Phona:  Sacramento  210M 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  DECEMBER  20.  1946 


FRIDAY.  DECEMBER  20.  1946 


DAILY    PACIFIC    BUILDER 
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Market  New  Glue,  Fire  Reststaot  Tabk 
Top,  12c  a  Foot  Composition  Flooring  Soon 


WASHINGTON.— Home  builders  of  the  nation  we  areustomed 
to  newly  developed  wateriala  that  go  into  house  conatruction  but 
■ome  of  the  uses  currently  being  developed  for  wood  and  wood  by- 
products  will  sarprise   them   when   they   are   marketed. 

A  new  table  top  finish  that  will  not  show  a  blemish  from  a 
lighted  cigaret,  composition  wood  flooring  to  aell  for  12  or  14  cents 
per  square  foot,  pulped  hardwooda.  adhesivea  that  are  stronger  than 
the  wood  they  hold  together,  and"* — 


Close  Baying  Policy 
Brings  Stability  to 
Real  Estate  Market 


metai-impregnated  wood  so  tough   D      X    L    Iff    I  I\       >a 

it  can  be  used  for  underwater  bear-   ETttBB    lllftkCrS    UOIl  t 

ings  and  scores  of  other  wear-de- 
manding purposes.  These  are  a 
few  of  the  results  obtained  from 
experiments  by  the  Timber  Engi- 
neering Company  of  Washington, 
D.  C,  research  laboratory  for  the 
National  Lumber  Manufacturers' 
Association. 

On  Market  Soon 
Carl  A.  Rishell,  the  association's 
director  of  research,  said  today 
that  many  of  the  new  products 
soon  would  be  marketed  at  prac- 
tical price  scales,  bringing  their 
benefits  to  all  tjrpes  of  housing. 

Searching  an  adhesive  that 
would  "set  up"  rapidly,  experi- 
menters over  the  past  two  years 
iiave  developed  a  new-type  glue 
that  will  harden  in  10  minutes 
after  application  to  a  strength 
greater    than    the    wood    it    holds 


Want  RFC  Subsidies 

WASHINGTON.  —  Directors    of 
the  Prefabricated   Home  Manufac- 
turers   Institute,    after    reviewing 
deliberations  of  1^0  delegates  at- 
tending the  annual  meetings  here 
last   week,    today   issued   a   policy 
statement     emphasizing     industry 
ability   to    produce    good,   market- 
able  factory-made    houses  accept- 
able to  the  buying  public. 

The  59  prefabricating  firms  rep- 
resented  at    the    Washington    con- 
vention are  equipped  with  machin- 
ery and  manpower  and  stand  ready 
to    produce    thousands    of    homes 
during  the  four  winter  months,  the 
directors  said. 

Advocating  the  removal  of  con- 
r«»^*i,«,     T«     —      .--..    ..    ..v,.».o,trol8   and    restrictions    from    home 

together.     In    a    practical    demon-   building,  but  at  the  same  time  urg 


ptration,  Rishell's  chemists  glued 
two  4-inch  boards  with  an  over- 
lap of  approximately  six  inches. 
When  the  attached  boards  were 
broken  10  minutes  aftei  they  were 
fastened,  the  new  glui^  held  and 
the  fibres  of  the  boards  gave  way. 
Risholl  claims  that  the  adhesive 
sets  permanently,  giving  it   many 

eotential  uses  in  the  building  field. 
[e  believes,  for  example,  that  even- 
tually it  will  be  used  widely  to 
fasten  sheathing  onto  studs.  It  is 
used  Avith  a  catalyst  which  gives 
the  rapid  setting  properties. 

The   first- resistant   surfaces   are 
achieved  by  use   of  an  aluminum 
sheet    placed    over    a    wood    core. 
The    aluminum    conducts    off    the 
beat  before   it  can   burn   the   pol- 
ished  finish.    To  make   this   prod- 
uct   possible    a    low    temperature 
process   was  evolved   which  would 
permit    the    separate    parts    to    be 
attached  without  warping  the  wood 
core.    Before,  the  hot  iflue  employ- 
ed for  this  purpose — about  300  de- 
gress— warped    the    core    so    that 
manufacturers   had   difficulty   with 
the  product  after  it  was  completed. 
Still    another  process   that   may 
revolutionize  the  treatment  of 
wooden  doors,  window  frames  and 
other    millwork    items    involves   a 
coating  that  under  test  has  with- 
stood   prolonged    temperatures    of 
140  degrees  and  relative  humidity 
of  95  per  cent.    Doors  so  treated 
have    been    soake    din    vater    for 
three  weeks  and  withdrawn  from 
the  bath  in  perfect  condition.  Ordi- 
nary doors  subjected  to  the   same 
immersion   went   to   pieces. 
Durability   Great 
This  water-proof  seal,  Rishell  in- 
dicated, will  not  be  prohibitive  In 
cost    and    probably    will    be    used 
widely   in    future   home   construc- 
tion. 

The  Uvse  of  sawdust  and  other 
waste  products  now  being  dis- 
carded m  high  volume  is  a  story 
in  itself.  The  Timber  Engineer- 
ing researchers  have  developed 
thermo-sctting  plastics.  These  are 
resins  that  permit  the  sawdust 
mixture  to  be  molded  at  300  de- 
gress temperature  into  hard  forms 
that  will  withstand  more  battering 
than  soft  metals.  Flooring  squares 
so  molded  can  be  machined  or  saw- 
ed into  any  chapes,  grooved  and  fit- 
ted and  will  sell,  Rishell  revealed, 
at  12  cents  or  14  cents  per  square 
foot.  This  product  is  "about  to 
be  put  into  mass  production,"  he 
said. 

Pulping  hardwood  in  small  quan- 
tities, heretofore  impossible,  has 
been  made  practical  at  the  Wash- 
ington laboratories  and  a  veneer 
manufacturing  plant  will  go  into 
production  at  relatively  low  cost 
almost  immediately.  Acid  and  caus- 
tic are  used  to  prepare  the  sub- 
stance for  beating  and  screening; 
a  small  amount  of  water  is  added 
and  a  f^ne  hardwood  pulp  product 
is  molded.  The  results  are  mill- 
work  items  so  hard  they  can  be 
bumped  vigorously  without  dam- 
age. 

High  Flexibility 
A  vacuum  drying  pressure  tank 
method  is  enabling  the  chemists  to 
treat  chair  stock  with  phenol  solu- 
tions and  bend  them  into  perm- 
anent shapes  over  short  periods 
of  processing  for  the  first  time  in 
woodworking  history. 

Finally,  the  impregnation  of 
•wftwoods  with  lead  or  melted  sol- 
der, under  high  pressure,  brings 
a  product  with  a  thousand  future 
uses.  "It  i?  very  easy  to  force 
metal  into  wood,"  Rishell  said. 
"and  it  is  apparent  the  building 
industry  will  find  many  applica- 
tions for  wood  so  hardened." 


mg  temporary  restraint  of  non 
essential  construction,  the  direc- 
tors pledged  the  full  facilities  of 
the  prefibricated  home  industry  to 
alleviation  of  the  housing  crisis 
by  production  of  more  and  better 
homes  through  application  of  in- 
dustrial   methods. 

The  statement  reads: 

1 — We  believe  in  a  free  econ- 
omy; 

2 — We  are  deeply  cognizant  of 
our  first  obligation  to  produce  good 
homep  for  veterans; 

3 — We  are  opposed  to  all  con- 
trols and  restrictions  on  home 
building,  but  feel  that  temporary 
restraint  of  non-essential  construc- 
tion is  justified  in  order  to  assure 
an  adequate  supply  of  materials 
for   new  homes; 

4 — We  are  100  per  cent  for  pro- 
duction of  better  and  lower-oriced 
homes  by  application  of  industrial 
methods; 

5 — We  believe  that  good  homes 
will  be  produced  by  a  combination 
of  materials  best  suited  to  their 
special  use  and  are  not  opposed 
to  anv  particular  material; 

6 — We  believe  the  productive  ca- 
pacity  of   established    and   exper- 
ienced    prefabricators     should     be 
used  before  attempts  are  made  to 
introduce    new    production    of    in- 
experienced   operators    at    govern- 
ment expense  —  obvious    reference 
to  the  Lustron  loan  sought  by  the 
NHA.  These  established  plants  are 
scattered    throughout    every    sec- 
tion of  the  country.  They  are  equip- 
ped with  machinery  and  manpow- 
er and  therefore  ready  to  go  into 
immediate    operation.     They     can 
produce  thousands  of  homes  in  the 
four  winter  months  ahead.    These 
companies    have    established    dis- 
tribution  facilities   for  the  trans- 
portation,   erection     and     sale     of 
their    houses.     Their    houses    have 
neighborhood    and    buyer    accept- 
ance.   They  are  readily  acceptable 
for   FHA    mortgage    insurance   or 
for  financing  through  other  insti- 
tutions. 

Members  of  the  PHMI  have  been 
producing  >«nd  will  continue  to 
make  modem-priced  homes  in  the 
field  we'l  under  110,000  each,  the 
directors   said. 

# 


WASHINGTON.  —  A  changing 
attitude  on  the  part  of  the  Amer- 
ican people  toward  money  valua- 
tions will  result  in  greater  stabil- 
ity for  the  housing  market,  James 
C.  Downs,  Jr.,  president  of  Downs, 
Mohl  &  Co.,  large  Chicago  real 
estate  management  concern,  told 
fabricators  at  their  annual  winter 
meeting  here  Tuesday  and  Wed- 
nesday. 

Receding  Price  Sure 
"We  know  our  people  have  stop- 
ped worshiping  at  the  shrine  of 
the  almighty  dollar,"  Downs  stated. 
"This  is  a  new  condition  in  the 
nation's  economy  that  »riU  r  i  ■■<!  tli* 
business  ups  and  downs.  Qualita- 
tive differences  are  disappearing 
and  this  will  result  in  a  stand- 
ardized  market." 

The  Chicago  firm  has  made  ex- 
tensive market  surveys  in  the  real 
estate  field,  carefully  observing 
economic  treniJs  and  projecting  fu- 
ture developments  on  the  basis  of 
historic  patterns  and  the  current 
business  cycle. 

As  a  result  of  these  studies, 
Downs  said  he  believes  that  pre- 
fabricated housing  will  be  able  to 


Construction  Unit  of  United  States  Chamber 
Of  Conunerce  Aims  at  Repeal  of  Patman  Act 

WASHINGTON  (Exclusive).— Strong  pressure  will  be  placed  on 
congress  soon  after  the  eightieth  session  convenes  to  repeal  all  phaaea 
of  the  Patman  Housing  Act  except  that  authorizing  90  per  cent 
mortgage  insurance  by  the  Federal  Hou!>ing  Administration,  it  was 
learned  today. 

By  using  this  method  of  striking  at  the  remaining  governmental 
restrictiona  on  the  conatruction  industry,  it  is  hoped  that  the  power 
of  legislative  authorization  can  be» 
removed,  destroying  the  fountain-   ■*•       n  •!  •■•■ 

Fix  Responsibibty, 
Authority  in  State 
Road  Administration 


head  of  hobbling  controls 

Urges  More  Study 

Spearheading  the  attack  for  re- 
moval of  these  broad  powers  as 
early  as  possible,  will  be  the  U. 
S.  Chamber  of  Commerce,  where 
private  interests  are  centered  in 
the  construction  division 


"sit  in"  on  a  receding  price  level 


and  capture  all  of  the  new  hous- 
ing market  below  the  $7,600 
bracket. 

While  predicting  the  receding 
price  level  on  home  properties  us 
a  continuing  certainty,  the  Chi- 
cagoan  insisted  that  the  market 
will  hold  up  in  demand  through 
all  of  next  year  and  probably  thru 
1948. 

A  slight  fractional  drop  that 
already  has  occurred  in  demand 
for  homes  in  some  sections  of  the 
country  results  from  people  be- 
lieving they  can  get  new  homes 
for  a  lower  price  a  little  later 
on,  according  to  the  Downs  anal- 
ysis. 

High  Purchase  Power 

"A  buyers'  strike  is  a  very  real 
thing,  as  we  all  know,"  he  added, 
in  broadening  his  discussion  of 
supply  and  demand. 

Five  moths  ago  existing  houses 
stopped  going  up  in  price  and  one 
month  ago  they  started  slipping 
down  in  nrice  fractionally,  Downs 
told  the  delegates. 

America  is  experiencing  its  high- 
est purchasing  power  for  housing 
while  people  actually  are  paying 
less  for  their  housing  than  at  any 
other  time  in  history,  the  Chicago 
speaker   explained. 

The  economic  studies  have  shown 
that  fewer  man  hours  of  labor  now 
are  required  for  buying  a  house 
than   ever  before. 

Trends 
Here  are  some  facts  Downs  has 
uncovered: 

1 — Divorces  now  average  one 
in  every  four  marriages  whereas 
a  few  decades  ago  they  were  one 
in  everv  10.  This  is  one  of  the 
strongest  effects  on  housing  mar- 
kets because  divorcees  no  longer 
"go  home  to  mother"  but  set  up 
their  own  residences. 

2. — Advances  in  medicine  have 
prolonged  life  to   a  marked  de- 
gree.   This  places  housing  units 
in  use  for  a  longer  period. 

3. — Decrease  in  family  size 
has  resulted  in  demand  of  20  to 
25  per  cent  for  housing  per  lo- 
cality. 


Marysville  officials  recently  con- 
fered  with  state  traffic  light  ex- 
perts in  Sacramento,  who  urge<l 
against  installation  of  overhead 
puspended  traffic  signals  at  3rd  and 
Fourth  street  intersections  on  D 
Street  in  Marysville. 


HOME  BUILDERS 
We  Con  Supply  You 

•UILT-IN  lAR   l-O  ORILLS 
ALL  METAL  ACCESSORIIS 

ELECTRIC  MOTOR 
ATTACHMENTS 

• 

Wrlf»  Hr  OefoNs 

Humt  a»4  SpocMeofloat 

Universol  PaclHe  Co. 

SIvtIi  and  Hooper  SfrecH 
Saa  Proaelsco   .   UN  2144 


The  city  planning  commission 
has  asserted  that  no  capital  im- 
provement should  be  undertaken 
on  Market  Street  until  "a  definite 
answer  has  been  obtained  as  to 
whether  or  not  a  subway  will 
eventually  be  required." 


^Sve  a  double  toehold  In  excer 
cizing  powers  of  construction  lim- 
itation, priorities,  allocations  and 
other  restrictive  measures — ^in  the 
second  War  Powers  Act  and  in  the 
Patman  law.  The  Patman  bill  car- 
ries an  expiration  date  of  Dec.  31, 
1947,  and  it  is  this  prolonged  ex- 
tension of  prerogative  that  indus- 
try will  attack. 

The  second  War  Powers  Act,  on 
the  other  hand,  schedules  its  ex- 
piration for  March  31,  next  year. 
With  either  of  these  two  statutes 
in  effect  the  legal  aspect  of  gov- 
ernment manipulation  of  building 
continues. 

First  capitol  rumblings  over  pos- 
sible extension  of  the  War  Pow- 
ers Act  at  least  in  part  were  heard 
when  Representative  Earl  S.  Lewis 
of  Ohio,  himself  author  of  an  ear- 
lier resolution  calling  for  blanket 
termination  of  the  Presidential 
powers,  this  week  urged  more 
studied  consideration  before  such 
sweeping  actions  should  be  taken. 
Not  Desirable 
In  a  report  to  Joseph  W.  Mar- 
tin, Jr.,  prospective  House  speaker. 
Rep.  Lewis  said  a  thorough  inves- 
tigation as  head  of  a  committee  to 
investigate  scope  of  the  war  pow- 
ers has  led  him  to  recommend  a 
more  cautious  approach. 

"Far  -  reading  c  o  n  s  e  quences 
would  follow  passage  of  such  a  re- 

Eealing  resolution,"  Congressman 
ewis  said. 
He  found  that  more  than  500 
special  emergency  war  powers  were 
contained  in  an  equal  number  ot 
statutes.  Many  of  these,  private 
industry  feels,  are  throttling  build- 
ing activity  across  the  nation. 

"I  was  at  first  inclined  to  think 
that  we  could  treat  all  those  war 
powers  alike  and  safely  pass  a  res 
olution  terminating  the  war  and 
formally  terminating  hostilities 
and  the  national  emergency  declar- 
ed by  the  President,'^  Rep.  Lewis 
added.  "But  the  further  I  studied 
into  the  matter,  th*»  fore  convin- 
ced I  became  that  such  a  course 
was  neither  wise  nor  desirable." 
Scrap  War  Powers 

He  proposed  that  the  whole  mat- 
ter be  referred  to  the  house  ju- 
diciary committee  with  a  request 
that  this  committer"  "most  care- 
fully weigh  and  consider  the  re- 
peal and  elimination  of  the  special 
war  powers  at  the  earliest  prac- 
tical time,  keeping  in  mind  the 
far-reaching  effects  of  such  re- 
peal." 

Immediate  repeal  of  46  minor 
power-granting  statutes  was  urged 
as  of  immediate  necessity,  how- 
ever— the  same  measures  that  the 
house,  on  recommendation  of  its 
judiciary  committee,  passed  dur- 
ing the  .last  session  but  these  were 
blocked  in  the  senate  judiciary 
committee. 


..  -  ^  SACRAMENTO.  —  Far  reaching 

At  present,  government  groups  ^^^^^j^  ^  Califomin'B  entii*  m. 
ive    a    /TnuhiA    fy^olinT/T    Tn    av/./>i..    rrviuiun  «  V/Biiiomia  s  en«re  sys- 


tem of  highway  administration  and 
financing  was  advocated  over  the 
weekend  in  the  preliminary  report 
of  the  Collier  interim  committee. 

The  committee  proposed  to  cen- 
tralize responsibility  in  the  ten- 
year  two  and  a  half  billion  dollar 
program  to  bring  the  state's  high- 
way system  up  to  date,  by  giving 
the  state  highway  commission  a 
"dominant  role  of  authority  and 
responsibility". 

The  state  director  of  public 
works  would  be  stropped  as  chair- 
man of  the  commission.  All  high- 
way programs,  including  the  bud- 
get, would  be  carried  out  by  the 
state  highway  engineer  after  ap- 
proval by  the  legislature. 

Reorganized,  the  commission 
would  allocate  all  funds  produced 
from  highway  user  taxes,  which 
could  be  sp-nt  only  for  state  high- 
ways, primary  county  roads  and 
major  city  streets. 

State  h  i  gli  way  and  primary 
county  raods  together  would  not 
exceed  40  per  cent  of  the  total 
maintained  rural  mileage  in  the 
county  roads  together  would  not 
state  highways  within  a  city  could 
not  exceed  25  per  cent  of  its  total 
street  mileage. 

Asserting  that  "various  counties 
now  violate  the  most  elementary 
standards  of  efficient  road  manage- 
ment" the  committee  urged  that 
counties  be  required  to  consolidate 
and  streamline  their  road  admin- 
istration into  one  department  ac- 
ceptable to  the  commission. 
# 

Tuolumne  supervisors  are  await- 
ing approval  of  a  building  proj- 
ect for  Sonora  Union  high  school 
by  state  ofl^cials. 

FOR     SALE 

TIMBERS,  wallboards,  '  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING  CO. 

2900   Third   Street.   VAIenria    4977 


^S^^^^gj 


PIONEERS  IN 
PREFABRI. 
CATION 

Laminated  Lumber, 

Beams,  Arches, 

Trusses 


INSULATION 

..for  piping,  boilers, 

industrial  equipment 

and  refrigeration 


^ 


-<j^ 


QUICK,  PERMANENT, 
LOW-COST  CONSTRUCTION 
"QUONStT  40":  40  feet  wiae; 
any  lenidi  desired,  in  20-foet 
extensions.  Roller  doors  and  foar 
windows  in  standard  end-panel. 
"QUONSET  24":  24  feet  wide; 
length  as  desired,  in  extensions 
of  12  feet.  Roller  doors,  solid 
panels  available  for  front;  walk 
door  and  window  available  ta 
end-panel. 

"QUONSET  W:  20  feet  wide; 
«ny  len^di  desired,  in  I2.foot 
extensions.  Walk  door  and  t^f 
windows  in  standard  end-panoL 

STRAN-STEEl  "QUONSETS" 


STRUCTVRESZi 


iMooaroaATiB 

220  Mentvaintn'  StrMt.  YUkM  S-M07 
Ban   FraaaltM  4.  CaJIf. 

SMrtiaanta  OAm; 
ISU  •  tth  St..  Phcat  Sm.  US4J 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  froncisco 
Telephone;  Hliriock  4884 


••t  th«  tacta  tMkiyl 


PACIFIC  COAST 
AGGREGATES 

KLondike  2-1616 

400  Alabama  St. 

SAN  FRANOSCO  10 


M.inuf3ctufed  b>  Great  likt%  Stppi  T' 


(Continued  From  Page  13) 

Goveniment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others  11.50,  not  returnable. 
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12/17/46 

Tractor  Shovel    Loader 

Low    &    Only    Bidders 

MODESTO.  Calif.,  Stanislaus  Co.— 
Following  submitted  bids  Dec.  11  to 
the  City  of  Modefcto,  Rex.  E.  G«H- 
fua.  city  clerk.  7.V  10th  St.,  Modesto, 
Calif.,  for  furnishing  wheel  type 
tractor  shovel    loader. 

Stanislaus  Implement  &  Hardware 
Co..  $2803.14;  %  International  Indus- 
trial wheel  tractor;  ;2098.13  for  1/6 
do. 

Capitol  Tractor  &  Equipment  Co.. 
No.    Sacramento,   $2M5.    Scoopmobile. 


12/17/46  •  43 

Shovel    Rental— Bids  Wanted 

FREHNO.    Calif,    Fiesno   County.— 
Until  Dec.  18,   10  A.  M.,   bids  will   be  •  liverlng    f.o.lj.    earn    at    the  shipping 


111.172 ;  40,568  lbs. ;  net. 

Pacific  Coaat  Engineering  Co.,  f .o.b. 
Alameda.  Calif..  $12,700;  60,000  Iba.; 
»/4%  30  days. 

Valley  Iron  Works,  Taktnm,  Wash.. 
$14,570;  55,000  Iba.;    >/4%  SO  daya. 

Allison  Steel  Manufacturing  Ca, 
f.o.b.  Phoenix.  Art*.,  $16,800;  67,000 
lbs. ;  net. 

Dravo  Corp.,  Pittsburgh,  Pa.,  f.ab. 
Neville  Island,  $18,750;  57,000  lbs.; 
net. 

Rockwell  Engineering  Co.,  f.ab. 
Chicago,  $19,251 ;  66,800  lbs. ;  net. 

Consolidated  Steel  Corp.,  Loa  An- 
geles, f.o.b.  Maywood,  $20,14»;  62,351 
lbs. ;  net. 

12/17/46  48 

Tranaformera — Low  and  Only 

Bidders 

MINIDOKA  PROJECT.  Idaho.  — 
The  following  submitted  bids  De- 
cember 11  to  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.    1525    for    furnishing    and    de- 


recelved  by  the  State  Division  of 
Hlghwavs.  E.  T.  Soott.  District  En- 
gineer. Cor.  Carruth  and  Olive  Aves., 
Fresno  15.  Calif.,  for  rental  of  one 
-or  more  ^-  to  */J-Try.  TfucR-mounled 
chovel  with  crane  and  clam  shell 
bucket  and  pile-driving  attach.nnent 
for  misc  .intermittent  work  through- 
out District  VI. 

Specifications   obtainable  from   the 
above  office. 
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12/17/46 

Pickup  Truck— No  Bids  Received 

FRESNO,  Calif.,  Fresno  Co. —  No 
bids  were  received  by  the  City  of 
Fresno,  D.  E.  Roughton,  city  clerk, 
City  Hall,  Fresno,  Calif.,  for  one 
\-ton  pickup  truck  with  not  less 
thsm  90-hp.  and  with  standard  equip- 
ment for  use  at  Fresno  City  Airport. 
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12/20/46 

Meter   A   Fish   Trap 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Dec.  80,  3  p.  m.  bids  will  be  received 
by  the  Purchaser  of,  Supplies,  M.  H. 
Gerry,  270  City  Hall,  San  Francisco. 
Calif.,  under  Bid  No.  3786  for  fur- 
nishing and  delivering  one  6  In. 
compound  meter  and  beisket  type 
fish   trap  for  Water  Department. 

Specifications  obtainable  from  the 
above  office. 
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12/17/46 

Gate*  and  Aooaaaory  Equipmant 

Low  and  Only  Bidder 

DENVER,  Colo— John  W.  Beam, 
Denver,  Colo.,  at  (Sch.  1)  $»410,  41,000 
lbs.;  (Sch.  2)  $4800,  19,500  lbs.;  (Sch. 
3)  $9980,  30,000  lbs.;  all  schedules 
ship  120  days;  f.o.b.  Denver;  terms 
%  %  10  days ;  no  equalization  offered  ; 
submitted  only  bid  December  12  to 
the  U.  S.  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  1527  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Paaco,  Wash. ;  Pavillion,  Wyo.,  and 
Blair,  Okla.,  various  gates  and  ac- 
cessory  equipment    for  Pasco    pump 


point  or  f.o.b.  cars  at  Burley,  Idaho, 
and  Rupert,  Idaho,  at  the  option  of 
the  bidder,  three  2000-2500-kva.,  88,- 
000-  to  2400-delta  or  4160-wye  volts, 
SThgle-phase,  60-cycle,  of! -Immersed, 
self-cooled,  forced-alr-cooled,  outdoor 
type  power  transformers,  each  with 
one  single- pole  lightning  arrester  for 
each  winding  mount'  1  on  the  trans- 
former case,  and  throe  2000-kva.,  33,- 
000-  to  2400-delta  or  4160-wye  volts, 
single-phase,  60-cycle,  oil-immersed, 
self-cooled,  outdoor  type  power  trans- 
formers, with  provision  for  future  In- 
stallation of  forced -air  cooling  equip- 
ment, each  with  one  single  -  pole 
lightning  arrester  for  each  winding 
mounted  on  the  transformer  case,  for 
Burley  and  Rupert  substations,  Mini- 
doka Project,  Idaho.  The  apparatus 
will  be  installed  by  the  government: 

Allis-Chalmers  Manufacturing  Co., 
Denver,  Colo.,  Schedule  1,  $^,841 ; 
Schedule  2,  $22,620;  will  equalize. 
Combination  bid,  $46,461.  Price  clause 
not  to  exceed  30%  materials;  labor, 
55%. 

Westinghouse  Electric  Co.,  Den- 
ver, Colo.,  Schedule  1,  $24,732;  Sched- 
ule 2,  $22,63&  Will  equalize.  Price 
clause  not  to  exceed  30%. 

Standard  Transformer  Co.,  War- 
ren, Ohio,  Schedule  1,  $23,199;  Sched- 
ule 2,  $21,474.  Will  equalize.  Price 
clause  not  to  exceed  15%.  Combina- 
tion bid,  $44,673. 

Wagner  Electric  Corp.,  St.  Louis, 
Mo.,  Schedule  1,  $26,032;  Schedule  2, 
$23,373.  No  equalisation.  No  price 
clause.  Combination  bid,  $48,406. 

General  Electric  Co.,  Denver,  Colo., 
Schedule  1,  $23,101  (includes  impulse 
test,  $352  per  transformer) ;  Schedule 
2,  $21,968  (Includes  impulse  test  of 
$352  per  transformer).  Will  equalize. 
Price  clause  not  to  exceed  30%. 
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12/17/46 

Transformers 

Low  and  Only  Bidders 

COLUMBIA  BASIN  PROJECT 
Washington. — The  following  submit- 
ted   bids    December    13   to    the    U.    S. 


n     1        -r^  A  Bureau  of  Reclamation,  Denver,  Colo- 

laterals,      Columbia     Basin     Project,  i  under  Spec.    1529  for  furnishing  and 
Washington;  Lost  Wells  lateral  ays-    delivering  f.o.b.  cars  at  the  shipping 

point  or  f.o.b.  cars  at  Almlra,  Wash., 


tem,    Pilot    Division,   Riverton    Proj- 
ect, Wyoming,  and  Alius  Canal,  Alius 


one  25-kva.,  6900-  to  115/280-volt,  60- 


Project,    Oklahoma.    The    gates    and  •  cycle,   single-phase,    liquld-lmmersed, 
accessory  equipment  will  be  installed  I  gelf-cooled,    indoor,    distribution    type 


by  the  government. 


12/17/46  43 

Penstock  Header 
Contract  Awarded 

BOISE  PROJECT,  Idaho— South- 
west Welding  &  Manufacturing  Co., 
Alhambra,  Calif.  ,at  $683,942,  award- 
ed contract  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  for  furnish- 
ing and  delivering  f.o.b.  Mountain 
Home,  Idaho,  one  welded  plate  steel 
penstock  head  15-ft.  in  diameter,  one 
15-ft.  diameter  welded  plate  steel 
penstock  manifold,  three  90-la.  diam- 
eter welded  plate  steel  penstocks  and 
all  necessary  heads,  flanges,  expan- 
sion Joints,  support  rings,  base  plates, 
manholes,  drain  connections,  walk- 
ways, stairs  and  ladders,  for  installa- 
tion at  Anderson  Ranch  Dam,  Boise 
Project,  Idaho;  Spec.  1316.  The  mate- 
rial will  be  installed  by  the  govern- 
ment. 
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12/17/46 

Jacking  Units 

Low  and  Only   Bidders 

PARKER  DAM,  Calif— The  follow- 
ing submitted  bids  December  10  to 
the  U.  S.  Bureau  of  Reclamation. 
Denver,  Colo.,  under  Spec.  1523  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Earp.  Calif..  16  jacking  units,  com* 
plete  with  hydraulic  jacks,  for  in- 
stallation on  the  storage  dock  for 
the  65,5-foot  by  58.25-foot  floating  j 
bulkhead  gate  at  Parker  Dam.  Park- 
er Dam  power  project.  The  jacking 
unlta  will  be  Installed  by  the  gov- 
ernment: 

Rock    Island    Arsenal,    f.o.b.    Rock 
Island   Arsenal   and  Burbank,  Calif., 


transformer;  one  100-kva.,  6900-  to 
230/460-volt,  60-cycle,  single-phase, 
liquid-immersed,  self-cooled,  indoor, 
distribution  type  transformer,  and 
one  150-kva.,  6900-  to  230/460-volt,  60- 
cycle,  single-prtiaae,  liquid-immersed, 
self-cooled,  indoor,  distribution  type 
transformer,  for  the  Grand  Coulee 
Dam,  Columbia  Basin  Project,  Wash- 
ington. The  apparatus  will  be  in- 
stalled   by    the  government: 

R.  E.  Uptegraf  Manufacturing  Co., 
Scottsdale,  Pa.,  item  1,  $452;  item  2, 
$915;  item  3,  $1175;  ship  48  weeks; 
680  lbs. ;  f.o.b.  destination ;  terms  net ; 
total  bid.  $2542.  Price  clause  given. 
No  equalization  offered. 

Allis-Chalmers  Manufacturing  Co.. 
Denver.  Colo.,  item  1,  $439.16,  1000 
lbs.;  item  2.  $952.04.  550  lbs.;  Item  3, 
$1160.52,  350  lbs.;  ship  item  1,  910 
'days  and  items  No.  2  and  3.  666  days; 
terms  net;  total  bid.  $2551.72.  Price 
clause  given.  No  equalization  offered. 

Standard  Transformer  Co..  War- 
ren, Ohio,  item  1.  $371.50;  Item  2, 
$983.11;  item  3,  $1232.76;  ship  250 
days ;  5920  lbs. ;  f.o.b.  Warren ;  freight 
allowed  to  nearest  siding;  terms  net. 
Prices  not  to  exceed  15%  at  time  of 
nhipment:  equalization  offered. 

General  Electric  Co.,  Denver,  Colo., 
ship  1410  days  on  item  1,  $459.80; 
ship  990  days  items  2  and  3,  $991.80  and 
$1209.92;  6800  lbs.  from  Pittsfield, 
Mass. ;  f.o.b.  destination  ;  terms  net ; 
prices  not  to  exceed  30%  time  of 
shipment.  Equalization  offered. 


Texas — Listed  below  are  the  low  bids 
I  submitted  Dec.   10  to  the  Bureau   of 
I  Reclamation,      Purchasing      Agent, 
I  Room    416^    U.     S.    Customs     House, 
Denver,   Colo.,    under   Spec.    1520   for 
transformers,  lightning  arrestor,  cir- 
cuit breakers,  disconnecting  switches, 
power  cable,  etc. 

Schedule  1 
General  Blec.  Cc,  Denver,  $4,606.38; 
ship  11,800  lbs.  from  Pittsfield.  Mass. 
f.o.b.  distlnation ;  1590  days ;  terms, 
equalization  offered ;  price  not  to 
exceed   30%    time   ot    shipment. 

Allts-Chalmers  Mfg.  Co.,  Dsnver, 
$5SS8.»8:  ship  9000  lbs.  from  Fltts- 
fiekl,  Mass.;  840  days;  fob.  desti- 
nation;  terms:   equalization   offered. 

Westinghouse  Elec.  Corp.,  Denver, 
$5380.80;  ship  7800  lbs.  from  Sher- 
ran,  Pa.  1000  days;  f.o.b.  destina- 
tion ;  terms ;  equalization  offered ; 
price  clause  given 

ttonsauis  < 

Westinghouse  Elec  Corp.,  Denver, 
$2000;  ship  238C  lbs.  from  E.  Pitts- 
burgh, Pa.;  455  days;  f.o.b.  destina- 
tion ;  terms :  equalization  offered ; 
prices  not  to  exceed  30%  time  of 
bhlpment 

General  Electric  Co.,  Denver.  $2020; 
Etrtp  zZBo  itTx.,  iiuui  milauelpiua,  x*a. ; 
315  days;  f.o.b.  destination;  terms: 
equalization  offered ;  price  not  to  ex- 
ceed 30%   time  of  shipment. 

Allis-Chalmers  Mfg.  Co.,  Denver, 
$2043 ;  ship  2300  lbs.  from  Hyde  Park, 
Mass. ;  and  297  lbs.  from  Richmond, 
Calif.,  469  days ;  f.o.b.  destination ; 
terms :    equalization    offered. 

Schedule  3 

G^ntral    Elec.    Co.,    Denver;    $914; 
i  ship  2625  lbs.  from  Philadelphia,  Pa. ; 
120    days:    f.o.b.    destination;    terms: 
equalization  offered;  price  not  to  ex- 
ceed 30%   time  of  shipment. 

Pacific  Elec.  Mfg.  Corp..  San 
Francisco,  and  A.  B.  Chance,  Bowie 
Switch  Division,  San  Francisco,  both 
bid  $938.50,  with  the  following  excep- 
tions: Pacific  Elec.  to  ship  1500  lbs. 
from  .San  Francisco,  30  days ;  terms : 
equalization  offered ;  prices  not  to 
exceed  20%  time  of  shipment ;  net; 
A.  B.  Chance  to  nhip  3000  lbs.  from 
San  Francisco.  120  days ;  temas : 
equalization  offered,  net ;  both  f.o.b. 
destination. 

Schedule   4 

Westinghouse  Elec.  Corp.,  Denver; 
$407.40;  ship  1015  lbs.  from  E.  Pitts- 
burgh, Pa.;  380  days;  f.o.b.  destina- 
tion ;  terms :  equalization  offered ; 
price  not  to  exceed  30%  time  of  ship- 
ment. 

—  _,        Schedule  5 

Allis-Chalmers  Mfg.  Co.,  Denver; 
$178.10;  ship  360  lbs.  from  Pittsburgh, 
840  days;  f.o.b.  destination;  terms:, 
equalization  offered;  price  not  to  ex- 
ceed 30%   time  of  shipment. 

Westinghouse  Elec.  Corp.,  Denver; 
$185.56;  ship  240  lbs.  from  Sherran, 
Pa. ;  180  days ;  f.o.b.  destination ; 
terms:  equalization  offered;  prices 
not  to  exceed  30%  time  of  shipment. 

General  Elec.  Co..  Denver;  $270.88; 
ship  294  lbs. ;  246  days)  f .ob.  destina- 
tion;  terms:  equalization  offered; 
prices  not  to  exceed  30%  time  of 
shipment. 

Schedule   6 

General  Electric  Co..  Denver;  $970.- 
40;  ship  481  lbs.  from  Bridgeport, 
Conn. ;  and  999  lbs.  from  Schenec- 
tady. N.  Y. ;  350  days;  f.o.b.  destina- 
tion ;  terms :  equalization  offfered ; 
prices  not  to  exceed  30%  time  of 
shipment 


to  the  Bureau  of  Reclamation,  pur- 
chasing agent,  Room  416  U.  S.  Cus- 
toms House.  Denver,  Colo.,  under 
Spec.  1528  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Boulder  City,  Nev., 
at  the  option  of  the  bidder,  two  hy- 
draullcally  operated  valves  with  con- 
trol equipment  and  two  check  valves 
for  the  24-inch  jet  pumps  for  un- 
watering  the  main  sumps  of  Boulder 
power  plant,  Boulder  Canyon  Proj- 
ect, Arizona-Callfomla-Nsvada.  The 
material  will  be  installed  by  the  gov- 
ernment : 

Chapman  &  Bell  Manufacturing 
Co.,  Indian  Orchard,  Mass..  item  1, 
$5440.  4800  lbs.;  Item  2,  $5440,  4800 
lbs.;  Item  3.  $4474,  4700  lbs.;  ship 
items  1  and  3  300  days;  item  2  no 
time  given;  all  Itema  f.o.b.  Indian 
Orchard ;  terms  net ;  no  equalisation 
offered. 

S.  Morgan  Cement  Co.,  York,  Pa., 
items  1  and  2,  $6459  each;  ship  225 
days  for  valves  and  20  months  for 
control;  4800  lbs.;  f.o.b.  York,  Pa.; 
terms  net ;  no  equalization  offered. 

Wiliams  Gage  Co..  Pittsburgh,  Pa., 
Item  5.  $2000;  ship  120  days;  876  lbs.; 
f.o.b.  PltUbrugh,  Pa.;  terms  net;  no 
equallzatiun  uiferwl. 

U.  S.  Pipe  tt  Manufacturing  Co.. 
San  Francisco,  Calif.,  item  3,  $4865, 
5000  lbs.;  item  5.  $1780,  2000  lbs.;  ship 
both  items  120  days ;  f.o.b.  San  Fran- 
cisco: terms  2%  10  days. 


Washoe  County  Board  of  County 
Commissioners,  B  H.  Beemer,  clerk, 
for  one  electric  fish  screen  to  be  In- 
stalled   In    a   ditch. 


12/20/46  ♦  44 

Painting  «  Miscellaneous  Repairs- 
Low  and  Only  Bidders 

REDDING.  Calif..  Shasta  County. 
— H.  L  Blechman  Cottipany.  Chi- 
cago. Illinois,  at  $2600,  submitted 
low  bid  to  the  Federal  Works  Agen- 
cv.  Public  Buildings  Administration. 
Office  of  the  District  Engineer  838, 
U  S.  Appraiser's  Building,  San  Fran- 
cisco. Calif.,  for  interior  and  exter- 
ior painting  and  miscellaneous  re- 
pairs at  the  U.  S.  Post  Office  Build- 
ing, Redding.  Calif.  Other  bidders 
December  18th  were: 

R  A.  Newman,  McMinnville,  Ore., 
$4,166 

Grohne  Company,  Decatur,  Illinois, 
$4,666 

Pacific  FViinting  and  Decorating 
Company.  Oakland.  Calif.,  $4,674. 

R.  W.  Reed,  Berkeley,  Calif.,  $7,- 
959. 


Heaters  and  Rsngsrs 
Lew  and  Only  Bidder 

DAVIS  DAM  PROJE(?T,  Arlzona- 
Nevada.— McPhail  Fuel  Co.,  917  C 
St.,  San  Rafael,  Calif.,  submitted  the 
only  bid  to  the  Bureau  of  Reclama- 
tion. Denver,  Colo.,  December  10  at 
$1932  on  oil-burning  heaters,  net, 
f.o.b.  Kingman,  Ariz.,  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  fob.  cars  at  Kingman, 
Ariz.,  electric  ranges  and  oil-burning 
circulating  heaters  for  the  20  per- 
manent residences  at  the  Davis  Dam 
Government  Camp,  Davis  Dam  Proj- 
ect, Arizona-Nevada;  Spec.  1515.  The 
equipment  will  be  Installed  by  the 
government. 


12/20/46  •  44 

Dismantle  A  Re- Erect  OermltariM 

^mn  Wanted ■ 

SAN  FHANCISrO,  Calif.  —  Until 
Jan.  8.  2:30  p.  m.  bids  will  be  receiv- 
ed by  the  City  A  County  of  San 
Francisco,  Dept.  of  Public  Works, 
Rm.  282,  City  Hall,  San  Francisco, 
Calif.,  for  dismantling  and  re-erect- 
mg  domilturien  A  and  K,  Clvtc 
Center.   S.%n  Francisco. 

Specifications  obtainable  from  of- 
fice cf  Cltv  Architect  Dodge  A. 
Riedy.  Rm.  266.  City  Hall.  .San  Fran- 
cisco, upon  deposit  of  $5  refund- 
able. 
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12/17/46 

Air    Compressor    Rental 

Bids  Wanted 

REDDING  Calif.  Shasta  Co.— Un- 
til Dec  23,  2  p.  m  bids  will  be  re- 
ceived by  the  State  DIv.  of  Highways 
F.  W.  Haselwood,  Dist.  Engr..  1657 
Riverside  Drive,  Redoing.  Calif.,  for 
rental  of  one  air  compressor  portable 
210  to  315  cu.  ft.  capacity,  gasoline 
or  diesel  powered  for  approx.  3 
months'  work  between  Alturas  and 
Oregon  Line. 

Specifications  obtainable  from  the 
above  office. 


•  44 


12/20/46 
Retube   Boiler 
Bids   Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Dtec.  27,  10:30  a.  m.  informal  bids 
will  be  received  by  the  City  A 
County  of  San  Francisco,  Dept.  of 
Public  Works,  Rm.  282,  City  Hall. 
San  Francisco,  Calif.,  for  retubing 
Pacific  boiler,  Dudley  Stone  School, 
San   Francisco. 

Specifications  obtainable  from  of- 
fice of  Supt.  of  Buildings,  R.  A. 
Chlsholm,  490  11th  St..  San  Fran- 
cisco, Calif. 


•  44 


43 
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12/17/46 
Refrigerators 
Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Dec.  27,  3  p.  nv  bids  will  be  received 
by  the  Purchaser  of  Supplies,  M.  H. 
Gerry,  270  City  Hall,  San  Fran- 
cisco, Calif.,  under  Bid  No.  3780  for 
furnishing  and  delivering  mortuary 
refrigerators  tor  the  Health  Depart- 
ment. 

Specifications  obtainable  from  the 
above  office. 


12/18/46 

Tractors  (2)  and  Attachments 

Contract    Awsrded 

SACRAMENTO,  Calif.,  bacramen- 
to  Co.,  — H.  V.  Carter  Co..  Inc.,  62 
Beale  St.,  San  Francisco,  Calif.,  at 
$4433  awarded  contract  by  City  of 
Sacramento,  H.  G.  Denton  city  clerk, 
City  Hall,  Sacramento,  Calif.,  for 
two  tractors  and  two  gang  mower 
attachments  for  the  park  and  re- 
creation  departments 
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12/18/46 
School   Busses 
Bids  Wanted 

VI8ALIA,  Calif.,  Tulare  Co.— Until 
Dec.  27,  12  noon  bids  will  be  receiv- 
ed by  the  Visalia  Union  High  School 
District,  Fletcher  Ayres,  Clerk,  Vl3- 
alia  Union  High  School,  Visalia 
Calif.,  for  furnishing  one  or  more 
school  busses  with  chassis  of  40-pa8- 
senger  capacity. 

Specifications   obtainable  from    the 
above    office. 


12/20/46 

Painting.   Etc— Low  and 

Only  Bidders 

HAYWARD.  Calif.,  Alamoda  Ca— 
H.  L  Blfchman,  Chicago.  Illinois,  at 
$2500,  f-ubmltted  low  bid  to  the  Fed- 
eral Works  Agency,  Public  Build- 
ings Administration.  Office  of  the 
District  Engineer.  8.^8  U.  9.  An- 
praiser's  BuUdnlg,  San  Francisco. 
Calif.,  for  Interior  and  exterior  paint- 
ing, etc.,  at  the  U.  S.  Post  Off'co 
Building,  Hayward.  Calif.  Other  bid- 
ders December  18th  were: 

Emll    Solve,    San   Francisco,   Calif., 
$8,118. 

Pacific      Painting     St      Decorating 
Compsnv,    Oakland,    Calif.,    $8,446. 

Giampolini  A  Company,  San   Fran- 
cisco,  Calif..  $8,832 

Ray    Luther,    Hayward,   Calif.,    $4.- 
185. 

R    A.    Newman,   McMinnville,  Ore., 
$4,431. 

Grohne     Company,     Decatur,     Illi- 
nois,   $4,922. 

Larry's      Painting      4c      Decorating 
Company,  San   Francisco,  Calif.,  $5,- 

989 

R.  W.  Re»>d,  Berkeley,  Calif.,  $6,969. 

Clem     Anderson.    Alameda,    Calif., 
$5,999. 
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12/17/46 

Testing  Machine 

Bid  Opening  Date  Extended   Trom 

Dec.  23  to  Jan.  6,  2  P.  M. 

DENVER.  Colo.— Until  January  6, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1587  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Remaco, 
Colo.,  one  vertical,  hydraulic,  uni- 
versal type  testing  machine  having 
a  capacity  of  5,000,000  lbs.  In  com- 
pression and  5,000,000  lbs.  In  tension, 
for  the  Bureau  of  Reclamation,  Lab- 
oratories, Denver,  Colo.  The  testing 
machine  will  be  installed  by  the  gov- 
ernment. No  charge  for  copies  of  the 
specifications  to  prospective  bidders; 
to  others,  $1.50.  not  returnable. 


SUB.CONTRACT 
INFORMATION 


12/17/46  44 

Electric    Work 
Contract   Awarded 

SAN  LUIS  OBISPO,  Calif.  San 
Luis  Obispo  Co. — L.  H.  Leonardi 
Electric  Construction  Co.,  717  Fran- 
cisco Blvd..  San  Rafael,  ^alif.,  at 
$6600  awarded  contract  by  the  State 
of  California,  Division  of  Arcitec- 
ture,  Anson  Boyd,  state  architect, 
Public  Works  Bldg.,  Sacramento, 
Calif.,  for  electric  work  on  veterans' 
trailer  housing  at  California  Poly- 
technic School.  San  Luis  Obispo, 
Calif. 


12/20/46 

Fire     Cisterns — Contract     Awarded 

SAN  FRANCISCO,  Calif— Baton  ft 
Smith,  715  Ocean  Ave.,  San  Fran- 
cisco, Calif.,  at  $13,000  awarded  con- 
tract by  the  City  and  Coimtv  of 
San  Francisco,  Dept.  of  Public  Wks, 
City  Hall,  San  Francisco,  Calif.,  for 
construction  of  fire  cisterns  at  Cali- 
fornia Palace  of  the  Legion  of 
Honor,  San   Francisco,  Calif. 


ExperlMiCMl 

Manufactarer's  Agent 

and  Wholesaler's 

Representotive 

has  openings  for  s  few  addi- 
tional lines  of  building  materials 
and  fixtores  serving  the  follow- 
ing counties  .  .  . 

Santa  Cruf 
Santa  Clara 
San  Benito 
Monterey 

Please  addreaa  replies  to: 

Box  1216 

c/o  Daily  Pacific  Builder 

46)  10th  Street,  San  Francisco 


12/17/46  43 

Transformers 
Low    Bidders 
RIO   GRANDE    PROJECT,    N.    M.- 
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12/17/46 

Valves 

Low  and  Only  Bidders 

BOULDER  CANYON  PROJECT, 
Arizona-Califomia-Nevada.— The  fol- 
lowing  submitted    bids  December    13 


»-»--»-■ 


CONTRACTORS  .  .  .  Save  Money  and  Time 

BY   USING 

QUANTITY    SURVEYS 

1*5  JESSE  STREET  SUHer  t3«1         •        SAN  FRANCISCO 

Prepared  by     LoROY      SERVICE 


Cement  Gun  Construction  Company 

GUNITB,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 


Phone  GArfield  7663     -    24  California  Street,  San  Francisco 
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12/16/46 

Electric    Fish    Screen    (Install) 

Low    and    Only    Bidder 

RENO,  Nev,  Washoe  Co.  —Elec- 
tric Fish  Screen  Co.,  1130  No.  Poin- 
Hetta     Place,     Hollywood,     Calif.,     at 

fl730  submitted  only  bid   Dec.  5  to 
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12/20/46 

Interior     Painting 

Contract    Awarded 

SAN  FRANCISCO,  Calif.  — R.  G. 
Meyer,  ,?129  Gearv  Blvd..  San  Fran- 
cilBco,  Calif,  at  $10,432.00,  awarded 
contract  by  the  City  and  County  of 
Sa.n    Francisco,   Department   of    Pub- 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT   SERVICE 

DOuglas   2703  —   UNderhlll   0054 

52  ParnaHHus  Avenue 
San  Franciaco 


CLAY  PRODUCTS 

Specify  QUALITY  Material* 

N.  CLARK  &  SONS 

10th   ft   DIHaion   Sireels   -   SAN    FRANCfSCO    -    Kl.ondike    2  0461' 
Main  Office  A  Factory.  401  Panflr  Ave^  Alameda  •  LAkehurM  2-.ti7- 


F  O  R     S  A  L  E 

300  THOUSAND  B.  M.  FEET 

USED  10"  X  10"  O.  P. 

10.  13,  14.  U,  17  FOOT  LENGTHS 

Phone  CRockeft  73 


)| 


I 


PAGE  16 


DAILY    PACIFIC    BUILDER 


Uc  Work».  Room  282  CJty  H*ll,  San 
Franclaco.  CaUf.,  for  Interior  paint- 
ing of  Health  Center  Bldg.,  south- 
west corner  ot  Polk  and  Orove  St«., 
San   Pranciaco,   Calif. 


FRIDAY,  DECEMBER  20.  1946 


12/20/M  44 

Roof     Repair*— Contract     Awarded 

SAN  MATEO  COUNTY,  Calif.— J. 
W.  Bender  Roofing  A  Paving  Co., 
18th  and  Br>'ant  Sta.,  San  Francisco, 
Calif.,  at  |2fiO,  awarded  contract  by 
the  dty  and  County  of  San  Fran- 
claco,  I>e|>artnient  of  Public  Worica, 
Room  282  City  Hall,  San  Franclaco, 
Calif.,  for  repairing  roof  leak*  by 
aecurtng  all  ftaahlng  and  making 
watertight  county  jail  No.  2,  San 
Mateo   County. 


Building  Permits 
Granted 

(Continued  from   First  Section) 


8AN    FRANCISCO 


12/20/46  44 

Asphalt  Tile  Flooring 
Contract  Awarded 

SAN  FRANCISCO,  Calif.  — F.  K. 
Plnney  Inc..  6S6  Clay  St..  San  Fran- 
cisco, Calif.,  at  1400,  awarded  con- 
tract by  the  City  and  County  of  San 
Francisco.  Department  of  Public 
Works,  Room  282  City  Hall,  San 
Francisco.  Calif.,  for  asphalt  tile 
flooring  at  Harbor  Emergency  Hos- 
pital, 88  Sacramento  St.,  San  Fran- 

ei»to,  cua. 


12/20/46  44 

Repairing   Heating  Boiler—. 
Contract    Awarded 

SAN  FRANCISCO.  Calif.  —Ocean 
Shore  Iron  Works,  690  8th  St,  San 
Francisco,  Calif.,  at  1860^  awarded 
contract  by  the  City  and  County  of 
San  Francisco,  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  San 
Francisco,  Calif.,  for  retublng  and 
repairs  to  H.  T.  steel  heaUng  boiler. 
Glen    Park    Playground    Center. 


ALTER  AUTO  Service,  |1000;  1200 
Larkm ;  owner  and  builder,  G  P  W 
Jensen,   320      Market    St. 

ALTER  Motorcycle  sales,  |1000;  235 
Valencia  St;  owner.  Hap  Jones; 
prem;  builder.  Smith  &  Brenner. 
101    Randall    St. 

ALTER  Store  &  Flats,  |1000;  2804 
Sutter;  owner  and  builder,  Robert 
Blakely. 

ALTER  Restaurant,  |1000;  696  How- 
ard St;  owner,  Maria  Escobar, 
prem;  builder,  MAN  Gen  Con- 
tractors.   1422    Market. 

ALTER  Dwelling.  |84fl;  1134  Baker; 
o^vner,  Mrs  L  Smith,  1734  Brod- 
erick;  builder,  Leonard  Sdlomon, 
prem. 

ALTER  Swlaa  Travel,  f876;  661  Mar- 

ace  HotM;  builder,  Cramer  Co.  345 
Vermont    St. 


Co;   4    pluK*.   service;    motors. 
I     314     588   Mission;   owner,   C  Park; 
contractor,  Caaey  Elec;  3  outlets. 

316     120  82nd  Ave;  owner,  _. ; 

contractor,  E  A  Koenig:;  3  outlets;  3 
switches;  1  plug;  alterations. 

316  240  Post  St;  owner,  TWA; 
contractor,  Eta-Hokin  A  Oalvan;  30 
outlets. 

317-318  various  locations  and  own- 
ers; contractor,  Ets-Hokln  &  Gal- 
van;    service;    alterations. 

319  270  28th  Ave;  owner,  Adams; 
contractor,  Weber-Con  roy  r  replace 
defective   3er^'lce.       , 

320  3919  Calif;  owner,  DeWolfe; 
contractor,  Weber  -  Conroy ;  green 
tag. 

321-322  various  locations  Sk  own- 
ers; contractor,  Atlas  Elec  &  Eng 
Co ;    alterations ;     survey. 


OAKLAND 


Electrical  Permits 

(Ck)ntinued  from   Firat   Section) 


8AN    FRANCISCO 


12/20/46  •  44 

Hot   Water   Heaters,   Pumpa   and 
Piping  System 
Bids  Wanted 

SAN  FRANCISCO.  Cfcllf.  —Until 
Jan.  8.  2 :30  p.  m.  bids  will  be  receiv- 
ed by  the  City  A  County  of  San 
Francisco.  Dept.  of  Public  Worka. 
Rm.  282.  City  Hall,  San  Francisco, 
Calif.,  for  hot  water  heaters,  pumps, 
piping  system,  etc,  for  Tubercular 
and  Isolation  Bldg..  San  Francisco 
Hospital.  Potrero  &  22nd  Sts.,  San 
Francisco. 

Specifications  obtainable  from  of- 
fice of  City  Architect  Dodge  A. 
Rledy,  Rm.  266,  City  Hall,  San  Fran- 
ciaoo,  upon  depoalt  of  |5  refund- 
able. 


•  44 


12/20/46 

Boiler  Insulation 

Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Dec  27,  10:30  a.  m.  informal  bids 
will  bo  received  by  fhe  City  and 
County  of  San  Francisco,  Dept.  of 
Public  Works,  Rm.  282,  City  Hall. 
San  Francisco,  for  replacing:  Insul- 
ation on  boiler  at  San  Francisco  Jr. 
College  as  per  specifications  of  Ex- 
celsior   School. 

Specifications  obtainable  from  of- 
fice of  Supt.  0t  Bidgs.,  R  A.  Chls- 
holm,  490  11th  St.  San  Francisco, 
Calif. 


12/20/46  •  44 

Acoustical  Tile   (Install) 
Bids    Wanted 

SAN  FRANCISCO,  Calif.  —  Until 
Dec.  27.  10:30  a  m.  Informal  bids 
will  be  received  by  the  City  A  Coun- 
ty of  San  Francisco,  Dept.  of  Pub- 
lic Works,  Rm.  282,  City  Hall,  San 
Francisco,  Calif.,  for  Installing 
acoustical  tile  in  offices  of  Lc^lo" 
of   Honor  Bldg..    Lincoln   Park. 

Specifications  obtainable  from  of- 
fice of  Dodge  A.  Rledy,  City  Archi- 
tect, Rm.  266,  City  Hall,  San  Fran- 
cisco. Calif.,  upon  deposit  of  |0  re- 
fundable. 
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12/20/46 

Painting — Low  and  Only  Bidders 

SAN  FRANCISCO.  Calif.  —  Dave 
Russ,  1268  Valencia  St..  San  Fran- 
cisco. Calif.,  at  fl,176,  submitted  low 
bid  to  the  City  and  County  of  Sbn 
Francisco.  Department  of  Public 
Works.  Room  282  City  Hall.  San 
Franci.'ico.  Calif.,  for  painting  of 
Harbor  Emergency  Hospital.  88  Sac- 
ramento  St,    San    Francisco,    Calif. 

Other  bidders  December  18th  were: 

Deemer  &  Dcemer.  San  Francis- 
co.   Calif..    11,640. 

Glampollnl  &  Company,  San  Fran- 
cisco,  Calif..  11,585. 

Robert  Meyer,  San  Francisco,  Cali- 
fornia, $1,647. 

Charles  E.  Gordon,  San  Francisco, 
Calif..    $1,836. 

Raphael  Company,  San  Francis- 
co. Calif..   11.862. 

D.  B.  Burgess  Company.  San  Fran- 
cisco.  Calif.,  Jl,875. 

R.  P.  Paoli  A  Company,  San  Fran- 
cisco, Calif.,  $1,966. 

Reliable  FUlntnig  Company,  San 
Francisco,  Calif.,  $1,970. 

Larry  Painting  A  Decorating.   San4k 
Francisco,  Calif..  $1,971.  ^ 

Ruseell  Hlnton  Company.  San 
Francisco,    Calif.,    $2,423.53. 


286  Kansas  A  Division;  owner. 
Dunham.  Carrigan  A  Hayden;  con- 
tractor. Central  Elec;  11  outlets;  2 
switches,    remodel. 

287  1144  Divlsadero;  owner,  Frand- 
»en;  contractor.  Atlas  Elec  A  Ene 
Co;  2  plugs.  * 

288-288  various  locations  and  own- 
ers;  contractor.   Atlas  Elec   A   Enir 
motors.  * ' 

290-291  various  locations  and  own- 
ers; contractor,  Mohrdick  Elec  Co: 
Xmas    lights. 

292  N/E  cor  of  Lombard  A  Col- 
umbus; owner,  Al's;  contractor.  Mer- 
cury Elec;  1  outlet;  1  switch;  ser- 
vlca 

293  1663    Mission;    owner 

contractor.  Qalvln  Bros;  motors. 

294  11th  A  Miasion.  N/E  cor;  own- 
er.  Paige   Glass    Co;    transformer. 

295  1742    Yosemile;    owner, 
contractor.  Buzael  Elec  Wks;  motors! 

296  45  ind  St;  owner.  Gilbay 
Mauk  Co;  contractor.  Fred  D  Wilson 
Co.    Inc ;    transformer. 

297-298  various  locations  and  own- 
ers; contractor.  O'Keeffe  The  F^n 
Man;  motors. 

299  632  A  Natoma ;  owner.  Still - 
well;  contractor.  O'Keeffe  The  Fan 
Man;  3  plugs. 

300  24    Ellis;    owner,    Ray's;    con- 
tractor.    O'Keeffe     The     Fan     Man 
transforraera. 

I  301  1469  Farifax  Ave;  owner, 
Field  Co;  contractor  B  C  Van  Emon 
Elevators ;    transformers. 

302  3939  Washington;  owner,  Salz; 
contractor.  Malm  &  Welter;  2  plugs. 

303  2320  Judah;  owner.  ...Market; 
contractor.  Malm  A  Welter;  4  out- 
lets;  1   switch;  2  plugs;    motors. 

804  1217  Polk;  owner.  American 
Florlat;   motors. 

306  322  Jackson;  owner.  Ellen- 
wood;  contractor.  Liberty  Elec  Co; 
8  outlets;  2  switches;  4  phigs. 

306  14iO  Clement ;  owner,  Lynch 
A  Cariris ;  contractor,  American  Elec 
Const;  signs. 

307-308  various  locations;  owner 
Sullivan;  contractor,  Fred  Tolinson 
Elec;  temporary  saw. 

309  283  3rd  St;  owner,  Victor 
Club ;  contractor,  283-3rd  ;  complaint. 

310-311  various  locations  A  own- 
era;  contractor,  C  J  Holzmueller; 
temporary   lights. 

312  157  Randall;  owner,  Bariica- 
vlcb ;  contractor.  Ace  Elec  Cont  Co; 
8   outlets;    6   plugs. 

313  1691  Chestnut;  owner,  Lu 
Helen's;    contractor.   Ace    Elec    Cont 


42421  427  Grand  Ave;  ^wner. 
Parker  A  Scott;  contractor,  General 
Neon    Lite   Co;    signs;    alterations. 

42422  212t  MacArthur  Blvd ;  own- 
er, The  Oakland  Toggery;  contrac- 
tor, General  Neon  Ute  Co;   tubing. 

42423  1340  E  12th  St;  owner,  Call- 
«ite  St«*k  House;  contractor.  Gen- 
eral  Neon  Lite  Co;  tubing. 

42424  797  12th  St;  owner,  Black 
Cat;  contractor,  General  Neon  Lite 
Co;   tubing. 

42425  5407  Bond  St;  owner,  Bon 
Fair  Club;  contractor.  General  Neon 
Lite    Co ;    tubing. 

42426  5819  Foothill  Blvd;  owner. 
Play  Boy;  contractor,  General  Neon 
Lite  Co;    neon   signs. 

42427  1901  Telegraph;  owner.  A  L 
Fullmer  Watch  Repairing;  contrac- 
tor. General  Neon  Lite  Co;  signs. 

42428  10th  St  Market ;  owner,  Skun's 
Quality  Hams;  contractor.  General 
Neon  Lite  Co;  neon  signs. 

42429  696  63d  St;  owner,  F  G 
Butler;  contractor.  Scott-Buttner  El- 
ectric Co;  service. 

42430  54  Garland  Ave;  owner. 
Barnes;  ct»ntiactor.  Scott-Buttner 
Electric  Co;  outlets;  switches;  plugs. 

42431  10  Marlowe  Drive :  owner, 
Davles;  contractor,  Collins  Electric 
Co ;  outlets ;  switches ;  fixtures ; 
plugs. 

42432  33  Tanglewood  Rd ;  owner, 
E  N  Holmes;  contractor,  College 
Ave  Electric:  1  outlet. 


Official  Proposals 

FIRST  PUBLISHED  TODAY 

Highway  Improvementa— Santa  Clara 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  January  IS,  1947, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  landscap- 
ing State  Highway  in  accordance 
with  the  Specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Santa  Clara  County,  on  Bayshore 
Freeway  at  Santa  Clara  Street  Un- 
derpass In  the  City  of  San  Josa  (IV- 
SC1-684!-SJs).  about  five-tenths  (M) 
mile  In  length  to  be  planted  and  a 
sprinkler  system  to  be  furnished  and 
installed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provUsons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled    Labor 
Gardener    _ fl.l6 


Plumber   1.375 

Tractor  driver  _ 1.95 

Intermediate  Grade   Labor 
Truck    driver    (4    cubic    yards 
and   leas  than  6  cubic  yarda 

water  level  capacity)  1.4075 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)..  1.2825 
Unskilled  Labor 

Flagman  1.15 

..Aborer  _ _ _ 1.15 

Posltiona  not  llated  above  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  In  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1,375  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  $1.15  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.15  per  hour. 

Overtime— One  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  —  One  and 
^***  ■■■^■i.  \M  y^^  uiuoB  xnc  suove  rates. 
The  attention  of  blddera  la  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  blddera  la  par- 
ticularly directed  to  the  provisions 
of  Section  7,  artlce  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Slach  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOT, 
State  Highway  BJnglneer. 
Dated  December  20,  1946. 

(Dally  Pacific  Builder) 
(Dec.  20-27,  1946,  Jan.  3,  1947) 


Tuoloumne  County,  In  the  City  of 
Sonera,  on  Stockton  Street  tietween 
Sollnsky  Street  and  Washington 
Street  (X-Tuo-13-Sra).  about  four- 
tantha  (a4)  mile  in  length  to  be 
graded  and  aurfaoed  with  plant-mix- 
ed  surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlalons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  a.scertalned  tne  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt     plant     dryerman     or 

fireman     $1.60 

Asphalt     plant    mixer    opera- 
tor   1.86 

Asphalt      spreading'     machine 

operator    1.95 

Carpenter 1.75 

Cement  finisher  L876 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.60 
Concrete  mLxer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    i.go 

Concrete   vibrator  operator   ....  1.376 

Derrick    operator^      ...„ 2.10 

Flagman     ..r.~7......._.... ; txf 
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Highway    Improvementa 
Tuolumne  Co. 


STATE     OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Worka 
Building  .Sacramento,  California,  un- 
til 2  o'clock  p.  m  on  January  15, 
1947,  at  which  time  they  will  be 
publicly  opened  and  read  In  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is  made,  as  follows: 


Jackhammer  operator  ....^ XJtB 

Laborer     .,     1.I6 

Motor    grader    operator   2.10 

Oil  distributor   bootman   L275 

Oiler  power  shovels  or  cranes     1J50 

Operator    of    power    shovel    or 

other   excavating  equipment, 

shovel    type    controls    (up   to 

and      including     one      cubic 

yard) 2.10 

Operator  of  power  ahovel  or 
other  excavating  equipment, 
.shovel    type    controls     (over 

ore    cubic     yard)     ..._ 2.26 

Fainter    (brush)    1.625 

Painter    (spray)    _.  L75 

Pile   driver   man    _.  LM 

Reinforcing  steel  worker  1.78 

Roller    operator 1.96 

Structural  steel  woricer  .„ 2.00 

Tractor    driver   L95 

Truck  driver  (18  cubic  yards 
water      level      capacity      or 

more)     ..._ „ 1.712S 

Truck  driver  (14  cubic  yarda 
and  less  than  18  cubic  yarda 

watel    level    capacity)    _...  L6879 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water  level   capacity)    1.525 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yarda 

water    level    capacity)     1.8876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      _.  1.26 

Any     classification      omltteA 

herein  not  less  than  L16 

Overtime     one    and     one-half     (1^) 

times   the  above  rates 
Sundays  and  holidays  one  and  one- 
half   (1%)   times  the  above  rates. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  sp«- 
cificutlonH  may  be  obtained  at  the 
office  of  the  State  Highway  Ehigl- 
neer.  Public  Works  Building.  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  i.s  situated,  and  at 
the  office  of  the  Associated  (General 
Contractors  in    San   Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnish- 
ed by  the  State  Highway  Engineer 
Guid  is  made  in  accordance  with  the 
provisions  of  the  Proposal  Require- 
ments and  Conditions  set  forth  un- 
der Section  2  of  the  Standard  Speci- 
fications. Each  bidder  must  be  li- 
censed and  also  prequallfled  aa  ra- 
qulred  by  law.  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF  HIGHWAYS 

O    T.   McCOY. 

State    Highway    Engineer 

(Daily    Pacific    Builder) 

Dated  December  20.  194& 

(Dec.  20-27,  1946,  Jan.  3,  1947) 


12/20/46  •  44 

Painting  A  Miscellaneous  Repair*— 
Low  and  Only   Blddera 

SANTA  MONICA,  Calif..  Los  An- 
geles Co.— H.  L.  Blechman  Co..  Chi- 
cago. Illinois,  at  $4600,  submitted  low 
bid  to  the  Federal  Works  Agency, 
Public  Building  Administration.  Of- 
fice of  the  District  Engineer.  838  U. 
S.  Appraiser's  Building,  San  Fran- 
cisco. Calif.,  for  interior  and  exterior 
painting  and  miscellaneous  repairs 
at  the  U.  S.  Post  Office,  Santa  Moni- 
ca. Calif. 

Other  blddesB  December  18th  wera 

Parr  Construction  Company,  Los 
Angeles,  Calif..  $8,400. 

Klaas  Bros..  Los  Angeles.  Callf.^ 
$0,334. 

R.  A.  Newman,  McMlnnvlile,  Ore- 
gon,  $9,741. 

D.  Wein,  Los  Angeles,  Calif.,  $11,- 
540. 


The  latest  develop- 
ment in  modern  steel 


Saaa 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for  irnmediate  delivery 
...  40'  0"  —  50*  0"  —  60*  0"  —  70*  0"  —  80*  0"  —  90'  0"  or  100'  0"  Spans,  any 
length.  Complete  with  corrugated  Aluminum  wall  &  roof  covering  -  Call  for  particulars. 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings •  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellemeous  Iron  *  Truck 
Tanks  •  Road  Machinery. 


RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 


OAKLAND.  CALIFORNIA 


A  ^miy  Pacific  ^uililer 

ErporatJ  largest  construction  daily  in   the   west 
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^LANS  and 
Speculations 


Directors  of  the  district  associa- 
tion have  approved  a  master  plan 
for  lon^-rangre  development  of  the 
Sonoma-Marin  4th  District  fair- 
irrounds  at  Petaluma.  Included  in 
the  plans,  developed  by  the  state 
department  of  architecture  are 
parking  areas,  large  picnic  and 
recreation  grounds,  a  caretaker's 
residence,  administration  building, 
new  exhibit  pavilions  for  commer- 
cial, educational  and  agricultural 
exhibits,  a  machinery  hall  and  dem- 
onstration area,  a  restaurant  build- 
ing, rest  rooms  and  roadways  and 
sidewalks. 

oOo 

Exams   for  a  state  position   as 

tnnior  civil  engineer  will  be  given 
f'ebruary  8,  with  final  filing  date 
January  18.  Re<iuirements  of  the 
$24(y-thru-$280  position  are  college 
graduation  with  civil  engineering 
major,  and  two  years  of  experi- 
w»ee,  or  an  equivalent  combination 
of  the  two. 

oOo 
U.  S-  Engineers  will  survey  the 
California  coast  line  from  Point 
Pinoa  to  the  state's  northern  boun- 
dary. Location  of  harbors  for 
light-draft  vessels  is  being  studied. 
Hearings  on  two  locations  will  be 
held  January  21,  in  the  Eureka 
conrthouse,  and  January  23  in  the 
Point  Arena  high  school  building, 
and  on  January  24  in  the  San  Ra- 
fael city  hall. 

THOMAS  OPENS  OFHCE 

J.  Marion  Thomas  has  opened 
oflSc^s  as  a  consulting  engineer  at 
3.S8  Kearny  Street. 

He  was  graduated  from  the  Uni- 
versitv  of  California  with  the 
bachelor  of  science  degree  in  1939, 
and  served  the  A.  A.  Coddington 
firm  for  six  and  a  half  years  as 
chief  draftsman. 


Tile  Mannfachiren 
Plan  Record  Output 

Manufacturers  of  floor  and  wall 
tile  are  scheduling  their  production 
to  meet  the  largest  sales  volume  in 
the  industry's  history  during  1947, 
according  to  Charles  H.  Burchenal, 
chairman  of  the  Tile  Council  of 
America  whose  members  account 
for  93  per  cent  of  the  nation's  tile 
output. 

To  meet  the  1947  schedule,  the 
industry  has  under  way  a  national 

Erogrram  of  promotion  with  key 
uilding  i^ups,  has  intensified  re- 
search aimed  at  reducing  instal- 
lation costs,  and  is  doubling  its  ef- 
forts to  stimulate  apprenticeship 
in  the  tile-setting  trades,  Burch- 
enal revealed.  Installation  of  new 
machinery,  unobtainable  during  the 
war  years,  has  increased  produc- 
tion potentialities  of  many  plants, 
he  added. 

Manufacturers  will  turn  out  an 
estimated  95  million  square  feet  of 
tile  next  year,  an  amount  sufficient 
to  cover  844  average  square  city 
blocks,  Burchenal  said.  This  will 
exceed  the  1946  output  by  over  36 

f»er  cent  ano  will  be  about  20  mil - 
ion  square  feet  over  production  in 
1926,  greatest  home-building  year 
in  the  nation's  history,  he  added. 

HOD  CARRi^  WIN 
7c  HOUR  INCREASE 

Brickmasons'  hod  carriers  in 
northern  California  will  receive 
?1.76  an  hour  for  a  30-hour  week, 
with  double  time  for  overtime. 

Five  international  brotherhood 
of  hod  carriers  (AFL)  locals  Fri- 
day signed  contracts  with  the 
Masons  &  Builders'  Association  of 
California,  Inc.  They  are  San 
Francisco  local  No.  36,  Oakland 
No.  166,  San  Mateo  No.  97,  Santa 
Clara  County  No.  234  and  Marin 
County  No.  291. 

Previously  the  wage  was  $1.68 
an  hour. 


Y£AR'S  END 


To  those  of  us  for  whom  Time 
has  grown  bunions  and  whose  off- 
the-face  hair-do  is  more  prominent, 
we  are  looking  backward  over  the 
past  years  rather  than  making 
good  resolutions  for  the  New  Year. 
-Ct    if    it 

Future  resolutions  mean  little, 
as  whatever  sinning  I  may  do  from 
here  on  out  will  be  picayune  or 
theoretical.  The  future  is  short 
and  uncertain — but  it  was  a  good 
Past. 

^.^    if 

Looking  backward  my  principal 
regrets  are  caused  by  omissions 
and  neglect.  True,  at  times  I  took 
the  wrong  turning  —  which  has 
been  proven  by  experience.  How- 
ever, at  the  time  I  probably  could 
not  have  done  otherwise  as  I  acted 
within  whatever  inexperienced 
judgment  I  then  had. 
^  *  Ti- 
lt has  been  a  good  year  of  many 
good  years.  Those  of  you  who  have 
taken  the  time  to  speak  a  word  of 
friendly  comment  are  the  ones  who 
have  added  joy  to  the  doing  of 
this  column.  Should  I  serenade  you, 
all  instruments  would  be  used  from 
the  Accordion,  Bassoon  and  Clar- 
inet to  the  Xylophone  and  Zither. 
Or,  should  I  drink  a  toast  I'd  use 
ever^'thing  on  the  shelf  from  An- 
gelica to  Zinfandel. 

ir    ir    it 
It  is  impossible  to  name  all  of 
you,  but  each  of  you  know  to  whom 
I  am  speaking.    The  roll  call  ex- 
tends from  Aldea  to  Zan. 

a    ir    it 
It's  tomorrow — a  New  Year — 
and  Kids,  it's  all  yoursi 


Non-Housing  Farm     Bay  Area  Biiiiderr 

NcGinness  Asserts 


Beginning  December  24,  appli- 
cations for  non-housing  farm  con- 
Ftruction  will  be  handled  by  the 
civilian  production  administration, 
just  like  applications  for  other  non- 
residential construction,  CPA  said 
today.  Requests  should  be  filed  with 
CPA's  district  construction  offices 
on  Form  CPA-4423. 

Previously,  farm  work  buildings 
had  been  handled  by  Department 
of  Agriculture  Conservation  Com- 
mittee. The  change  was  made  by 
an  amendment  to  Supplement  5  to 
VHP-1  (Veterans  Housing  Pro- 
gram Order  No,  1). 

Similarly,  application  for  farm 
dwellings  will  be  filed  Jon  Form 
NHA-14-56)  with  the  Federal 
Housing  Administration  district  of- 
fices, instead  of  the  Agricultural 
Con.«?ervation  Committees  as  be- 
fore, under  the  new  Housing  Per- 
mit Regulation  announced  by  the 
Housing  Expediter  today.  This 
provides  that  housing  permits  will 
no  longer  carry  priorities  assist- 
ance and  that  dwellings  construct- 
ed under  the  permit  must  meet  the 
conditions  prescribed  in  the 'regu- 
lation. 

From  the  beginning  of  the  hous- 
ing program  in  March  through  No- 
vember, 6,198  non-housing  farm  ap- 


Hre  Provisions  In  Building  Codes  Result 
From  Hundreds  Of  ControDed  Fire  Tests 


By  HAROLD  M.  ENGLE 
Consulting  Civil  and  Structural  Engineer 


Fireproofing  and  area  requirements  in  building  codes  have  been 
a  controversial  matter  for  many  years.  There  is  a  tendency  on  the  part 
of  many  people,  engineers  nnd  architects  particularly,  to  look  on  tnese 
requirements  as  being  purely  arbitrary  and  a  burden  which  they  must 
bear  regardless  of  their  correctneee.  Before  condemning  sach  require- 
ments wholesale,  it  would  be  well  to  give  a  little  consideration  as  to 
how  they  have  grown  np. 

In  general,  tney  are  the  result-^' 
of  generations  of  actual  fire  experi- 
ence, amplified  and  backed  up  by 
hundreds  of  controlled  fire  tests. 
They  should  not  be  tampered  with, 
or  altered,  at  the  whim  of  every  in- 
dividual. Changes,  and  particularly 
weakening  of  these  requirements, 
should  be  done  only  after  very  care- 
ful and  mature  consideration  and 
the  appraisal  of  all  available  data. 

During  the  last  ten  or  fifteen 
years,  we  have  seen  many  cases 
where,  when  the  requirements  and 
actions  of  bureaucrats  are  ques- 
tioned, they  immediately  raise  the 
cry  that  the  questioner  is  unpatri- 
otic. 

In  a  somewhat  similar  manfier, 
engineers  and  architects,  when 
they  have  to  adhere  to  fire  require- 
ments which  they  do  not  like,  al- 
most always  raise  the  cry  that  the 
requirements  and  the  building 
code  containing  them  are  obsolete 
and  out-of-date.  Both  of  these 
wails  are  equally  untenable. 

It  is  true,  however,  that  as  time 
has  gone  on,  new  trends  in  build- 
ing  design  have  grown  up  and  new 
materials  and  combinations  of  ma- 
terials have  come  to  the  fore. 
There  are  several  points  in  connec- 
tion with  fireproofing  requirements 
which     might     be     given     further 


scrutiny  and  study,  with  a  view 
to  facilitating  modem  design  and 
construction,  provided  that  changes 
made  would  not  unduly  jeopardize 
the  fire  safety  of  the  resultant 
structures.  In  this  whole  prob- 
lem, engineers  and  architects  must 
keep  in  mind  that  they  have  a  cer- 
tain obligation  to  the  public  to  see 
that  they  get  structurally  safe 
and  reasonably  fire-safe  buildings. 

I  would  like  to  comment  on  a 
few  things  which  are  a  continual 
source  of  friction  between  engi- 
neers and  architects  and  building 
code  requirements.  The  problem  of 
allowable  areas  between  major 
fire  divisions  has  always  been 
highly  controversial.  Where  areas 
became  uncontrolled,  the  fire  loss- 
es resulting  have  been  excessive 
and  wasteful.  If  the  areas  are 
held  to  exceedingly  small  limits, 
it  is  then  difficult  for  the  architect 
and  engineer  to  produce  a  struc- 
ture which  will  satisfy  the  occu- 
pancy requirements  of  the  owner. 
The  result  has  been  that  it  is  dif- 
ficult to  enforce  area  limits,  al- 
though backed  up  by  sound  data 
and  experience. 

The  1 -story  wood  frame  indus- 
trial type  structure  is  one  of  the 
major  points  in  contention 


(This  is  the  first  of  a  serirg  of  five  articles  by  Harold  M.  Engle, 
prominent    San    Francisco    eonsuitirg    civil    and    stnictoral    engineer, 
on  *1mprovement  of  Fire-Proofing  ReqoiremHitg  in  BuildmR  Codes. 
Tomorrow's  article  will  treat  fire-prooflng  of  the  1-story  wood  frame 
indnstrial  building.) 


Nay  Salvage  Two 
Billion  Feet  From 
Northwest  Forests 

WASHINGTON.  —  The  Ameri- 
can Forestry  Association  has  es- 
timated that  salvage  logging  oper- 
ations now  being  carried  forward 
in  the  Douglas  fir  regions  of  the 
northwest  timberlands  could  pro- 
duce maximuin  yields  of  2  billion 
board  feet  of  lojfs  annually. 

This  production  could  be  con- 
tinued indefinitely,  according  to 
this  organization,  on  the  basis  of 
culling  out  rough,  deformed  trees, 
even  scouring  burned  -  over  areas 
for  scrub  timber  that  can  be  sal- 
vaged for  construction  grade  logs. 
Prospects  Good 

If  all  this  supply  were  to  be 
brought  out  of  the  northwest  woods 
in  construction  grades,  it  would  be 
enough  to  provide  250,000  two- 
bedroow  houses,  or  200,000  four- 
bedroom  homes  per  year. 

But  all  of  the  lumber  being  tak- 
en from  these  worked-over  areas 
is  not  coming  out  as  construction 
grade  timber.  Much  of  it  is  being 
used  as  finishing  wood  for  sash  and 
trim  work. 

Old  stands  of  Douglas  fir  were 
taken  out  of  the  northwest  woods 
during  the  20's  as  the  finest  log- 
producing  trees.  The  hemlock  and 
white  fir  were  passed  at  that  time 
as  lieing  inferior  for  construction 
grade   production. 

The  relogging  operations  were 
given  incentive  by  wartime  de- 
mands and  have  continued  in  the 
postwar  time  because  of  the  great 
nousing  demands.  The  loggers 
have  turned  increasingly  to  tnin- 
ning  stands  and  burned  over  areas 
for  the  salvage  trees  that  can  be 
turned  into  boards  for  construc- 
tion use. 

Operation  Pays  Off 

At  first  considered  economically 
unfeasible,  the  relogging  opera- 
tions now  are  being  developed  on 

(Costlnued  on  Pag*  8) 


Airpi 


plications  were  approved  and  417 
denied.  The  dollar  value  of  ap- 
provals— 128,580,000  —  represented 
93  per  cent  of  the  value  of  all  ap- 
plications. 

During  the  same  period,  67,903 
farm  housing  applications  worth 
?1 18,297.000  were  approved,  and 
4,933  applications  worth  $11,843,- 
000  were  denied.   Approvals  in  this 

case  ran  at  90  per  cent. 

_ # _ 

Revise  AUocations  of 
ort  Monies-CAA 

WASHINGTON,  Dec.  27.— Some 
time  soon  after  January  1,  the 
Civil  Aeronautics  Administration 
will  anounce  its  revised  plans  for 
apportioning  airport  money  under 
the  National  Airport  Act. 

A  number  of  reasons  have  made 
necessary  a  general  re-listing  of 
the  allocations  to  states.  Principal 
among  these  factors  is  the  increas- 
ed cost  of  construction  since  thf 
airport  act  was  first  passed  by 
Congress  and  original  tentative  al- 
locations were  annouced. 
Towns  Vs.  Cities 

The  cost  of  in^edients  for  con- 
crete and  bituminous  paving  ma- 
terials have  risen  to  such  an  ex- 
tent, during  the  summer  and  fall, 
that  the  total  replanning  becomes 
necessary,  a  CAA  spokesman  said. 

In  addition,  all  airports  put  un- 
der construction  for  the  first  timo 
during  1946  must  be  considered  in 
the  new  grouping  of  funds.  An  es- 
timate of  the  number  of  war-built 
Eorts,  how  many  of  these  are  to 
e  adapted  to  civilian  use,  and  how 
many  will  continue  partially  or  en- 
tirely under  Army  supervision,  are 
important    considerations. 

The  battle  between  large  mu- 
nicipalities and  smaller  communi- 
ties over  division  of  the  congres- 
sional authorizations  is  still  con- 
sidered a  certainty.  Hearings  were 
held  earlier  this  fall  to  determine 
the  respective  claims  of  both  large 
and  pmall  centers  for  shares  of  ap- 
propriated funds.  CAA  heard  ar- 
guments from  representatives  of 
each  and  took  the  results  of  the 
hearings  under  advisement. 

While  testimony  at  the  recent 
hearing  is  bound  to  influence  dis- 
tribution of  the  overall  appropria- 
tion, still  congress  will  be  required 
to  pass  on  all  projects  involving 
Class  IV  airports  and  those  larger 
than  the  Class  IV  type.  SmalleT 
projects  can  be  approved  by  CAA. 

"The  announcement  soon  after 
the  first  of  the  year  will  cover 
planned  projects  for  1947.  The  ad- 
ministration has  an  oneraling  fund 
of  $42  million  with  which  to  assist 
communities   with   construction   of 

(Continued  on  Pag«  7) 


D.  C.  McGinness,  district  FHA 
director,  today  said  that  many  Bay 
Area  builders  are  violating  federal 
regulations  by  selling  homes  at 
prices  in  excess  of  the  authorised 
price  stated  in  the  priority  under 
which  the  home  was  built. 

He  summarized  new  home  build- 
ing regulations,  and  warned  that 
no  one  is  entitled  to  commence 
construction  of  any  new  residential 
units  without  first  securing  a  per- 
mit.   Following  is  his  summary: 

1.  Under  the  new  permit  system, 
both  veterans  and  non  -  veterans 
may  obtain  permits  to  build  for 
their  own  occupancy,  and  operative 
builders  may  obtain  permits  to 
build  for  sala  or  rent  for  ireUran 
preference. 

2.  It  is  no  longer  neeesiary  to 
furnish  plans  ana  specifications  of 
homes  to  he  built,  and  the  only 
limitations   are: 

(a).  A  single  family  dwelling 
house  may  not  exceed  1600  sq. 
ft.  of  floor  area,  and  plumbing 
fixtures  may  not  exceed  those 
•ordinarily  required  for  one  bath- 
room. 

3.  No  sales  price  need  be  stated 
by  any  class  of  builder  or  individ- 
ual and  none  will  be  fixed. 

4.  A  rental  ceiling  of  $80.00  per 
month  will  be  established  for  sin- 
gle family  dwellings  and  an  over- 
all average  of  $80.00  per  month 
rental  per  unit  on  multi-family 
dwellings. 

5.  A  Duilder  now  holding  priori- 
ties in  connection  with  houses  up- 
on which  construction  has  not  been 
started  may  surrender  such  priori- 
ties for  cancellation  and  be  issued 
bimple  permits  under  the  new  reg- 
ulations. 

6.  The  start  of  construction  is 
defined  to  be  the  incorporation  of 
materials  into  the  permanent  build- 
ing, such  as  the  pouring  of  foun- 
dations. 

7.  No  priority  assistance  for  ob- 
taining building  materials  will  be 
issued  in  future  nor  will  priority 
compliance  inspections  be  made  on 
builoings  constructed  pursuant  to 
the  new  permits. 

8.  Plans  and  specifications  nec- 
essary to  determine  fair  rentals 
must  be  submitted  in  connection 
with  permits  obtained  for  the  build- 
ing of  multi-family  rental  proper- 
ties. 

9.  Permits  for  authorization  and 
repairs,  the  restoration  of  fire  dam- 
age, etc..  may  be  obtained  by  all 
classes  of  owners. 

10.  Permits  for  non-housing  con- 
struction must  be  obtained  from 
the  CPA  as  heretofore.  However, 
permits  to  construct  properties 
naving  50  per  cent  or  more  resi- 
dential fioor  area  may  be  initiated 
by  filing  application  with  the  FHA. 

# 

First  to  Endorse 
International  Unit 

NEW  YORK— The  United  States 
has  become  the  first  country  to  rat- 
ify the  convention  set'-ing  up  the 
25  nation  International  Organiza- 
tion for  Standardization  (ISO),  P. 
G.  Agnew,  vice  president  and  sec- 
retary of  the  American  Standards 
Association,  announced  today.  Ac- 
tion was  taken  at  a  recent  meeting 
of  the  directors  of  ASA. 

Dr.  Agnew  revealed  he  had  re- 
ceived cabled  notice  from  Charles 
le  Maistre,  secretary  of  the  United 
Nations  Standards  Coordinating 
Committee,  which  continues  in  ex- 
istence until  the  ISO  ofl!\ce  is  set 
up  at  Geneva,  Switzerland,  that  the 
United  Sutes  was  first  under  the 
wire  with  its  official  acceptance  of 
the  new  constitution  and  by-laws. 
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I  -8— COMMERCIALBLDGS. 


12/31/46  1 

Contam  plated 

Bank   Building    (remedol) 

Coat  140,000 
STOCKTON,  Calif..  San  Joaquin  Co., 

Main  and  San  Joaquin  Sta. 
Owner — Stockton    SSavlnga  and    L,oan 

Bank,    Caroll    G.    Orunsky,    Preai- 

drnt.   Main   and  San   Joaquin   Sts., 

Stockton,  Calif. 


12/31/46  •  » 

Owner  Taking    Bida — Duo    Jan.   9,   8 

P.    M. — (Time    Extended    from    Jan. 

2) — Work  to  ba  Awarded   on   Baaia 

of  General,  Plumbing,  Heating  and 

Electrical   Work 
School   (Altar,  and  Addna.) 

Eat.  Coat,  $110,000 
COULJ:b:   city,   Wa.«<h.     Elementary 
School. 

Owner— School  Dlat.  No.  180,  Grant 
County,  Waah.,  H.  Lt.  Hutchlnaon, 
Clark. 

Architect— Walter  H.  Rothe,  333  Lib- 
erty   BldK.,    Yakima,   Waah. 

Consulting  Kngr.^DeWltt  C.  Griffin 
A  Asaoclates,  717  Lloyd  Building, 
Seattle,  Wash. 

Cement  block  or  brick  veneer,  wood 
and  aupbalt  ille  floor,  flbreboard 
ceillnga,  built-up  roof;  to  Include 
6  clasarooms,  library  and  auxiliary 
rooms. 

*  tavuflr  vuu  B^wiiiwuvoB   vouiincioic 

from  the  above  office  of  the  clerk 
upon  deposit  of  $2S.  Plans  and  spec- 
ifications for  plumbing,  heating  and 
electrical  work  only,  obtainable  upon 
deposit  of  125  from  the  above  office 
of    tho    consulting    engineer. 


George  A.   Blackburn,  membei 
governing    board,   Olive   St.    Schv. 
PortervlUe,  Calif. 

Bonds   to  finance  school  addition^ 
and  improvements. 


12/31/46  •     9 

Preliminary   Plana  In   Progreaa 
High  School   Addition       Coat  8460,000 

SAN  JOSK,  Calif.,  Santa  Clara  Co. 
Abraham  Lincoln  High  School, 
Dana  Ave.,  off  Nagtee  St. 

Owner—San  Joae  Board  of  Educa- 
tion, Ralph  R.  Fields,  superintend- 
ent of  schools ;  C.  L.  Suf field,  busi- 
ness manager,  Auzerals  and  Alma- 
den  Ave.,  San  Jose,  Calif. 

Architects— K.  N.  Curtis,  35  W.  San 
Carlos  St.,  San  Jose;  Edward  W. 
Kress,  515  First  National  Bank 
Bldg.,  San  Joae,  and  Ralph  Wyck- 
off,  Santa  Clara  and  Itlarket  Sta., 
San  Jose,  Calif. 

To  Include  auditorium,  gymnasium, 
dramatics  and  music  rooms,  public 
and  radio  speaking  room,  agricul- 
tural, shops  and  physical  educa- 
tion rooms. 


1. 

Co. 

CanKi  J 

RICHM^  V.O. 

S.  10th  a^ 
Owner — Fellc^^    -  "  -  ,at>th  and 

Hall  Sts.,  Richmond.  Cafif. 
Architect — Thomas  B.   Mulvln,   Bank 

of  America  Bldg.,  Oakland,  Calif. 
Addition  to  cannery. 

Contractor — R.  F.  Johnson  A  Son, 
2036  San  Pablo  Ave.,  El  Cerrlto, 
Calif. 
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12/S1/46  •  •     4 

Contract  Awarded 

Commerolal  Building  (Altar  interior) 

Cost  810,000 

SAN  FRANCISCO,  Calif.  Southwest 
comer  Bush  and  Franklin  Sts. 

Leasee— Marcus-Lesolne  Co.,  575  Sut- 
ter St.,  San  Francisco,  Calif. 

Engineer  —  Hyman  Rosenthal,  617 
Montgomery    St.,    San    Francisco. 

Includes  interior  work  for  tenant  on 
first  floor;  partitioning,  wiring,  etc. 

Contractor — Antone  Petersen  A.  Sona, 
2758  San  Bruno  Ave.,  San  Fran- 
oisoo,  Calif. 


12/31/46  •  4 

Low  and  Only   Bidder 

Toilet   Room   and   Dark    Room 

LOS  ANGEI.KS,  Calif..  Los  Angeles 
County.    863  Santee  Street  Bldg. 

Owner — Federal  Works  Agency,  Pub- 
lic   Works    Admin.,    Office    of    the 
District    Engineer,    838    U.    S.    Ap 
pralser's  Bldg.,  San  Francisco,  Cal 

Plans  by  Owner. 

Construction  of  toilet  room  and  dark 
room. 

Low  and  Only  Bidder— Nick  flem- 
mlnga,  627  SSth  Ave.,  San  Fran- 
cisco, Calif.,  Sl,7»0. 


12/81/46  •    8 

Construction  Under  Way 

Store  Estimated  Cost  $17,500 

SACRAMENTO,  Calif..  Sacramento 
County.  Fair  Oaks  Blvd.  and  Ful- 
ton Ave. 

Owneiv-Scott  Hardware  &  Lumber 
Co.,  1912  23rd  St.,  Sacramento,  Calif. 

Plans  by  owner. 

Reinforced  concrete  and  tile,  stucco 
finish,  approximately  2500  sq.  ft. 

Contractors-Owner  will  build. 
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12/31/46 

Planned 

Warahouae  Approximate  Coat  1300,000 

HAYWARD,  Calif.,  Alameda  County. 
B  Street. 

Owner  —  Hunt  Foods,  Inc.,  S.  W. 
Walsman,  president;  Irving  Gold- 
foder,  production  manager  and  vice 
president,  3055  WUshire  Blvd.,  Los 
Angeles,  Calif. 

Concrete  block  and  frame,  800x500  ft 


12/81/46  •     4 

Completing  Working  Drawings 

Modloal  Building 

Approximato  Cost  $20,000 

SAN    JOSE,    Calif.,    Santa  Clara   Co. 
Park  Ava 

Owner^Dr.  Elgin  Jackson,  c/o  archi- 
tect 

Architect— Gifford    E.    Sobey,    69    S. 
1st  St,  San  Jose,  Calif. 

Frame   and   brick,   one-story,   to   In- 
clude central  heating. 


12/31/46  •    4 

Building  Permit  Granted 

Contract  Awarded 

Factory  Officoa  (Addition)  Coat  $3,500 

BERKELEY,  Calif.,  Alameda  County. 

660  Camelia  St 
Owner— A.    E.   Latham,    650   Camelia 

St,  Berkeley,  Calif. 
Architect— A.    Froberg,    3454    Harltm 

St,  Oakland,  Calif. 
Alteration  work. 
Contractor— Charles  W.    NIelson,  840 

Athena  Ave.,  Oakland,  Calif. 
Correction    in    location    and   type    of 

building. 


COMFORT  AIR,  INC. 

CIRTSLEB^AIRTEMP 

Automatic  Heating  and  Air 

Conditioning 

"Packaged"  Air  Conditioners 

Commercial  and  Industrial 

Refrigeration. 

• 

Complete  Shop  and 
Service  Facilities. 

2106  •  17tli  St.  HENilock  2048 

S««  FroNcUeo,  Calif. 
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12/31/46  • 

Owner  Taking  Bids— Duo  Jan.  28; 

8  P.  M. 
Shop  Building  Coat  $45,000 

PORTERVILLE,  Calif.,  Tulare  Co. 
High  School  site  on  Olive  St 

Owner— The  PortervlUe  Union  High 
School  District,  Irvln  H.  Althouse, 
clerk,  office  of  Board  of  Trustees, 
High  School  31dg.,  Olive  and  J  Sta., 
PortervlUe,  Calif. 

Architect— W.    D.    Ooates,    704   Helm 

Bldg.,  Fresno,  Calif. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect's  office  on 
deposit  of  |25,  refundable. 

Each  bid  must  be  accompanied  by 
certified  check  or  bidder's  bond  in 
amount  of  at  least  10%  of  bid,  pay- 
able to  the  clerk  of  the  board.  , 


12/31/46  9 

Bond  Election  Set  in  Amount  of 

$7,500  for  January  8 
School  and  Improvements 
PORTERVILLE,  Calif.,  Tulare  Co. 
Owner— Olive   Street  School    District, 

Ira    Anthonyo,    Milton    O.    France, 


12/31/46  »    » 

Architects  8*loetod  to  Pro|Miro 

Preliminary   Plana 

Senior  High  School         Coat  $1,300,000 

SAN  JOSE,  Calif.,  Santa  Clara  Co. 
New  site  between  the  Coyote  River 
and  24th  St  and  between  St  James 
St.  and  across  McKee  Road. 

Owner— San  Jose  Board  of  Education. 
Ralph  R.  Pnelds,  superintendent  of 
schools;  C.  L  Suffield,  business 
manager,  Auzerais  and  Almaden 
Ave.,  San  Jose,  Calif. 

Architects— Franklin,  Kump  &  Falk, 
251  Kearny  St,  San  Francisco, 
Calif. 

New  senior  high  school  to  accommo- 
date 1800  to  2000  students  to  re- 
place present  senior  high  school  to 
be  taken  over  by  the  State  College. 

12/31/46  7  •     J 

Preliminary   Plans   in   Progress 
Grammar  School    (Addition) 

Cost  $80,000 
SAN    JOSE,   Calif.,    Santa   Clara   Co. 

Willow    Glen    Elementary    School. 

Lincoln  and  Minnesota  Aves. 
Owner — San  Jose  Board  of  Education, 

Ralph  R.   Fields,  superintendent  of 

schools;     C.    L     Suffield,    business 

manager,    Auzerais    and    Almaden 

Ave.,  San  Jose,  Calif. 
Architects — Franklin,   Kump  &   Falk, 

251     Kearny     St,     San     Francisco, 

Calif. 
Includes  seven  classrooms. 


SUB  ■  BIDS  WANTED 


General  contractors  desiring  aub-bida  on  any  Job  are  Invited  to  make  known 

their   requlromanta    in   thia    column.     There   la    no   charge    for   this    aervlce, 

Indua.  Plant  foFBIboTCMtle~CorV.,  Sji^tarclal^rBldo  open  JanT7,  1:30  P.  M 

^1^  Jonert  Conatr.  Co.,  150  N.  28th  St.,  San  Jose  (Ballard  6238) 

Mfg.  Plant,  Gall   Furniture  Co. t   Bldir~bue  Apprbx.  Jaliuary~8 

...Harry    K^ensen,  4024   MacArthur  Blvd.,   Oakland    (KEIlog   2-4021)    

TUberculosfs~Hoapitair  Selah,  Wa8h;~Bids    Duo~Januar^7,~2~P.~M. 
H.  n;.  Rahlmann,  251  Kearny  Street,  San  Francisco   (IXhiglas  «02S) 

Hospital,  TracyTCalif.rBlda  due~Janr20,  4;00  p7m. 
H.   E.   Kahlmann.   251  Kearny  St.   San    Krancisco   (DOuglas  8023) 
Swlnerton  &  Walberg  Co.,  225  Bush  St.,  San  Francisco  (OArfield  2980) 
James   1.   Barnes   Constr.    Co.,  911    Russ   Bldg..   S    F.    (EXbrook  8805) 
iUroentraut  &  Summers,  698  Pennsylvania  St.,  San  Francisco  (AT  2420) 

Renderlng~Plant~and~^AIter    BldgrT  Kaufman7rMeat~Co.,~near   San    Jose: 
Bids   Open    January  3,    12    Noon, 
cameo  &  Gautler,  365  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081) 
Gresham    Constr.  Co.,  344    S.   Francis   St.,  Sunnyvale    (Sunnyvale   2971) 
tlaas  A  Kothchild,  3ia  Merchnntfl  Exchange  Bldg.,  S.   F.   (EXbrook  1205) 
can  N.   swenson  Co.,  1095  Stockton  Ave.,  San  Jose    (BAUard  2602). 
H.  E.  lUihlmann,   251  Kearny  Street,   San   Francisco    (DOuglas   SOiJa) 

^rtarket,   San    Francisco:    Bida    Due"  JanT^7,^2^P.~M. 
stolte,  inc.,  8451  San  Leandro  St ,  Oakland   (TRinldad  1064) 

County  Office   Bldg.,  Va'tojo,  Calif.;    Bido  Due   Jan.  3,   2:00  P^ 


IM. 


A.  L,  MJiier,  1715  7th  St.,  Ssacra:nento,  Calif.    (SAcramento  34409) 

TODAY'S  BID  OPENINGS 


BUILDING  PROJECTS 

Bid  Opening  Date  Project 

12-31—  2 :00  P.M.— College    Building      Seattle.  Wash. 


Notod  In  U 


•ueot 
12-18 


ENGINEERING  PROJECTS 


12-31— 10:00  A.M.— Encanto   Standplpe.San  Diego  12-1! 

12-31— 10 .00  A.M.— Dredging    Project    No.  7     San  Diego  12-18 

12-31— 9:00  A.M.— Bridge  Baker  Countv.  Ore.  12-19 

12-31—  9 :00  A.M.— Rock  Production  Project     Klamath  County,  Ore.  12-19 

12-31—  9 :00  A.M.— Rock  Production  Project     Malheur  County,  Ore.  12-19 

12-31—  9 :00  A.M.— Grading,   Surfacing  Morrow  County,  Ore.  12-19 

12-31—  9:00  A.M. — Surfacing  and  OlUng    Morrow   County,  Ore.  12-19 

12-31—  9  K)0  A.M.— Graalng,   Surfacing  Umatilla  County,  Ore.  12-19 


SUPPLIES  AND  EQUIPMENT 
SUB-CONTRACT  INFORMATION 


12-31— 2 :00  P.M.— spider  and    Shaft   Assembly    San  Francisco  12-13 

12-31- 2 :00  P.M— Exterior  Painting    Orovllle  12-13 

12-31— 9 :00  A.M.— St.    Light.    Cable     Berkeley  12-27 

12-31— 10:30  A.M.— Dump  Trucks  Stockton  12-26 

12-31—  1 :00  P.M.— Breathing  Apparatus    Oakland  12-26 

12-81—  9 :00  A.M.— Motorcycle  Berkelev  12-27 


"SANISTEEL" 
TOILET  PARTITIONS 

Made  in  San  Francisco 

SEND  IN  YOUR  INQUIRIES 
MENTION  THEM  IN  YOUR  SPECIFICATIONS 

Price  Building  Specialties  Co. 

special  Metal  Forming  and  Stamping  of  A II  Kinds 
35  GILBERT  STREET  UNderhiii  6733 


12/31/46 

Completing  Working  Drawings 
Factory   Building  Coot  (200,000 

RICHMOND,  Calif.,  Contra  Costa  Co. 
Ten-acr«   site   on    Giant    Highway 
near  Chemurglc  Co. 
Owner — Eastman    Tag   &   Label   Co., 

548  4th  si,  San  Francisco,  Calif. 
Supervising^rchitect— John  F.  Beutt- 
tw,    210    Post    St,   Bwa  ^Yahclaco, 
Calif. 
Architects  -  Engineers  —  Arthur     R 
Hutchason  A  Associates,  1106  Arch- 
itects'  Bldg.,    816    W.    5th    St.,    Los 
Angeles,  Calif. 
Structural   steel  one-  and  part   two- 
story    (200x440  ft),   brick,   concrete 
and  transite  curtain  walls,  compo- 
sition roofing  on  steel  roof  trusses, 
wood  and  steel  decking,  continuous 
factory-type    steel    sash,    skylights, 
concrete   floor,  toilets,    shower   and 
locker  rooms,   asphalt   tile  flooring 
in  offices.  2-ton  80-ft.  bridge  crane- 
way,    vault    doors,    elevator,    over- 
head   and    sliding    doors,    sprinkler 
system,     intercommunicating     ays-  I 
tem,  dumbwaiter,  plaster,  wood  and  | 
glass   office  partitions,   heavy-duty  ' 
wiring,    conveyors,     loading    ramp,  ' 
railroad  spur. 

The  cafeteria  building  will  be  steel 
frame  construction,  with  brick  filler 
walls,  steel  sash,  concrete  floor,  fire 
doors,  hot  water  heaters,  kitchen 
equipment.  Plans  also  provide  for  two 
acres  of  asphaltlc  concrete  yard  pav- 
ing, surface  drainage,  road  work  and 
wire  fencing. 


.jANTA^»- 
County,  Alvl 

Owner — Bibo-Ca 
printing),  851 
Calif. 

Architect — Grlea 
State  St.,  New 

Structural  Engineer- 
35  W.  San  Carlos 
Calif. 

Concrete,  steel  frame,  one-i 
basement,  60,000  sq.  ft, 
Joinst,  steel  sash,  normal  plumi  _ 
and  electricity;  includes  screen 
printing  room  (90x280),  flnlahing 
room  (40x260),  color  shop  (40x30), 
screen  preparing  room  (40x48),  g«n- 
eral  office,  25x60),  bleach  house 
(60x80),  loading  platform  for  rail- 
road spur  (50x80),  unfinished  cloth 
storage  (45x90)  and  flnlahed  cloth 
storage  (50x80),  railroad  spur  560 
feet  long. 


14.17— .PUBUC  BUILDINGS 


12/31/46  15 

CPA  Approval  Granted 

Plana  In    Progreso 

County    Building  Coat   $25,000 

PIXLEY,  Calif.,   Tulare   County. 

Owner — County  of  Tulare,  Board  of 
Supervisors,  Courthouse,  Viaalia, 
Calif. 

Architects— David  H.  Horn  and  Mar- 
shall D.  Mortiand,  235  Rowell 
Bldg.,    Fresno,   Calif. 

Includes  welfare  offices.  Justice  court 
health  center  and  constable's  of- 
fice. 


15 


12/31/46 

CPA    Approval    Granted 

Plana  in    Progreoa 

County   Building  Coat  $25,000 

PORTEHRVILLE,    Calif.,    Tulare    Co. 

Owner — County  of  Tulaie,  Board  of 
Supervisors,  Courthouse,  Visalla, 
Calif. 

Architects — David  H.  Hon*  and  Mar- 
shall D.  MorTland,  235  Rowell 
Bldg.,  Fresno,  Calif. 

Includes  welfare  offices.  Justice 
court,  health  center  and  constable's 
office. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise  10930 


From  other  exchanges 
TWihoaks  3622 


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


FLUTED  OR  ABRASIVE  SURFACES 


Michel  &  Pfeffer 
Iron  Works,  inc. 


JinUTON 


pftoDucrs 


T«nth  and  Harrison  •  San  Froncisco/  ColifomJa 


12/31/46  ,_ 

Contomplated-$50,000    Bond    Election 
TO   Bo  Called  for   February 
or  March 

^5^^J!^""   *   J*"    (Enlarae) 
WOODLAND,    Cahf..    YolS   Co 

^«w~B.^l^/'  Woodland.    Mayor 

I^d,    cLif^"^'"'   ''"y   «*"•    Wood- 

'"facillUer^*"*'*"^  ^^^  "**  '^"y  *"*" 


DAILY    PACIFIC     BUILDER 


Contractor— F.  8.    Marshall,  900  Aoh- 
bury,  8an   Franoloco,  Calif. 
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12/31/48  ._ 

Cont.mplated-440,000   Bond    Election 
•o   Be  Called   for   February 
or  March  ^ 

Fi  rehouse 

"^s^s^r  ^"'  •  ^'^'^  ^°-  ^-'^ 

Owner  —  City  of  Woodland,   Mayor 
tirT^u     iJ^<l«"on:  Asa  O.  P^c-' 

i^d,''cS;iif^"^''-  """^  «*"•  ^°°^- 

Includea  new  station,  enlarging  and 
Improving  fire  figjitlng  facilities 

12/31/46  "  •  J. 

Low   and    Only    Bidder-Contract    To 
«,2.1™  ^■"'•*'   January  6— Fi  rehouse 

coata  Co.  Ambrose  Station,  State 
Highway  No.  24,  opposite  A;nbro8e 
School,  west  of  Plttsburk 

^sT~Bo*  J*'^r*"^  ^'•^  Protection 
DIst     Board  of  Supervisors,   Coun- 

Archltect-Phlllp  D.  Tomaaello.  805 
Washington   Street.   San   Francisco, 

Wood  frame,  stucco  Interior  and  ex- 
terior (£5x60).  concrete  floor,  to  In- 
cludo   apparatus    room    and    tower 

^Cc  '"5?J?";y  ?**^^!'— Vezey  Constr 

CaVlf.!Tl425.'^  """'"""'   ^^'»"^' 


12/31/46 

Contract  Awarded 

Residence  (Renovate)  Cost  S8.000 

SAN  FRAJ^ciSCO.  Calif.  424»  oWry 

Ownei^Mrs.  Ida  Cohen,  c/o  contrac- 
tor. 

Architects— Maaton  A  Hurd,  526  Pow- 
ell St.,  San  Francisco.  Calif. 
Aenovatlon,  exterior  and  interior 
Contractor— Fred    J.    Early    jr.    Co 
Inc..   369   Pino   St.,   San    Franolaoo, 
Calif. 


County.  N.  7th  St.  and  N.  7th  Ave. 
crossings  of  Grand  Canal. 

Owner— Ariaona  State  Highway  Com- 
mission, Phoenix,  Ariz. 

Plans  by  engineering  department  of 
owner. 

Includes    the    reconstruction    of   two 

bridges. 

Specifications  obtainable  from  tho 
Highway  Commisaion  office,  17th  and 

Jackson  Sts.,  Phoenix,  Aria.,  upon 
payment  of  |5.76. 
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12/31/46 

Plans  Completed 

Owner  Will   Build 

Residence      Approximate  Cost  $14,000 

SANTA  CLARA  (X)UNTY,  Calif.  En- 

chanta  Vista  Way. 
Owner— Dr.  L.  J.  Johnson,  c/o  archl- 

tect. 
Architect— Olfford    E.    Sobey,    69    S 

1st  St.,  San  Jose,  Calif. 
Concrete     block,     cement     floor,    six 

rooms,   to  Include   radiant  heating. 
Cftniraflof^^'iOMcnar  wiU  ^uM, 
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12/31/46 

Plans   Completed 

Indefinite  When   Owner  to  Ask   Bids 

Rooldence       Approximate  Cost  $14,000 

FELTON,  Calif.,  Santa  Clara  County. 

Owner— Harold  Stem.  235  S.  lat  St. 
San  Jose,  Calif. 

Architect— Gifford  E.  Sobbey,  69  S. 
Ist  St,  San  Jose,  Calif. 

One-story  rambling  type,  rustic,  six 
rooms,  steel  sash,  shake  and  com- 
position roof,  to  include  central 
heating  system. 


12/31/46  f    17 

Plans    In    Progress— Construction 
Planned  as  Soon  as  CPA  Approval 
•  a  Granted 

Theater 

HOLLISTER,  Calif.,  San  Benito  Co 
Four-acre  tract  on  Cottage  Road 
north  of  Holllater. 

Owner  —  Golden  State  Theater  A 
Realty  Co.,  Michael  A.  Nalfy,  vice- 
president,  9»5  Market  St.,  San 
Francisco,  Calif. 

Architects— A.  A.  Canthx  and  A.  Mac- 
kenzie Cantin,  704  Market  St.,  San 
Francisco,  Calif. 
One-story  and  balcony,  about  60x100 
feet,  to  seat  about  1000  persons. 

12/31/46  •     17 

Preliminary  Plans  In   Progress— Con- 
struction   Planned  as   Soon   as 
Materials  Available 

Drive- In  Theater,  Etc.  Cost  $1,000,000 

SANTA  CLARA,  Calif..  Santa  Clara 
County.  75-acre  site  a  quarter  mile 
west  of  Santa  Clara  on  El  Camlno 
Real. 

Ownei^T.  A    D.    Junior    Enterprises, 
Inc.,   Machael  A.   Nalfy,  vlce-presl-  1 
dent,  095  Market  St.,  San  Francisco, 
Calif.  I 

Plans  by  owner,  William  David  in 
charge,  905  Market  St.,  San  Fran- 
cisco, Calif. 

Includes  ultra-modemlstlc  drive-In 
theater,  restaurant  drive-in  market 
and  store  rooms ;  sports  center  hav- 
ing bowling  alleys,  quarters  and 
facilities   for  additional   recreation. 


Engineering  Section 
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20-21— SOCIAL  &  RECREA- 
TIONAL BLDGS. 

12/31/46  20 

Contemplated— $50,000    Bond    Election 
To    Be   Called   for    February    or 
March 
Pool  Cost  $70000 

WOODLAND,  Calif.,  Yolo  County. 
Owner  —  City  of  Woodland.  Mayor 
Henry  F.  Anderson,  Asa  G.  Proc- 
tor, City  Bngr.,  City  Hall,  Wood- 
land, Calif. 
Includes  pool  and  water  treatment 
plant  building. 


31-32 — ^WATER   SUPPLY  & 
SEWAGE  DISPOSAL 
I  PLANTS 

12/31/46  ,31 

Contemplated — $50,000    Bond    Election 
To    Be    Called    For    February 
or   March 

Water  Works 

WOODLAND,    Calif..,    Yolo    Co. 

Owner  —  City  of  Woodland,  Mayor 
Henry  F.  Anderson,  Asa  G.  Proc- 
tor. City  Engr,,  City  Hall,  Wood- 
land,   Calif. 

Includes  installation  of  additional 
wells,  perfecting  and  expanding 
the   distribution   system. 


22-26— RESIDENTL\L 
BUILDINGS 

12/31/46  •     24 

Contract  Awarded 

Residence  Cost  $40,000 

SAN    FRANCISCO,   Calif.    Northeast 

comer  Broiulway  and  Divlsadero. 
Owner — Joseph    S.    Selby,    3134    Lyon 

St.,  San  Francisco,  Calif. 
Architects  —  Wurster,     Bernard  I     & 

Emmons,     402     Jackson     St.,     San 

Francisco,  Calif. 
Civil  Engineer— A.  V.  Saph  Jr.,  Rlalto 

Bldg.,  San  Francisco,  Calif. 
Frame,  three  stories. 


HOME  BUILDERS 

We  Con  Supply  You 

lUILT-IN  lAR  B-9  GRILLS 
ALL   METAL  ACCESSORIES 

ELECTRIC  MOTOR 
ATTACHMENTS 

Wrlf»  let  Dttath 
Plans  and  SpocMcsfleas 

Universal  Pacific  Co. 

Slifh  and  Hooper  Streets 
Son  Francisco    -    UN  3144 


12/31/46  32 

Contemplated — $210,000  Bond  Election 
To    Be   Called    for   February 
or    March 

Sewage    Plant 

WOODLAND,  Calif..   Yolo  Co. 

Owner  —  City  of  Woodland.  Henry 
F.  Anderson.  Mayor;  Asa  G.  Proc- 
tor, City  Engineer,  City  Hall, 
Woodland,    Calif. 

Includes  primary  treatment  plant, 
collecting  sewers  and  expanding 
existing  lines. 
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BRIDGES 


12/31/46  83 

Owner  Taking   Bids — Due  Jan.  10, 

11   A.  M. 
Bridges  (Reconstruct) 
NEAR    PHOENIX,    Ariz.,    Maricopa 


12/81/46  • 

Owner   Taking    Bido— Due   Jan.   29, 
2  P.  M. — UndercroBsIng 

SAN  RAFAEL.  Calif.,  Marin  County. 
Linden  Lane  under  the  tracks  of 
the  Northwestern  Pacific  Railroad 
and  the  Freeway. 

Ownet^-State  of  California,  Division 
of   Highways.   Public   Works   Bldg. 
Sacramento,  Calif. 

State  Highway  Engr.— O.  T.  McCoy, 
Public   Works    Bidg.,    Sacramento. 

Includes    undercrosslng   and    approx. 
0.16    mile    grading    and    surfacing. 
with  Portland  cement  cone.,  crush- 
er run  base  and  plant  mix  aurf. 
Woilt  Involves : 

(1)  200  c.y.   remove  ctmcrste; 

(2)  clear  and  grub; 

(3)  15,000   ay.    rdwj'.   excav.; 

(4)  2,360  c.y.   struc.   excav.; 
(8)  3,600  c.y.  struc.  backfill; 

(6)  13,000  mile  yds.  overhaul; 

(7)  8.000    c.y.    spreading    and    com- 
pact   overhauled    material ; 

(8)  develop   water   supply    and    fur- 
nish water  equip. ; 

(9)  400  M.   gals,   apply  water: 

(10)  2,700  tons  crusher  run  base; 

(11)  10    tons    ilq.    asph.    SC-2    prime 
coat  and  pene.   treat. ; 

(12)  600  tons  plant  mix  surf.; 

(13)  460    c.y.    Class    B    portland    ce- 
ment  cone.   pave. ; 

(14)  300  each   tie  bolt  assemblies- 

(15)  17    M.    ft.    BM   Douglas   fir   tim- 
ber, RR  falsework; 

(16)  1.925   c.y.    Class   A   portland    ce- 
ment cone,  struc. ; 

(17)  385   l.f.    rubber  waterstops; 

(18)  121    If.    concrete    railing; 

(19)  84.000  lbs.  furnish  struc.  steel- 

(20)  84,000  lbs.    erect   struc.    steel;' 

(21)  58,000  pounds  place  and   remove 
struc    steel,  RR  falsework; 

(22)  2,065    If.    furnish    timber    pllmg. 
RR  falsework; 

'23)  52  each  driving  plies,  RR  false- 
work ; 
(24)  180  c.y.  ClAss  B  portland  cement 
concrete  curbs,  gutters  and  side- 
walks : 
'(25)  21   each   monuments; 

(26)  460  l.f.   metal   plate   guard   rail- 
ing; 

(27)  10  l.f.  6-ln.  CMP,  16  gage; 

(28)  114    if.    12-lnch  do- 

(29)  420    If.    18-inch  do; 
(30 1  900  l.f.  24-inch  CMP,   14  gage  • 
'31)  620  If.  4-ln.   vit.  clay  pipe; 

(32)  160  If.   6-lnch  do; 

(33)  950    If.    6-ln.    perf.    metal    pipe 
underdralns,   16  gage ; 

(34)  180   c.y.    filter  material  ; 

(35)  76  l.f.  salvage  existing  pipe  cul 
verts; 

(36)  273,000    lbs.     furnish     bar    relnf 

(37)  273,000   lbs.    place  do; 

(38)  5,500    lbs.    furnish    wrought   iron 
plate ; 

(39)  5,500  lbs.  install  do; 

(40)  1    each    brick    manhole; 

(41)  18  each  redwood  barricade  post.-. 

(42)  225  If.  4-ft.  wire  mesh   fence; 

(43)  840   l.f.    6-ft.  do; 

(44)  50  l.f.   galv.   drain   pipe; 

(45)  100    s.y.    de<5k    waterproofing; 

(46)  85  l.f    pipe  handrail; 
47)  450  if.    raised   bars; 

(38)  150  If.  fence  barricade; 

(49)  4,800  lbs.  misc.  iron  and  steel; 

(50)  250  c.y.   salvage  surf. ; 

(51)  track  work; 

(52)  lighting  equipment; 

(53)  misc.  items  of  work. 
(Ail    materials    in    connection    with 

Items    21    and    51    will    be    furnished 
free  of  cost  to  the  contractor.) 

Specifications   obtainable  from   the 
above  office. 


Owner--U.  S.  Bureau  of  Reclamation, 

Yuma,  Arts. 
Plans  by  engineering  department  of 

owner. 
Includes     earthwork,    mortar     lining 

and  structures,  laterals  from  A  and 

B    canal    and    completion    of    farm 

deliveries  from   A  canal.  Unit  1 
Low    Biddei^V.  D.    Case  Co.,    Berth 

109,  Box  6,  San  Pedro,  Calif..  |496,- 

o73* 

other  bids  submitted  December  30 
were  : 

Macco  Corp.,  Clearwater,  calif 
$548,560.  • 

Johnson -Western  Co.,  San  Pedro 
Calif..  ^6^826. 


S4 


12/81/46 

Owner  Taking    Bids — Due    Feb.   3 
Breakwater    Reconstruction;    Inv     I 
HILO   HARBOR,   Hawaii,   T.   H. 
0%vner— U.    S.    Engineer  Office,    Fort 

Armstrong,    Honolulu,    T.    H. 

Plans  and  specifications  obtainable 
from  above  office  upon  deposit  of  $26 
for  each  set  of  drawings  not  ex- 
ceeding 6  seta.  Checks  must  be  c«r- 


Ownei^U.    S.  Engineer  Office.   Qal- 

veston,  Texas. 
Plans  by  enginesring  department  of 

owner. 

Includes  appurtenances;  400  days  for 
completion. 

Approximate  quantities  of  work  In- 
volved are : 
( 1 )  lump  sum  for  Job  diversion  and 

care  of  water; 
(21  240  acres  of  clearing; 

(3)  35  acrea  grubbing; 

(4)  26,700  cu.  yds.  excavation; 

(5)  lump  sum  for  stripping; 

(6)  240,000  cu.   yds.   borrow   excava- 
tion; 


12/31/46 

Owner   Taking    Bids— Duo  Jan 

2  P.  M. 
Herds  Crsek  Dam 
TB5XAS. 


34 


LUMBER 

ALUMINUM 

ofid 


FOR   SALE 
LeRoi  Model  31 S 

2   Stage  Portoble 

AIR  COMPRESSOR 

12  vol*  startlMf  tyttom  with  «sr. 

•rator.  Gat  Engine  Driven.  Spring 

Meuntod    Axel    with    tow-bar. 

4  Now  Pnoumotie  Tiros. 

fxcof/enf  Condition 

CURTOLA 
SHIPYARD.    INC. 

1051    19th  Avo.  OAKLAND 

ANdevor  47St 


CORRUGATED   and  PLAIN 
ALUMINUM     SHEETS 


Af  Our  N«w  Horn* 

OAKDALE  AVENUE  ond 
RANKIN  STREET 

Pftofi*  ATwat«r  4180 

GREATER  CITY 
LUMBER  CO. 


iRiuinpninTcompnnv 


MAKf  S 


FIHE  PniHT 

Phon?;  B[rkfi('¥  3440 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


12/31/46 

Low  and  Only  Bidders 

Earthwork,  Etc.;   Spec.  1546 

Cost  $496  873 
GILA     PROJECT,    Arizona.     Yuma- 
Mesa  Division,  southeast  of  Yuma. 


Uniformly 


!  v_-xy  A/roc/i/G^  qf^ 


PACIFIC  PORTLAND  CEMENT  COMPANY 


BAis   FRANcinnn 


SCOOPMOBILE 

SOLVES 

LOADINC,  LIFTING  and 
MATERIAL  HANDLING 

•  MOBILE  -  EFFICIENT  -  ECONOMICAL 

•  ADAPTABLE  TO  ANY  JOB 

•  HOPPER  ATTACHMENT  HOISTS  AND 

POURS  CONCRETE 

•  LIFT  FORKS  LOAD,  CARRY  AND  STACK 

•  VARIOUS  SIZE  BUCKETS  TO  SCOOP, 

HAUL  AND  DUMP 

•  CRANE  BOOM  HANDLES  UNWIELDY 

MATERIAL 

SOLD  AHU  RENTED  BY 

RHODES  &  JAMIESON,  Ltd. 

333  23RD  AVENUE  OAKLAND,  CALIF. 

KEIlog  3-5225 

>lgenfg  for 

MIXERM09ILE     -     TOWERMOBILE     -     BUGGYMOBILE 


M^MMS^iJUaiiMi 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  DECEMBER  31,  1946 


tUESDAY.  DECEMBER  31.  1946 


DAIiy    PA«1FI<I    BUILPfB 


(7)  1,800,000  cu.  yds.  «&cavaUoii  for 
embankment  fill; 

(8)  160,000  cu.  yds.  rock  oxcavatlon ; 
(•)  186,000  cu.  yds.  common  excava- 
tion; 

(10)  21.200  sq.  ft  line  drilling; 

(11)  386,000  lbs.  reinforcing  steeir 

(12)  1,240,000   cu.    yda.    embankment 
fill; 

(18)  200,000  aq.  ft  roUing  additional 

two  {MUMea ; 
(14)  66,400  cu.  yds.  riprap. 


12/81/48  M 

Owner  Taking  BIdih— Dua  Jan.  18b 

2  P.  M. 
Earthwork.  Concrete  •trutoturaa 
KI^AMATH    FALLS,    Ora   New    "N" 

CanaL 
Owner— Klamath    Drainage    Dletrlct. 

C.   L  Langslet,  secretary,   12  Mel- 

hasb  Bldg.,  Klamath  Fal(a,  Ore. 
DlatHct  Engineer— William  L  Wales. 

1209    Uncoln    St.,    Klamath    Falls, 

Ore. 

Specifications  obtainable  from  the 
office  of  the  engineer. 


Inch     diameter     extra- strength 

concrete  pipe; 
(18)  Laying  100  linear  feet  of  16-inch 

diameter     corrugated     -     metal 

pipe;    and 
(10)  Installing  25,000  pounds  of  gates 

and    miscellaneous    metalworic 
Specifications   obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;   to  others  |2.26  not  re- 
fundabla 


ELECTRIC  UGHTING 
TRANSMISSION  LINES 


structing    vitrified    Ironstone    pipe 
sewer. 


40 


U/81/48  U 

Owner  Taking  Bld»— Due  Jan.  yt, 
n  A.  M.  (TTme  extended  Wr^fh 
Jan.  6) 

Earthwork  and  Struoturee;  tpeo.  1680 

SHOSHONS  PROJECT.  Wyoming. 
Heart  Mountain  Division,  vicinity 
of  Ralston. 

Owner — U.  S.  Bureau  of  Reclama- 
tion, Cody,  Wyo. 

Plans  by  engineering  department  of 
owner. 

Ralston   lateral,   station   0  plus   84.12 
to  station  280  plus  62.67  and  sub- 
laterals. 
Estimated  quantities  are: 

(1)  144,000  cu.   yds.   excavation   for 
lateral ; 

(2)  compacting    8700   cu.    yds.    em- 
bankments ; 

(8)  40.000  sta.  cu.  yds.  ovrrhaul; 
(4)  1800  cu.   yds.   of  excavation  for 

drainage  channels  and  dfkee; 
(6)  52,000    cu.    yds.    excavation    for 

structures ; 

(6)  30.100  cu.  yds.  backfill; 

(7)  compacting  12,350  cu.  yds.  back- 
fill; 

(8)  8000  sq.  yds.  dry-rock  paving; 
(8)  5700  cu.   yds.  conci«te  in  struc- 
tures; 

(10)  placing  480,000  lbs.  reinforce- 
ment bars; 

(11)  placing  100  sq.  ft  elastic  filler 
material  in  joints ; 

(12)  erecting  f  M  b.m.  of  timber  in 
structures ; 

(18)  laying  1420  Un.  ft  18-ln.  diam- 
eter concrete  pipe; 

(14)  laying  180  lln.  ft  24-in.  diameter 
cmicrete  pipe; 

(16)  laying  144  lln.  ft  SO-in.  diameter 
concrete  pipe; 

(10)  laying  188  lln.  ft.  18-ln.  diameter 
corrugated  metal  pipe; 

(17)  laying  108  Un.  ft  24-in.  diameter 
corrugated  metal  pipe; 

(18)  Uylng  62  lln.  ft  80-in.  diameter 
eprrugated  metal  piper 

(19)  laywg  80  lln.  ft  38-in.  diameter 
corihigated  metal  pipe; 

(20)  laying  56  Un.  ft  42-in.  diameter 
corrugated  metal  pipe; 

(21)  laj'lng  26  Un.  ft  48-in.  diameter 
corrugated  metal  pipe; 

(22)  insUlling  15,600  lbs.  gates ; 

(28)  installing  8200  lbs.  miscellane- 
ous metal  woric 
Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others.  fZ,  not  re- 
fundable 
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12/81/46 

Owner  Taking  Bld»— Due  Jan.  17, 
10  A.  M.  (Time  Extended  From 
Jan.  10) 

Earthwork   and   Structuree, 
Spec.  1589 

DESCHUTES  PROJECT,  Ore..  Vi- 
cinity of  Madras,  Oregon,  and  7 
miles    south    thereof 

Owner— U.  S.  Bureau  of  Reclama- 
tion.  Bend,  Ore. 

Plans  by  engrg.  department  of  own- 
er. 

Laterals     M-45,     M-48,     M-49,     M-50. 
M-51,  M-61A,  M-51B,   M-52,  M-53A, 
M-5SB,    M-64.    M-60,    M-56.    M-66A, 
and    sublaterals. 
Work  involves: 

(1)  80,000  cubic  yards  of  excavation, 
common,   for   laterals ; 

(2)  2,000  cubic  yards  of  excavation, 
rock,  for  laterals; 

(8)  5,000  station  cubic  yards  of  ov- 
erhaul ; 

(4)  Compacting  1,000  cubic  yards  of 
embankments; 

(6)  7,000  cubic  yards  of  excavation, 
common,    for    structures ; 

(6)  5(?0  cubic  yards  of  excavation, 
rock,   for  structures; 

(7)  3,000  cubic   yards   of   backfill; 

(8)  Compacting  1,600  cubic  yards  of 
backfill ; 

(9)  1,100  cubic  yards  of  concrete  in 
structures; 

(10)  Placing  100,000  pounds  of  re- 
inforcement bars ; 

(11)  200  cubic  yards  of  dry-rock 
paving ; 

(12)  Erecting  82  M  b.m.  of  timber 
in  structures ; 

(18)  Laying  1,000  linear  feet  of  18- 
in  diameter  standard-strength 
concrete  pipe; 

(14)  Laying  650  linear  feet  of  24-lnch 
diameter  standard  -  strength 
concrete    pipe ; 

(15)  Laying  60  linear  feet  of  30-Inch 
diameter  standard  -  strength 
concrete    pipe ; 

(16)  Laying  600  linear  feet  of  88-lnch 
diameter  standard  -  strength 
concrete    pipe ; 

(17)  Laying    530    linear    feet    of    24- 


Jolm  D.  McLaughlin 

CONSULTING  ELECTRICAL 
ENGINEER 

1641    RU88   BLOa.— EXbroek  S712 
180  Junlpera  Serra     •      DE   10187 


12/81/48  *  88 

Owner  Taking    BkAs— Due   Jan.  23, 
2  P.   M.  In   Los   Angelee 

Trsfflo  SIgnsI   Systems 

LOS  ANGELES  CO..  Calif.  Seven  in- 
tersections on  Firestone  Blvd.  be- 
tween Hooper  and   Santa  Fe  Aves. 

Owner — State  of  California.  Division 
of  Highways,  PubUc  Works  Bldg., 
Sacramento.  CiUif. 

State  Highway  Engr.— O.  T.  McCoy, 
Public  Works   Bldg.,   Sacramento. 

Includes  furnishing  and  installing 
fixed  time  traffic  signal  systems 
at  inter  of  Jlrestone  Slvd.  with 
Hooper  Ave.,  Zamora  Ave.,  Male 
Ave.,  Olendale  Ave.,  Cedar  Street, 
Bandera  St,  Bir  St,  Beaudine  Ave 
and  Santa  Fe  Ave. 
Bids    will   be  opened   in    the   State 

Bldg.,  Los  Angeles,  Calif. 
Specifications  obtainable  from  the 

office    of   the   State    Highway   Engi- 
neer, Sacramento,  Calif. 
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12/31/46  • 

Owner  Tsking    Bids — Due   Jan 

2  P.    M.  In    Los   Angeles 
Trsfflo  SignsI   Systems 
MANHATTAN    BEACH   A    Hermosa 

Beach,  Calif.,  Los  Angeles  County. 

Intersections    of    Sepulveda    Blvd. 

with   Center  St.   and  Goukl  Lane. 
Owner — State   of  California,   Division 

of  Highways,  Public  Works  Bldg., 

Secramento,  Calif. 
State  Highway  Engr. — O.  T.  McCoy, 

Public   Works    Bldg.,    Sacramento. 

Bids  will  be  opened  in  the  State 
Bldg.,   Los  Angeles,  Calif. 

Work  involves  furnishing  and  in« 
stalling : 

(1)  traffic  signal  system  at  Inter- 
section of  Sepulveda  Blvd.  and 
Center  at; 

(2)  traffic  signal  system  and  con- 
crete curbs  and  gutters  at  in- 
tersection of  Sepulveda  Blvd.  and 
Ckjuld  Lane. 

Specifications  obtainable  from  the 
office  of  the  State  Highway  Engi- 
neer, Sacramento,  Calif. 


40—       STREETS  AND 
HIGHWAYS 


12/31/46  40 

Contract   Awarded 

Street   Improvement         Cost  85,477.50 
SAN  FRANCISCO,  Calif.,  DubUn  St 

between    Persia  and   Russia  Aves. 
Owner  —  City   and    County   of    San 

Francisco,    Department    of    Public 

Worics,   Room   282   City   Hall,    San 

Francisco,    Calif. 
City  Engineer  —  Ralph  Wadsworth, 

City  Hall,  San  Francisco,  Calif. 
Asphaitlc    concrete    pavement. 
Contractor    —    Eaton    4    Smith,    715 

Ocean   Ave.,  ftan   Francisco,  Calif. 


12/31/46  40 

Hearing  of  Protests  Set  for  Jan  10, 
8  P.  M. 

Street    Improvement 

SACRAMENTO,  Calif.,  Sacramento 
Co.,  Alley  between  C  and  D  Sts., 
from  easterly  line  of  23rd  St.  to 
westerly  line  of  24th  St 

Owner — City  of  Sacramento,  H.  G. 
Denton,  City  Clerk.  City  Hall, 
Sacramento,  Calif. 

City  Engineer  —  Fred  Klaus,  City 
Hall,   Sacramento,  Calif. 

Installing  cast  Iron  gutter  drains  and 
connecting  same  to  sewer  system 
with  vitrified  Ironstone  sewer  pipe; 
reconstructing  existing  manhole 
by  placing  curb  and  cover  to  prop- 
per  grade;  constructing  concrete 
manhole  complete  with  cast  Iron 
curb  and  cover;  grading  and  con- 
structing a  hydraulic  concrete 
pavement  six  Inches  in  thlclcnesa. 


12/81/46 

Low  and  Only  Bidders 

Clear  Reeervoir  Site;  Spec  1540 

Cost  8848,700 
BOISE    PROJECT,    Idaho.    Cascade 

Reservoir  site,  Payette  Division,  on 

north  fork  of  Payette  River,   nine 

to  17  miles  north  of  Cascade.  Idaho. 
Plans   by  engiaeering  department  of 

owner. 
Low  Bidder— W.  D.  Zavalas,  OrovUIe, 

Calif.,  1348,700. 

Bids  taken  as  follows: 

Schedule  No.  1 — Clearing  tracts  in 
Cascade  Reservoir  site  in  Sections  8 
and  9,  T  16  N,  R  3  E,  BM. 

Schedule  No.  2 — Clearing  tracts  in 
Cascade  Reservoir  site  in  Sections  4 
and  9,  T  15  N,  R  3  E.  BM. 

Schedule  No.  3 — Clearing  tracts  in 
Cascade  Reservoir  site  in  Sections  4 
and  5,  T  15  N,  R  3  E,  BM,  and  33  and 

34,  T  16  N,  R  3  E.  BM. 

Schedule  No.  4 — Clearing  tracts  in 
Cascade  Reservoir  site  in  Sections  34, 

35,  26  and  25.  T  16  N,  R  3  E,  BM. 
Schedule  No.  5 — Clearing  tracts  in 

Caacadf  Reservoir  atte  in  Sections  20j 
21  and  28.  T  16  N,  R  3  E,  BM. 

Schedule  No.  6 — Clearing  tracts  in 
Cascade  Reservoir  site  in  Sections  18, 
19  and  20,  T  16  N,  R  3  E,  BM. 

Schedule  No.  7 — Clearing  tracts  in 
Caacade  Reservoir  site  in  Sections  4 
and  9,  T  16  N,  R  3  E,  BM. 

Complete  bids  submitted  December 
19  were: 

W.  O.  Zavalas,  Oroville.  Calif.,  (1) 
827,000;  (2)  $28,600;  (3)  173,600;  (4) 
$58,800;  (5)  |44,550;  (6)  |67,500;  (7) 
$48,750;  total,  $348,700. 

Trisdale  &  Parsons,  Project  City, 
Calif.,  (1)  $29,475;  (2)  $33,240.50;  (3) 
$73,025;  (4)  $73,960;  (5)  $43,888;  (6) 
$68,640;  (7)  $55,341;  total,  $377,558.60. 
Wixson  &  Crowe,  Redding,  Calif., 
(1)  $7300;  (2)  $24,000;  (3)  $57,600,  (4) 
$112,500;  (5)  $38,400;  (6)  $67,200;  (7) 
$80,000;   total,  $387,000. 

Morrison-Knudsen  Co.,  Boise,  Ida., 
1)  $37,800;  (2)  $39,900;  (3)  $96,600;  (4) 
$88,200;  (5)  $69300;  (6)  $105,000;  (7) 
$78,800;  total.  $515,600. 

Watkins  A  Pennington,  Fort  Col- 
lins, Colo.,  (1)  $29,160;  (2)  $30,780;  (3) 
$94,000;  (4)  $163,200;  (5)  $99,200;  (6) 
$168,000;  (7)  $123,200;  total,  $707.54>. 
Mountain  States  Construction  Co., 
Pocatello,  Ida.,  (1)  $2^400;  (2)  $28,- 
500;  (3)  $69,000. 

Wyoming  Valley  Nursery  Co.,  Wyo- 
ming, Pa.,  (5)  $173,250. 


12/81/48  •40 

Contract  Awarded — Woflk  Started 
Deoember  26  f 

Grading  and  Leveling       :V  Cost  $2,930 

YREKA,  Calif.,  Siskiyou  County. 
Siskiyou  County  Fair  Grounds. 

Owner— Tenth  District  Agricultural 
Association,  Stuart  B.  Waite,  sec- 
retary, Yreka,  Calif. 

Plans  by  owner. 

Removal  of  sawdust,  excavating, 
replacing  of  borrow  on  the  fair 
grounds  race  track,  straightening, 
clearing  and  sloping  Yreka  Creek 
through  the  fair  grounds,  leveling 
of  parking  areas  and  carnival  area. 

Contractor— H.  B.  Miller,  Yreka,  Calif. 
Other  bids  submitted  Deoember  23 

were :  , 

A.  Young,  Yreka,  Calif.,  |4830. 
M.  W.  Brown,  Redding,  Calif.,  $6000. 


40 


12/31/46  40 

Hearing  of  Proteats  Set  for  Jan  10, 
8  P.  M. 

Street    Improvement 

SACRAMENTO,  Calif.,  Sacramento 
Co.,  53rd  St  from  V  St  to  2nd 
Ave. 

Owner  —  City  of  Sacramento,  H.  G. 
Denton,  City  Clerk.  City  Ha'il,  Sac- 
ramento,   Calif. 

City  Engineer  —  Fred  KlaUs,  City 
Hall,   Sacramento,  Calif. 

Includes  concrete  curbs  and  gutters, 
cast  iron  gutter  drains,  and  con- 
necting same  to  sewer  system  with 
vitrified  ironstone  pipe  sewer; 
constructing  concrete  manhole 
complete  with  cast  iron  curb  and 
cover;  grading  and  constructing 
an  asphaitlc  concrete  pavement 
5^  inches  in  thickness,  removing 
and  replacing  present  asphaitlc 
concrete  pavement  for  sewer;  con- 


12/31/46  ' 

Low  Bidders 

Highway  Construction  Cost  $69,816.73 

ORMSBY    COUNTY,    Nev.    Between 

Kings  Canyon  Creek  and  Curry  St 

In   Carson  City. 
Owner— State  of  Nevada,  Department 

of     Highways,     Heroes'     Memorial 

Bldg.,   Carson  City,   Nev. 
State  Highway  Engineer— Robert  A. 

Allen,  Carson  City,  Nev. 
About  2.051   miles   (120  working  days 

for  completion). 
Low  Bidder  —  Nevada  Construction 

Co.,    Inc.,    Reno,    Nev.,    $69,816.73. 

Second    and    third    low    total    bids 
were: 

Dodge    Constr.    Co.,     Inc ,     Fallon, 
Nev..    $76,049.40; 

Isbell  Constr.  Co.,  Nev.,  $76,722.23. 

The  work  involves: 

(1)  lump  sum,  signs; 

(2)  4    each    remove   trees    (8-in.    to 
12-in.); 

(3)  23  each   remove  trees  (IS-in.  to 
24-in.) ; 

(4)  23  each  remove  trees   (25-in. 
36-in.) ; 

(5)  14     each     remove     trees     (over 
36-in.) ; 

(6)  2559  lln.  ft  remove  fence;' 

(7)  78  cu.  yds.  remove  concrete; 

(8)  638  Un.  ft  remove  culvert  pipe; 

(9)  12,669  c«.  yds.  roadway  excava- 
tion ; 

(10)  89  cu.  yds.  drainage  excavation; 

(11)  27  sU.  V  type  ditches; 

(12)  15,840  yd.  sta.  overhaul; 

(13)  242  yd.  mile  overhaul; 

(14)  1726  cu.   yds.  structure   sxcava- 
tlon ; 

(15)  1302  cu  .yds.  backfill; 

(16)  598  M  gallons  water; 

(17)  19  hours  power  roller;  , 

(18)  92  hours  tamping  roller; 

(19)  9610  tons  selected  material  sur- 
face; 


to 


FOR     SALE 

Compressors  -  Pumps 
Pneumolic  Tools 
Rock  DriUs 

.  •  .  Comp/efe  Renfal  Service  .  .  . 

THE  RIX  COMPANY  •  INC. 

582  SIXTH  STREET  UNd«rhlll  5026 


(30)  20  tons  Uquld  asphalt,  type  lfC-3 
(sMl): 

(21)  360  tons  liquid  asphalt  typ«  SC-8 

or  SC-4  (roadmix) ; 

(22)  13,038  sq.  yds.  roadmix  (city) ; 

(23)  1.61  mile  roadmix  (country) ; 

(24)  16  ou.  yds.  class  A  concrete; 

(25)  12  cu.  yda  class  B  concrete; 
(28)  1600  lbs.  reinforcing  steel; 

(27)  1710  iba  structural  steel; 

(28)  344     Un.     ft     U-ln.     corrugated 
metal  pipe  (dipped) ; 

(29)  783     Un.     ft     18-tn.     corrugated 
metal  pipe  (dipped) ; 

(30)  268     Un.     ft     34-in.     corrugated 
metal  pipe  (dipped) ' 

(31)  70  lln.  ft  30- in.  corrugated  metal 
pipe  (dipped) ; 

(32)  640     Un     .ft     86-in.     corrugated 
metal  pipe  (dipped) ; 

(33)  336  Un.  ft  relay  culvert  pipe; 
(84)  106  Un.  ft  8-in.  perforated  un- 

derdrain ; 

(35)  12  cu.  yds.  drain  backfill; 

(36)  MB   cu.    yds.    class    A    ooncrete 
curb  and  gutter; 

(37)  71  cu.  yds.  class  A  concrete  aide- 
walk; 

ISSi    IB   nnrih    mityfirt   ■■■.■^■■m  if 
(o9)  6  each  guide  posts; 

(40)  800     Un.     ft     construct     Umber 
fence ; 

(41)  1529  lln.  ft  reconstruct  fence; 

(42)  42  each  monuments; 

(43)  286  cu.  yds.  topsoU; 

(44)  5  each  24-ln.   and    13-ln.   corru- 
gated metal  pipe  T  branch; 

(46)  1   each   36-ln.   and   12-in.   corru- 
gated metal  pipe  T  branch ;' 

(46)  1   each  36-in.   and   18-in.   corru- 
gated metal  pipe  Y  branch; 

(47)  1   each    24-in.  and   18-in.   corru- 
gated metal  pipe  Y  branch; 

(48)  1  each  special  4-way  corrugated 
metal  pipe  branch; 

(49)  force      account,       miscellaneous 
work; 

(BO)  force     account     adjust     sewer 
cleanouts. 


metal  pipe  (dipped) ; 

(24)  46  Un.  ft  48-in.  corrugated  omUI 
pipe  (dipped) ; 

(25)  206   Un.    ft    21%xlZ%-liL    oomi- 
gated  metal  arch  pipe  (dipped); 

(26)  156   Un.   ft  30xl7-ln.   corrugat«d 
metal  arch  pipe  (dipped); 

(27)  376  Un.  ft    37x21-ln.    corrugated 
metal  arch  pipe  (dipped) ; 

(28)  204   lln.  ft   44x25-in.   corrugated 
metal  arch  pipe  (dipped) ; 

(29)  88    Un.    ft    59x34-in.    corrugated 
metal  arch  pipe  (dipped) ; 

(30)  67  cu.  yds.  hand-laid  riprap; 

(31)  363    cu.   yda   grouted   hand*lald 
riprap ; 

(32)  126  e«ch  culvert  markers; 

(33)  10  each  guide  posts; 

(34)  106  each  monuments; 

(35)  force      account      miscelUB«ou» 
work- 
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12/31/46 
tow  Bidders 
Highway  Construction 

Cost   $188,369.56 
WHITE  PINE  COUNTY,  Nev.  From 

Sacramento   Pass   to   Baker  Jimc- 

tion.  Route  14,  Section  B. 
Owner — State  of  Nevada,  Department 

of     Highways,     Heroes'     ICemorial 

Bldg.,  Carson  City,  Nev. 
State  Highway  Engineer— Robert  A. 

Allen,  Carson  City,  Nev. 
About  0.399  miles   (130  days  for  com- 
pletion). 
Low  Bidder — Hoops  Constr.  Co.,  Ida., 

$189,369.55. 

Siecond  and  third  low  bidders  were: 

Dodge    Constr.    Co.,    Fallon,    Nev., 
$199,665.62 ; 

A.    O.    Thome   &   Sons,   SpringvUle, 
Utah,  $210,482.80. 

The  work  Involves. 

(1)  lump  sum,  signs;' 

(2)  109,300  cu.  yds.  roadway  excava- 
tion; 

(3)  1546   cu.    yds.   drainage   exoava- 
Uon; 

(4)  293  sta.  V  type  ditches; 

(5)  118,715  yd.  sta.  overhaul; 

(6)  963  yd.  mile  overtiaul; 

(7)  1451    c^.  yds.   structure   excava- 
tion; 

(8)  1529  cu.  yds.  backflU; 

(9)  6745  M  gallons  water;' 

(10)  294  hours  power  roller; 

(11)  946  hours  tamping  roller; 

(12)  9294  tons  type  1  gravel  base; 

(13)  44,712   tons   type  2  gravel   base, 
1-inch ; 

(14)  75  tons  liquid  asphalt  tjrpe  MC-2 
(seal) ; 

(15)  1007    tons    liquid    asphalt    type 
SC-2  or  SC-3  (roadmix) ; 

(16)  9.40  miles  roadmix; 

(17)  61  cu.  yds.  class  A  concrete; 

(18)  103  cu.  yds.  class  B  concrete; 

(19)  9210  lbs.  reinforcing  steel; 

(20)  1084     Un.     ft.    18-in.     corrugated 
metal  pipe  (dipped) ; 

(21)  742     Un.     ft     24-in. 
metal  pipe  (dipped) ; 

(22)  168     Un.     ft     30-in. 
metal  pipe  (dipped) ; 

(23)  180     lin.     ft     88-ln. 


12/31/46  •     42 

Suppllee  and   Materials 
Bids  Wanted 

PANAMA  CANAL,  Canal  Zone.—' 
Bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  mis- 
cellaneous supplies  and  materials  as 
follows : 

January  6 

Sch.  8499—30.000  lbs.  galvanized  flat 
sheet  iron  or  steel;  2600  lbs.  corro- 
sion-resisting flat  steel  sheets;  3600 
lbs.  carbon  bar  tool  steel;  4000  lbs. 
bar  cold-rolled  machinery  steel;  700 
lbs.  spring  steel;  500  lbs.  do;  134 
pieces  carbon  tool  steel  drill  rods; 
800  lbs.  nlckel-opper-alloy  rods ;  6000 
lbs.  sheet  copper;  200  lbs.  strip  brass; 
3300  lbs.    naval   brass   rolled   rods   or 
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bars;  2400  lbs.  sheet  aluminum;  lOOO 
Iba  sheet  lead;  150  brass  pipe  adapt* 
era ;  100  composition  grease  cups. 
Janusry  9 

Sch.  MS8--0O  lead-acid  type  stor- 
age batteries,  dlesel  engine;  480  lead- 
acid  type  storage  batteries;  100  bat- 
tery*to  ground  straps ;  36  tire  pumps ; 
60  rear  view  mirrors ;  300  snap 
switches;  300  ft  rubber  radiator 
hose;  BOO  lin.  ft.  40-in.  rubber  mat- 
ting; 100  sheets  flame- resisting  cellu- 
lose-acetate. 

Sch.  8487 — 1  scrap  metal  hydraulic 
press,  motor-driven. 


43— MACHINERY  AND 
EQUIPMENT 

12/31/46  •  a 

Tracks— Bids  Wantsd 

ARCATA,  Calif..  Humboldt  Coun- 
ty—Until Jan.  8.  8  P.  M.,  bids  will 
be  received  by  the  City  of  Areata. 
Geo.  F.  Cropley.  City  Clerk.  City 
Hall,  Areata,  Calif.,  for  furnishing 
(1)  one  1*4 -ton  heavy  duty  truck, 
and  (2)  one  ?4-ton  truck  for  the  Wa- 
ter Department. 

Speciflmtions  obtainable  from  the 
aoove  office. 


Chanslor  ft  L.yon,  d)  no  bid;  (2) 
<1.81;  (3)  no  bid;  (4)  S20.85  whole 
set; 

Colyear  Motor  Sales  Co.,  (1)  |2.S2; 
(2)  I1.B4:   (3)  13.00;   (4)  |2.1S. 
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12/31/46  • 

School  Bus— Bids  Wanted 

FOWnLER.  Calif.,  Freano  County. 
—Until  Jan.  6.  8  P.  M..  bids  will  be 
received  by  the  Fowler  Union  High 
Schoot  District,  J.  P.  Stanton.  Clerk. 
Fowler,  Calif.,  for  furnishing  one 
school  bus  with  capacity  of  61  pas- 
sengers. 

Specifications  obtainable  from  the 
abova  office. 
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12/31/46  __^ 

TriicltV— BTds  Ij^anted 

FRESNO.  Caltf.,  Fresno  County.— 
Until  Jan.  2,  10:30  A.  M.,  bids  will 
be  received  by  the  City  of  Fresno, 
D.  E.  Roughton,  City  Clerk.  City 
Hall.  Fresno,  Calif.,  for  furnishing 
one   IVj-ton  truck. 

Specifications  obtainable  from  the 
above  office. 


12/81/46 

Refrigeratore 

Lew  A  Only   Bidders 

SAN  FRANCISCO,  Calif— Follow- 
ing submitted  bkls  Dec.  27  to  the 
Purchaser  of  Supplies,  M  H.  Oerry. 
270  City  Hall,  San  Francisco,  Calif.. 
under  Bid  No.  3780  for  fumishUig 
and  delivering  mortuary  refriger- 
ators for  the  Health  Department. 
Soatena    York    Co..    1666   Mission    St., 

San  Francisco,  $2216.20;  1%;  net  30 

days;  30  days  delivery; 
Pacific     Marine     Refrigeration     Co.. 

I^tham     Square     Bldg.,     Oakland, 

Calif.  32298.52;  net  30  days;  5  days 

delivery; 
Ray    Wynter    Co..    12782.13;    delivery 

(estimated)   March  15; 
Shirar    Young    Refrigeration     Corp.. 

12908.13;  net;  delivery  60  days. 
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submitted  Nqfvember  19  under  Spec. 
1496  for  furnishing  and  delivering 
f.ab.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Earp,  Calif.,  one  100-ton, 
low-platform,  reversible,  full  trailer, 
with  tires  and  accessories  and  in- 
cluding four  80-ton  heavy-duty  hy- 
draulic Jacks,  for  use  at  the  230-kv. 
switchyard,  Parker  power  plant,  Da- 
vis Dam  Project.  Arlaona- Nevada. 


12/31/46  48 

Telephone  Pole* 

SAN  FRANCISCO.  Calif.— Howard 
W.  Baxter.  485  California  St.  San 
Francisco,  at  (1)  18.40.  (2)  111.80.  (8) 
318.90.  awarded  contract  by  Pur- 
chaser of  Supplies  M.  H.  Oerry.  270 
City  Hall,  San  Francisco,  Calif.,  un- 
der bid  No.  3765  for  furnishing  and 
delivering  150  fir  telephone  poles  for 
Hetch  Hetchy  Bureau. 
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:2/31/4« 
Portland   Cement- 
Contract  Awarded 

QlUK  PROJECT,  Ariz.  —  Monolith 
Portland  Cement  Co.,  215  W  7th  St., 
L<os  Angeles,  Calif .  at  |59,472  award- 
ed contract  by  the  U.  ST.  Bureau  of 
Reclamation,  Customs  House,  Den- 
▼•r  2,  Colo.,  under  Inv.  A-24,593-A 
for  18,000  barrels  of  portland  cement. 
type  II,  low-alkali,  fob  shipping  point 
and/or  Yuma,  Ariz. 
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12/31/46  • 

Trucks— Bids  Wanted 

FRESNO,  Calif.,  Fresno  County.— 
Until  Jan.  2,  10:30  A.  .M..  bids  will 
be  received  by  the  City  of  Fresno. 
D.  E.  Roughton.  City  Clerk.  City 
Hall.  Fresno.  Calif.,  for  furnishing 
one  ^-ton  truck. 

Specifications  obtainable  from  the 
above  office. 


12/31/46 

Jeeps  sndPump^— Bids  Wantsd 

OAKLAND.  Calif.,  ATameda  XJoun- 
ty. — As  previously  reported,  until  Jan. 
8,  5  30  P.  M.,  bids  will  be  received 
District.  Room  312,  512  16th  St.,  Oak- 
land, Calif.,  under  Spec.  1806  for  five 
Jeeps  and  seven  Panama  pumps,  as 
follows : 
<1)  5  Jeeps; 

(2)  5  Panama  pumps.  70-gaI.  rectan- 
gular tanks;  hose  baskets,  hose 
and  fog  nozzles  Installed  on  the 
Jeeps  in  item  1; 

(3)  2  Panama  pumps,  70-gal.  rectan- 
gular tanks ;  hose  baskets,  hose 
and  fog  nojtzles. 

Specifications  obtainable  from   the 
al>ove  office. 
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12/31/46 
Portland  Comsnt 
Bids  Wanted 

DAVIS  DAM  PROJECT,  Arizona- 
California.— Until  January  10,  2  P.  M., 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Customs  House, 
Denver,  Colo.,  under  Inv.  C-44.297-B-1 
for  furnishing  5000  bbls.  portland  ce- 
ment, type  II.  low-alkali,  in  paper 
sacks,  f.o.b.  shipping  point  and/or 
Barp,  Calif.,  and/or  Parker  Dam, 
California. 

Specifications  obtainable  from  the 
above  office. 


12/31/46  • 

Truck   Chassis— Bids  Wanted 

FRESNO,  Calif.,  Fresno  County.— 
Until  Jan.  2,  10:30  A.  M.,  bids  will 
be  received  by  the  City  of  Fresno, 
D.  E.  Roughton.  City  Clerk.  City 
Hall.  Fresno,  Calif.,  for  furnishing 
two   l>4-ton   truck   chassis. 

Specifications  obtainable  from  the 
above  office. 

12/31/46  •  43 

Motor  Patrol— Bids  Wanted 

FRESNO,  Calif.,  Fresno  County.— 
Until  Jan.  2,  10:30  A.  M.,  bids  will 
be  received  by  the  City  of  Fresno, 
D.  B.  Roughton.  City  Clerk.  City 
Hall.  Fresno.  Calif.,  for  furnishing 
one  used  motor  patrol. 

Specifications  obtainable  from  the 
above  office. 
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12/31/46 

Cast  iron  Pipe 

Contract  Awarded 

SAN  FRANCISCO.  Calif.  —  U.  S. 
Pipe  A  Foundry  Co.,  Monadnock 
Bldg..  San  Francisco,  galif.,  at  (1) 
1130.25  per  ton,  (2)  $120.25  per  ton, 
(3)  |122l25  per  ton,  awarded  contract 
by  Purchaser  of  Supplies  M  H.  Gerry, 
270  City  Hall,  San  Francisco,  Calif., 
under  bid  No.  3773  for  furnishing  and 
delivering,  stacking,  etc.,  approxi- 
mately 18  tons  of  12-lnch  cIslsb  H  ball 
and  spigot  cast  iron  pipe  for  the  De- 
partment of  Public  Works. 
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12/31/46 
Electrical  Supplies 
Bids  Wanted 

SAN  FRANCISCO,  Calif.  —  UnUl 
January  13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Treasury  Depart- 
ment, 100  McAllister  St.,  San  Fran- 
cisco 2,  Calif.,  under  Inv.  SF-3547-47 
for  electrical  supplies,  f.o.b.  650  5th 
8t,  San  Francisco,  Calif. 
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12/31/46 
Rslnforoament  Bars 
Bids  Wanted 

BOISE  PROJECT,  Idaho.  — Until 
January  9,  2  P.  M,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Customs  House,  Denver  2, 
Colo.,  under  Inv.  22,752-A  for  furnish- 
ing reinforcement  bars,  f.o.b.  shipping 
point  and/or  Mountain  Home,  Idaho. 

Specifications  obtainable  from  the 
above  office. 


12/31/46 

Meter  and   Fish  Trap 

Low  and  Only  Bidder 

SAN  FRANCISCO,  Calif.— Neptune 
Meter  Co.,  320  Market  St.,  San  Fran- 
cisco. Calif.,  at  3684,  submitted  only 
bid  December  30  to  Purchaser  of 
Supplies  M.  H.  Oerry.  270  City  Hall, 
San  Francisco.  Calif.,  under  bid  No. 
3786  for  furnishing  and  delivering 
one  6-in.  compound  meter  and  basket 
type  fish  trap  for  Water  Depart- 
ment 
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12/31/46 

Stsiien  Wagons — Bids  Wanted 

OAKLA.ND.  Calif..  Alameda  Coun- 
ty.- -As  previously  reported,  until  Jan. 
8,  5:30  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District,  Room  312,  512  16th  St.,  Oak- 
land, Calif.,  under  Spec.  1801  for  fur- 
nishing   five    station    wagons. 

Specifications  obtainable  from  the 
above  office 
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12/31/46 

Tractor  and  Bulldozer 

Low  and  Only  Bidders 

SAN  FRANCISCO,  Calif.— Peter- 
son Tractor  A  Equipment  Co.,  928 
Harrison  St,  San  Francisco,  at  (1) 
$3942.71,  (2)  $1194,  f.o.b.  Alameda 
County,  submitted  low  bid  December 
30  to  Purchaser  of  Supplies  M.  H. 
Gerry,  270  City  Hall,  San  Francisco, 
Calif.,  under  bid  No.  3783  for  furnish- 
ing and  delivering  one  Caterpillar 
dlesel  D4  or  approved  equal  tniCk 
type,  60-inch  gauge,  tractor  with 
crankcase  guard,  radiator  guard  and 
heavy  duty  track  roller  guards  (16- 
Inch  track  shoe) ;  one  Caterpillar  No. 
4S  or  approved  equal  bulldozer, 
straight  blade,  hydraulically  con- 
trolled, for  use  with  above  model 
tractor. 

Buran  Equipment  Co.  at  (1)  84100, 
(2)  1^1456,  submitted  only  other  bkl. 


43 


42 


12/31/46 

Conduit  and  Fittings 

Bids  Wanted 

COLUMBIA  BASIN  PROJECT. 
Washington.  —  Until  January  10.  2 
P.  M,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Spec.  G-38,166-A  for 
furnishing  rigid  steel  conduit  and 
couplings  and  conduit  fittings,  f.o.b. 
shipping    point   and/or  Odalr,    Wash. 

Specifications  obtainable  from  the 
above  office. 


12/31/46 

Sound   Amplifying   Equipment 

Bids   Wanted 

OAKLAND,  Calif.,  Alameda  Co.— 
Until  Jan.  7,  2  p.  m.  bids  will  be  re- 
ceived by  the  Oakland  City  Council, 
Chas.  M.  Don,  City  Clerk,  City  Hall, 
Oakland,  Calif.,  for  sound  ampIT- 
fylng  equipment  for  the  Council 
Chamber. 

Specifications  obtainable  from  the 
above    office. 


12/31/46 

Radial  Gates  and  Hoists 

Bid  Opening  Date  Extended  From 

Jan.  16  to  Jan.  M,  2  P.  M. 

BOULDER  CANJON  PROJECT, 
Arizona-Callfomia-Nevada,  and  RIO 
GRANDE  PROJECT,  New  Mexico- 
Texas— Until  January  24,  2  P.  M, 
bids  will  be  received  by  the  U.  S.  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  1606  for  furnishing  and 
delivering  f.o.b.  cars  at  Coachella, 
Calif.,  and  El  Paso,  Texas,  one  14-ft. 
by  9-ft  3-in.  radial  gate  and  one 
float-operated  radial-gate  hoist  for 
the  White  Water  siphon  wasteway, 
Coachella  Canal  ;one  14-ft.  by  9-ft. 
3-in.  radial  gate  and  one  9000-lb. 
capacity,  motor  -  driven  radial  -  gate 
hoist  for  White  Water  siphon  check, 
Coachella  Canal;  two  8-ft  by  8-ft 
9-in.  radial  gates  and  two  5000- lb. 
capacity,  hand-operated,  radial-gate 
hoists  for  radial  gate  check,  Coach- 
ella Canal:  one  10-ft  by  11-ft.  radial 
gate  and  one  5000-lb.  capacity,  hand- 
operated,  radial-gate  holt  for  check 
and  drop  lateral  turnout..  Coachella 
Canal ;  miscellaneous  metai  work  and 
float-well  equipment  for  the  White 
Water  siphon  wasteway.  All-Ameri- 
can  Canal  System.  Boulder  Canyon 
Project,  Arizona-Callfomia-Nevada; 
two  21-ft.  7-in.  by  6-ft  radial  gates 
(river  gates)  and  two  21-ft.  7-in.  by 
8-ft.  5-ln.  radial  gates  (sluice  gates) 
for  Mesilla  Dam,  Rio  Grande  Proj- 
ect New  Mexico-Texas.  The  equip- 
ment will  be  installed  by  the  govern- 
ment. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others,  $1.50,  not  returnable. 
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12/31/46 

Asbestos  Cement  Water  Pipe 

Bids  Wanted 

SACRAMENTO.  Calif.,  Sacramento 
Co.— Until  January  3.  5  P.  M.,  bids 
will  be  received  by  the  City  of  Sac- 
ramento, H.  G.  Denton,  city  clerk, 
CTlty  Hall,  Sacramento.  Calif.,  for  fur- 
nishing 2400  lin.  ft  10-ln.  asbestos 
cement  water  pipe  for  Water  Depart- 
ment 

Specifications  obtainable  from  the 
above  office. 


New  Method 

PAINTERS  &  DECORATORS 

for 

PROMPT  SERVICE 
DOuglas  2703  —  UNderhlll  0064 

52  Pumassus  Avenue 
San  Francisco 


12/31/46  48 

Brake    Blocks — Low   A   Only   Bidders 

SAN  FRANCISCO.  Calif.— Follow- 
ing submitted  bids  Dec.  27  to  Purch- 
aser of  Supplies.  M  H.  CJerry.  270 
City  Hall.  San  Francisco.  Calif.,  un- 
der bid  No.  3776  for  furnishing  and 
delivering  brake  blocks  for  the  Mu- 
nicipal Railway. 

Bruntons  Automotive  Service.  (1) 
$6.27;   (2)  $2.12;  (3)  no  bid;   (4)  $7.41; 

Paul  E.  Eberley.  (1)  $1.65;  (2)  no 
bid;   (3)  no  bid;   (4)   $5.53; 


12/31/46 

Sale  of  Used  Trucks 

SAN  FRANCISCX).  Calif— Bids  will 
be  received  by  the  U.  S.  Forest  Serv- 
ice, 447  Sansome  St.,  San  Francisco 
11,  Calif.,  for  sale  of  used  trucks  as 
follows : 

January  15,  2  P.  M. 

Bid  No.  663 — Used  trucks  located  at 
Porterville.  Calif. 

Bid  No.  664 — Used  trucks  located  at 
Northfork.  Calif. 

Bid  No.  666 — Used  truck  located  at 
520  Chestnut  St,  San  Francisco,  Calif. 

Bid  No.  666— Used  trucks  located  at 
Forest  Hill,  Calif. 

Bid  No.  667 — Used  trucks  located 
on  Highway  50,  12  miles  east  of 
Placerville,  Calif. 

January  16,  2  P.  M. 

Bid  No.  668— Used  trucks  located  at 
Stockton,  Calif. 

Bid  No.  669 — Used  trucks  located  at 
Sonora,  Calif. 

Specifications  obtainable  from  the 
above  office. 
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12/31/46 

Trailer— Bids  Rejected 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada.— The  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  rejected  bids 


Associated  Wood  Products  Co. 


"^H  Wood  We  1^4€U'' 

TELEPHONE  LANDSCAPE  5-7713 

1335  SIXTH  STREET  BERKELEY  2.  CALIF. 
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12/31/46 
Blaokboard 
Contraot  Awarded 

SAN  FRANCISCO,  Calif.— Ameri- 
can Seating  Co.,  207  Van  Ness  Ave. 
South,  San  Francisco,  Calif.,  at  $0.37 
per  aq.  ft-,  swarded  contract  by  Pur- 
chaser of  Supplies.  270  City  Hall.  San 
Francisco,  Calif.,  under  bid  No.  3774 
for  furnishing  and  delivering  5120 
sq.  ft.  blackboard  for  School  Depart- 


(3)  216  bolt  studs,  class  B,  2-ln.  diam- 
eter, 4H  threads  per  Inch,  na- 
tional course  standard,  for  above 
flanges; 

(4)  48  stud  bolts,  class  B,  8-ln.  diam- 
eter, 4H  threads  per  Inch,  na- 
tional course  standard,  for  above 
flanges ; 

(5)  480  hesagon  nuts.  2-in.  semi- 
finished, commercial,  for  above 
bolt  studs  and  stud  bolta 

Specifications  obuinable  from  the 
above  offlca 


12/31/46  48 

Dump   Truok — Bids  Wsnted 

OAKLAIiD,  Calif.,  Alameda  Coun- 
ty.— As  prevloublv  reported,  until  Jan. 
8.  5:80  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District,  Room  312.  512  16th  St..  Oak- 
land. Calif.,  under  Spec.  1800  for  fur- 
nishing one  motor  truck  chassis  for 
dump  body  of  20,000  lbs.  gross  weight 
capacity. 

Specifications  obtainable  from  the 
above  offlca 


ment. 

12/31/46  48 

Control  Board 

Bid  Opening  Date  Extended  From 
January  2  to  January  10,  2  P.  M 
SHOSHONE  PROJECT.  Wyoming. 
—Until  January  10  .2  P.  M..  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Denver,  Colo.,  under 
Spec.  1551  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Cody,  Wyo.,  one  main 
control  board,  CIA;  one  alternating 
current  and  direct  current  distribu- 
tion board,  DIA;  two  8-kilowatt  126- 
volt  battery  chargers ;  one  automatic 
synchronized  and  supervisory  control 
equipment  for  controlling  the  Heart 
Mountain  power  plant  from  the  Sho- 
shone power  plant,  Shoshone  Project, 
Wyoming.  The  apparatus  will  be  In- 
stalled by  the  government 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bidders ;  to 
others,  $1.75,  not  returnable. 


12/31/46  « 

Passenger  Automobile»— 

Bids   Wahteir 

OAKLAND,  Calif..  Alameda  Coun- 
ty.— As  previously  reported,  until  Jan. 
8.  5:30  P.  M.  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District.  Room  312,  512  16th  St.  Oak- 
land. Calif.,  under  Spec.  1802  for  pas- 
senger  automobiles   as   follows: 

(1)  4   4-door   passenger    automobiles, 
new  sedan,  latest  bodel ; 

(2)  6  new  passenger  automobiles, 
coupe,    latest   model. 

Specifications  obtainable  from  the 
above  office 


4S 
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12/31/46 

Butterfly  Valve*— Bids  Wanted 

OAKLAND,  Calif..  Alameda  Co.— 
As  previously  reported,  until  January 
8.  5:30  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District,  Room  312,  512  16th  St.,  Oak- 
land, Calif.,  under  Spec.  1799  for  fur- 
nishing butterfly  valves,  f.o.b.  Wal- 
nut Creek  pumping  plant,  Contra 
Costa  County,  as  follows : 

(1)  3  each  butterfly  valves,  60-in. 
diameter,  flanged,  faced  and 
drilled,  electric  motor  operated; 

(2)  6  each  welding  flanges,  00-in. 
diameter,  steel,  faced,  grooved 
and  drilled ; 


12/31/40 
School   Bus— Bids  Wanted 
SALINAS,    Calif.,    Monterey    Co.— 


BUILD 
THE  MODERN  WAY 

WITH 

PUMICITE 

BSILDIR6  BLOCKS 

WATER  REPELLENT 

NEW,  ARTISTIC.  ECONOMICAt 

CUTS  iUILDINO  COSTS  V, 

20  SHAPES  AND  SIZES 

ELECTRIC  OUTLETS 

CAST  IN  BLOCKS 

CASPER  BROS. 

SAN  RAFAEL  at  San  Quentin  "V 

On  S.  F.  Highway  U.  S.  101 

Post  Office  Box  188 


San  Rafael 
431.W 


Phones 


Mill  Vallo 
1 889- J 


CONTRACTORS  .  .  .  Save  Money 

iT  USING 

QUANTITY   SURVEYS 

us  JESSE  STREET                  SUtfer  8361                   SAN 

and  Time 

PRANCISCO 

Frepar.dbY     L«ROY      SERVICE 


Gamerston  &  Green  Lumber  Co. 

Wfce/Mo/«  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


I 


Sob  Froaelsco— 1  too  Aray  St. 
ATwmHr  IJOO 


Oaklaa4— 2001  Livia«>tea  St. 
Xfflfoff  4-1 1$4 


PIPE  INSULATION 


^VfVv^^'iAv 


i^ 


HoldstiSMATj  Inside 

Architects,  Engineers,  Plant  Super- 
intendents all  specify  FIBERGLAS 
Hold-the-Heat  Insulation  for  steam 
and  bot  water  heating  systems,  steam 
and  process  piping  ana  equipment. 

Tops  in  Thermal  Efficiency  because  it  is 

IMNTViniONT  VMMINniOOr  lASr  TO  UN 

raUMANINT  LOW  IN  COST 

I40T  HARMIO  Sr  MOISTUII 

Neu'  available  at  your  intulation  supply 
bouse  or  call 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 


OrNffK 

namoLAS 

USlSt 

lUCTtlCAl  mtWAriON 

COlO  MtUUTION 
COHVORT  MtUUTION 
DICORATIVI  FAIRia 

Fliril  ClOTNt 

»l»T-STOr  MITERS 

SHir  MSUIATION     . 

UHINO  MAOININe 

ROOf  MCK  INSUUTHM 

ROOnR'S  MOP  TAIN 


D/STfi/BUTOfiS 

SAN    fBANCiSCO 
>  if    BfyoBf   %ltrr< 


OfklH  (HHD 
'36    T-tS    yf,'' 

I  W.noo»  «     14";  H 


CONTftACJGfl% 
f  R£5NO 

Phonr   'j    89  36 


«^ 


^t- 
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DAILY    PACIFIC    BUILDER 


TUESDAY.  DECEMBER  31.  1946 


Until  Jan.  16,  bids  will  be  received 
by  the  Spring  School  DUt.  FUymond 
Alsop,  Clerk,  Sallnaa,  CaJlf..  for  fur- 
nbihlng  achool  bus  of  SO-pa«Beofl^er 
capacity. 

Specifications  obtainable  from  the 
ab^ve  office. 


SUB-CONTRACT 
INFORMATION 


12/81/46  •    44 

Electric  Service  (Inetall) 
Bids  Wanted 

MARYSVILLE,  Calif..  Yuba  Co.— 
Until  January  2  blda  will  be  received 
by  the  Yuba  County  Junior  College 
District.  J.  J.  ColUna,  secretary,  18th 
and  B  Sts.,  Marysvllle,  Calif.,  for  In- 
stalling new  electric  service  In  the 
present  pump  house. 

Specifications  obtainable  from  the 
above  office. 


44 


12/31/46  ♦ 

8te«!    Reservoir   Roof    (Inetall) 

Bids  Wanted 

NEAR  SCOTTSDALE,  Ariz.— Un- 
til Jan.  6.  10  A.  AL,  bids  will)  be  re- 
ceived  by  the  City  Clerk  trf  Phoe- 
nix, CTty  Hall,  mioenlx,  Ariz.,  for  the 
installation  of  a  ateel  reservoir  roof 
for  H  20,000.000- Kal.  reservoir  located 
near  Scottsdale,   Ariz. 

Copies  of  the  layout  plan  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  City  Engineer,  City  of 
Phoenix,  Ariz.  The  bidder  must  sub- 
mit complete  working  plans  show- 
ing sizes  and  types  of  all  materials 
which  he  proposes  to  incorporate 
in  his  bid  The  City  of  Phoenix  will 
furnish  all  necessary  corrugated 
sheet  metal  for  roof  but  contractoi 
must  famish  all  labor  and  fasten- 
ings for  Installation ;  this  metal  to 
be   stockpiled   in   reservoir   grounds. 

Bidder's    guarantee    of    5%    to    ac- 
company each  bd. 


44 


12/31/46 
Notice  of  Sale 

BENICIA.  Calif.,  Solano  Co.— Un- 
til January  21,  11  A.  M.,  bids  will  be 
received  by  the  Federal  Public  Hous- 
ing Authority,  Room  409,  760  Market 
St.,  San  Francisco,  for  the  sale  of  a 
one-story  frame  building,  approxi- 
mately 1140  sq.  ft.  4n  area,  located 
on  the  site  of  a  FPHA  housing  proj- 
ect, Calif.  4017,  Just  off  Semple  Way, 
between  Darkln  Dr.  and  E.  5th  St, 
Benicia.  Exterior  walls  are  of  lx6-in. 
redwood  rustic;  interior  walls  are  of 
wallboard  and  battens;  floor  is  pine 
T&G,  with  linoleum  cemented  down. 
Roof  has  asphaltlc  paper  covering. 


44 


12/31/46 

Demolition   and   Salvage  Work 

Bidders   Figuring 

KINGMAN,  Ariz.  — Aa  previously 
reported,  until  January  14.  1  P.  M., 
bids  will  be  received  by  the  U.  8. 
District  Engineer  Office,  761  S.  Flg- 
ueroa  St.,  L<08  Angeles,  for  demolition 
and  salvage  In  blocks  1  to  33,  Inclu- 
sive, Job  No.  Kingman  AAF  ESA 
7-120-0,  at  Kingman  Army  Air  Field, 
Kingman,  Ariz. ;  Serial  No.  47,19. 

The  following  contractors  have 
taken  out  plans: 

Cleveland  Wrecking  Co.,  175  tiS. 
Jefferson   Blvd.,  Los  Angeles. 

J.  F.  Cummins,  245  E.  Olive,  Bur- 
bank. 

Daley  Bros.,  4440  Sheila  St.,  Los 
Angeles. 

Del  E.  Webb  Construction  Co.,  6101 
San  Fernando  Rd.  West,  Los  Angeles. 

Shumaker  &  Evans  Construction 
Co..  3974  Wllshlre  Blvd.,  Los  Angeles. 

Consolidated  Crane  Service,  2629 
Nevln  Ave.,  Los  Angeles. 

Martin  Wunderlich,  Kingman,  Ariz. 

Utah  Construction  Co.,  Kingman, 
Ariz. 

James  D.  Ballinger,  1908  Cypress 
St..  Oakland,  Calif. 

Carson  Construction  Co.,  Helena, 
Mont. 

Cuyahoga  Wrecking  Co.,  6311  Kins- 
man Rd.,  Cleveland,  Ohio. 


Steel  Piling— Raymond  Concrete  Pile 
Co.,  S33  Montgomery  St.,  San  Fran- 
cisco. 

Grading  and  Piling— Eaton  Sc  Smith, 
715  Ocean  Ave.,  San  Francisco. 

Steel  Storage  Tanks — Western  Pipe 
&  Steel  Co.,  200  Buah  St.,  San 
Franclaco. 

Two  Steam  Generators — C.  C.  Moore 
A  Co..  450  Misalon  St.,  San  Fran- 
claco. 

Plumbing,  Heating,  Piping  and  Drain- 
age— Anderson  &,  Rowe,  2601  Harri- 
aon  St.,  San  Francisco. 

Electrical  Work— George  F.  Brayer, 
166  7th  St.,  San  Franclaco. 

Reinforcing  Steel — Ceco  Steel  Prod- 
ucts Corp.,  1260  Indiana  St.,  San 
Francisco. 

Steel  Sash— Truscon  Steel  Co.,  1901 
Carroll  St.,  San  Francisco. 

Pressed  Metal  Doors  and  Metal 
Toilet  Stall*— Price  Building  Spe- 
cialties Co.,  35  Gilbert  St..  San 
Francisco. 

Steel     Rolling    Doors — The    Cookson 

Co.,  964  Harrison  St,  San  Francisco. 

Acoustical  and  Asphalt  Tile — L.  D. 
Reeder    Co.,    100    Sacramento    St.. 

San  Franclaco. 

facturing  Co.,  7  Front  St,  San 
Francisco. 

Ceramic  Tile — Gladding  McBean  Co. 
Harrison  and  9th  Sts.,  San  Fran- 
cisco. 

Glass  and  Glazing— S.  F.  Glass  Co.. 
5234  Mission  St.,  San  Francisco. 

Painting— R.  P.  Paoll  &  Co.,  2530 
Lombard  St.,  San  BYancisco. 

Sheet  Metal— Oullfoy  Cornice  Works, 
li34  Howard  St.,  San  Francisco. 

Composition  Roofing — Malott  A  Pe- 
terson, 3221  20th  St,  San  Francisco. 

Ready-mix  Concrete  —  Basalt  Rock 
Co.,  6th  and  Berry  Sts.,  San  Fran- 
cisco. 


Dlvlsadero;  owner,  Joseph  S  Selby, 
3134  Lyon  St ;  contractor,  F  S  M^- 
shall,  909  Ashbury;  engineer,  A  V 
Saph  Jr,  Rlalto  Bldg;  architect, 
Wurster,  Bemardi  St  Emmons,  402 
Jackson  St. 

REPAIR  FIRE  DAMAGE,  $1000;  420 
Court  land;  owner,  WUllam  Carey, 
c/o  contractor;  contractor,  Ira  W 
Cobum,  2048  Market  St 

REPAIR  FIRE  DAMAGE,  flOOO;  661 
Shotwell;  bwner,  Mark  Mllat  c/o 
contractor;  contractor,  Ira  W  Co- 
bum,  2048  Market  St 

DWELLINGS  (1-story,  frame)  (8), 
I7O0O  each;  W  40th  Ave  280,  276. 
300  N  Ortega;  owner  and  builder, 
Monroe  Rude,  1840  Octavia;  archi- 
tect, C  W  Claudius. 

REMDDEL  (install  knotty  pine  In 
basement,  French  door),  %S00;  2671 
46th  Ave;  owner,  Angellne  Valdez, 
premises;  contractor,  Brendan  J 
Murphy,  2422  Lombard  St 

RENOVATE  (exterior  and  Interior), 
$8000;  4249  Geary  Blvd;  owner,  Mrs 
Ida  Cohen,  c/o  contractor;  contrac- 
tor, Fred  J  Early  Jr  Co,  Inc,  369 
Pine  St ;  architect,  Masten  it  Hurd, 
526  Powell  ST.  

REPAIR  FIRE  DAMAGE,  |3000;  162 
Staples;  owner,  Ida  Green,  c/o  con- 
tractor; contractor,  Fred  J  Early 
Jr  Co,  Inc.  369  Pine  St 

INSTALL  (restaurant  fixtures)  $800; 
390  (3olden  Gate  Ave;  owner.  Ant- 
lers' Club,  premises ;  contractor, 
McOahey  &  Olson,  501  Douglas  St. 


wick,    1967    29th    Ave,    San    Fran- 
claco. 


SANTA   CLARA  COUNTY 


DWELLING,  $2000;  2152  East  San 
Antonio  Street;  owner  and  builder, 
Franclaco  Ullcea.  premises. 

DWELLINGS,  three,  $6000  each ;  Els- 
worth  Place  off  Middlefleld  Road; 
owner  and  builder,  J  W  Mak,  322 
Alameda,  Redwood  City. 

ACCESSORY  bldg,  $1000;  San  Rafael 
and  Terra  Bella;  owner  and  build- 
er. R  Whitaker,  Rte  1  Blx  279,  Mtn 
View. 

DWELLINGS,  71  1-story.  11  at  $780C 
each.  28  at  $7300  each.  32  at  $8900 
each ;  Lota  368  to  506  Incl  Pioneer, 
Hodges,  Los  Coches,  Patch,  Waln- 
wrignt,  Halsey,  Scott  Avenues  and 
Stevens  Creek  Road;  owner  and 
builder,  Richmond  Lowell  Co,  San- 
ta Clara. 


SAN  CARLOS 


OAKLAND 


APT  HOUSE,  3  unit,  $29,000;  1500 
San  aCrlos  Ave:  o'wner,  Dr  Glenn, 
P  O  Box  1123.  San  Jose;  contrac- 
tor. H  O  Bassett  Bldg  Co. 

DWELLING,  $7000;  2058  CanneTIia 
Dr;  owner  and  builder,  A  T  Pet- 
erson. 

DWELLING,  $10,000;  373  Oakview 
Dr;  owner  and  builder,  Chas  Ewen. 

DWELLING,  $11,000;  67  Pine  Street; 
owner  bnd   builder,   Virgil   Bailey. 


BERKELEY 


Did  You  Know  -  -  - 


GARAGE,  l-story,  $1000  9621  Coral 
Road :  owner  and  builder,  Harry 
W   Peterson,   premises. 

DWELLING,  1-story  4-room,  $5250; 
4204  Relnhardt  Dr;  owner  and  con- 
tractor, Albert  Lisbon,  2127   Park. 


A  new  tugboat  for  servicinsr  the 
numerous  undeinvater  power  lines 
which  interconnect  the  electric  fa- 
cilities of  the  cities  around  the  San 
Francisco  Bay  was  launched  re- 
cently at  Hunters  Point  by  the 
Pacific  Gas  and  Electric  Company. 

Primary  use  of  the  boat  is  to 
locate  underwater  cable  breaks. 
Breaks  are  detected  by  short-wave 
radio  tuned  to  a  sound  beam  trans- 
mitted over  the  cable. 

# 

Yisalia  Methodist  Chruch  has 
collected  $15,000  for  the  purchase 
of  a  new  church  site  near  the  local 
high  school.  Building'  will  be  held 
off  until  conditions  are  more  fav- 
orable. 

oOo 

Completion  of  plans  to  modern- 
ize San  Francisco  traffic  signals 
will  not  be  done  until  the  next 
fiscal  year,  but  officials  are  plan 
nine-  to  replace  the  present  system 
with  the  red-green-amber  signal 
Ftandaods. 
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Sub-Contracts  Awarded— Driving 

Piling  Under  Way 

Power  Plant  and  Generators  (2);* NOy 
12912,  Supplement  A  to  Spec.  17000 
(Change  Order  from  NOy  13926, 
Spec.  18034) 

SAN  FRANCISCO,  Calif.  San  Fran- 
cisco   Naval  Shipyard,   south   area. 

Owner — Bureau  of  Yards  and  Docks, 
c/o  Public  Works  Office,  Rm.  2110. 
Administration  Bldg..  Naval  Ship- 
yard, San  Francisco,  Calif. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  James  I.  Barnes  Con- 
struction Co.,  941  Rus»  Bldg.,  San 
Francisco,  Calif. 

Drilling  Test  Holes— J.  G.  Grattan, 
730  Laguna  Honda,  San  Francisco. 


CORN     BROOMS 

FOR   EVERY  PURPOSE 
Roof    -    Concrete 

Warehouse 
Home  and  Office 

Money  Back  Guarantee 

Direct  or  Through  Your 

Jobber 


1097  HOWARD  STREET 

SAN  FRANCISCO  3 
HEmlock  4380 


RECORDED 
NOTICES 


BUILDING  PERMITS 

Applications 


SAN    FRANCISCO   COUNTY 


ALTER  music  store,  $3000;  661  Geary 
St;  owner,  Capital  Co,  1  Powell; 
contractor,    Stanley    Co,    Oakland. 

ALTER  flats,  $500;  3547  Mission  St; 
owner.  Sylvia  Sodllnk,  prem;  con- 
tractor, B  Dean  and  \7  Mcintosh. 
3515  Mi.ssion    St. 

ALTER  laundry,  82000;  1350  Grand 
Ave;  owner,  A  Kovey.  et  al.  2707^ 
Virginia  St,  Berkeley ;  contractor, 
Joe  C  Sand  Co,  262  Church  St. 

DWELLING,  1-story  fr,  $6000;  East 
Li^th  Ave  243  S  Judah  St;  owner 
and  builder.  D  W  Ross,  1440  15th 
Avenue. 

ALTER  apts,  $<KX)0 ;  3676  22nd  Street ; 
owner.  H  Bergman,   10  VIcksburg. 

ALTER  bank,  IIW.OOO;  430  California 
St;  owner.  Bank  of  California,  430 
California  St;  contractor,  Fred  J 
Early,  Jr,  Co,  860  Pine  St. 


ALAMEDA 


DUPLEX,  two-story  8-room.  $10,000; 
2813-15  Bncinal  Ave;  owner  and 
builder.  Jos  W  Pickrell,  1417  8th  St. 

SIGN,  neon.  $500:  1410  Park  Street; 
owner.  Dorothy's  Sport  Shop,  1410 
Park  St;  contractor,  Spott  Electric 
Co,  3110  Adelme   St. 

ADDITION,  $500;  1534  Oak  Street; 
owner  and  builder,  John  Gleason, 
1534  Oak  St. 

ALTER  dwelling,  $1000;  2(B«48  Ala- 
meda Ave;  owner  and  contractor, 
F  W   William,   1519  Mozart   St. 


RICHMOND 


STORE  bldg,  masonry,  $10,000;  2323 
Exchange  Place:  owner  and  con- 
tractor, Geo  S  Tandy  &  Son,  1213 
20th  St. 

RESIDENCE.  6V4-room,  $5600;  1918 
Shasta;  owner  and  builder,  George 
R  McNutt,  412  Kearney  Street,  El 
Cerrito. 

RESIDENCE,  4-room,  $4000;  742  S 
46th;  owner  and  bulldier,  Dybdahl 
A  Son.  271  S  30th   St. 

ADDN  to  cannery,  $45,000;  S  10th 
and  Hall;  owner,  Felice  and  Per- 
relll,  premises ;  contractor,  R  F 
Johnson  &  Sun.  2036  San  Pablo 
Ave.  El  Cerrito;  architect,  Thomas 
B   Mulvin. 


SAN    BRUNO 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


DECEMBER   30,  1»46 


DWEI..LING,  4-room,  $4000;  600  3rd 
St;  owner  and  builder,  Sponhelm 
&  Castro,  320  3rd  Ave,  San   Mateo. 

DWELLING,  five-room,  $5600;  549 
Cherry  Ave ;  owner  and  builder,  N 
N  Mclrnis. 

DWELLING.  5-room,  $5000;  274  An- 
gus Ave  East;  owner,  C  D  Con- 
zens;  contractor,  Joe  Bettencourt 
422  San  Arselmo  Ave. 

DWELLING,  5-room,  $5500;  753  Lin- 
den Ave;  owner  and  builder,  R  De- 
lucchl,  420  San  Mateo  Ave. 

DWELLINGS,  two  5-room.  $5000  ea ; 
608  2nd  Ave,  311  Angus  Ave  East; 
owner  and  builder,  Lloyd  Curtiss, 
537   Oak   Ave.   San    Bruno. 

DWELLINGS,  four  5-room,  $4500  ea; 
1504  Park  Ave.  1221,  1403  Williams 
Ave,  1448  F^rk  Ave;  owner  and 
builder.    Williams    &    Burrows,    10 

,     California    Drive,    Burlingame. 

DWELLINGS,  iwo  5-room.  $5000  ea; 
1506  Kains  Ave,  1208  Park  Avenue ; 
oVner  and  builder,  Williams  and 
Burrows,  10  California  Dr,  Burlin- 
game. 

DWELLINGS,  13  5-room,  $5500  ea; 
1246,  1220  Park  Ave;  623  Cypress 
Ave:  1245.  1283.  1327,  1401,  1449 
Williams  Ave:  1424.  1376,  1324.  1282, 
1234  Park  Ave;  owner  and  builder. 
Williams  &  Burrows,  10  California 
Drive,  Burlingame. 

DWELLINGS,  18  5-room,  $6000  ea; 
623,  645,  651,  675  Chestnut  Ave, 
1237,  1269.  1301,  1333,  1379,  1425  Wil- 
liams Ave;  624,  637,  663  Chestnut 
Ave;  1436,  1402,  1370,  1362,  1302 
Park  Ave;  owner  and  builder,  Wil- 
liams &  Barrows,  10  California  Dr, 
Burlingame. 


DWELLING     (3-8tory,    frame).    $40,- 
000;     NE     comer     Broadway     and 


PAINTING 
DECORATING 

I  N  T  E  R  I  O  R  •  E  X  T  E  R  I  O  R 

Soundproofinz  •  Paper  Hanging 

Free  Ettimating 

Alt  Work  Guaranteed 

Ml  4022 

• 

JERRY  J.  STONE 

2411  lagolls  St.,  Saa  ProMcitee 


DALY  CITY 


DWELLING.  6-room.  $6000;  Lots  62 
and  53  Blk  3,  Hillcrest  Tract ;  own- 
er, Pete  Hendrickson.  97  Vendome. 

DWELLJNOS,  three  5-room,  $4900 
each;  Ptn  Blk  134,  West  End  Tct: 
owner  and  builder.  Nelson  &  Ber- 


FOR     SALE 

TIMBERS,  wallboards,  plumbing, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of   "hard  to   get"  item*. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900   Third  Street.   VAlencia   4977 


ALTER,  $1000;  1429  Oregon;  owner 
and  contractor,  C  S  Cook,  prem. 

ADDN,  $900;  1779  Solano  Ave;  own- 
er, Mert  Cleaners,  prem ;  contrac- 
tor, Alex  C  Wieben,  600  16th  St, 
Oakland ;  plans  by  West  Coast 
Foundry  Machinery. 

DWELLING,  four-room,  $5600;  2126 
Bonor;  owner  and  builder,  A  Hen- 
drickson.  1715  Hearst 

INCINERATOR,  $500;  651  Addison; 
owner  and  builder,  Sonothem  Mfg^ 
651    Addison    SL 

OPnCE  and  service  bldg  (quonset), 
$4500:  1940  7th;  owner,  Dr  E  Jack- 
son, 6333  Fairmont  Ave,  El  Cerrito; 
contractor.  Da  Rosa,  20  E  Mariposa 
Ave,  Stockton. 

SACRAMENTO 


REBUILD  GARAGE.  $395:  1332  67th 

St;    owner   and    builder,   W    N  Hill, 

1332  57th  St. 
DWELLING     (6-room),    $6000;     3262 

43rd    St;    owner   and    builder,    J    R 

Bowen,   1857  48th  St. 


Completion  Notices 


SAN    FRANCISCO   COUNTY 

Recorded  Accepted 

Dec  27,  1940— LOTS  100,  102  Holi- 
day  Map   A.    Gilbert   L   Plov   to 

whom   it  may  concern 

December   27,    1946 

Dec  28,  1946— NW  SUTTER  AND 
Pierce;  W  Fierce  130  N  Sutter. 
Robert  ajid  Sarah  E  Scharetg  to 
John   A  Malloch Dec  27,   1946 


cem     - J^^c.  28,  1946 

Dec  24,  i»4<^— Lot  70,  Block  5,  North 
Ffclr  Oaks.  W  B  Thomaa  to  Con- 
way &  Culligan Dec  21,  1946 

Dec.  24,  1946— Lot  18.  Block  14.  Le- 
nolt    Subdivision,    Redwood    City. 

Justin  D  Orr  to  R  C  Murphy 

_ Dec.   24,   1946 

Dec.  26,  1946— Lot  9,  Baker  Sub- 
division. Frank  Hernandez  to 
whom  it  may  concern—Dec  21,  1945 

Doc  26,  1946  —  700-702  Woodslde 
Way.  San  Mateo  Heights,  San 
Mateo.  Harry  Shapiro  to  whom  it 
may  concern — J3«c.  21,  1940 

Dec.  26,  1946— NB  20  ft  Lot  16.  8W 
20  ft  Lot  16.  Block  48.  White 
Oaks  (Subdivision  No  4)  Tract, 
San  Carlos.  Renato  Alessandri  to 
whom  it  may  concern  Dec.  23,  1946 

Dec.  26,  1946— Lots  1  and  2,  Block 
8,  Redwood  Manor.  M  J  King,  Inc, 

to  whom  it  may  concern...- — --^^ 

_ „ Dec.   20,  1946 

Dec.  26,  liKft-NB  40  ft  Lot  17, 
Block  45,  White  Oaks  Tract,  Sub- 
division No  4),  San  Carlos,  Renato 
Alessandri  to  whom  it  may  con- 
cem Dec-  23,  194^ 

Dec.  26,  I»«S-Lot  T,  Poplar   Sub- — 
division  No  2.  Floyd  C  Shank  to 
whom  It  may  concern. ..Nov.  5,  1946 

Dec  26.  1946— Lots  3,  42,  43;  W  % 

Lot    2,    SW    ^    Lot   44,    Block  27, 

Revised  Map  Salada  Beach.  Nu- 

Way  Builders  to  Robert  T  Hale 

' _ Dec   20,   1946 

Dec  26.  1946— Ptn  Lota  21,  22  and 
23,  Block  119.  South  San  Fran- 
cisco Plat  No  2,  Subdivision  of 
Blocks  98.  99,  119  and  122.  Daniel 
J  Daly  to  whom  It  may  concern.— 
',. Dec.   23,   1946 

Dec.  26,  1946— E  37.5  ft  Lot  23,  Block 
119,  Subdivision  Blocks  98,  99,  119 
and  122,  South  San  Franclaco 
Plat  No  2.  Daniel  J  Daly  to  whom 
it  may  concern Dec  23,  1946 

Dec  26,  1946— S  75  ft  of  N  100  ft 
Lot  4,  Block  4,  Palo  Alto  Park. 
Leroy  Lasure,  et  al,  to  Ralph  N 
Nordberg Dec.  20,  1946 

Dec.  27,  194ft— Lot  9,  Laurel  Village, 
San  Mateo.  Francis  B  Kerr,  et  al, 
to  Conway  &  Culligan.  Dec  26,  1946 

Dec.  27,  194ft~Ptn  Lot  18,  Map  of 
Faber  Subdivision,  San  Mateo. 
William  V  Edwards   to  Kenneth 


^DAY.  DECEMBER  31.  1946 


DAILY    PACIFIC    BUILDER 


page; 


SAN  MATEO  COUNTY 


Recorded  Accepted 

Dec.  24,  1946— Lots  1,  2  and  3,  Lau- 
rel Village,  San  Mateo.  Conway 
A  Culligan  to  whom  it  may  con- 


PITTSBURGH 

TESTING 
LABORATORY 

SaccMsers  fe 

SMITH.  EMERY  AND  CO. 

CempUt*  f Aysfeaf  aacf  Cft*»fc«f 
T«tM«f  aad  fasp«cMea 

CONCRETE  MIX.  PLACING  AND 

TESTING 

STEEL  AND  OTHER  iUILOING 

MATERIALS 

MACHINERY  AND  EQUIPMENT 

651     HOWARD     STREET 
SAN     FRANCISCO 

fXbroek  1747 


RUSTIC.   PLYWOOD  OR    4Lt 
ALUMINUM    C0NSTRUCTlO^ 

Residential    and    Commercial 
—FREE    ESTIMATES— 

*        *        • 

Easy  Overhead  Door  Co. 

Phone  THornwall  3118 
TPT     2808  San  Pablo  Ave,  Berkeley 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

10th    &   DivJHion    Str«?et8   -    SAN    FRANCISCO    -    Kl.oiidikf    2-<i4»iv 
Main  Office  &  Factory.  401  Pariflr  Ave^  Alameda  -  LAkeburnt  2-S.17* 


GLASS  and  GLAZING 

Himco  Store  Front  Construction  Service. 
Mirror  Manufacturers, 
Shower  Doors, 

Tub  Enclosures. 

Medicine  Cabinets 

SAN  FRANCISCO  GLASS  CO. 

5234  MISSION  STREET  SAN  FRANCISCO,  12 

Phone:  DElauare  7315 


"*«> -D«s.   18,  1946 

;.  27.   194fr-Ptn  Lot  5.  Block  3, 
M    Friendly    Acres    Subdivision 

^      'lo  1.  Leonard  Realty  Co  to  whom 

:     it  may  concern Dec  27,  1946 

'ec.  27,  1946— Ptn  Lot  6,  Block  S. 
506  Friendly  Acres  Subdivision 
No  1.  Leonard  Realty  Co  to  whom 
it  may  concern Dec.  27,  1946 

Dae.  27,  I94e-Ptn  Lot  6.  Block  3. 
806  Friendly  Acres  Subdivision 
No  1.  Leonard  Realty  Co  to  whom 
it  may  concern Dec.  27,  1946 

Dec.  27,  1946— Lots  7  and  8.  Block 
SS,  Plat  of  Dumbarton.  Josei^  R 
Coata,  et  al,  to  Ray  Vert 

_ •-. Dec.    M,    1946 

I>9C  27,  1946—1016  Maple  St.  San 
Mateo.  Jerbe  Buschlni,  et  al,  to 
L  Murer Dec.  20,  1946 

Dec  27,  1946— Lots  26  and  27,  Block 
8,  Mills  Park  No  2.  San  Bruno. 
O  W  Williams  Co  to  Williams  A 
Burrows.  Inc Dec.  23.  1946 

Dec  27.  1946— Lot  2,  Block  6.  Bel- 
mont Park,  Belmont.  C  D  Cun- 
ningham to  Stolte,  Inc.Dec.  27,  1946 

CONTRA  COSTA  COUNTY 


mond.  Ush  Pool  to  aalf.... „ ... 

jj^^_   23     1946 

Dec.  28,  1946^Lot  8,  Blk  1,  Amend- 
ed Map  J  Sass  Addition,  Walnut 
Creek.  Forrest  H  Wilson  to  E 
McDanlels J)ec  12,  1946 

Dec.  28,  1946— Ptn  Rancho  Las  Jun- 
tas, near  Martinez.  Elmer  F  Zim- 
merman to  whom  it  may  concern 
Dec.    19,    1946 


ALAMEDA    COUNTY 


TtACSifiled  Accepted 

Dec.  23,  1946— Ptn  Lots  6  and  7,  La- 
fayette Terrace  Extension,  La- 
fayette. Bert  C  Steet  to  Wallace 

Webb  Dec.  18,  1946 

Dec.  23,  1946— Lot  4,  Rancho  Juan- 
Ita  Subdivision,  near  Walnut 
Creek.  Everett  F  Galnor  to  Ar- 
thur Mulllns Dec  15,  1946 

Dec.  23,  194ft-Lot  12,  Block  138. 
Walls  Addition,  Richmond.  Esther 
J  Detlow,  et  al,  to  R  F  Johnson 

*  Son Dec.   20,  1946 

Dec  23,  194«— Lota  41  and  42.  Block 
3.  Richmond  Traffic  Center,  Rich- 
mond.   Arthur    W    Perrott    to    R 

Perrott Nov.  30,  1946 

Dec  23,  1946— Lots  42  and  43.  Block 
22.  Henderson  Tapecott  Tract,  El 
Cerrito.  Kenneth  F  Smith  to  A  G 

Weber Dec.  16.  1946 

Dec.  23,  1946— Intersection  of  State 
Highway  and  Sommerville  Road, 
Antioch.   Lawrence  F  Henderson 

to  self Dec.  20,  1946 

Dec  24,  1946— Lot  2,  Block  E;  Lots 
2  and  3,  Block  G ;  Lot  4,  Block  H, 
and  Lot  7.  Block  I.  all  in  Linda 
Vista       Subdivision,       Lafayette. 

H«nry  H  Andrews  to  self 

Dec   20.    1946 

Dec.  24,  1946— Ptn  Lot  2.  Map  of 
Hook  Estate,  Subdivision  No  1, 
near  Walnut  Creek.  Jerome  H 
Arends  to  whom  It  may  rfoncem 

■  - J5ec.   16.   1946 

Dec.  24,  1946— Lot  27,  Block  2,  Pitts- 
burg Home  Acres,  near  Pitts- 
burg. Arthur  Morgan  to  whom  It 

may  concern Dec   19,  1946 

Dec.  24,  1946— Lot  274,  Santa  Rita 
Acres,  Unit  No  5,  near  Richmond. 
Albert    E    Hopkins    to    whom    it 

may  concern Dec.  19,  1946 

Dec  34,  1946— Lota  11  and  20,  La- 
fayette Crescent,  Lafayette.  D  L 
Goforth.  et  al,  to  Bame..Nov.  21,  1946 
Dec  26,  1946— Lot  16,  Block  G,  Berk- 
eley Highlands,  near  El  Cerrito. 
Myron  C  Winter  to  A  C  BrUnsell 

.- Dec.    18,    1946 

Dec.  26,  1946— Lot  55,  Arlington  Es- 
tates, El  Cerrito.  John  Mlscovlch 

to  Ed  Whitson Dec.  17,  1946 

Dec.  26.  1946— Lots  10.  11,  12  and  13, 
Block  3,  and  Lots  2,  5  and  7,  Block 
7,  Subdivision  No  1,  City  of  Bay 
Point,  Port  Chicago.  William  Spi- 

vock  to  self „ Dec.  20,  1946 

Dec  26,  1946—102  ft  E  from  Inter- 
section of  S  line  of  Burgess  St 
and  E  line  of  Humboldt  St,  Port 
Chicago.  William  Splvock  to  self 

_ - _ J>ec.   20,   1946 

Dec  26.  1946—133  ft  E  from  inter- 
section of  S  line  of  Burgess  St 
and  E  line  of  Humboldt  St,  Port 
Chicago.  William  Splvock  to  self 

_ Dec.   20.    1946 

Dec.  26,  1946 — Intersection  of  Bur- 
gess and  Humboldt  Sts,  Port  Chi- 
cago. William  Spivock  to  self 

...„ Dec.   20,   1946 

Dec  26,  194»— Lot  1,  Alton  Oaks, 
near  Walnut  Creek.  Clarkson  S 
Bales  to  whom  It  may  conct  m.... 

_ Dec.   ?'i.    1946 

Dec.  27,  1946— ptn  Rancho  Sar  Mi- 
guel, near  Walnut  Creek.  Howard 

R  Robie  to  Harold  Soder _. 

X>ec.    24,    1946 

Dec.  27,  1946— Ptn  Cotton  Ranch, 
near  Orinda.   Burton  F  Barrows 

to  Carl  Walstrom Dec.  24.  1946 

Dec.  27,  1946— Lot  76,  Pleasant 
Acres,  near  Walnut  Creek.  C 
Dudley  DeVelbiss  Co  to  whom  it 

may  concern Dec.  26,  1946 

Dec.  27,  1946— Ptn  Lots  6  and  7, 
Del  Hambre  Terrace,  Walnut 
Creek.  Syvert  C  Forbragd  to  Neal 

Miller Dec.    23,   1946 

Dec.  27,  1946— Lots  23  and  24,  Block 
30,    Richmond   Annex,    Richmond. 

G  Flshbeck  to  self Dec.  26,   1946 

Dec.  27,  1946— Lot  58,  Block  26, 
Henderson  Tapscott  Tract,  El 
Cerrito.  WilHam  J  Boga  to  Small 

Homes  Co _ Dec.  20.  1946 

Dec.  28,  1946— Ptn  Lot  1,  Block  8, 
Map  No  2,  Walnut  Heights,  Wal- 
nut Creek.  Jesse  J  Busse  to  whom 

it  may  concern Dec.  24,  1946 

Dec.  28,  1946— Lots  31  and  32,  Block 
86.    Richmond    Annex,    Richmond. 

Roy  F  Valladao  to  Jack  Reno - 

_ Dec   20,   1946 

Dec.  28,  194ft— Ptn  Lots  1  and  2, 
Block  97,  Richmond  Annex,  Rlch- 


Recorded  Accepted 

Dec  30,  194C— 1001  42nd  ST.  Oak- 
land.    Walter    N    Boysen    Co    to 

whom    it    may    concern 

December    27,    1946 

Dec  30.  1946-600  SYCAMORE  St. 
lMlO-15518-16506  Hesperian  Blvd, 
and  508  College  St.  Eden  Twp. 
David    G    Gamett    to    whom    It 

mav  concern December  27,  1946 

Dec  30.  1946—9301  E  14th  Street. 
Oakland.    Elmhurst  Hardware  A 

Supply  Co  to  Harry  K  Jensen 

December   26.    1946 

Dec  30.  1946— PTN  LOTS  9  and  10 
Blk  L.  Claremont  Chabot  Tract. 
Oakland.  Rotjb  O  and  NeiT  R 
Brown  to  whom  It  may  concern 

December   26.    1946 

Dec  30.  1946— LOTS  8  and  9.  El 
Portal,  Eden  Twp.  Dan  and  Lil- 
lian  G   Bauman    to   Johnson   and 

Cleman.s December  26,    1946 

Dec  30.  1946— LOTS  1,  2.  3.  4,  22, 
23.  24,  25,  26,  27  Blk  4.  Tract  722, 
Eden  Twp.  R  W  Marshall  to 
ID^vld  D  Bohannon  Organization 

■  X December    20.    1946 

Dec  28.  1946— LOT  3002.  Piedmont 
I*ine8,    Oakland.     J    F   Patterson 

to  whom  it  may  concern 

December   27.    1946 

Dec  28,  1946—1743.  1745.  1747  170th 
Ave  and  17033  Santa  Fe  Street. 
Hayward.  Al  D  Murphy  to  whom 
It  may  concern  December  28.  1946 
Dec  28,  1946--PTN  LOT  10  Blk  M, 
Toler  Heights,  Oakland.  Jae  D 
Taylor  to  whom  it  may  concern 

December   24,    1946 

Dec  28,  1946—10629  RUSSET  St, 
10202,  10135  Flppln  St,  and  1202 
81st  Avenue,  Oakland.  Alameda 
Homes  Co  to  whom  It  may  con- 
cern  December  27,    1946 

Dec  28,  1946— LOTS  11,  12.  13  and 
14  Blk  3  and  Lots  10  and  12  Blk 
5,  Tract  744.  Eden  Twp.  F  W 
Valley  and  W  G  Lincoln  to  Val- 
ley &  Lincoln  A  Co Dec  27.  194C 

Dec  2«,  1946— TX>TS  15.  16.  17.  18.  21 
and  22  Blk  3,  Tract  744.  Eden 
Twp.  F  W  Valley  and  W  G  Lin- 
coln  to  Valley   &   Lincoln   &  Co  . 

December    26,    1946 

Dec  28,  1946— LOTS  19  and  20  Blk 
3,  Tract  744,  Ed^n  Twp.  F  W 
Valley  and  W  G  Lincoln  to  Val- 
ley A  Lincoln    A   Co 

December    24,    1946 

Dec  27,  194ft— 426-B  TAYLOR  Ave, 
Alameda.     Frank    B    Hartley    lo 

Barron  &  Hartley Dec  27,   1946 

Dec  27,  1946—3063  CARLSEN  ST, 
Oakland.    Ame  arid  Margot  Moen 

to  whom  it  may  concern 

December   26,    1946 

Dec  27,  1946—15514  HESPERIAN 
Blvd,   Eden   Twp.    David   G  Gar- 

nett  to  whom  it  may  concern 

J)ecember   23,    1946 

Dec  27,  1946  —  8544  Mac  ARTHUR 
Blvd,   Oakland.     Anthony   Joseph 

Povic  to  Wm    H   Anderson 

December    26,    1947 

Dec  27.  1946  —  605  MacARTHUR 
Blvd,    San    Leandro.     Church    of 

Christ   to  Doty  A   Lockwood 

-...December    18,    1946 

Dec  27,  1946—2063,  2069,  2063  Mtn 
Blvd,  Oakland.  Paul  Pause  to 
Doty  A  Lockwood. Dec  18,  1946 


St  and  Van  Nesa  Ave.  Tony  Le- 
gato* as  to  improvements  on 
property. 
Dec  27,  1946—659  GEARY  Street. 
Bank  of  America  National  Trust 
A  Savings  Aasn  as  to  improve- 
ments on  property. 


418  30th   St;   owner.  Dr  Robert   Ml  Gee;    contractor,    Malm    A    Walter* 
Ivor;  dealer.  General  Air  Condition-    alterations. 


Plumbing  Permib 


BERKELEY 


2308  Russell;  owner.  McKay;  deal- 
er. A  T  Baker;  water  closet;  wash 
basin;  2  sinks;  wash  tub;  shower. 

2839  California;  owner,  O  H  Dot- 
son;  dealer,  W  MacMlllan;  water 
closet;  wash  basin;  bath  tub;  sink; 
wash  tub. 

615  Addison;  owner,  F  Froberg; 
dealer,  W  MacMlllan;  water  closet; 
wash  basin. 

1506  Julia;  owner,  W  H  Pitts  Jr; 
dealer,  W  MacMlllan ;  2  water  clos- 
ets; 2  wash  basins;  2  bath  tubs;  2 
sinks ;  2  waah  tubs. 

3171  College ;  owner,  Terringlon 
Packers;  dealer,  Durant  Plumbing; 
water  closet ;  sink. 

28  Hillcrest  Rd;  owner,  F  Mul- 
veney;  dealer,  H  P  Murphy;  sink. 

2137  Center;  owner,  L  Svensgaard; 
dealer,  H  P  Murphy;  sink. 

1745  Allston  Way ;  owner,  J  Free- 
man ;  dealer,  H  P  Murphy ;  bath  tub. 

1950  Addison  St;  owner,  Frank  A 
Stead;  dealer.  Automatic  Sprinkler; 
55  outlets. 

1710  Virginia;  owner,  L  Clinton; 
dealer,  Art  Johnson  ;  Bendix. 

2730  Webster ;  owner,  J  E  Wright ; 
dealer.  Art  Johnson ;   Bendix. 

1379  Grizzly  Peak ;  owner.  Whiting ; 
dealer.  Art  Johnson ;   Bendix. 

1304  Allston ;  owner,  Laldlg ;  dealer. 
Art  Johnson ;  Bendix. 

980   Euclid;    owner ;    dealer. 

Art  Johnson ;  Bendix. 

2229  Dwlght ;  owner,  Ooodson ; 
dealer.  Art  Jc^nson;  water  closet; 
shower. 

2500  Telegraph  Ave;  owner,  „ _. ;■ 

dealer.    Art    Johnson ;     bath    tub ;    S 
sinks;  drain. 

2225  Spallding;  owner,  Forsmon; 
dealer,  Art  Johnson ;  water  closet ;  2 
wash  basins ;  2  bath  tubs ;  sink. 

741    Folger;    owner,   ;   dealer, 

Tlmmons-Berk ;    2   water    closets ;    2 
wash  basins. 

1221  San  Pablo;  owner,  ._sn=rf-deal- 
er.  Art  Johnson ;  water  closet ;  wash 
basin ;  3  sinks ;  18  Bendix. 

2714  Woolsey;  owner.  J  Pflster; 
dealer.  L  J  Kruse;  sprinkler  system. 


ing.Co;  central  furnace. 

531  58th  St;  owner.  C  De  Ross; 
dealer,  Aarvaks  Heating  Co;  central 
furnace. 

1738  102nd  Ave;  owner,  Reeves; 
dealer.  Charles  Smith;  floor  furnace. 

2215  9th  Ave;  owmer,  Cowan;  deal- 
er, Friedman;   floor  furnace. 

2468  E  21st  St;  owner,  Donatelll; 
dealer.  Friedman;  floor  furnace. 

.4676  Edgewood;  owner.  CMMtrl; 
dealer.  Friedman;   floor  furnace. 


Electrical  Permits 


8AN  FRANCISCO 


OAKLAND 


Liens  Filed 


8AN   MATEO  COUNTY 


Airport  Monies 

(Continued  from  Page  1) 


new  airports  durinj?  the  coming 
year.  This  is  part  of  a  $500  mil- 
lion authorization  coverinjr  a  7- 
year  period.  Three  million  dollars 
of  the  amount  is  being  used  for 
local  survey  work. 

The  Washinjfton  headquarters  of 
CAA  work   throujfh  nine  rejfional 
offices    scattered     throughout     the 
coontiy. 


Recorded  Amount 
Dec.  26,  1946— Lot  12,  Block  I,  Sub- 
division No  3,  Resubdivlslon  Blks 
G  and  H  o(  Subdlvslon  No  2, 
Hayward  Park.  San  Mateo  Feed 
ft  Fuel  Co  va  James  T  and  Ruth 
C  Durant,  owners,  and  Dal  Engi- 
neering Co,  contractors 189.20 

CONTRA  COSTA  COUNTY 

Recorded  Amount 

Dec.  28,  1946— Lot  530,  Haciendas 
Del  Orinda,  Unit  No  5,  Orinda. 
G  E  Watts  vs  Allyn  So  Wool, 
et  al  11.715.50 

Dec.  28,  194ft— Lot  11,  Glenhaven 
Subdivision,  near  Walnut  Creek. 
Thomas  Carter  Glass  Co  vs  Wm 
J  Otta,  et  al |250.08 

Dec.  27,  1946— Ptn  Rancho  Las  Jun- 
tas, near  Walnut  Creek.  Elmer 
Miller  vs  Naomi  F  West »6.050.00 

Dec.  26,  1946— Lot  9,  Block  44,  Mar- 
tinez Land  Co,  Tract  No  7,  near 
Martinez.  Albert  L  Annis  vs  O  J 
Peterman   _ 4179.46 

Dec.  23,  1946— Lot  11,  Glen  Haven 
Tract,  Walnut  Creek.  Frank  H 
Shimek  vs  W  J  Otts |1,037.00 

Dec.  23,  1946— Ptn  Rancho  San  Mi- 
guel, containing  8.03  acres,  near 
Walnut  Creek.  George  Lytle  vs 
Donald  C  Strand,  et  tU 1316.22 


776  Moorpark  St ;  owner,  Andrews , 
plumber,  Wm  Souza ;  3  pi  fix ;  4 
water   con. 

175  7th  St;  owner,  Lee;  plumber 
H  Bucknum;  10  pi  fix;  7  gas  op;  20 
water   con. 

1125  6th  Avenue;  owner,  Frexee; 
plumber,    C  W  Knight;   2  gas   op. 

3*23  Alexander  Court;  owner,  & 
Savage;  plumber,  P  Brunno;  4  pi 
fix;  2  gas  op;  9  water  con. 

2331  Warner  St;  owner,  Fisher; 
plumber,  Morrill;  5  pi  fix;  8  gas  op; 
12  water  con. 

874  41st  St:  owner,  ;  plumb- 
er, B  Bouen :  1  gas  op. 

2129  Grove  St;  owner,  Oak  Trac- 
tion Co;  plumber.  Pacific  Heating; 
2  gas  op. 

4319  Piedmont ;  owner,  L  Donovan ; 
plumber,  W  H  Picard ;  4  gas  op. 

2101  107th  Ave;  owner,  Bevilacqua 
Bros ;  plumber.  Zamarelll ;  6  pi  fix ;  3 
gas   op ;    16  water  con. 

4133  Maybelle;  owner.  Glazier; 
plumber,  Zamarelll;  6  pi  fix;  3  gas 
op;    16  water   con. 

6961  Colton  Blvd;  owner,  Alex  C 
Wieber;  plumber,  J  A  Fazio;  S  pi 
fix:  5  water  con. 

SW  Cor  32nd  and  Grove;  owner. 
Parcel  Delivery:  plumber,  W  S  Salis- 
bury; 6  pi  fix;  3  gas  op;  20  water 
con. 


Release  of  Liens 


CONTRA  COSTA  COUNTY 


Dec  23,  1946—5800  Tehama  Street, 
Richmond  Annex,  Richmond.  T  O 
Anthony  to  Louis  J  Arkin 1670.00 


Non-Responsibility 


Famace  PermiU 


OAKLAND 

138  Echo ;  owner,  Oldrln ;  dealer, 
J  Furren ;  central  furnace. 

509  Hardy;  owner.  Good;  dealer, 
California  Furnace  Co;  floor  fur- 
nace. 

3063  Carlson ;  owner,  Noen ;  dealer, 
John  Furisen ;  central  furnace. 

377  Darien;  owner,  Brewer;  dealer, 
Sidney  Jones;  floor  furnace. 


OVERHEAD  GARAGE  DOORS 


630-542  Various  locations;  owner, 
Pacific  Coast  Construction  Co;  con- 
tractor, B  J  Doherty;  9  outlets;  9 
switches;  8  plugs;  service;  trans- 
formers. 

UX.Z4A  Vartow  looaUensf  owner, 
Pacific  Coast  Construction  Co;  con- 
tractor, B  J  Doherty;  8  outlets;  8 
switches;  8  plugs;  service;  trans- 
formers. 

560  806  Shrader;  owner,  Corlllo  P 
Jones;  contractor.  George  C  Jones; 
service. 

561  6100  Geary  Blvd;  owner,  M 
Goodman;  contractor.  Pacific  SHec- 
trlc  Construction;  5  outlets;  1  plug; 
2  switches;  motors. 

562-555  Various  locations  and  own- 
ers; contractor.  Neon  Maintenance 
Corp;   signs. 

566  120  Perry  St;  owner,  Betty 
Lou  Foods;  contractor,  T  L  Rosen- 
berg ;  7  outlets ;  1  switch ;  6  plugs. 

657-558  various  locations  and  own- 
ers; contractor,  Q  R  S  Neon  Co; 
signs. 

659-560  222-218  Sweeney;  owner, 
Johnson;  contractor.  Eureka  Elec- 
tric; 12  outlets;  13  switches;  16  plugs; 
service. 

561  759  22nd  Ave;  owner,  Goes  * 
Co;  contractor,  Century  Elec  Const 
Co;  motors. 

662  2945  Clement;  owner,  Valanls 
A  Valanls ;  contractor,  Century  Elec 
Const  Co ;  38  outlets ;  service. 

563  74  Clay  St;  owner,  Francis 
Valentine;  contractor,  Hampton  Elec 
ft  Mfg  Co;  motors. 

564  1251  Folsora  St;  owner.  Dr 
Spira;  contractor,  Hampton  Elec  ft 
Mfg  Co ;  8  outlets ;  4  switches ;  8  plugs 

566      1026    Washington    St;    owner, 

:  contractor.  Ets-Hokin  ft  Qal- 

van;    6  outlets;   4   switches;   6  plugs. 

566  1220  Stockton  St;  owner : 

contractor,    Ets-Hokin    ft   Galvan ;    4 
outlets ;  2  switches ;  6  plugs. 

567  218  Columbus  Ave;  owner, 
;  contractor,  Ets-Hokln  ft  Gal- 
van ;  alterations. 

568  266  Napoleon;  owner,  Hansen; 
contractor,  Ets-Hokln  ft  Galvan ; 
service. 

669  111  Sutter;  owner,  Gardiner 
Johnson;  contractor,  Ets-Hokin  ft 
Galvan;  24  outlets;  6  switches;  16 
plugs. 

570  N  Beach  at  Jones;  owner. 
Standard  Oil  Co;  contractor,  Buzaell 
Electric  Works;  3  outlets. 

571  1200  Van  Ness  Ave;  owner, 
J  W  McAllister  Co;  contractor,  Buz- 
zell  Electric  Works;  43  outlets;  spe- 
cial equipment. 

672      2511-13    Sacramento;     owner. 


573  639  6th  Ave ;  owaier.  McMenln  ; 
contractor,  Adams  Electric;  7  out- 
lets ;  6  switches ;  10  plugs ;  transform- 
era 

574-675  1651-66  43rd  Ave;  owner, 
Ingerman;  contractor,  Adams  Elec- 
tric; 11  outleU;  11  switches;  11  plugs; 
service;  transformer. 

676-577  1669-63  43rd  Ave;  owner, 
Ingerman ;  contractor,  Adams  Elac> 
trie;  10  outlets;  10  switches  11  pluga; 
service,  transformer. 

878-579     2026-2032   Garfield;   owner 
California  Construction  Cu,  contrac- 
tor,   Adams    Electric;    9    outlets;    10 
plugs;    10  switches;    service;    trans- 
former. 

580    2499  Ocean  Ave;  owner,- ; 

contractor,  F  F  Goodman ;  motors. 

581-583  1248-50-52  Dlvlsadero  St; 
owner,  ;  contractor,  F  F  Good- 
man; 1  outlet;  1  switch. 

684     2206    Stelner;    owner,    ..._ ; 

contractor.  F  F  Goodman;  4  outleta; 
6  switches;  8  plugs. 

585  940  6tn  St;  owner.  Bercovich; 
contractor.  Bay  Electric:  2  outleta; 
3  BWTttti ;  3  plugs;  service. 

686  2779  Folsom  St ;  owner.  Fluor- 
escent Fixture  Co;  contractor.  Atlas 
Heating  ft  Ventilating  Co;   motors. 

587  119  Stilllngs;  owner,  Richards; 
contractor,  Richmond  Electric;  range 
circuit;  service. 

588  1672  Mission  St;  owner.  Hed- 
wlck  Power  Tool  Co;  contractor,  Fred 
D  Wilson,;  motors. 

589  2891  Vallejo  St;  owner.  How- 
ard McGurrin  ;  contractor,  Atlas  Elec 
ft  Engr  Co,  29  outlets;  38  switches; 
21   plugs ;   range  service. 

690  749  Market  St;  owner,  H  S 
Melnbirger;  contractor,  Atlas  Elec  ft 
Engr  Co;  4  outlets;  4  switches;  4 
plugs. 

591  867  Market  St;  owner.  Hale 
Bros;  contractor,  Otis  Elevator  Co; 
motors. 

692    1985  Mission  St;  owner,  ; 

contractor,  Clmino  Electric;  6  plugs; 
motors. 

593  1986  Mission  St ;  owner, ; 

contractor,  Clmino  Electric;  8  out- 
lets; 3  plugs. 

594  1985  Mission  St ;  owner ; 

contractor,  Clmino  Electric;  1  outlet; 
motors. 

595  1985  Mission  St ;  owner, 
contractor,    Clmino   Electric; 
lets;  2  plugs. 

596  Geary  at  Taylor;  owner,  Clift 
Hotel,    vuiilraclor,    Clmino    Eleclrlo}- 
motora. 

BERKELEY 


•.»■ , 

2    out- 


21  1814    Sansome;    owner ; 

contractor.  El  Cerrito  Electric;  6  out- 
lets; 3  switches;  4  plugs;  1  circuit. 

22  2402  Telegraph ;  owner,  Jekell  ft 
Davidson ;  contractor.  South  Berke- 
ley Electric;  1  outlets;  1  switch;  2 
fixtures. 

23  2315C    Parker;    owner, ; 

contractor,  U  C  Electric;  2  fixtures. 

24  2476  Telegraph  ;   owner,   ; 

contractor,  U  C  Electric;  1  plug;  new 
service. 

25  2161  University;  owner,  Bram- 
well  Construction;  contractor,  Spott 
Electric;  new  service;  1  transformer. 

26  2223  3rd  St;  owner.  Triangle 
Paint  Co;  contractor.  Service  Heat  ft 
Power;    1    transformer. 

27  2590  Bancroft;  owner,  U  C  Ma- 
sonic Temple ;  contractor,  Service 
Heat  ft  Power;  1  transformer. 


FOR     SALE 

300  THOUSAND  B.  M.  FEET 

USED  10"  X  10"  O.  P. 

10.  13,  14,  16,  17  FOOT  LENGTHS 

Phone  CRockett  73 


8AN    FRANCISCO  COUNTY 


Dec    27,    1944— NW    MCALLISTER 


»    M  A  B  T/  .•..".  B  t       ft  V  A  I  I   »  B  1  (      »  li 
Ail       r    f    P  (    S       T)   »      G    A    P    A    r,   I 


KLKCTKICALLY 
OPERATED  DOORS 

OVERHEAD  DOOR  CO. 

Phon*  OLympk  6312 

54M  8an   Pablo    Ave.,   OAKLAND 
e 
"    Phone  jumper  4-71t7 
•Ttl  MIeelen,  8AN   FRANCI8CO 


BY    MULLINS 


BETTER  KITCHENS 

AT  LOWER  COST 

FOR  BUILDERS 


Cabinet  Sinkf 

Wall   Cabinets 

Floor   Cabinets 

TO  FIT  ANY  KITCHEN 


NORTHERN  CALIFORNIA  DISTRIBUTORS 

PIONEER     APPLIANCE 

COMPANY 

1355  MARKET       SAN  FRANCISCO 

UNderhill  2727 


PAGES 


DAILY    PACIFIC    BUILDER 


TUESDAY.  DECEMBER  31.  H 


ae  2S19  Aahby;  owner,  B  H  Belote; 
contractor,  Gardner  Electric ;  8  pluga ; 
new  service;  2  rlcuits. 

29  2206  Dwight;  owner,  A  Qillcn; 
contractor,  Havens  &  Wade;  5  out- 
lets ;  6  switches ;  10  plugs ;  2  clrculU. 

SO  1248  University;  owner,  Ourt 
Th«opolu«;  contractor,  Havens  & 
Wade;  4  outleU;  4  switches;  3  fix- 
tures; 2  motors. 

31  622  San  L.uls  Rd;  owner.  D  P 
Snaith;  contractor.  Havens  A  Wade; 
3  outlets;  2  switches;  3  fixturaa;  S 
plugs;  circuit. 


OAKLAND 


42648  4S01  Tidewater  St;  owner, 
Melrose  Building  Material  Co;  con- 
tractor, T  L.  Rosenberg;  6  fixturea 

42540  4270  Broadway;  ovmer,  Chip 
Steak  Co;  contractor,  T  L.  Rosenberg; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

42560  314S  Texas;  owner,  Ellder  Sc 
Owens;  contractor,  Haynes  Electric; 
outlets;  switches;  fixtures;  plugs; 
alterations. 


Salvage  Lumber 

(Continued  from  Pag*  D 


a  payine  scale  m  woodlands  that 
offer  only  second  grrowth  or  what 
were  considered  not  so  long  ago  to 
be  trees  unworthy  of  cutting. 

Some  timber  men  predict  that 
soon  the  salvaging  operations  will 
follow  the  first  cuttings  closely. 
This  would  have  the  effect  of  pre- 
venting down  falls  from  wind  or 
fire  among  the  second  growth 
stands  and  at  the  same  time  cut 
loss  from  rot. 


Classified  Adyertising 


Are  you  Interested  In  well-trained 
qualified  men?  SUPERINTEND 
ENTS.  ARCHITECTS.  ENOINBBR8 
DRAFTSMEN.  SURVEYORS,  ESTI 
MATORS.  SALES  ENGINEERS 
CONSTRUCTION  ACCOUNTANTS 
TIMEKEEPERS. 

For  further  information  call 
HENRT    C.    HEL3IG,   GArfleld    1617 
Technloal  Positions  Aganoy 


iXUa.  8901  E  14th  St;  owner,  An- 
denon;  contractor,  General  Neon 
Lite  Co;  sign. 

42562  5361  Foothill  Blvd;  owner, 
Fairfax  Radio  Co;  contractor,  Gen- 
eral Neon  Lite  Co;  sign. 

42553  1190  67th  St;  owner  and  con- 
tractor, Marchant  Calculating  Ma- 
chine Co;  74  outlets;  12  switches;  74 
plugs. 

42564  1190  67th  St;  owner  and  con- 
tractor, Marchant  Calculating  Ma- 
chine Co;  73  outlets;  6  switches;  78 
plugs. 

42566  1190  67th  St ;  owner  and  con- 
tractor, Marchant  Calculating  Ma- 
chine Co;  54  outlets;  4  switches;  64 
pluga 

42666  2839  Carmel  St;  owner,  F»r- 
rero;  contractor,  A  L  Solarl;  9  out- 
lets. 

42567  5227  B  14th  St;  owner,  Tro- 
jan Press;  contractor,  Capitol  Elec- 
tric; service;  motors. 

42608  5964  Wood  Dr ;  owner,  Chopin 
St  Whitson;  contractor,  Clifford  Elec- 
tric;     outlets;      switches;     fixtures; 


BOOKKEEPING  SERVICE 
All  taxes,  payrolls  for  business  firms, 
contractors  and  individuals.    No  ac- 
count  too   large  or  too  small.    SBa- 
brlght   4462.  (tf) 


EXPERT  DRAFTING  SERVICES. 
FRE^E  LANCE.  Phone  GRaystone 
4248.  (tf) 


WANTED 


A  well  established  construction 
equipment  company  needs  competent 
Industrious  SALESMAN.  Good  pay, 
steady  Job.  Our  employees  know 
about  this  ad.  Reply  Box  1224,  c/o 
Daily  Pacific  Builder. 
(12/24-26-28-30-81/46 ) 

30x8  SINGLE  SURFACER.  CRAFT~ 
BUILT  HOMES.  INC.  Phone  GR 
335&  tf 


POSITION  WANTED 


ACCOUNTANT  -  OFFICE  MAN- 
AGER,  exp. :  General  Contracting, 
Advertising  and  Manufacturing.  6^ 
years  with  GENERAL  CONTRAC- 
TORS. Excellent  references.  Reply 
Box  1230,  c/o  Daily  Pacific  Builder. 
Dec.  30-31.  1946-Jan.  2-3-6,  1947 

FULL  OR  PART  TIME,  SAN 
FRANCISCO  OR  EAST  BAY,  Thor- 
ough Construction  Man  desires  posi- 
tion as  Expediter  and  all-around 
Contractor's  Assistant,  awarding  sub- 
contracts and  follow-up  details,  etc. ; 
30  years'  experience  around  the  bay 
as  Office  Manager,  Supt.  and  Con- 
tractor. Knows  difficult  situation  of 
materials  said  sub-contractors.  Also 
has  State  License.  Reply  Box  1231, 
c/o  Daily  Pacific  Builder. 

Dec.  31,  1946-Jan.  2-3-6-7,  1947 


ESTIMATOR,  PROJECT  OR  GEN- 
ERAL MANAGER.  Reply  Box  11,  c/o 
Daily  Pacific  Builder. 

Dec.  31,  1946-Jan.  2-3-6-7,  1947 


42859  2960  Webster;  owner,  Jan- 
sen;  contractor,  Clifford  Electric; 
outlets;  switches;  fixtures;  plugs. 

42660  2291  Ford  St;  owner.  Inter- 
bay  Lumber  Co;  contractc  ""llfford 
Electric;  service;  motors. 

42561  2112  Frultvale  Ave;  owner. 
Pacific  Tel  A  Tel;  contractor,  Clif- 
ford Electric;  outlets;  switches;  fix- 
tures ;  plugs ;  alterations. 

42562  1682^  7th  St;  owner,  Dance 
Hall ;  contractor,  T  Bushman  ;  4  out- 
lets ;  4  switches ;  4  fixtures. 

42563  933  5th  St;  owner.  Gee;  con- 
tractor, T  Bushman  Electric ;  2  out- 
lets;  2  switches;  2  fixtures;  3  plugs. 

42564  1023  Chester  St;  owner,  Min- 
gelton;  contractor,  T  Bushman  Elec- 
tric ;  service. 

42666  6324  Racine  St;  owner.  Doe; 
contractor.  College  Ave  Electric;  1 
outlet. 

42566  6388  Hill  Top  Crescent;  own- 
er, Levey ;  contractor,  College  Ave 
Electric ;  2  plugs ;  range. 

42567  455  High  St;  owner.  Slater 
Shelving  Co;  contractor,  C  A  Lan- 
glals;  28  outlets;  12  switches;  10 
plugs. 

42568  629  8th  St;  owner,  Azidel; 
contractor,   Collins  Electric;    pluga 

42569  4064  E  14th  St;  owner.  Wise; 
contractor,  Collins  Electric;  outlets; 
switches ;   fixtures  ;   plugs. 

42570  5509  Foothill  Blvd;  owner, 
Ballard;  contractor,  Collins  Electric; 

[  outlets. 

42671  1730  35tb  Ave ;  owner,  Emery ; 
contractor,  Collins  Electric;  outlets; 
switches ;  fixtures ;  plugs ;  range. 

42572  1054  98th  Ave;  owner,  Gor- 
don ;  contractor, ^Dimond  Electric  Co ; 
service. 

42573  3602  Lincoln ;  owner.  Rose ; 
contractor,  Matson  Electrical;  1  out- 
let; 1  fixture. 

42674  4720  MacArthur;  owner.  Sig- 
nal Service;  contractor,  Matson  Elec- 
trical ;  motors. 

42576  1021  Cotton  St;  owner,  How- 
ard &  Moran ;  contractor,  L  B  Chap- 
man ;  2  plugs. 

42576  171  Marlow;  owner,  Buckley; 
contractor,  James  Anderson  ;  outlets ; 
switches ;  fixtures ;  plugs. 

42577  624  Hillsborough;  owner, 
Sommerstrom ;  contractor  Paramount 
Electric;  outlets;  switches;  fixtures; 
plugs. 

42678  542  Grand  Ave ;  owner,  Souza 
Bros;  contractor.  Paramount  Elec- 
tric; alterations. 

42579  6020  Adeline;  owner,  Grant 
Laboratory ;  contractor.  Paramount 
Electric;  outlets;  switches;  fixtures; 
plugs. 

42580  3742  Foothill  Blvd;  owner, 
Myers;  contractor,  Haynes  Electric; 
service 

42581  NE  11th  and  Wood;  owner, 
Tyler;  contractor,  Haynes  Electric; 
outlets  ;  switches ;  fixtures ;  plugs. 

42582  1406  Harrison  St;  owner. 
Doe;  contractor.  Red  Top  Electric; 
service* 

42583  1140  E  11th  St;  owner,  Clapp; 
contractor,  Red  Top  Electric;  3  fix- 
tures. 

42584  5912  Wood  Rd  ;  owner,  Frost- 
holm  ;  contractor,  Fred  Schmlts ;  out- 
lets; switches;  fixtures;  plugs. 

42585  3438  Margarita;  owner,  J  D 
Ross;  contractor,  special  owner; 
range. 

42586  4169  Mountain  View ;  owner, 
Newman ;   contractor,  special  owner ; 


FOR  RENT 


6  to  8  cu.  yd.  DUMP  TRUCK;  00 
CATERPILLAR  TRACTOR  with 
DCjZER  Phone  JUnlper  7-0322.         tf 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS 
TRUCKS.  Pacific  Carriers.  Oakland 
KB  4-1651. 


DEWALT  SAW,  also  COMPRES- 
SOR with  operator.  For  Information 
call  BAyvlew  3170. tf 

TRANSITS,  $17  per  month.  Daniel 
McFarland.  624  Second  Ave.,  Phone 
BAyvlew  7804. 

FOR  SALE 


outleU;  fixtures;  alterationa 

42587  6106  B  14th  St;  owner,  Do«; 
contractor.  Fox  Electric ;  6  pluga 

42588  8219  Grand  Avenue;  owner. 
Hacker;  contractor.  Fox  Elec  Co; 
1  outlet;  1  switch. 

42589  3516  Richmond  Blvd;  own- 
er, WlUoughby;  contractor.  Fox  Elec 
Co-  2  switches;  4  fixtures. 

4i2590  536  63rd  St;  owner,  Greco; 
contractor.  Fox  Elec  Co;  service;  1 
outlet. 

42591  8401  E  14th  Street;  owner, 
Kang;  contractor,  McNews,  Inc;  mo- 
tors 


Official  Proposals 


Pro.    No.  1800— Dump   Truck 


NOTICE    TO   CONTRACTORS 


Pro.  Na.  1t06— '/t-t*n  Trucks 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  512 
l«Nii  Street.  Oakland,  California,  un- 
til 5:30  P.  M.,  Wednesday,  January  8. 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  three  (3)  NEW  ^4- 
TON  TRUCKS,  as  per  specifications. 
Proposal  No.  1806  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
312,  of  the  office  of  the  district. 

DANIEL  READ, 
Secretary 
Oakland,  California. 
December  27,  1946. 

(Dally  Pacific  Builder) 
(Dec.  31,  1946) 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bay    Municipal    UUlity    District.    512 

<  A*w     oa— .-*■*      r\^\m.^^w^A      f^uHfrkWtim      tin 

J^TtT    a? L ft  VI  ly   "%:^Wti9%mm^^^      ^  ^ ■  ■■  ■  ■  ■■  ■  ^^      ■■■■ 

til  5:30  P.  M.,  Wednesday,  January  8, 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  one  (1)  MOTOR 
TRUCK  CHASSIS  for  dump  body, 
as  per  specifications. 

Proposal  No.  1800  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
312,  of  the  office  of  the  district. 

DANIEL   READ, 
Secretary. 
Oakland,  California. 
December  27.  1946. 

(Daily  Pacific  Builder) 
(Dec.  31.  1946) 


Pro.    No.    1799— Butterfly    Valve* 


NOTICE    TO   CONTRACTORS 


Pro.   No.  1801 — SUtlon   Wagons 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
fit  Room  206  of  the  office  of  the  East 
Bay  Municipal  Utility  Dfstrict,  612 
16th  Street,  Oakland,  California,  un- 
til 5:30  P.  M..  Wednesday,  January  8, 
1947  and  will  at  that  hour  be  opened 
for  furnishing  five  (6)  STATION 
WAGONS,    as    per   specifications. 

Proposal  No.  1801  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
312,   of  the  office  of  the  district. 

DANIEL   READ, 
Secretary 
Oakland,  California. 
December  27,  1946. 

(Dally  Pacific  Builder) 
(Dec.  31,  1946) 


Pro.  No.  1802 — Passenger   Automobile* 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bav  Municipal  Utility  District,  612 
leth  Street,  Oakland,  California,  un- 
til 5:.'?0  P.  M.,  Wednesday,  January  8. 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  ten  (10)  PASSENGER 
AUTOMOBILES,  as  per  specifica- 
tions. 

Proposal  No.  1802  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
312,  of  the  office  of  the  district. 

DANIEL   READ, 
Secretary. 
Oakland,  California. 
December  27,  1946. 

(Daily  Pacific  Builder) 
(Dec.  81,  1946) 


Pro.   No.  1805— Jeeps  4  Pumps 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  Room  206  of  the  office  of  the  East 
Bay  Municipal  Utility  District,  612 
16th  Street,  Oakland,  California,  un- 
in  5-30  P.  M,  Wednesday,  January  8, 
1947.  and  will  at  (hat  hour  be  opened 
for  furnishing  five  (5)  JEEPS  and 
seven  (7)  PANAMA  PUMPS,  as  per 
specifications. 

Proposal  No.  1805  covering  same 
may  be  obtained  upon  application  at 
the  Purchasing  Department,  Room 
812,  of  the  office  of  the  district. 

DANIEL   READ, 

Secretary. 

Oakland,  California. 

December  27,  1946.  /  '' 

(Daily  Pacific  Builder) 

(Dec.  31,  1946) 


Corrugated  ALUMINUM  SHEETS, 
19  gauge,  .036-in. — 45x96-lnch.  Alum- 
inum Products  Co.,  3245  16th  Street 
Phone  UNderhlll  2166  jor  SUtter  6700. 
~AVAIL ABLE  for"  IMMEDIATE 
DELIVERY,  a  limited  quantity  of 
26  -  gauge  corrugated  ALUMINUM 
SHEETS,  standard  dimension.  Phon* 

Mr.  Crandall,  SUtter  8266. (tf)^ 

DO  YOU   NEED   NAIL87 

We  have  a  limited  quantity  of  6,  8, 
16  and  20  common  which  are  avail- 
able for  Immediate  delivery.  L.  S. 
CRANDALL,  576  Mlasion  St.  Ban 
Francisco.  Phone  SU.  8266. tf 

LOAM,  black  or  sandy,  and  CUBAN 
SAND.  Unlimited  Quantltl*a  Phoo* 
Fillmore  2922. 

12/20-28-24-26-27-80-81/46 


GENERAL  AIR  CONDITIONING 
and  HEATING  CO.,  Inc. 

NOkTHERN  CALIFORNIA  DISTRIBUTORS 


GENERAL  ®  ELECTRIC 


Air  Conditioning 

Automatic    Hooting 
Commercfof  Rofrigeration 


2001  PIRALTA  ST. 

OAKLAND  7 

TWiaaaks  404* 


1124  HOWARD  ST. 

SAN  FRANCISCO  3 

MArfcaf  751 5 


Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  East 
Bay  Municipal  UUlity  District,  612 
16th  Street,  Oakland,  California,  im- 
til  5:30  P.  M.,  Wednesday,  January  8, 
1947,  and  will  at  that  hour  be  opened 
for  furnishing  eo-inch  BUTTERFLY 
VALVBS  ;     60-lnch     FLANGES; 


POSITIONS  OPEI 

^ 

S-409  — ELEC.    DRAFTSMAN,  V 
perienced  on  power  distribution  ■ 
switchboards.  $325  month.  San  Fra) 
Cisco. 

S-432— ELEC.  ENGR..  80-46.  axperA 
power  plant  operator,  for  elec  supt,  > 
steam  plant.  Salary  open.  T.  H. 

S-430— ASST.  ENOR,  young,  me- 
chanical or  chemical  grad.,  for  plant 
maintenance  and  construction.  Soma 
drafting.  Perm.  Salary  open.  San 
Francisco. 


ENGRG.  SOC.  PEtSONNIL 

SERVIOi  (Aq'cy) 
Newton  D.  Cook,  Mgr. 

57  POST  ST.  S.  p.  4 

GAr««l4  f24R 


DOLTS   AND    NUTS,    as   p«r   speci- 
fications. 

Proposal    No.    1799    covering   s«jn« 
may  be  obtained  upon  application  at_ 
the    Purchasing    Department    Rown 
812,  of  the  office  of  the  district 

DANIEL   READ, 
Secretary. 
Oakland,  CaUfomla. 
December  27,  194a 

(Daily  Pacific  Buildar) 
(Dae.  81.  1946) 


As  fast  as  labor  and  materials  per- 
mit, this  Company  is  rushing  work 
on  its  vast  $160,000,000  three-year 
expansion  program  in  Northern  and 
Central  California. 

Expenditures  in  1946  will  reach 
about  $40,000,000.  During  1947  and 
1948  the  number  of  dollars  going 
to  work  should  increase  to  $60,000,- 
000  per  year. 

These  improvements  are  like  a 
giant  yardstick  measuring  up  the 
future.  They  give  assurance  of  an 
unfailing  supply  of  electricity  for 
agricultural,  industrial,  commercial 
and  home  users. 

Here  is  a  multi- million  dollar 
spending  program  that  puts  no  fi- 
nancial burden  on  the  general  pub- 
lic. It  is  financed  by  thousands  of 
stock  and  bond  holders  who  have 
invested  their  savings  in  this  enter- 
prise. It  is  tax  producing.  It  is  an  all- 
around  go6d  deal  for  you  and  your 
community.  . 

PACIPIC     GAS     AND     ILICTRIC     COMPANY 
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